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Combination 
Boiler  and  Gas 
Water  Heater 

Ttie 

SOLUTION 

To  Your  Hot  Water 
Problem. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  ol  America 


lo  JOHN  WOOD  MrO.  CO. 
21  8.Z  I  Pacific  Bldg.    447-49  E.  3rd  SI.   33 1 -339  Cypress  SI. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


DE.  ALVIN  PLUMMEE 

HOME  TEST  AND  INSTALLMENT 
OPTICIAN 

•M\U)  SIXTEENTH  STREET 

TKLKriUiNE   MAHKET   5184 

S.4N  FRANCISCO,  CALIFORNIA 


JAMES  CAHILL  &  CO. 

InoorporaUd 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.                          Tel.  Oakland  1113 

Free  Esftimating  Bureau 

If  you  want  climates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fin  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  • 
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NILE$  SAND  GRAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Teieplione  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being(  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    %  inch 

Gravel  and  Crushed  Boulder?      ^  inch  to  1  inch 

"         "  "  "  1  inch  to  ly^  inch 

Ij^  inch  to  214:  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 

With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as 

good  as  its  service 

And  its   service  can   be  only   as 

The  new  RiU-Carlton 
Hotel,  in  Philade'phia, 
has  four  Electric  Ele- 
vators and  six  Electric 

good  as  its  elevators — which   is 
one  good  reason   why    hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

Dumbwaiters,  furnish- 

ed by  the  0(is  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbauer 

Choosing    from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 

Other  Hotels  oi  ttic  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain  which  are 

fect  service — can  equip  all  build- 

Otis equipped--- 

ings  of  all  classes    in  accordance 

Tlie  Ritz-Ca  Hon, 

with  their  needs. 

New  Yorl( 

Tlie  Ritz-Carlton, 

Give    a   building    unsatisfiictory 

Montreal 

elevator  service,  and  its  other  ex- 

Ttie Plazi,  liuenrs  Airts 

Grand  Hotel  ft  de  la  I'lage 
Guarujj,   near  Srinlos, 

cellence   can    not    overcome    the 
hiindicaj).     Our  offices  in  ninety- 

Brazil 

one   cities   in    the   United  States 

The  Carlton,  London 
The  R'tz,  London 

are  always  at  the  Architect's  call 

The  Hyde  I'ark,  London 

and  can  assist  you  in  making  your 

The  Ritz,  Paris 

elevator     specifications    100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts.         | 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  wall*  22  ft.  high.  Cement  plastered  on 
inside  againat  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  atone  work 

of  street  fronts. 


iterior  walls  dampprofed  with  Imperial  Damp 
roofing.  Exterior  wallt  waterproofed  with  Im- 
:rial  Water  Proofing.     Color  effects  with  Imperial 


TEMPORARY    CITY    H.ALL,    San    Franclsc* 
Wright.    Rushford    &    Cahill.    Architects 
Exteri»r  waterproofed  with  Imperial  and  color  effects  with  Imperial 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 

C.    W.     Dickey.    Architect- 

enty-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 


GERMAN    HOUSE.    San    Francs 
Frederick  H.  Meyer,  Architect 


A   Few  of  the  Buildings  on   which   IMPERIAL   WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

IMPERIAL  COMPANY  "' '^"^^"IflZ^'"''^ 
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Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 


San    Francisco 

As  d  carpenter  and  builder,  Mr.  Neidick  lias  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.     RISC  HMULLER 

3442  19th  Street  San  Francisco 


Ptione    OaKland    17SS 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
^=AND   TILES=^ 

Klre    Sets,    Andirons, 
F'ender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 

IRVING  A.  COOKE,  M>o«eei 
Reiideoc*  Phone,  O^l&nd  4862 


C.RCUNNlNGHAM,Mgr 


n 


^M.<fTFTm'l^^^'i-^:i'i^|||.•^-H■J^>^Ml■4^^! 

3  8  EIGHTH    ST. 
San  Frajncisco.Cali. 


Harkst  28B 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 
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"Classy" 
Hardware . 


Homes  of  Refinement 

Corbin  Unit  Locks 

We  Illustrate  the  "ATLAS"  deslgi 
"School"  Go'onial 

We  can  show  )  25  other  designs  from 
19  Schools  and  in  51  finishes. 


PALACE  HARDWAEE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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JUST 
OUT 


A  Single  Rolling  Door  Placed  on  exterior  face  of 
wall,  bearing  the  "Underwriters  Label"  and  ap- 
proved as  Doors  for  Exterior  Wall  Openings.  They 
all  have  Combined  Manual  and  Automatic  Control. 
We  Quote  Prices  Eredled  in  Central  and  Northern 
California  on  any  Number. 


'KINNEAR' 

STEEL  ROLLING  DOORS  &  SHUTTERS 


The  LILLEY  &  THURSTON  CO. 
Rialto  Bldg'. — San  Francisco 
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Editorial  Comment. 

As  told  in  yesterday'3  paper  the  fig- 
ures for  building  construction  tor  the 
year  1913  amounted  to  $32,845,561. 
This  is  more  than  2%  million  per 
month  on  the  average.  These  figures 
compare  favorably  with  1912  for  the 
total  tor  that  year  amounted  to  only 
$26,179,116.  It  must  be  born  in  mind, 
however,  that  the  1913  figures  embrace 
all  construction  within  ;he  city  limits, 
including  government  work  and  state 
cons:truction,  while  the  e  of  1912  did 
not.  Panama-Pacific  construction  also 
tor  the  year  amounted  to  $6,018,373  so 
tliat  everything  considered  private 
construction  alone  amounted  to  less 
than  in  1912.  However,  the  total 
amount  represented  by  building  con- 
struction compares  favorably  with 
former  years  and  if  conditions  have 
not  been  prosperous  it  has  been  as 
much  the  result  o£  an  overcrowded 
condition  of  the  huiidint,-  business  as 
of   anything   else. 

Figures    (or    December   amounted    to 
$2,534,068.     This  divided  ss  follows: 
Private    construction     ....$1,050,636 
P.   P.   I.  E.  contracts......    1,244,684 

City    and    County 108,952 

U.   S.    Government   work..       129,796 
Compared      with      other      years      the 
totals    for    December    duiing    the    'ast 
ten   years  Is  as   follows. 

December,     1904     $1,282,419 

December,    1905     914,231 

December,    1906     4,140,984 

December,    1907     2,116,940 

December,     1908     3,223,201 

December,     1909     2,359,575 

December,    1910     1,169,131 

December,     1911     1.218,022 

December,     I9I2     2,106,235 

December,     1913     2,534.068 

While  comparative  figures  show  a 
good  deal  of  variation  during  the  past 
ten  years  the  general  average  outside 
of  the  rebuilding  period  ranges  under 
two  million  dollars.  While  the  figures 
for  1913  include  all  work  even  the 
amount  for  private  construction  comes 
up  with  an  average  year. 

The  general  impression  is  that  1914 
will  be  a  better  time.  The  tariff  and 
currency  measures  are  out  of  the  way. 
Definite  legislation  has  been  passed 
and  as  soon  as  the  country  can  adjust 
itself  to  the  new  order  of  things 
better  conditions  will  prevail.  It  may 
be  three  months  or  It  m.ay  be  six,  but 
San  Francisco  is  sure  to  be  made  the 
financial  center  (or  the  west  under  the 
new  currency  measure.  So  that  there 
will  he  a  more  Independent  source  of 
financing  enterprises  In  ti.e  future  and 
we  will  not  have  to  go  to  Wall  street 
to  get  money  in  the  future. 

Altogether  the  year  has  not  been  a 
bad  one.  B^om  month  to  month  the 
figures  are  as  follows: 


•lanuary     $2,655,990 

February      2,736,813 

-^'arch      3,576,376 

■^■"■'I     3,327,584 

•"^■^y     2,816,935 

■'"ne     2,830,306 

•'"'y     3,826,998 

'^"eust     2,844,945 

September     2,450,589 

tX^'ober     2,152,909 

November     1,092,048 

December     2,534,068 

Not  so  bad  a  showing  lonsidering  the 
business  and  financial  ccnditions  and 
tliat  the  year  ended  in  the  number  that 
has  been  considered  unlucky  since  the 
memorable  Tliirteen  sac  down  at  the 
Last    Supper. 

■■Now    the    New    Year    reviving    old    De- 

Thp     thoughtful     soul     to    Solitude    re- 
tires. 

Come,   fill   the  Cup,  and   in   the  Fire  o( 

Spring 
The    Winter     Garment    of     Repentance 

fling: 
The  Bird  of  Time  has  hut  a  little  way 
To    fiy — and    Lol    the      Bird    is    on      the 

Wing." 

So  sang  old  Omar  in  his  Epicurean 
philosophy.  While  the  New  Year  may 
revive  in  us  the  old  desires  (or  better 
times  and  prosperous  conditions  tne 
tact  remains  that  contemplation  o( 
pa.st  disasters  or  other  days  do  not  get 
us  anything  only  insofar  as  they  (ur- 
nish  precepts  and  examples  and  in- 
spiration  for   things   to   come. 

So  with  the  New  Year  the  ■'Builder" 
wiihes  its  readers  a  prosperous  time. 
May  you  not  lose  your  nerve!  May 
past  misfortunes  not  disarm  you;  may 
past  successes  not  make  vou  overcon- 
fident or  uncliaritable:  And  may  the 
New  Tear  bring  renewed  hope  and 
more    fair   and    equitable    conditions. 


sending 


The  city   of  Houston.  Te.v. 
out   this  advertisement: 

-A  perpe'tual  bonus  to  manufacturers 
and  merchants  is  offered  by  Ihe  citv  o( 
Houston,  Tex.,  by  its  sy..!tpm  o(  exe.np- 
tion  (rom  taxation.  Personal  property, 
such  as  cash,  househould  furniture  and 
evidences  of  debt  are  totally  exempt 
from  taxation.  The  Houston  plan  of 
tnxatlon  contemplates  that  merchan- 
dise,  machinery  of  manufactories  and 
nil  other  improvements  upon  land  shall 
be  assessed  at  only  25  per  cent  of  the 
value.  Dand  is  being  assessed  at  a  fair 
value.  Take  your  money  and  brains  to 
Houston  and  get  the  full  benefit  of  all 
you  create  by  your  industry  and  enter- 
prise." 

Vancouver  tried  this  same  plan  and 
liked  it  so  well  that  it  finally  exempted 
all  improvements  from  taxation  of  .-iny 
sort  on  the  ground  that  to  the  best  of 
its    ability    the    community    should    re- 


mc.ve  any  obstacle  to  the  construction 
jf  improvements.  This  Is  in  line  with 
llio  idea  of  the  single  taxers  and  is 
the  plan  proposed  by  the  League  for 
Home  Rule  In  Taxation.  It  is  effective 
advertising  for  a  city. 

The  Chronicle  is  working  overtime 
criticising  the  Harbor  Commission  for 
building  wooden  piers  and  docks  in- 
stead of  concrete  ones.  To  read  the 
editorials  that  are  dally  being  handed 
out  to  the  public  one  would  think  that 
the    present    Harbor    Beard    had    never 


cted 


pier. 

Among  the  first  acts  of  the  present 
board  was  to  rebuild  some  of  the  piers 
that  were  presumed  to  be  concrete  that 
had  been  constructed  by  the  former 
board.  Since  that  time  there  have  been 
constructed  more  concrete  docks  and 
there  are  more  in  process  of  construc- 
tion than  were  ever  constructed  by  any 
of  the  predecessors  of  the  present 
board.  And  the  wooden  wharves  are 
being  constructed  as  emergency  cases 
to  take  care  of  the  crowded  shipping 
that  is  increasing  faster  than  dockage 
facilities  increase. 

The  places  where  wooden  wharves 
are  being  constructed  are  places  where 
it  is  almost  impossible  to  construct 
permanent  ones,  except  at  a  great  ex- 
penditure of  money  and  a  long  delay. 
The  ones  now  under  construction  will 
pav  for  themselves  before  the  others 
could  he  constructed.  While  the 
Chronicle  is  criticising  the  Harbor 
Board  tor  constructing  wooden  wharves 
it  would  have  a  double  criticism  were 
the  hoard  to  delay  the  construction 
until  such  time  as  permanent  piers 
could  be  constructed  in  the  places 
wl-ere  the  wooden  docks  are  being 
built  Some  places  on  the  water  front 
present  great  difflculties  of  construc- 
tion on  account  of  muddy  bottom  and 
the  sweep  of  the  tides.  The  present 
piers  being  constructed  of  creosoted  • 
piles  were  started  only  after  a  con- 
sultation of  the  engineer  for  the  Har- 
bor Board  and  the  Board  of  Engineers 
of  the  Chamber  of  Commerce.  They 
are  supplemental  to  the  dockage  facili- 
ties already  provided  for  shipping. 
And  for  this  action  the  Chronicle  finds 
an  opportunity  to  distort  a  set  of  tacts 
.„ul  criticise  really  effective  work  by 
suppressing    the   truth    of   the   situation. 

Mr.  August  Belmont  received  i% 
millions  for  "linancing"  the  New  York 
subway.  In  the  matter  of  a  public  Im- 
provement of  that  sort  why  should  the 
public  pay  anybody  for  his  flnancial 
innuence?  And  why  should  tiie  city 
not  build  it  itself?  Somebody  has  to 
pay  the  promoters'  fees  and  has  to  pay 
the  holders  of  watered  stock  their 
dividends.  It  goes  In  increased  rents 
and  increased  traffic  charges.  It  can 
rest  finally  on  only  one  person  and 
that  is  the  patron  of  the  road.  The 
people  pay  the  tax  In  the  end  always. 
Only  in  the  case  of  the  private  cor- 
poration   thev    don't    see    it    and    they 
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own  party  that  would  fill  the  office  well  r 
but  the  work  of  the  California  Rail-  '' 
road  Commission  has  stood  out  so  con-  i 
spicuously  that  the  President  could  not 
but  take  notice  of  its  effective  results. 
In  this  the  President  and  Secretary 
Lane  have  shown  themselves  to  be  in 
line  with  Progressive  princil-les.  They 
are  seeking  to  get  results  by  placing 
efficient  men  In  oiTice  in  the  places 
where  they  are  needed — men  who  can 
he  depended  upon  to  take  the  initiative 
ip  constructive  measures  rather  than 
being  placed  in  a  position  to  explain 
as  was  the  case  of  Ballinger  and  others 
under  President  Taft. 


The  Forest  Service  has  a  fire  look- 
out in  the  Sitgreanes  National  Forest 
in  Arizona.  The  tower  is  built  entirely 
of  logs  and  projects  115  feet  in  the  air. 
It  was  built  by  the  rangers  from  the 
logs  at  hand  and  without  the  aid  of 
any  of  the  modern  hoisting  devices. 
The  only  means  they  had  for  hoisting 
were  the  cow  ropes  they  had  at  their 
saddle  horns  and  such  block  and  tackle 
as  was  available.  Under  these  condi- 
tions they  have  constructed  a  tower 
that  represents  a  great  deal  of  labor 
and  ingenuity. 

Aviator  Beachy  is  to  fly  in  the  Ma- 
chinciy  Ifall.  the  great  building  of  the 
Bxposltion  Grounds.  While  this  is  an 
enormous    bui->iing    u    limits    the    avla- 
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very 
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ith  his  machine. 
But  the  law  of  gravity  is  always  work- 
ing and  it  is  only  a  question  of  lime 
till  he  tempts  fate  once  too  often. 

Whatever  conflict  there  may  have 
been  in  the  predictions  of  the  weather 
man  the  tact  remains  th.it  we  have  re- 
ceived plenty  of  rain  Unpreccdent 
precipitations  have  occurred  In  various 
parts  of  the  State.  A  report  states 
that  at  Calistoga  nine  inches  of  rain 
fell  during  a  period  of  twenty-four 
hours.  And  in  other  places  through- 
out the  State  there  has  been  a  gen- 
e'-ous,  if  not  destructive,  downpour 
during  the  past  week  . 

Such  a  plenitude  of  rain  does  not  im- 
mediately hasten  building  operations. 
But  it  means  good  tor  he  country  in 
tlie  end  and  that  means  good  for  all. 
It  emphasizes  the  need  of  conservation, 
in  retaining  the  timber  lands  of  the 
mountains  and  in  impounding  the  Hood 
waters  not  only  that  tney  do  not  do 
damage  bv  being  liberated  too  quickly. 
lot   tint   they   be   stored   for   future   use. 

A     CHRISTMAS     FABLE     OP     TWO 
BROTHERS. 


■Wodnesdayi   J».n;iafy     7,    1914. 

eived  a  snake  in  a  bottle  of  alcohol. 
is  not  so  much  the  gift  as  the  spirit 
wliich    it   is   tendered." 


On 


the 


two 


U  is  said  tliat  Jolin  M.  Eshelman  has 
1  een  tendered  the  appointment  as  com- 
missioner on  the  Inter.itate  Commerce 
Commission  made  vacant  by  the  de-atli 
of  .Tohn  n.  Marble.  This  is  a  compli- 
ment to  Eshelman  and  a  credit  to 
President  Wilson.  For  no  rlouht  the 
President   could   find   many   men   in  his 


The  world's  greatest  tunnels  are  to 
be  found  in  Europe,  and  o  brief  sum- 
mary of  these  in  the  Engineer  shows 
that  the  greatest  is  the  Simplon  which 
is  12V4  miles  in  length.  Two,  the  St. 
Gothard  and  Lotschberg,  are  over  9% 
miles  in  length.  The  Mont  Cenls  is  a 
little  over  7  miles  in  length.  The  Arl- 
berg.  in  Austria,  is  6V4  miles  long. 
There  are  four  tunnels  between  five 
and  six  miles  in  length,  five  between 
four  and  Ave  miles  in  length,  seven 
uetween  three  and  four  miles,  and  six- 
teen tunnels  that  are  over  two  miles 
long.  The  longest  tunnel  in  this 
country,  the  Hoosac,  is  tour  and  one- 
third    miles    long. — Scientific    An 


GIANT        COPFER-DAM        FOR        THE 
EailT.\BLE:    BtllLniNCi. 

A  vast  reinforced  concrete  monolithic 
foundation  is  being  huilt  entirely 
around  the  area  upon  which  will  be 
erected  the  new  Equitable  Building  in 
New  York  city,  a  structure  which  will 
contain  one  million  square  feet  of 
rentable  floor  space,  and  will  tower 
aloft  to  a  height  of  thirty-six  stories. 
The  cofter-dam  will  be  a  solid  concrete 
wall,  six  feet  broad  and  eighty  feet 
deep,  extending  eighty  feet  to  solid 
rock.  This  will  be  the  largest  omc6 
huilding  yet  constructed.  It  will  weigh 
over  20U.000  tons  as  against  the  weight 
of  103.000  tons  of  the  Woolworth  Build- 
ing, 18S.500  tons  of  the  Municipal 
Building,  and  82,580  tons  of  the  Singer 
Building.  The  steel  frame  work  alone 
will  weigh  45,000  tons,  as  against  25,- 
000  tons  required  for  the  Woolworth 
Building. — Scientific  American. 
« 

WASHINGTON'S   OLD   SURVEY 
FOUND  CORRECT. 

In     protecting      the       heidwat 
navigable    streams    under    the    forc-:t 


brothers.  The  first  was  a  dyspeptic  per- 
son who  at  Christmas  time  presented 
his  little  nephews  and  nieces  wilh  help- 
ful books  and  requested  them  to  be 
very,  v-e-r-y  careful  of  the  precious 
volumes.  Wherefore  they  hated  Uncle 
Addison  with  a  gieat  hatred.  The 
other  brother  was  an  old  bachelor  who 
bestowed  upon  his  small  kinsmen  stuff 
and  objects  that  they  could  eat  or 
break  or  with  which  they  could  make 
horrid  noises  and  told  'em  to  wade  in, 
you  ornery  little  whelps,  and  pig  till 
you  burst,  and  beat  and  batter  till  you 
.split  your  eardrums,  and  break  and 
shatter  till  you  reduce  the  .1unk  to 
powder,  and  otherwise  en.ioy  ^  oui - 
selves  And  all  his  little  relatives  rose 
up  and  in  one  voice  called  Uncle  Bill 
blessed.      As    the    feller    said    when    he 


of 


the 


vejing  lines  In  the  Appalachian 
Mountain.--  where  George  Washington 
tan  his  famous  boundaries  for  Lord 
Fairfax  in  pre-Revolutionary  days.  In 
1751,  Washington,  then  19  years  of 
age.  surveyed  the  line  which  was  to 
divide  Augusta  and  Frederick  Counties, 
Virginia.  Accor-Mng  to  the  organic 
act  for  the  formation  of  these  counties, 
it  was  required  that  the  line  should 
run  straight  from  the  head  spring  ot 
the  Hedgman  River,  one  ot  the  .Fource.l 
of  the  Rappahannock,  to  the  head 
spring  of  the  Potomac.  It  was  first 
necessary  to  get  the  approximate 
course  by  building  bonfires  on  tne  in- 
tervening high  points.  Then,  starting 
from  the  top  ot  the  Massanutten  Moun- 
tains, the  line  was  run  straightaway 
to  the  northwest.  In  what  Is  known 
today  as  West  Virginia  a  large  rock 
marks  the  southwest  corner  ot  Garrett 
''ounty,  Md..  and  the  southeasi  corner 
ot  Preston  County,  W.  Va.  This  1? 
known  as  the  Fairfax  Stone,  and  is 
one  of  the  land  marks  mentioned  in 
Washington's  notes.  Washington,  ot 
course,  used  a  simple  compass,  yet  the 
new  governmental  survey,  made  with 
high-power  transits  and  all  the  refined 
and  accurate  methods  of  modern  sur- 
veying, has  found  but  little  variation, 
so  carefully  was  the  line  run  originally 
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Some  Troubles  Of  The  E^imator. 

1-,     >1,     Wiilkliin     In     the     Wood-Worker, 


.So  mui-li  miKlit  lie  sal. I  .jn  lliis  sul,- 
ji-i-t  that  It  i.s  a  iliflicult  maltc-r  to  se- 
lect llie  proper  starting  point.  Almost 
any    planing    mill    man    can    look    back 


til 


this:  "Anything 
nrl  not  specifietl. 
shown,    shall    be 


all 


any 


whe 


.scomei]  to  him  that  there  could  not 
possibly  be  another  business  which  of- 
fered so  many  and  various  opportuni- 
ties for  trouble,  or  whi.;h  furnished  so 
,few  reasons  for  continuing.  Personally. 
I  think  that  fully  tnre' -fourths  of  all 
the  men  I  know  have  at  some  time  or 
other  told  me  that  their  own  business 
was  absolutely  tlie  worst  ever  invent- 
ed, so  it  does  not  seem  altogether 
strange  that  we  should  so  regard  our 
own   business. 

I  think  that  perhaps  one  of  the  most 
fruitful  sources  of  trouble  for  the 
planing  mill  estimator  lits  in  the  al- 
most complete  lack  of  knowledge  of 
mill  work  and  what  the  term  implies, 
on  the  part  of  the  building  public. 
Architects  seldom  take  the  trouble  to 
Inform  themselves  of  the  customs  and 
methods  In  use  in  the  particular  local- 
ity in  which  a  proposed  building  is  to 
lie  erected.  Intjiped,  more  often  than 
not,    mill    work,    gkiss      and      glazing, 

all  jumbled  together  and  specified 
under  fine  heading,  leaving  each  sub- 
contractor to  pick  out  his  own  branch 
of  the  work,  and  make  his  estimate 
thereon  as  best  he  may. 

Then  the  owners,  particularly  in 
residence  work,  are  absolutely  ignor- 
ant of  materials  and  processes  required 
In  woodworking,  and  are  unable  to 
give  the  architect  any  clear  idea  of 
their  wishes  in  regard  to  the  interior 
finish  of  the  building.  The  architect, 
to  save  trouble  and  expense  for  him- 
self, simply  puts  the  whole  matter  up 
to  the  mill,  leaving  the  estimator  to 
guess,  from  imperfect  description, 
what  is  required.  Seldom  indeed  are 
details  furnished  with  plans,  and  the 
only  guide  or  the  estimator  is  his 
knowledge,  gained  from  past  expe- 
rience, of  bow  each  individual  architect 
is  apt  to  detail  his  work.  And  then  the 
details  are  quite  apt  to  he  something 
entirely  different  from  what  was  an- 
ticipated. 

I  have  now  in  mind  a  certain  archi- 
tect who  always  specfied  box  frames 
for  brick  walls  about  as  follows:  "Box 
frames  shall  have  no  jamb  linings,  but 
a  wide  slop,  which  shall  be  rabbeted 
to  lit  over  jamb,  and  shall  be  wide 
enough  to  extern!  from  sash  to  finished 
plaster,  and  the  interior  trim  shall  be 
nailed  direct  to  this  stop."  Of  course. 
any  practical  mill  man  will  see  at 
once  that  if  these  specifications  were 
followed  strictly  if  would  be  Impossi- 
ble to  replace  a  ftroken  sash  cord 
without  first  removing  the  finish  and 
jamb  lining,  and  quite  likely  tearing 
off  a  great  deal  of  plaster  in  the  pro- 
cess. Yet  the  estimator  is  expected  to 
figure  on  work  of  this  character,  and 
to  know  whether  or  not  this  architect 
will  listen  to  reason  and  allow  the 
wiu-k  to  he  done  as  It  should. 

Another  frequent  cause  nt  trouble 
1^  a   clause   in   the  specifications   which 


or  specified  an 
furnished  in  the  same  manner  as  if 
both  siiiown  and  specified.  Should  any- 
thing be  required  to  make  a  complete 
and  finished  job,  which  is  neither 
shown  nor  specified,  the  same  shall  be 
Included."  Almost  invariably,  where 
tills  clause  occurs,  the  plans  are  poorly 
drawn,  or  some  elevation  or  plan  which 
is  necessary  is  not  furnished,  so  that 
the  estimator  has  nothing  to  do  but 
guess.  If  be  guesses  too  much  he 
loses  a  job,  and  if  he  does  not  guess 
enough  he  is  apt  to  lose  money  for  his 
firm.  This  is  more  apt  to  be  the  case, 
where  a  blanket  proposal  to  furnish 
mill  work  according  to  plans  and 
specifications  Is  made,  ;han  where  pro- 
posals are  made  by  list  only,  with  the 
distinct  understanding  that  nothing 
which  is  not  shown  on  the  list  is  to 
be  furnished.  But  in  either  case  it 
means    trouble    for   tiie    estimator. 

Then  there  is  something  else,  which 
is  perhaps  less  a  trouble  than  a  fault. 
This  is  the  almost  universal  lack 
among  estimators  of  the  quality 
known  as  "salesmanslup."  The  ex- 
pert knowledge  required  of  an  esti- 
mator renders  it  absolutely  neces.sary 
that  he  should  be,  first  of  all.  a  good 
mechanic,  and  a  good  mechanic  is 
seldom  .a  good  salesman.  There  have 
been  some  notable  exceptions  to  this 
rule,  and  they  but  serve  to  prove  my 
statement.  If  we  should  all  be  per- 
fectly honest  with  ourselves  I  think 
we  would  admit  that  our  prime 
thought,  when  flguring  a  job.  Is  tha£ 
we  must,  by  fair  means  or  foul,  beat 
the  other  fellow.  We  must  make  our 
bid  the  lowest  or  we  will  not  get  the 
order.  And  so  obsessed  by  this  idea 
do  we  become  that  we  are  quite  apt  to 
overlook   the  question   of  profit. 

It  can  be  safely  stated  as  a  truism 
that  if  we  make  our  prices  low  enough 
we  can  secure  all  toe  business  we  can 
liandle,  but  true  .salesmanship  consists 
In  not  only  getting  business,  but  get- 
ting a  profit.  I  have  known  estlma- 
tois  sending  out  letters  with  their  bids, 
I  filing  the  customer  that  if  the  bid 
was  not  low  he  could  deduct  10  per 
cent,  hoping  thereby  to  get  the  busi- 
ness and  make  a  great  showing  at 
the  end  of  the  year.  This  point  Is  so 
Important  that  I  want  to  emphasize  it. 
and  I  honestly  believe  It  is  the  largest 
single  factor  which  has  to  do  with  the 
great  variations  In  mill  bills.  I  have 
known — not  one,  but  many — instances 
where  the  high  bid  was  more  than 
twice  the  low  one,  and  I  believe  this  to 
be  due,  in  great  measure,  to  the  cause 
mentioned  above. 

Another  trouble,  wnicii  lies  with  the 
estimators  themselves.  Is  the  one  which 
was  mentioned  in  The  Wood-Worker 
some  months  ago,  namely,  that  we  are 
apt  to  overlook  some  thing  in  taking 
oft  our  items.  There  is  a  variety  of 
rcai-ons  which  help  to  account  for  this, 
cliief  among  which,  perhaps.  Is  the 
great  number  of  things  the  average 
estimator   is   compelled   to   carry   in   his 


mind.  With  perhaps  six  or  seven  con- 
tractors saying  they  must  have  bids  at 
once,  or  within  twenty-four  hours,  and 
an  equal  number  of  contracts  hanging 
fire,  with  all  of  which  he  must  keep 
in  close  touch  to  avoid  being  ''sold 
out,"  he  hurries  through  the  specifica- 
tions, hurries  over  the  plans,  and  does 
not  take  time  to  go  back  and  check, 
trusting  to  luck  and  his  past  experi- 
ence to  prevent  his  making  mistakes, 
because  lie  has  to  get  items  from  all 
the  other  plans  and  get  back  to  his 
office  and  figure  all  of  them.  Then, 
again,  he  may  forget  to  figure  a  floor, 
or  the  openings  on  one  elevation  (as 
I  did  once),  because  he  wants  to  get 
home  to  supper.  Needless  to  say,  I 
got  that  job,  and  wished  I  had   not. 

I  on-ce  heard  a  mill  owner  make  the 
assertion  that  all  s'uch  errors  were 
due  solely  to  carelessness,  but  I  be- 
lieve him  to  have  been  decidedly  in  the 
wrong.  I  liave  been  ''called  down"  on 
several  occasions  for  failure  to  esti- 
mate on  certain  plans,  and  upon  put- 
ting up  the  plea  that  some  had  to  be 
passed  up  on  account  of  lack  of  time 
to  take  care  of  all  of  them,  have  been 
told  that  I  should  not  allow  myself 
ever  to  lack  time  to  do  anything. 
With  the  bosses  driving  and  the  cus- 
tomer kicking  because  his  bid  comes 
in  late  (in  the  same  breath  with  his 
kick  he  will  tell  you  that  it  was  too 
high,  anyway),  is  it  any  wonder  that 
we  make  mistakes?  The  real  wonder 
to  my  mind,  is  that  we  do  not  make 
more. 


The  Iowa  State  College  this  winter 
will  launch  a  new  field  of  activity 
unique  in  the  field  of  Instruction  by 
state  institutions.  This  year  for  the 
first  time  In  its  history  rhort  courses 
along  engineering  lines  will  be  given. 
There  exists  in  the  state  a  large  body 
of  citizens  engaged  in  the  state's  in- 
dustries who  are  unable  to  conform 
to  or  to  derive  the  direct  benefit  which 
tliey  need  from  the  formal  educational 
plan.  These  short  courses  niake  mani- 
fest on  the  part  of  the  state  Institution 
an  effort  to  reach  these  citizens  in  an 
effective  way  with  i.ractlcal,  con- 
densed up-to-date  instruction  in  en- 
gineering and  industrial  subjects.  The 
short  course  in  engineering  is  designed 
to  do  for  Iowa's  industries  what  the 
short  course  In  agriculture  has  long 
done  for  agriculture.  The  session  is 
December  £9,  1913,  to  January  10,  1914. 
By  running  short  courses  in  winter 
the  state's  educational  plant  is  utilized 
to  maximum  efficiency.  The  short 
course  falls  at  the  annual  holiday  re- 
cess and  the  Instructional  force  Is  free 
to  give  its  undivided  attention  to  the 
short  courses.  In  addition  to  this  at 
no  other  time  could  rooming  accommo- 
dations be  had  for  the  large  number 
of  short  course  students. 

There  are  two  general  classes  of  in- 
struction whicli  this  work  is  designed 
to    provide:      (1)    to    i  resent    the    prob- 


BUILDING    AND    INDUSTRIAL    NEWS. 


of   englr 


ing 
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hlch  the  rapid  advant 
Industrial  era  keeps  pushing 
foreground  for  solution,  and  (2)  to 
provide  a  definite,  systematic  plan  for 
the  imparting  of  technical  information 
of  a  fundamental  nature  to  men  who 
have  no  such  means  now  available 
other  than  what  they  can  "pick  up" 
from  trade  and  engineering  journals 
and  association  conventions.  In  de- 
veloping both  fields  the  instruction  is 
condensed  for  the  busy  man.  The 
courses  given  are  intense  and  special- 
ized,   their   sole   purpos 


CInyivorkIng:. 

.  .    Ten   Periods— Dally.   0   to   10  A.  M. 

The  following  outline  of  the  work 
in  ciayworking  is  a  very  full  schedule, 
involving  as  it  docs  tlie  fundamental 
principles  of  a  die  design  manufacture, 
drying  and  burning  of  clay  wares.  It 
may  easily  be  possible  for  the  schedule 
to  be  shifted  to  give  more  time  to  one 
or  two  of  the  subjects  to  the  exclusion 
of  consideration  of  the  others.  Should 
the  demand  arise  the  decision  will  rest 
with  the  majority  of  the  class. 


Wednesday,    January     7,    19H. 
'ans  a  total  of  9ri(l,000.000  work- 
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imination.  scum- 
g.  The  work  in 
I  detail  the  ques- 
tions of  materials.  aggregates  and 
testing,  while  considerable  emphasis 
will  be  placed  on  the  malting  of  con- 
crete. The  road  builders'  course  is 
given  for  the  benefit  of  the  practical 
roadmaker  and  is  of  value  to  those 
actively  i'  charge  of  road  gangs  and 
others  interested  in  the  subject  of 
good  roads.  It  will  take  up  the  matter 
of  drainage,  foundation  and  road  con- 
struction, material  for  road  construc- 
tion and   organization   of  road-building 


various  drying 
■Methods  of  elin 
cipitants. 

Black  Coring, 
Definition    of    this      phenc 
served  in  many  Iowa  clays, 
and  methods  of  elimination, 
Lamin.ltion. 
Two   kinds,   "auger"   and 
cause    and    effect    on    the    hi 
uct.      Methods    of    eliminatlo 
Bcumming— Disiouss 
Review  of  the  subject  in 
the    laboratory    data    obtained. 

Black    Coring— Discussion. 

Review    of    this    subject    in    the    light 

of   the   laboratory   data   obtained. 

Lamination— Discussion. 

Review  of  this  subject  in  the  light  of 

the  laboratory   data   obtained. 

Discussion    Meeting. 

Available  for  discussion  of  any  phase 

of  the  above  subjects  at   the  option  of 
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vocational  interest  or  else  is  interesteu 
in  them  as  a  "hobby."  They  Include 
courses  in  gas  engines,  with  opportu- 
nity for  practical  operation  of  the  gas 
engine  and  automobiles,  steam  engines 
and  tractors,  power  plants,  drainage 
and    the    applications    of    electricity. 

While  the  short  course  is  an  estab- 
lished institution  at  Iowa  State  Col- 
lege the  form  of  the  engineering  short 
course  in  the  future  will  be  largely  de- 
termined, 1»-  the  demand  of  Iowa's  in- 
dustries*«d  the  response  met  with  in 
the  courses  offered.  The  college  is 
working  in  co-operation  with  all  forces 
for  the  upbuilding  of  Iowa  in  adding 
to  the  growth  of  industry  by  the  sup- 
olving  through  its  Department  of  En- 
gineering Extension  and  by  the  winter 
short  courses  practical  instruction  for 
the  industries  of  the  State.  The  short 
constitutes  one  more  component 
part  In  the  plan  for  the  provision  of 
practical  instruction  in  the  trades  and 
Industries  of  the  state  and  supple- 
ments the  industrial  classes  and  the 
..orrespondence  study  courses  already 
offered.  By  stimulating  the  growtl^ 
and  development  ol  such  educational 
forces  as  these  there  will  be  opened 
to  every  bov  or  man  in  the  state  an 
Ipportunitv  to  get  the  education  he 
^eeds  in  his  business  or  hi.  t-a^^^"" 
moke  him  a  more  valuable  man  to  him- 
self  and   to  his   community. 


figures  used 
from  engineers  and  contractors  notes 
who  ha^'e  been  actively  engaged  In 
construction    work    in   Egypt. 

In  the  reconstruction  of  the  pyramid 
are  necessary  3.  350.000  cubic  yards  of 
llniestane,  150,000,000  cubic  yards  of 
sand,  2,500  cubic  yards  of  granite  and 
2,500  cubic  yards  of  polished  granite. 
The  cost  of  this  material  alone  would 
he  about  $50,000,000;  then  the  labor 
must  be  added,  tor  which  it  would  take 
40, COO  men  for  24,000,000  working  days 


ling 


ndit 


150,. 


ned    prod- 
le  light  of 


000.000.  For  the  excavation  of  about 
2,600,000  cubic  yards  for  foundations, 
transportations,  ^ucli  "small"  items  as 
the  quarters  for  the  laborers,  sanitary 
facilities,  etc.,  "another  large  sum  must 
be  spent,  so  that  the  total  sum  will 
easily  reach  1150,000,000.  These  are 
astonishing  figures  and  have  a  ten- 
dency to  bring  to  the  reader's  mind 
the  question  of  ''How  did  these  Egyp- 
tians, centuries  ago,  build  these  enor- 
mous  structures?"      We   sincerely   hope 


tha 


thi 


str 
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nstructed,    using 


will 


etc   blocks 


the 


ClayworklnK   Uiborotory. 

Ten  Two-Hour  Periods— Daily,  10  to  12 
Opportunitv  for  extra  laboratory  or 
research  work  in  addition  to  the  exer- 
cises in  the  schedule  will  be  cheerfully 
granted  within  the  limits  of  the  equip- 


THE    BEAUTIFICATION     OF    VIENNA. 
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Determination 
clay.      Determination    of    proper    precip- 
Itants  to  use.     Making  of  brickettes  to 
determine  the  most  advantageous  dry- 
ing  and    burning    conditions. 
Laboratory    Exercises   on    Black   Coring. 

Burning  of  brickettes  of  clay,  show- 
ing this  phenomena  under  various 
burning  conditions,  to  arrive  at  the 
proper  treatment  for  elimination  of 
this    dimculey. 

Lamination. 

The  effect  of  different  die  construc- 
tion on  the  How  of  various  clays 
through  die^-using  a  plunger  ma- 
chine—and the  effect  on  .  arious  clays 
of  changing  the  distance  between  the 
auger  and  die,  using  an  augei  ma 
om    the   Ciay-W-irker. 


light   1200  feet  above  the 

■  quays.   In   this   district  a  scenic 

highway  Is  being  formed,  which,  as  it 
uinds  round' the  mountain  slopes,  with 
every  turn  reveals  a  new  view  of  the 
gre.it  city,  lying  many  hundred  feet 
below.  In  the  less  hilly  districts  a  gar- 
den road  over  300  feet  in  width  .s 
planned,  intersecting  meadows  and 
playing  fields.  The  estimated  cost  is 
£2,000,000,  and  the  corporation  passed 
the  estimates  without  a  single  dissent- 
ing voice. 


Concomitantly 
the    whoh 
The   build 


Chi 


THE  PYRAMID  OP  CHEOPS. 

mmher    of    people 


voir 


leis 


have  repeatedly  aired  sagacious  views 
regarding  the  possibilities  of  recon- 
structing the  old  pyramid  of  Cheops 
located  In  the  desert  of  Egypt,  with  the 
application  of  concrete.  This  pyramid, 
erected  on  a  square  base,  each  side  of 
which  measures  746  feet,  the  total 
height  Is  454  feet;  the  pyramid  covers 
an  area  close  to  thirteen  acres.  'When 
thi=  ofriicture  was  erected  it  necessi- 
a  ed  the  employ  of  not  less  than  10.-  ects  Vienna 
000  irtlsans  tor  a  term  of  thirty  years.      Dally  News. 


building  plan  for 
!  been  sanctioned, 
uilding^area  is  divided  into  four 
The'^rst  is  central,  where  the 
nTaxImum  height  peimissible  is  four— 
or  exceptionally  five— stories.  Certain 
streets  are  to  be  widened.  Over  1200 
houses  which  seriously  hinder  traffic 
have  been  scheduled.  It  owners  agree 
to  rebuild  within  the  next  ten  years 
to  the  new  frontage  lines,  they  are 
exempted  from  mui,.cli*il  taxation  for 
the    next   eighteen   years. 

In  the  second  zone,  houses  may  not 
exceed  three  stories:  the  third  is  re- 
served for  factories  snd  industrial  pur- 
poses, in  the  last  zone,  houses  are 
limited  to  two  stories.  Where  the  area 
is  not  yet  built  upon,  they  must  be 
surrounded  with  gardens,  not  built  in 
terraces  What  these  proposals  mean 
from  the  point  of  view  of  public  health 
for  future  generations  may  easily  be 
Imagined.  In  the  boldness  of  its  pro.i- 
— ...     Trionm     slnnds     sunrfme. — Lon'lon 


BUILDING    AND    INDUSTRIAL    NEWS. 


Firms  dealrlne  aews  •■  apeclal  claases  •(  buildings,  sack  »m  Bkak*, 
ChurchcM,  Schools,  Hotels.  t:tc.f  will  BmiI  such  Items  all  claaslfled  and 
grouped  ander  proper  headlnKS,  comnienclni?  on  this  page.  These  same 
Items  are  aeain  repeated  under  '^LOCAI^ATIBS**  Id  the  last  part  of  our 
news     department. 


APARTMENT  HOUSES. 


SAN  FRANCISCO— Apaitment  house, 
5  or  6  story  and  base.  Class  C  con- 
struction, 175,000  to  1100,000.  Architect, 
Frederick  H.  Meyer,  Bankers  Invest- 
ment BIdg..  S.  F.  Owners.  Trowbridge 
and  Livingston.  This  building  will  be 
erected  at  the  corner  o'  Post  and 
Williams  Place,  The  lot  to  be  Im- 
proved has  a  frontage  of  75  feet  by  a 
depth  of  over  100  feet.  Tiie  first  floor 
will  be  arranged  for  a  large  lobby, 
office,  amusement  rooms  and  living 
apartments.  Upper  floors  are  to  be 
divided  into  a  large  .number  of  two 
and  three  room  suites.  Interior  flnish 
will  be  of  pine,  redwood,  wliite  enamel 
and  hardwood.  Oak  floors  will  be  used 
in    the   dining    rooms   and    lialls.      Plans 


for 


ice 


clea 


wall  beds.  All  bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
.Marble  and  tile  will  be  used  In  the  en- 
trance. Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
colta.      Plans   are    being    -jrepared. 

SAN  FRANCISCO— Aparlment  house. 
3  story  and  l^se.  frame.  $20,000.  Ar- 
chitect, John  T  Foley,  46  Kearny  St., 
S.  F.  Owner's  name  withheld.  The 
building  will  be  erected  ..n  4th  avenue 
near#  street  and  has  beep  designed  to 
contain  twelve  suites  of  three  and  four 
rooms  and  bath.  Interior  finish  will 
be  of  pine  with  elm  panels  and  oak 
floors.      There    will    be    a    complete    oil 


syste 


at.      Vac 


uvm  cleaning  and  a  hot  water  system 
will  also  be  Inslalled.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Entrance  will  be  finished 
in  marble  and  tile.  All  apartments 
will  be  equipned  with  wall  beds.  Ex- 
terior of  the  Duilding  will  be  covered 
with  cement  plaster  on  metal  lath.  A 
brick  veneer  base  will  be  used.  Plans 
are  complete  and  the  work  will  be 
carried    on    by    I>ay    Labor. 

SAN  FRANCISCO— Apartment  house, 
3  story  and  base,  brick  and  steel,  $50.- 
000,  Architect,  Oharles  J,  Rousseau, 
46  Kearny  street,  S.  F.  Owner's  name 
withheld.  The  building  will  he%rected 
on  the  north  side  of  Bush  street  be- 
tween Jones  and  Tayloiwtnd  will  have 
a  frontage  of  5.j  feet  "v  a  depth  of 
137V4  feet.  Plans  show  a  total  of  32 
suites  of  two  and  three  rooms  besides 
a  spacious  lobby,  office  aid  amusement 
room.  Interiors  will  be  finished  in 
pine,  elm  and  wl  ite  enamel.  Lobby 
and  office  will  be  finished  In  white 
enamel  and  gold  after  the  Austrian 
style.  All  suites  will  have  waU  beds 
and  private  baths.  Bath  rooms  will 
be  finished  in  tiie  with  composition 
floors.      Plans    provide   for   steam^  heat. 
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r  of  the  bullijlng  will  be 
ed  pressed  brick  trimmed 
Plans  are   being  pre- 


pared. 

OAKLAND,  CAL.— Apartment  house, 
*3  story  and  ba«e,  frame,  $29,000,  Ar- 
chitect. Charles  W.  :McCall,  Central 
Bank  Eldg.,  Oakland.  Owner's  name 
wlthl^ld.  The  building  v,  i.l  be  erected 
on    the    east    side    of   Lake    street,    and 


has  been  designed  to  conli'in  a  number 
of  two,  tliree  and  four  room  suites. 
Interiors  will  be  finished  in  pine  and 
elm  panels  with  hardwood  floors. 
There  will  be  steam  heat,  vacuum 
cleaning  system  and  hot  water  system. 
All  apartments  will  have  wall  beds 
and  private  baths.  Bath  rooms  will  be 
wainscoted  with  tile  and  will  have 
composition  floorsi  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared  and  figures  will  be  called  for 
sbortly. 

OAKLAND,     CAL.— Apaitment    house, 

3  story  and  base,  brick  and  steel,  $60,- 
000,  Architect,  Charles  W.  McCall. 
Central  Bank  Bldg.,  Oakl.ind.  Owner, 
Dr.  Ayres.  This  building  will  be 
erected  at  the  corner  of  14th  and  Oak 
streets,  covering  a  considerable  ground 
area.  Interior  has  been  arranged  for 
suites  of  two.  three  and  four  rooms. 
All  apartm-nts  will  have  private  bath 
rooms  and  wall  beds.  Plans  provide 
for  steam  heat,  vacuum  cleaning  sys- 
tem and  hot  water  supply.  Interior 
finlsih  will  be  of  pine,  elm  panels  and 
hardwood.  Oak  floors  will  be  used  In 
the  halls  and  dining  and  living  rooms. 
Bt.th  rooms  will  have  composition 
floors  and  tile  wainscot.  Entrance  will 
be  rtnished  in  marble  and  tile.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  In  the  hands 
of  the  owner  and  he  is  now  taking 
subflgures  for  the  various  parts  of  the 
wcrk. 

SALT  LAKE  CITY,  UTAH— Apart- 
ment house,  4  story  and  base.  Class  A 
construction,  $180,000.  Architects,  Pal- 
lister  &  Hills,  Salt  Lake  City.  Own- 
er's name  withheld.  The  building  will 
be  erected  at  the  corner  of  East  South 
and  Temple  streets,  and  will  be  fire- 
proof throughout.  The  building  will 
contain  in  the  neighborhood  of  120 
suites  of  two.  three  :ind  four  rooms. 
There  will  be  a  complete  steel  frame, 
reinforced  concrete  anr;  b'-ick  exterior 
walls,  faced  with  pressed  brick  and 
terra  cotta.  Interior  will  he  hand- 
somely finished  In  pine  and  hardwof-ds. 
Oak  floors  will  he  used  in  the  princi- 
pal rooms.  Plans  provide  for  steam 
heat,  elevator  service,  a  hot  water 
system  and  vacuum  cleaning.  Pre- 
liminary plans  have  been  approved  and 
working  drawings  are  now  being  com- 
pleted. 

OAKLAND,     CAL.— Apartment    house, 

4  story  and  base,  brick  and  steel,  $75,- 
nOO.  Architects,  Rousseau  &  Rousseau, 
Monadnock  Bldg.,  S.  P.  Owner,  Dr.  F. 
A.  Balrd.  The  building  will  be  erected 
at  the  corner  of  Oak  and  I4th  streets, 
covering  a  large  ground  area.  Inte- 
rior has  been  arranged  for  a  number 
of  two,  three  and  four  room  suites. 
Interior  finish  will  be  of  pine  and 
hardwood  with  oak  floors  In  the  living 
rooms.  Plans  provide  for  steam  heat, 
elevator  service,  a  hot  water  supply 
and  vacuum  cleaning,  Bath  rooms  will 
have  composition  floors  .-■nd  tile  wain- 
scot. Marble  and  tile  will  be  used  in 
the  entrance  lobby  and  vestibule.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
and  figures  are  being  taken. 


BRIDGES  AND  DAMS. 


TACO.VfA,    WASH— Biidge 


Steel  con- 
struction, ♦  375,O0li  Engineei,  Holman, 
core  of  the  Oregon-Washington  Rail- 
road and  Navigation  Co.,  Tacoma. 
Owners,  Oregon-Washington  Railroad 
.ind  Navigation  Co.  Chief  Engineer 
Holman  states  that  sell  borings  for 
tlie  foundations  of  tlje  new  steel  bridge 
which  is  to  span  the  waterway  in  Ta- 
coma have  been  comp'eted  and  found 
satisfactory.  Construction  will  be 
sti-rted  as  soon  as  bids  can  be  received. 
Figures  will  be  opened  for  the  work 
early  this  month.  Plans  and  speclflca- 
tlons  can  be  secured  from  Chief  En- 
gineer Holman.  Tacoma. 

ROBERTS,  IDAHO  —  Bridge,  steel 
and  concrete  construction.  Cost  not 
stated.  Engineer.  County  Engineer. 
Roberts.  Owners.  Fremont  County. 
All  figures  received  for  the  construc- 
tion of  a  steel  and  concrete  highway 
bridge  in  Road  District  No.  1  have 
been  rejected  by  the  Boc^rd  of  Supervi- 
sors, Plans  win  be  rev:sed  and  new 
figures  will  be  called  for  at  once. 

PORTLAND,  ORE, — Brhlge,  steel  and 
reinforced  concrete,  $1,500,000.  Engi- 
neers, Wadell  &  Harrington.  Kansas 
City,  Mo,  The  Intersate  Bridge  Com- 
mission has  selected  the  above  named 
engineers  to  design  tlic  new  Pacific 
Highway  bridge  wlilch  is  to  be  erect- 
ed across  the  Columbia  River.  The 
exact  site  of  the  big  strii 
type  of  design  have  not 
upon.  As  soon  as  preli 
have  been  prepared  the  r 
taken    up    with    the    Wai 


ture  and  the 
been  settled 
ilnary  plans 
liter  will  be 
h  the  War  Department, 
after  which  will  follow  the  preparation 
of  working  drawings.  The  engineer 
states  that  construction  will  require 
about  sixteen  months.  Further  men- 
tion  will   be  made  of  the   work. 

Contracts    Awarded. 

SEATTLE,  WASH.  —  bridge  rein- 
forced concrete,  $f0,000.  Engineer.  A 
R.  Cook.  Tacoma  '  Owners,  Northern 
Pacific  Railroad.  Contractors,  Sound 
Construction  and  Engineering  Co., 
Lowman  Bldg.,  Seattle,  Contract  price, 
$so,ooo. 

TACO.MA,  WASH— Bridges,  2,  steel 
and  reinforced  concrete.  $100,000  and 
$150,000  -espoctively.  Engineer,  A.  R. 
Cooke,  Tacoma,  Owner?,  Northern 
Pacific  Railroad.  Contractors,  Wldell 
Co.,  Mankato,  Minn,  Contract  price, 
$100,000    and    $150,000. 

TACOMA,  WASH. — Bridges.  reln- 
orced  concrete.  Cost  not  stated.  En- 
gineer Cook,  Tacoma.  Owners,  North- 
ern Pacific  Railroad  Co.  Contractors, 
Sound  Construction  and  Engineering 
Co.  Lowman  Bldg..  Seattle.  Contract 
price   not   stated. 

CHURCHES. 

SEATTLE,  WASH. — Church.  1  story 
and  base,  frame.  $10,000.  Architects, 
Wilcox  &  Sayward.  Central  Bldg..  Se- 
attle. Owners,  Keyscone  Congrega- 
tional Church  of  Seattle.  Plans  have 
been  completed  for  a  one-story  church 
building,  which  is  to  be  erected  at  the 
corner  of  51st  avenue  and  Keystone 
Place.  The  interior  <  f  the  building 
will  be  finished  in  pine.  The  main 
auditorium  will  seat  300  people.  Plans 
also  provide  for  a  pastor's  study,  Sun- 
day school  rooms  and  social  room.  Ex- 
terior win  be  covered  with  cement 
plaster  on  metal  lath.  Figures  will 
be  called  for  at  once. 
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Ni;\V.\KK,  .\b.\.\Il.;L>..\  Co..  CAL. — 
Warehouse,  1  story  anri  Ijase.  brick. 
Cost  not  stated.  Arcliitert.  A.  L.  Grif- 
fln.  Niles.  Owners,  James  Graham 
Mtg.  Co..  531  Mission  street,  S.  F. 
Plans  for  a  large  one-story  wareliouse, 
whicli  is  to  be  erected  at  the  com.pany's 
plant  at  Newark,  have  been  completed 
and  are  now  out  for  figures.  Tlie  build- 
ing will  have  metal  winOow  .sash  and 
frames  and  firejiroof  doovt.  No  inte- 
rior finish  is  specified.  A  cement  floor 
will  be  used.  E.\tcrior  of  the  struc- 
ture will  be  faced  will'  stock  brick. 
Plans  are  complete  and  may  be  secured 
from  either  the  architect  at  Niles  or 
from  the  company's  offices  at  531  Mis- 
sion street. 

SAN  FRANCISCO  —  Cold  storage 
plant,  6  story  and  bar.e,  brick  and 
steel.  Cost  not  stated.  Engineer. 
Charles  Wallace,  S.  F.  Owners.  Na- 
tional Ice  and  Cold  Storage  Co.,  Postal 
Telegraph  Bldg.,  8.  P.  This  is  the 
second  large  addition  to  the  company's 
plant  at  Battery  and  Union  streets. 
A  new  four-story  building  Is  now 
under  construction  and  this  will  con- 
nect with  the  larger  structure.  When 
complete  the  building  will  furnish 
over  one  million  cubic  feet  of  refrig- 
eration. Construction  will  be  practi- 
cally fireproof.  Interior  will  be  fin- 
ished in  pine.  Plans  provide  for  a 
large  amount  of  special  machinery, 
elevators,  plumbing  and  electric  work. 
Exterior  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  segre. 
gated  figures  will  be  cal'cd  for  at  once. 
SILVBRTON.  ORE. — Factory.  1  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architect's  name  not 
given.  Owner,  U  C.  Eastman.  Plans 
have  been  completed  for  a  one-story 
find  basement  reinforced  concrete 
structure  which  is  to  be  erected  as  an 
addition  to  the  Silverton  Blow  Pipe  Co. 
The  building  will  be  50x100  feet  and 
practically  fireproof  throughout.  In- 
terior finish  will  be  of  pine.  A  cement 
floor,  metal  window  sash  and  frames 
are  specified.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  in  the  hands  of  the  owner 
who  is  now  receiving  bids  for  con- 
struction. Figures  will  be  opened  on 
January    15th. 


and  will  hiive  a  street  frontage  of 
i-J%  feet  by  75  feet.  There  will  be 
tliree  modern  flats  of  f.ve  and  six 
rooms.  Interiors  will  be  finished  in 
pine  and  elm  panels.  Some  hardwood 
floors  will  be  used.  Each  of  the  living 
rooms  will  have  an  open  fire  place 
with  a  tile  mantel.  P.,T;h  rooms  will 
have  composition  floors  and  tile  wain- 
scot. Exterior  of  the  building  will  be 
covered  with  rustic  and  shlplap.  A 
pressed  brick  base  will  also  be  used. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

Contracts  Awarded. 
S.^CRAMENTO,  C^L. — Flats,  2  story 
ai.d  base,  frame.  $4,750.  Architect, 
none.  Owners.  R.  Lauppe  and  A.  Van 
Marino.  Contractor,  W.  R.  Saunders, 
2810  I  street,  Sacramento.  Contract 
prire,    14.750. 


GARAGES. 

SAN  FRANCISCO — Cirsigc,  2  story 
and  base,  reinforced  concrete.  Cost 
not  stated  Architect.  G.  A.  Apple- 
garth.  Call  Bldg.,  S.  F.  Owner.  A.  B. 
Spreckels.  This  bulldins;-  will  be  de- 
signed for  a  private  garage  and  will 
be  erected  in  the  rear  of  the  owner's 
handsome  dwelling  at  ihe  corner  of 
Octavki  and  Washington  streets.  In- 
cluded in  the  work  will  be  the  con- 
struction of  large  reinforced  concrete 
retaining  walls.  Interior  finish  will  be 
of  a  high  class  and  similar  to  that  of 
the  owner's  residence.  Plans  provide 
for  steam  heat  and  a  vacuum  cleaning 
system.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  nearly  complete  and  figures  will  be 
called  for  at  once. 

PORTLAND.  ORE. — Garage  addition, 
1  story  and  base,  reinforced  concrete. 
Cost  not  stated.  Arcnitects,  Mac- 
Naughton  and  Raymond,  Title  and 
Trust  Bldg.,  Portland.  Owners,  Burpee 
and  O'Reilly.  The  present  building 
located  at  the  corner  of  East  Water 
and  Madison  streets  will  be  enlarged  by 
the  construction  of  an  80x80  foot  an- 
nex. Interior  finish  will  be  of  pine. 
Plans  provide  for  a  cement  floor,  metal 
window  sash  and  frames  and  special 
gasoline  storage  tanks.  Exterior  of 
the  building  will  be  faceJ  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures  are    now   being   taken. 


FLATS. 

SAN  FRANCISCO— Flats,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitects, Henry  Geilfuss  &  Son,  40 
Kearny  street,  S.  F.  Owner's  name 
withheld.  This  work  has  been  men- 
tioned here  before.  The  build'ng. 
which  has  been  designed  for  a  store 
on  the  first  floor  and  fiats  above,  will 
be  erected  at  the  corner  of  Bryant  and 
16th  streets.  Interior  finish  will  be 
of  pine  and  redwood.  There  will  be  an 
open  fire  place  in  each  of  the  living 
rooms.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Store 
will  be  equipped  with  patent  fronts. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
are  complete  and  figures  are  being 
taken. 

SAN  FRANCISCO— Flats.  3  story 
and  base,  frame.  T.tOO.  Architect, 
Cliarles  FantonI,  916  Kearny  street,  S. 
F.  Owner,  Angelina  Cesana.  The 
building  will  he  erected  on  the  west 
side   of  Mason   street    north    of   Pacific 


GOVERNMENT   WORK   AND 
SUPPLIES. 


reduired  to  permanently  house  and 
provide  for  the  colonial  army  in  the 
Philippines  of  from  $8,000,000  to  $10,- 
"00.000.  Work  to  the  extent  of  $1,000,- 
1)00  only  can  be  handled  in  the  course 
of  a  year,  owing  to  the  labor  and  other 
cor.UItions  in  the  Philippines.  The  con- 
ditions surrounding  the  building  oper- 
ations in  the  islands  are  very  trying. 
The  supply  of  skilled  labor  and  of  suit- 
able foremen  is  far  short  of  the  de- 
mand, consequently,  it  is  usually  nec- 
essary to  pay  a  high  price  for  inferior 
men.  It  every  other  condition  were 
favorable,  this  alone  would  constitute 
a  serious  handicap.  New  men  cannot 
he  Imported,  -as  continuous  employ- 
ment cannot  be  gudranteed,  and  new 
men  are  of  little  value,  because  if  they 
even  understand  their  business  they 
c?nnot  communicate  their  ideas  to  the 
native  labor,  skilled  or  otherwise.  The 
price  of  day  labor  is  cheap,  but  the 
quality  is  poor  and  not  up  to  the  de- 
mand. Due  to  the  undeveloped  slate  of 
the  country  and  the  great  distance 
from  manufacturers,  materials  are  not 
cheap.  Steel  and  cemeni  must  be 
brought  from  afar.  Stone,  even  for 
cement  work,  is  inaccessible  and  above 
the  average  cost  in  the  United  States. 
Sand  is  about  normi'l.  Hardware, 
plumbing,  etc.,  must  add  the"  cost  of 
transportation  to  the  original  prices, 
and  even  the  native  woods,  which  are 
the  only  ones  suitable  to  use,  cost  from 
$10  to  $150  per  thoui^d  In  the  market. 
None  of  the  items  can  be  obtained 
within  a  reasonably  short  time,  so 
that  It  requires  constant  watchfulness 
ana  foresightedness  to  avoid  running 
out    of    materials,    entailirg  annoyance 


.SliellCT    of    Tpoops     In     the    Philippine*. 

It  Is  proposed  by  the  War  Depart- 
ment to  spend  $885,000  for  shelter  for 
troops  In  the  Philippine  Islands.  Per- 
mrnent  concrete  barracks  and  quarters 
for  a  regiment  of  cavalry  of  the  colo- 
nial army  will  cost  about  $600,000.  for 
a  field  artillery  regiment  $500,000,  for 
an  infantry  regiment  $800,000.  for  a 
regimental  cavalry  stable  $200,000,  and 
a  regimental  field  artillery  stable  $300.- 
000  .  Consequently,  barracks,  quarters, 
and  stables  for  the  colonial  army,  con- 
sisting of  four  regiments  of  infantry, 
two  of  cavalry,  onfc  of  field  artillery, 
and  the  auxiliary  troops,  will  cost 
about  $5,900,000.  exclusive  of  admin- 
istration, sewerage,  power  plants,  etc. 
It  is  estimated  that  the  cost  of  store- 
houses and  other  buildings  for  the 
military  establishment  on  the  Luneta 
fill  In  Manila  to  replace  present  offices 
and  storeliouses,  sewers,  etc.,  will  be 
$2,000,000,  making  a  total   Uiat  will  be 


San  Ppnnelsco,   Cal.,   Siihtreasiiry. 

..\s  previously  reported,  the  contract 
tor  the  construction  of  two  Interior 
money  vaults  for  the  U.  S.  subtreasury, 
San  Francisco,  Cal..  was  awarded  to 
Grant  Fee.  San  Francisco,  Cal..  at  $53,- 
648.  In  the  prosecution  of  the  work 
fixtures  and  material  manufactured  by 
the  following  named  firms  will  be  used: 
Globe  and  angle  valves,  Roe-Stephens 
Mfg.  Co.;  automatic  air  valves.  Ameri- 
can    Radiator    Co.;    propeller     tan    and 


bio 


Blc 


Co.; 


nonconducting  coverings,  Philip  Carey 
Mfg.  Co.;  volume  blower  motor,  pro- 
peller blower  motor,  and  starting 
boxes.  General  Electric  Co.;  lighting 
fixtures,  I^ss  &  Seymour,  Ind.;  cabinet 
ard  tablet;  Frank  Adam  Electric  Co.: 
conduit.  American  Conduit  Co.;  rubber 
covered  wire,  John  A.  Roebllng's  Sons 
Co.;  snap  switches.  General  Electric 
Co.:  reflectors,  Holophane;  combina- 
tion time  clock  for  vault  protection 
cabinets,  Sargent  &  Greei  leaf;  railam- 
meter.  Weston  Electrical  Instrum.ent 
Co.;  alarm  bell,  Schwartue;  lead-cov- 
ered cable.  Hazard  Mfg.  Co. 


Los  Angeles,  ^1.,  Steel   Plates. 

The  following  bids  were  received  at 
the  office  of  the  U.  S.  Reclamation 
Service,  Los  Angeles,  Cal..  for  furn- 
ishing  8   tempered   steel   race   plates; 

Adv.ince  Machine  Co..  Los  Angeles. 
Cal..  $54;  time  15  (Jay.s. 

Los  Angeles  Iron  Works,  Los  Ange- 
les, Cal.,  $72;  2  per  cent  in  10  days;  de- 
livery 6  days.  , 

Llewellyn  Iron  Works,  Los  Angeles, 
Cal.,   $104;    10   days. 


Wednesday.    Janua 


1914. 
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Kuahua,   H.   T.,   BuUdlns* 

All  bids  received  by  the  thief  of  the 
bureau  of  yards  and  docks.  Navy  De- 
partmenl.  Washlngrton.  D.  C.  tor  the 
construction  of  a  building  tor  the  ma- 
rine   guard    at    the       naval       magazine. 


ahu 


The 


H.    T.. 


Albanr,    Ore.,   Pont    Ofllre. 


for    tba 


cted. 


heating,    wlrmg. 
of   the   U.   S.   post 


Including  plum 
tiPd  lighting  (i> 
office  at  Albany.  Ore.,  has  been  award- 
ed to  Fred  A.  Erixon.  Salem.  Ore., 
using  sandsione  for  all  stonework,  ex- 
cept where  granite  is  required,  for  tlie 
sum  of  J.57.6511:  plus  alternate  A.  sub- 
sllluting  brick  driveway  lor  macadam, 
»5^1;  plus  alternate  B,  finishing  un- 
assigned    offices,   J311;    total,    $58,282. 

CenlrlfDKal   Pamp    ImpellerH. 

The    following    bids    were    opened    at 


Servic 
vertisi 


Los    Angele 


Cal..    ui 
'.    for    fu 


r    ad- 
shing 


centrifugal  pump  impellei's  for  the 
Minidoka   project.   Idaho: 

United  Iron -Works.  Oakland.  Cal.. 
item  1.  1992.  one  each  In  15.  25.  35  and 
45  days:  1-A.  »360  or  ISfio.  from  the 
pattern  after  production  of  first  four 
specified.  20  days:  deliv.^ry  Oakland. 
Cal.:   weight.   4.300  pounds. 

Pelton  Water  Wheel  Co..  San  Fran- 
cisco. Cal..  item  1.  |982.  one  each  in 
45.  55.  63.  and  70  days.  1-A,  »392,  17 
days:  delivery  San  Francisco;  weight 
2. .'00  pounds. 

Union  Machine  Co.,  San  Francisco. 
Cal..  item  1.  $1,327;  price  does  not  in- 
clude filling  rings.  These  rings  will 
be  furnished  for  $228  for  item  1  and 
$57  tor  item  1-A  and  will  weight  700 
pounds  each.  One  each  In  40.  60.  55. 
and  fiO  days:  Item  1--^.  $300.  30  days: 
delivery  San  Francisco:  weight,  2.590 
pounds. 

Llewellyn  Iron  Works,  Lns  Angeles. 
Cal..  item  I,  $1,500.  one  each  in  30,  40. 
50.  and  60  days:  1-A.  $350,  30  days: 
delivery  Los  Angeles:  weight,  4.000 
Hounds. 

Fulton  Engine  Works.  Los  Angeles. 
Cal..  Item  1.  $1,720.  one  each  In  40.  50, 
60.  and  70  days:  1-A,  $430.  50  days:  de- 
livery    Los    Angeles;    welgiit,    3,500     lbs. 

Sliver  Bros.  Iron  Works  Co.,  Salt 
Lake  City.  Utah,  item  1.  $1,998.  one 
each  in  40,  50.  60.  and  70  days,  or  $3,- 
306  with  impellers  of  caut  steel,  one 
each  in  44,  54.  64.  and  74  days;  Item 
1-A.  $470.  30  days,  or  $;i.S,  40  days, 
with  impeller  of  cast  steel,  weight 
-1.230  pounds  and  4.600  pounds,  respec- 
llvely  delivery  at  Salt  Lake  City, 

Krogh  Mfg.  Co..  San  Francisco,  Cal.. 
Item  1.  $2,070.  one  each  in  46.  60,  55, 
and  60  days:  1-A.  $475.  30  days:  deliv- 
ery  San    Francisco:    weli^ht.    3.500    lbs. 

Byron  J-ickson  Iron  Works.  Los  An- 
geles. Cal..  Item  1.  $2,197.  one  each  In 
42.  49,  36,  and  62  days;  1-A.  $483.  30 
■days;  weight.  3.350  pound.s;  deliveries 
at  West   Berkeley 


the  .supervising  architect.  Treasury 
Department,  Washington.  O.  C.  tor  in- 
stalling metal  vault  shelving  in  the  U. 
S.    post    office    at    Riverside.    Cal.: 

Watson  Mfg.  Co..  Jamestown.  N.  Y.. 
»271. 

Crown       Metal       Constiucllon       Co., 


town.   X.   y.,   $274.5 
Mjtal     Construct! 

N.    Y.,    $289.30. 
Berger    Mfg.    Co.. 


in     Co.,  Jamos- 
Canton.    Ohio, 


H.    H.    Shult: 


Till 


li-.i  d,   Ohii 


W. 


La  Junta,  Colo.,  I'OHt  Otiice. 

The  following  bids  were  received  by 
th.e  supervising  architect.  Treasury  De- 
partment,   Washington,    D.    C,    for    the 


cludii 


heating  apparatus,  ga 
conduits  and  wiring, 
fixtures,  and  approac: 
post  office  at  La  Junt 
Bid  1.  J.  H.  Wie: 
Bank    Building.   Omah 


i.g        plumbing.. 

piping,  electric 
nterior  lighting 
•s,    of    the    U.    S. 

Colo.: 
,    City    National 

Neb. 


2.  Frank  Kirchhof  Lun«bir  Co..  7th 
aiul   Laurence  streets.   Denver.   Colo. 

3.  F.  H.  Cowell,  Central  Savings 
Bank    Building.  Denver,   Colo. 

Bid    1.    $78,895;    2,    $85,779;    3,    no    bid 

For  using  sandstone  for  all  stone- 
work, except  where  granite  Is  speci- 
fied—Bid  1,  no  bid;  2,  $85,479;  3.  $88.- 
410. 

For  alternate  No.  1  (substituting 
t»rrazzo  for  tbe  cement  panels  in  the 
loggia  floor,  as  specified),  add — Bid  1. 
$70;    2,   $120;    3,   $178. 

For  alternate  No.  2  substituting 
wood  stairs  for  the  stairway  in  stair 
hall  and  to  the  swing  room,  wopd 
flooring  thresholds,  base,  etc.,  for  ter- 
razzo   floor,      marble     base      thresholds. 


the 


ridor 


specifiedl,  deduct— Bid  1.  $1,200;  2, 
$1,138;    3.    $1,264, 

For  alternate  No.  3  (omitting  com- 
position ornament  from  the  soffit  of  the 
main  cornice  and  substituting  plain 
panels  for  the  ornamental  stucco  pan- 
els In  the  cornice  frieze,  as  specified), 
deduct — Bid    1.    $250;    2.    $640;    3.    $285. 

For  alternate  No.  4  (painting  and 
sheeting  of  certain  additional  plaster 
surfaces,  as  specified),  add — Bid  1,  $1.- 
500;   2,   $3,200;   3,   no  bid. 

For  alternate  No.  5  (substituting 
Kfene's  cement  plastering  for  certain 
hard  plaster,  as  specified),  add — Bid  1. 
$800;   2.   $960;  3.   $835. 

Amount  included  In  the  proposal  for 
furnishing  and  installing  all  Interior 
lighting  fixtures— Bid  1.  J2,000:  2,  $2,- 
300;   3.    no   bid. 


—HALLS  &  SOCIETY  BLDGS— 

SAN  FRANCISCO— City  Hall.  4  story 
and  base.  Class  A  construction.  $4.- 
500.000.  Architects,  Bakewcll  &  Brown, 
251  Kearny  stree>,  ."5.  F.  Owners,  City 
and  Cour.ty  of  San  Francisco.  Plans 
for  the  Installation  of  the  plumbing  in 
the  new  City  Hall  building  have  been 
completed  and  approved.  Bids  are  now 
being  called  for  on  this  work  by  the 
Board  of  Public  Works.  Bids  will  he 
optned  on  January  14th,  An  official 
proposal  a.ppears  under  r.nother  head- 
ing ot  this  lESue.  Bonds  in  the  sum  of 
$12,000  on  proposition  A  and  $3,000  for 
propositi'in    B   are    required. 

OAKLAND.       CAL.— Club       house,       2 


nd    ba 


$40,000  to  $50,000.  Architect,  Edward 
O.  Garden.  Phelan  Bldg..  S.  F.  Owners. 
Sequoia  Country  Club.  A  large  tract 
of   land   on   the  Foothill   Boulevard  has 


be 


11  red 


nd     pla 


orde 


l.repared.       The 

intenti 

■rs   Is   10   have   ol 

Tc  ,)r   th. 

;  modern  Countr 

■y  Clubs 

east  side  of  the  bay.  The  design  will 
probably  be  in  the  Sllsslon  style.  Only 
preliminary  studies  have  been  made 
and  details  cannot  be  trlven  at  this 
time.  Further  mention  will  be  made 
"t  the  work  as  plans  progress. 

DALY  CITY,  SAN  MATBC  CO.,  CAL. 
—City  hall  and  Jail.  2  story  and  base, 
frame.  Cost  not  stated  -Architects. 
Smith  &  Stewart,  244  Kea,-ny  street,  S. 
P.  Owners,  Daly  City.  A  building  lias 
been  designed  which  provides  offices 
for  the  city  heads  on  the  first  floor. 
Basement  will  he  fitted  up  for  a  mod- 
ern jail  with  special  jail  equipment, 
sttel  cellc  etc.  The  second  floor  will 
contain  a  city  council  room  50  by  60 
feet,  which  will  also  be  uved  as  a  pub- 
lic auditorium.  Interior  finish  will  be 
of  pine  and  redwood.  X  fireproof 
vault  will  be  installed.  Exterior  of 
tlie  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
being  prepared  and  figures  will  be 
called  tor  shortly. 

SAN  FRANC1SC(^— Labor  Temple,  3 
story  and  ha.ie,  brick  and  steel,  $75.- 
000.  Architects,  O'Krieii  &  Werner. 
Foxcroft  Bldg.,  S.  F.  Owners,  San 
Francisco  Labor  Council  Hall  Associa- 
tion. This  work  has  been  mentioned 
here  a  number  of  times  before.  Work- 
ing drawings  liave  been  completed  and 
figures  are  now  being  taken.  The 
structure  will  be  erected  at  the  north- 
east corner  of  16th  and  Capp  streets, 
having  a  frontage  of  34  feet  on  16th 
street  and  100  feet  on  Capp.  There 
will  be  stores  on  the  first  floor  and 
council  chambers,  audltniium  and  of- 
fices on  the  second  and  third  floors. 
Interior  will  be  finished  In  pine  and 
hardwood.  Plans  provide  for  steam 
heat,  elevator  service  and  vacuum 
cleaning  system.  Marble  and  tile  will 
be  used  In  the  entrance.  Exterior  of 
the  building  will  be  facet;  with  pressed 


HOTELS 

SAN  FRANCISCO— Hotel.  6  or  7 
story  and  base.  Class  L  construction. 
Cost  not  stated.  Archltcci.  Henry  H. 
.Meyers,  KobI  Bldg.,  S,  F.  Owners, 
Keiman  Estate  The  property  at  the 
southwest  corner  ot  Edi:y  and  Taylor 
streets  is  to  be  improved  with  a  large 
hotel  structure,  containing  stores  on 
tlie  first  story.  Ti:e  building  will 
cover  a  large  ground  area  and  con- 
struction will  be  fireproof.  Upper 
floors  will  contain  a  total  of  over  150 
rooms,  nearly  all  of  which  will  have 
private  baths.  Interior  Inlsh  will  bo 
of  pine  and  hardwoods.  Flans  will 
provide  for  steam  heat,  elevator  serv- 
ice, a  vacuum  cleaning  system  and  hot 
water  supply.  Marble  and  tile  will  be 
used  expensively.  Bath  rooms  will 
have  tile  wainsc.it  and  composition 
floors.  Lxterior  ot  t:ie  building  will 
be  faced  with  pressed  lirkk.  Plans  are 
iieing  prepared. 

SAN  FRANCISCO— Ho' (1.  7  story 
and  base.  Class  B  construction,  $100.- 
000.  Architect.  G.  B.  Asnjiott.  Balboa 
Bldg..  S,  P  Owner,  C.  A.  Hooper.  The 
property  on  the  north  line  ot  O'Farrell 
just  east  of  the  Alcazar  'theatre,  hav- 
ing a  frontage  of  50  feef  and  a  depth 
of  137%  feet.  Is  to  be  improved  at  once 
by  tlie  construction  ot  a  modern  hotel. 
The  first  floor  will  he  arii-.n.ged  for  two 
stores,  a  large  hotel  lobby  and  office 
nnd     two    dlnins    rooms.       Upper    floors 
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of  which  will  have  private  baths.  In- 
terior finish  will  be  of  pine  and  hard- 
woods. .Main  office  and  iohby  will  be 
finished  in  hardwood  and  marble  with 
a  tile  floor.  There  will  be  steam  heat, 
elevator  service,  a  varuum  cleaning 
system  and  hot  ,vatcr  supply.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
arc  nearly  complete  and  -n'ork  will  be 
started  within  a  few   weeKs. 

SAN  FRANCISCO — Hoiel  completion, 
6  story  and  base,  brick  arc',  steel.  Cost 
not  stated.  Architect,  E.-rl  B.  Scott. 
Humbolat  Bank  Bldg.,  M.  F.  Owners, 
Downtown  Realty  Co.  Plans  for  the 
completion  of  the  upper  ."lories  of  the 
big  hotel  structure  at  f:.e  southwest 
corner  of  Eddy  anl  M-asoii  streets  have 
been  completed  and  work  will  start  as 
soon  as  figures  can  be  taken.  In- 
cluded in  this  work  will  be  interior 
partitions,  plastering.  Interior  linish 
work  and  mill  work,  'lie,  marble, 
plumbing,  electric  work  ard  painting. 
Figures  are  now   being   ta'.:en. 

SAN  FRANCISCO— Ho'.I,  4  story 
and  base,  reinforced  concrete,  $20,000. 
Architect,  L.  MastropasQua,  5S0  Wash- 
ington street,  S.  F.  Owner,  N.  Capu- 
aro.  The  building  will  be  erected  at 
the  southeast  corner  of  Ftoadway  and 
Parker  Place.  There  will  be  one  store 
besides  the  hotel  entrant.-  and  lobby  on 
the  first  floor.  Upper  fi.iors  will  con- 
tain fifty  rooms  and  a  niiuiber  of  pub- 
lic anl  private  baths  Inti-rior  will  be 
finished  in  pine  thrcmrhout.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  There  will  be  steam 
heat  and  elevator  service,  a  hot  water 
supply  and  vacuum  cloanirg.  Patent 
store  fronts  will  be  ust.i.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  conn  lete  and  fig- 
ures are  being  taken. 
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for  furnisJiing  and  installing  auto- 
matic sprinkler  systems  in  the  Pood 
Products  Building,  Liberal  Arts  Build- 
ing and  Educational  Building.  The 
lowest  figures  were  received  from  the 
Turner  Co.  at  $147,000;  the  next  lowest 
bid  was  submitted  by  the  Pacific  Fire 
Extinguisher  Co.  at  $227,293.  The  Mc- 
Fell  Electric  Co.  were  the  lowest  bid- 
ders at  $13,080  for  the  electric  work 
on  the  Liberal  Arts.  Food  Products 
and  Educational  Btjildlngs.  Bids  for 
constructing  a  sewer  in  the  Court  of 
Palms  and  the  Court  of  the  Four  Sea- 
sons showed  the  Contra  Costa  Con- 
struction Co.  at  $4,500.  No  contracts 
were  awarded  at  the  me.  ting  Friday, 
but  the  low  men  will  probably  be 
awarded  the  work  at  the  next  meeting 
of   the    committee. 
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PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

MARSHFIELD.  ORE.  —  Passenger 
depot,  1  and  2  story  reinforced  con- 
crete. $50,000.  Architect.  Engineering 
Department  Southern  P.icific  Co..  Flood 
Bldg.,  S.  P.  Owners,  Southern  Pacific 
R.  R.  Co.  Plans  are  being  prepared 
for  a  modern  passenger  station  to  be 
erected  at  Marshfleld.  There  will  be 
two  waiting  rooms,  baggage  room  and 
agents  office.  Interior  finish  will  be 
of  pine  throughout.  A  cement  floor 
will  be  used.  Plans  provide  tor  steam 
heat  and  metal  window  sash  and 
frames.  Exterior  of  the  building  will 
he  faced  with  cement  plaster. 

PORTLAND,  ORE. — Railroad  admin- 
istration building.  3  story  and  base, 
concrete  and  hollow  tile  construction. 
Cost  not  stated.  Architect,  W.  Boshke, 
care  of  owners.  Owners,  Oregon-Wash- 
ington Railroad  and  Navigation  Co. 
Bids  have  been  opened  for  the  con- 
struction of  a  three-story  administra- 
tion building  which  is  to  be  erected  In 
the  Alblna  District.  The  building  will 
cover  an  area  of  50  by  SO  feet  Bids 
were  taken  from  selected  contractors 
been   made. 


SAN  FRANCISCO — State  Exposition 
building,  frame  and  concrete  con- 
struction. Cost  not  stated.  Architect. 
A.  F.  Heide,  46  Kearny  street,  S.  F. 
Owners.  State  of  Washington.  Archi- 
tect A.  F.  Heide  has  working  drawings 
for  the  Washington  State  building  to 
be  erected  at  the  Panam:' -Pacific  Ex- 
position complete  and  vi'M  leave  for 
Seattle  on  January  lOth  to  have  plans 
ai'proved  by  the  Washington  Commis- 
sion and  the  Governor.  The  building 
will  be  one  of  the  largest  structures 
erected  by  any  of  the  states.  About 
$250,000  will  be  available.  Plans  show 
a  three-story  structure  of  cIas.^ic  de- 
sign. The  first  fioor  will  contain  ex- 
hibits, a  large  auditorium  and  scenic 
studies.  A  ballroom,  reoeptlon  hall 
and  a  second  smaller  auditorium  will 
occupy  the  second  floor.  The  third 
floor  will  be  arranged  for  sleeping 
rooms,  a  large  private  suite  for  the 
Oovernor  with  sleeping  apartments, 
recepiton  rooms  and  banquet  hall. 
Bids  will  be  called  for  shortly  after 
February    1st. 

SAN  FRANCISCO  —  Automatic 
sprinklers,  electric  work  and  sewers. 
Cost  not  stated.  Engineer,  Director  of 
Works,  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Bids  were  opened  Friday. 
January  2nd,  by  the  Buildings  and 
Grounds  Committee  of  the  Panama- 
Paclflo     International      Exposition     Co. 


nlv.      No 
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RESIDENCES. 

SAN  FRANCISCO— Rcsi.lf  nee.  2  story 
and  base,  frame  $2,500.  Architect, 
none.  Owner,  A.  T.  Morris,  616  9th 
avenue.  S.  F.  Tie  dwelling  has  been 
designed  for  a  six-room  house  with 
hath,  and  will  be  erected  on  the  west 
side  of  11th  avenue  south  of  Anza.  Ail 
interior  finish  will  be  of  pine  or  red- 
wood. Oak  floors  will  be  used  in  the 
principal  roo.ns.  There  n  ill  be  a  large 
open  fire  place  in  the  living  room. 
Mantel  will  be  of  tile.  Tile  wainscot 
will  be  used  in  the  balh  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  coveicd  with  rustic 
and  shiplap.  Plans  arc  >omplete  and 
in  the  hands  of  the  owne.'  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now  being  purchased. 

SAN  FRANCISCO- Residences,  2,  2 
story  and  base,  frame.  $2,000  each. 
Architect,  none.  Owner  J.  C.  Kirby, 
2152-A  Market  street.  S.  F.  These  two 
dwellings  will  each  contain  six  rooms 
and  bath  and  will  be  erected  on  the 
east  side  of  17th  street  north  of  Anza 
Interiors  will  be  finished  in  pine  with 
some  elm  panels  and  oak  floors.  There 
will  be  open  fire  places  and  brick  man- 
tels. Composition  floors  will  be  used 
in  the  bath  rooms.     Kitchens  will  have 


tile  wainscot.  Automatic  water  heat- 
ers will  be  Installed.  Exteriors  will 
be  covered  with  cement  plaster  on 
metal  lath  and  rustic.  Plans  are  in  the 
hands  of  the  owner  who  will  do  the 
wcrk  by  Day  Labor. 

OAKLAND,  CAL. — Residence.  2  story 
and  base,  frame,  $4,750.  Architect, 
none.  O-nner,  William  IT.  Kerrigan. 
5153  Shaffer  street,  Oakland.  The 
d%velUng  has  been  designed  to  contain 
seven  rooms,  bath  and  sleeping  porch 
and  will  be  erected  on  Kenmore  ave- 
nue near  Wala  Vista.  Interior  finish 
will  be  of  pine  and  hard-.vood  with  oak 
floors  in  the  living  and  dining  rooms 
and  reception  hall.  Plan;-  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick  and  tile.  Bath 
room  and  kitchen  tvlll  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Work  v.  :'l  be  done  by 
Day  Labor.  Materials  a -e  now  being 
purchas3d. 

BERKELEY,  ALAMEDA  CO..  CAL. — 
Residence.  2  story  and  base,  frame, 
$5,000.  Architect.  Olln  S.  Grove,  2911 
Telegraph  avenue,  Berkeley.  Owner. 
H.  E.  Eveleth.  The  dwelling  will  be 
erected  on  Russell  street  near  Pied- 
mont, and  has  been  designed  to  con- 
tain seven  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwood.  Oak  floors  will  be  used 
In  the  living  room,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  brick  and  tile.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  and  kitchen  will  have  tile 
wainscot.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are   being    taken. 

OOTATI,  SONOMA  CO..  OAL. — Res- 
idence, 2  story  and  base,  frame,  $6,000. 
Architect,  John  J.  Foley,  46  Kearny 
street.  S.  F.  Owner.  Father  Cunha. 
This  dwelling  has  been  designed  to 
contain  seven  rooms,  two  baths  and 
sleeping  porch.  Interior  finish  will 
be  of  pine  and  redwood  with  .hardwood 
floors  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  Exte- 
rior will  be  covered  with  rustic  and 
ghlplap.  Plans  are  being  prepared 
and  figures  will  be  called  for  shortly. 
SAN  FRANCISCO— Residence  altera- 
tions. 3  story  and  base,  frame.  $10,000. 
Architecis,  O'Brien  Bros..  Clunle  Bldg.. 
.S.  F.  Owner's  name  withheld.  The 
large  old  family  residence,  located  at 
f  Buchanan  and  Post 
e  altered.  Plans  provide 
for  four  stores  on  (he  first  floor  and 
residential  flats  on  the  upper  two 
floors.  Included  in  this  work  will  be 
new  plasterirg.  plumbing,  painting, 
interior  finish  and  electric  work.  There 
will  be  oak  floors  and  open  fire  places. 
Tile  work  will  also  be  used.  Exterior 
of  the  building,  with  the  exception  of 
the  first  floor,  will  not  be  changed. 
Plans  are   now   being  prepared. 

':AN      FRANCISCO    —    Residence,      2 
story   and   base,    frame,    $5,500.   _Archi- 
tect,      Edward 
Bldg.,    S.    F.       Owne 
The  dwelling  will  b 
Vista    Terrace 
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Foulkes,      Crocker 
ir,    Paul     McCarthy. 
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Ing  porch.  Interior  nnish  will  I.e  of 
pine  with  some  hardwood  veneer  and 
oak  floors.  A  Rector  system  of  heat- 
ing will  be  installed.  Tile  wain.-^cot 
will  be  used  in  the  batli  room  and 
kitchen.  An  automatic  water  beater 
win    oe    installed.      Exteiior      of      the 
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plaster  on  metal  lath.  Pl'ans  are  being 
prepared, 

PIEDMONT.  ALAMEDA  CO.,  CAK— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  William  J. 
Wythe,  Central  Bank  BIdg.,  Oakland. 
Owner,  James  R.  Taliman.  The  house 
will  be  erected  at  the  corner  of  Pacific 
and  Hager  avenues,  and  has  been  de- 
signed for  a  seven-room  dwelling  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine,  white  enamel  and 
hardwood  veneer.  Oak  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  he  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  will  have  composition  floor 
and  tile  wainscot.  E.xterior  of  the 
house  win  be  covered  with  cement 
plaster  on  metal  lath,  l^lans  have  been 
revised  and  new  figures  are  being 
taken. 

PIEDMONT,  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  William  J. 
Wythe,  Central  Bank  Blag.,  Oakland. 
Owner,  Arthur  M.  .VIoore.  Tlie  house 
will  be  erected  on  Pacific  avenue  nea.r 
Haaer,  and  has  been  designed  to  con- 
tain seven  rooms  and  hath.  Interior 
will  be  finished  in  pine  and  hardwood 
veneer.  Oak  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace lieat  and  open  fire  places.  .Man- 
tels will  be  of  tile  and  brick  Tile 
wsinscot  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
mtnt  plaster  on  metal  lath.  Plans  are 
complete   r  nd   figures   are   being   taken. 

SACRAMENTO,  CAL.— Residetces.  3, 
2  story  and  base,  frame,  13.200  each. 
Architect,  none.  Owner.  E.  A.  Pierce, 
2207  1st  avenue,  Sacramento.  These 
houses  will  be  erected  in  the  Curtis 
Oaks  Tract,  and  each  has  been  de- 
signed for  a  seven-room  house  with 
bath  and  sleeping  .porch.  Interiors 
will  be  finished  in  pine  and  redwood. 
Oak  floors  will  be  used  In  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  Are  places.  Mantels 
will  be  of  tile  and  brick.  Automatic 
water  heaters  will  be  installed.  Bath 
rooms  and  kitchens  will  have  tile 
wainscot.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath  and 
rustic.  Plans  are  complete  and  in  the 
hards  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are  now 
being  purchased. 

SACRAMENTO,  CAL. — Residence,  2 
story  and  base,  frame.  $2,500.  Archi- 
tect, none.  Owner.  Arthur  Mellor,  4121 
G  street,  Sacramento.  The  house  will 
contain  six  rooms  and  -bath,  and  will 
be  erected  in  the  Clair  Tract.  All  in- 
terior finish  will  be  of  pine  or  red- 
wood. Oak  floors  wirl  be  used  in  the 
living  room  and  dining  room.  There 
will  be  a  large  open  fire  place  and  tile 
or  brick  mantel.  Bath  room  and 
kitchen  will  have  tile  wainscot.  An 
automatic  water  heater  will  he  In- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal    lath.      Plans    are    complete    and 
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the    work    will    be    done    by    Day    Labor. 

SAN  FRANCISCO  —  Bungalow,  1<4 
story  and  base,  frame.  $2,200,  Archi- 
tect, none.  Owner.  M.  T.  Nolan,  228 
Noe  street.  S.  F.  The  dwelling  will  be 
erected  on  the  east  side  of  22nd  ave- 
nue north  of  Clement,  and  will  contain 
six  rooms  and  bath.  Interior  finish 
will  be  of  pine  with  some  hardwood 
veneer  in  the  living  and  dining  rooms. 
Oak  floors  and  open  firs  places  will  be 
used  in  the  principal  rooms.  Mantels 
will  be  of  tile.  Bath  room  and  kitchen 
will  have  tile  wain!=cot.  An  automatic 
water  heater  will  be  installed.  Ex- 
terior of  the  house  will  be  covered 
with  rustic.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now   being   purchased. 

SAN  JOSE,  SANTA  CLARA  CO,,  CAL. 
— Residences.  1  and  2  story  and  base, 
frame.  Cost  not  stated.  Architect, 
none.  The  following  Day  Labor  jobs 
are  reported  as  about  to  be  started  in 
San  Jose:  F.  K.  May,  420  Hull  street. 
1  story,  four-room  cottage.  $1,800;  B. 
D.  Wells,  445  North  17th  street.  2  story 
frame,  six  room  house.  $2,000:  H.  W. 
Dangerfield.  North  11th  street,  1  story, 
live-room  frame  cottage,  $2,000.  and 
.Mrs,  Baxter,  468  North  7th  street,  1 
story,    four-room    frame   cottage.    $1,000. 

SEATTLE.  WASH.  —  Residence,  2 
story  and  base,  brick,  $20,000.  Archi- 
tect, Albert  Held,  Seattle.  Owner,  C. 
L.  Mathews.  The  owner  has  recently 
purchased  a  large  site  in  Cliff  Park, 
and  will  erect  a  dwelling  of  twelve 
rooms,  three  baths  and  sleeping 
porches.  Interior  finish  will  be  of 
pine  and  hardwood.  Oak  floors  will  be 
used  in  the  principal  rooms.  Plans 
provide  for  a  central  heating  system, 
probably  steam  or  hot  ^,■ater,  a  vac- 
uum cleaning  plant  and  automatic 
water  heaters.  There  will  he  open  fire 
places  and  tile  and  brick  mantels.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. Exterior  of  the  house  will  be 
faced  with  pressed  brick.  Plans  are 
being  prepared  and  figures  will  be 
caller"   for  shortly. 
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SCHOOLS. 

PITTSBURGH,  CONTIIA  COSTA  CO.. 
CAL. — School.  2  story  and  base,  brick, 
$,iO,000.  Architect,  A.  W.  Cornelius, 
.Merchants  National  Bank  Bldg,,  S,  F. 
Owners.  Pittsburgh  School  District. 
Architect  Cornelius  ha«  recently  been 
awarded  the  first  place  in  the  com- 
petition held  to  secure  plans  for  a  new 
school  building  to  be  erected  at  Pitts- 
burgh. The  building  will  contain 
eight  class  rooms,  assembly  hall  seat- 
ing 250  people  and  laboratories.  Inte- 
rior nnish  will  be  of  pine  with  maple 
floors,  Pl.'in.s  provide  for  steam  heat, 
an  oil  buining  system  vacuum  clean- 
ing and  program  clocks.  Exterior  of 
the  building  will  be  fared  with  pressed 
brick.  Woi-king  drawings  are  now 
being  prepared  and  figures  will  shortly 
be    called. 

SACRAMENTO,  CAL, — S"hool  work 
alterations,      etc..    frame      construction. 


not 


ted. 


Arcl.ite 


Owners.  City  of  Saciamento.  Addi- 
tions and  alterations  will  be  made  to 
eight  Sacramento  sohoohs.  The  work 
will  range  in  cost  from  $700  to  $5,500. 
Included  in  the  wol-k  will  he  painting, 
plmnhlng  and  eleetric  .' ork  as  ,vell  as 
an  amount  of  .school  furniture  and 
uriuipment,       Full    particulars    can      he 


secured  from  the  Sacramento  Board 
of  Education.  The  wo,-k  will  be  done 
by    D.iy   Labor. 

OAKLAND,  CAL. — School  grading, 
curbs  and  walks.  Cost  not  stated. 
Architect,  J.  J.  Donovan.  Security  Bank 
Bldg..  Oakland.  Owners,  City  of  Oak- 
land. Bids  are  now  being  called  tor 
on  the  work  of  grading:,  laying  cement 
walks  and  curbs  at  the  following 
school.  Bids  will  be  opened  on  Jan- 
uary  13th: 

(Al  For  the  grading,  bituminous 
paving,  cement  walks,  curbing  and 
other  work  for  the  improvement  of 
the  grounds  of  the  Ch^remont  School, 
located  on  the  easterly  side  of  College 
avenue,  between  Shatter  avenue  and 
Birch    Court, 

(B)  For  the  grading,  ccmcrete  gut- 
ter, oiled  surfacing  and  other  work 
tor  the  improvement  of  The  grounds  of 
the  Clawson  School,  located  on  the 
westerly  side  of  .Magnolia  street,  be- 
tween   32nd    and    33rd    streets. 

iC)  For  the  grading,  cement  walks, 
steps,  curbing  and  other  work  for  the 
improvement  of  the  g:-ounds  of  the 
Clfveland  School,  located  on  the  south- 
erly side  ot  Cleveland  avenue,  between 
Alma    and    Athol    avenues. 

(D)  For  the  water  piping,  concrete 
steps,  screened  rock  surfacing  and 
other  work  for  the  Improvement  of 
the  grounds  of  the  Laurel  School,  lo- 
cated on  the  northerly  side  of  Kansas 
street,    between      Edison     and      Shatter 

(E)  For  the  grading,  cement  walks 
and  other  work  for  the  Improvement 
of  tlie  grounds  ot  the  McChesney 
School,  located  on  the  easterly  side  of 
13th  avenue,  between  Btst  37th  and 
East    ".8th    streets. 

(P)  For  the  grading,  surfacing  and 
other  work  for  the  improvement  of  the 
grounds  ot  the  Melrose  School,  located 
on  the  easterly  side  of  52nd  avenue, 
between  East  12th  and  East  i4th 
streets. 

(Gl  For  the  rough  Lnd  finished 
plumbing  and  other  work  for  a  new 
toilet  system  on  the  grounds  ot  the 
Tompkins  School,  located  on  the 
southerly  side  ot  5th  street,  between 
Linden    and   Chestnut    streets. 

Bidders  may  submit  proposals  on 
one  or  more  of  the  above  enumerated 
classes  of  work,  tor  each  one  ot  the 
groups  named,  but  no  bid  which  com- 
bines two  (2)  or  more  of  the  several 
.groups  in  one  figure  will  be  consid- 
ered, 

SAN  FRANCISCO— Day  Nursery,  3 
story  and  base,  frame,  $20,000.  Archi- 
tect. Lewis  P.  Hobart,  Crocker  Bldg., 
S.  F.  Owners,  Kip  Memorial  Mission. 
The  building  will  he  erected  at  the 
corner  of  Folsom  and  .Second  streets, 
covering  an  area  of  50x137%  feet.  In- 
terior will  be  arranged  for  a  chaple. 
girls"  room,  nursery  and  dining  room. 
Interior  finish  will  be  of  pine  through- 
out. Plans  provide  for  steam  heat 
and  a  hot  water  system.  Exterior  ot 
the  building  will  be  covered  with  rus- 
tic and  shlplap.  Plans  are  being  pre- 
pared. Further  mention  will  be  made 
of  the  work  when  bids  are  called. 
Conlracts    Awarded. 

SEATTLE,  WASH, — .School,  2  story 
and  base,  brick.  $21,525.  Arcliltect.  V, 
W.  Voorhees,  Eltel  Bldg.  Seattle.  Own- 
ers, City  ot  Seattle.  Contractor,  Hans 
Rathe.  6726  20th  avenue.  Seattle.  Con- 
tract   price,    $21,525. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


l'.M.\TJI>I.A,  UKK-  \' 
?i:o.OOO.  Englnee.-.  Lou 
.Selling  Bldg.,  Portland, 
of  Limatilla.  PreMmina 
been  prepared  for  a  wi 
supply  Ihe  entire  city, 
tion  system  will  also  I 
the    work.      Bonds    will    1 


plan 


Furth. 


tlii 


Kelsey, 
irs.  City 
have 
■  system  to 
fire  protec- 
included  In 
voted  at  an 
ion  will  be 
plans    pro- 
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struction    will    be    flreproot    throughout  fo: 

with    reinforced    concrete    walls,    floors  oo 

and    roof      slabs.       Interior      partitions  Hn 

will   be   of   hollow    tile   and   metal   lath  V 

and   plaster.     Interior  finish   will  be  of  ie> 

pine,  hardwoods  and  metal   trim.  Metal  dr 

window   sash    and    frames   will   be    used.  th 

Plans    provide    for    freight      and      pas-  Hi 

senger    elo^^ators,      steim      heat,      mail  w: 

chutes  and  u  vacuum  cleaning  system.  rl 

Patent  store   fronts  and  sidewalk  doors  st 

and  lights  sre  specified.     Exterior  will  ta 


Wednesday.    Jaruary     7.    1914. 

es  while  the  upper  stories  will 
hotel  rooms.  InteVior  will  ba 
in  pine  and  hardwood.  Plans 
for    steam    hea'.    elevator    serv- 

a  hot  water  supply.     The  stage. 


mai 

,n    audito 

rium 

will     01 

^cupy    th 

flo 

or       Bxt< 

erior 

of    the 

bulldin 

he 

faced    w 

ith    ri 

?d    pres! 

sed    brlcl 

ns   a 

re  complete  an 

id   fiBur( 

;s    for    th 

ictur 

al    steel 

work 

.    are    n 

ow    be.n 

e    tac 
otta. 


vith 


already 


been 


PORTLAND.      ORE, 


Engii 


Engii 


•  of  Portland.  C 
the  Public  Utilit: 
ed  that  money  be 
called   for   furnlsl 


Water  pipe, 
.  City  Department 
Portkind.  Owners. 
Commissioner  Daly 
mittee  has 
3e  and  bids 


the 


ity 


ith 


started.  Bids  for  the  ba'a 
work  will  be  called  for  at  ( 
CON  AWARD  e 

SAN    FRANCISCO— Stores 
and    base,    brick.       J5.700. 
O'Brien   Bros.,   Clunie   Bldg 
er     Mr.    Jacobs.      Contractoi 


SEALED  PROPOSALS. 


Dav 


large 


Installed  this  spring, 
list  are:  1.193  gate  va 
size  from  6  to  30  Inchi 
cast  iron  pipe  of  vari 
tons  of  special  casting 
gate   bO-\es,    150   cast   Ir 


111     BOO    fir 
ate 


hydr 


■r  main  to  be 
icluded  in  the 
cs   ranging    in 

5.200  tons  of 
IS      sizes.      3O0 

900    cast    iron 

Bids    on    this 


Son 


S.    F. 


ntract  pt 


TACOMA,  WASH.— Stores  and  offic 
2  story  and  base,  brieic  and  concre 
$50,000.  Architects.  Heath  &  Go 
National  Rcilty  Bldg..  Tacoma.  Ow 
cr.  David  Goss.  Contr.'ictors,  Moller 
Contract  price.  »5 


and    County    of 

.Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  IK  m-  und  3  o'clock  p.  ni.,  on 
Wcrtneiday,  the  14tli  day  of  January, 
1014.  for  doing  the  following  work,  in- 
cluding the  furnishing  of  the  necessary 


111    be 


<T\DII  M. 


Dawson,  T. 
000. 

SAN    FRANCISCO— Store    alteratio 
1    story    and    oase.    frame,    $4,500, 
chltect,    Charles    Pant 
street.  S.  F 


ice    with    the 

le  office  of  the 

,    which     refer 

...Id  must  he  coi 

Ar-       calendar  days  fi 


Board  of  Public  Works 


adlu 


OAKLA.N'D.  CAI... 
Irack,  concrete  construction,  $260,000. 
Al  chltect.  Supervising  .Architect  J.  J. 
Donovan.  Security  Bank  Bldg.,  Oak- 
land, Tlie  Oakland  S.adium  Associa- 
tion, organized  to  maite  a  campaign 
for     a     concrete     stadium     and     athletic 


cipal 


one-story  frame 
the  southeast  cor 
Jackson  streets 
moved  to  the  ret 
additional  story  ( 
arranged  for  flats 
building  will  be 
other  one-story  s 
store  purposes. 


916  Kearny 
>lo  Belli.  The 
market  building  at 
ner  of  Fillmore  and 
will  be  raised  and 
r  of  the  lot.  and  an 
reeled,   which 


The 


site  of  the 
ved     with 


old 


tice    irom      the      Board   of    Public 
Works    and    completed    within    the    time 
limit   as   set    forth    In    the   specifications. 
The  amount  of  bond  for  faithful  per- 
formance of  contract   has  been   fixed  as 

'T^p'cisition   No.    1,   $12,000.00 
Proposition   No.   2,       .1,000.00 
.Ml   proposals  offered  must  be   accom- 
panied   by    a    check    certihed    by    a    re- 
sponsible   bank,    payable    to    the    order 
of   the  Clerk  of  the   Supervisors,   for 


enter  in  Peralta  Park, 
eferred  to  the  playgro 
y  the  City  Council,  wi 
o   complete   the   projec 


ind   which 


of   pin 


Exter 


■ucture  designed  for 
terior  Inish  will  be 
of  the  building  will 
rustic  and  cement 
tal  lath.  Plans  are  corn- 
architect   is   now   taking 


tha 


ten   per 


of   Ge 


the    airereeate    of    the    .,.„,-- 

Prln^d    propo.sal    forms    will    be    fur- 
nished gratuitously  upon  appllc 
the  office  of  the  Archit 
posals  'must   be   made   u 
^  The    Board   of   Public 
tu^   fitrUt   to   rfiert  anv   and    all    Dias. 

bJ    order      of      the    Board    of    Public 
Wm-ks  F.   J.   CHURCHILL, 


.--.  _  -  ill  Pr 
poll  such  torn- 
Works  reserv 


Sec 


pla 


of    Su 


THEATRES. 


lile  ti 


$200,000  t.i 
iuni.  which  i 
ack  for  trot, 
uarter 
ndsta 


SEATTLE.       WASH 


PHOI-USALS     FOB     CANAI.     Si:PPMES. 

c"  NAL  CIRCULAR  S16— Proposals 
f.ir  tin.  Purchase  of  .Miscellaneous  Iron 
foi     tlie    r":*-"       V.« ,1    *,...   Colii   hv    the 


and  pacing       sjq 


athletii 
n.l    athletic    Held. 


ete,    $70,000.      Archlte 


rcrete  gran 
■cording  to  Dickie's  estimate  it 
St  $25,000  to  fill  In  the  ground, 
0  for  the  tracks,  $10,000  for  the 
tic  field  and  $1,000  tor  fencing, 
g  a    tota'   of   $260,000. 


Northern 
eni,  Li  be 
will   be   o 


nk     Bldg.,    Seattle 


BTont      portii 


ami  --leei  oc.ap  Offered  tor  Sale  by,  the 
?^tl,m Ian  cinal  Commission  and  Which 
l'No'gonger"Needed.-Sea;ed  proposals 
will  be  received  at  the  o«'^«,f''  '1! 
^"'•"'n'"ca''na7'c^'n'i'Siss?oT  Washington. 
D."c.,  until  lOiSO  «.  in-  January 
i»14,  '  '   '     " 


STORES. 


res.  1  story, 
lot  stated.  Ar- 
Clunie    Bldg.. 


Metal   wlndov 


...  public, 
mentioned 
eral  Inforn 
lar  (Nb.  S 
this  ofUce  ■ 
purchasing 
street.  San 
the  U.  S.  e: 
Ing    cities: 


irticle 
itlon   ' 


3lanks 


the 


open 


above 
gen- 
thls  clrco- 
Ined    from 


fflce  of  the 
10S6    Nor 
SCO.    Cal.; 
offices  in  tl 
Seattle.   Wash.;   I 
BOGGS,  ma  lot 


ngin. 


and  fireproof  do 
heat,    a      nioderi 


fin  be 
sle 


of 


The 


ucti.r 
ndati( 


■ill    be    car- 
There   will 
and   plate  glass 


p  patent  store  front; 
■Indows.  Interior  fin'sh  will  be  of 
me  throughout,  .\  cement  floor  will 
e  used.  Exterior  will  be  faced  with 
ressed  bri.-k.  Bids  b,  ve  been  taken 
nr  the  grading  and  foundation  work, 
rd  figures  for  the  balan 
re  now  being  called. 
SEATTLE,  WASH.— Stor 
CCS,  4  story  and  base. 
:ete.  $500,000,  Arc! 
iiiigsley.  Empire  Bldg. 
■'s   name   withheld.     Tl 


cleaning    and    ventilating    will 
stalled.      Exterior    of    the    buildll 
be    faced    with    cement    plaster, 
arc    nearly    complete    and    figur 
'.le   called   for   at  once. 

SAN      FRANCISCO    —    Theatr 
hotel.    6    story   and   base.      Class 


U. 


PnOPOSAl-S     FOR     CAN.* 

CANAL      CIRCULAR       s 
for    Cold    Rolled 


Wlr 


Sh 


ted. 


of  the 


■nforced  con- 
:(t.  William 
Seattle.    Own- 

huilding   will 


i,     Woollett 
..    .S.    F.      Owner's 
building  will   be   ' 
rear  of   the  Downt 
1   at   the   southwest 


Wcollett.     Ne 


thheld. 


ill  he 


the 


block     bounded     by 


Westlake. 
treets.      Con- 


ted  partly  in 
Realty  Co.'s 

•ner  of  Eddy 
ts  and  partly  on  the 
McDougall  Estate  lot  on  the  west  side 
of  Mason  street  adjoining  the  Down- 
town Realty  Co.'s  holding  on  the  south. 
Construction  will  he  of  Ihe  Class  B 
style,  with  n  steel  frame  and  interior 
partitions  of  metal  lath  and  plaster. 
The    street    frontage    wHl    h?    arranged 
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Brass,    Sheet    Coppei 

Bronze-wire    Cloth, 

,  Copper  Tacks,  Plate 
Files,  Hack-saw  Blades,  I 
Brooms,  Paint  Brushes,  Bi 
Coolers.      Grinds 


Handl 
dow  C 
Asb. 


uges. 


alio 


Poll 


Lant 
.  Doormats 
Gaskets. 
Chalk   Line.  Cottoi 
Flags,   Mop   Hi 


Bell     Li 


Carbide,  Sleel  Tapes, 

Books.    Bo 

Papei 


Rule 


Pin 


on  Can- 
.  Emerv 
Calcium 


Men 


and 


UTP    Bool 
._.  'Tolltt 
heps    and     Crcos. 


ising  agent.  Istb- 
ion.  Washington, 
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Blanks 
Inforniation    relating    to    Uils      ci 
(No.    SU)    may    he    obtained    fron 


San  Francisco.  Cal.;  also  from  the  U. 
S.  engineer  office.*?  in  the  following 
cities:  Seattle.  Wash.:  Los  Angeles. 
Cal.      P.  C.   BOGGS.   major,  corps  of   en- 


tor  Switcl]huard,  Eieotric  Cable.  Con- 
duit and  Fittings  and  Miscellaneous 
Electrical  Apparatus,  Oil-Burning  Gal- 
"  ing     Fur  -      -    . 


Pots    and    -Motor-Uri' 
Dry-Uc.iii       j;.un|.nu- 

posals   \\  I ! ;    I"     ,  .    .  i 


iiled 
e   offlc 


of 


I.sth- 
mian    '  \  ashington. 

t>.  C.  m  .  Hi:::u  n.  n...  .Iiu,„:iry  lO,  1U14, 
at  wliit.i  I. in.  :..L.  ,\.:.  ..c  opened  in 
public,  for  furnislunii  the  above  men- 
tioned articles.  Blanks  and  general 
information  relating  to  this  circular 
(No.  Slol  may  be  ontained  from  this 
office  or  the  office  of  the  .tssistant  pur- 
chasing agent.  10S6  North  Point  street, 
San  Francisco.  Cai.:  also  from  the  U. 
S.    engineer    office."    in    tlit      following 


PROPOSALS    FOR    BUILDING. 

BUILDING.      ETC.    —    C-ffice    of    Con- 
tructing  Quartermaster.   Fort   Huachu- 


als   and    labc 
tie  double 
including 


and    specifications    upon    appli 

tion    to    the    undersigned,    accompanied 
by  deposit   of  Jlo   to  insure  return     of 


WALTON,     constructii 


NOTICE   TO    CONTR.\CTORS. 

The  Jajnes  Graliam  Mfg.  Co..  will  l-e- 
ceive  bids  at  their  office  in  Newark, 
C^l..  on  »r  before  H  nVlovk  P.  M,  Jan- 
nary  10,  1»H.  tor  the  erection  of  a  one- 
story   hrick    warehouse. 

Plans  and  specifications  describing 
tills  work  may  be  had  from  A.  T. 
Griffln.  Niles,  Cal.,  or  from  the  James 
Graham  Mfg.  Co,  office  531  Mission  St.. 
San   Francisco.  Cal.  (•) 

• 

PROPOSALS. 


Sealed    proposals    will    he 
tills  office  between  the  hours 
p.  m.  nn<l  3  o'clock  p.  ni.,  on  ' 
the  7th   day  of  Janiinrj-,   1»! 

nishing   and    delivering     the 


1st  be  in  accordance 
with  tlie  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Public 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commence! 
ipleted  


et    forth    In 


for  faithful 
performanc.i  of  the  contract  has  been 
nxed    at    J5.flOO.00. 

All   proposals   offered   shall   be  accom- 
panied by  a  check  certified  by  a  respon- 
barik.  pay 


Clerk    of    the    Supervis 
and    County,    tor    an   a 


Printed  propo.sal 
nlshed  gratuitously 
the  office  of  the  Ci 
proposals    must    be 


id    Cit 
ot     les 


application  at 


le   Board   of  Public   Works  reserve 
right   to  reject  any  and  all   bids. 
,•    order    of    the     Board     of      Pulili^ 


FlriiiH  denlrln^  new*  from  certain  locolltlen  like  San  Franclvco,  Lf>«  Ansele*. 
Portlnnil,  Seattle,  etc.,  will  find  all  aach  Itemn,  commenoInK  OB  this  paar,  all 
carefully  clnHNlfled  am  to  Icicatlon.  Thene  name  Items  are  repeated  in  the 
fore    pnrt    of    the    newn    department,    under    dlntlnet    faeadlns",    aucli    aa    Bank* 


CIiu 


Ho 


SAN  FRANCISCO. 


story 


.\PART.MENT  IIiirSK— .5  or 
and  base.  Class  C  co.ist'uction.  |75,- 
003  to  $100,000.  San  Francisco.  Ar- 
chitect, Frederick  H,  Meyer.  Bankers 
Investment  Bldg.,  S.  F.  Owners,  Trow- 
l.iidge  and  Livingston.  This  building 
will  he  erected  at  the  corner  of  Post 
and  Williams  Place.  The  lot  to  be  im- 
proved has  a  frontage  of  75  feet  by  a 
depth  ot  over  100  feet.  The  first  floor 
will  he  arranged  for  a  large  lobby, 
office,  amusement  room  and  living 
apartments.  Upper  floors  are  to  be 
divided  into  a  large  number  ot  two 
and  three  room  suites.  Interior  finish 
will  he  of  pine,  redwood,  white  enamel 
and  hardwood.  Oak  floor',  will  be  used 
In  the  dining  rooms  and  halls.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  v.'icuum  cleaning  system  and 
wall  beds.  All  bath  rooms  will  have 
composition  fioors  and  file  wainscot. 
.Marble  and  tile  will  be  used  in  the 
entrance.  E.xterior  of  the  building 
will  he  faced  witli  pressed  brick  and 
terra  cotta.     Plans  are  being  prepared. 

APARTMENT  HOU.SE— 3  story  and 
base,  frame.  $20,000.  San  Francisco. 
Architect,  John  J.  Foley,  46  Kearny 
street,  S.  F.  Owner's  name  withheld. 
Tlie  building  will  be  erected  on  ■Ith 
avenue  near  I  street,  and  has  bten  de- 
signed to  contain  twelve  suites  of 
tliree  and  four  rooms  and  bath.  In- 
terior finish  will  be  of  pine  with  elm 
panels  and  oak  floors.  There  will  be 
a  complete  oil  burning  system  and 
steam  lieat.  Vacuum  cleaning  and  a 
hoi  water  system  will  also  be  in- 
st:illed.  Bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  En- 
trance will  be  flnislied  in  marble  and 
tile.  All  apartments  will  be  equipped 
with  wall  beds.  E.xterlor  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  A  brick  veneer 
ha.se  will  be  used.  Plans  are  complete 
and  the  work  will  be  carried  on  by 
rx->y    Labor. 

AP..\11TMENT  HOUSE— 3  story  and 
base,  brick  and  steel,  $50,000.  San 
Francisco.  Architect,  Charles  J.  Rous- 
seau. 40  Kearny  street.  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  the  north  side  of  Bush 
street  between  Jones  and  Taylor,  and 
will  have  a  frontage  of  55  feet  by  a 
depth  ot  137  54  feet.  Plans  show  a 
total  ot  32  suites  ot  two  and  three 
rooms  besides  a  spacious  lobby,  office 
and  amusement  room.  Interiors  will 
be  finished  in  pine,  elm  and  white 
enamel.  Lobby  and  office  will  be  fin- 
isiied  in  white  enamel  and  gold  after 
the  Austrian  style.  All  suites  will 
have  wall  beds  and  private  baths.  Bath 
rooms  will  bo  finished  In  tile  with 
composition  floors.  Plans  provide  for 
steam  heal,  a  hot  water  system  and 
vacuum  cleaning.  Exter'or  of  the 
building  will  be  faced  with  red  pressed 
brick  trimed  with  Caen  stone.  Plans 
ai-e    being    prepared. 

CITY  HALL — 4  story  and  base.  Class 
A  construction,  $4,500,000.  San  Fran- 
cisco. Architects,  Bakewcll  &  Brown, 
L'.i!  Kearny  street,  S.  F.  Owners,  City 
and    County    ot    San    FranclscQ,      Plans 


for  the  Installation  ot  the  plumbing 
In  the  new  City  Hall  building  have 
been  completed  and  approved.  Bids 
are  now  being  called  tor  on  this  work 
by  tlie  Board  of  Public  Works.  Bids 
will  he  opened  on  January  14th.  An 
official  proposal  appears  under  an- 
other heading  of  this  Issue.  Bonds  In 
the  sum  of  $12,000  on  proposition  A 
and  $3,000  for  proposition  B  are  re- 
quired, 

HOTEL— 6  or  7  story  and  base. 
Class  B  construction.  Cost  not  stated. 
San  Francisco.  Architect,  Henry  H. 
Meyers,  Kohl  Bldg.,  S.  F.  Owners, 
Helman  Estate.  The  property  at  the 
southwest  corner  of  Eddy  and  Taylor 
streets  is  to  be  improved  with  a  large 
hotel  structure,  contalnirg  stores  in 
the  first  story.  The  building  will 
cover  a  large  ground  area  and  con- 
struction will  be  fireproof.  Upper 
floors  will  contain  a  total  of  over  150 
rooms,  nearly  all  ot  which  will  have 
private  baths.  Interior  finish  will  be 
of  pine  and  hardwoods.  Plans  will 
provide  tor  steam  lieat,  elevator  serv- 
ice, a  vacuum  cleaning  sy.stem  and  hot 
water  supply.  Marble  and  tile  will  be 
used  extensively.  Bath  rooms  -.vlll 
naive  Itlle  wainscot  and  composlition 
floors.  Exterior  ot  tlie  building  will 
be  faced  with  pressed  hrlck.  Plans 
are    being   prepared. 

HOTEL — 7  story  and  base.  Class  B 
construction.  $100,000.  San  Francisco. 
Architect.  G.  B.  Ashcroft.  Balboa 
Bldg.,  S.  F.  Owner.  C.  A.  Hooper.  The 
property  on  the  north  line  ot  O'Farrell 
juit  east  of  the  Alcazar  Theatre,  hav- 
ing a  frontage  of  50  feet  and  a  depth 
of  137%  feet,  is  to  be  Improved  at 
once  by  the  construction  of  a  modern 
hoiel.  The  first  floor  will  he  arranged 
for  two  stores,  a  large  hotel  lobby  and 
office  and  two  dining  rooms.  Upper 
floors  will  contain  a  total  of  120  rooms, 
all  of  which  will  have  private  baths. 
Interior  flnlsh  will  be  of  pine  and 
hardwoods.  Main  office  and  lobby  will 
be  finlsbed  In  hardwood  and  marble 
with  a  tile  floor.  There  will  be  steam 
heat,  elevator  service,  a  vacuum  clean- 
ing system  and  hot  water  supply. 
Bath  rooms  will  have  composition 
floors  and  tile  wainscot.  Exterior  ot 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  nearly  complete  and 
work  will  be  started  within  a  few 
weeks. 

HOTEL  COMPLETION— 6  story  and 
base,  brick  and  steel.  Cost  not  stated. 
San  Francisco.  Architect,  Earl  B. 
Scott.  Humboldt  Bank  Bldg.,  S.  F. 
Owners,  Downtown  Realty  Co.  Plans 
tor  the  completion  of  the  upper  stories 
of  the  big  hotel  structure  at  the  south- 
west corner  of  Eddy  and  Mason 
streets  have  been  completed  and  work 
will  start  as  soon  as  figures  can  be 
taken.  Included  In  this  work  will  he 
interior  partitions,  plastering.  Interior 
finish  work  and  mill  work,  tile,  mar- 
ble, plumbing,  electric  work  and 
painting.  Figures  are  now  being 
taken. 

HOTEI^4  story  and  base.  rein- 
forced concrete.  $20,000,  San  Fran- 
cisco. Architect,  L.  Mastropasqua,  .'iSO 
W'ashington    street,    B.    F.     Owner,     N. 
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Capuaro.  The  building  will  I.e  erect- 
ed at  the  soiitheiist  corner  uf  Broad- 
way and  Parker  Place.  There  will  be 
one  store  besides  the  hotel  entrance 
and  lobby  on  the  first  lloor.  Upper 
floors  will  contain  fifty  rooms  and  a 
number  of  public  and  private  hatha. 
Interior  will  be  finished  in  pine 
throughout.  Bath  rooms  will  have 
composition  Iloors  and  tile  wainscot. 
There  will  he  steam  heat  and  elevator 
service,  a  hot  water  siupply  and  vac- 
uum cleaning:.  Patent  store  fronts 
will  be  used.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  arc 
beins   taken. 

UBSIDENCES — 2,  .  story  and  base, 
frame,  52,000  each.  San  Francisco. 
.Architect,  none.  Owner,  J.  C.  Kirby, 
:152-A  Market  street.  S.  F.  These  two 
dwellings  will  each  contain  si-x  rooms 
and  bath,  and  will  be  erected  on  the 
east  side  of  17th  street  north  of  Anza. 
Interiors  will  be  finished  in  pine  with 
some  elm  panels  and  oak  floors.  There 
will  be  open  fire  places  and  brick  man- 
tels. Composition  floors  will  be  used 
in  the  b^th  rooms.  Kitchens  will  have 
tile  nalns«:ot.  Automatic  water  lieat- 
ers  will  be  installed.  Exteriors  will 
be  covered  with  cement  plaster  on 
metal  lath  and  rUotic.  Plans  are  in  the 
hands  of  the  owner  who  will  do  the 
work  by  I>ay  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner.  A.  T.  Morris,  616 
lllh  avenue,  S.  F.  The  dwelling  has 
been  designed  for  a  six-room  house 
with  bath,  and  will  be  erected  on  the 
west  side  of  11th  avenue  south  of 
Anza.  All  interior  finisl:  will  be  of 
pine  or  redwood.  Oak  floors  wiU  be 
used  in  the  principal  rooms.  There 
will  be  a  large  open  fire  place  in  the 
living  room.  Mantel  wil.  be  of  tile. 
Tile  wainscot  will  be  usee!  in  the  bath 
room  and  kitchen.  Ar.  automatic 
water  heater  will  be  in^italled.  Ex- 
terior of  the  dwelling  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day 
Labor.  -Materials  <tre  now  being  pur- 
chaserV 

PTATE  EXPOSITION  BUILOING — 
Frame  and  concrete  construction.  Cost 
not  staled.  San  Francisco.  Architect, 
A.  F.  Heide,  46  Kearny  street.  S.  F. 
Owners,  State  of  Washington.  .Archi- 
tect A.  F.  Heide  has  working  draw- 
ings for  the  Washington  State  build- 
ing to  be  erected  at  the  Panama-Pa- 
cific Exposition  complete  and  will 
leave  for  Seattle  on  January  10th  to 
I  ave  plans  opproved  by  the  Washing- 
Ion  Commission  and  the  Governor. 
The  building  will  be  one  of  the  largest 
structures  erected  by  any  of  the 
st.ites.  About  $250,000  will  be  avail- 
able. Plans  show  a  three-story  struc- 
ture of  classic  design.  The  first  floor 
will  cont-ain  exhibits,  a  large  audito- 
rium and  scenic  studies,  A  ballroom, 
reception  hall  and  a  second  smaller 
MLditorium  will  occupy  the  second 
floor.  The  thir  floor  will  be  arranged 
for  sleeping  rooms,  a  large  private 
suite  for  the  Governor  with  sleeping 
.ipartments,  reception  rooms  and  ban- 
quet hall.  Bids  will  be  called  for 
shortly   after   February   1st. 

AUTOMATIC  SPRINKLERS,  ELEC- 
TP.IC  WORK  AND  SEWERS— Cost  not 
slated.  San  Francisco.  Engineer,  Di- 
rector   of    Works.    Service    BIdg..    S.    F. 
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Exposition  Co.  Bids  were  opened  Fri- 
day, January  2nd,  by  the  Buildings 
and  Grounds  Committee  of  the  Pan- 
ama-Pacific International  Exposition 
Company  for  furnishing  and  in- 
stalling automatic  sprinkler  systems 
in  the  Food  Products  Building,  Liberal 
Alls  Building  and  F.d-ucalional  Build- 
ing. The  lowest  figures  were  recenved 
from  the  Turner  Co.  at  $147,000;  the 
next  lowest  bid  w-as  submitted  by  the 
Pacific  Fire  Extinguisher  Co.  at  $227,- 
293.  The  McFell  Electric  Co.  were  the 
lowest  bidders  at  $13,080  for  the  elec- 
tric work  on  the  Liberal  Arts,  Food 
Products  and  Educational  Buildings. 
Bids  for  constructing  a  sewer  in  the 
Court  of  Palms  and  the  Court  of  the 
Four  Seasons  showed  the  Contra  Costa 
Construction  Co.  low  at  $4,500.  No 
contracts  were  awarded  at  the  meeting 
Friday,  but  the  low  men  will  probably 
be    awarded    the    work      at     the       next 

RESIDENCE  ALTiiR.\TIONS  —  2 
story  and  base,  frame,  $10,000.  San 
Francisco.  Architects.  O'Brien  Bros., 
Clunie  Bldg.,  S.  P.  Owner's  name  with- 
held. The  large  old  family  residence 
located  at  the  corner  of  Buchanan  and 
Post  streets  is  to  be  altered.  Plans 
provide  for  four  stores  on  the  first 
fioor  and  residential  flats  on  the  upper 
two  floors.  Included  in  this  work  will 
be  new  plastering,  plumbing,  painting, 
interior  finish  and  electric  work.  There 
will  be  oak  floors  and  open  fire  places. 
■.  ,le  work  will  also  be  used.  Exte- 
rior of  the  building,  with  the  excep- 
tion of  the  first  floor,  will  not  be 
changed.  Plans  are  now  being  pre- 
pared. 

RESIDENCE  —  2  story  and  base, 
frame,  55,5o0.  San  Francisco.  Archi- 
tect, Edward  T.  Foulkes.  Crocker 
Bldg.,  S.  F.  Owner,  Paul  McCarthy. 
The  dwelling  will  bn  trected  in  Buena 
Vista  Terrace,  and  has  been  designed 
to  contain  six  rooms,  bath  and  sleeping 
porch.  Interior  finish  wiil  be  of  pine 
with  some  hardwood  veneer  and  oak 
floors.  A  Rector  system  of  heating 
wiil  be  installed.  Tile  v/ainscit  will 
be  used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  wi.I  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath,     ^lans  are   being  prepared. 

FLATS— 2  story  anc.  base,  frame. 
Cost  not  staled.  San  Francisco.  Ar- 
chitects. Henry  Geiltuss  &  Son,  46 
Kearny  street,  S.  F.  Owner's  name 
witliheld.  This  work  ha"  been  men- 
tioned here  before  The  building, 
which  ivas  been  designed  for  a  store 
on  the  first  floor  and  'la.s  above,  will 
be  erected  .at  the  corner  of  Bryant  and 
Uth  str.-ets.  Interior  linish  will  be  of 
pine  and  redwood.  There  will  be  an 
open  fire  place  in  each  of  the  living 
rooms.  Bath  rooms  vill  have  tile 
wainscot  and  composition  floors.  S'ore 
will  be  equipped  with  patent  fronts. 
Exterior  of  the  huilding  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
are  complete  and  figures  are  being 
taken 

STORES— -  ;;ory  ara  base.  brick. 
Cost  not  stated.  San  Francisco.  Ar- 
chitects, O'Brien  Bros,  Clunie  Bldg., 
S.  P.  Owner,  Mr.  Jacobs.  This  build- 
ing,   which    has    been    designed    for      a 


patent  store  fronts  aid  plate  glass 
windows.  Interior  flr.ish  will  be  of 
pine  througiiout.  A  cement  fioor  will 
he  used.  Exterior  will  be  faced  with 
pressed  bri-;k  Bids  have  been  taken 
for  the  graoing  and  foundation  work, 
and  figures  for  the  balance  of  the  work 
are  now  beibf.-  called. 

THEATRE  AND  HOTEI^e  story 
and  base.  Class  B  construction.  Cost 
not  stated.  San  Pranolsco.  Archi- 
tects. Wool'ttt  &  Woollett,  Newhall 
Ildg.,  S.  P.  Owner's  name  withheld. 
This  building  will  be  erected  partly  in 
tile  rear  of  the  Downtown  Realty  Co.'s 
i del  at  the  southwest  corner  of  Eddy 
'..lid  Mason  ;treels  and  partly  on  the 
JIcDougall  Estate  lot  on  the  west  side 
of  Mason  siieet  qdjoinin.i?  the  Down- 
town Realty  Co.'s  holding  on  the 
."outh.  Construction  will  be  of  the 
Class  B  style  with  a  steol  frame  and 
inlerior  partitions  of  metal  lath  and 
nlaster.  The  street  frontage  will  be 
arranged    for    stores     while    the    upper 


In- 
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erected  on  Washington  street  east  o 
Front.  The  structure  will  be  earriei 
on    a    scow    foundation.      There    will    b 


terior  will  be  finished  in  pine  and 
hardwood.  Plans  provide  for  steam 
heat,  elevator  service  r.nd  a  hot  water 
supply.  The  Sftage,  dressing  rooms 
and  a  large  portion  of  the  main  audi- 
ti.rium  will  i.ccupy  the  first  floor.  Ex- 
terior of  the  building  v.'ill  be  faced 
with  red  piessetl  brick.  Plans  are 
complete  and  figures  ft  r  the  structural 
steel  work  a  -e  now  being  taken.  Mr. 
Johnson,  Humboldt  Bank  Bldg..  is  in 
'-barge   of    tile    work. 

APARTMENT  HOUSE— 4  story  and 
base.  Class  A  const' uctlon,  $180,000. 
£r  It  Lake  Cit.v,  Utah.  Architects,  Pa!- 
Ister  &  Hilis,  Salt  Lake  City.  Owners' 
names  withheld.  The  building  will  be 
erected  at  the  corner  of  East  South 
and  Temple  streets,  anu  will  be  fire- 
proof throughout.  The  building  will 
contain  in  the  neighbo'-hood  of  120 
suites  of  two,  three  aii'l  four  rooms. 
There  will  be  a  complete  steel  frame, 
reinforced  concrete  and  hrick  extei'or 
vails,  faced  with  pressed  brick  and 
teira  cotta.  Interior  will  be  hand- 
somely finished  in  pine  ^nd  hardwoods. 
Ciak  floors  will  be  used  in  tlie  prin- 
cipal   rooms.      Plans    vro\:de    for    steam 

ss'slem  and  vacuum  cleaning.  Pre- 
liminary plans  have  been  approved 
anil  working  drawings  are  now  being 
c<tini>leted. 

DAY  NURSERY— 3  story  and  base, 
frame,  $20,000.  San  Francisco.  Ar- 
chitect, Lewis  P.  Hobart,  Crocker 
Bldg..  S.  F.  Owners.  Kip  .Memorial 
Mission.  The  building  will  be  erected 
at  the  coiner  of  Folsom  and  Second 
streets,  covering  an  area  of  50x137% 
feet.  Interior  will  be  arranged  for  a 
chapel,  girls'  room,  nursery  and  din- 
ing room.  Interior  finish  will  be  of 
pine  throughout.  Plans  provide  for 
steam  heat  and  a  hot  water  system. 
Exterior  uf  the  buildins  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
are  being  prepared.  Further  mention 
will  te  made  of  the  work  when  bids 
are    called. 

COLD  STORAGE  PLA.NT— 6  story 
and  base,  brick  and  steel.  Cost  not 
stated.  San  Francisco.  Engineer. 
Charles  Wallace,  S.  F.  Owners,  Na- 
tional Ice  and  Cold  Storage  Co.,  Postal 
Telegraph  Bldg.,  S.  F.  This  is  the 
.second  large  addition  'n  the  company's 
plant  at  Battery  and  Union  streets.  A 
new  four-story  building  is  now  under 
construction  and  this  wil'  connect  with 
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the  larger  structui-e.  \Vhen  complete 
the  'bulWlne  will  ifurn;sli  over  one 
million  cubic  feet  of  refrigeration. 
Construction  will  be  practically  fire- 
proof. Interior  will  be  flnlslifed  in 
pine.  Plans  provide  for  a  large 
amount  of  special  machinery,  eleva- 
tors, plumbing  and  electric  work.  Ex- 
terior will  be  faced  with  pressed  brick: 
Plans  are  complete  and  >"gregated  fig- 
ures will  be  called  for  tn  once. 

FLATS— 3  story  and  base,  frame.  J7,- 
000.  San  Francisco.  Architect,  Charles 
Fantoni.  916  Kearny  street.  S.  F.  Own- 
er. Angelina  Cesana.  Tlie  building 
will  be  erected  on  the  west  side  of 
Mason  street  north  of  Pacific,  and  will 
have  a  street  frontage  of  22 V4  feet  by 
"5  feet.  There  will  be  three  modern 
flats  of  Ave  and  six  roomsi  Interiors 
will  be  tinlshed  in  pine  and  elm  panels. 
Some  hardwood  floors  will  be  used. 
Each   of  the  living  roomi  will  have  an 
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the  building  will  he  covered  with  rus- 
tic and  shiplap.  A  pressed  brick  base 
will  also  be  used.  Plara  are  complete 
and   figures  are  being  taken. 

GARAGE — 2  story  «nij  base,  rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Architect.  G.  A.  Apple- 
garth.  Call  Bldg..  S.  F.  Owner,  A.  B. 
Spreckels.  This  building  will  be  de- 
signed for  a  private  garage  and  will 
be  erected  in  tlie  rear  of  tlie  owner's 
handsome  dwelling  at  the  corner  of 
Octavia  and  Washington  streets.  In- 
cluded in  the  work  will  be  the  con- 
struction of  large  reinforced  concrete 
retaining  walls.  Interior  finish  will 
be  of  high   class  and  similar   to  that   of 
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system.  Exterior  of  th=  building  will 
be  faced  with  cement  plaster.  Plans 
are  nearly  complete  and  figures  will  be 
called   for   at   once. 

LABOR  TEMPLE— 3  story  and  base, 
brick  and  steel.  175.000.  San  Francisco. 
Architects,  O'Brien  &  Werner,  Fox- 
croft  Bldg.,  S.  F.  Owners.  San  Fran- 
cisco Labor  Council  HaU  Association. 
This  work  has  been  mentioned  here  a 
number  of  limes  before.  Working 
drawings  have  been  completed  and 
segregated  figures  are  now  being 
taken.  The  structure  will  be  erected 
at  the  northeast  corner  of  16th  and 
Capp  streets,  having  a  frontage  of  84 
feet  on  leth  street  an  I  100  feet  on 
Capp.  There  will  be  stores  on  the  first 
floor  and  council  chambers,  auditorium 
and  offices  on  the  second  and  third 
floors.  Interior  will  b.;  finished  In 
pine  and  hardwood.  Plans  provide  for 
steam  heat,  elevator  service  and  vac- 
uum cleaning  system.  Marble  and  tile 
will  be  used  In  the  entrance.  Exterior 
of  the  building  wilt  be  faced  with 
pressed    brick    and    stone. 

BUNGALOW— 1%  story  and  base, 
frame,  |2,200.  San  Francisco.  Archi- 
tect, none.  Owner.  M.  r.  Nolan.  228 
Noe  street,  S.  F.  The  dwelling  will  be 
erected  on  the  east  side  of  22nd  ave- 
nue north  of  Clement,  and  will  con- 
tain six  rooms  and  bath.  Interior  fin- 
ish will  be  of  pine  with  some  hard- 
wood veneer  In  the  living  and  dining 
rooms.  Oak  floors  and  oi)en  fire  places 
will  be  used  In  the  principal  rooms. 
Mantels  will  be  of  tile.  Bath  room  and 
kitchen  will  have  die  wainscot.  An 
automatic  water  heate-  will  he  in- 
stalled.    Exterior  of  tne  house   will  be 
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0    the   work    by    Day   Labor 
Materials  are  now  being  pui-chased. 

STORE  ALTERATION — I  story  an< 
base,  frame,  14,500.  San  Francisco 
Architect,   Charles   Fantoni.   916   Ke 
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Contracts    Awarded. 

STORES — ;  story  and  base.  b 
;.-.,700.  San  Francisco.  Arch  it 
O'Brien  BroH.,  Clunle  Bldg.,  S.  P.  C 
er.    Mr.    Jacobs.      Contractors,    Dav 
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Exposition  Company 
Opened  Figures. 


Bids     were      opened    Frlda; 
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Food     Products     Building,     Liberal 
Building    and    Educational    Bulld- 


The  lov 


ved 


from  the  Turner  Co.  at  JI47.000,  the 
next  lowest  bid  was  submitted  by  the 
Pacific  Fire  Extinguisher  Co.  at  |227,- 
293  The  McFell  Electric  Co.  were  the 
lowest  bidders  at  $13,080  for  the 
electric  work  on  the  Liberal  Arts.  Food 
Products  and  Educational  Buildings. 
Bids  for  constructing  a  sewer  in  the 
Court  of  Palms  and  the  Court  of  the 
Four  Seasons  showed  the  Contra  Costa 
Construction   Co.   low   at   $4,500. 

No  contracts  were  awarded  at  the 
meeting  Friday,  but  the  low  men  will 
probably  be  awarded  the  work  at  the 
next    meeting   of    the    committee. 
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Building  Contracts  Awarded 
San  Francisco. 


Oirner                      Coutrarfor  Amt, 

Grant     Carr  1471 

Kull      Setllff  1750 

Egan      Egan  4800 

Gonzalez     Day  8490 

Maass     Welsh  3650 

Schmieden     Marshall  2316 

Same    Hardwood   Int  4700 

York    Rlty    Franz  7300 

St.   Ignatius    Brandlein  I2S00 

Kirby     Kit-by  2000 

Same     Same  2000 

Rtose      Burdick  1000 

Tacoma     Tacoma  500 

Starr     Sarantidis  600 

Hihn      Bixley  500 

Morris     Morris  2100 

Sciocchettl     ...Sciocchetti  1000 

McDonald     Urfcr  850 

Pomrov     Pomroy  700 

Prescott     MacArthur  2000 

Same     Same  2000 

Clanolarulo     Saari  15315 

Sargent     Rickon  10616 
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■Morse     Brockhage 

Rae     Rae 

Hemphill      Garden 

Buckley     Cameron 

Milwaukee     Lurmann 

Ins    Ex    Mer    Ex 

Cameron     Leigh 

Bby     Klahn 

Lane     Costello 

Stein     Bloom 

Rossi     Rossi 

Marks     Marks 

Nolan     Nolan 

Wright     Atlas 

Mauzy     Mauzy 

Bush      Brumfleld 

Harris     Savage 

Becker     Little 

Prescott      MacArthur 

Same     Same 

Hind     Kuowles 

Bailleres     Metter 

Smith     Quick 

Nelson     Nelson 

Sutherland     Klncannon 

Harrison     Kaiser 

Dettner     McMuUin 

Corley     I'etersen 

Altwater     Carlson 

Ohlandt     Wallace 

Rosenberg     Rosenberg 


2400 

2400 

IIOOO 

1000 


(4602)  S  BUSH  183-6  W  Powell, 
build  additional  brick  or  con- 
piers,  set  additional  girders  and  : 
of  both  steel  and  wood  and  rein 
existing  girders  and  posts  with 
and   -wood. 

Owner Isaac  Grant,  753  Bush,  S 

Architect  ..  .G.      A.      Applegarth, 

Call    Bldg..    San   Franci 
Contractor.  .J.      W.      Carr,    180      Ji 
San    Francisco. 

COST, 


111031      W    EIGHTH    AVE    220    S    Klrk- 

dwflUng. 
iwuer A.  C.  Kull.   1370   11th   Ave.. 


San    Fr 


chitect  . .  .None. 

ntraclor.  .Setllff    &    Davis,    1475    12th 
.\ve.,  San  Francisco. 

COST,   $1750 


Ow 


160,1      N   FOLSOM   50   E   Eighth.   Two- 
story   brick  store  and   fiat. 

r Egan     Bros.,     1150     Folsom. 

San    Francisco, 
tect  ...None, 
work.  COST,    $4800 


(160.5)      N  WASHINGTON  70  E  Davis  E 
40   N   60  W   20   N   CO   W    20   S   120.      All 
work    for    one-story    reinforced    con- 
crete commission  bouse. 
Owner Alfred    Gonzalez,    34    Mont- 
gomery. San  Francisco. 
..rcliltect  ...W.   H.  Crim  Jr.,  425  Kear- 
ny, San  Francisco. 
Contractor.  .Thos.   H.   Day's  Sons,   Shar- 
on Bldg.,  San  Francisco, 
Filed  Dec.  27.  '13.      Dated  Dec.   23.  '13. 
Forms    up    ready    for   pouring    l.'t 

story     .$2122 

All  work  stripped  and  roof  on..   2122 

Completed   and   accepted 2122 

Usual    35    days 2124 

TOTAL  COST.  $84  90 
Bond.  $4300  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit.  40  days. 
Forfeit.  $10.  Plans  and  specifications 
hied. 

(4606)  E  TWENTY-FIRST  AVE  250  N 
Clement  N  25xB  120  OL  161.  All 
work   for   two-story    frame   residence. 

Owner Mary     F.     Maass.     234     21  sf 

Ave..  San  Francisco. 

Architect  . .  .None 

Contractor.  .Jas.   Welsh. 

Filed  Dec  27,  '13.  Dated  Deo.  22.  '13. 
Roof    on    I91^^50 


22 


Brown    coaled     912.50 

Plumbing   in    912.50 

Usual    3'5    days 912.50 

TOTAL.  COST.    f3660.00 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 

(4607)  NE  FULTON  AND  PARKER 
Ave  E  l"5xN  275.  Pew  installation 
tor  Saint  Ignatius  Church. 

Owner The    President    and    Board 

of  Trustees   of  Saint  Igna- 
tlu,?  College. 
Architect  ..  .Chas.  J.   I.   Devlin,     Pacific 

BIdg.,  San  Francisco. 
Contractor.  .R.    Brandlein    &    Co.,    3155 

l.Sth.  Sar.  Francisco. 
Filed  Dec.  29,  '13.     Dated  Dec.   15.  '13. 
On   1st  and  15th   of  each  month     75% 

Usual   35   days,   25% $3200 

TOTAL.  COST,    J12,800 
Bond,    J6400.     Surety.    American   Surety 

Co.  of  New  York.     Limit.  .     Forfeit, 

|25.      Plans   and   specifications    filed. 

(460S)  SE  POST  &  LEAVENWORTH 
S  137-6XE  137-6.  48  more  or  less 
special  Oscillating  portal  wall  beds 
and  12  more  or  less  Murphy  wall  beds 
In  six-story  and  basement  Class  "C" 
apartments. 

Owner Schmieden  Estate  Cpn.,  300 

Front.  San  Francisco. 

Architect  ...Frederick  H.  Meyer.  Bank- 
erj'  Invst.   BIdg..   S.   F. 

Contractor.. •Marshall    &      Stearns     Co.. 
Phelan  Bldg.,  S.  P. 

Filed  Dec.  29,  '13.  Dated  Dec.  26,  '13. 
\ii     cash     when     bed     fronts     and 

frames   are    delivered 

Balance    on    completion 

TOTAL    COST,    t2316 

Bond,  $1158.       Surety.   H.   B.     Stearnes. 

Limit,    as    soon    as    possible.      Forfeit. 

none.     Plons  and  specifleations  filed. 

(4609)  LAY  AND  FINISH  HARDWOOD 
floors  on  above. 

Contractor.  .Hardwood  Interior  Co.,  .'.54 

Bryant,    San    Francisco. 
Filed  Dec.  29,  '13.     Dated  Dec.   26,  '13. 

Payments    same    as    ahi've 

TOT.\L  COST.  $4700 
Bend,  $2350.  Sureties,  Leo  Rubens  and 
Herbert  S.  Meyer.  Limit,  40  days.  For- 
feit, none.  Plans  and  specifleations 
iiled. 

(4610)  SW  SUTTER  AND  POWELL. 
General  work  of  fitting  up  of  Forum 
Club  on  1st  and  2r.d  floors  of  building 
known  as  Press  Club. 

Owner The  York  Realty  Co.,  Cpn. 

Architect, .  .Frederick   H.   Meyer,  Bank- 
ers'  Invst.   Bldg.,  .S.   P. 

Contractor.. Val  Franz,  180  Jessie,  S.  F. 

Filed  Dec,  29,  '13  Dated  Dec  26,  '13. 
On  1st  of  eech  month  76%  of  value 
of    labor    performed    and    material 

furnished     

Usual    35    days 25-% 

TOTAL  COST,    $7300 

Bond,   $3650.     Sureties,  Fred  P.  Fischer 

and  Wm.   Chatham.       Limit,      60    days. 

Forfeit,  none.     Plans  and  specifications 

nied. 

(4611)  E  SEVENTEENTH  AVK  25  N 
Anza.  Two-story  and  l)asement 
frame   residence. 

Owner ,1.   C.  Kirby,   2152A   Market, 

San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $2000 

(4612)  E  SEVENTEENTH  AVE  60  N 
Anza.  Two-story  and  basement 
frame    residence. 


BUILDING    .\ND    INDUSTRIAL    NEWS. 
2152A   .Market. 


Owner J.   C.    Kirb 

San   Franc 
Architect  , .  -None. 
Day's  work. 


COST,  $1:000 


(4613)  SW    FILLMORE    &    LOMBARD. 
Repair  saloon. 

Owner John    W,    Rose,    1657    New- 
combe,    San    Francisco. 

Architect  ...None. 

Contractor.  .W.    A.    Burdick,    515    Anza, 
San    Francisco. 

COST,    $111    ■ 

(4614)  E    TREAT    100    N    20lh.      Erect 
office   and   repair   roof. 

Owner Tacoma   Bottling  Co.,   Prem 

.Architect  .  .  .None, 

Day's  work.  CCST,   J.iilO 

(4615)  NO.    Ill    O'FARRELL.      Repairs 
and   changes   in    restaurant. 

Owner Starr    Bros.,    Crocker    Bldg 

San  Francisco. 
Architect  .  .  .None. 
Contractor.  .J.    Sarantidis,     1715    Geary, 

San   Francisco. 

COST,    $000 


(4G16)      NE     BUSH    &     KEARNY. 


Re 


pail 


Owner F.    A,    Hihn    Estate,    Santa 

Cruz,   Cat. 
Architect  .  .  .None. 
Contractor.  .R.      R.    Bixley,      10      East, 

San    Francisco. 

COST,    $500 

(4617)  W  ELEVENTH  AV]3  60  S  Anza. 
Two-story  and  basement  frame  resi- 
dence. 

Owner A.   T.  Morris,   616   9th   Ave., 

■San    Francisco, 
.\rchitect  , ,  .None. 
Day's  work.  COST,   $2100 

(4618)  E  JENNINGS  50  N  Key  One- 
story     and    basement    frame    dwlg. 

Owner T.    Scio.chetti,      3315      Jen- 


Archi 
Day's 


COST,    $1000 
Repair 


((4619)      NO.     1146     SU'i'TER. 
store. 

Owner Mrs.    Mary   McDonald,    2472 

Union,   San  Francisco, 
Architect  . .  .None. 
Contractor.  .Chas.    E.   Urfer,    2650   Post, 

COST,    $S50 

(4620)  NO.  'A  PERALTA.  Gra.le  lot 
and  move  store  and   flat. 

Owner Wm.    Pomroy,    Premises. 

Architect  . .  .None. 

Day's   work.  COST,    $700 

(4621)  E  FIFTH  AVE  25  S  Cabrillo. 
One  and  one-half-story  and  basement 
frame   residence. 

Owner Leon  E.  Prescott,  30G  Russ 

Bldg.,   San   Francisco. 

Architect  , .  .None, 

Contractor.  .MacArthur        Bros.,        1560 
Fell,    San   Francisco. 

COST,    $2000 

(4G22)  E  FIFTH  AVE  50  S  Cabrillo. 
One  and  one-half-story  and  base- 
ment   frame    residence. 

Owner Leon  E.  Prescott,  30C  Russ 

Bldg.,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .'MacArthur       Bros.,        1560 
Fell,   San   Francisco. 

COST,    $2000 


Wednesday,    January      7,    1914. 

(4623)  SW  THIRD  IZT'  NW  Harrison 
NW  50xSW  80.  All  work  for  three- 
story   brick    build!  ig. 

Owner B.   and  M.   Gianciarulo, 

Architect  ..  .A.   W.    Smith,    1010    Broad- 
way,  Oalrland, 

Contractor.  .S.    Saari- 

Filed  Dec.  30,  '13.     Dated  Dec.  30,  '13. 
Brick  walls  ready  to  receive  2nd 

lloor    joists    $1200 

Brick  walls  ready  to  receive  3rd 

floor   joists    000 

Brick    'walls     rejady     fo(r     ceiling 

joists     1200 

South    store    in    condition    to    use   2800 
Plastering  done   and  all  glass  in 

upper    stories    in    place 2800 

Completed    and    accepted 2800 

Usual    35    days 3915 

TOTAL  COST.    $15,315 

Bond,    none.      Limit,    85    days.      Forfeit, 

$10.     Plans   and    specifications    filed. 

H624)  S  LAKE  S2-6  E  24th  Ave  E  50 
xS  100  OL  Blk  94.  All  work  for  two 
story  and  basement  frame  dwelling. 

Owner George  C.  Sargent,  57  Post 

San    Francisco. 
Architect  ...Albert  Farr,   68  Post,  S.  P, 
Contractor.. Fred    J.     H.    Rickon.    1859 

Geary,  San  Francisco. 
Filed  Dec.   30,  '13.     Dated  Dec.  22,  '13. 

1st   floor   joists   In  place $1000 

Ready     for     plastering '. .    1600 

Building    entirely    plastered 1300 

Sash    glazed,    etc,    plumbing    fix- 
tures   delivered,    at    least    60%   of 

mill    work    in    place 20(ro 

Completed    and    accepted 2061 

.ttt    <lny8    after 2654 

TOTAL  COST,  $10,61S 
Bond,  $5500.  Sureties.  Harry  Maundrell 
and  A.  Fry.  Limit.  120  days.  Forfeit, 
$10.      Plans   and    specifications    filed. 


(1)     NO.   125   MARKET,     Repair  front. 

Owner C.  C.  Morse,  Premises. 

.Architect  .  .  .None. 

Contractor.. F.  A.   Brockhage,   1326  Na- 
toma,  San  Francisco. 

COST,  $400 


(2)      W    RHINE    ion    S    Blsmark,      One- 
story  and  basement  frame  dwelling.   . 

Owner Wm.  R.  Rae,  25  Rhine,  S.  P 

Architect  . .  .None. 

Day's  work.  COST,  $1000 

(?.)      NO.     20     SACRAMENTO.       Remove 
tile  on   front   and  plaster. 

Owner Hemphill   Estate. 

.\rchltecl  .  .  .None. 

Contractor.  .Frank      M.    Garden      &   Co„ 

251   Kearny,   San   Francisco. 

COST,    $400 

(4)  NW    OLIVE    AVE    AND    LAHKIN. 
Erect  retaining  wall. 

Owner C.  P.  Buckley,  Gunst  Bldg, 

San    Francisco. 
.Architect  ..  .M.      J.    Lj'on      Co.,      Wells 

Pargo   Bank   Bldg.,  S.  P. 
Contractor.. H.    C.    Cameron,    Turk    and 

Gough,    San    Francisco. 

COST,    $4  00 

(5)  W    TENTH     50    N     Bryant.       One- 
story   frame    storage   room. 

Owner Milwaukee      Brewery,      484 

10th,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .P.  W.  Lurmann,  1134  Hyde 
San   Francisco. 

COST,   $'800 


^  Wednesday.    January      7,    13H 

(63)  SE  CALIFORNIA  AND  LEIDBS- 
dorff.  Install    reinforced    concrete 

subway  and   nnlsh   club   rooms. 

Owner Insurance     Exchange      and 

Merchants'   E.xchange    Club. 
Premises. 
Architect  ..  .N.  Blalsdell.   253  California 
San   Prajicisco. 
,  Day's    work.  COST,    »2000 

(7)  S  ANZA  29-1  E  24th  Ave.  Two- 
story  and  basement  frame  dwelling. 

Owner Duncan         Cameron,        ?53.-, 

Anza,    San    Francisco. 
Architect  ..  .None. 

Contractor.. Leigh  &  Schultz,  330  8th 
Ave.,    .San    Francisco. 

COST,   J2000 

IS)      W  MISSION   105   N  30th.  One-story 

frame   nickelodeon. 

Owner A.   Bby    (Lessee),   51   Chen- 

ery,  San  Francisco. 
Architect  ..  .A.   Klahn. 
Contractor.. A.  Klahn  &  Son,  27  Chenery 

San     Francisco 

CO.ST,    J2000 

(9)  W  TWENTY-THIRD  AVE  250  N 
Judah.  Two-story  and  basement 
frame   residence. 

Owner James  Lane,  360  30th,  S.  F. 

.Architect  . .  .None  . 

Contractor.  .Costello  £  Teerick,  93 
College    Ave.,    S.    F. 

COST,   J2flOO 

(10)  LOCATION  NOT  GIVEN.  All 
work  for  flve-room  house. 

Owner M.     and     Annie  Stein,     107 

Glrard,    San    Francisco. 
Arrhltect  . .  .None. 

Contractor.  .J.       Bloom,    212       Sllllman, 
San   Francisco. 
^.Flled  Dec.  31.  '13.     Dated  Dec.  12,  '13. 

When    basement    up   J300 

Frame    up    400 

Plastering    on 320 

Completed 200 

30    daya    after 200 

TOTAL  CO.ST.  one  $40  suit  of  clothes 
and   »I420    in    cash. 

Bond.  none.  Limit,  Jan.  15,  '14,  For- 
feit, none.  Plans  and  speclflcatloha 
(fled. 

Ill)     NO.   257   POST.  Change   in   store. 

Owner P.    Rossi  Co..    Premises. 

Architect  ..  .None. 

Day's   work.  COST.    |50n 

(12)  NO.  831  MARKET.  Extend 
balcony. 

Owner Marks    Bros.,    Premises. 

Architect  ..  .Bernard      J.      Joseph,      l.st 

National    Bank    Bldg.,    S.    F. 

Day's   work.  COST,   $400 

(13)  E  TWENTY-SECOND  AVE  250 
N  Clement.  Two-story  and  basement 
frame   residence. 

Owner M.  F.  Nolan,  228  Noe,  S,  P 

Architect  ..  .None 

Day's    work.  COST.    $2200 

(14)  SE  CLAY  AND  HYDE.  Install 
steam   heating   system. 

Owner W.    G.    Wright.    Merchants' 

Exchange    Bldg.,    S.    F. 

Architect  . .  .None. 

(Contractor.  .Aitlas  Heating  &.  Venti- 
lating Co.,  4th  &  Preelon, 
San  Francisco. 

COST,    $600 
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(15)      NO.    250    STOCKTON.    Alter    front 

Owner B.    'Mauzy.    Premises 

Architect  . .  .None. 

Day's  work.  COST.   $400 

116)  NO.   743   MARKET.     Electric  sign. 

Owner Bush    Bros.,    Premises. 

Architect  . .  .None. 

Contractor.  .Brumfield     Elec.     Sign     Co., 
IS    71h,    San    Francisco. 

COST,   $500 

117)  W  THIRTY-FIFTH  AVE  28  S 
Balboa.  Two-story  and  basement 
frame  residence. 

Owner Henry     Harris,     537     Scott, 

San    Francisco. 
Architect  ...None. 
Contractor..  W.     A.     Savage,     1222     12th 

Ave..    San    Francisco. 

COST,    $2000 

118)  S  O'FARRELL  60  E  Beideman  E 
30xS  70.  All  work  except  wall  paper 
for  three-story  frame  building  (six 
apartments). 

Owner Hattie      D.      Becker,      2701 

Green,    Son    Francisco. 
Architect  ..  .A.    Reiniiold    Denke. 
Contractor..  William    Little,       753       8th 

Ave.,   .San  Francisco. 
Filed   Jan     2,   '14.      Dated   Dec.    31,   '13. 

2nd    floor    Joists    on $1704 

Enclosed    and    roof    on 1704 

1st    coat    plaster    on 1704 

Completed     and     accepted 1704 

Usual    35    days 2274 

TOTAL  COST,  $9090 
Bond  $4545.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90 
I, ays.  Forfeit,  $5.  Plans  and  specifi- 
cations  filed. 

(19)  E  FIFTH  AVE  25  S  'C"  S  25xE 
110.  .\ll  work  for  two-story  frame 
cottage. 

Owner I.eon   E.   Prescott.   306  Russ 

Bldg.,    San   Francisco. 
Architect. .  .None. 

Contractor.. H.    E.      and    T.      W.    Mac- 
Arthur,    1560    Fell,    S.    F. 
Plied  Jan.  2,  '14.     Dated  Dec.  24,  '13. 

Frame    up    $600 

Rough     plaster     on 600 

Standing    finish    on 400 

Completed     200 

Usual    35    days 600 

TOTAL  COST,  $2400 
Bond.  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specIficQtions,    none. 

(20)  E  FIFTH  AVE  50  S  "C"  S  25xE 
90.  All  work  tor  two-story  frame 
cottage. 

Owner Leon   E.   Prescott,   306   Russ 

Bldg.,    San    Francisco 
Architect..  .None. 
Contractor.  .MacArthur   Bros.,   1560   Fell 

San    Francisco. 
Piled  Jan.   2,  '14.     Dated  Dec.   24,  '13. 

Frame   up    $600 

Rough     plaster    on 600 

Standing    finish    on 400 

Completed     200 

t).<iual     35    days 600 

TOTAL  COST.  $2400 
Bond.  none.  Limit.  90  days.  Forfeit, 
none.      Plans    and    specifications,    none. 

(21)  E  LARKIN  43-9  N  O'Parrell 
One-story  Class  "C"  theatre. 

Owner The   Hind    Estate,   310   Cili- 

fornla,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .Wm.   Knowlef.   1301   He.irst 
Bldg,,   San    Francisco. 

COST,    $11,000 


a.  23 

(22)      NO.       3S21       TWENTY-FOURTH. 
One-Story  addition    to  laundry. 

Owner Mrs.     Ballleres,     Premises. 

Architect  . .  .None. 

Contractor.. Louis    Metter,    157      Albion 
Ave.,    San    Francisco. 

COST,   $1000 


(22)      N  GRAFTON   100   E  Golden  State, 
Alter    front. 

Owner Geo.     Smith,     422     Grafton, 

San    Francisco. 
Architect  . .  -None. 

Contractor.  .Charles    (Juick,    558    Bright 
San   Francisco. 

COST,  $400 


124)  W  THIRTIETH  AVE  100  S  Cali- 
fornia. Two-story  and  basement 
frame   cottage. 

Owner M.      and    H.      Nelson,      360 

Prospect  Ave.    S.   F. 

Architect  ...E.  Oman. 

Day'9  work.  COST,   $1800 


125)      N  WASHINGTON   192-6   E   .Mason. 
Three-story    frame     (6)     apartments. 

Owner F.       A.      Sutherland,       103C 

Washington,  S.  P. 
Architect  ...Chas.       J.       Rousseau,        46 

Kearny,    San    Francisco, 
Contractor.  .John       G.     Kincanon,      1676 
Fulton,    San    Francisco. 

COST,   $14  000 


120)    g  NINLTEENTH   AVE  250   N  Lake 
Add    to  and    alter    residence. 

Owner M.    C.    Harrison,    No.    2    19th 

Ave.,   San    F.-anclsco. 
Architect  . .  .None 
Contractor.  .C.  Kaiser    W  Post.  S.  P. 

COST,   $1500 


(27)      S  PINE   38-9   W  Anne.     One-story 
and    basement    brick    printing   office. 

Owner E.  H.  Dettni  r.  26  Hill,  S.  F. 

Arcihtect  .  .  .C.    H       Barrett.    381      Bush, 

San    Francisco. 
Contractor.. C.    E.   McMullin   &   Co.,    501 
Baker,    San    Francisco. 

COST,    $3995 


(28)      W   DOLORES  .51-6  N  Army.   Alter 
two  flat  building  into  4  apartments. 

Owner Michael    and    Celia    Corley, 

1330  Dolores,  San  Francisco 
Architect  ..  .E.      Essmann,      3805      24th, 

San   Francisco, 

Contractor.  .E.      Peterson,      3530      2,1rd, 

San    Francisco, 

COST,    $1290 

(-H)      E    EDINBURGH      125    N      Persia. 
Two-story  and  basement  frame  dwlg. 

Owner W.     Altwater,     607     Castro. 

San    Francisco. 
Architect  .  ..O.   E.   Evans    2367   Mission, 

San    Francisco. 
Contractor.  .Carlson     &  Anderson.     282 
Eureka,   San    Francisco. 

COST.  $2000 


(30)  SW  UNION,  bet.  Battery  and 
Gaines.  Poui-story  ond  basement 
brick  cold  stomge  warehouse. 

Owner N.     Ohlandt,     Postal    Teleg. 

Bldg.,    San   Francisco. 
-Architect  ..  .None   . 

Contractor.  .Ch.iries  Wallace.  National 
Ice  &  Cold  Storage  Co. 
San  Francisco. 

CO.ST,   $50,000 


31)      W   HYDE   127-C   N  Suiter,      Four- 
story     and     bu,sement     Cl.iss     ■'C"     (8) 
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VVedli 


silay 
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°^''"'"' '■     Bosenberg.   45     Kearny 

San  Francisco. 
ArcilUect  ...Joseph    cahen,    45    Kearny 

San  Frsinclsco 
Days   work.        COST.   $25,000 

(32)  S  BROADWAY  68-8  E  Steiner  E 
116-3x3  127-8.4.  Brick.  concrete 
narpenter,  painting.  r:..mbing,  glaz- 
ing, plastering,  sewering,  iiardware. 
roofing  and  stairs  for  four  two-storv 
frame  dwellings. 

O"'"^'' M.   Fleislihaoiter.    233   Post. 

San  Francisco. 
Architect  .  .  .Edgar     A.      Mathews,      944 

Phelan  Bldg..  S    F 
Contractor.. E.    T.    Leiter    &    Son,    Inc 

303  Sheldon   Hldg..  S.  F 
Filed  Jan  3,  '14.     Dated  Dec.  24,  '13. 
'A   excavation  work  co-npleted. J  1800 
I'oundation    of    2    bui'Uings    com 

£;'«'«'»     2600 

Foundation    of   2    other   buildings 

completed     ^61)0 

Enclosed    and    ready    f,ir    interior 

P'"=«^""Sr     9640 

Standing    finish    of    all    buildings 

2nd   stories  in   place 40o» 

Completed    and    accejiied 10320 

Usual     35     days 10320 

TOTAL  COST,  J41,28» 
Bond.  none.  Limit,  136  days.  Forfeit, 
none.     Plans  and  specifications  filed 

NOTE.— 1  building  to  be  erected  S 
Broadway  about  6S-9  E  .Steiner-  one 
building  to  be  erected  S  Broadway 
about  97-9  E  Steiner;  one  building  to 
be  erected  S  Broadway  about  126-9  E 
Steiner;  one  building  to  be  erected 
S   Broadway   about   156-9   E   Steiner 

♦ 

NOTICE  OP  NON-RESPONSIBIHTY. 
Jan.  3,  1914— SE  VIENNA  200  NE 
Italy  Ave  NE  25xSE  UIO  ptn  Lot  3 
Blk  61  Excl  Hd.  also  known  as  Lot 
16  Blk  61  Levy  Tct.  Louis  Levy  as 
to  improvements  on  leaded  property 
Jan.  3,  1914— S  GEARY  94-4  E  26th 
Ave  E  24-4x3  100.  Oscar  Heyman  ; 
and  Bro.  fmly  Jacob  Heyman  &  Co 
as      to      Improvements      on      leased 

property     

« 

CAlVCELL.iTION       OP       BriLDING 
CONTRACT. 

Jan.  2,  1914 — 3  O'FARRELL  60  E; 
Beideman  E  30xS  70.  Releasing 
contract    Dated    Dec.    13,    'I.'!.   Hattle 

D    Becker    with    William    Little 

Cancelled    Dec.    30.     191S 

ABANDONIHENT  OP  CONTRACT. 

Jan.  2  .1914— W  STOCKTON  137-6  N 
Sacramento  W  lOOxN  40  (Contract 
recorded  Nov.  7.  1913).  T  J  Gintjee 
with    A    Klneling.      Work    ceased.. 

Dec.    6.    1913 

♦ 

INCORPORATIONS. 
Clarabelle  Realty  Co.  Capital  Stock. 
$20,000;  subscribed,  $30;  shares,  $1 
each.  Directors— J.  Rosenthal.  C. 
Ro.-ienthal.  S.  L.  Savannah,  10  shares 
each.  Place  of  business.  Sin  Francisco 
The  Montezuma  Improvement  Co. 
Capital  Stock,  $25,000;  subscribed,  $300 
shares,  $1  eacli.  Directors— C.  D.  Con- 
way, J.  H.  Trail,  R.  G.  Mudge.  100 
shares  each.  Place  of  business,  San 
Francisco. 

The  Fleischmann  Company  of  Cali- 
fornia. Capital  Stock.  $5000;  subscrib- 
ed. $300;  sliares.  $100  each.  Directors— 
E.  S.  Heller.  J.  L.  Robison.  J.  B.  White, 
1  share  each.  Place  of  business,  San 
Francisco. 


COMPLETION  NOTICES 


San  Francisco. 


Dec.  I.  1913— NW  POSl  AND  SCOTT 
N  165  W  192-6  S  55  E  55  S  110  E 
137-6.  Mount  Zion  Hospital  to  City 
Street  Imp  Co,  Jas  B  Clow  &  Sons, 
Nov.  29;  John  G  Sutton  Co,  Nov.  26; 
Ickelheimer  Bros  Co.  Nov.  24;  John 
G  Sutton   Co Nov.    26,   1913 

Dec.  1,  1913— S  SUTTER  137-6  E 
Larkln  E  57-6  S  UO-8  E  40  S  26-10 
W  97-6  N  137-6.  Wlnslow  Anderson 
to  Wm  Schaffer Oct.  30.   1913 

Dec.  1,  1913— E  TWENTIETH  AVE 
275  N  Clement  N  25xE  120.  Charles 
A  and  Anna  E  Newcomb  to  Charles 
R    Hawcroft Nov.    24.    1913 

Dec.  1,  1913— N  GREENWICH  137-6 
E  Jones  E  22-lOx  137-6.  Giovanni 
Battista  Torre  to  Norio  Cavaglia.. 
Nov.    26.    1913 

Dec.  1,  1913— N  LOMBARD  82-6  E 
Jones  E  27xN  100.  E  Boschetti  to 
G   Chlappe Nov.    29,    1913 

Dec.  1,  1913— SW  SECOND  100  NW 
Townscnd   NW   50xSW    160.     Moore 

Inv  Co  to  Butte  Eng  &  Elec.  Co 

Nov.    22.    1913 

Dec.  1,  1913— SE  VAN  NESS  AND 
Pacific  Aves  S  102-8>4xE  100.  M 
Krotoszyner  to  T  W  McClenahan  & 
Co Nov.     28,     1913 

Dec.  1,  1913— S  TWENTY-SECOND  67 
E  Shotwell  B  29-3x3  95.  J  P 
Mirassou    to   Gustave   Anderson.  .  .  . 

Nov.  19,  ins 

Dec.  2,  1913 — S  POST  162-6  W  Frank- 
lin W  75xS  137-6.  George  W  Frank 
(as  Frank  Printing  Co)  to  Barrett 
&    Hilp Nov.    28    ,1913 

Dec.  2,  1913— W  NINETEENTH  AVE 
356  N  Carbrlllo  31-6x120.  Jeanette 
Yates  to  whom  It  may  concern... 
Nov.     29,     1913 

Dec.  2,  1913 — E  TWENTY-FIRST  AVE 
79  S  Lake   25x82-6.     Jeanette  Yates 

to  whom   it   may  concern 

Nov.    29,    1913 

Dec.  2,  1913-3  TWENTY-SECOND 
90  E  Valencia  S  55xB  35.  Howse 
Bros,  Inc  to  J  M  Ploeger.  .Dec.  2,  1913 

Dec.  2,  1913— LOT  9  BLK  11  St.  Fran- 
cis Wood.  Westgate  Park  Co  to 
O  C  Holt Nov.   19,  1913 

Dec.  2,  1913— SB  BUSH  &  CHE1.SEA 
Place  E  39-6x3  82-6.  T  J  Crowley 
and  H  P  Stoltenberg  to  Geo  Haub 
Nov.    20,    1913 

"Dec.  2,  1913 — E  THIRTEENTH  AVE 
100  N  Klrkham  N  25xE  120.  Jno 
Bjorkman  and  Oscar  Swanson  to 
whom    it   may   concern Dec.  1,   1913 

Dec.  3,  1913^3  SUTTER  164-6  E  Tay- 
lor E  60-9x3  137-6.  Trowbridge  & 
Perkins  to  H  Maundrell,  Nov  26,  '13 
Larsen  &  Larsen Nov.   26.   1913 

'Dec.  3,  1913 — NW  SCOTT  AND  PO.ST 
N  165  W  192-6  S  55  E  55  S  110  E 
137-6.  Mount  aion  Hospital  to 
Atlas  Heating  &  Ventilating  Co.. 
Nov.    26,    1913 

Hec.  3,  1913 — B  POTRERO  AVE  150 
N  25th  N  25xE  100.  Theodore  E 
Steiner  to  Jacob  F  Nielsen. Dec.  1,    13 

Dec.  3,  1913— E  HYDE  68-9  S  Filbert 
3  25-lOxE  68-9.  Henry  C  Pausmann 
to   Paul    De   Martini Dec.    2.    1913 

Dec.  3,  1913 — S  CALIFORNIA  87-6  W 
Davis  W  50xS  137-6.  John  A  Gren- 
nan  to  J  H  Hjul Completed  

Dec.  3,  1913— NE  WASHINGTON  & 
Octavia  W  137-6  N  127-SiA  W  127-6 
3  127-8%.  A  B  Spreckels  to  Ver- 
mont  Marble    Co Nov.    28.    1913 

Dec.  3,  1913 — E  MASON  137-6  N  O'Far- 


rell  N  32-6  E  17-6  S  50-10%  W  60 
—  77-6.  Wm  P  Wilson  Estate  to  I 
Kissel Nov.    29,    1913 

Dec.  3,  1913— B  MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  50-10% 
W  60  —  77-6.  Wm  F  Wilson  Estate 
to   Central   Elec   Co Dec.    3,    1913 

Dec.  3,  1913— NW  JACKSON  AND 
Drumm      N    ^OxW    60.         Thos      W 

Butcher  to    Harry    Maundrell 

Dec.    2,    1913 

Dec.  3,  1913— S  SUTTER  164-6  B 
Taylor  E  60-9xS  137-6.  W  F 
Perkins  anc"  H  O  Trowbridge  to 
John   G  Sutton Nov.   29,    1913 

Dec.  4,  1913 — N  NINETEENTH  185  W 
Church  W  25xN  114.  Mary  T  Ren- 
ault to  Bell  &  Rosslow.  .Nov.  — .  1913 

Dec.  4,  1913— W  BUCHANAN  112-6  3 
Waller  25x117.  Mary  J  McLeod  to 
J   J   Heaphy Dec.    1.   1913 

Dec.  4,  1913— NW  GBARY  AND  VAN 
Ness  Ave  N  275xW  157-6.  Van  Nesa 
Realty  Co  to  Pacific  Floor  Sanding 
Co Nov.    20,    1913 

Deic,  4,  1913— B  STOCKTON  50  S 
Sutter  E  80x3  40-8%.  Sierra  Inv 
Co    to    Gus   N   Daniels Dec.    4,    1913 

Dec.  4,  1913— N  VALLEJO  81-3  W 
Octavia  W  27xN  125.  John  V  Leon- 
ard and  Cella  S  Leonard  to  whom 
it   may  concern Dec.   4,    1913 

Dec.  4,  1913— NE  EIGHEENTH  AND 
Guerrero  N  27xE  32.  Eisenbach  Co 
to    A    Dahlberg Dec.    3,    1913 

Dec.  4,  1913 — N  HOWARD  375  E  5th 
N  SO  W  100  N  SO  E  125  3  160  W  26. 
Boyd  Inv  Co  to  Brandon  &  Law«on 
Dec.    3,    1913 

Dec.  5,  1913— SW  TWENTIETH  AVE 
and    Lake    W      43-6x3    104.        J    W 

Leavitt  to  Thos  Elam  &  Son 

Dec.    6.    1913 

Dec.  6,  1913— N  OTSEGO  AVE  200  S 
Santa  Ysabel  Ave  S  25xW  125.  A 
A  Wesendunk  to  whom  It  may  con- 
cern     Dec.    6,    1913 

Dec.  5,  1913 — S  ROSE  AVE  110  E 
Gough  E  27-6  3  to  NW  Market  SW 
to  a  pt  caused  by  intersection  of  a 

.line  at  ra  to  Rose  Ave  at  pt  of  beg 
with  NW  Market  N  to  S.  Rose 
Bruce  Cornwall  to  Gus  V  Daniels, 
Nov.  2'8;  Frank  M  Garden  &  Frank 
B  Peake,  co-partners.  .  .Nov.   28,   1913 

Dec.  5,  1913— E  COMiMONWEALTH 
Ave  200  S  California  S  33-4xE  120. 
William  H  Cobb  to  J  C  Warner  & 
Sons    Dec.   3,   1913 

Dec.  6,  1913- W  NINTH  AVE  160  S 
CabrlUo  3  50xW  120.  Chas  A  Rush- 
ton  to   whom  It  may  concern 

Dec.    4,    1913 

Dec.  6,  1913— E  'MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  60-10% 
W  60  —  77-6.  Wm  F  Wilson  Est 
to  C  J   Hillard   Co Dec.   6,   1913 

Dec.  0.  1913— N  WASHINGTON  148-9 
W  Presidio  Ave  W  32xN  127-8%. 
Mrs  Andrew  A  Jacobs  to  H  W 
Arnold Dec.    6,   191» 

Dec.  6,  1913— SE  MINNA  66  SW  Russ 
SW    25x75.      Norman    A    Eisner    to 


Dec. 


Hayes Dec.    5,    1 

1913— E      MASON      137-6      I 


1913 — W  TWENTY-SIXTH 
Ave  100  N  2«th  Ave  N  25  W  120  S  25 
E  120.  Jacob  H  Tliorup  to  whom  it 
may  concern Dec,   6,  1913 

Dec.  8,  1913— SW  EIGHTEENTH  AND 
Lexington  Ave  W  30x3  85.  E 
Prat  to  Louis  Metier Dec.  6,  1913 

Dec.  8,  1913— NW  CEDAR  AVE  AND 
Octavia  N  22xW  77-6.  Lulgl  Solarl 
to   R  Fahy Dec.   6,    1913 

Dec    8,  1913— E  JORDAN  AVE  132-3% 


WEST  ELE\'A110N  NEW    CEEV  HALL  BUILDING 
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Bakewell  iS  Brown,  Architecis 
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EAST  ELEVATION  OF  NEW  CITY  HALL  BUILDING 
San  Francisco 


Bakewell  &  Brown.  Architects 
San  Francisco 
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S  California  S  33-4xE  120.  Rearden 
T  Lyons  to  L  C  WooldridgeDec.  3,  '13 

De=,  S,  191— SE  HOWARD  100  SW 
Sth  SB  parallel  with  Stti  lGO-11  NW 
50  SW  34  NW  26  SW  65  NW  S5 
—  100.  Ricliard  I  Wlielan  to  Henry 
Jacks Dec.   6,   1913 

Deo.  /,  1913— NW  TEHAMA  111  SW 
Sth  NW  50.XSW  34.  Richard  I 
Whelan  to  Henry   Jacks.. Dec.   6,   1DI3 

Dec.  8,  1913 — W  STOCKTON  75  iS 
Washington  N  67-6.\W  105.  The  A 
P  Giannini  Co  to  Frank  Rolandi.. 
Dec.    6.    1913 

Dec.  8,  1913— N  ELLIS  137-6  E  Lea- 
venworth E  40  N  120  W  20  S  60  W 
20  S  60.  Frank  J  Klimm  to  N  P 
Anderson Dec.    5,    1913 

Dec,  8  .1913— E  MASON  137-6  N 
O'Farrell  N  32-6  E  X37-G  S  50-10% 
W  60  —  77-6.  Wm  F  Wilson  Estate 
to   Kiernan   &   O'Brien Dec.   6,    1913 

Dec.  S,  1913— B  PATTON  150  N  Higli- 
land  (Plymouth)  Ave  E  100  N  19  m 
or  1  W  lOS-3  S  20  ptn  Lots  6-43 
Blk  2,  Holly  Park.     Mercy  J  &  Ohas 

B  Hills  to  Jacob  Witzelsherger 

Dec.    8,    1913 

Dec.  8,  1913— FILLMORE  NO,  537,  bet 
Oak    and    Fell.      Margaret    Hannon 

Thorne    to    Elllngson    &    Holt 

Dec.    S,    1913 

Dec,  8,  1913— LOT  14  BLK  4,  Crocker 
Amazon  Tract.  Arthur  G  Duncan 
to   L   L   Allen Dec,    8,    1913 

Dec.  8,  1913— SW  OAK  AND  DEVISA- 
dero  S  50xW  90.  Rlchey  Rlddell  to 
W  H  Bagge Dec,  8,  1913 

Dec,  9,  1913— N  GEARY  112-6  W 
Jones  W  25xN  137-6,  Plorentlna 
and  Wm  Wankowskl  to  Mutual 
Constr  Co Dec,  1,  1913 

Dec,  9.  1913 — W  TWENTY-SIXTH 
Ave  100  N  California  N  25xW  120, 
Jacob  H  Thorup  to  whom  it  may 
concern Dec,    0,    1913 

Dec,  9,  1913— S  IRVING  96  E  9th  Ave 
E  25xS  100,  Henri  Leste  to  Jac- 
ques   Narbebury Dec.     S,     1913 

Dec,  '9,  .1913^SE  BATTERY  AND 
Halleck      S    34-6xE      77-6,        Isaak 

Kohn  to  J  J  Connolly  &  Son 

Dec,    8,    19iar 

Deo,  9.  1913^NE  GOLDEN  GATE 
Ave  and  Hyde  N  92-9  B  82-6  S  24 
W  48  S  69-9  W  34-6,  James  H 
Garrett   to  F  L  Hansen,, Dec,   4.  1913 

Dec,  6.  1913- E  POWELL  37-6  N 
Jackson  N  40xE  57-6,  J  A  Mac- 
kenzie   to   H   J    PerazzI,  .  ,Dec,    6,    1913 

Dec,  10,  1913— S  UNION  55  E  Taylor 
E    27-6XS    100.      Matteo    Brooato    & 

Bros   to   Frank    C   Amoroso 

Dec,    9,    1913 

Dec,  10.  1913 — SE  BATTERY  AND 
Halleck  S  34-GxE  7716.  Isaack 
Kohn  to  H  L  Petersen  (as  The  S  F 
Artificial  Stone  Paving  Co), Dec,  9.  '13 

Dec,  10,  1913— SW  EAST  &  OREGON 
(if  extended)  W  74  m  or  1  N  30  m 
or  1  E  53-4  n.  or  1  SE  37  m  or  1  ptn 
Blk    "B"    of    50    vara.      Waterfront 

Realty    Co   to   Z   Narberbury 

Dec,   10,    1913 

Dec,  10,  1913— LOT  12  BLK  "A"  Mis- 
sion Terrace,  Raymond  H  Banning 
and  Ernest  Leo  Garcia  and  James 
E  Stewart  to  whom  it  may  concern 
Dec,    6,    1913 

Dec,  10.  1913— E  NINTH  AVE  25  S 
Ortega  S  75xB  95,  Guerrero  Realty 
Co   to   Emil   Nelson Dec,   10,   1913 

Dec.  10,  1913— E  CASTRO  35  S  19th 
S  25xE  83,  Benedict  &  Theresia 
Steinauer  to  John  Carlson  &  Edwin 
Anderson Dec,    9,    1913 


BUILDIrvG    AND    INDUSTRIAL    NEWS. 

Dec.  11,  1913 — E -FIFTH  AVE  300  N 
Geary   N    25xB    120.      Manuel    C   and 

Clara  E  Garcia  to  W  E  Grant 

Dec.    11.    :r% 

Dec.  11.  1913 — PINE  NO.  1617.  M  A 
Moldenhauer  to  Chas  Wright,,,, 
Dec,     11,     1913 

Dec.  11,  1913 — W  SCOTT  97-814  S 
Sacramento  S  30xW112-6,  Henry 
A  Jacobs  to  Peterson-James  Co, 
Dec    10;    J    W    Cobby Dec,    11,    1913 

Dec.  12,  1913 — W  UTAH  91-6  N  15th 
N  46xW  100,  Tamm  &  Nolan  Co 
to  Stanquist  &  Forbes De3.  9.  1913 

Dec,  12.  1913— EXPOSITION  SITE, 
Panama-Paclflc  International  Ex- 
position Co  to  Healy  TIbbitts  Constr 
Co.  Oct  6:  The  Turner  Co  Dec,  II.  1913 

Dec,  12,  1913— S  ROSE  AVE  110  B 
Gough  E  27-6  S  to  NW  Market  SW 
to  a  pt  caused  by  intersection  of  a 
line  drawn  at  r  a  to  Rose  Ave  at  a 
pt  of  beg  with  NW  Market  N  to  S 
Rose  Ave  and  pt  of  beg.  Bruce 
Cornwall  to  H  A  Ciialmers,  Dec  U; 
Otis  Elevator  Co Dec,   10,  1913 

Dec,  12.  1913— COM  165  W  TAYLOR 
and  60  S  Pacific  S  77-6  W  110  N  30 
W  5-6  N  47-6  E  115-6,  Theodore 
Gibson  to  whom  it  may  concern ,  , ,  , 
Dec,    11,    1913 

Dec,  12.  1913— LOT  10  BLK  "X"  of 
Park  Lane  Tract  No.  3,  David  and 
Lucy  Caen  to  Jacob  F  Nielsen,,,, 
Dec,    4,    1913 

Dec,  12.  1913— W  KEARNY  97-6  N 
Union  N  37-6xW  60,  Paolo  and 
Giuseppe  Tufo  to  F  C  Amoroso., 
Dec.    11,    1913 

Dec.  12,  1913— SB  MARKET  43  SW 
Noe  SW  62-2%  S  88-4%  E  80  N 
42-9V4    W    32-8    N   86-0%,      Wm   and 

Ellas  Nasser  to  Higginson  Co 

Dec,  10,  1913 

Dec.  15,  1913— S  TURK  27-6  E  Polk 
30x85,  Theodore  Blelenberg  to  J  G 
Kincanon Dec,     16,     1913 

Dec,  15,  1913— W  FOURTH  76  S 
Minna  S  34-4'4xl37-G,  Boyd  Invst 
Co   to  A  W   Bryant Dec.   1.   1913 

Dec.  13.  1913— W  KEARNY  36  N  Cali- 
fornia N  30xW  50-6.  Lachman 
Bros,  (Gustavo  and  Edward)  to  C  B 
McMullin    &   Co Dec,    3.    1913 

Dec.  13  ,1913— S  CLAY  84-9  E  Stock- 
ton E  52-0>4xS  75-6.  Jos  B,  Adrlen. 
Eulalie  and  Marie  Bauchou  to  B 
C  Van  Emon.  Dec  11;  John  G  Sutton 
Co.  Dec,  11;  Wm  Little,, Dec.  11,  1913 

Dec,  13  .1913— N  IRVING  120  W  7th 
Ave  W  26xN  100,  Jens  P  Nissum  to 
Isaac   Penny Dec,    11    ,1913 

Dec,  13,  1913 — N>V  NOREIGA  AND 
Great  Highway  E  192-8  N  100  W 
100   S   50   W    95-2V4    S    50-0%,      G    P 

Spotorno  to  Howard  S  Williams 

Dec.    4,    1913 

Dec,  13,  1913— W  EIGHTH  AVE  176  S 
Cabrillo  S  26xN  120,  J  J  Brusher 
to  John  V  Stiefel Dec,  10,  1913 

Dec,  13,  1913 — S  FILBERT  179-5%  E 
Gough  E  27xS  137-6,  V  and  G  Rege 
to  Montani  &  Stefani Dec,  12,  1913 

Dec,  13,  1913— N  BUSH  236-11  W  Ma- 
son W  32-8xN  137-6,  Julia  Cronan 
to  E  C  Curtis  and  Otis  Elevator  Co 
Dec,    12,    1913 

Dec,  15,  1913— COMG  AT  INTR  OF 
line  drawn  parallel  with  B  Belve- 
dere being  drawn  N  from  a  point 
on  Carmelat  pt  150  E  Belvedere  with 
a  line  drawn  parallel  with  N  Car- 
mel  being  drawn  E  from  a  pt  on 
Belvedere  75-10  N  Carmel  N  25-0% 
parallel  with  Belvedere,  E  parallel 
with  Carmel  122-11*  m  or  1  to  W 
Clayton    (Ashbury)   S  25-9   W  126-4 


25 

ni    or    1,      Joseph    L   and    Elizabetti 

Taaft'e   to   Gillogley    &   Sons 

Dec.    11,    1913 

Dec,  16.  1913— S  MANGLES  AVE  175 
W  Baden  W  75xS  100  Lot  34  Blk 
40.  Sunnyside,  Rasmus  Carlson  to 
whom  it  may  concern ,,  ,Dec,  12,  1913 

Dec,  16,  1913— N  SILVER  AVE  bet 
Mission  and  Craut  Lot  11  Blk  4, 
College  Hd,  Ass'n,  B  Calegarl  to 
New  Era  Bldg  Co,  Inc,,,Dec,  13,  1913 

Dec,  16,  1913^8  ELIZABETH  47-6  W 
Castro  W  22-6.\S  70,  Tina  Hinkel 
to  whom  it  may  concern, Dec,  15,  1913 

Dec,  IS,  1913— E  MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  50-10% 
W  GO  —  77-6,  Wm  F  Wilson  Est  Co 
to   W  P  Fuller  Co Dec.   15,   1913 

Dec,  16,  1913— S  PINE  112-6  B  Lea- 
venworth B  2axS  137-6,  William  H 
and  David  F  Kelly  to  Higginson  & 
Co,  ,    Dec.    10,    1913 

Dec,  lo,  1913— N  HOWARD  375  E  Sth 
N  80  W   100  N  80  B  125  S  160  W  25, 

Boyd   Invst   Co   to   A   W   Bryant 

Dec,    15,    1913 

Dec,  17,  1913— NO.  760  MARKET  AND 
35  O'Farrell,  Gore  Cor,  Market, 
O'Farrell  and  Grant  Ave.  Jas  D 
Plielan  to  Wm  H  Tessier ,  ,Dec.  16,  '13 

Dec.  17,  1913— W  DEVISADBRO  52-6 
S  Filbert  W  112-6xS  30.  Rose 
Thompson  Ogle  to  Jas  P  Fletcher 
Nov,     29,     1913 

Dec,  17  j\1913 — OSXPOSITION  .SITE, 
Panama-Pacific  International  Ex- 
position Co  to  D  J  and  T  Sullivan 
Dec,    13,    1913 

Dec,  17,  1913— E' HYDE  97-6  N  Fil- 
bert    N     40xB     69-1%.       Herbert     E 

Rose   to   Fidelity    Constr   Co 

Dec.    17,    1913 

Dec,  17,  1913— W  MASON  77-6  S 
Broadway  S  40xW  137-6,  Sarah 
Picard  to  W  G  Hind  and  A  E  Hind 
(as  Fidelity  Constr  Co), Deo,   16,   1913 

Dec,  17  ,1913 — S  POST  66-10%  E  Polk 
E  19-7%xS  120,     City  Electric  Co  to 

1  D  Bluxome  (as  Bluxome  &  Co),, 
Dec,    13,    1913 

Dec,  17  ,1913— LOTS  13.  15.  17  BLK  IS 
of  the  C  S  Allred  Sub  of  Blks  17 
and  18  West  End  Map  1,  C  S  Allred 
to  whom  it  may  concern,  Dec.  13,  1913 

Dec.  17,  1913 — E  TWELFTH  AVE  55  S 
Anza  S  25xE  100,  Alfred  T  Morris 
to  whom  it  may  concern, Dec,  15,  1913 

Dec,  17,  1913— N  TWENTY-FIFTH 
142-6  B  Church  B  25x114,  J  S  Pur- 
cell  to  whom  it  may  concern,,., 
Dec,    12,    1913 

Dec,  17,  1913— NW  POST  AND  SCOTT 
N  165  W  192-6  S  55  B  55  S  110  E 
137-6,  Mt,  Zlon  Hospital  to  John 
C    Us    &   Co Dec.    15,    191S 

Dec.  17,  1913- SE  PINE  &  POWELL 
E  68-6xS  60.  California  Plate  & 
Window  Glass  Co  vs  John  H  Bohllg 
and  George  H  Stoftels 1203.95 

Dec,  17.  1913 — N  NINETEENTH  176 
B  Sanchez  E  26xN  114(re-recorded) 
A  Davis  vs  Jos  Herb.  Linda  E 
Herb    and    S    Malmberg »273 

Dec.  17,  1913 — S  MINERVA  275  E 
Plymouth   Ave  S   125xE   60:   ptn   Lot 

2  Blk  "Q"  R  R  Hd.  The  Greater 
City  Lumber  Co  vs  Henry  C  Taylor 
and    David    Gallway {577,20 

Dec,  17,  1913 — N  SACRAMENTO  100 
W  Larkln  W  57-6xN  127-6.  Russell 
Hinton  vs  N  G  Franz,  A  and  Ben  D 
Harris     »G4 

Dec,  IS,  1913— SW  DEVISADERO  & 
Oak  W  90xS  50,  Sam  Zion  vs  W  H 
Bagge  and  Rlchey  Rlddell Jl«6 

Dec,   18,   1913— SW  VAN  NESS  AVE  & 


California  W  13-1x8  £0.  C  Jorgen- 
sen  &  Co  vs  Northern  Constr  Co  and 
Albert   Abramson    (80 

Dec.  19.  1913— SW  NINTH  75  SE  Har- 
risc.  SW  lOOxSE  75.  T  W  Slmmle 
&  Co,  $75;  L,  A  Norrls.  $2700;  Kli- 
'  german  &  Brehn.  $111;  Olsen-  Ma- 
liony  Lumber  Co,  SI0S9.20;  Wilson 
Elec  Co.  J96.36:  I  Zimmerman,  $250; 
Scliwartz  &  Gottlieb.  J630;  A 
Knowles  and  R  Rodgers.  J200; 
Granucci  Hardware  Co,  $49.40; 
Western  Asbestos  Magnesia  Co, 
$250;  Enterprise  Foundry  Co.  $76; 
Bay  Development  Co,  $250  vs 
Richard  I  Whelan.  M  Clark  and  H 
Ludwlg   (as  Clark  &  Ludwig) 

Dec.  20,  1913— W  TWENTY-FIRST 
Ave  40  N  Geary  N  25xW  70. 
Bridget  and  Mike  Norton  to  Leigh 
&    Schultz Dec.    16,    1913 

Dec.  20.  1913 — W  STANFORD  106-3 
S  Brannan.  Crane  Co  to  W  A 
Goericke Dec.     18.     l. 

Dec.  19,  1913— E  TWBNll'^IXTH 
Ave  "5  N  Irving  25x95.  Ralph  J 
Button  to  whom  it  may  concern.. 
Dec.    20,    1913 

...ec.  20,  1913 — E  TWENTY-SIXTH 
Ave  50  N  Irving  25x95.  Ralph  J 
Button  to  whom  it  may  concern.. 
Dec.    20,    1913 

Dec.  20,  1913 — E  DIAMOND  51-6  S 
Duncan  S  25xE  105.  James  D  and 
Annie  T  Reid  to  whom  it  may 
concern Dec.    18,     1913 

Dec.  20,  1913— SW  KEARNY  AND 
Sutter.  Eyre  Invst  Co  to  Frank  M 
Garden    &  Co Dec,    19.    1913 

Dec.  20,  1913 — W  POTRERO  AVE  195 
S  21st  25x100.  James  Simpson  to  J 
H  Turner Dec.    18.    1913 

Dec.    22.     1913— SW    CLAY    &    n  vVla 

5  47xW  55.  Mrs  C  J  Demlng  to 
Wilson  &  Chrl.-.ensen. .  .Dec.   18,  1913 

Dec.  22,  1913— S  SUTTER  163-6  U 
Webster  W  25xS  137-6.     Mrs  Mettle 

Feeley   to  J   Eric  Joiianson 

Dec.    2.    1913 

Dec.  22,  1913 — N  NINETEENTH  105 
E  Guerrero  E  155xN  260  Dairy 
Delivery  Co  to  Matthews  Gravity 
Carrier   Co Dec.    20,    1913 

Dec.  22.  1913— SE  SHRADER  AND 
Rivoli  Ave.  Mr  and  Mrs  Patrick 
and  Nora  Keane  to  J  C  Dowlin... 
Dec,    20.    1913 

Dec.  23  .191.'!— NW  POST  &  TAYLOR 
W  60xN  30.  B  Herich  and  B  Hes- 
kins  to  Camp  &  CarrlUon,  Munster 

6  Bornholdt,  Frank  J  Kliram.  Wm 
H    KIrsten.    John    G    Sutton    Co    and 

C   R    Stern Dec.    17.    1913 

D<..  23.  1913— E  THIRTEENTH  AVE 
100  N  Clement  E  120xN  25.  Chas 
Hansel  to  whom  It  may  concern.. 
Dec.     22.     1913 

Dec.  23,  1913— LOT  18  BLK  -H"  Mis- 
sion   Slrejt    Land    Co.       Homestead 

Realty   Co   to  William   H  Grahn 

Dec.     22,     191S 

Dec.  23,  1913— E  NINETEENTH  AVE 
55  N  Lake  E  57-6xN  4S.  H  A  Buck 
to   Bowers  &   Fann Dec.   20,   1913 

Dec.  23,  1913— S  SUTTER  164-6  E 
Taylor  E  60-9xS  137-6.  W  F 
Perkins  and  H  O  Trowbridge  to 
H    L    Petersen Dec.    15,    1913 

Dec.  23.  1913 — SW  ELEVENTH  200 
SB  Folsom  SE  76  SW  65  NW  76  NE 
75.  Alice  D  McAllister  to  Segurson 
Bros Dec.    IS.   1913 

Dec.  23.  1913— NE  P.iCIFIC  AVE  & 
Broderick  137-6  on  Pacific  Ave  and 
265-21.4    deep   extg   to    S   Broadway. 

E  S  PiUsbury  to  Campbell  Bros 

Dec.    13,    1913 
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Dec.  24.  1913— SW  SACUA.MENTO  & 
Devlsadero  W  UOxS  26-7.  Jung- 
blut  Estate  Co  to  .\dolph  Henning, 
Dec    10;    Shepard    Bros.. Dec.    10,    1913 

Dec.  24.  1913— N  CAPISTRANO  AVE 
441. 5S  E  San  Jose  Ave  25x136  (Ir- 
regular).      Joseph    and     (wife)     T 

Michel    to    Banning    &    Stewart 

Dec.    23,    1913 

I  lee.  24,  1913— SE  TWENTY-Fourth 
Ave  and  Clement  S  lOOxE  30.  Mrs 
Anna  R  Wissmann  to  whom  it  may 
concern Dec.     19.     1913 

Dec.  24,  1913 — E  MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  50-10% 
W  60  —  77-6.  Wm  F  Wilson  Estate 
to   H   L   Petersen Dec.    15,    1913 

uec.  24,  1913— W  TRENTON  112-6  N 
Jackson  N  25x57.  Maurice  Salo- 
mon and  Arthur  Gosliner  to  Vito 
Vadala Dee.     24,     1913 

Dec.  24.  1913— N  WASHINGTON 
261-3%  E  Kearny  N  112  NE  14  SE 
156-3^4  W  110-4%.  Elsie  A  Drexler 
to  Macdonald   &  Kahn..Dec.   24,    1913 

Dec.  24,  1913 — S  HAIGHT  199-9  W 
Steiner  W  31-6x137-6.  Wm  Rayhlll 
to  Frank   Lobb Nov.   10,   1913 

Dec,  26,  1913— NW  NATOMA  76-2  SW 
Mary  —  28-2  NE  80  SE  2S-2  SW  80. 
Foster  &  Orear  Co  to  McGowan  & 
Butler Dec.    16.    1913 

Dec.  26,  1913— SE  CALIFORNIA  AND 
Leidcsdorff  fronting  N  on  Califor- 
nia and  at  rear  end  107-6  extg  on 
E  and  W  sides  137-6.  The  Insurance 

Exchange  to  Parcells  Safe  Co 

Dec.    26.    1913 

Dec.  26,  1913— W  DIAMOND  110  S 
21st  25x115-9.  Emu  Nelson  to 
whom   it  may   concern ..  .Dec.   26.  1913 

Dec.  26.  1913 — LOT  67  Corona  Heights 
Nestor  Mattson  to  whom  it  may 
concern Dec.    15,    1913 

Dec.  27,  1913— E  MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  50-10% 
W  60  —  77-6.  Wm  F  Wilson  Est 
to   Briltain   &   Co Dec.   2.    1913 

Dec.  27.  1913 — SW  GULDEN  GATE 
Ave  (Tyler)  and  Taylor  W  152-6 
S  54-Hi  m  or  I  SE  on  a  course  at 
r  a  with  .Market  46-5%  m  or  I  to 
NW  Market  at  a  pt  154-5%  SW  fm 
instr  of  Market  and  W  Taylor  NE 
154-5%  N  1-6%  m  or  1.  San  Chris- 
tina Invst  Co,  %;  Claus  A  Spreckels, 
and  Rudolph  Spreckels,  trustees. 
1-6,  Claus  A  Spreckels  &  Rudolph 
Spreckels,  1-6  to  Stranahan  &  Son, 
Dec.  23;  Matthies  &  Griffith,  Dec 
24:  Butte  Eng  *  Elec  Co. Dec  24,  1913 

Dec.  27.  1913 — S  STEVENSON  467-6  W 
7th  W  28-9  —  75  S  28-9  N  73. 
Rincon  Publishing  Co  to  J  E 
O'Mara    Dec.    19,    1913 

Dec.  27,  1913— S  POST  137-6  W  Jones 
W       77-6x8     137-6.  D       Samuels 

Rcaltv  Co  to  J  D  Hannali.Dec.  19.  '13 

Dec.  29,  1913— E  NINETEENTH  AVE 
150  S  Cabrillo  S  25xE  120.  Ernst 
Hinsch  to  whom  it  may  concern.. 
Dec.    27,    1912 

Dec.  29  .1913— E  MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  50-10% 
W  60  —  77-6.  Wm  F  Wilson  Estate 
to  Van  Emon  Elev  Co.. Nov.   24,  1913 

Dec.  30,  1913— S  CLEMENT  32-6  E 
17th  Ave  25x73.  Charles  Penez  to 
Wm    H    Danie! Dec.    30     1913 

Dec.  30.  1913— NW  LOMBARD  AND 
Octavia  W  31-3XN  82-6.  Gustave 
Lachman  and  H  H  Saltier  to  J  S 
Malloch Dec.     27,     1913 

Dec.  30,  1913— N  UNION  96-9  E  Scott 
E  30xN  127-6.  Angelo  J  Rossi  to 
Howard    S    Williams Dec.    22.    1913 
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Dec.  30,  1913 — W  ROUSSEAN  200  S 
Bosworth  S  25xW  100  Blk  7  De 
Boom  Tract.  Heflerman  &  Swift 
to  whom  it  may  concern  .Dec   29,  1913 

Dec.  30,  1913— S  OREGON  160-11%  m 
or  1  W  fm  E  Drumm  N  IS  W  20  N 
12  E  32  m  or  I  S  30  m  or  1  to  S 
Oregon  produced,  W  12  m  or  1. 
Waterfront  Realty  Co.  Lessees  to 
H    W    Arnold Dec.    29.    1913 

Dec.  30.  1913— N  UNION  195  W  Hyde 
W  25xN  60.  Harriet  Mason  to  E 
J    Montgomery Dec.    24.    1913 

Dec.  30  ,1913— NW  BUSH&SANSOME 
N  137-6XW  67-6.  Standard  Oil  Co 
to   Lamson   Co Dec.    27.    1913 

Dec.  30  ,1913 — N  GOLDEN  GATE  AV 
62-6  W  Central  Ave  W  25xN  110. 
Edna  A  Gallagher  fmly  Walsh  to 
John    Burns    &    A    Davis.. Dec.    26,    '13 

Dec.  31,  1913— N  JACKSON  1'4  B 
Front  E  45  N  60  W  20  N  60  W  25  S 
120.  S  Nathan  to  Pelterson  & 
Persson    Dec.   29.   1913 

Dec.  31,  1913 — COM  26-6%  from  Intr 
N  Market  and  W  Front  th  92-8 
along  W  Front  W  137-6  S  92-8  ^E 
137-6.  A  B  Spreckels  to  Frasier  * 
Frasier Deo.     29,     iS'S 

Dec.  31,  1913— W  FILLMORE  28  i 
Sacramento  W  90-6  S  28  E  90-6  N 
28.  Sewell  DoUiver  to  M  V  Brady 
Dec.    29.    1913 

Dec.  31.  1913— N  FILBERT  191-6  W 
Devlsadero  W  27x137-6.  Sarah  P 
&  Thos  R  Edwards  to  Thoa  Scoble 
Dec.    30,    1913 


UENS  FILED 


San   Francisco. 

Dec.  26,  1913— S  GREEN  143-4  W 
Larkin  W  32-6  S  121-6  E  32-5%  N 
121-6  m  or  1.  H  J  Hughes  vs  Annie 
Bowdlch  and  Christiansen  &  Smith 
$73.60 

Dec.  26,  1913— S  GREEN  143-7  W 
Llrkln  W  32-5%  x  S  121-10%. 
Schwarz  tc  Gottlieb  ve  Annie  Bow- 
dlch   &   Christiansen   &   Smith  .$220.50 

Dec.  26,  1913— S  GREEN  143-4  W 
Larkin  W  32-5%xS  121-6.  New  Era 
Marble  &  Concrete  Co.  $679.90; 
Reinhart  Lumber  &  Planing  Mill 
Co.  $8*8.57  vs  Annie  Bowdich  and 
Christiansen    &    Smith 

Dec.  26.  1913— NE  BUSH  &  GRANT 
Ave  E  60xN  77-6.  Columbia  Lum- 
ber Co  vs  William  Van  Herick  and 
Louis    Freidman     $2148.42 

Dec.  26.  1913— S  GREEN  143-4  W 
Larkin  W  32-5xS  121-6.  Macdonald 
Lumber  Co  vs  Annie  Bowdlch  and 
Christiansen    &    Smith $1004.40 

Dec.  26.  1913 — S  GREEN  143-4  W 
Larkin  W  32-3xS  121-6.  Chas 
Rutherford  vs  Annie  Bowdlch  and 
Christiansen    &    Smith $40 

Dec.  27.  1913— E  POWELL  37-6  N 
Jackson  N  40-2%xE  57-6.  J  .i 
Kruse  vs  J  A  MacKenzle  and  C 
A  Jeffers  and  T  Loncona  (as 
Latin    Constr    Co) $118.92 

Dec.  27.  1913— E  POWELL  37-6  N 
Jackson  N  40xE  57-6.  Olson  Ma- 
hony  Lumber  Co  vs  Jeffers  &  Lon- 
cono   and   J   A   Mackenzie $441.20 

Dec.  29,  1913— SF  POWELL  &  PINE 
S  60xE  6S-6.  Prank  J  Ploch  vs 
George  H  Stoffels  and  Jno  H  BohUg 
$1006.85 

Dec.  29,  1913— W  STOCKTON  75  N 
Washington  N  67-6xW  105.  Sibley 
Grading   &   Teaming  Co   vs   Mollath 

Bros  and  The  A  P  Giannlnl  Co 

$175.76 
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Dec.   3U.   lan— Ljrs   3'    AND   Si   BLK 

4  Castro  Stieet  Addition,  on  Van 
Buren  Street  between  Sussex  and 
Surrey.     Gas   &   Elec  Appl   Co   vs  A 

5  Crawford     $56 

Dec.    30.    1913— SE    PINE    &    POWELL. 

68-6x60.  Van  Arsdale-Harris 
Lumber  Co.  |;3o..,6;  White  Bros, 
$308.30;  J  Behm  &  Co,  $986  vs  Geo 
H  Stoffels  &  John  H  Bollg 

Dec.  30,  1913— E  HTDE  97-6  N  Fil- 
bert N  40xE  59-114.  Fraser  &  Mc- 
Donald   vs   Herbert   E    Rose $300 

Dec.  31.  1913- SW  OAK  AND  DE- 
visadero.  The  Beach  Elec  Co  vs 
Rlchey   Ridden   and   W   H   Bagge.$168 

Dec.  31.  1913— SE  POWELL  *  PINE 
S  60xE  6S-6.  A  E  Hornlein  vs  J  H 
Bohlig   and    HIadik   &   Thayer $350 

Dec.  31.  1913— SE  PINE  &  POWELL 
08-6x60.  Brittain  &  Co  vs  Geo  H 
Stoffels  and  John  H  Bohlig. ..  $134.25 

Dec.  31,  1913— SE  BUSH  &  CHELSEA 
Place  E  39-OxS  82.  Morris  Stulsatt 
Co  vs  T  J  Cr6wley,  H  P  Stoltenberg 
and   George   Haub $66. OS 

Dec.  31  .1913— SE  PINE  &  POWELL 
S  60xE  68-6.  Michel  &  Pfeffer, 
$180;  Henning  &  gchmid.  $595  vs 
John   H  Bohlig  and  Geo  H  Stoffels 

Dec.  31.  1913— N  GEARY  112-6  W 
Jones  W  25xN  137-6.  J  R  Ferguson 
vs  Wm  and  Plorentina  Wankowskl 
and    Mutual    Constr    Co $2475.91 


OAKLAND  AND  ALAMEDA 
COUNTY. 


APART.MENT  HOUSE — 3  story  and 
base,  frame.  $29,000.  Oakland.  Cal. 
Aichitect.  Charles  W.  McCall.  Central 
E.ink  Bldg..  Oakland.  Owner's  name 
withheld.  The  building  will  be  erected 
on  the  east  side  of  Lake  street,  and 
has  been  designed  to  contain  a  number 
of  two.  three  and  tour  room  suites. 
Interiors  will  be  finished  in  pine  and 
elm  panels  with  hardwood  floors. 
Tliere  will  be  steam  heat.  vacuum 
cleaning  system  and  hot  water  sj'stem. 
All  apartments  will  have  wall  beds 
and  private  haths.  Bath  rooms  will 
be   wainscoted   witli    tile  and  will   have 
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APARTMENT  HOUSE— 3  story  and 
base,  brick  and  steel.  $60,000.  Oakland. 
Cal.  Architect,  Charles  W.  McCall, 
Central  Bank  Bldg..  Oakland.  Owner, 
Dr.  Ayres.  This  building  will  be 
erected  at  the  corner  of  14th  and  Oak 
streets,  covering  a  considerable  ground 
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which  is  to  be  erected  at  the  compaiii's 
plant  at  Newark,  have  been  completed 
and  are  now  out  for  figures.  The  build- 
ing will  have  metal  window  sash  and 
frames  and  fireproof  doors.  No  inte- 
rior flnish  is  specified.  A  cement  floor 
will  be  used.  Exterior  of  the  structure 
will  be  faced  with  stock  brick.  Plans 
are  complete  and  may  be  secured  from 
either  the  architect  at  Niles  or  from 
the  company's  city  offices  at  531  Mis- 
sion  street. 

CLUB  HOUSE — 2  story  and  base. 
frame  and  concrete,  $40,000  to  $50,000. 
Oakland,  Cal.  Architect.  Edward  G 
Gardtn,  Phelan  Bldg..  S.  F.  Owners. 
Sequoia  Country  Club.  A  large  tract 
nf  land  on  the  Foot  Hill  Boulevard 
has  been  secured  and  plans  have  been 
ordered  prepared.  The  Intention  of 
the  owners  is  to  have  one  of  the  finest 
and  most  modern  Country  Clubs  on  the 
east  side  of  the  bay.  The  design  will 
probably  be  in  the  Mission  style.  Only 
preliminary  studies  have  been  made 
and  details  cannot  be  given  at  this 
time.  Further  mention  will  be  made 
of  the  work  as  plans  progress. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,750.  Oakland.  Cal.  Archi- 
•.tct.  none.  Owner,  William  H.  Kerri- 
gan. 5153  Shafter  street.  Oakland.  The 
dwelling  has  been  designed  to  contain 
se\  en  rooms,  bath  and  sleeping  porch, 
and  will  be  erected  on  Kenmore  ave- 
nue near  Wala  Vista.  Interior  flnish 
will  be  of  pine  and  hardwood  witli  oak 
floors  in  the  living  and  dining  rooms 
and  reception  hall.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick  and  tile.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
he  Installed.  -Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Work  will  be  done  by 
Day  Labor.  Materials  are  now  being 
purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $5,000.  Berkeley,  Alameda  Co., 
Cal.  Architect.  Olin  S.  Grove,  2911 
Telegraph  avenue,  Berkeley.  Owner, 
H.  E.  Eveleth.  The  dwelling  will  be 
erected  on  Russell  street  near  Pied- 
mont, and  iias  been  designed  to  con- 
tain seven  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwood.  Oak  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  and  brick.  An  auto- 
matic water  heater  will  be  Installed. 
Bath  room  and  kitchen  will  have  tile 
wainscot.  Exterior  of  the  house  will 
iie  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  nnd 
ligures  are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Piedmont. 
Alameda  Co..  Cal.  Architect.  William 
J.  Wyllm,  Central  Bank  Bldg..  Oak- 
land. Owner.  James  R.  Taliman.  The 
house  will  be  erected  at  the  corner  of 
Pacific  and  Hager  avenues,  and  has 
been  designed  for  a  seven-room  dwell- 
ing with  bath  and  sieepii'g  porch.  In- 
terior finish  will  be  of  pine,  white 
enamel  and  hariwood  veneer.  Oak 
floors  will  be  used  in  the  living  room, 
dining  room  and  receptior  hall.  There 
Will  be  furnace  heat  and  open  flre 
places.  Mantels  will  be  of  brick  and 
tile.  An  automatic  water  heater  will 
he  Installed.  Bath  room  will  have 
composition  floor  and  tile  wainscot. 
Exterior  of  the  house  will  be  covered 
with    cement    plaster    on    metal      lath. 


Plans  nave  been  revised  and  new  fig- 
ures are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Piedmont. 
Alameda  Co..  Cal.  Architect.  William 
J.  Wythe,  Central  Bank  Bldg.,  Oak- 
land. Owner,  Arthur  M.  Moore.  The 
house  will  be  erected  on  Pacific  ave- 
nue near  Hager,  and  has  been  de- 
signed to  contain  seven  rooms  and 
bath.  Interior  will  be  finished  in  pine 
and  hardwood  veneer.  Oak  floors  will 
be  used  in  the  principal  rooms.  Tliere 
will  be  furnace  heat  aid  open  fire 
places.  Mantels  Will  be  of  tile  and 
brick.  Tile  nainscot  will  be  used  in 
the  bath  room  and  kitchen.  An  auto> 
matic  water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being   taken. 

SCHOOL  GRADING,  CURBS  AND 
WALKS— Cost  not  stated.  Oakland. 
Cal.  Architect.  J.  J.  D.  novan.  Security 
Bank  Bldg..  Oakland.  Ov,rners.  City  of 
Oakland.  Bids  are  now  being  called 
for  on  the  work  of  grading,  laying  ce- 
ment walks  and  curbs  at  the  following 
schools.  Bids  will  be  opened  on  Jan- 
uary   13th. 

(A)  For  the  gradlig,  bituminous 
paving,  cement  walks,  curbing  and 
other  work  for  the  improvement  of 
the  grounds  of  the  Claremont  School, 
located  on  the  easterly  side  of  College 
■avenue,  between  Shafter  avenue  and 
Birch    Court. 

IB)  For  tlie  grading,  concrete  gut- 
ter, oiled  surfacing  and  other  work 
for  the  improvement  of  the  grounds  of 
the  Clawson  School,  locjted  on  the 
westerly  side  of  Magnolia  street,  be- 
tween  32nd   and    33rd   streets. 

10  For  tne  grading,  cement  walks, 
steps,  curbing  and  other  work  for  the 
improvemtne  of  the  grounds  of  the 
Cleveland  School,  located  on  the  south- 
erly side  of  Cleveland  avenue,  between 
Alma    and    Athol    avenues. 

(D)  For  the  water  piping,  concrete 
steps,  screened  rock  surfacing  and 
other  work  for  the  improvement  of 
the  grounds  of  the  Laurel  School,  lo- 
cated on  the  northerly  side  of  Kansas 
street,  between  Edison  and  Shafter 
avenues. 

~(E)  For  the  grading,  cement  walks 
and  other  work  for  the  improvement 
of  the  grounds  of  'he  McChesney 
School,  located  on  the  easterly  side  of 
13th  avenue,  between  East  37th  and 
East    3Slli    streets'. 

CF)  For  the  grading,  surfacing  and 
other  work  for  the  improvement  of  the 
grounds  of  the  Melrose  School,  located 
on  tiie  easterly  side  cf  52nd  avenue, 
between  East  12th  and  East  14th 
streets. 

(G)  For  the  rough  and  finls»i!?d 
plumbing  and  other  work  for  a  new 
toilet  system  on  the  grounds  of  the 
Toin'pkins  School,  located  on  the 
southerly  side  of  5th  street,  lietween 
Linden    and    Chestnut    streets. 

Bidders  may  submit  proposals  oil 
one  or  more  of  the  above  enumerated 
classes  of  work,  for  each  one  of  the 
groups  named,  but  no  bid  which  com- 
bines two  (2)  or  more  of  the  several 
groups  in  one  figure  will  be  con'jid- 
ered. 

STADIUM  AND  TRACK — Concrete 
construction,  $260,000.  Oakland,  Cal. 
Architect,  Supervising  Architect,  J.  J. 
Donovan.  Security  Bank  Bldg.,  Oak- 
land.     Owners,    City    of   Oakland.      The 
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Oakland  Stadium  AssoLiition,  organ- 
ized to  make  a  campaign  for  a  con- 
crete stadium  and  atnletic  Held  in  con- 
nection with  a  municipal  center  in 
Peralt-a  Park,  and  wliitli  was  referred 
to  the  playground  commission  by  the 
City  Council,  will  need  J2I10.000  to  com- 
plete the  project,  according  to  the  flg- 
ures  of  Geo.  E.  Dickie,  and  the  tenta- 
tive plans  of  Supervising:  Architect  J. 
J.  Donovan.  Donovan  believes  that  it 
will  cost  1200.000  to  construct  the 
proper  stadium,  which  includes  a  one- 
half  mile  tr-ack  for  trotting  and  pacing 
races,  a  quarter-mile  athletic  track, 
concrete  grandstand  and  ?ithletic  field. 
According  to  Dickie's  estimate  it  will 
cost  $25,000  to  fill  ii.  the  ground.  $23.- 
000  for  the  tracks,  $10,nOO  for  the  ath- 
letic field  and  $1,000  tor  fencing,  mak- 
ing a    total   of  $260,(10(1. 

APARTMENT  HOUSE -4  story  and 
lase,  brick  and  steel,  $75,00(1,  Oakland. 
Cal.  Architects.  Rousseau  &  Rousseau. 
Monadnock  Bldg..  S.  F.  Owner.  Dr.  F. 
A.  Baird.  The  building  will  be  erected 
St  the  corner  of  Oak  an  i  14th  streets, 
lovering  a  large  ground  area.  Inte- 
rior has  been  arranged  for  a  number  of 
.two,  three  and  four  room  suites.  In- 
terior finish  will  be  of  i.lne  and  hard- 
wood with  oak  floors  in  the  living 
rooms.  Plans  provide  for  steam  heat, 
elevator  service,  a  hot  water  supply 
and  vacuum  cleaning.  Bath  rooms 
will  have  composition  lloors  and  tile 
wainscot,  barbie  and  tile  will  be  used 
in  the  entrance  lobby  -Lind  vestibule. 
E.iterior  of  the  building  will  be  faced 
witli  pressed  brick.  Pl.-,ns  are  com- 
plete  and   figures  are  be-ng   taken. 


BUILDING    AND    INDUSTRIAL    NEWS 


I 

Juilding  C 

Otvncr 

Burkes 
Oakland 
Baker     . 

Crudo     . 

Andersor 

St.    Mark, 

Nunes    . 

Sllva     .. 

Struble 

Hawkins 

Rosseter 

McNutt 

Miller      . 

Plunkett 

Robinson 

KerregMi 

Booth      . 

Same     . 

Jontracts  Awarded 

Oakland. 

IVn. 

3634 
3653 
S656 

Bldg  ■ 

Contrholu.' 

Burkes 

Owner 

Amt. 

2500 
5000 

Sli57 

3661 
3662 
3663 

L  .•.•.•.■ 

..Anderson 
. .Schroeder 

2350 
300 

3664 
S663 
3667 

Dutra 

Siruble 

450 

3500 

4650 

400 

:      400 

366S 
3669 
S670 
3671 

.Thornally 

Corbett 

Corbetl 

3672 
3673 

..U 

tiited    Bldrs 
..Kerregan 

S200 
4250 

3675 

1 

8     : 
4 

8 

Eureka    Ml 
roung     ... 
HoIIidge     . 
Mosbacher 
Federal     .  , 
Bischoft 

Ellis     

Same     . . . 
Same      .  .  . 
Winter     . 

Ills     .. 

Owner 

Toung 

...Hollldge 

Kulchar 

Watts 

400 
2000 
2350 
lOOOO 
5944 

9 
lb 
11 
16 

..Van    Sant 

Victor 

,  .Pinkerton 
Legault 

34500 
2056 
2970 
400 

(3654)      E  DESMOND  80  S  Clifto 
land.      One   and   one-half-storv 


(3G531      W  PERKINS  300  N  Van   Buren. 
Oakland.      Two-story    six-room    dwlg. 

Owner Oakland    Blilg.    Co. 

Architect  . .  .None. 

Day's  work.  COST    $5000 

(.1(136)       E   MOUNTAIN    AVE.   Ptn    Lot   11 
Blk  "G"  Revised  Map  Piedmont  Park, 


Piedmont.       All    work    for    two-story 
and   basement  dwelling. 

Owner Mrs.    Cleveland    H.    Baker. 

Architect  ...Chas.    W.    McCall,    Central 
Bank    Bldg..    Oakland. 

Contractor. -B.    J.    Bertelsen.    473    New- 
ton Ave..  Oakland. 

Filed  Dec.  27,  '13.     Dated  Dec.  28,  '13. 
Frame    completed,    roof    sheathed 

and    brick    chimney  built $1430.00 

Plumbing      and       electric       work 
roughed    in   and   brown  coated   1430.00 

Completed    and    accepted 1430.00 

Usual    35    da.vs 1431.05 

TOTAL  COST,  $5721.03 

Bond.    $2875.     Sureties,   A.   W.   Anderson 

and    J.    A.    McGowaii.      Limit.    SO    days. 

Forfeit,   none.      Plans  and  specifications 

filed. 


(■.657)  SE  SYBLE  AVE  AND  NE  E 
Fourteenth  SE  60  NE  142.35  NW  52.9' 
SW  170.50.  San  Le-andro. 
for  one-story   4-room   dwelling. 

Owner Joseph   Crudo.  San  Leandi 

Architect  . .  .None 

Contractor.  .Emil    Storz.    San    Leandro 

Filed  Dec.   27.  '13.     Dated  Dec.  23.  '13 


rk 


up 


y* 


Plastered     M 

Completed     14 

Usual     33     days Vt 

TOTAL  COST.  $1515 
Bond,  $757.50.  Surety.  Fred  Schmidt  & 
Manuel  Williams.  Limit.  70  days  after 
Jan.  5,  1914.  Forfeit,  none.  Plans  and 
■specifications,   none. 


(3661)      S    AUSEON    AVE    45    W    Birtch. 
Oakland.      One-story    5-room   dwlg. 

Owner W.    A.    Anderson,    440    La- 

guna  Ave.,  Oakland. 
.Architect  ..  .A.    W.    Smith,    1010    Broad- 
way.  Oakland. 
Da-'s    A-ork    .  COST.    $2350 


(3652)      COR.  TWELFTH  &  FRANKLIN 
Oakland.     Alterations 

Owner St.  Marks'  Hotel  Co.,  Prem. 

Architect  . .  .None. 

Contractor.. W.   F.  S-hroeder.   2341    Val- 
lejo.    Oakland 

COST,    $300 


(3C6o,      S    FIFTY-PIFTH    75    W    Dover. 
Oakland.       One-story    4-room    dwlg. 

Owner.. Geo.    W.    Nunes.    3616   West, 

Oakland. 
.Architect  . .  .None. 
Day's  work.  COST.   $1300 

(3664)      B  .MAGNOLIA  1.".0  .\  30tb,  Oak- 
land.     One-story    3-room    dwlg 

Owner Mrs.   Constance   Silva,    3857 

Market,    Oakland. 
Architect  . .  .None. 

Contractor.  .A.  V.  Dutra,  723  Adams  St., 
Albany, 

COST,    $1725 

(3fifi31      NO.   146  LAKE,  Oakland.     Shed. 
Owner J.    B.    Struble.    Hotel    Oak- 
land. 
Architect  ..  .None. 
Dayl's   work.  COST.   $430 

(3067)      W    Monte    Ave    100   fm   Moraga, 
Piedmont.      Two-story    residence. 

Owner Mrs.   E.      D.   Hawkins,     509 

Fairmont    Ave,,    Oakland. 
.Architect  . .  .None. 

Contractor.  .C.   M.   MacGregor.   470    13th. 
Oakland. 

COST.   $3300 
(3668)      W    TWENTY-SEVENTH      AVE 
100  N  E-lOth.  Oakland.     Two-story   7 
room  dwelling. 


Wednesday,    Jaiuiaiy      7,    1914, 

''wner I.      Rosseter,    1613      E-16tli, 

Oakland, 
.Architect  .  .  .None. 
Contractor.  .W,    G.    Thornally,    3027    E- 

16th,  Oakland. 

COST,    $4630 

(3669)  NO.  447  FOURTEENTH.  Oak- 
land.     .Alterations. 

Owner McNutt    &    Swift.    Premises 

-Architect  . .  .None 

Contractor.  .Corbett    &    Bayliss. 

COST,    $400 

(3670)  NO.  31S  TWELFTH,  Oakland. 
-Alterations. 

Owner F.  R.  .Miller  &  Co.,   Prem. 

Architect  ...None. 

Contractor.  .Corbett      &    Bayless,      1110 
Franklin,   Oakland. 

COST,  $400 

(3671)  S  FIFTY-NINTH  1000  E  Brook- 
side,  Oakland.  One  and  one-half- 
story    7-room    dwelling. 

Owner Wesley    Plunkett,    59th    and 

E    Brookslde,   Oakland. 

Architect  . .  .None. 

Contractor.  .D.    E.    Barber.    1619    Market 
Oakland. 

COST,   $250(1 

(3072)  W  MESA  AVE  50  S  Park  Way, 
Piedmont.      Two-story    6-room    dwlg. 

Owner E.    B.    Robinson,    4330    13th 

Ave.,   Oakland. 
Architect  ..  .None. 

Contractor.  .United    Home    Bldrs.,     1762 
Broadway,   Daklend. 

COST,    $3200 

(3673)  S  KENMORE  AVE  134  W 
Walla  Vista  Ave.,  Oakland.  Two- 
story  7-room  dwelling. 

Owner Wm.      H.    Kerregan.      5133 

Shatter    Ave.,    Oakland. 
Architect  . .  .None 
Day's  work.  COST,   $4230 

(3674)  S  TWENTY-FOURTH  215  V,' 
Telegraph  Ave  W  100  S  141  E  100  N 
141-10.  Wood  work,  mill  work,  glass 
and  glazing,  e.xcept  skylights,  hard- 
ware and  iron  work  for  one-story 
brick    armory    building. 

Owner Charles  S.  Booth,  928   16th, 

Oakland. 
Architect  ..  .Oliver      &      Thomas,      Pan- 

tages    Bldg..   Oakland. 
Contractor.  .F.    E.   Allen,    468    34th,  Okd. 
Filed  Dec.   30,  '13.     Dated  Dec.  17,  '13. 

Truss     work     completed % 

Roof    completed     Vt 

Completed    and    accepted Vi 

3«    dnya    after '/t 

TOTAL  COST,  $4798 
Bond,  $2399.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  70  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

(3675)  BRICK    WORK    ON   ABOVE. 
Contractor.  .J.    W.    Eber,    852    32nd,    Okd 
Filed  Dec.   30,  '13.      Dated  Dec.   19.   '13. 

Brick    work     completed $1581.50 

15     days     790.75 

,1«    dayH    after 790.75 

TOTAL  COST,  $3163.00 
Bond.  $1582.  Surety.  Chicago  Bonding 
&  Surety  Co.  Limit,  none.  Forfeit, 
none.      Plans   and    specifications    filed. 

(1)  S  E-FOURTEENTH  30  E  36th  Ave 
Oakland.      Shed. 

Owner Eureka   Mill  &  Lumber  Co,, 

Premises. 
Architect  . .  -None. 
Day's  work.  COST,   $400 


Wednesday.    .Taiiu.iiy      7,    1914. 

(2)  S  FIFTY-NINTH  300  W  Dover. 
Oakland.      One-story    5-room    dwlg. 

Owner Jas.    H.    Young,    702    Ailten. 

Oakland. 
Architect  . .  .None. 
Day's   work.  COST.    $2000 

(3)  N  TAFT  AVE  103  B  Broadway. 
Oakland.     One-story  6-roo-m  dwlg. 

Owner Geo.   H.   Hollidere,   lOH  Oak, 

Alameda. 
Arcliltect  .  .  .None. 
Day's  work.  COST.   J2330 

(4)  NO.  .517  FOURTEENTH,  Oakland. 
Alter    store    front    and    store    fL\turcs. 

Owner George    Mosbaclier,    Prem. 

Architect  . .  .None. 

Contractor.  .S.   Kulchar.   SIS   4th,   Okd. 

COST,    $10,000 

(5)  E  TELEGRAPH  AVE  AND  W 
Broadway  N  108.S3  NW  36.86  S  104 
SE  870,  Oakland.  Heating  and  venti- 
lating for  12-story  and  basement 
Class   "A"   office   bunding. 

Owner Federal   Realty    Co. 

Architect  ..  .Benj.   G.    McDougall,    Shel- 
don   Bldg.,   San   Francisco. 
Contractor.  .Charles   R    Watts. 

Once    a    month 75% 

Usual    3.5    days 25% 

TOTAL  COST,  $5941 
Two  bonds,  $2972  and  $2972.  Surety, 
Globe  Indemnity  Co.  Limit,  100  days 
after  completion  of  steel  frame.  For- 
feit,  $125.   Plans  and   specifications   filed 

(S)  N  HARWOOD  AVE  SO  E  Cherry, 
Oakland.  One  and  one-half-story  6- 
room  dwelling. 

Owner Jno.    A.    Bischoft,    551   Crof- 

ton   Ave..   Oakland. 

Arcliltect  ...None. 

Day's    work.  COST.    $2300 

(9)  SW  TENTH  AND  FRANKLIN  W 
T3xS  75.  Oakland.  Removal  of  old 
building,  excavation,  concrete  work, 
sidelight  lights  and  doors,  brick 
work,  carpenter  work,  finishing, 
steel  work,  tire  escapes,  marquise, 
hardware,  tcrrazzo  and  marble  work, 
sheet  metal  and  roofing  work,  glaz- 
ing, postering,  painting  and  electric 
work  for  three-story  bnck  and  steel 
store  and   hotel    building. 

Owner George     E.    and    Selena    E. 

Ellis,    Oakland. 
Architect  ..  .Bakewell      &      Brown.    251 

Kearny,    San    Francisco 

Contractor.  .Van    Sant      Houghton      Co., 

503    Market,    San    Francisco 

Filed  Jan.   2,  '14.     Dwted  Dec.   29.  '13. 

Concrete,      steel    and      carpenter 

work    carried      up    to    2nd      floor 

joists     $4875 

Brick    work    completed    and    car- 
pentry    framing    completed 7000 

Brown    coated    7000 

-Completed    and    accepted 7000 

Usual     35     days 8G25 

TOTAL  COST,  $34  500 
Bond,  $17,250.  Surety,  American  Surety 
Co.  Limit,  130  days  after  Feb.  1,  '14. 
Forfeit,  between  $10  and  $20  per  day. 
Plans  and   specifications  filed. 

(10)  STEA.M    HEATING    ON    ABOVE. 
Contractor.  .Victor    Eng.    Co.,    21    Spear, 

Filed   ,Ian.    2.   '14.      Fxitcd    Dec     29,   '13. 
Roughing    in    completed    and    ac- 
cepted       $771 

Completed    and    accepte! 771 

ysual    3.)    days 514 

TOTAL   COST.    $2036 
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Bond,    $1028.      Surety,    Chicago    Bonding       i 
&    Surety    Co.       Limit,     130    days    after 
Feb.    1,    '14.      Forfeit,    $6.      Plans    and 
specifications  filed.  t 


29 


Contractor.  .Jas.    H.    Plnkcrton. 
Filed   Jan.    2,   '14.      Dated    Dec.   20.   '13. 
Itough    plumbing    completed    and 

accepted      $1113.73 

Coraplned    .ind    accepted im73 

Usual    33    days 742.60 

FOTAL  COST.  $2970.00 
Bond,  $1485-  Surety,  Fidelity  &  De- 
posit Co.  Limit,  150  days  after  Feb.  1, 
14,  Forfeit,  $5.  Plans  and  specifica- 
tions  filed. 

110)      NO.    6S0    TWENTY-FIFTH,    Oak- 
land.     .^Iterations   and    additions. 


T.    Wi 


chlteet  ..  .Non( 
n  tractor..  O. 

Oakl 


3136       West, 
COST,    $100 

Building  Conta-acts  Awarded 


58     Ch.i 


Berkeley. 

RI    Est 


59      H. 

3660     Neary     Nea 

3666     Sellers     Cruickshai 


itt 
iry 
nk 

1000 
20011 
3995 

S 

Hi 

'arst 

3    a 

nd 

re- 

.F.   D. 


Real  Estate  & 
Lumber  Co..  2109  Shattuck 
Ave..   Berkeley. 

Architect  ...None 

Day's   work.  COST.    $650 

13659)  N  STEWART  240  W  California, 
Berkeley.     One-story    4-room    dwlg. 

Owner Hewitt     &     Davenport,     532 

13th,    Oakland. 

Arcihtect  ..  .None. 

Day's   work.  COST.    $1(00 


3660) 

S    DERBY 

64    E 

Walker. 

Ber- 

keley 

.      One-stor 

y    5-ro 

om  dwell 

ing. 

Jwner. 

W.    P. 

Nca 

ry,     1723 

Tele- 

graph 

Ave.. 

Oakland. 

\rcihte 

ct  ..  .None. 

Jay's    V 

vork. 

COST, 

$211110 

■3066) 

NW     TELEGRAPH     &     ASHBY 

-^ves. 

Berkeley. 

All 

work    for 

one- 

story 

auto   sales 

room. 

Jwner. 

S.  A.  Sellers. 

3023  Ben 

venue 

Berkei 

ley. 

^rchtec 

t.  .  .None. 

:ontrac 

tor..  James 

1    Crui. 

I'kfhank, 

Rich- 

Filed  Dec.   29.  '13.     Dated  Dec.   27,  '13. 

February   Gth    $3000 

Usual   35   days 995 

TOTAL  COST.  $3993 
Bond.  none.  Limit,  30  days.  Forfeit, 
$5.       Plans    and    specifications    filed. 

Building  Contracts  Awarded 
Alameda. 


6     Delanoy 
r     Brand     . . 
16)      NO.     1342 

De 

'park,'  '  M. 

.Rew 
ameda. 

500 
50( 
Re- 

pairs    1 

to    the! 

itre. 

Owner.  . 

F. 

N.    Delanoj 
1   Ave..   Alan 

,'.    2303 
leda. 

Cen- 

Architect 
D^y's    w. 

:  ...No 
ark. 

ne. 

COST, 

$501 

( T )      NO. 

9S3    PARK,    Alan 

leda. 

Altel 

dwelllr 

IS- 

uivncr F.    Brand.    2S0S      24th      St., 

San  Francisco. 
Architect  . .  .None. 
Cunlractor..!.    W.    Rew,    3014       Central 

.4ve.,    Alameda. 

COST,   $300 

■ ♦ 

"iOMPLETION  NOTICES 

ALAMEDA   ("OUNTV 

Dec.  1  ,1913— NW  35  LOT  1  BLK  7. 
.Map  Boulevard  Park.  Okd.  Mrs  M 
Richardson  to  E  C  Sydes.Nov.  24.  1913 

Dec.    1,    1913— LOT    111   Sbdvn    30    .Map 

Resbdvn  Peralta  Park,  Bkly.  West- 
ern Union  Home  Bldrs  to  Frank 
C  Nye Nov.  29  ,1913 

Dec.  1,  1913— LOT  21  BLK  2  Map 
Sbdvn  No.  1  .'\dams  Point  Ppty,  Okd, 

M   E  Hennings   to  John  Lehman 

Dec.    1.    1913 

Dec.  2.  1913- N  FIFTEENTH  60  E 
Clay  E  120  N  93-9  NW  14-1.7  W  110 
S  103-9,  Okd.  Robert  Dalziel  Co  to 
Otto  Kurtz,  Dec  2:  Lewis  A  Hicks 
Co Dec.    2,    19i;i 

Dec.  2,  1913— E  SIXTY-FIRST  AVE 
240  S  Taylor;  No.  1246  Gist  Ave., 
Okd.  Loretz  Peterson  to  W  H 
Judson Nov.    26,    1913 

Dec.  2.  1913— SW  FORTY-SIXTH  & 
Melrose  Ave  W  120xS  33,  Okd. 
Jemima  A  Laing  to  whom  It  may 
concern Aug.    18,    1913 

Dec.  2,  1913— PTN  PLOT  IS  Map  Part 
Ranch  o  Arro.vo  de  la  Alameda, 
Niles.  Emily  L  Chittenden  to  A 
T    Spence Oct.     22.     1913 

Dec.  3,  1913— NW  TWELFTH  AND 
Grove  60x112,  Okd.  Bruguiere  Co 
to   Judson   Mfg  Co Dec.   2,   1913 

Dec.  2,  1913— LOT  2  BLK  6  Wheeler 
Tract,  Bkly.  Dr  C  L  Roadhouse  to 
Alfred    Peterson Nov.    15,    1913 

uec.  3.  1913— LOT  8  BLK  5  Berkeley 
Square,  Bkly.  Maria  Callender  and 
Caroline  C  Condit  to  whom  It  may 
concern Dec.     2.     1913 

Dec.  3,  1913— SW  SIXTEENTH  AND 
Clay  S  eOxW  100,  Okd.  M  Prled- 
mrin  Realty  Co  to  F  .M  Maestretti 
and   J    M    Younger Dec.    1.    1913 

Dec.  4.  1913— PTN  LOT  1  Map  Harris 
ft  Donahue  Tract,  Pleasanton.  Peter 
Kroeger  to  C  A  Bruce.  ..  .Dec.   1.   1013 

Dec.  4.  1913— LOT  6  AND  PT.M  LOT  3 
Blk  "F'  Corrected  .\lap  Xicol  Tract. 
Okd.  Edith  Dell  Bush  to  whom  it 
may    concern Nov.    29.    1913 

Dec.  4,  1913 — W  PEBALTA  AVE  Ptn 
Lots  3.  4,  and  5  Blk  "F"  Corrected 
Mlp   Nicol  Tract,   Okd.      Edith    Dell 

Bush    to    whom    It    may    concern 

Nov.    29.    1913 

Dec.  4,  1913— S  ENCINAL  AVE  175  w 
Union  W  44xS  140,  Ala.  A  H  Knox 
to    D    M    Etter Dec.    4,    1913 

Dec.  6.  1913— LOT  7  BHv  4  Map 
Havenscourt.  Oakland-  Piedmont 
Heights  Bldg  Co  to  C  F  Lodge.. 
Dec.    5,    1913 

Dec  5.  1913— S  WARD  302,5  E  Ells- 
worth 371.4x13ns,  Bkly,  F  R  Peake 
Co   to   G  Johanson Dec.   4.    1913 

Dec-  5.  1913— PTN  LOT  8  BLK  "B" 
Revised  Map  Piedmont  Park.  Pied- 
mont. Cora  H  Shores  to  whom  it 
may    concern Dec.    1.    1913 

Deo.  6,  1913 — E  SAN  PABLO  AVE 
73,62  N  Addison  N  30  12  E  109.52  S 
35  W  106.35.  Bkly.  Z  G  Had.iopoules 
to  E  J  Aalto Dec.  4.  1913 

Dec.  n  1 91 3 — LOT  9  BLK  "B"  Map 
Waterside  Terrace,  Ala.  F  N 
Strang  to  whom  it  may  concern.. 
Nov.    24.    1913 


BUILDING    .\XD    INDUSTRIAL    NEWS. 


"Wednesday,    JaiiLiary     7,    1914. 


Get  It  From  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

JuSt  the  thinj;  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contradlors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 

38-40  NATOMA  STREET 
Telephone  Sutter  1675  San  Francisco 


Dec.  6,  1913— E  BOULEV..\RD  175  .\ 
12th    E    136   N   60   W    HS   S   50.    Okd. 

Robert   Irvine   to   O   M   Bullock 

Dec.    5.    1913 

Dec.  6.  1913— N  FIFTEE.NTH  eo  E 
Clay  E  120  N  93-9  NW  14-1.7  W  110 
S  103-9,  Okd.  Robert  Dalziel  Co  to 
whom  it  may  concern. ..  .Dec.  2,  1913 

Dec.  S.  1913— E  BENVENUE  AVK 
147-5  S  Russell  S  45xB  148.53,  Bkly. 
W  J  Bell  to  John  Weltzel.  .Dec.  4.  'IS 

Dec.  S,  1913— LOT  3  BLK  •'B"  North- 
brae  Business  Ppty.  Bkly.  F  R 
Peake  Co  to  whom  it  may  concern 
Dec.  6,  1913 

Dec.  10.  1913— S  TAFT  AVE  125  B 
College  Ave  being  Lot  84  Wood- 
lawn  Park,  Okd.  C  A  Covalt  to 
Fred    Hamhleton Nov.    15.    1913 

Dec.  10,  1913— LOT  6  BLK  4  Map 
Claremont.  Bkly.  Caroline  Wol- 
bold  to  Jacob  KoUmer Dec.  9,  1913 

Dec.  10,  1913— LOT  2  BLK  IT  Regents 
Park  No.  4,  Alban.v,  Carl  Ericsson 
to  whom  it  may  concern., Dec.  S,  1913 

Dec.  10,  1913— LOT  19  BLK  16  Map 
No.  4  Regents  Park.  Alban.v.  Carl 
Ericsson  to  wliom  it  may  concern 
Dec.    8.    1913 

Dec.  11.  1913— LOT  24  Map  Ford  Tct. 
Okd.  A  M  Odgers  to  Joseph  St.  Alary 
Dec.    11.    1913 

Dec.  11.  1913— SE  FIFTH  AVE  100 
NE  E-15tli.  Okd.  Ellen  M  Humphrey 
to  J  W  Baughman Dec.  8,  1913 

Dec.  11,  1913— i!  IV.'ENTY-EIGHTH 
68  E  Chestnut  te'ng  No.  1072  2Sth 
Okd.  E  V  C ;en  to  E  J  Cole- 
man  &   James   Grimmins.  .Dec.    11.   'K' 

Dec.  12,  1913— S  SIXTH  125  E  Brush, 
Okd.  V  Morelli   to  Gaspard  &  Sharp 

Nov.    25,    1913 

Dec.     12,     1913— COR    DWIGHT    WAT 


and    Piedmont    Ave,    Bkly,         T      .M 
Shearman  to  H  D  Koch... Dec.  4,  1912 
Dec.   12.   1913— PTN  LOTS  1,   2,  .\ND  3 
Blk    "G"   Stanford    Tract,    Oakland. 
Clarence  G  and  Bradetta  S  Lane  to 

C    Texdahl Dei,    10,    1913 

Dec.  13,  1913— W  40  FT.  OF  E  90  FT, 
Lot  S  Blk  "B"  Map  Elmwood  Park, 
Bkly.      F  C   Curry   to   Sullivan    Bros 

Dec.   12,   1913 

Dec.  13.  1913— W  40  FT.  LOT  S  BLK 
•■B"  .Map  Elmwood  Park,  Bkly,  P  C 
Curry  to  Sullivan  Bros.. Dec.  12,  1913 
Dec.  13,  1913— NW  CLAREMONT  AVE 
100  SW  60th,  being  No.  5985  Clare- 
mont Ave,  Okd.  May  and  Henry 
Kroeger      to    Bay    Cities      Bldg      & 

Realty  Co Dec.   3.  1913 

Dec.  15.  1913— LOT  1  Elmwood  Court 
Tract.    Bkly.      Mrs  Charles    Fish    to 

Oscar    Sairailen Dec.    5,    1913 

Dec.  15,  1913— PTN  LOTS  1  AND  2 
Blk  9  Claremont  Park,  Bkly.  S  G 
Down  to  J  W  Buskirk..Dec.  15,  1913 
Dec.  16,  1913— NO.  95  PLAZA  DRIVE 
being  Lot  30  Blk  II  Claremont 
Park,    Bkly.       V    S    Kidd    to    Jacob 

l^ouse Dec.   15.   1913 

Dec.  17.  1913— PTN  LOT  32  AND  LOT 
34  Map  Piedmont  Tract.  Okd.  F  G 
Becker    to    United    Home    Bldrs.... 

Dec.    14,    1913 

Dec.  17.  1913— S  FIFTY-SIXTH  350  W 
Telegraph  Ave  W  25xS  110,  Okd. 
Frank    L    Poweil    to    United    Home 

Bldrs Dec.    9,    1913 

Dec.  17  ,1913— NE  THIRTEENTH  & 
Webster  E  lOOxN  50.  H  A  Powell 
to  E  Hogberg  and  John  Ludwig, ,  ,  . 

Dec.    13.    1913 

Dec.  17,  1913— NW  AYALA  AVE  AND 
Miranda  NE  42.50  'o  pt  beg  NE 
52.50    NW    JI7.3S    SE    30    SE    100.82, 


Olid.     United  Home  Bldrs  to  whom 

it    may  concern Dec.   8,   1913 

Dec.  17,  1913— NW  AYALA  AVE  AND 
.Miranda  N  127.50  to  pt  beg  NE 
31.44  NE  8.13  NW  149.76  SW  28.50 
SE  134.94,  Okd.  United  Home 
Bldrs   to   whom   it   may   concern.... 

Dec.    S.    1913 

Dec.  IS,  1913— NW  FIFTEENTH  AND 
Washington  N  69.58  W  59.34  S  30.92 
E   44.98,   Okd.      Charles  J   Heeseman 

to  Rudgear-Mcrle  Co Dec.   12,   1913 

Dec.  18  ,1913— LOT  17  BLK  5  on 
Contra  Costa  Road,  Claremont,  Bkly 
.Mary  G  Newmark  to  Kidder  &  Mc- 

':ullough Dec.    12.     1913 

Dec.  17,  1913— LOT  IS  BLK  6  Case 
Tract,    Bkly.       Walter    I    Hynes    to 

E    Larmer Dec.    12,    1913 

Dec.  19,  1913— SE  FORTY-FIRST  AV 
37ii  NE  E-15th  NE  37>4xSE  75. 
Okd.      United   Home  Bldrs   to  whom 

it    may    concern Deo.    S.    1913 

Dec.  19,  1913— LOT  17  PROSPECT 
Park,   Brooklyn   Tp.     United   Home 

Bldrs  to  whom   it  may  concern 

Dec.    8.    1913 

Dec.  22,  1913 — LOT  5  Map  4th  Ave 
Terrace  Ext,  Okd,  Ray  A  and 
Florence    Alive    Leavitt    to    Jesper- 

son   &   Dippo Dec.   20.    1913 

Dec.  22,  1913— HOUSE  NO.  1  LOT  44 
Blk  8;  House  No.  2  Lot  43  Blk  8; 
House  No.  3  Lot  46  Blk  17;  House 
No.  4  Lot  45  Blk  17:  House  No.  6 
Lot  1  Blk  17  Map  No.  4  Regents 
Park,  Albany.  Carl  Ericsson  to 
whom  it  may  concern.  .Dec.  18,  1913 
Dec.  23,  1913— NW  LIBSE  AVE 
1132.91  NE  County  Road  1525  NE 
35  NW  125,  Okd.  Emily  L  Mc- 
Donald to  W  H  Bocarde.Dec.  10.  1913 
Dec.  24.  1913— LOT  28  BLK  '-G"  Map 
.Mastick  Park,  Ala.  Mark  T  Cole 
to  whom  it  m.Tv  concern.  .Dec.  23,  '13 
Dec,  24.  1913 — NE  THIRTEENTH  & 
Webster    B    100.\N    50,    Okd.      H    A 

Powell    to   N   Clark    &    Sons 

Dec.    20,    1913 

Dec.  23  ,1913— LINCOLN  .WE  NO    439 

40x170:  N  Lincoln  Ave   400    W  . 

.41a.  .Mrs  Marie  Scliaefer  by  Mathias 
Schaefer    to    Home    Buyers    Syndi- 

'ate    Deo.    19,    1913 

Dec.  24,  I9I3— LOT  8  BLK  "B"  Map 
Waterside  Terrace,  Ala.  P  N 
Slrang  to   whom   it   may   concern.. 

Dec.    11,    1913 

Dec.  24,  1913— SIXTY-FOURTH  .WE 
ISO  S  E-14tli  62-6x43,  Okd.  A  V 
Worthington  to  whom  it  may  con- 
cern  July    1,    1913 

Dec.  24,  1913 — LOT  2  BLK  6  Berkeley 
Heights.  Bkly.  Patrick  Nelson  Bldg 

Co   to   wliom   it   msiy  concern '. 

Dec     24,    1913 

Dec.  24,  1913— S  30  FEET  LOT  12 
and  10  feet  Lot  14  Piedmont  Vista 
Tract,  Piedmont.  A  M  Duncan  (by 
Clara    M.    wife)    to    T    D   Courtright 

and   E   Lundberg Dec.    20.    1913 

Dec.  26.  1913 — W  LEE  95,  being  ptn 
Plot  27  Kellersberger  Ms^  Ranchos 
Vincente  &  Domingo  Veralta.  Okd. 
John   P  Maxwell   to  W  G  Thornally 

Dec.    16.    1913 

Dec.  26.  1913— LOT  12  BLK  2  Meek 
Estate  Orchard  Tract  SE  Laurel 
and  Soto.  Hayward.  Douglas  Park- 
er to  Schwartz  Bros  &  Son 

Dec.    20,    1913 

Dec.  29  ,1913— W  PROSPECT  400  S 
Channing    Way    S    50xW    100,    Bkiy. 

Dudley  Baird   to  Jacob  House 

Dec.    29    .1913 

Dec.  29,  1913— N  WARD  35x100  be- 
ing   Lot    9    Blk.,  6    Map    San    Pablo 


Wednesday 


7,    1914. 


Park,  Bkly.  James  H  Puller  lo 
whom  It  may   concern.  .  .Dec.   22.    1913 

Dec.  27.  1913— N  TWENTY-EIGHTH 
—  E  Broadway,  being  Nos.  2J8-  2i;0 
28tli,  Okd.  H  KarewakI  to  Som- 
marstrom    Bros Dec.    27.    1913 

Dec.  31,  1913— NE  SEVBN'lEENTH  & 
Broadway  N  60xE  56-2.  Okd.  Lucy 
Fay  Thomson  to  Geo  H  Dennlson 
and    Peter    Pllklnglon .  .Dec.    19.    1913 

Dec.  31.  1913— FORTr-SECOND  AVE 
S  E-I2th  being  SW  40  Lot  1  Blk 
II'  Sbdvn  NE  ptn  Sather  Tract,  Okd. 
Liiuis  H  Lebousky  to  whom  it  may 
concern Dec.     ID.     1913 


LIENS  FILED. 


ALAMBDA    COUNTY. 


Dec.  1.  1913— S  VGNACIO  AVE  200  E 
Cole  S  12oxE  40,  Okd.  John  Peters 
va   C   D   Penlck J57.60 

Dec.  3,  1913— NE  CENTRAL  AVE  & 
Fifth  E  40xN  100,  Ala.  Reliance 
Mill  &  Ljmber  Co  vs  Wm  G  Le 
Boyd     »219.07 

Dec.  3.  1913— N  CENTRAL  AVE  40 
B  5th  B  34xN  lOJ,  Ala.  Reliance 
Mill  &  Lumber  Co  vs  Wh  G  LeBoyd 
J1S3.33 

Dec.  4.  1913— LOT  28  AND  SW  10  LOT 
29  Map  Holway  and  Lalne's  Sbdvn 
Lois  31,  32  and  33.  Kingsland  Tract, 
Okd.  Zenith  Mill  &  Lumber  Co  vs 
S  A  Potter  and    H   C   Miller J256 

Dec.  4,  1913— N  CENTRAL  AVE  40  E 
Fifth  E  34xN  100,  Ala.  Rhodes- 
Jamleson  &  Co  vs  W  G  Le  B'-yd 
J126.20 

Dec.  4.  1913— NE  FIFTH  &  CENTRAL 
Ave  E  40xN  100,  Ala.  Rhodes-Jamle- 
son  &  Co  vs  W  G  Le  Boyd,  W 
Ehrenpfort,   A   A   c&   C   O'Brien.?  144.70 

Dec.  5,  1913 — S  SANTA  CLARA  AVE 
506.25  W  Union  W  27.33xS  137.5, 
Alameda.  H  C  Nelson  vs  W  G  Le 
Boyd    »106 

Dec.  6,  1913 — N  TWENTY-SIXTH  & 
W  Broadway  NE  189  N  52.66  W 
109  11-12  S  232%  E  153%,  Okd.  D 
Scaglia,  »70.50;  Geo  Chlantarctto. 
J126  vs  First  Presbyterian  Church 
of  Oakland  and   Atlas  Stone  Co 

Dec.  6,  1913— SUBDVN  C.  D.  AND  E 
Lot  7  Blk  792  Map  No.  2  Watts  Tct, 
Okd.  Zenith  Mill  &  Lumber  Co  vs 
Rose  Marcou  and  L  S  Barnett  .f  233.SI 

Dec.  6,  1913— LOT  23  BLK  6  Map  4th 
Ave  Heights,  Okd.  Berkeley  Lum- 
ber Co  vs  E  O  ind  Ellzabetii  G 
Pendleton  and  O  .M  Bullock ..  .J422.40 

Dec.  8.  1913— N  TWENTY-SIXTH  & 
W  Broadway  W  153.63  N  233.20  E 
199.94  S  52.13  SW  187,  Okd.  Royal 
Heating  Co  vs  First  Presbyterian 
Church  of  Oakland  and  General  Eng 


Co. 


.J12 


Dec.  8.  1913— NW  BROADWAY  AND 
N  26th  W  153.63  N  233.20  E  199,94  S 
52.13  th  187  to  pt  beg.  Oakland. 
Joseph  Trlboli.  $56;  Americo  Cris- 
tlanl,  $56;  Angiolo  Peri,  $61  vs 
Atlas  Stone  Co  and  1st  Presbyterian 
Church     of    Oakland 

Dec.  9,  1913— NW  BROADWAY  AND 
N  26th  W  153.63  N  233.20  E  199.94  S 
52.13  th  S  187  to  pt  beg.  Oakland. 
Vlrgillo  Raitcri.  $168.25;  Daniel 
McFee,  »128.75;  Thomas  Hill.  $200 
vs  Atlas  Stone  Co  and  1st  Presby- 
terian Church  of  Oakland 

Dec.  9.  1913— LOT  4  BLK  18  Map 
Norlhbrae.  Bkly.  otto  Bechtle  vs 
H  H  Gastman   and   Sequoia   Constr 


Co. 


BUILDING    AND    INDUSTRIAL    NEWS. 

Dec.  9,  1913— PTN  LOT  13-A  Map 
Lands  Teutonla  Park  and  Home- 
stead Ass'n,  Ala.  Rhodes-Jamieson 
&  Co  vs  W  G  Le  Boyd $118.05 

Dec.  9.  1913- N  CENTRAL  AVE  176  E 
5tn  N  135-2  to  find  pt  of  beg  W  76 
N  34.  Ala.  Rhodcs-J-amieson  &  Co 
vs    W    G   Le    Boyd $37.35 

Dec.  S  ,1913— LOT  11,  Robinson  Tct 
being  No.  1329  Palm,  Ala.  R  B 
Stuart  vs  J  B  Randell $270 

Dec.  Ill,  1913— N  TWENTY-SIXTH  & 
W  Broadway  NE  189  N  52.66  \. 
109  11-12  S  232V4  E  153%.  Oakland. 
Frank  Poletto  vs  1st  Presbyterian 
Church  of  Oakland  and  Atlas  Stone 
Co $42.25 

Dec.  11.  1913— SBDVN  NO.  1  LOT  28 
Map  No.  3.  Glen  Echo  Tct,  Pied- 
mont. J  Catucci  vs  Gertrude  and 
E    E    Huddleson $38.10 

Dec.  11,  1913— NW  BROADWAY  AND 
N  26th  W  163.63  N  233.20  E  199.94 
S  52.13  W  187  to  pt  of  beg.  Okd. 
Frank  Puccinelii,  $180;  A.  Purlnl, 
$48;  Phillip  Zappcttlnl,  $124.75;  G 
Paroni,  $45;  Joe  Lunardi,  $193  vs 
First  Presbyterian  Church  of  Oak- 
land  and    Atlas   Stone   Co 

Dec.  11,  1913— OLD  MAY  RANCH, 
bded  onN  County  Road  No.  818,  E 
land  of  Murphy.  S  land  Fasset,  W 
by  land  Tender  et  al.  Murray  Tp. 
J  G  Hart  vs  Herman  D  Murphy  and 
L   A    Myers $12 

Dec.  11,  1913— N  TWENTY-SIXTH  & 
W  Broadway  N  187  N  52.13  W  199.94 

5  233.20  B  153.63,  Okd.  S  M  Pher- 
son  vs  First  Presbyterian  Church  of 
Oakland  and  Atlas  Stone  Co.. $1317. 60 

Dec.  11,  1913— SW  TWENTY-FIFTH 
and  Telegraph  Ave  50x100,  Oakland 
Marshall  &  Stearns,  $568;  E  Rosen- 
berg (Wedel  Eiec  Co),  $385.50  vr^ 
Wilheimina  Street  and  Christian- 
sen   &    Smith 

Dec.  12  ,1913— SW  TELEGRAPH  AVE 
and  25th  S  50xW  100,  Okd.  Georgt 
H  Tay  vs  Wilheimina  Street  and 
Wara  Bros   $1431.91 

Dec.  12.  1913— NE  E-FOURTEENTH 
and  NW  9th  Ave  NW  50xNE  100, 
Okd.  George  H  Tay  Co  vs  J  B 
Cabana  and  Wara  Bros $433.61 

Dec.  12.  1913— S  S.\NTA  CLARA  AVE 
306.25  W  Union  W  27.33xS  137.6, 
Ala.  Sunset  Lumber  Co  vs  W  G  Le 
BoNd    and    N   J    Pickle $358.76 

Dec.  12  ,1913— S  CENTRAL  AVE  97-6 
W  Elm  W  32-6x«  »/.  Ala.  Sunset 
Lumber  Co  vs  W  G  Le  Boyd  and  A 
P  Pollard    $266.71 

Dec.  12,  1913- E  FIFTH  100  N  Central 
Ave  N  34-9XE  100,  Alameda.  Sunset 
Lumber  Co  vs  W  G  Le  Boyd  and 
\V   F  Kroll $330.76 

Dec.  12  .1913— N  CENTRAL  AVE  243.2 
E  Fifth  E  34xN  100,  Ala.  Sunset 
Lumber  Co  vs  W  G  Le  Boyd,  O  W 
and   W   Ehrenpfort    $487.28 

Dec.  12,  1913— SW  TWENTY-FIFTH 
and  Telegraph  Ave  50x100,  Okd. 
Charles  Rutherford  vs  Christiansen 

6  Smith  and  Wilheimina  Street.. 
$90.75 

Dec.  12,  1913— S  NINETY-NINTIl  AVE 
1"7  W  E-14th  S  94.1S5XW  35,  Okd. 
Sunset  Lumber  Co  vs  Lou  and 
Justus    Norris     $200 

Dec.  12  ,1913— S  /TWENTY-FIFTH 
100  W  Telegraph  Ave  E  lOOxS  50. 
Okd.  L  J  Neal  vs  Christiansen  & 
Smith    and    Wilheimina    Street .  $768.7.t 

lie  ■    12  .1913— W  PALM  215  S  Central  >> 

Ave    W       lOOxS    35,    Ala.         Sunset  li^ 

Lumber   Co   vs    Rdwin    B   Robinson  r>»'f 
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inii  J   B  Randell $4or,,.'7 

Dec.  I.'  ,1913— W  PALM  215  S  Central 
Ave  W  lOOxS  35,  Ala.  H  C  Bigge 
and  C  W  Lannon  vs  C  B  Robinson 
and   J   B  Randell $400 

Dee.  12,  1913 — NW  BROADWAY  AND 
N  26th  W  153.63  N  233.20  E  199.94 
S  52.12  th  187  to  pt  beg,  Oakland. 
Giovanni  Gotelli.  $78.25;  Joe  Zan- 
aria,  $144.25;  Rhodes-Jamieson  Co, 
$.-160.80;  Sullivan  Bros,  $52.50  vs 
Atlas  Stone  Co  and  First  Presby- 
terian   Church    of   Oakland 

Dec.  12,  1913— LOT  11  Robinson  Trac. 
Ala.  Rhodes-Jamieson  &  Co  vs  J 
B  Randell  and  W  T  Blakely ...  .$51,05 

Dec.  12.  1913— SW  TWENTY-FIFTH 
and  Telegraph  Ave  S  60xW  100,  Okd 
E  K  Wood  Lumber  Co  vs  Christian- 
sen &  Smith  and  Wilheimina  Street 
$1719.17 

Dec.  13,  1913— NW  BROADWAY  AND 
N  26th  W  153.63  N  233.20  E  199.94  S 
52.13  th  187  to  pt  beg.  Okd.  D  J 
Henderson  vs  Atlas  Stone  Co  and 
First  Presbyterian  Chourch  of  Oak- 
land     $105 

Dec.  13,  1913 — NE  WEBSTER  AND 
24th  E  lOOxN  58.60,  Okd.  C  Carne- 
vall  '.Vlarble  &  Mosaic  Co  vs  C  V 
Norcross   and   Leo   Nichols.  ....  .$58.50 

Dec.  13  ,1913— LOT  11  ROBINSON  TCT 
.Vlameda.  W  T  Blakely  vs  J  B 
Randall     $105 

Dec.  13  ,1913— NW  BROADWAY  AND 
N   26th    W   153.63   N   233.20   W   199.94 

5  52.13  th  187  to  pt  beg,  Okd.  De 
Fremery  Cadman  -Materials  Co  vs 
First  Presbyterian  Church  of  Oak- 
•  ind   and   Atlas   Stone   Co $219.60 

Dec.  13.  1913— SW  TELEGRAPH  AVE 
and  25th  50x100,  Okd.  Union  Floor 
Co,  $75;  Otto  Bechtle,  $225  vs  Wil- 
heimina Street  

Dec.  13,  1913- SW  TELEGRAPH  AVE 
and  25tli  50x110,  Okd.  Hodge  & 
Collins  Lumbe  Co  vs  Wilheimina 
Street.  R  A  Miller  and  Christiansen 
i"!  Smith $142.04 

Dec.  13.  1913 — SW  TELEGRAPH  AVE 
and  25th  50x100,  Okd.  Union  Floor 
i:rj,  $465.25;  Golden  Rule  Sheet 
.Metal  &  Iron  Works,  $280;  Turner 
Co,  $1153.38;  National  Roofing  Co, 
$123.75;  W  J  B  '.McWhirter,  $525;  L 
D  Frazee.  $25;  Preston  &  Kelly. 
$56.25;  Reinhart  Lumber  &  Planing 
.Mill  Co,  $1593.82;  Schwar-z  &  Got- 
tlieb, Inc,  $423.75:  C  J  Hillard  Co, 
Wilheimina  Street  and  Christiansen 

6  Smith    

Inc,    $225;    Fred    Jurgewitz,    $120    vs 

Dec.  13,  1913— PT  100  N  Central  Ave 
and  176  E  5th  N  34  2-12xW  76.  Ala. 
Reliance  Mill  &  Lumber  Co  vs  Wtn 
G   Le    Boyd $128.32 

Dec.  15,  1913 — LOTS  6  AND  7  BLK 
"O"  Map  Kelsey  Tract.  Okd.  Brlt- 
tian  &  Co  vs  Wilheimina  Street 
and  Christiansen   &   Smith $66.52 

Dec.  15,  1913— NE  FORTIETH  AND 
Opal  SE  37.71  NE  99.59  NW  37.72 
SW  101.13,  Okd.  Brlttain  &  Co  vs 
J  R  Morse  and  Christiansen  & 
Smith $37.72 

Dec.  15.  1913 — SW  TELEGRAPH 
A\e  and  25th  S  50xW  100.  Okd.  De 
Premery-Cadman  Materials  Co  vs 
Wilheimina  Street  and  Christian- 
Concrete  Co    $226.65 

sen  &  Smith  and  New  Era  Marble  & 

Dec  15.  1913 — SW  TWENTY-FIFTH& 
Telegraph  Ave  S  50xW  100,  Okd. 
De  Fremery-Cadman  Materials  Co 
vs    Wilheimina  Street     and     Chris- 


ins 


I    &    Smilh $31.7: 

1913— SW    TWF.XTY-FIFTH 
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and  Telegraph  Ave  S  50.\\V  100. 
Oakland.  De  Fremery-Cailman  Ma- 
terials Co  V5  Wilhelmina  Street 
and  Christiansen  &  Smith  and  R  A 
Miller     JS30.53 

Dcu.  15.  1913— SW  TELEGRAPH  AVE 
and  25th  S  50xW  100.  Okd.  De 
ITemery-Cadman  Materials  Co. 
$42.75;  R  A  Miller.  J132.97  vs  Wil- 
helmina Street,  Christiansen  & 
Smith  and  W  J  'McWhirter 

Dec.  13  .1913— PT  134.2  N  Central  Ave 
and  176  E  5th  N  35  W  76  S  35  E  35, 
Ala.  Reliance  Miil  &  Lumber  Co 
vs   William   G  Le   Boyd 1105.57 

Dec.  17,  1013 — S  SIXTH  125  E  Brush 
E  25xS  100.  Okd.  Redwood  Mfg  Co 
vs  E  C  Gaspard.  A  C  Sharp.  V  and 
Aitano     Morelli     $249.60 

Dec.  IS  .1913 — S  SIXTH  125  W  Brush 
S    lOOxW    13,   Okd.        A   H  Knoch   vs 

V  Morelli   $100 

Dec.     Ik.     1913— NE      OXFORD      AND 

Eunice  E  lOOxN  60.  Bkly.  Sunset 
Lumber  Co  vs  Andrew  M  and  Olive 

V  R  Wilson $959.66 

Dec.  19.  1913 — E  FIFTH  100  N  Central 

Ave  N  34-9  th  at  r  a  100,  Alameda. 
Rliodes-Jamieson  &  Co  vs  W  G  Le 
Boyd   and    W   F   Kroll $54.70 

Dec.  19.  1913— N  FOURTEENTH  50  E 
JeBerson  E  lOOxN  103.9.  Okd.  Jlc- 
Creary  &  Sampson  vs  J  M  Locke 
$564.40 

Dec.  19  ,1913_S  SANTA  CLARA  AVE 
306.25  W  Union  W  27.33xS  137.6. 
Ala.  Rhodes-Jamieson  Co  vs  W  G 
Le   Boyd   and   N  J   Pickle $123.25 

Dec.  19.  1913— S  CLEMENT  AVE  97-6 
W  Elm  W  32-6xS  90.  Ala.  Rhodes- 
Jamieson  Co  vs  W  G  Le  Boyd  and 
A   P   Pollard    $71.65 

Dec.  19  ,1913— N  CENTRAL  AVE 
343.2  E  Fifth  E  34xN  100.  Alameda. 
Rhodes-Jamieson  Co  vs  W  G  Le 
Boyd.  G  W  and  W  Ehrenpfo-t .  .  .  . 
$96.90 

Dec,  22,  1913— LOT  6  AND  PTN  LOT 
5  and  ptn  Lots  3,  4,  5  Blk  ''F"  Cor- 
rected Map  Nicol  Tract.  Okd.  H  T 
Bush  v.=  W  M  and  Nellie  L  Norris 
and  Wm  Dutton  and  Edith  Dell 
Bush      $546.S0 

Dec.  23  ,1913— S  THIRTY-SIXTH  116 
W  Grove  W  50xS  120-3,  Okd.  John- 
son Bros  vs  Almond  City  Land  De- 
vjlopment  Co  and  Mary  H  Patter- 
son and  J  R  Jones $132 

Dec.  24.  1913— W  COUNTY  ROAD 
1646  being  about  754  acres  adjoin- 
ing land  John  McComas  on  N  and 
in  plot  subdivided  by  Herman 
Murphy,  being  N  County  Road  81S 
about  3%  miles  E  Livermore.  Mur- 
ray   Tp.      Anspacher    Bros    vs    F    A 

Fagalde     $69.20 

Dec  26.  1913— E  Woodruff  Ave  95.17 
S  Hampel  S  40xE  110.  Okd.  Fred 
Buzzell   vs  M  P  Graves $151 

Dec.  29.  1913— (1)  LOT  6  and  ptn  Ixit 
7  Blk  "."■■  Corrected  Map  Nicol 
Tract:  (2)  ptn  Lots  3.  4  and  5  Blk 
■  F"  Corrected  Map  Nicol  Tract. 
Okd.      Herbert    Hansen    vs    William 

M   Morris  and   Edith    Dell   Bush 

$74    and    $37 

Dec.  27,  1913— NE  E-FOURTBENTH 
and  Ninth  Ave  N  90xE  45.  Oakland. 
Hogan  Lumber  Co  vs  Margaret  Mc- 
Neill       $709.02 

Dec.     29.     1913— E    WOODRUFF    95.77 

5  Hampel   E  lOOxS  40.  Okd.     Hodge 

6  Collins  Lumber  Co  vs  Joseph  and 
M  P  Graves  and  East  Piedmont 
Land    C"        $325.13 

Dec.  31.  1913— N  FIFTEENTH  GO  E 
Clay  E  120  N  93-9  NW  14-1,7  W  110 


BUILDING    AND    INDUSTRIAL    NEWS. 


SAN   -TOSE   AND    THE   SANTA 
CLAEA  VALLEY, 


CITY  HALL  AND  JAII> — 2  story  and 
base,  frame.  Cost  not  -stated.  Daly 
City,  San  Mateo  Co..  Cal.  Architects, 
Smith  &  Stewart.  241  Kearny  street.  S. 
F.  Owners.  Daly  City.  A  building  has 
bctn  designed  wlilcii  provides  offices 
for  the  city  heads  on  the  first  Boor. 
Basement  will  be  fitted  up  for  a  mod- 
ern jail  with  special  jail  equipm-^nt. 
steel  cells  etc.  The  second  floor  will 
contain  a  city  council  room.  50  by  60 
feet,  which  will  also  be  used  as  a  pub- 
lic auditorium.  Interior  linish  will  be 
of  pine  and  redwood.  A  fireproof 
vault  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
being  prepared  and  figures  will  be 
called   for  shortly. 

RESIDENCES— 1  and  2  story  and 
base,  frame.  Cost  not  stated.  San 
Jose.  Santa  Clara  Co..  Cal.  Architect, 
none.  The  following  Day  Labor  jobs 
are  reported  as  about  to  be  started  in 
San  Jose:  F.  K.  May,  420  Hull  street, 
1  story  four-room  cottage.  $1.S00;  E. 
D,  Wells,  445  North  17th  street.  2  story 
frame  six-room  house.  J2.00O:  H.  W. 
Dangerfield,  North  lith  street.  1  story 
five-room  frame  cottage  $2,000,  and 
Mrs.  Baxter.  468  North  7th  street.  1 
story    four    room    cottage.    $1,000. 


Building  Contracts, 


S.\lV"T-\  II, AHA  COl'NTV, 

SW  FULLER   AND   PREVOST,   Sa 

Jose       Four- room   cottage. 
Owner I.    K.    .May,    420    Hull    Ave 


ork. 


COST,    $1800 


K    WILLIS  AVE,   l.rt    Hume   and   Bi 
Ave.,    San    Jose.      Five-room   cott: 

Owner R.    L.    Morss,    Premises 

Architect  ... 
Contractor. . 


Deln 


Gilbert,      47       Little 
.5t..    San    Jose. 

COST,   $1653 


S-FOURTfiENTH.    «u,n 
)om   cottage. 


St. 


G.    Pelton,    445    S-Third 
Sa.i  Jose. 

COST,    $2500 


NO.    457    N-SBVENTEENTH,    San    Jose. 

Owner E.  D.  Wells,  445  N-17th  St., 

San   Jose. 
Architect  ..  .None. 
Day's    work.  COST,    $2000 

LOT   49   WALCH  TRACT,   San   Jose.      5- 
loom   cottage. 

OT,-ner H.    W.    Dangerfield.    N-llth 

St.,   San   Jose. 
Architect  . .  .None. 
Day's    work.  COST.    $2000 

NO.   4fiS  N-SEVENTH.  San  Jose.      Four- 


Architect  , 
Day's    woi 


MARIN,   CONTRA  COSTA  AND 
SONOMA   COUNTIES. 


Si-IIOOL— 2  story  and  base,  brick, 
$,j;M:f;ii.  Pitts:,ur;rh,  Contra  Costa  Co., 
C;il,  Architect.  A.  W.  Cornelius,  Mer- 
chants' National  Bank  Bldg..  S.  P, 
Owners.  Pittsburgh  School  District, 
Architect  Cornelius  has  recently  been 
awarded  the  first  place  in  the  com- 
petition beiu  to  secure  plans  for  anew 
school  building  to  be  erected  in  Pitts- 
burgh. The  building  will  contain 
eight  class  rooms,  assembly  liall  seat- 
ing   250    people    and    laborati 

sh  will  be  of  pine  v/ith  mapl 


In- 


flo 


Pla 


ste 


11   bu 


cle 


ing  and  program  clocks.  Exterior  of 
the  building  will  be  faced  with 
pressed  brick  Working  drawings  are 
now  being  prepared  and  figures  will 
shortly    be    called. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,000.  Cotali,  Sonoma  Cc,  Oal. 
Architect,  John  J.  Foley.  46  Kearny 
street,  S.  P.  Owner,  Father  Cunha, 
This  dwelling  has  been  designed  to 
contain  seven  rooms,  two  baths  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  redwood  wi'h  hardwood 
floors  in  the  principal  rooms.  There 
will  be  furnace  beat  and  open  fire 
places.  Mantels  will  be  of  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  Ex- 
terior will  be  covered  with  rustic  and 
shiplap.  Plans  are  being  prepared  and 
figures  will  be  called  tor  shortly. 
■♦ 

Building  Contracts. 

MARIN    COIjNTV. 

SE  FOURTH  AND  "A"  149-6x90.  San 
Rafael.  Carpenter,  plastering,  elec- 
tric, painting  for  unfinished  portion 
of   present   building. 

Owner Cheda    Estate      Co.,      Cpn., 

San  Rafael. 

Architect  ..  .T,    O'Connor,    San    Rafael. 

Contractor.  .Phil  Le  Cornec,  San  Rafael 

Filed  Dec.  24,  '13.     Dated  Dec.  24,  '13. 

On    1st  of  each  month  commencing 

Feb.    1.     1914 7570 

Usual    35    days $833.25 

TOTAL  COST,  $3333.00 
Bond,  $833.25.  Sureties.  Geo.  A.  Shields 
and  R.  G.  Button.  Limit.  SO  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

PLUMBING,  GAS  FITTING,  TILING  & 
galvanized   iron   work   on   above. 

Contractor.. R.    Kinsella,    San    Rafael 

Filed  Dec.  24,  '13.     Dated  Dec.  24,  '13. 
As    work    progresses    on     1st    of 
each    month    commencing   Feb.    1, 

1914     757,, 

Usual   35   days,  balance $250 

TOTAL   COST.    $1000 

Bond,    $250.      Surety,      R.    W.      Johnson. 

Limit,    SO    days.      Forfeit,    none.      Plans 

and  specifications  filed. 

LOTS  2  AND  3  BLK  "D"  BOYLE  TCT.. 
Mill  Valley.  Alterations  to  one- 
story   hungaio':v. 

Owner Mr.    and      Mrs.    Walter      F. 

Allen. 

Designer     ..Myrl    R.    Crane. 

Contractor.  .Myrl  R.  Crane.   74   Miramar 
Ave..    San    Francisco. 

Filed   Dec.  16,  '13.     Dated  Dec.  S,  '13. 

Ceiling    joists    up $722.50 

Brown    coated    722.60 


Wednesday,    Jaiiual-y     7,    1914. 

Accepted     7J2.50 

Usual     35     days 722.50 

TOTAL  COST,  S2S90.00 
Bond,  none.  Limit.  100  days.  Forfeit, 
none.      Plans   and    specifications    filed. 

LOT   75   MAP  NO.   2   YOLANDO  COURT. 

San    Anselmo.      All    work    for    frame 

dwelling. 

'^'wner B.       H.    C.      Jurgens.       San 

Anselmo. 
Architect  .  .  .None. 

Contractor.  .Wallace,    Lanplier    &    Co. 
Piled  Dee.    15,   '13.      Dated   Dec.   13,   '13. 

60    days    after    completion $1350 

TOTAL  COST  |13o0 
Bond,  none.  Limit,  75  days.  Forfeit, 
$5.      Plans    and    specifications    filed. 

Completion  Notices. 

MARIN     tOlNTV. 


RECORDED  ACCEPTED 

Dec.  16.  1913— LOT  I  AND  2  BLK  2 
Section  No.  1  Sequoia  Park,  San 
Anseljio.  Winifred  Gottlieb  to 
Taylor  &  Co Nov.  15.  1913 

Dec.  23,  1913— PTN  LOT  NO.  IS  Linda 
Vista    Tct,    San       Anselmo.         Mary 

Arata  to  -Sylvesta    Say  well 

Dec.    23.    1913 

Dec.  29  ,1913— PTN  LOT  17  Fernlilll 
Tct,  Ross.  M  W  and  Ida  Orrlscli 
to  P  G  L  Buckland Dec.    27,    1913 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

Building  Contracts. 

FRESNO    COUNTY. 


LOTS  17  TO  22  BLK  142.  Fresno.  Ad- 
ditions to  cold  storage  building  and 
ice  storage  plant  and  reconstruction 
and   enlargement   of  office    (ice  plant) 

0"'nei" Fresno  Consumers'  Ice  Co.. 

Fresno. 
Architect  ...Orvllle   L.   Clark   and   R.   F. 

Flechlin. 
Contractor.  .Emmlt    Rigglns,    Fresno. 
Filed  Dec.  29.  '13.     Dated   Dec.   26,  '13. 
Between    1st      and    10th      of   each 

month      73% 

Usual    35    days 25% 

TOTAL  COST,  J 1 6.054 
Bond,  $8500.  Sureties,  G.  W.  Anderson 
and  C.  L.  Long.  Limit,  80  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

RESIDENCES— 3,    2    .jtory    and    base. 


to,  Cal. 
E.  A.  Pierce, 
lento.  These 
n  the  Curtis 
s      been      de- 


frame.  $3,200  each 
Architect,  none.  Owner 
2207  1st  avenue.  Sacra 
houses  will  be  erected 
Oaks  Tract,  and  each  1 
signed  for  a  seven-rocr . 
bath  and  sleeping  porch.  Interiors 
will  be  finished  in  pine  tnd  redwood. 
Oak  floors  will  be  use!  in  the  princi- 
pal rooms.  There  will  he  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  Automatic  water 
heaters  will  be  insitalled.  Bath  rooms 
and  kitchens  will  have  tile  wainscot. 
Exteriors  will  he  covered  with  cement 
plaster  on  metal  lath  and  rustic.  Plans 
are  complete  and  in  t  :e  hands  of  the 
owner   who   will   do   the   work   by   Day 


BUILDING    AND    INDUSTRIAL    NEWS 

33 

Labor_      Mtiterials    are    no.v    being    pur-  Tl  IIUTY-SIXTH      &    CYPRESS      AVE 

RESIDENOF          •■     .forv     »„d     i»„  Sacramento.     Erect  public  school. 

RESIDENCE   —   2      story      and      base,       uwner City   of  Sacramento 

frame,    $2,500.      Sacmmento,    Cal..      Ar-  Architect  ..  .None. 

chitect,    none.      Owner.    Arthus    Mellor,  Day's  work.                                COST    $1250 

4121    G   street.    Sacramento       The    house  '   """ 

will    contain    sl.x    rooms    and    bath,    and  LOTS   3   AND   4.  L.   M,   20TH  AND  21ST 

w.ll  be  erected  in  the  Clair  Tract.     All  sts.,   Sacramento.  Erect  public  school 

interior    finish    will    be    of   pine    or    red-       Owner City    of  Sacramento 

wood.     Oak   floors   will   be   used   in    the  Architect  ..  .None. 

living    room    and    dining    room.      There  uay's    work.                                    COST     SI   ,l 

will   be  a   large  open   fire  place  and   tile  '    *^   ^ 

or      brick      mantel.      B.ith      room      and  SW  J  ST.  ROAD  &  CUTTER  AVE     Sac- 

^,?,oT,'""    ','"^   '",'''    ^^irr-      f"  ^^^emo.      Addition    to   public   school 

automatic     water    heater    will     be       in-       Owner City   of  Sacramento 

stalled.      Exterior  of  the   dwelling  will  Architect  ..  .None 

he    covered    with    cement      plaster      on  Day's   work.                                     COST    $600 

metal    lath.      Plans    arc    complete    and  ^^ai,  f„m 

the    work    will    be    done    by    Day    Labor.  islOCK    BDED    BY    P.    Q     9TH   &    lOTH 

SCHOOL      WORK-Alterations,     etc..  sts.,   Sacramento.      Remodel    building 

frame    construction.      Cost    not    stated.       owner City  „,  Sacramento. 

Sacramento.      Cal.         Aichltect,       none.  Architect  ..  .None 

Owners,     City     of     Sacramento.       Add)!-  Day's    work             '                        cnQT     tcnn 

tions    and   alterations   will    be   made   to  ^                 '^°^^'    '5"'' 

eight    Sacramento    schools.      The    work  LOTS  1  TO  4  INCL,  V.  W.  26TH  &  nTH 

will  range  in  cost  from  $700   to  $5,500.  sts.,  Sacramento.     Alter  public  school 

Included  in  the  work  will  be  painting.      owner City  of  Sacramento 

plumbing    and    electric    work,    as    well  Architect  ..  .None 

as    an   amount    of    school    furniture   and  Day's   work.                                     COST.   $500 

equipment.       Pull    particulars    can       be ' 

secured   from    the  Sacramento   Board   of  mw    24TH    ST.    AND    1ST    AVE      Sacra- 
Education.      The   work   will    be   done   by  „(„(„       a,,,,   building 

°^y    ^''""l;      ,,,_,_,  O^ner City    of    Sac;arnento. 

Contracls    Awarded.  Architect  ..    None 

PLATS— 2    story      and      base,    frame.  Day's   work.                                     COST    $700 

$4,750.      Sacramento,      Cal.        Architect,  cuai,  »/oo 

none.     Owners,    R    Laui.pc  and  A   Van  lot    728    Homestead    Tct    Sylvan    Way 

■Warino.      Contractor,    W.     R.    Saunders  „,„  .^  g,                  Sacramento.      Erec' 

2810    I    street.      Sacramento.      Contract  dwelling 

price,  $4,750.  Owner.... '..W.    H.   McMorry.    1617    18th 

— — — ♦ St.,    Sacramento. 

Building  UontractS  Architect  . .  .None. 

Contractor.. H.     Goldman,    118th     and     R 

SACRAMBNTO  COUNTY.  Sts.,   Sacramento. 

COST,   $2500 

W    %   DOT  0,  O,  P,  5TH  AND  6TH  STS..  

Sacramento.     Erect  dwelling   (4   flats)  LOT    727    Homestead    Tct    Sylvan    Way 

Owner R.      Lauppe      and    A.      Van  near   M  St..    Sacramento.      Dwelling. 

Marino,   Antelope.  Owner W.    H.    McMorry,    1617    18th 

Architect  .  ..None.  St.,  Sacramento. 

Con/tractor.  .W.     R.    Ba-unders,     2810    I  Architect  ..  .None. 

St..  Sacramento.  Contractor.  .H.    Goldman,    18th    and    R 

COST.  $4750  sts.,    .Sacramento. 

COST.  $2500 

LOT   10   CURTIS  OAK,   1st   Ave.   nr   Oak  

Ave.,   Sacramento.     Erect  dwelling.  NO.      417    L    ST.     (rear),      Sacramento. 

Owner E.  A.  Pierce,  2207  1st  Ave.,  Erect  building. 

Sacramento.  Owner Mrs.   N.   McMorry.   Premises 

Architect  .  .  .None.  Architect  .  .  .None. 

Day's    work.                                 COST,    $3200  Contractor .  .H.     Goldman,     ISth    and     R 

Sts.,    Sacramento. 

LOT  188  CURTIS  OAKS,  bet  Curtis  and  COST,   $800 

Fair  Oaks  Aves..  Sacramento.     Erect  

dwelling.  LOT     22     MONT    CLAIR     TRACT.     4139 

Owner E.  A.  Pierce,  2207  1st  Ave.,  g   St.,    Sacramento.      Erect   dwellng. 

Sacramento.  Owner Arthur   Mellor,    4121    G  St,. 

Architect  . .  .None.  Sacramento. 

Day's  work.                                 COST.  $3000  Architect  ..  .None. 

Day's  work.                                    COST.  $2500 

LOT    189    CURTIS    OAKS,    3rd    Ave.    bet  

Curtis    and    Fair    Oaka    Ave..    Sacra-  e  14  LOT  2,  N,  O,  20TH  AND  21ST  STS. 

mento.     Erect  dwelling.  No.     2008   N  St.    (rear).     *«<;ramento! 

Owner B.  A.  Pierce.  2207  1st  Ave..  Addition    to  building. 

Sacramento  Owner Griffith    Creamery,    Prem. 

Architect  . . .  None.  Architect  . . .  None. 

Day's  work.                                 COST,  $3000  Contractor.  .C.  M.  Griffith.  1214  25th  St, 

ijacramento. 

ON  BLK   BDED   BY  P,  Q,   9TH  &    lOTH  COST,   $900 

Sts.,  Sacramento.     Erect  public  school  

Owner City  of  Sacramento.  w   60  FEET  OF  N  14  OF  LOT  2  and  B 

Architect  ...None.  20   feet   Lot   2.   I,  J  6th   and   7th  Sts.; 

Day's  work.                                COST,  $5625  No.   614   J   St..   Sacramento.     Addition 

to  city  jail  and  city  court  house. 

LOTS   1   AND   2   G.   H.    13TH   AND   14TH       Owner City    of    Sacramento. 

Sts.,   Sacramento.  Erect   public   school  Architect  ..  .City  Engineer. 

Owner City  of  Sacramento.  Contractor.  .Murcell  &  Haley.   11th  and 

Architect  ...None  k    Sts..    Sacramento. 

Day's   work.                                     COST.   $800  COST,  IIBOO 
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E    >,4    LOT   6,  D,   K,   iSTH  &   2aTH  STS.. 

No.    2S21    B    SI.,    Sacramento.      Erect 

dwelling. 

Owner W.    W.    Stitli.    ■116    2Sth    St.. 

Sacramento. 
Architect  . .  -None. 
Day's    work.  COST,    J2000 

E  20  FEET  OF  N  %  LOT  1  and  W  % 
Lot  2,  M,  N,  2nd  and  Srd  Sts..  Sacra- 
mento. Concrete  work,  etc.,  on  Im- 
perial H^all. 

t>wner The   Imperh  1    Hall   Co. 

Architect  . .  .None. 

Contractor.. Siller    Bros.,    161-1    13th    St., 
Sacramento, 

Filed   Dec.    29,   '13.      Date,l  . 

COST.  $2964 
♦ 

Uuilding  Contracts. 

SAN    JOAaUIN    COUNTY. 

LOT  1  BLK  19  "East  of  Center  Street, 
Stockton.  Excavate,  concrete  work, 
brick  work,  iron,  tile,  marble,  lum- 
ber, mill,  glass,  labor,  electrical  work 
hardware,  plastering,  painting  and 
r'apering   for   remodeling   building. 

1.  wncr John    Podesto,    West    Lane, 

Stockton. 

Arcibtect  ...Walter      King.    309       Elks' 
Bldg.,    Stockton. 

Contractor.  .Dennis    Burns,    1445    North 
Harrison    St.,    Stockton. 

Filed   Dec.  24,  '13,     Dated  Dec,   23,  '13. 

Steel     lintels     set $960 

Plastering    completed     966 

Completed    and    accepted 966 

Usual    35    days 967 

TOTAL  COST,   $3865 

Bond.  $2000.  Sureties,  F.  E.  Ferrell  and 

T.   R.   Littleton.     Limit,  none.     Forfeit, 

$10,      Plans  end    specifications   filed, 

PLUMBING  .\ND  TINNING  ON  ABOVE. 
Contractor.  .P.    M.    Bossacci,    114S    South 

Center    St.,    Stockton 
Filed  Dec,  24,  'IS.     Dated  Dec.  23,  'U. 

Plumbing    roughed    in $500.00 

Plumbing  &  tinning  completed  392.50 

Usual    35    days 297.50 

TOTAL  COST.  $1190  00 
Bond,  $C00.  Sureties,  M.  Santlnl  and 
Louis  Amendola.  Limit.  90  days.  For- 
feit. $10.     Plans  and  specifications  filed. 

COMPLETION  NOTICES. 

S.4CRA1HENTO    COl  \TV. 

RECRDED  ACCOUNT 

Dec.    27,    1913— LOT   S,   I,   J,   5TH   AND 

6th  Sts.,  Sacramento.     Young  Men's 

Christian    .Association    to    Ransome 


SEATTLE  AND  WASHINGTON, 
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STORES  AND  UFi'ICES — 4  story 
and  base,  reir.forced  concrete,  $500,000. 
.Seattle,  Wa^h.  Architict,  William 
Kingsley,  Empire  Bids'.,  Stattle.  Own- 
er's name  -Rithheld.  The  building  wHl 
cover  a  large  area  and  will  he  erected 
on  tlie  block  "0un:1ed  '•>•  Westlake,  4th, 
Stewart  and  Olive  streets.  Construc- 
tion will  be  hrepr'iof  ihioughout  with 
reinforced  c.  jicreie  wall^,  floors  and 
roof  slabs.  Interior  partitions  will  be 
of  hollow  ti;-?  and  metal  lath  and  plas- 
,er.  Intcrio,-  finish  will  be  of  pine, 
l.nrdwoods  and  metal  trim.  Metal 
windo«  sas;:  and  frames  will  be  used. 
Plans  provide  for  freight  and  pas- 
s  nger  elevaturs,  sleam  heat  mall 
chutes   and    a    v-acuUin   cleaning   syst'jm. 


Marted.      Bids    for    the    balance    of    the 
work  will  be  called   for  at  once. 

TIIEIATRE  AND  STORES— 2  story 
:  nd  base,  reinforced  com  rete,  $70,000. 
Stattie,  Wash,  Architect  H.  Ryan, 
Northern  Biiik  Bldg.,  Seattle.  Own- 
na.  Liberty  Theatre,  The  building 
-.viil  be  of  fireproof  co.naiructiou,  cov- 
c'ing  an  area  of  14]xl2n  feet.  There 
v.'il  be  a  nui^'ber  of  stor.^s  on  the  first 
door  besides  the  theatre  entrance  and 
f'^ain  -auditorium.  Front  portion  of 
n  .;  second  ilr-or  will  co.itain  offices. 
I'loors  will  ht.  of  reinforced  concrete. 
;:iterlor  flnisi:  will  be  of  pine  and 
lUfctal.  MeL,»!  window  s^sh  and  frames 
and  fireproof  doors  will  be  used.  Steam 
heat,  a  modern  system  of  vacuum 
.leaning  and  ventilating  will  be  in- 
Etalkd.  Exterior  of  the  building  will 
b,  facrd  wl'h  cement  plister.  Plans 
■  le  nearly  complete  and  figures  will 
b.,  called  for  at  once. 

HRIDGE — Steel  constr  action,  $375,- 
Ol;').  Tacoma,  Wash.  F.ngineer,  Hol- 
PKin,  care  of  the  Ore.=  on-Washington 
Railroad  and  Navigation  Co.,  Tacoma. 
Owners,  Oregon-Washi-r  ton  Railroad 
and  .N'avls^atlon  Co.  Chief  Engineer 
.-lolman  states  that  so  i  borings  for 
tlie  foundations  for  the  new  steel 
bridge  which  is  to  span  the  waterway 
in  Tacoma  have  been  completed  and 
found  satisfactory.  Co.irtructinn  will 
lie  started  as  soon  as  bids  can  be  re- 
ceived. Figures  will  be  opened  for 
the  work  early  this  month.  Flans  and 
si»ecifi»^ations  can  be  secured  from 
Cliief   Engineer   Holman,   Tacoma. 

CHURCH — 1  story  and  base,  frame, 
$10,'lOO.  Seattle,  Was^-,  Architects, 
Wilcox  &  Sayward,  Cen:ial  Bldg.,  Se^ 
altle.  Owners,  Keystone  Congrc'a- 
tional  Church  of  .Seattle  Plans  hove 
i.et  1  completed  for  a  one-sitory  church 
i.uilding  which  is  to  be  erected  at  the 
corner  of  51st  avenue  and  Keystone 
I'la.-e,  The  Interior  o!  the  building 
will  be  finished  in  pine.  The  main 
audiiorium  will  seat  300  people.  Plans 
(ilso  provide  for  a  pastor's  study,  Sun- 


BRIDGES— 2,  steel  and  reinforced 
concrete,  $100,000  and  $150,000  respect- 
ively. Engineer,  A.  U.  Cooke,  Tacoma. 
Owners,  Northern  Paclnc  Railroad. 
Contractors,  Widen  Co..  Mankato, 
.Minn,  Contract  price,  J100,000  and 
$150,000, 

STORLS  AND  OFFICES— 2  story 
and  base,  brick  and  concrete,  $50,000. 
'iacoma.  Wash.  Architects,  Heath  & 
C.ve,  National  Realty  Bldg.,  Tacoma 
t'wner,  David  Goss.  Contractors,  Mol- 
ler  &  Dawson,  Tacoma,  Contract  price, 
r50,000, 

HRIIX3ES  —  Reinforced  concrete. 
Cost  not  stated.  Tacoma,  Wash.  En- 
gineer, Cook,  Tacoma.  Owners,  North- 
ern Pacific  Railroad  Co,  Contractors, 
Sound  Construction  an'l  Engineering 
Co.,  Lowman  Bldg..  Seattle.  Contract 
rri,-e    not   stated. 

SCHO0I^2  story  and  base,  brick, 
$21,525-  Seattle,  Wash.  Architect,  V. 
W.  Voorbees,  Eltel  Bldg,,  Seattle.  Own- 
ers, City  of  Seattle.  Oi'.tractor,  Huns 
Rathe,  6726  2uth  avenue  Seattle,  Con- 
tract  price,   $21,525. 


Exterior  will  be  covered  with  cement 
pl.islcr  on  metal  l!.th.  Figures  will 
l:c   called   for  at   once. 

RESIDENCE  —  2  story  and  base, 
brick,  $20,000.  Seattle,  Wash.  Archi- 
tect, Albert  Held,  Seattle,  Owner.  C. 
L.  Mathews.  The  owner  has  recently 
purchased  a  large  site  In  Cliff  Park 
and  will  erect  a  dwelling  of  twelve 
rooms,  three  baths  and  sleeping 
porches.  Interior  finish  will  be  of  pine 
and  hardwood.  Oak  floors  will  be  used 
In  the  principal  rooms.  Plans  provide 
for  a  central  beating  system,  probably 
steam  or  hot  water,  a  va.-uum  cleaning 
plant  and  automatic  water  heaters. 
There  will  be  open  fire  places  and  tile 
and    brick    mantels.       Bath    rooms    will 


tile 


and 


aced  with 
pressed  brick.  Plans  are  being  pre- 
pared and  figures  will  be  oalled  for 
shortly. 

Contracts   Awarded. 

BRIDGE — Reinforced  concrete,  $S0.- 
000,  Seattle,  Wash.  Engineer.  A.  B. 
Cook,  Tacoma.  Owners,  Northern  Pa- 
cific Railroad.  Contractors,  Sound 
Construction  and  Engineering  Co,. 
Lowman  Bldg.,  Seattle.  Contract  price, 
$80,000. 


PORTLAND  AND  OREGON. 

PASSENGER  DEF'OT- 1  and  2  story 
reinforced  concrete,  $50,000,  .Marsb- 
lleld.  Ore.  .■Architect,  Bnjineering  De- 
partment Southern  Pacific  Co.,  Flood 
IMJg.,  S.  F.  Owners,  Scuthern  Pacific 
R.  R.  Co.  Plans  are  lieing  prepared 
for  a  modern  passenger  station  to  be 
i-r  cted  at  Marslifield.  There  will  be 
two  waiting  rooms,  uaggage  room 
and  ogent's  office,  Intej  lor  finish  will 
be  of  pine  throughout,  A  cement  floor 
',\il:  be  used.  Plans  provide  for  steam 
1  eat  and  metal  window  sash  and 
frames  Exterior  of  the  building  will 
be   "aced   with   cement   plaster, 

,,ATER  SYSTEM  —  $20,000,  Uma- 
tlii-.i.  Ore.  Engineer,  Louis  C,  Kelsey, 
Selling  Bldg.,  Portland.  Ov.'ners,  City 
of  Umatilla.  Prellminaiy  plans  have 
been  prepared  for  a  water  system  to 
supoiy  the  entire  city.  A  fire  protec- 
tion system  will  also  be  included  In 
the  work.  Bonds  will  be  voted  at  an 
early  date.  Further  m.entlon  will  be 
n'.adi-    of    the    work    as    the    plans    pro- 

BRIDGE— Steel  and  concrete  con- 
struction. Cost  not  stated.  Roberts,. 
Idaho.  Engineer.  County  Engineer,, 
Roberts,  Owners,  Fremont  County. 
All  figures  received  for  the  construc- 
tion of  a  steel  and  concrete  highway 
bridge  In  Road  Dis.trlct  No.  1  have 
been  rejected  by  the  Boned  of  Super- 
visor.-. Plans  will  be  revised  and  new 
figures   will   be   called    for   at   once. 

BRIDGE — Steel  and  reinforced  con- 
crete, $1,500,000.  Portland,  Ore.  En- 
gineers. Wadell  &  Harrinfrton,  Kansas 
City,  Mo.  The  Interstate  Bridge  Com- 
mission has  selected  the  above  named 
engineers  to  design  the  new  Paclfle 
Highway  bridge  which  is  to  be  erect- 
ed across  the  Columbia  River.  The 
exact  site  of  the  big  structure  and  the 
type  of  design  have  not  been  settled 
upon.  As  soon  as  preliminary  plans 
liave  been  prepared  the  matter  will  be 
taken  up  with  the  War  Department, 
■after  which  will  follow  the  prepara- 
tion of  working  drawings.  The  engi- 
neer states  that  construction  will  re- 
quire about  sixteen  months.  Further 
mention  will   be  made  of  the  work. 

FACTORY — 1  story  and  base,  rein- 
forced concrete.  Cost  not  stated,  Sll- 
verton.      Ore.      Architect  s      name      not 


VVudnesclay.    Janili 


Owi) 


7,    19H. 


U  C.  Eastman.  Plans 
liave  been  completed  for  a  one-story 
and  basement  reinforced  concrete 
structure  which  is  to  be  erected  as  an 
addition  to  the  Silvertoii  Blow  Pipe 
Co.  The  building  will  be  50x100  feet 
and  practically  fireproof  throughout. 
Interior  finish  will  be  o£  pine.  A  ce- 
ment floor,  metal  window  sash  and 
frames  are  specified.  Exterior  of  the 
building  will  be  faced  with  cement 
pldster.     Plans  are  in  the  hands  of  the 


bids 


Fig 


'ill  he  opened 
on    January    15th. 

G.iRAGE  ADDITION— 1  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Portland,  Ore.  Architects.  Mac- 
Naughton  &  Raymond.  Title  and  Trust 
Bldg..  Portland.  Ownerj:.  Burpee  and 
O'Reilly.  The  present  building,  lo- 
cated at  the  corner  of  East  Water  and 
Madison  streets,  will  be  enlarged  by 
the  construction  of  an  SO  by  SO  foot 
annex.  Interior  finish  will  be  of  pine. 
Plans  provide  for  a  cement  floor,  metal 
window  sash  and  frames  and  special 
gasoline  storage  tanks.  Exterior  of 
tlie  building  will  be  faced  with  cement 
pl.ister.  Plans  are  com.plete  and  flg- 
lU'fs  are  now  being  taken. 

RAILROAD  ADMINISTRATION 
BUILDING — 3  story  and  base,  concrete 
and  hollow  tile  construction.  Cost  not 
stated.  Portland,  Ore.  Arcliitect,  G. 
W.  Bosblce,  care  of  owners.  Owners, 
Oregon-Wash ingtcn  Railroad  and  Nav- 
igation Co.  Bids  have  been  opened  for 
the  construction  of  a  three-story  ad- 
ministration building  wliich  is  to  be 
erected  In  the  Albina  district.  The 
l>uilding  will  cover  an  area  of  50  by  80 
feet.  Bids  were  taken  from  selected 
contractors  only.  No  award  has  yet 
been  made. 

WATER  PIPE — $100,000.  Portland. 
Ore.  Engineer,  City  Department  of 
Engineering,  Portland.  Owners,  City 
of  Portland.  Commissioner  Daly  of 
the  Public  Utilities  Committee  has 
asked  that  money  be  set  .iside  and  bids 
be  called  for  furnishing  the  city  with 
a  large  amount  of  water  main  to  be 
installed  thia  spring.  Included  in  the 
list  are:  1,193  gate  valves  ranging  in 
size  from  6  to  30  inches,  5,200  tons  of 
cast  iron  pipe  of  various  sizes,  300 
tons  of  special  castings.  900  oast  Iron 
gate  boxes,  150  cast  Iron  frame  covers 
and  600  fire  hydrants.  Bids  on  this 
m-aterlal    will    he    receiver,    during    Jan- 


One  thousand  shingles,  laid  four 
Inches  to  the  weather,  will  cover  one 
hundred  square  feet  o?  surface,  and 
five  pounds  of  shingle  nails  will  fasten 
them   on. 

One-flfth  more  siding  and  flooring  Is 
needed  than  the  number  of  square  feet 
of  surface  to  be  covered  because  of  the 
lap    in    siding    and    flooring. 

One  thousand  laths  will  cover  sev- 
enty yards  of  surface  an  I  eleven  pounds 
of  iath   nails  will  nail   them  on. 

Eight  bushels  of  good  lime,  sixteen 
bushels  of  sand  and  one  bushel  of  hair 
will  make  enough  good  motar  to  plaster 
100    square   yards. 

One  cord  of  stone,  three  bushels  of 
lime  and  a  cubic  yard  of  sand  will  lay 
one   liundred   cubic   feet   of  wall. 

Cement   one     bushel,    and   sand      two 
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bushels,  will  cover  3%  square  yards, 
one  inch  thick;  -114  square  yards  % 
inch  thick,  and  6%  square  yards  >A 
Incli  thick. 

On  bushel  of  cement  :ind  one  bushel 
of  sand  will  cover  2»4  square  yards, 
one  inch  thick;  2  square  yards  %  inch 
thick,  and  4%  square  ^ards  %  inch 
thick. 


It  is  impossible  to  give  a  rule  that 
will  apply  in  all  cases,  ^.s  the  amount 
varies  with  the  kind  and  thickness  of 
the  paint,  the  kind  of  wood  or  other 
material  to  which  it  is  aoplled,  the  age 
of  the  surface,  etc.  Tl:c  following  is 
an  approximate  rule:  Divide  the  num- 
ber of  square  feet  of  surface  by  200. 
The  result  will  be  the  iii.mber  of  gal- 
lons of  liquid  paint  required  to  give 
two  coats;  or,  divide  by  IS  and  the  re- 
sult will  be  the  number  of  pounds  of 
vhlte     le.;d     required     to 


thr 


ats. 


JUNIOR    TOPOGRAPHER    (MALE). 
February  5  nnd  «,  11H4, 

T.iu  United  States  Civil  Service  Com- 
mission announces  an  open  competitive 
for  junior  topographer,  for  men  only. 
In  February  5  and  6,  1914.  From  the 
register  resulting  from  this  examina- 
tion certicfiation  will  be  made  to  fill 
vacancies  as  they  may  occur  in  the 
position  in  tlie  Geological  Survey,  at 
salaries  ranging  from  J720  to  11,200 
a  year,  and  in  positions  requiring 
similar  qualifications,  unless  it  is  found 
to  be  in  the  interest  of  the  service  to 
fill  any  vacancy  by  reinstatement, 
transfer,  or  promotion.  The  salaries 
paid  will  be  governed  by  the  rating  of 
the  ellgibles  in  the  subject  of  training 
and  experience. 

,\ppolntineni  to  permanent  positions 
in  the  Geological  Survey  will  he  made 
from  the  register  of  junior  topographer 
ellgibles.  An  examination  will  be  held 
on  February  4,  1914,  to  secure  ellgibles 
quulined  as  topographic  aid,  for  tem- 
porary employment  only,  during  the 
field  season.  An  applicant  who  desires 
to  be  examined  for  both  positions  must 
file   a   separate   aDollcation    for   each. 

Competitors  will  be  examined  in  the 
fonowlng  subjects,  which  will  have  the 
relative   weights  Indicated: 

Subjects.  Weights. 
1.  Mathematics  (comprising  arith- 
metic, algebra  to  and  including 
problems  Involving  quadratics, 
plane  and  solid  geometry,  plane 
trigonometry,  logarithms,  men- 
suration,  and    projection) 15 


Sur 


and 


of 


struments.  and  elements  of  as- 
tronomy as  applied  to  surveying 
(the  field  questions  are  all  ele- 
mentary  in   character  and   do   not 


olve 


athe 


al  kr 


ledge   beyond   that   under  Subject 
1)     

3.  Contour  construction  (consist- 
ing of  drawing  contour  lines 
from    given    perspective   view) . . . 

4.  Topographic    drawing    and    let- 


Time  allowed,  two  days  of  six  and 
seven  hours,  respectively.  The  first 
and  second  subjects  will  be  given  on 
the  first  day,  the  third  and  fourth  on 
the   second   day. 

No  .sample  questions  of  this  examina- 
tion will  be  furnished. 

Applicants  must  have  reached  thejr 
twentieth  but  not  their  thirtieth  birth- 
day on  the  date  q|.  the  examination,  ex- 
cept that  in  the  case  of  men  who  liave 
had  five  field  seasons'  experience  in  any 
Government  bureau  as  technical  fleld 
assistant  doing  topographic  work 
similar  to  that  executed  by  the  Geo- 
logical Survey,  the  maximum  age  limit 

Competitors  must  supply  themselves 
with  drawing  board  not  less  than  15 
inches  square,  drawing  pen,  pencil, 
sc;.le,  Ink.  and  square  or  triangles. 


Thi; 


itlo 


who  are  citizens  of  the  United  States 
and    who    meet    the    requirements. 

Persons  who  meet  the  requirements 
and  desire  this  examination  should  at 
once  apply  for  application  Form  l312 
to  the  United  States  Civil  Service  Com- 
mission, Washington,  P.  C.  or  the  the 
Secretary  of  the  United  States  Civil 
Service  Board  at  San  Francisco.  No 
application  will  be  accepted  unless 
properly  executed  including  the  medi- 
cal certificate,  and  filed  w.th  the  Com- 
n.lsslon  at  Washington  in  time  to  ar- 
range tor  the  examination  at  the  place 
selected  by  the  applicant.  In  applying 
tor  this  examlatlon  the  exact  title  as 
given  at  the  head  of  this  announcement 
should  be  used. 

Issued  December  19  ,1913. 


AID     (MALE.) 


Jnunnry  21- 


11114. 


The  United  States  Civil  Service  Com- 
mission announces  an  open  competitive 
examination  for  aid,  for  men  only,  on 
January  21  and  22,  1911.  From  the 
register  of  ellgibles  resulting  from  this 
examination  certification  will  be  made 
to  fill  vacancies  as  thty  may  occur  In 
this  position  In  the  Bureau  of  Stand- 
ards. Department  of  Commerce.  at 
salaries   of    $600    and    1720    a   year   and 

tions  requiring  similar  qualifications, 
unless  it  Is  found  to  be  In  the  Interest 
of  the  service  to  fill  any  vacancy  by  re- 
instatement,  transfer,   or  promotion. 

The  work  of  the  Bureau  of  Standards 
is  scientific  and  technical  in  character, 
consisting  principally  oi  physics,  chem- 
istry, and  mechanical  and  electrical  en- 
gineering. The  Bureau  employs  a  large 
number  of  experts  in  each  of  these 
branches.  Young  men  filling  success- 
fully the  position  of  aid  are  eligible 
for  promotions  In  the  lines  of  work  In 
wliich  they  have  become  efficient.  The 
opportunity  for  study  and  advancement 
along  the  lines  indicated  is  equal  to  that 
of  the  leading  commercial  or  educa- 
tional  Institutions. 

Competitors  will   be  examined   In   the 
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Veneered  Panels  that 
ARE  good— -order 
today  from 


Wybro  Panels  are 
of  Proven  Quality 

Thousands  of  particular  contractors 
have  tested  and  PROVEN  ttie  quality  ot 
WYBRO  Panels. 

You  take  no  chances  In  ordering  WY- 
BRO Panels  Tor  they  ar.:  of  PROVKN 
QUALITY.  They         SATISFY.  li;s 

vai  ieties  to  choose  from. 


Wtiite  Bpottieps 


5th  and  Brannan  Streets 


following  subjects   which    will   liave   tlie 
relative   weights   indicated: 

Subjects.  Weights. 

1.  Elementary    algebra,    geometry. 
and    trigonometry 30 

2.  General    physics     30 

3.  Elementary  mechanical  drawing     20 

4.  Education,    training,      and      ex- 
perience           20 

Total     100 

Graduation  from  a  mechanical  train- 
ing, technical,  or  scientific  school  or 
equivalent  training  in  a  scienlihc  or 
technical  laboratory  is  a  prerequisite 
for    consideration    for    this    position. 

Statements  as  to  education,  training, 
and  experience  are  "accepted  subject  to 
verification. 

Two  days  will  be  required  for  this 
examination. 

No  sample  questions  of  this  examina- 
tion will  be  furnished. 

Applicants  must  have  reached  Uieir 
nineteenth  but  not  Iheir  twcnty-tourtn 
birthday  on  the  date  of  the  examina- 
tion. .    , 

Each  competitor  should  bring  for  use 
in  the  examination  a  small  drawing 
board,    T   square,      triangle,    ink,      pens, 

scale.divided  Into  sixteentlis. 

Under  an  act  of  Congress  applicants 
for  this  examination  must  be  examined 
in  the  State  or  Territory  in  which  they 
reside  and  have  been  actually  domiciled 
in  such  State  or  Territory  for  at  least 
one  year  previous  to  the  date  of  the 
examination. 

This  examination  is  open  to  all  men 
who  are  citizens  of  the  United  States 
and  who  meet  tne  requirements. 

Persons  wlio  meet  the  requirements 
and  desire  this  examination  should  at 
once  appiy'to  the  United  States  Civil 
Service  Commission,"  Washington.  D.  C. 
or  to  the  secretary  of  the  board  of  ex- 
aminers at  San  Francisco,  for  applica- 
tion Form  1312.  No  application  will  be 
accepted  unless  properly  executed,  ex- 
cluding the  medical  certificate,  and  filed 
with  the  Commission  at  Washington  in 
time  to  arrange  for  the  examination  at 
the  place  selected  by  the  applicant  In 
applying  tor  this  examination  the  ex- 
act title  as  given  at  the  head  of  this 
announcement  should  be  used. 

Issued    December    19.    1913. 

♦ -• 

TAKING   THE    HEAT    OUT    OP    LIGHT. 

The  chemist  by  synthetic  processes 
can  enable  you  to  taste  strawberry  jam 
He  can  analyze  the  material  that  gives 
the  scent  of  hyaeinrhs  and  reproduce 
it  without  ever  having  seen  such  a 
flower.  But  'le  cannot  make  light 
which   will  compete  with   the  best  that 


San  Francisc 


nature  has  devised.  And  the  lighting 
engineer  has  been  helpless  until  quite 
recently,  when  the  first  steps  liave  been 
taken  in  what  is  proving  to  be  the 
right  direction. 

The  firefly's  most  important  secret 
is  out.  Its  light  is  intermittent.  -'Vnd 
like  almost  all  discoveries,  it  is  so 
simple  that  the  scientists  are  wonder- 
ing that  they  have  not  noticed  or 
placed  any  particular  importance  on 
that  fact  before.  The  heart  beat  is 
intermittent,  for  if  It  were  not  that 
organ  could  not  stand  the  strain  of 
action  for  even  part  of  a  lifetime.  How 
long  can  you  sustain  a  vigorous 
muscular  effort?  Only  a  short  time, 
and  then  you  must  halt  lest  you  invite 
exhaustion.  However,  you  can  make 
momentarily  extremely  violent  efforts, 
and  you  can  repeat  these  frequently  if 
you   be   given    time  between   to   recover. 

The  shining  thread  of  the  electric 
bulb  can  glow  much  brighter  for  a 
short  while  than  it  ordinarily  does 
during  continuous  service.  M.  Dussaud 
merely  applied  the  principle  of  occa- 
sional, regular  rests  to  his  incandes- 
cent lamps,  required  them  to  give  their 
best  when  at  the  white  heat,  and  then. 
after  that  brief  tax.  gave  them  a  longer 
period  of  repose  ere  calling  them  again 
to  duty. 

It  is  a  fact  that  the  actual  heat  of 
Lis  filaments  is  unusually  liigh,  but  be- 
cause ot  the  way  his  system  works  the 
light  produced  is  cold — the  lamp  being 
in  service  for  so  brief  a  while  that  it 
does  not  project  heat  waves.  Besides 
this,  the  filament  is  equal  to  an  un- 
usual length  ot  service.  Remember. 
>ou  have  a  similar  example  In  nature, 
the  firefly  glows  spasmodically  and  not 
steadily. 

« 

EXPOSITION    ITEMS. 

"Dazzle  Patch,"  the  fastest  colt  In 
the  world,  has  been  entered  by  M.  W. 
.Savage.  owner  ot  the  famous  Dan 
Patch,  in  the  race  meets  to  be  held  on 
the  track  ot  the  Panama-Pacific  In- 
tfriiational  Exposition  in  Jtune  and 
October    'S15. 

He  has  also  entered  horses  for  the 
2:06  class  pace  and  for  the  2:10  trot  in 
both  meets.  Among  other  entries  are 
"Electric    Patch." 

In  a  circular  just  published  by 
Savage,  who  is  also  the  owner  of  the 
International  1:55  Horse  Farm  of  Min- 
neapolis. Minnesota,  he  gives  out  an 
Interesting  account  of  Dan  Patch,  the 
Eire  of  Dazzle  Patch,  who  holds  the 
world's  record  of  1:5.t  and  who  lias 
paced  1S2  miles  in  an  average  time  of 
2:04%  and  who  has  lowered  the  world's 
record   for   the  mile  fourteen   times. 


E.  H.  Williams  Chalmer  Muadiy 

Monday  &  Williams 

Attorniys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

616  Philan  lulldlng,        San  Frinolsoi 


liescrlhing  Uazzle  Patch.  Savage  de- 
clares that  at  the  age  of  28  months  the 
colt  paced  a  half  mile  in  59  seconds, 
and  at  49  months  did  the  half  in  56% 
seconds  and   the  mile  in   2:02^4. 

Savage  declares  that  the  Directors 
of  the  Exposition  should  be  praised  for 
their  nerve  and  good  judgment  in  of- 
fering equal  opportunity  to  pacers  and 
trotters,  as  shown  by  the  two  purses 
of    f20,000    each    hung    up    for    the    2:06 

Ing. 

The  Festival  Hall  at  the  Panama- 
Pacific  International  Exposition  is  the 
result  of  the  study  of  the  Theatre  des 
Beaux  Arts  type  of  Prencli  architecture 
and  has  the  usual  theatre  arrangement 
of  a  foyer  in  front,  and  the  stage  with 
its  accessories  behind  a  circular  audi- 
torium. The  details  are  from  the 
French  Renaissance  ornament,  par- 
ticularly from  Le  Petit  Trianon  and 
Le   Grand   Trianon. 

The  building  is  three  hundred  and 
eighty-six   feet  long  and   three   hund 


and 
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the 


tral    part.      Tlie   dome    which    forms    ti 
dominant  feature   of  the  design  is  tv 
hundred  and  twenty-one  feet  high  and 
one    hundred    and    seventy    feet    in    di- 
ameter  on    the   outside. 

There  will  be  an  expenditure  of  $800,- 
000  by  China  at  the  Panama-Pacific 
International  Exposition  and  of  thii 
amount  not  less  than  $300,000  will  be 
used  for  the  Cliinese  Pavilion,  accord- 
ing to  an  estimate  made  by  Dr.  T.  C. 
Chu.  Commissioner  of  China,  who  re- 
cently   arrived    in    San    Francisco. 

"The  preparation  now  going  on  in 
China  for  this  Exposition  is  universal, 
but  is  particularly  noticeable  in  cen- 
tral China  where  there  is  great  en- 
lightenment and  Industrial  civic  de- 
velopment."   said    Dr.    Chu. 

"The  pr.vilion  which  will  be  built  by 
China  may  he  a  permanent  gift  to  the 
United  States.  Its  type  of  architecture 
will  be  typically  Chinese  and  an 
chitect  from  my  country  will  arrive 
ban  Francisco  soon  to  design 
structure. 

■'in  no  country  is  greater  enthusia 
over  a  national  exhibit  at  the  Exp( 
tion  being  displayed  than  in  China,  f 
commissions  are  organized  in  every 
province  for  the  purpose  of  co-operat-- 
ing  with  the  Chinese  Government 
making  ours  the  greatest  exhibit  e 
displayed   by  China  at  any  Expositio 
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bureau   and   will   maintain   headquarters 
in  every  part  of  the  Republic  and  the 
arrange  for  the  exhibits  and  create  ad- 
ditional   interest    in   the   Exposition." 
"When   I   left    tor   Europe   I    was   c( 
fldent   that    the   Fine   Arts    Department 
would  have  an  exhibition  as  strong 
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sday,    January     7.    1914. 
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any  ever  seen  in  this  country."  declar- 
ed John  E.  D.  Tiask.  Chief  of  tlie  i,e- 
partment  of  Fine  Arts  of  the  Panama- 
Pacific    International    Exposition. 

•■On  my  return  I  am  not  only  conH- 
dent.  but  positively  assured  tliat  tnere 
will  be  in  San  Francisco  in  1315,  the 
very  best  exhibition  of  paintings  and 
sculpture  that  has  ever  been  seen  on 
the  Western  Hemisphere,  and  in  many 
respects  the  most  interesting  Fine  Arts 
exhibit  that  has  ever  been  ..eld  in  the 
world." 

Trask  brought  liack  to  President 
Charles  C.  Moore  and  Director  in 
Chief  Frederick  J.  V.  Skiff,  sliver 
plaques,  replicas  of  tiie  golden  plaiiue 
presented  by  tiie  B.xposltion  to  Baron 
Pierre  de  Coubertin.  as  a  trophy  to  be 
contested  for  in  the  modern  pentathlon, 
ore  of  the  lending  athletic  events  at 
the    Swedish    01.\'mplan    games. 

Trask  visited  ten  foreign  countries 
and  while  abroad  conferred  witji  the 
leaders  in  art  of  the  world.  He  was 
highly  successful  in  his  mission  and  is 
enthusiastic  over  the  art  exhibit  which 
Is  to  be  presented  on  the  Rxposltion 
grounds    in    131-5. 


On  tlie  Pacihc  coast  coal  is  now  used 
practially  for  household  purposes  only, 
and  the  consumption  of  coal  in  1913  was 
about  the  same  as  In  1912.  In  the  San 
Francisco  market  the  use  of  fuel  oil  for 
generating  steam  has  displaced  that  of 
coal.  The  only  coal  used  for  steam  is 
that  taken  by  the  Pacific  Mai!  Steam- 
ship Co.  and  tlie  Japanese  Steamship 
Co.  for  their  vessels  to  the  Orient. 
AThile  fuel  oil  is  used  almost  to  the  en 
tire  exclusion  of  coal  on  Puget  Sound 
and  on  the  railroads  of  Oregon 
and      Washington.  The       coal 

trade  o  t  San  Francisco  li  a  s  been 
largely  supplied  by  British  Columbia, 
but  on  May  1.  1913,  a  strike  was  begun 
at  the  British  Columbia  mines  and  all 
shipments  to  the  San  Francisco  mar- 
ket cea-?od.  On  account  of  this  strike 
rail  shipments  of  coal  from  Utah.Wyo- 
ming  and  New  Mexico  were  considerbly 
increased,  and  some  shipments  were 
made  by  water  from  Puget  Sound.  Aus- 
tralia, and  Japan. 

The  production  of  petroleum  in  Cali- 
fornia in  1913  is  estimated  at  96.00(1- 
000  to  97.000.000  barrels.  Port  of  the 
output  finds  Its  way  to  household  where 
gas  manufactured  froltl  oil  is  used 
for  cooking.  At  the  close  of  1913  the 
price  of  oil  to  consumers  and  steam 
plants  at  San  Fl~ancisc.o  was  from  60 
to  70  cents  a  barrel,  wlilch  is  equal  to 
the  price  per  ton  ($2.25  to  J2.50)  for 
Pocahontas  or  Cardiff  coal.— U.  ?■.  Geo- 
loglcsi;   Survey. 


Some  excitement  was  caused  by  the 
discovery  of  a  feasible  railway  route 
from  Portage  or  Passage  Bay.  on  the 
west  side  of  Prince  William  Sound,  to 
Turnagaln  Arm.  Alaska.  Here  a  route 
was  fovinded  which,  by  use  of  a  tunnel 
about  2  miles  in  length,  will  avoid  the 
glaciers  and  yield  low  grades  for  both 
in  and  out  hound  traffic.  The  distance 
from  tidewater  on  Prince  WilPam 
Sound  to  tidewater  on  Turnagaln  Arm 
is  about  12  miles,  and  the  proposed 
line     will    join     the     Alaska     Nonthern 


Railroad  at  about  mile  63.  Official  in- 
formation regarding  the  availability  of 
Portage  Bay  as  a  terminal  is  still  lack- 
ing but  private  advices  are  favorable, 
liy  use  of  this  route  the  distance  from 
tidewater  to  the  Matanuska  coal  field 
is  reduced  to  about  136  miles,  with  only 
one  adverse  grade  and  that  a  low  one. 
The  information  at  hand  indicates  tliat 
this  route  Is  certainLv  worthy  of  care- 
ful   consideration. 


Iiaiiies  that  furnish  current  to  all  the 
cities  and  towns  in  Sou;hcrn  Califor- 
nia. The  highest  rate  is  eight  cents 
per  kilowatt,  the  same  as  the  Pacific 
Gas  and  Electric  Company  Is  forcing 
the  people  of  Sari  Francisco  lo  pay. 
"because  of  the  injunction."  Yet,  that 
ciiinpany  collects  in  the  latter  city  over 
?3, 000,000  for  electricity,  The  minimum 
monthly    bill    charged    in    Riverside    Is 
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trips  were  made 
)ver  the  military  wagon  road.  More- 
>\er,  a  new  direct  steamboat  service 
las  been  established  between  upper 
LUkon  points  and  Fairbanks.  Wagon 
oad  and  trail  construction  has  been 
ontinued  by  the  Alaska  Road  Com- 
nlssion  in  different  parts  of  the  Terri- 
ory,  thereby  reducing  costs  of  trans- 
lortation  to  various  mining  camps, 
ults  attained  in  building  rail- 
id    wagon   roads  and   establish - 


xpens 
fron 


Ion  of  146. 9S6.  or 
■ent.  Other  rcc 
■evenue  up  to  ?56, 
nade  for  deprecia 
ind   repayn 


opera- 
1  profit  of  32\i  per 
.pts  brought  this 
15.  Deductions  were 
on.   J16.500,   Interest 


stea 


calculable  advantage   to  the 
dustry    of    Alaska    and    have 


of  bonds,  $4,270.  leav- 
ing a  net  surplus  or  profit  for  the  year 
of    $34,925. 

For  street  lighting,  lamps  of  medium 
candle  power  are  favored.  About 
3.000  of  them  are  used,  being  placed  on 
low  posts  and  at  moderate  distances 
along  the  street,  giving  an  excellent 
illumination.  High  power  arc  lights 
are    but    little    used,    there    being    but 


velopments  Indicating  something  of  the 

thirty-eighth    on    the    streets,    and    only 

vast  mineral  resources  of  the  Territory. 

eight    in    the    stores.      The    business    of 

At  best,  the  transportation  is  woefully 

the   plant   is   still   growing.      About   237 

Inadaquate,   and    unless    it   be    extended 

consumers  were  added  during  the  year. 

no    great    advancement    in    mining,    ex- 

and   the      consumption    of     current    in- 

cept   along    the   coast,    can    be    expected. 

creased   five  per  cent. 

Therefore    railway    construction     is    of 

Riverside    Is    a    splendid    example    of 

first   importance  to  Alaska,  and   second 

successful      operation    of    a      municipal 

only   to  this  is  the  building  of  a  system 

electric    plant.       Every    other    city     in 

of   tributary    wagon   roads.  — U.   S.   Geo- 

California   may    well    follow    her.    with 

logical    Survey. 

profit  to  the  people.     In  Riverside  there 

is    no    corruption    of    the    courts    or    city 

KIVEHSIDE       ELECTIlir       PLANT— A 

council,      nor      Intel  ference      with      its 

MUNKIPAI,    PLANT    lUULT    FnOM 

political  affairs,  by  a  lighting  corpora- 

PROFIT. 

tion.       Its    chief    of    police    and    other 



olflcials  are  not  appointed  at  the  behest 

By    Edward    P.    T     Tr 
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to  pay  for  the  bulidiii.'^  of  a  steam 
generating  plant.  With  this  small  be- 
ginning, as  the  town  increased  In 
population,  the  service  of  Ihe  municipal 
electric  plant  was  extended. 

The  report  of  City  Auditor  Prior 
shows  a  total  value  of  the  plant  and 
Us  various  funds  amou'iting  to  $513.- 
986.  These  assets  have  ^rown  from  the 
profit  of  tlie  plant.  All  of  the  ex- 
tensions, improvement*:  and  better- 
ments have  been  paid  for  out  of  the 
surplus  earnings.  In  addition.  the 
original  bonded  debt  has  been  reduced 
to  $50,000.  A  depreciation  fund  of 
$5,S.295  has  also  been  accumulated,  out 
of  which  are  provided  al'   replacements. 

Beginning  with  this  small  plant,  the 
people  of  Riverside  now  have  a  prop- 
erty worth  over  half  a  million  of  dol- 
lar.l.  every  dollar  of  w'.ich  they  have 
paid  for  out  of  the  re-elpts.  At  the 
same  time,  tlie  rates  cha;-^ed  have  been 
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•■Nothing  is  up  to  the  standards  that 
prevailed  when-  I  was  young."  bemoans 
the  average  person  after  he  has  passed 
the  stage  when  his  creative  activities 
legin  to  decline  and  he  sees  the 
j-ounger  generation  pushing  to  the  fore 
witn  new  ideas,  and  different  meth- 
ods of  working  them  out.  So  like- 
wise it  Is  quite  common  with  the  gen- 
eral public  to  bemoan  ■•this  commer- 
cial age  of  architecture."  and  to  see  a 
bright  halo  surroundlrig  the  achieve- 
ments  of    middle    age    architects,    which 


the 


ot  and 


uld 


equaled,  certainly  not  surpassed,  by 
present-day  architects.  Things  whldi 
appealed  to  the  appetite  of  youth,  its 
physical,  mental  and  spiritual  pleas- 
ures and  ecstacies  always  appear  to 
old  age  as  far  superior  to  similar  mod- 
ern things,  yet  If  one  could  go  back 
fifty  years  to  again  enjoy  them,  how 
different  than  the  memory  would  the 
reality  be!  It  is  with  pleasure  we 
read  the  following  comment  of  En- 
gineering Record  on  the  fallacies,  loo 
commonly  met  With  tbday,  in  the  mod- 
ern conception  of  the  relative  val.ue 
of  the  work  of  the  medieval  and  the 
modern   architect. 

"It   Is  the  joy   ot  many   lo   abuse   the 
present    and    laud    the    pa.st.    hut    it    has 


to   tcv 


tha 


tho 


al  hi 


to    rouse 
St   as  did 


■it- 


er  in  a  London  paper  recently  in  be- 
moaning the  passine  of  tlie  uraftsman 
from  iiis  one-time  leadersliip.  Lament- 
ing that  the  master  builder  of  medi- 
eval times  had  given  place  to  tlie  mere 
architect  of  today,  he  brought  about 
his  ears  the  whole  protesting  swarm. 
Now  granting  that  there  were  grants 
in  those  days  wlio  left  behind  them 
monuments  of  sucli  eternal  beauty  that 
they  have  been  tiie  chief  inspimtion  of 
all  that  lias  come  after,  it  Is  by  no 
means  true  that  the  merit  belongs  to 
the  builder  or  the  craftsman  alone 
The  great  work  of  anlinuity  was 
wrought  by  tlie  combination  of  artist 
and  mason  in  proportions  now  un- 
known, wilh  time  as  their  silent  part- 
ner. However  when  the  creative  mind 
began  its  career  Its  host  was  usually 
sleeping  in  the  ciypt  it  had  planned  a 
century  or  so  before  the  building,  as 
we  know  it.  was  flnished.  As  to  the 
most  medieval  work,  it  -has  gone  to 
well-deserved  decay  long  since.  We 
let  our  Imaginations  run  riot  in  dreams 
of  the  faithful  workman's  loving  art- 
istry, forgetting  the  nameless  and 
pestilent  bunglers  whose  clumsy  fin- 
gers wrought  aiioininations  in  wood 
and  stone.  And  few  even  of  the  mas- 
terpieces have  escaped  the  stupid  and 
ruthless  meddling  of  the  renovator, 
whether  architect  or  builder  by  train- 
ing. 

■•No,    the    old    days    were    as    full    of 

own.  The  ruins  of  St.  Mary's  Abbey  in 
New  York,  for  instance,  show  as  vile 
a  grade  of  rubble  as  any  cheap  con- 
tractor of  the  twentieth  century  could 
imagine  and  the  building  tumbled  eas- 
ily into  the  decay  it  deserved.  Some 
of  the  good  and  stable  wo-k  of  the 
past  has  happily  remained  to  us  and 
has  served  a«  a  model  from  century  to 
century.  The  ordinary  architect  of 
today  makes  fewer  mistakes  by  copy- 
ing it  than  by  trusting  to  his  oA'n 
magination.  Whether  his  predecessor 
■began  as  artist  or  as  mason  makes 
precious    little    difference. 

'•But  before  passing  hasty  judgment 
upon  the  architect  of  our  own  times, 
think  a  moment  of  the  evil  days  upon 
which  he  has  fallen.  In  the  medieval 
times   he   must   perforce   know   only   the 

art.  If  he  were  building  a  church  the 
fine  stimulus  of  the  Gothic  was  his  In- 
spiration and  his  medium  was  crafts- 
manship in  stone.  Today  he  must 
know  masonry  and  toncrete,  structural 
steel  and  sanitary  plumbing,  lighting 
and  heating,  electric  wiring  and  ac- 
coustics.  The  old  congregation  did 
not  need  to  read  and  mostly  couldn't, 
expected  to  be  cold  and  generally  was, 
could    not    understand    the    Latin    of   the 
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wood  work  from  a  third;  he  was  not 
hounded  by  agents  of  patented  de- 
vices nor  pestered  by  circulars  of  sup- 
plies offering  him  the  usual  archi- 
tect's commission  of  —  per  cent.'  If 
he  were  a  grafter  it  was  by  malice 
prepense,  and  not  by  daily  temptation. 
All  these  things  the  architect  of  to- 
day has  to  endure,  besides  being  called 
a  slavish  copyist  if  he  turns  to  the 
best  in  antiquity  and  a  commonplace 
Innovator  if   he   does   not. 

"His  chief  hope  is  in  suiting  nimself 
as  best  he  may  to  new  conditions,  call- 
ing in  technical  advisers  on  the  details 
which  he  cannot  in  the  nature  of  things 
have  time  to  master,  even  if  he  has  the 
ability,  standing  the  more  firmly  by 
the  interests  of  his  client  as  he  con- 
fronts a  regiment  of  sub-contractors, 
and  remembering  that  he  must  be 
artist  before  being  engineer  or  con- 
tractor. Originality  and  resourceful- 
ness Is  much  more  difficult  to  find  than 
technical  or  constructional  skill,  and 
if    the    architect    is    to    be    more    than    a 


cha 


it. 


Little  need  for  wonder  or  blame  then 
if  the  architect,  having  to  be  a  Jack- 
of -all-trades,  bungles  a  goodly  num- 
ber of  structures  if  he  tries  to  cover 
the  whole  range  single  handed.  His 
training  is  of  necessity  spread  out 
rather  thin  and  the  wonder  is  not  that 
he  sometimes  does  badly,  hut  that  he 
ever  succeeds  In  rising  out  of  the  tur- 
moil  into  greatness. 

"Besides  all  this  he  has  to  struggle 
against  or  make  surrender  to  a  com- 
plex commercialism  that  makes  the 
machinery  of  construction  terribly  in- 
tricate. His  predecessor  did  not  have 
to  plan  for  buying  his  stone  from  one 
source,   his  steel  from  another  and  his 


ster 


bos 


it  must  be  by  the  possession  of  these 
attributes.  And  looking  about  one 
cannot  but  realize  that  art  did  not  die 
with  the  Gothic  nor  perish  with  the 
Romanesque.  New'  necessities  must 
bring  new  forms  now  just  as  certainly 
as  they  did  a  thousand  years  ago.  And 
if  the  sketches  of  the  Cathedral  of  St. 
John  the  Divine  reincarnate  the  in- 
spirations of  ihe  past,  just  so  surely 
does  the  fine  mass  of  the  West  Street 
Building,  rising  like  a  huge  ancient 
keep  against  the  western  sky  as  one 
passes  out  onto  the  North  river,  be- 
speak the  promi.^e  and  the  dignity  of 
the  age  of  steel.  The  times  have 
changed  and  the  architect  must  change 
with  them." 
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February  4,  1014. 

The  United  States  Civil  Service  Com- 
mission announces  an  op'in  competitive 
examination  for  topographic  aid,  for 
men  only,  on  February  4,  1914.  Prom 
the  register  of  eligibles  resulting  from 
this  examination  certification  will  be 
made  for  temporary  employment  as 
topographic  aid  under  the  Geological 
Survey  during  the  field  season,  unless 
It  IS  found  to  be  in  the  interest  of  the 
service  to  fill  any  vacancy  by  rein- 
statement, transfer,  or  promotion.  The 
entrance  salaries  range  from  $40  to 
175  a  month.  The  salaries  paid  will 
•be  governed  .by  the  rating  of  the 
ellglbles  in  the  subject  of  training  and 
experience,  and  in  no  case  will  topo- 
graphic aids  be  advanced  in  salary  be- 
yond the  maximum  stated  above  until 
they  qualify  in  and  are  certified  from 
the  junior  topographer   examination. 

Appointment  to  permanent  positions 
will  be  made  only  of  persons  who 
qualify  in  and  are  certified  from  the 
junior  topographer  examination.  An 
examination  for  junior  topographer 
will  be  held  Februaly  5  and  6,  1914.  An 
applicant  who  desires  to  be  examined 
for  both  positions  must  file  a  separate 
application  for  each.  Failure  to  qualify 
in  the  .iunior  topographer  examination 
within  a  reasonable  time  will  be  con- 
sidered   by   the     department     sufficient 
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cause  for  removal  under  the  statute. 
The  junior  topographer  exami^natlon  is 
usually  held  about  the  same  time  of 
the  year  as  that  for  topographic  aid. 
and  topograp,hic  aids  who  wish  to 
qualify  as  junior  topographer  will  be 
expected  to  do  so  within  a  reasonable 
time  from  the  date  of  their  appoint- 
ment as  aid. 

Competitors  for  the  position  of  to- 
pographic temporary)  will  be  ex- 
amined in  the  following  subjects,  which 
will  have  the  relative  weights  indi- 
cated: 

Subjects.                                         Weights. 
1.     Mathematics    (elementary,    prac- 
tical   questions)     15 

■i.     Surveying     (elementary,       prac- 
tical   questions)     15 

3.      Topograp,hic    drawing    20 

J.     Letter    writing    10 

5.     Training   and   experience 40 

Total     1 00 

In  making  certifications  for  employ- 
ment from  the  register  preference  will 
lie  given  to  residents  of  the  States 
where  the  persons  are  to  be  employed. 

Statements  as  to  training  and  ex- 
perience are  accepted  subject  to  veri- 
fication. 

No  sample  questions  of  'his  exami.na- 
tion  will  be  furnished. 

.Applicants  must  liave  reacheil  their 
twentieth  but  not  their  fortieth  birth- 
day on  the  date  of  the  examination. 

Competitors  must  supply  tlieniseives 
with  drawing  board  not  less  than  15 
inches  square.  drawing  pen.  pencil, 
scaie,   ink,   and  square  or   triangles. 

This  examination  is  open  to  all  men 
who  are  citizens  of  the  United  States 
anri  who  meet  the  requirements. 

Persons  who  meet  the  requirements 
and  desire  this  examination  should  at 
once  apply  for  application  Form  1312 
to  the  United  States  Civil  Service  Com- 
mission, Washington.  D.  C.  or  to  the 
Secretary  of  the  U.  S.  Civil  Service 
Board  at  San  Francisco.  No  applica- 
tion will  be  accepted  unless  properly 
executed,  including  the  medical  certi- 
ficate, and  filed  with  the  Commission  at 
Washington  In  time  to  arrange  for  the 
examination  at  the  place  selec'.ed  by 
the  applicant.  In  applying  for  this 
exi.mlnation  the  exact  title  as  given  at 
the  head  of  this  announcement  should 
be  used. 

Issued    December    19.    1913. 

♦ 

•  ■.VMKOIINIA'S       .MINEKAI,       PIKIHHC- 

TIOi\  FOH   l»i:i  V.\I,ITED  .AT  OVER 
SO.'i.OOO.OOO. 

liK-renxc   of  »4,aOO,aOO  Diirlug   the    Ycnr. 

At  the  close  of  the  year  1913  the  Min- 
eral industry  in  California  continues 
to  display  a  healthy  condition  and 
sliow-s  every  evidence  of  continuing  the 
remarkable  rate  of  growth  which  It 
has  maintained  during  the  past  several 
years.  While  the  exact  production  fig- 
ures for  the  year  just  ending,  which  are 
obtained  by  totaling  the  returns  from 
individual  producers,  will  not  be 
available  for  another  six  months,  it 
is  possible  to  arrive  at  a  close  approxi- 
mation of  the  value  of  the  State's 
mineral  output  at  this  time. 

Petroleum,  which  has  strengthened 
its  hold  on  first  place,  will  show  a  pro- 
duction of  about  93.000.000  barrels,  an 
increase  of  3.500.000  barrels  over  the 
1912     output.  The     most     gratifying 

feature  of   the  situation   being   the   in- 
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crease  in  consumption  at  a  rate  suf- 
ficient to  not  oniy  maintain  tlie  prices 
of  tlie  previous  year  but  to  sliow  a 
sliffiit  increase  over  tlie  average  price 
of  46.7c  w.liicii  iieid  during  1912.  Tlius 
petroleum  alone,  tiie  crude  product  at 
tlie  weiis,  will  siiow  a  value  of  about 
143,500,000  or  an  increase  of  fl, 500.000 
as  compared  to  1912. 

Gold,   whicli    was   tile   most    important 
mineral    product    of    tlie    State    for    so 
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differing  but  little  from  tlie  1912  fig- 
ure, in  round  numbers,  120,000,000. 
Increased  efficiency  In  dredge  manu- 
facture and  operation  continues  to  keep 
tlie  output  of  this  method  of  gold  min- 
ing up  to  the  mark,  in  spite  of  the  fact 
that  tlie  class  of  material  being  worked 
is  constantly  becoming  poorer.  Deep 
mining  is  in  a  more  prosperous  condi- 
tion than  it  was  a  year  ago  and  there 
lias  been  no  important  change  in  any 
branch    of   precious    metal    mining. 

The  copper  outlook  as  far  as  actual 
results  go.  has  remained  practically 
unchanged  during  the  present  year. 
The  fume  question  lias  not  yet  been 
settled  but  an  attitude  of  hopefulness 
prevails,  and  much  further  experiment- 
ing and  scientific  investigation  has 
taken  place,  all  of  which  augurs  well 
for  an  early  return  to  the  greater  ex- 
ploitation of  the  unmeasured  copper 
resources  of  the  State.  Production  for 
1913  will  be  valued  at  approximately 
$5,500,000. 

Cement  output  will  show  an  increase 
of  about  12,000.000  in  value,  or  a  total 
of  close  to  18,000,000.  Crushed  rock 
and  granite  will  exceed  $6,000,000; 
brick  $3,000,000;  natural  gas  $1,250,000; 
borax  a  normal  production  worth  over 
$1,000,000:  silver  $800,000,  and  quick- 
silver $750,000,  a  decrease  due  largely 
to  the  low  price  of  $38.50  per  flask 
which    prevailed   during  the   year. 

The  minor  mineral  products  exhibit- 
ed normal  activity  and  growth  and  a 
conservative  estimate  of  the  total  out- 
put for  1913  shows  the  gratifying  in- 
crease of  approximately  $4,000,000  over 
the    1912    figures    of    $9. ,472, 385. 

♦ 

CONTRACTORS'    LIABIMTY    RATES. 

By   E.   T.  Thur;iton. 

Tie  Oaily  Paclflc  Builder  Is  in  rt- 
ceipt  of  the  following  letler  from  E.  T. 
Thurston  of  Thurston  &  Co.,  General 
Contractors,  wherein  comparisons  are 
made  of  rates  charged  by  the  State  and 
by  private  companies.  Mr.  Thurston 
has  gone  Into  the  matter  very  care- 
fully. 

The  Daily  Pacific  Builder. 
560    Mission    Street. 
San   Francisco,    Cal. 
Gentlemen: 

In  connection  with  llip  Workmen's 
Compensation  Act  passed  by  the  last 
legislature,  and  which  goes  Into  effect 
January  1st.  1914,  a  State  Insurance 
Department  is  provided  for.  empowered 
to  adopt  premium  rates  which  shall 
govern  those  who  inr.ure  with  the 
State,  or  with  mutual  or  Inter-  insur- 
ance organizations,  but  not  necessarily 
those  who  insure  with  private  com- 
panies.      For    use    during    1914    the    In- 


adopted  ' 
rate.-  as 
Undtrwriters    representing    the    private 

within  the  State,  and  has  Informed   ihe 
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ugli  a  published  statement 
given  general  circulation  that  these 
rates  are  from  twenty  to  forty  per 
cent  less  than  the  compensation  rateo 
effe.-tive  during  the  past  year  un.l^r 
the  Uoseberry  Act.  Wo  would  under- 
stand this  to  mean  that  the  new  rates 
are  at  least  twenty  per  cent  below  the 
corresponding  1913  rate.'  and  In  some 
case*  are  as  much  as  'orty  per  cent 
below  such  rates.  In  view  of  tlie  fact 
that  this  is  very  far  from  the  truth  as 
respects   building   operat'ons,    the   writ- 
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the 

.914   r 

ates  are  highe: 

■  tha 

n  the  1913 

rates 

1    in    1 

the    case 

of      OL 

itsidc 

!    painting 

comp 

osition    re 

.ohng 

woi 

■k    respec- 

tivel 

y    by 

a    little 

more 

thai 

1    one    per 

cent: 

that 

the    two 

rate: 

s   are 

i   Identical 

in   til 

le  cas 

ies  of  reii 

iforce 

Id   CO 

ncrete   for 

bullilings. 

installat 

ion 

of 

sky-lights 

and 

simlli 

ir    outside 

!    orn 

tmen 

tal    work: 

then. 

-e    thi 

B    rtductle 

ms   n 

se   a 

s    high    as 

eighl 

een 

per    cent 

for 

plun 

ibing    and 

inter 

lor  p; 

linting,  a 

nd  in 

one 

case  only 

greater  than  that;  namely,  glazing 
which  shows  a  thirty-and-a-  iialf-pe 
cent    reduction.      Thus    it    will    l,e    seei 


nly 


the   reductii 
per  cent. 


he  adopted  rates  for  1914,  from  which 
o  far  as  the  State  Insurance  Depart- 
len;  and  the  mutual  and  inter-insur- 
nce    organizations    are    concerned     we 


can  obtain  no 

redi 

ucaion. 

and  the  maxi- 

ipum  Board  ra 

tes 

for  1913.  which  so  far 

as    the    writer 

km 

ows   we 

Te   in    no   case 

of    a    general 

con 

tr-jctor 

enforced,    but 

were  cut  as  m 

uch 

as  sixty-six  per  cent. 

Many  contractors 

were  p 

. otectec  under 

a    :Ut    rate,    a 

nd 

it    will, 

therefore,    be 

interesting  to 

not 

e   that 

an  application 

•If    the     respe. 

itive   rates 

to   a      typical 

case   of  a  rein 

iforc 

ed   con. 

■rete  building. 

including   exca 

ivati 

on,   con 

Crete,  carpen- 

try.    and    genel 

ral    i 

incident 

al    and    super- 

vlsory       expen 

ses 

showe 

'd      that      the 

■a\'erage    rate 

for 

1914    w 

ould    be    6.72% 

as  against  a  m 

laxir 

num  oC  6.80%  for  1913 

under    the    Bo, 

ard 

rates. 

The    average 

rate   for    1914 

is   thus  sec 

n   to   be   2.65% 

less    than    the 

maximum 

of    1913.      The 

Board  flat  rat. 

=   fo: 

r   1913    ' 

ivas   4.75%  and 

individual     coi 

mpa 

nies      ir 

1     competition 

offered    rates 

ran 

ging    from    3.08%    to 

2.25?,.  under  w 

hich 

latter 

rate  scores  of 

.^ieiieral    contra 

ctor 

's   are  ; 

.t   present   in- 

surcd.      Since 

the 

State   1 

[nsurance    De- 

..artment   offer 

■s    n 

o    flat 

rate    for    1914. 

Lut   requires   p 

rem 

ium  pa: 

cments  at  the 

segregated    ral 

;es   1 

as   adopted,    the   gen- 

oral    contracto 

rs    1 

n    comp 

aring    present 

ivi'h       prospec 

five 

Condi 

■ions,      should 

the 


rage 


ate 


ate 


In 


the  flat  rate  he  has  been  payin, 
the  typical  case  cited  th.?  average  State 
mte  is  seen  to  be  about  three  times  too 
lowest  tlat  rate  at  present  in  efl:cct 
It  is  not  in  a  spirit  of  criticism  of  the 
l.'ompensation  Act.  nor  the  Industrial 
-\ccident  Board,  which  is  undoubtodl.v 
undertaking  the  solution  of  the  mani- 
fold problems  presenting  tliemselvcs 
day  by  day.  to  the  best  of  its  ability, 
hut  merely  to  correct  a  mis-stateniCMI 
of  facts  and  set  an  important  matter 
right  as  it  affects  the  building  in- 
dustry   and    particularly    g-enerol    con- 


elf    unde 


ha 


gernents  to  protect  him 
e  new  lai/.  and  he  ■.\  il 
the  rates  c:i;uged  for  th 
ervlces  demanded;  and  if  through  th 
oUimns  of  your  paper.  ;.  .in  shall  wan 
Im  to  undertake  no  contracts  withru 
taking  adequate  provisicn  for  th 
uiance  expenses,  you  w.i;  have  done  : 
ood  service  to  a  'arge  number  of  you 


In- 


Ver 


10     T    THURSTO.V. 

♦ 

CITV    WANTS    A    BLOCK. 

A  suit  In  condemnation  was  brought 
by  .he  City  Attorney  in  the  Superior 
Court  Wednesday  against  the  owners 
of  the  block  of  land  bounded  by  York. 
Han.pshire.  -Mariposa  a-ui  Seventeenth 
stre.-ts.  The  property  is  desired  by 
the  city  for  the  shops  and  car  barns  to 
be  .■•reeled  for  the  municipal  railway. 
The  owners  of  the  really  to  be  con- 
demned are  the  O'Neii  Estate  Company, 
the  Ocean  Shore  Railrood  Company, 
-August  Eggert,  Meyer  Huef,  Ida  M. 
Cruikshank    and    Mary    r^aumgarten. 

nUILDlNG      OPERATIONS      FOR      TIIE 
MONTH     OF     DECEMBER. 

Building  activities  throughout  the 
city  for  the  month  of  December,  as  re- 
ported by  the  Bureau  of  Building  In- 
spection of  the  Board  of  Public  Works, 
shows  a  renewed  activity  in  the  build- 
iog   line. 

The  total  value  of  the  estimate  cost 
of  these  improvements  aggregates  the 
sum  of  $1,956,339.  This  is  for  private 
construction  only  and  does  not  include 
the  vast  expenditures  being  made  in 
the  Expo.5i;ion  Grounds,  much  of  which 
will  prove  of  a  permanent  character, 
nor  does  it  include  the  permanent  im- 
provements being  made  by  the  United 
States  Government  in  the  fortifications 
and  Administration  Buildings  within 
the  city  limits,  neit.ier  does  it  Include 
the  Stale's  quota  in  harhor  improve- 
ments, nocking  facilities.  Armory  and 
State    Normal     School    extensions. 

Figures    compiled    by    tlie    Bureau    of 
Building    Inspection    are    as    follows: 
Class  No    of  Bldgs.        Amount 

Class    ■■A"     3  $     S57,250 

Class    "B"    1  20.000 

Class    "C"    IS  538,352 

Frames     132  414,450 

Aiter.itlons     2.i5  126,2S7 

Total     109  $1.9.",6.3:;9 

• 

SACR.\MENTO       BUILDINO       RECORD 
BROKEN. 

It  appears  that  Sacran.ento  will 
close  the  year  with  the  record  for 
building  at  $3,500,000  or  very  near  that 
figure.  The  amount  of  building  up  to 
December  27th  amounts  to  $3,402,683. 
or     approximately     $600,000     more     than 

In    the    matter    of    building    progress 
S.icramento    was    sixteenth    among    the 
for   the  entire  year  of   1912. 
cities  of  the  nation   last   montli. 

» 
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BUILDING    AND    INDUSTRIAL    NEWS. 


Previously,   our 
in    San    Francisco 


in   office   has  been 

ile   our   brancli   of- 

■■ce   ana    wareliouse    'has   always      been 

established   In  Oaklarid   where  we  have 


and 


client    shipping    facilltii 


all. 


by 


ater 


Beginning  with  the  New  Tear  we 
will  conduct  our  business  from  the 
Oakland  ofHce  and  will  maintain  the 
S-an  Francisco  office  for  the  service  of 
our  San  Francisco  and  other  friends 
who  find  it  more  convenient  to  call  at 
that  office. 

At  the  Oakland  office  and  warehouse, 
we  will  welcome  all  our  old  friends  and 
customers  whose  association  and 
patronage  we  prize  so  highly.  There 
we  can  show  the  full  line  of  machinery 
which    we    carry. 

All    cominunlratlnnH    by    letter,    tele- 
Biam  or  Ions  distance  telephone  alionld 
be   nddreiuied    to   the   Onkland    office. 
(iHAVES-SPEARS    ROAD    .MACIII.N'ERY 

CO. 
First    and    Jackson    Sts.,    Oakland       Tel. 

Lakeside    3060. 
1041    Monadnock    Bldg..    San    Francisco 

Tel.   Sutter    755. 


At  Kansas  City.  MIsscurl.  there  Is  a 
dispute  oetween  the  people  and  the 
Gas  Company.  The  company  says  It 
can   keep    Its   case   in    the  courts   for  a 

There  Is  the  greatest  need  for  the 
judicial  functions  of  the  Public  Uti- 
lities Commission.  Heretofore  these 
corporations  have  always  resorted  to 
the  courts  and  once  they  has  posses- 
sion of  a  franchise  or  of  the  people's 
money  It  was  about  a  thousand  years 
before   any    thing   was   don*. 

In  our  own  case  the  Pacific  Gas  & 
Klectric  Company  have  arbitrarily  ad- 
vanced the  rate  to  be  paid.  The  Board 
of  Suvervlsors  had  alr';ady  fixed  that 
rate.  But  the  company  goes  Into  the 
Federal  Court  and  obtajns  an  Injunc- 
tion to  prevent  the  enforcement  of  the 
ordinance   and    In    the    mc.intlme   makes 


the 


ate. 


And  so  the  matter  rests,  Whether  or 
not  the  Board  of  Supervisors  complied 
with  the  law  in  the  ttiaitcr  of  fixing 
doubt  that  they  have  the  right  so  to 
do.  But  In  the  meantime  tlie  matter  is 
rates  Is  to  be  decided.  There  is  little 
lying  in  the  same  state  in  the  courts 
and  nothing  Is  being  dc  ne.  There  Is 
no  reason  why  this  mn.ler  should  not 
be  threshed  out  pt  once.  The  judge  of 
the  court  has  expressly  said  and  It  is 
up  to  the  City  Attorney  tc  attend  to  it. 

It  Is  said  that  the  Eugenic  marriage 
law  In  ■«  isconsin  Is  not  working  as 
well  as  could  be  expected.  That  In 
attempting  to  prevent  the  unfit  from 
marrying  the  law  in  a  measure  fails  of 
Its  object  in  that  people  who  are  pre- 
vented from  marrying  live  t'-gether 
anyway. 

Mr.  Alexander  Bell  has  another 
■(heory  of  the  question.  .4nd  that  Is  to 
place  a  premium  upon  the  fit  marrying. 
His  idea  is  that  the  principal  obstacles 
to  high  minded  and  phvsically  capable 
people  marrying  has  been  and  Is  the 
industrial  condi-Jons  and  the  difficulty 
In  making  a  living.  These  he  would 
remedy  by  having  tiie  government  ex- 
tend opportunity  to  young  men  who 
are  physically  and  morallv  and  mental- 
ly fit.  provided  they  m-.iiry  and  raise 
families.  This  would  perpetuate  the 
best  elements  of  the  race  he  thinks. 
This    seems    to    be    a    reisonable    solu- 


Wednesday.    Janua 


I9I4. 


tlon 

.      What 

tlie 

count 

rv 

needs 

s    the 

per 

letuatlon 

of 

the    bes' 

el 

men 

ts    of 
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race.      As 

It 

has  b( 

en 

the 

majority 

of 

people 

ivho 

marr 

iei 

vere 

the 

tav 

Dred   few 

wh 

0    had 

good 

obs 

from 

pul 

or     favor. 

who 

h 

ad 

Inh 

erltid 

we- 

1th.  who 

wer 

e  unp 

'In 

dpi 

d  e 

aoush 

to  profit  by  crooked  business  methods 
and  the  ignorant.  To  ihut  oft  the  un- 
fit dees  advance  the  race.  It  simply 
decreases  the  birthrate.  So  that  the 
end  sought  is  not  obtained.  Mr.  Bell's 
theory  is  a  positive  method  of  dealing 
with  the  question  and  looks  to  the 
betterment   of   the   race. 


The  action  of  the  Canadia 
lent  in  excluding  all  laborers 
)omlnion  until  March  31st  n 
ected  primarily  against  the 
1  recent  court  decision  has  o 
oors  to  such  immigration 
rastic   action    has   been    take: 


labo 


ondltio 


the 


cent  case  of  Californi 
land  law  caused  wide 
tain  Individuals  In  thi 
When  It  comes  to  Cai 
on  against  the  Orlen 
'ith    the   acti< 


the   Pacific 
passing 


iipa 


Sta 


lild  i 


the 


already    have    a 
Japanese  and   the 
Canadian   parliam 
elude    the    Hindoo 
action  .-■an  be  tak 


President  Wilson  nas  dodged  the  st 
frage  question  propounded  by  Dr.  An 
Shaw.     And   he  has  done  a   wise   thli 


for    Dr.    Ann 


Sha 


sessed   of   more   enthusiasm 
mon   sense.     For   Instance 
papers   report   her  as  sayinj 
There  are  three  women  ii 
States     today     who     might 
Presidential    chair    with    a 
gree    of    success    than    any 
publicans.     Democrats     or 
have  so   far  appeared.     Tin 
Addams,  Mrs.  Carrie  Chapm 
Mrs.  Joseph   Bowen  of  Chic; 


Sus 


Antho 


^c  United 
cupy     the 


Catt  and 
ave  made 


Proposals. 


STATE    OF    f.\I,lFt>RNI.l 

DEPARTME.'MT      OF      ENGINEERING 

CALIFORNIA    HIGHWAY'    COMMISSION 

NOTICE    TO    CONTRACTORS. 

SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  High- 
way Commission.  5lo  Forum  Bldg., 
Sacramento.  Cal..  until  2  o'clock  P.  M. 
on  FebTnar}  2nd.  1»14,  at  which  time 
they  will  be  publicly  opened  and  read, 
for  construction  In  accordance  with  the' 
specifications  therefor,  to  which  sipccial 
reference  is  made,  portions  of  State 
highway    as    follows: 

El  Dorado  County  from  El  Dorado 
to  Placerville  (III-E-D-ll-C).  about 
length,      to   be   built     of 


Tuolumne  County  from  the  Westerly 
Boundary  of  Keystone  {III-Tuo-]3-A). 
about  lO.S  miles  In  length,  to  be 
graded. 


Tulare  County 
Northerly  Boh 
about  5.3  miles 
of    Portland    cem 

Kern    County    I 
(VI-Ker-4-E), 
length,      to    built 

"T'er^n'' County 
Lerdo     (Vl-Ker-4 


rom  Traver  to  the 
ary  I  VI-Tul-4-Bl. 
length,  to  be  built 
t  concrete, 
m  Lerdo  to  Famosa 
3ut  h.S  miles  in 
r      Portland      cement 

•om  Lakersfleld  to 
),  ainut  10.1  miles 
uilt   of  Portland   ce- 


to  Sea 


San  Bernardino  County 
"  esterly  Boundary  to  Upla 
Bd-9-D),  about  1.7  miles  in 
be   built    of   Portland   cement 

Ventura  County  from  Venl 
Chff     (VII-Ven-2-D     &     B),     about 
'"'men!"  ''"^'4'  '°  ''^  ''"'''  °'  Portland 

San    Luis    Obispo    County    from    Santa 
Margarita   to   Atascadero   Creek   V-S    L 

^e:b'u'ii/o^''"^or\tan'"d"rem^e"nt"=c"o^n'?;et'^: 

Obispo^  County    from    Paso 

Boundary 


Robles 
1  V-S. 
length 


L    0-2-A), 


bout    10.(     _.. 
of  Portland 


graded. 

Plans 

proposal 


may  be  seen 


length,    to    b 
and  form 


of 


ntract,  and  specifi- 
is  may  be  obtained,  at  the  said 
and  they  may  be  seen  at  the  ot- 
ot  the  Division  Engineers  of  the 
hich  the  work  is  situated. 
Engineers'  offices  are  lo- 
Redding.  Sacramento, 
n  Luis  Obispo,  Fresno 


The   Dlvlsli 
-ated   at   Wllllts 
San  Francisco,  S 
ind  Los  Angel 


■ill    be 


celv 


It    is 


prospective  bidders  is  called  to  the 
•'Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 


Department 

the    right 

ir    to   accept 

St   interests 


■ing   re- 

or    all 

ned    for 


CHAS  D.   BLANEY. 
NEWELL  D.   DARLINGTON, 
illfornia    Highway    Commissioi 
AUSTIN    B.    FLETCHER, 

Highway   Englnee 
WILSON   H.    ELLIS, 


Dated,    Dece 


NOTICE   TO    CONTR.\CTORS. 
P.*NAMA-I'.4CIFIC        INTERN  ATION.VI, 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Interna- 
tional Exposition  Company  at  Room 
213.  In  the  Service  Building.  Fillmore 
■  ■""  stnut  Streets.  San  Francl'co. 
a.  at  lOKM  A.  M.  Thnniday. 
22nd.  ]f»14,  for  The  Construc- 
The  Courts  of  Palms  and 
accordance    with    the   speci- 


Californ 
January' 


fib 


in   the 


office 


if  the 

:    allowed 


Piping. 

EacJi    prop 

ertlfied    check      pa.vable    t 


St   be 


order    of    the 
tlonal       Exposit 
sum  of  (101  per 


panled 
the 


Pacific  Inter 
Company  In  the 
of  the  amount  bid. 
ot  be  considered, 
contract    is    made 


When  the  award  ot  cont 
all  checks  will  be  returned  to  th 
spective  bidders,  except  that  filed  with 
the  accepted  proposal  or  bid.  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and    filing   the   required   bond.        A   bond 


faithful    performa 


Progressivt 

The    right 

and  all  bld=  1 

fects    If   in   tl 


aust  be  satisfac- 
5  and  Grounds 
nama-Pacific  In- 
Company. 


rest  of  the   Exposi- 

ifications      for      the 
ined    from    the    Di- 


Building.  Fillmore 
Streets.  San  Francis. 
$50.00.  which  amount 
to  contractors  suhm 
bid--.  All  persons  t 
and  failing  to  suhm 
will    forfeit    the    deno 


WILLIA.M    H.    CROCKER. 


BUILDING   AND   INDUSTRIAL  NEW; 


Walter  a.  Scott 

ARCHITECTURAL 

Photographer 

SeS  MARKET  ST. 

Phone  Kearny  2688 San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Xtanufacturers 

French  Ranges  and  Broilers 

Complete    Kitchen     and     Bakery    Outfits 

839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contradiors 

General  Drafting.    Quantities  taken  off.  Terms  reasonable 

Addrsas  me  by  phone  at  San  Franclaco,      Franklin  2007 
Oakland,  Oakland  5941 


TELEPHONE    MIRRITT    1900 

Dow  C. 
Golden 

,     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


Peerless  Ironing  Board. 

Disappears  in  the  Wall 


PEERLESS /PON/NG  BOARD 

SMOWNG  CABMET         - ^^ -i 

ser  mPARTiT/ON        -.>.„.       -^ 

CAS£OUP  "'    .-11— «• 


The  Peerles! 
Inex 


ive  but  ver} 


1  compactness  end 


Helps  to  rent  or  sell  more  quickly  at  belt. 
Prices  $T.50  and  SS.OO 

The  Peerless  Combination  Ir.  nine  Board  and  Kitch 
ombines  the  ironing  board  with    a   disapp 
ompact,  inexpensive  and   convenient   fc 


nail  kitchen. 


aluab'e   for  the 


Price  SIO.OO 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contratftors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and   Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building!  materials,  power  and  heating  systems,  building;  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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ISUILDING   AND    I 

Catarrh  can  Be 

Relieved 

M^HCRE  IS  NO  NEED  for 
1        arrh  and  Cold  in  Ihe  He 
*        it?     You    really    don't 

you  to  CO 

itinualty  suffer  from  Gat- 

ad.   It  ma 

es  you  miserable,  doesn't 

are    whet 

her   things  £o  right  or  not 

and  you  wonder  when  you'll  ev 

ergetove 

r  it.  And  you  will  not  get 

over  it  until  you  get  the  Clove 

r  Leaf  Cat 

arrh   Remedy,  and  use  it. 

II  will  relieve   you,    and    you'l 

wonder 

why   you    had  not  used  it 

sooner.     We  are  so  positive  th 

t  this  will 

relieve  you   of  your  Cat- 

arrh  or  Cold  in  the  Head,  Ihul  % 

e  guaran 

ee  you  satisfaction  or  we 

will  refund  your  money. 

Price 

SO  Cei 

^ts 

For  Sale  By  All  D 

r    will  be  sent 

by     mail     postpaid 

by    the 
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CLOVER-LEAF 

PHARMACY,  Inc.                     || 

CLOVERDALE 

CALIFORNIA    {| 

"It  Is  Almo^  Human" 


Phone  Keamy   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly    An   Air  Cushion   Check,  worl<ing    automatically. 

Simplicity  and    Durability   combined      A|»pli;l 

to  either  side  of  any  size  of  door  eitfier 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projedtion  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Beauty  lo  iheSkin  so  (Jesired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.    Fine  for  the  face  afier  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  BIdg.,  San  Framisco 


iry  1st.  1914. 


New  Prices  In  Effect 


Be  .siirt-   vciiir   lik's  cDiilaiii    cjiir   now   CalaltJgiie 
and   Discount  SliiH'ts. 


"BUNGALOW" 

■I'lial   litll.' 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 

NOW  AT 

237  POWELL  STREET 

Be  ween    Geary   and  O'Farreil  Sts. 
Phone  SUTTER  5025  San  Frdncisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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Mc   Whirter.   W.  J. 
Mealey  &  Collins 
.vllllerick.    Phil.    J. 
Oberfeid.   Chas. 
OUourk.    T,    F. 
Reed  .(t   White 
Tingberg.    John 


Drick  Dealrrn. 

Bay  Develop.  Co. 
Cai.  Pottery  Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc 

Bean   Co. 
Golden    Gate  Brick 

Co 
McNear        Brick 

Agencv 
Stelger  Terra  Cot- 

ta,^-Pottery   Wks 
United      Materials 

Co. 
Valleio      Brick      & 
Western     Develnii 

ment      Svndicate 


Kenffel  &EsserCo 
Oullulni;    Joiirniiln 

Ar.'i.ite.t  .>i  En- 
gineer. 

Building  and  In- 
dustrial    News. 

Daily  Pacific 

Builder 

Unllilliie  Itn.-rrlaU 


Bay    Develop,    ."'n. 
Berger   Mtg.   Co. 
Bird   .>i   Son.   F.    W. 
Cal.     Bldg.     Mate- 


Cement    Co..    H. 
Diamond    Brick  Co 
Dwan    Co..   J.    E. 
Falls    Mtg.    Co. 
Fuller    .<;•    CO..W.P. 
Gladding      -      Mc- 

Bean    Co. 


Metal    Lath    Co. 
Holmes    I.ime    Co. 
Holland,  .r    P. 
John..! 


.■Jhannon.    M,    T 
Sherman     -     K:m. 

ball    Cn 
.iSimon-Fout     BrIcU 

Cn 
Standard    Porll.ind 

Cement    Cn. 
Stelffrr  Terra   rnl. 

ta  .<t  Pot'rv  Wks 
Stoner.    O.    W. 
Valleio      Brick      ft 

Tile    Co. 


Whlttier  -  Coburn 

Co. 
Woods       &       Hud- 


Porlland 
lent    Co. 
Supply    Co. 


Holland.  J.    P. 
Lennon    Co..    J.    E, 
Eilley  &  Thurston 

Co. 
Meyer.   Adolpli 
Paelllc        Poillaud 

Cement   Co. 
Standard   Portlan.l 


Cement   Co. 

Chlmnera,     Palc-nl 

Clawson  Co..  L.   E. 
Dresser    -    McDon- 
nell   Co. 
Dunlevy    &    Gettle 
Hughes.    H.    J. 


Coucrete    C«»nlrne- 

Amorsen    Co.Ac&T 
Harietl    &    Hllp 
Camp    &    Carrlllon 


Dillon.    H. 
Gass    Bros.    Co 
Qne.co.    M.    H. 
Gru.ssel.     Hernn 


Leonard.   J.   P. 
McCabe    &    Brown 
Mission      Concrete 

.<;•    Mosaic     Wks. 
Miironcelll.     John 
Nilson   &   Arras 
New     Bra     .Marble 

&  Concrete  Co. 
Nugent.  Robinson 
Peterson      &      Co.. 

ClKis.    T. 
Rasmussen.    A. 
Riboni.    Henry 
San         Francisco 

Concrete    Co. 
Schlosser.    Max 
Schmidt    &    Son.   J. 
.Sun, 11  erg    &    Scnot 
Spargo,     John 
Szoke,    Francis 
Thomas    ft    Sands 
vVesterlnnd.    J.    V. 
Zimmerman.   L.   M. 
roillTOle        >ln<''. » 
Bacon    *    Co..    E.  R 

Road   Machy.   Co 
Lilley  &  Thurston 

Llvermore       Co.. 


L.    Young    Ma 
"binerv    Co. 
con   &  Co 


R. 


7)1 

1.- 

T„angfor.l,  Felts  & 
Mv-rs 

Orenslein  -  Ar- 
thur Konpel  Co. 
rornloe      «orU.. 

A.-"mTn  Cornice 
Works. 


Comyns  &  Nygren 
Forderer      Cornlci 

Works 
a.      &      M.      Sheet 

Metal    Works. 


Hjb 


a  li 


Metal    Works 
Hughes,    H.    J. 
Hurabellle     Bros. 
Ideal    Cornice    Co. 
Korell    .HCo..   J.    A. 
Modern  Sheet 

Metal     Works 
.Morrison    &    Co. 
Olive  &  Leary 
United         Metal 

Products    Co. 
Western      Furnace 

&    Cornice   Co. 
S.    F.   .Vlelal   Stamp 

.«.-    Corr.    Co. 

(riiilr   Oil    nnrarr* 

Bill     H     Jacubsen 
Sherman.    Kimball 

&   Co. 

Crushed     Rovk. 

Bay    L>evel.    Co. 
Cal     Building    Ma 

terial     Co. 
Cassarr-etto.     J.il.n 
City    Supply    Co. 
Holland.   J.    P. 
McMullin.    A,    L. 
Simon-Pout    liil.-K 

Star       Contracting 

Company. 
Sib  tola  rrt     Crushed 

Rock    Co 
Stone   Co..    E.    B.    & 

A-    L. 
Western     Develop 

ment     Syndicate 

Damp     ProoflajE. 

Brickley.    p.   J. 
Pox,   John   U 
Imperial        Water- 
proofing  Co.      , 
ReJgie    *     Jattiei 

Tai'lor.    L.    / 
Whittier  -   Coburn 
Company. 


Cal.    Elec.    Conslr 

Co. 
Central   Elec.   Co. 
City-'      ProleoHv. 

Electric    Co. 
Decker     Electrica 

Construction    C. 
Parnsworth     Elei- 

trical    Works. 
General       Electrli 


Con 


Co. 


Globe        Electric 

Works 
Hanbridge.    w. 
Kirsten.   W.   H. 
Lauder.    H,    I. 


Ele 


Manhattan       Ele 

trie    Co. 
McFell    Flee     m 
National      Electr 


Rochdnle  '^le, 
Schimetschek 
Stand-<r1    Flee 


Vi 


Ele 


Wpl.l»n 

Wetrl    Ele.-in-ro 

RIevnIor    Rullder. 

on.;     rlevator     CO 
«     F     Elevator    Co 
\-an    Fmon    E|.-va. 
tor    Co, 

Estlnialor;- 


Wa 


& 


BUILDING   A.\D   INDUSTRIAL  NEW; 


Ferguson,    W.    H. 
Horwege  H.  J. 
Morser.    E,    J. 
Prlddle,,    Milton 

Floors.      Coiiipoxl- 


Kootlng    Co. 
Flaherty    R.    &.    P. 

Co..    K.    H, 
.Malott    &  Peterson 
Goodmanson.    A.  K 


\Va 


Kloorn,     Hiiril^Tonil 

Hardwood    Int.    Co 
Inlaid    Floor   Co. 
Pac.    Floor    Sand- 
ing Co. 

GnlvnnlBed       Iron. 

liaker    &    Hamil- 
ton 
Uerger    Mtg.    Co. 

Gas  Fixture. 

Day     Co..     Thomas 
Gns    Heatlns    Sfs- 

K  €  a\  o  r  System 
Gas     Heating  Co 

Gasoline   Taaks   & 
INimps. 

Deming,    E.    R. 

Glass    &     Glazliiis. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Cohen.    I. 

Fuller    Co..    W.    P. 

GrossHcht  &  Dln- 
nlene 

Habenlcht  & 

Hewlett 

Mission  Plate  & 
Window       Glaa.3 


Scl;warz    &     Gott- 
lieb 

United     Glass 

Works    (Inc.) 

Grading. 

Branlck,    J.    P. 

Button,    I.    V. 

Carlin    Bros. 

Cassaretto,     .lotm 

Uevlncenzl    &    Co., 
L. 

Dlllo 


Teaming 

Co. 
Giorgl   Co..   G. 
Hartnett    J.    D. 
Holland,   J.    P. 
I.ennon    Co..    J.    E. 
Leftler,    Fred 
MoGKnchey  & 

Monohan 
Montague    Co..    P. 
O'Day    Co..    Dan'l 
n-Donnell.     PhUlp 
Pirn,     Kdw.     F. 
Powers.    Chas.    J. 
Rahlman    AWoods 
Sfhmld.    A. 
BIblev    Grading    & 
ling    Co. 


Leed    Granite    Co.. 

W. 
Paolfle  Granite  Co. 


Grnvel, 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Cassaretto.       John 

City  Supply  Co. 

Standard  Crushed 
Rock   Co. 

Star  Contracting 
Company. 

Stone  Co..  E.  B.  & 
A.    U 

Hardihood       Deal- 


Hd'nare.    Dcalersw 

ba.lter     &     Hamil- 
ton 


Meyer,    Adopli 
Norman      &     Suns. 

F.   G. 
Palace   Hd'warcCu 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Hay    •&    Grain 
Algeltinger,     E. 

HeatlUK    &    Veutl- 
Intini;. 

Ahlbach    &    Mayer 


.    Herman 
Looney   Co.,   J. 
Mangrum   &   Otter 
Snook       &       Co.. 

Fred    W. 
Turner  Co..  The 
Houses    Movers    & 

Ra4sers. 
Hatch,    H.    L. 


Inlaid   Floor   Co. 
Pac.     Floor    Sand- 
ing  Co. 

Iron   FouDdrr. 

Enterprise    Foun- 
dry   Co. 

Steiger     &      Kerr, 
Stove    &     Foun- 
dry   Co. 
iron     «     Steel. 

Baker     &     Hamil- 
ton 

Dawson   &  Noyea 

ludson    Mfg.    Co. 

Pacific  Coast  Steel 
Company. 

Trussed    Concrerte 
Steel     Compan>-, 

Woods  &   Huddarl 


Eu 


Wll 


Wks 

Glasser    &  Kloeres 
Golden    Gate    Iror 

Works 
Hlllnrd    Co.,   C.   .1. 
Kfij      Iron     Works 
Michel    &    PteBer 


Mo 


Wo 


Ralston  Iron 

Works 
S.    F.   Iron   Works 
Sartorlus   Co. 
auhraeder's       Iron 

Works 


Wl 


In.n      ,' 
Works. 
&      Kerr 
&     Foun- 


Vult-an    Iron    Wks 

West    Coast    Wirt 

&   Iron   Works 


Kortlck  -  F«lls 
.Mfg.    Co. 

Lilley  &  Thurs- 
ton   Co. 

Roman   Co..   C. 

Waterhouse  & 


Lathers.    Wood    A 
Melal. 

Balzke.    Robt. 
Edwards.    C.    H. 
Hayden.    Fred 
Lynch,   Richard 
McABee.   B.  T. 
Rnvninnd.    Wm     H. 
.=:iifll     &     Dennis 
W.ird.    J.    E. 


inline      &       Plaster 
Dealers. 

Arden    Plaster    Co. 
Cai.    Lime    &    Hy- 


Cement  Co. 
Guerir  &  Co.,  J.  S. 
Holland.   J.    P. 
Lennon  Co..   J.   B. 
lPa.clHc       Portland 

Cement  Co. 
Western    Lime      fi 

Cement  Co. 

Lumber  Dealers. 

,\cnie    Lumber   Co. 
Christenson    Lum- 
ber Co. 
Columbia    Lumber 

Doe  Co..   Frank  P. 

Hardy   Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

.Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

Hit?:gjns  Lumber 
Co..  J.  B. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber    Co. 

Peterson.   E.  T. 

Pope  &  Talbot 

Relnhart  Mill  & 
Lumber  Co. 

U   an,    George 

Santa  Clara  "Val- 
ley Mill  &  Lum- 


Sunsct  Lumber  Co. 
Tierman&  Beronio 
Van    Arsdale-Har- 

rls   Lumber  Co. 
Wilson    Bros.&  Co. 
Wall.   Jos.   P. 
Wood  Lumber  Co., 

E.   K. 
VatPS.   Wm.    F- 

Magueslte     Floor- 
ing. 

"irtoilth  Mfg.  Co. 
Render  R.tP.  Co. 
nwan  &  Co..  J.  B. 
FIbrestone     & 

Roofing    Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
Mallott     &     Peter- 

Watsonlte    Co. 

Mautels.     Tiles     & 


PISncv,     Tlios.     F 
Watson    Mantel    & 
Tile   Co. 

Marble  and  Mosair 
Work. 

gVcc.  m    h 
Grassl   *   Co..   P 
Mission        --oncretH 

»    Mn>,..lc    ■wv» 
.Mif.Blni,  Marble 

Works. 
Musto      Sons-fCeo- 

nan    Co. 
New     Bra     Marble 

Vermont       Marble 


Bers-er    Mfg     Co 
Hdlnwav       M<>tnl 
Lath     Company. 
Lilley   H   Thurston 


Metal     StanipluK 

S.  F.  Melal  Stamp- 
ing &  Corr.  Co. 
Oils  and  Greases. 
Hatch,  J.  G. 
Standard  Oil  Co. 
Ornamental  Plns- 
lerluE. 


I'alul 

Bake 


ud  Dee- 

W.    T. 


Clark    &    Dlcksi 
Cramer    Bros. 
Connor.    E.   J. 
Copnick,    T.    W. 


Erlcksen,  W  n. 
Hansen.     Elblng  A 
Lewis,   S. 
.Miller.    L 
Miller,   J.    A. 
McCubbln.    James 
Manning,    John 
Neal,   L.  J. 
Ouandt  &   Son 
Ruderman.  I 
Salisbury,     Ben. 
Sohafer.  Wm. 
Simon    Neiison    Co. 
Smith,  J.  S. 
SovlK.   C.    B. 
Spark       &        Sons. 

John   H. 
Swanson.    Peter 
Walker.    Mayer 
Wagner.  Fred 
Wagner    Bros. 
Zelinsky.    R- 

Pnlnts.  on.   Varo- 
Isbea.  Site 

Clark  &   Dickson 
Cohn   &   Co..   Mar- 
lon  D. 
Fuller   Co..    W     P 
O'Brien.    .1.    S, 
Parafflne  Paint   Co 


Patent      Chimneys. 

Clawson  Co..   L.    R 
Dresser   -    McDnn- 
Hughes,    H.    .1. 
Dunlevy    &    Oettl. 


Mill     Co. 
Birth    Co..    L    H 
Builders'        Supply 


Lorden     Mill     Co.. 

I    P. 
Main     St      Planlnir 
Moore    Mill  Al-Liim- 


Ine  Mill 
Santa     Clara     Vnl  . 
lev  Mill  *   Li'm- 


Inir  Mill 
Tnvlor    .5-    Co 
T'snna    Mfg     On 
Western      IManlnK 

Mill 
Vevhle     X-     Collins 


Plasterers 

Bosch.     Herman 
Rrsdlev  ft  O'RelllT 
Bronnan.    James 
B-irt.   Chan.    J. 
Campbell.   Chas 
Cashman.  M.  J 


Chalmers,  H.  A. 
(Inc.) 

Fay,    John 

Greenback,  Joe. 

Connel   Co.,    J.    E. 

Daly,   J.   H. 

Duthle,    Chas. 

Fraser.    Simon 

Fry,  A. 

Ollmour,    W.   G. 

Jacobson.   N. 

Knowles,    A. 

Leaf   &    Kaiser 

Lyden    &    Bickel 

MacGruer    &    Co. 

Moiwat    Donald 

Orford,  J.  A. 

Philbin,    J.    J. 

Sexton,    T.    D. 

Terranova,    M.    J. 

Th«  Pfcihc  Plas- 
tering Co. 

Wagner    James  A. 


Vhlbach    &    Ma 


Condon   &   Band 
Dunn,  Neil   H. 
Empire    Plumbing 

Co. 
Goas.    Wm.    P. 
Grondona,     A. 
Houston,    J.    J. 
Kara,  P.  E. 
Klernan  &  O'Brien 
Klrschbaum,    W.  F 
Lacev   Bros. 
Lauder,     H.     1 
Lawson,    Herman 
Lettlch   Bros. 
Levy  Plumbing 

Co.,   M. 
Luoney     Co..    J. 
May.    Gus 
.MsBnhill.     Leo.     J. 
McLeod,    J.    J. 
Penkerton,    J.    H. 
Perazzl.  H.  J. 
.Skelly.    Thn 


She 


s,    Johr 


Co.. 


liirner   Co.,   The 
Wetzel.    Theo. 
Wilson    &   Co.W. 

plumbers    sniiplle 

Mark-Lal!y    Co. 
Nelson  Mtg.  Co. 


liiKStue. 

Lamburth,    C.    E. 
.Markley,    James 


Bender  Roofing  & 
Paving  Co. 

Cal.  Roofing  Co. 

Cantley  &  Co..  J. 

Enterprise  Root- 
ing Co. 

Flbresone  & 
Roofing    Co. 

Flaherty.    R.   H. 

Goodmanson.    A.  K 

LarTtin  Asplialt 
Co. 

Lawson  Roofing 
Co 

Lovett   Bros 

Malott    &Peterson 

Parry    &   Co..H.  M. 

Rapheld       Roofing 


Watsonite    Co. 
Western    Asbesto 
Magnesia   Co 


iloofluK    Materials. 

Bird   i  Son,   F.   W. 
Johns     -    ManvlUe 

Co.,  H.    W. 
Paralhne  Paint  Co 
Waterhouse  & 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 


Wn 


Co. 


Coburn 


baua.  Gravel,   Etc. 

Bay    Develop.    Co. 
Cal.    Building  Ma- 

Materlal    Co. 
Holland,    J.    P. 
McMulIln   Bros. 
Stone   Co.,   E.    B.   & 

A.   L. 

Building 


W 


terial  Co. 

n    Develop- 
ment   Syndicate. 

lulfary     Garbage 


Atlas     Heating     & 

Ventilating  wks 

Barth  Cornice 

Works 
Capitol        Sheet 
^  Metal   Works 
Comyns  &  Nygren 
c  r  o  w  n      Cornice 


Works 


Sheet 


Metal     Works 

Guilfoy         Cornice 

Hlbernla  Sheet 
.Vletal    Works 

Huglies,    H.    J. 

HurabelJIe  Bros. 

Ideal  Cornice  Wks 

Korell  &  CO.,  J.  a. 

Modern  Sheet  Met- 
al Works. 

Morrison   &  Co. 

S.  F.  Metal  Stam- 
ing    &    Corr.    Co. 

United  Metal 
Products    Co 

W  ei  tern  Furnace 
&   Cornice   Co. 

^Idewalic       Lifchts. 

Jackson  Co.,  P.  H, 
Dwan  &  CO..  J.  E. 
McGulgan    &     Co., 


Price 

Stair  Builders. 

Bishop    ti    peralno 
Boiler,  John 
Jacobsen,    J. 
Johnson.    C.    W  m. 
Porter.    W.   F. 
Stewart.   J.    K. 

Stationery. 

Foster  &   Short 
Wright.    J.    H. 
»»eel     liars. 

Baker    &     Hamll- 


Ploneer    Con.    Co. 
Williams        Con- 
struction  Co. 

Street    Contra. 

Conningham      and 
Elliot. 


Structural         Steel 
Contractors. 

.ludson    Mfg.    Co. 

Schraeder'a  Iron 
Works. 

Western  Iron  Sup- 
ply Co. 

Wools  *  Huddart 


Stractnral        Strcl 
Contractors. 

Erode   Iron    Wks. 
Dwer   Bros. 
Golden    Gate    Iron 

Works 
San        F  ranclsco 

Iron    Works 

Ralston    Iron  Wks 

Vulcan    Iron    Wks. 

Zenith    Iron    Wks. 

Sar»'eyor». 


Teaming   A    Grail- 
Inic. 

Branlck,  J.   P. 


BUILDING  AND   INDUSTRIAL,  NEWS 
Wright  Co.,  J.  H. 


Dillon    Teaminf 

Co. 
Hartnett,    J.    D. 
Holland,   J.    P. 
Lennon   Co..   .1.   E. 
Leftler.  Fred 
uuKsen.    Ernest 
.MoGlinchey  & 


ODay  Co..  D 


Schmld,    A. 


Tlllne. 

Ginsberg  &  Co..  S. 
Mangrum  &  Otte- 
Peerless    Agenn)*,- 


RIM   &   Jaoobsen 
Hyde    Henry    C. 


Water  V/orks. 

WtaltewaHhInp 

Simon    Neiison  Cu. 
Brlckley.    P.    J. 
Relgle  &  Jamelson 
Taylor.    L.    A. 
window   Cleaning. 

American  Window 
Cleanln)^    Co. 

Progressive  Win- 
dow      Cleaning 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    .SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President.  James  A.   Wilson  Financial  Secretary,  S.   A.   D,   Schenck 

Vice-President,    Ricliard    Herring.  Ass't   Secretary,   W.   J.   Carberry 

Treasurer,   C.   W.    Wunington  Doorkeeper.    B.    R.    Wolcott 
Secretary,   R.  J.   H.   Forbes 

DIRECTORS 
•1^'"*°  ^-    W'Iso"   Robt.    Dewar  R.   A.  Chlsholm 

;i  ''w  "w,'".J*'^""'*  "■    Maundrell  O.    E.   Brady 

S-   T^J^U^'re'""  M     F-    Gale  Richard  Herring 

R.  J.  H.   Forbes       J.    j.    Phillips 


Architectural    Iron 
Works 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Erode  Iron  Works 
Central   Iron   Wks. 
Dyer   Bros. 
Eureka   Iron    Wks 
Kortlck  -  E-alls 

Mtg  Co. 
G.      G.      Structural 

Iron    W-.M:... 
Hlllard,  C.  J.  Co. 
Judson  Mfg.  Co. 
Mortenson       Cons. 

Co. 
Michaels     &     Pfet- 

fer 
■•••hoenlx    Iron  Wks 
talston  Iron  Wkn 

'  Works. 
8t.     Francis     Orn. 

Iron  Works 
Itelger  *  /Cerr 
Stove  *  f'oun- 
dTy  r-). 
/aloan  Iron  Wks. 
Western  Iron  Wks 
WIthlngton.  C.   W. 

Art  nlnoK. 
Cal.    Art   Glass    Cn 
tngerson  &  Glaspi 


Blacksmllh. 

Paul    Klelber 
Bonda. 

American        Rond 

Ing    Co. 
Costello    &    Cutle 
Aetna  r.ire  Ins.  Cf 
Boole.  P.  W. 
Empire   State   Sur 

ety  Co. 
Fidelity  &  Deposit 

Co.   of  Marvlan, 


Lloyd  &  Spengler 
MacMeans,  H.  V. 
National        Surely 


Pacific    Surety   Cn 
UnM'ted       Stated 

Metal    Broducts 

Co. 
United       States 

Fidelity        and 

Guaranty    Co. 
Brick  nn«  I»ollerT. 


MEMBES8 
Brick   Co..  Concrete. 


McNea 

B.    B 
Peterson    -    Karts- 

choke   Brick   Co. 
HemlJlard    Bk.    Co 


bnlldluK    Matcrlnl 

California      Build- 
ing   .Material 

City    Supply    Co. 

Pernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

J.  E.  Lennon. 

Johns-Manville  C; 

'•evy   &   Co.,    Roht. 


nited    MalerlalCo 


F.ister  &  Vogt. 
Goodman        Arlill- 
clal    Stone   Co. 


Leonard,   J.   P. 
Lynch,   A. 
PasqualettI,  J. 
Stanquist    &    Tay- 


Stanqulst    & 


Price   Co. 


Bldrf 
Iding 


Supply 
Vestern 
Material   Co 

Bulldlns:  Paper 

ioyd   &  Moore 


Forbe 
1,  L.  IV1 
Rclu- 


niiiiacm. 

Allen,    -Lle:t.    M. 
Andeidon,   W,    W. 


Burdick.    V;m.    A 
Caldwell   &  Co. 
Cameron    &    DIs 


Cr.bbv. 
Concan 
Conrad 
Creghir 
Lewi: 


Co. 


Bay 


ro 


De 


J.  E. 
Carnegie    Tfrl,  k    ,« 

Potterv  Co 
Carqulnez  Brick  (?• 

Pottery  Co. 


Cemeni     neiilerM 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment  Co. 

Hnlmes    Lime    Co 

Holland,   J.    P. 

Leonard,    i     I 

Maynar.l,  .Ir..  J.   L 

Mevor,    A. 

Pacific  Pnilland 
Cemeni   Cr, 

Quality    Lime    and 


Frost.   T,    P. 

Gillp 

Gall: 

Gardiser,     Flo 

GreiK.    Robt. 

Hansbiough 

Healey     -     Tl 

Con    Co, 
Hlnson.   L,   A. 
Hill,    J.    A. 
Holm    ,«■    Son. 
Howkins.    A. 


Fra 


Knowles  &  Reich- 
ley. 

Lang  &  Bergstrom 

Letter,  E.  T.  & 
Sons. 

Lynch.  M.  C. 

Masow  &  Morrison 

Mathews   Con.   Co. 

Mathles,   H.   C. 

McBaln,  J. 

McKllllcan,  R  and 
Wm. 

McLachlan,  Thos. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H,   B.&  Son 

Owsley,   B.  T. 

Penny,  Isaac. 

McLeran   &    Peter- 


Savage,    M.    J. 

Slmmen,    John. 

Smith,  J.  w.  &  Son 

Spence,   A.  T. 

Stockholm  &  il- 
lyn. 

Terrlll,   G,    C. 

Walker  Bros.  Co, 

Warwick.  H.  C. 

Boiler,    Thos, 

White  Bros,  (car- 
penters). 

Corulce  Works. 

Amsler,   C.   S. 
Berger   Mfg,    Co. 
Capitol  Sheet   Mil. 

Works. 
Comyns    &    Child- 

Conlin,   J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works 
Appmann      Cornice 

Works. 
Heldt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&    Cornice    Wks, 


Cnrblns.     CranlK 

McLenegan,    S.     B 
Damp    ProofcrH. 


electrical. 

California  Electri- 
cal  Works. 
Central       Electric 

Co. 
City    Electric    Co, 
Decker  ElectrlcCo 
Globe  Elec,  Co, 
Hanbrldge,   W.   S. 
Levy    Elec.    Co, 
National   Elec.  Co. 

Elevators. 
Oils    Elevator    Co 
Van    Emon    Eleva 
tor    Co. 

Fibre. 

.S.  F-.  Fibre   &  Cord- 
age  Co. 


Sanding    Co. 
Grill    Work. 

Cal.  Art  Metal  & 
Wire  Works. 

Merle   Co..   A. 

Sartorlus    Co. 

WIthlngton,   c.   W. 

Gen.      Coulractors. 

Andrus,   R.   C. 

Brigham,    H.    B. 

Caldwell   &   Co. 

Cereghino  &  Son, 
Louis 


Fluth   &  Morton 


aha 


B. 


Griffith.     Wn 
Hannah,    J.    D. 
Hannah   ft   Co.  J.S. 
H.iyes,   W.   W. 
Jackson.   A. 
Kuykendall,    J.    O. 
Malley,    Edward. 
Matthies,     Henry 
Peacock,    John 
Van     Sant-Hougli- 
ton    Co. 

Gla 


Co..    L.    N 
Friedman     Bros. 
Fuller,     W.     P,     & 

Habenlcht    & 

Howlett 
Holland.   J.    P. 
Schwarz     &     Gott- 
leib    (Inc.) 

GradlnK    &    Teani- 
lug. 

Church,    D.   O.,    Co. 


Co. 
Fay,    S.    J. 
McClure,    H.    N. 
Wilhelm,   A.    H. 
Wilkle  Co.,   A. 
Williams,    F.   A. 
Wright,    Chas, 
Monarch    Teaming 

Co. 
Sibley.    L,    B. 
McLenegan.    S.    B. 

Granite. 
Bradbury,    Tlios. 
Cal.    Granite   Co. 
De  Lano  &  Sons, 

C.   L. 
Hunt,  A.  T. 
Raymond     Granite 

Co. 

Hardnare. 

Brittain    &    Co. 
Kruse.  J.  H. 
Lorenz,      SchftaeP 


Klectrlc    Co. 


HcatloK    &    Venii 
lallnK. 

Burnham     Plumb- 
ing   &    Heating, 


&  Co. 
luuse     Moving    *% 
Raining. 


Sanding   Co. 
Iron   Workn. 

Lorenz,       Schffaer 

&   Co. 
Michaels    &    Pfef- 


Paclflc 

Mill    Co 
Pacific    St 

Works. 


ne 


Lathers. 

Snell  &  Dennis. 
Lynch,    Richard 
Joist     Hnagers     A 
Post   Caps. 

Kortlck  -  E^ills 

Mfg  Co. 
Lilley    &   Thurston 

Co. 


Ka 


Co. 
Light    and    Po«ver 

City    Electric    Co. 
Pac.    Gas   &    Elec- 
tric Co. 
I.lnic,    Cemeni,  Etc 

Plaster    Co. 
Arden    Plaster    Co 
California    Lime  & 

Hydrate     Co. 
Cowell       Lime      & 

Cement    Co. 
Holland,  J.   P. 
Holmes    Lime    Co. 
Lennon,    Jas.    E. 
Lucas,   W.    E. 
Pac  Lime  &   Fias- 


co 


Co. 


Co. 


Shasta  Lime  Pro- 
ducts  Co. 

Western  Building 
Material    Cc 

Western  Lim'j  & 
Cement    Co. 

Acme  'Lumbc 

Christenson 
ber  Co. 

Hart-Wood  Lum- 
ber  Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber   Co. 

Hooper  Lumber 
Co. 

Kruse,  J.  H. 

Loop   Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&    Lumber    Co. 

Olsen  -  Mahoney 
Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tiernan  &  Bero- 
nlo 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros.,'!:  Co 

Doe    Co.,    F.    P. 

I.uniher  (Hard- 

ivood.l 


White    Bros. 
S.    F.    Lumber 
Machlacry. 
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HaHOns   ABullderH 

Alexander,    R. 
Allen.    C.    J. 


Brady.    M.    V. 
Brady.    O.    E.&Son 
Urandun.    E    J 
nrennan,    J.    E. 
Brlgham.    H.    B. 

Bnteher.    Thomas 

Butcher    &  Hadley 

Bvron.    D.    J.  &SoD 

Campbell     Bros. 

Parr     .1     W. 

Drake.    Harry    E. 

Downey,    J. 

Farrell    &    Reed 

Fennell,    Jas, 

Gale.   M.    P.   *  Son 

Ollson.    J.    E. 

Harrison.    A. 

HIbhIns  &  BaV-ii 

Hook,    Chas. 

HofTman,  V. 

Hog-berg    &    Lud 
wig 

I,arsen.  H.   H. 

Tjiwson,   A.   W. 

Mi'Gowan.    M. 

Miller.   J.    W. 

Murray     ft     Mow 
bray. 

Muleaby    BrOi. 

Nagel.    W.    L. 

O'Connor      &     Col- 
lins 

O'Rourke.    T.    F. 

Ra 


lira- 


&     Phbll 


RInprose.     R.*Son 
Scott.    W.    S. 
Walker.    P.    J. 
Watson.    Sage 
Watson.    Sidney 
While.    .1.    M. 
Whitney  &  Dayles 
Wilson.    .'amcB    ,v 
Wypant,    J.    H. 

M/irblr. 

American      Marble 

&   Mosaic   Co. 
Columbia      Marble 


Grassl.  Peter,  Co. 
Hunt.  Andrew  T, 
Maino.  P.  L.  &  Co. 
Musto   &    Sons.  Jos 


lllnntelit.    Tiles 
Orntea. 

Klrwin     &     Dono- 

Mangrum  &  Otter 
Montague  &Co.,W 
Peerless  Aiiencies 
Metal     Turrlng     A 

Lnthlne. 
Hollow  av     Ex- 
panded   Mtl    Co, 
Lvnch.    H.    T. 
National      Lathing 

end    Furring 
Northwestern    Ex- 
panded Metal 
Co. 
Roebling     Sons, 
John   A. 


ICt< 


Metal  Windovr 
Works. 

iwan.  J.  B. 
Mosaic 

mer.     Marble     ft 


Mai  no.    F.    I,.  *  Co 
omee   Fixtures. 

Bateman.    Wm. 
P'orbes    &    Son.A.J. 
Pink    &    Schlndler 

SImmen.   John 

Daniels.    Gus   V. 
Donovan.    V.   J. 
Fraser.   J.    P, 
Knss.    P.    N. 
Lewellvn.    J. 
Maundrell.    H. 
.'Spark.    J.    H.    . 
Tucker.   W.   W.  Co. 
Neal.  L  J 


i'alnts,    Olli 

Bass     ■      H  t-  .1  t  I-  1 
Puller  &  Co..  W.P. 
Kuss,    P.    N. 
Maundrell.    H. 
Pacific    Kenning  i 

Roofing 
Paraffine    Paint  Co 
Wblttler    -   Cobnrti 


Dunlevy   &    Gettle 
Dresser    -   McDon- 
nell  Co. 
Cal.   Pottery   Co. 


Plan 


Mills. 


Anderson   Bros. 

Buell    Co.,    Guv    A 

Burnham  -  Stan- 
ford Co. 

Ca..    Door   Co. 

Cal.   Milling   Co. 

Central  Lun:ber  i*i 
Milling  Co. 

BlkIng>ton  & 
Hucke 

Herring    Mill(Inc) 

Kendall.  A. 


R.B.Moore    Mill  & 

Lumber  Co. 
National     Mill       & 

Lumber  Co. 
Paclnc   Mfg.    Co. 


Reillv.  P.  P. 

Santa     Clara     Mill 
&  Lumber  Co. 

San     Mateo     Plan- 
ing  Mill. 

.Searle    &    Hayman 

Taylor  &  Co. 
Plasterers, 


Clark,   D.    Ross. 
Crichton,    J.    L. 
Coghlan,    Frank 
Connolly,   J.   J. 
Connell.   J.    E. 
Fay.    John 
Pelt,   R.  1/ 
Floodberg    ,<t    Ac 


MacGruer    &    Co. 
Mennle.    Alex. 
McCleod,    J.    C. 
Morehouse,   C.   C. 
O'Kane    &    CO..C.T. 
O'Sulllvan    &  Bow- 
ler, 
gmlth    &    Johnson 


Luc 


W.    B. 


Plnmblne     A     Gns 
FIttlnK. 

Ahlbach    &    Mayer 
Bernard.    G.    F. 
Burnham      Plumb- 
ing   Co..    Inc 


Snook      &      Co., 

Frederick    W. 
Sutton.    John   G.Co 
Turner  Co..  The 

R^al  Estate. 

Williamson    Co..H. 
Wittman    •    Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Co. 

RlKlsers. 

Rlume      Contract- 
ing  Co. 
Pioneer  Const.  Co. 


CruHfaed  not-K. 

Holland.  J.  P. 
S.   F.  Bay  Imp.  Co. 
Stone.    E.    B.&A.L. 
ItooflDK     Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender.  J.  w. 
Root   Co. 

Pibrestone  Root- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Masnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manville  Co..  H. 
W.    Johns 

Meuer  Bros.   Co. 

Pacific  Refining  i 
Roofing  Co. 

Parafflne    Paint  Co 

Samuel   Co.,   H.  D. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Snnd,   Gravel,  Etc. 

Cassaretto.    JoTin 

Holland.   J.    P. 

Keystone   Sand   Co 
Sanitary   FIoorluK. 

Stone,   E.   B.   &   A. 


Sldenalk       Llchln. 

Jackson,    P.  H.&Co 
McGulgan.   John 


Stewart.   J.   K. 

Roof   RepnlrlnK 
Pnlnt. 
Street    Work. 

Fay.  S.  J. 


.Slonc   Contractors. 

De    Lano    &    Sons, 

I.    -U 
Hlan.hard.    W.    W. 
Hunt.   Andrew   T. 
McGilvray       Store 

Co. 
Raymond     Granite 

Co. 

Stone      Quarries. 

Bradbury,   Thos. 
Keystone    Sand  Co 
Raymond     Cranlle 


Holland.  J.  P. 
McClure.  H.  N. 
Monarch    Teamii 

Co. 
McLenegan,  S.  I 

Terra  Cotta. 


&    Co. 
t  e  ig  e  r 
cotta    Co- 


Vent  lln 

Waterhous 


Wire  Works 

.cme  Iron  i 
Wire    Works, 

lureka  Wire 
Iron    Works. 


Tt  njLJP=> 
U  U      11 


LET  US  SHOW  YOU  Our  very  complete  assonment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telepho  .e  Kearny  720 


White  &  Karnswortli 

425-427  MONTGOMERY  STREET 

(Since   1906) 


California  Str 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  ,s  the  HOTliL  RO>S  YN,  S  F. 

.  E.  Kr»«l  0)  Son.  Architecli.  O.  C.  Holt.  Bldr. 


Issued  Weekly,  $3.00  Per  Year 


Fourteenth  Year,  No.  2. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Indu^rial  Adtivities  of  the  Pacific  Coa^ 


Successors  to 

"CALIFORNIA  ARCHITECT" 

"INDUSTRIAL  NEWS  OF  ALAMEDA  CO." 

"BUILDER  AND  CONTRACTOR" 

"WESTERN  BUILDER" 


THIS  WEEK'S  ILLUSTRATIONS: 


Proposed  Residence  For  Mary  Garden  To 
Be  Eretfted  Near  Hollywood,  California. 
Designed  by  Architetft  J.  Martyn  Haenke, 
Los  Angeles. 

Court  and  Garden  of  Mountain  Mission 
Inn  Near  Banning.  Designed  by  Architedl 
J.  Martyn  Haenke,  Los  Angeles. 


WEDNESDAY,  JANUARY  14,  1914. 

SAN  FRANCISCO  AND  OAKLAND.  --  --  CALIFORNIA 
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Combination 
Boiler  and  Gas 
Water  Heater 


The 

SOLUTION 

To  Your  Hot  Water 
Protilem. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  ol  America 

Successors  to  JOHN  WOOD  MfC.  CO. 
218-21  Pacific  BIdg.   447-49  E.  3ril  SI.    331 -339  Cypress  SI. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


DR.  ALVIN  PLUMMER 

HOBIE  TEST  AND  INSTALLMENT 

lOPTICIAN 

3649  SIXTEENTH  STREET 

TELEPnONE   MAEKET  5184 

SAN  FEANCISCO,  CALIFORNIA 


JAMES  CAHILL  &  CO. 

Incorporatad 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


Free  E^imating  Bureau 

If  you  want  e^imates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  . 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 


And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  &nd  economical 
concrete  construction. 

OUR  SIZES: 


Clean  River  Saiul 

Gravel  and  CruHhed  Boulder 


to    3 5  inch 

s      Yi  inch  to  1  inch 

1  inch  to  1  ^  inch 

Xyi  inch  to  2J4;  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as 

good  as  its  service 

And  its   .service  can   be  only    as 

The  new  Ritz-Carlton 
Hotel,  in  Philade'phia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  its  elevators — wliicli   is 
one  good  reason    why    bostelries 
with  reputations  to  maintain,  like 
the  liitest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphiii,  have 

ed  by  the  Oils  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbaucr 

Choosing    front  the  vttrious  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  Ity  the  character 

Other  Hotels  of  the  Hitz- 

of  the  structure  tind  insure  per- 

Carlton chain   which  are 

fect  service — can  equip  all  build- 

Otis equippeil--- 

ings  of  all  classes    in  accordance 

The  Ritz-Cailton, 

New  York 

with  their  needs. 

The  Ritz-Carlton, 

Give    a   building    unsatisfactory 

Montreal 

The  Plaza,  ISuenos  AirtS 

Grand  Hotel  et  de  la  Plage 
Guaruja,   near  Santos, 

elevator  .service,  and  its  other  ex- 
cellence  can    not    overcome    the 
iiandica]).     Our  offices  in  ninety- 

Brazil 

The  Carlton,  London 
The  R>(z,  London 

one   cities   ill    the    United  States 
are  always  at  the  Arcliitect's  call 

The  Hyde  Park,  London 

anil  can  assist  you  in  making  your 

The  Ritz,  Paris 

elevator     specifictitions     KM)    ])cr 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts.         | 

San  Francisco 

Offices  in  all  Principal  Cities 

of  the  World. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walli  22  ft.  high.  Cement  plastered  od 
inside  against  severe  water  pressure.  Plaster  water- 
prtiofed  with  Imperial  Water  Proofing. 


Interior  walli  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.      Color  effects  with  Imperial 


TE:\IP0RA1;\'    CITV    hall.    San    Franclsc* 

Wright.    Rushford    &    Cahlll,    Architects 

;ri«r  wattrprotfed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.     DEPARTMENT    STORE.OAKLAND 

C.     W.     Dickey,     Architect- 

enty-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 


GERMAN     HOUSE.     San     Francs 

Frederick  H.  Meyer.  Architect 

Stone  and  terra  cotta  work  treated  with  Imperial  Wat 


A   Few  of  the  Buildings  on   which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products   are  used 

IMPERIAL  COMPANY  "'  n^.??°L!c?"" 
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Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  S. 


-  nd  and  23rd 


As  d  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  hiah  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


Ptione    Oakland    175S 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
—  AND  TILES^= 

Fire    Sets,    A.n<lIrons, 
Kender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOKE,  Monger 
Relidenc«  Phone.  O^land  4S62 


G.aCUNNlNGHAM,Mg 


jrJ'IMU'M^UHiVi-l'lil-iJHHnbB' 


3  8  EIGHTH    ST. 
San  Fkancisco,  Cal. 


ilfcjffi  2SS 
HarhtSB? 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 


^ 

^ 

L 

.>^^' 

1 

B  m 

fey  & 

''xC::k£iSiia 

g^£ 

n  11 

M  U 

jiidHI 

CORONADO  i 
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"Classy" 
Hardware  J 

Homes  of  Refinement 

Corbin  Unit  Locks 

We  Illustrate  the  "ATLAS"  deslgi 
"Sctiool"  Co'onlal 
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Try  Beaver  Board 
Next  Time 
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wall-paper. 
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modern  sty'c. 
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rates, and  needs  no  repairs, 

BEAVER 
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For  Walls  and  Ceilings 

Beaver  Board  is  very 
quickly  and  easily  put  up; 
makes  a  house  warmer  in 
winter,  cooler  in  summer;  is 
painted — doing  away  with 
unsanitary  wall-paper;  and 
has  many  other  advantages. 

Let  us  show  you  samples 
and  tell  you  all  about  it. 
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now  in  order.  The  new  Progressive 
party  has  declared  itself.  It  is  the 
Ixinner  under  which  all  Progressives 
can  unite.  For  political  prejudices  are 
n.™ally  handed  down  irom  father  to 
sen  and  from  generation  to  generation 
and  have  their  basis  in  Ignorance  and 
lack  of  breadth  of  view. 

Governor  Johnson  well  said  that  the 
Progressive  party  is  tlie  dominant  one 
in  this  country.  For  there  is  no  candi- 
date but  that  declares  himself  to  be 
progressive,  be  he  Democrat  or  Re- 
publican or  what  not.  So  that  in 
reality  it  is  the  Progressive  element 
that  is  domlnanL  in  brth  of  the  old 
parties  and  there  is  no  reason  why 
people,  outside  of  office  seekers,  should 
not  get  together  and  unite  in  a  ccm- 
mon  cause. 

In  the  main  most  people  are  risiht 
minded  and  seek  the  ccmmon  good. 
But  some  are  blinded  by  self  interest 
and  want  to  put  something  over  on  the 
public  and  thereby  advance  tliemselves. 
There  will  always  be  different  ways  of 
looking  at  public  questions.  But  those 
who  look  at  things  the  same  way  make 
a  mistake  by  hanging  on  the  fetich  of 
a  party  name  when  the  -lame  no  longer 
stands  for  anything. 

Reglstr-ltion  is  proceeding  as  rapid- 
ly as  the  Registration  office  can  take 
care  of  the  electors.  Many  are  stand- 
ing in  line  at  all  hours  of  the  day  and 
in  tlie  course  of  a  few  weeks  there  will 
be  a  substantial  showing  for  the  com- 
ing year. 

Governor  Hiram  W.  Johnson  has  an- 
nounced that  he  will  again  be  a  candi- 
date for  Governor.  He  has  frankly, 
clearly,  and  unmistakaljly  stated  his 
position.  Inasmuch  as- the  newspapers 
0^  San  Francisco  are  such  a  set  of  sub- 
sidized personal  organs  that  it  is 
hard  to  get  a  printed  opinion  of  any 
body  that  is  worth  reading,  the  fol- 
lowing editorial  from  the  Sacramento 
Bee,  without  doubt  the  most  ably 
edited  newspaper  in  the  State,  may  be 
of  interest: 

"Abraham  Lincoln  strongly  advised 
the  Nation  against  the  folly  of  swap- 
ping horses  while  crossing  a  stream. 

And.  although  the  crisis  of  which  he 
spoke  was  one  in  which  he  was  per- 
sonally the  dominant  figure,  all  man- 
kind   today    recognize   the    sagacity   and 
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California    is   still 

She  has  progressed  well  into  the 
waters,  but  there  is  considerable  dis- 
tance yet  to  go  before  she  can  land 
her  burden  safely  on  solid  ground,  con- 
fident the  advance  and  Progressive 
policies  she  is  carrying  will  be  placed 
high      and    dry      obove    the      menacing 


waters  of  corrupt  politics  and  Big  In- 
terest schemes. 

Against  his  own  personal,  financial, 
mental  and  physical  interests.  Gover- 
nor Hiram  W.  Johnson  has  decided  to 
yield  to  the  importunities  of  those  most 
anxious  for  the  preservation  and  ad- 
vancement of  true  Progressive  policies, 
and  for  the  continued  welfare  of  the 
State  through  modern  humanitarian 
and  business  methods. 

At  a  great  sacrifice,  he  has  given  up 
comfort,  and  peace,  and  financial  bet- 
terment, in  order  that  tor  four  years 
more  the  reforms  which  already  have 
benefitted  California  so  greatly  shall 
be  placed  above  any  reactionary 
political  flood. 

There  is  nothing  of  vanity  in  the 
composition  of  the  Governor.  In  fact, 
he  is  iris  own  severest  critic.  He 
minimizes  the  necessity  for  his  own 
personal  leadership  in  tlie  present 
crisis,    but    wisely    has    given    in    to   the 
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That  judgment  has  been  right  along 
tlrat,  no  matter  how  severe  the  burden 
nor  how  great  the  Imposition — it  has 
become  tlie  absolute  and  imperative 
duty  of  Governor  Johnson  to  head  the 
Progressive  Party,  and  head  it  in  the 
Gubernatorial  fight — that.  wiOiout  him 
in  the  front  of  tlie  battle  as  the  Gub- 
ernatorial candidate,  there  would  be 
danger  not  only  that  the  Progressive 
movement  would  be  checked  where  it 
is,  but  that  even  the  fruits  of  the  last 
tliree  years  would  be  losl. 

Only  those  most  Intlirate  with  the 
details  preliminary  to  tlie  announce- 
ment today  can  appreciate  this  act  by 
Governor  Hiram  W.  Johnson— an  act 
which  is  the  acme  of  personal  sacrifice. 

For  another  campaign  is  distasteful 
to  Hiram  W.  Johnson.  The  past  three 
years  have  crowded  him  with  work  and 
with  worry. 

The  Governor's  personal  choice  was 
to  retire  from  poiltical  life  and  devote 
liimself  to  his  profession — in  which  he 
could  make  his  official  salary  over,  and 
over,  and  over,  and  over  again  with  not 
one-tenth  the  vexation,  and  trouble, 
and  annoyance,  and  intense  and  sleep- 
destroying  labors  that  have  been  and 
that  will  be  his  in  tlie  Governor's  chair. 

Next  to  that  his  personal  preference 
was  for  a  seat  in  the  United  States 
Senate. 

.-Ynd  certainly  none  cmlld  blame  him 
therefor.  He  could  be  elected  thereto 
without  any  trouble.  There  he  would 
have  a  congenial  and  comparatively 
easy   task. 

And  he  could. — at  the  Congressional 
recesses — extend  his  Income  into  very 
large  figures  by  accep-ting  any  one  of 
the  very  flattering  offers  he  has  re- 
ceived from  lent^re  bureous. 

So  that,  in  plain  English,  in  announc- 
ing today  that  he  will  run  again  for  the 
office  of  Governor,  Hiram  W.  Joilinson 
has    thrown    money,    personal    incUna- 
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'tlon.  personal  comfort,  -and  peace  of 
mind  to  the  winds. 

He  has  weighed  all  these  things  in 
the  balance  with  PUBLIC  DUTY"  and  he 
has  unco'mplHiningly  taken  his  stand 
and  stripped  for  the  battle. 

Surely,  The  People  of  California  will 
not  allow  this  saorlflce  to  have  been 
made  in  vain." 


The  Chronicle  states  that  the  Cur- 
rency Measure  is  In  the  main  a  good 
law.  It,  however,  finds  various  faults 
in  the  measure  chief  of  which  it  states 
That  the  currency  for  vv'hose  redemp- 
tion the  banks  are  made  amply  re- 
sponsible is  made  to  .'ppear  to  be 
Government  money.  It  further  states 
that  there  can  be  but  one  motive  for 
that  deception,  and  that  is  to  prepare 
the  public  mind  for  act  nl  government 
money   as   the  sole  currency. 

So  far  as  the  people  generally  are 
concerned  what  would  be  the  dif- 
ference? What  the  Chronicle  fears  is 
the  fact  that  the  National  banks  will 
not  any  longer  be  able  to  issue  their 
own  notes  and  have  thciii  circulate  as 
money  from  the  fact  that  they  are 
guaranteed  by  government  bonds. 
These  banks  will  therefore  lose  a  con- 
siderable part  of  their  control  over  the 
money  situation  and  wii:  be  deprived 
of  the  profit  thnt  results  from  the 
loss  or  destruction  of  the  same.  What 
in  the  end  is  any  kind  of  money  but  a 
guarantee  to  pay  and  certainly  the 
government's  guarantee  is  as  good  as 
an"    bank's. 


The  parcels  post  has  suicessfuljy  re- 
futed all  the  doleful  forebodings  that 
were  prophesied  about  it  and  has 
positively  proven  tliat  the  government 
can  conduct  such  a  bu5iness  just  as 
well  or  better  than  the  express  com- 
panies,   with   all    their   much    talked    of 
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newly  organized  service,  without  pre- 
cedent to  sulde  it,  it  has  met  the 
problems  put  up  to  it  by  the  ex- 
tl-aordinary  business  of  the  holidays 
with  efficiency.  It  was  not  swamped 
with  the  rush  of  business,  but  delivered 
them  to  their  destination  with  certain- 
ty and   dispatch. 

There  is  a  reason  for  this.  The  postal 
service  itself  Is  organizel  with  a  high 
degree  of  efficiency.  It  employs  men 
under  the  merit  system.  While  the 
salaries  it  pays  are  not  large,  it  pro- 
vides a  test  tor  entrance  and  the  guar- 
antee of  a  living  enables  it  to  get  hold 
of  and  keep  competent  men.  This 
system  it  has  extended  to  the  parcels 
post  and  it  can  at  once  bundle  it  with 
the  same  degree  of  efficiency.  The  ex- 
tension of  the  system  th  it  begins  with 
the  new  year  will  look  i  j  the  accommo- 
dation of  the  public  whT  have  so  long 
paid  an  exorbitant  tribute  to  the  ex- 
press  companies. 

The  Post  Ofnce  and  the  Panama 
Canal  are  a  complete  i.rswer  to  the 
critics  wlio  insist  tha*  the  govern- 
ment is  incapable  of  unJertaking  en- 
terprises required  by  tl.c  public  wel- 
fare. 

The  San  Francisco  Chronicle  pub- 
lished its  annual  edition  last  Monday. 
It  is  a  compendium  of  tne  progress  of 
the  state  and  presents  an  array  of 
facts  and  fisrnres  and  illustrations  of 
the  wonderful  wealth  of  the  St.n  te. 
California  Is  a  great  state.  Great  in 
Us  geogriiphical  area.  great  In  its 
coast   line   and   sea   privileges,   sical    in 
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great  In  the 
variety  of  its  climate  and  great  in  the 
wonderful  diversity  of  its  products. 
It  possesses  the  highest  mountains  and 
the  lowest  valleys  in  the  United  States. 
Its  climate  i-anges  from  the  land  of 
perpetual  snow  in  the  high  Sierras  to 
the  subtropical  seasons  of  Its  ad- 
joining valleys.  It  borders  for  1200 
miles  on  the  boundless  Pacific  ocean, 
tlie  path  of  the  world's  commerce.  Its 
scenic  places  are  the  wonders  of  the 
world.  Its  product  embraces  every- 
thing in  agriculture  from  the  rice  of 
the  swamps  to  the  hardy  cereals  of  the 
north  and  from  the  pineapple  and 
citrus  fruits  to  the  winter  apple.  Its 
minerals  range  from  the  petroleum  in 
which  It  leads  the  world  in  production, 
to  gold  wliich  first  mad«^  the  name  of 
California  famous  throughout  the 
world. 

A  review  of  the  progress  of  the 
State  brings  all  these  tacts  Into  view. 
Californians  have  every  reason  to  be 
proud  of  their  State  For  here  the 
gre-.it    Creator    has    certainly    bestowed 
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the  Turlock  districts  and  has  filed  suit 
to  prevent  San  Francisco  from  getting 
a  water  supply  from  Hetch-Hetchy 
under    the    Act    of    Congress    providing 


He 


oth. 


Ing  fame. 

The  welfare  of  the  State  and  the 
whole  Pacific  Coast  for  t>iat  matter  ae- 
pends  upon  the  prosperity  and  the 
future  greatness  of  the  port  of  San 
Francisco.  The  first  and  most  Im- 
portant need  of  tlie  urhon  population 
that  surrounds  the  bay  Is  an  abundant 
and  pure  water  supply.  This  has  been 
fought  out  and  the  City  has  been  put 
to  unt-oid  expense  Jto  educate  even 
the  Easterners  on  the  .subject.  It  has 
leen  fought  out  on  the  floor  of  the 
House  and  in  the  United  States 
Senate  and  before  the  President  of  the 
United  Stijtes.  Now  er.mes  Theodore 
Pell,  a  citizen  of  San  Francisco,  and. 
in  the  capacity  of  attorney  for  the  Ir- 
rigatinnists  tries  to  tie  rp  the  matter 
In  the  courts.  It  was  shown  before 
that  the  conservation  of  the  flood 
waters    of    the    Tuolumne    by    the    City 


uld 


till 


rlgal 


nists 


nt    the 


P- 


water  than  they  ever  ha.l  before. 

Bell  was  ever  the  leader  of  th 
popular  element  in  the  D&mocrati 
party.  He  represented  his  district  1: 
the  United  States  Congress.  He  ha 
proved  to  be  a  political  weather  cocl 
and  is  now  seeking  to  prev 
consummation  of  the  cherished 
of  all  of  our  public  spirited  cit 
obtain  a  pure  and  abundant  wa 
ply  for  ourselves  and  those  who  con 
after.  Surely  the  peoDle  of  Californ 
v'lll  have  cause  to  remember  Theodoi 
Bell  and  Senator  Works.  In  the  daj 
of  the  Grecian  republic  they  wou: 
have  been  forever  banished  from  the 
city  and  bad  they  been  citizens  of  eari 
Rome  they  would  have  been  throw 
from    the   Tarpeian    rock. 

The  State  Board  of  Cnntrnl  h: 
ordered  the  State  Departments  to  u! 
the  Parcels  Post  instead  of  the  exprei 
company.     Having  had  the  divine  rigl 
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t  is  no  longer  the  engineer  or 
team  roller.  To  show  how  slow 
0  realize  the  situation  the  folio 
ccount  of  its  attitude  in  regai 
arrying  the  license  tegs  for 
nobile  and  chauffeur  bldges  givi 
he  Sacramento  Bee  is  iilustrativ 
ol 
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be  congratulated  for  ordering  the 
Motor  'Vehicle  Depart;nent  of  Cali- 
fornia to  change  its  system  of  send- 
ing out  automobile  license  plates  and 
chauffeurs'  badges,  takii'g  the  carry- 
ing of  them  away  from  the  Wells- 
Fa  rgo  Express  Company,  and  handing 
it    over    the    the    Parcel    Post. 

W'ells,  Fargo  &  Company  would 
have  made  about  toO.OOO  this  year 
out  of  this  work,  and  the  same  every 
subsequent  year,  if  the  former  plan 
has  been   continued. 

Find'tng  itself  liable  to  lose  the 
job  because  it  was  charging  50  cents 
delivery  of  these  automobile 
plates    wliile    the    Parcel    Post 


the 
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the 
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rill  object  to  paying  to  Uncle 
nts  more  for  the  delivery  of  a 
;an  he  would  now  have  to  pay 
Fargo  &  Company. 
,  the  average  citizen,  know- 
acts  of  the  case,  would  prefer 
e  29  cents  to  the  Parcel  Post 
lan    have    Wells-Fargo    deliver 


Orville  Wright,  one  cf  the  brothers 
who  were  the  first  to  fly  successfully, 
announces  that  he  has  perfected  a 
stabilizer  for  the  aeroplane  that  makes 
it  practically  fool  proot  and  increases 
the  factor  of  safety  in  aerial  naviga- 
tion many  fold.  One  of  the  main 
features  of  the  mecnanics  of  flying  is 
to  propel  the  plane  so  that  the  air 
acting  as  a  flying  wedge  under  the 
planes  produces  a  lifting  force  equal 
to  the  downward  pull  of  the  force  of 
gravity.  The  automatic  stabilizer  Is 
supposed  to  take  up  any  change  in  tne 
momentum  of  the  plane  s-o  that  should 
the  machine  be  slowed  down  below  the 
danger  point  the  plane  will  adjust  itself 
and   regain   its  equilibrium. 

This  invention  may  mark  a  decided 
step  in  the  progress  of  aerial  naviga- 
tion. When  a  machine  will  auto- 
matically right  ilself  and  land  square- 
ly if  anything  goes  wrong  with  the 
power  it  leaves  the  aviator  free  to  give 
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A  contemporary  has 
slrce  the  average  length  of  a  railroad 
journey  in  this  country  in  34  miles,  and 
a  passenger  may  take  2.275,122  such 
journeys  with  only  one  chance  of  be- 
ing killed,  it  would  take  him,  at  two 
trips  per  day,  3,792  years  to  run  the. full 
gamut  of  risik.  That  is  to  say.  if  the 
one  fatal  accident  happened  to  him  in 
the  present  year,  it  would  have  been 
necessary  for  lilni  to  start  his  railroad 
traveling,  at  two  trips  per  day.  in  the 
year  lS7i)  R  C.  It  must  be  borne  in 
inin.l.  however,  that  he  might  he  Icillert 
i>li   his  very   liist  trip, 
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Address  By  Knowland 


l.eKiHlutlnn     by     ton 
\  liter    'rrnnNportiiti«t 


Address  delivered  by  Hon.  Joseph  R. 
Knowland  before  tlie  Tenth  An^nual 
Convention  of  the  N-.tional  Rivers 
and'  Harbors  Congress,  Washington, 
nee.    4.    1913. 

.Mr.  President  and  lad'es  and  gentle- 
men: To  the  gentleman  from  Penn- 
sylvania. Congressman  Kelly,  who  a 
few  moments  ago  spoke  so  eloquently 
of  that  State,  and  to  the  chief  execu- 
tive of  New  York.  Gov.  G'ynn.  who  has 
just  taken  his  seat  after  fairly  stag- 
gering us  with  an  enumeration  of  the 
big  things  being  accomplished  by  the 
Empire  State — to  these  gentlemen  I 
would  say  that  I  hail  from  the  great 
^late  of  California,  whose  beauties  and 
wonders  are  indescribable.  Had  the 
ancestors  of  tiiese  genelemen  first 
landed  upon  the  shores  of  tli-at  Pacific 
wonderland  the  great  Eastern  States 
mentioned  would  today  I  fear  be  de- 
prived of  the  valuable  services  of  their 
two  mosi  able  champioris.  .Should  I 
attempt  to  describe  the  resources  of 
my  n-ative  Stale,  or  endeavor  to  enum- 
erate the  great  things  we  are  accom- 
plishing, my  time  would  be  exhausted 
before  I  touclied  the  suhject  to  which 
I  am  supposed  to  address  myself.  We 
hope,  however,  to  welcome  tlie  dele- 
gates   of    this   convention    to   California 
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selves    what    words    are    inadequate     to 
describe. 

Referring  but  briefly  to  the  criti- 
cisms by  Gov.  Glynn  of  the  expendi- 
ture of  JG.OOO.OOO  and  more  at  the  Mare 
Island  Navy  Yard,  located  in  Califor- 
nia. I  will  say  that  mo.ie.sty  prevent.'^ 
me  from  directing  attention  to  the  fact 
that  I  have,  until  very  recently,  repre- 
sented the  district  in  which  that  yard 
is  located,  and  that  during  my  term  a 
great  part  of  the  large  sum  was  ap- 
propriated. Should  I  renly  i  might  be 
compelled — although  of  course  it  would 
grently  embarrass  me— to  direct  atten- 
tion to  the  fact  that  the  large  and  gen- 
c-rous  approprifitions  demonstrated  the 
advisability  of  sending  live  men  to 
Congress.  Just  a  word,  however,  touch- 
ing the  utility  of  the  Marc  Island  Navy 
Yard  and  the  efficiency  of  its  working 
force.  Several  ships  have  been  built 
there,  and  during  recent  years  three 
naval  colliers  or  fuel  ships.  Sister 
ships  in  two  ins-tances  were  under  con- 
struction at  the  same  time  at  the  New 
York  Navy  Yard,  and  when  the  Navy 
Department  figured  up  the  cost,  the 
plans  being  identical,  it  was  found  that 
the  Mare  Island  Navy  Yard,  way  out  in 
California,  had  built  both  ships  for 
less  money.  But  I  muoi  get  to  my 
subject. 

Pacific  Cunnt  Portti  Preparing  for  Open- 
ing   of    Panama    Cunal. 

The  people  of  the  Pacific  coast  are 
fully  alive  to  the  tremendous  impor- 
tance of  immediately  enlarging  and 
otherwise  improving  the  terminal  fa- 
cilities at  the  various  ports  to  meet  the 
increased  demands  nf  commerce  ex- 
pected with  the  opening,  in  the  almost 
Immediate      future.      of      the      Panama 
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of  many  years  has  demonstrated  the 
advantages  and  neces&ilv  of  State  or 
municipal  co-n-trol  as  contrasted  with 
th-it  of  corporations  and  individuals. 
This  awakening  has.  in  many  locali- 
tle?,  resulted  in  the  inV.itution  of  ac- 
tions In  the  courts  and  in  insistant  de- 
mands for  legislation  :>  imed  to  place 
the  ownership  and  administration  of 
terminals  in  the  hands  of  the  people, 
where  they  belong,  so  ;!3  to  accord  to 
the  smallest  shipper  the  same  advan- 
tages and  facilities  whicli  heretofore 
and  in  too  many  instances  were  en- 
joyed exclusively  by  favored  corpora- 
tions and  large  shipper.-. 
ConKreHH  LeerI"lafeH  to  Prevent  Throt- 
tling   of    Water    Competition. 

In  so  far  as  it  exercises  jurisdiction, 
the  Concioss  of  the  United  State's  has 
endeavored  to  assist  in  the  movement 
to  provide  for  the  fullest  utilization 
by  all  the  people  of  the  great  rivers 
and  harbors  of  the  country,  upon  which 
there  has  been  expended  by  the  Gov- 
ernmenl  nearly  $700,000,000.  Not  only 
has  Congress  provided  ihe  funds  for 
improvement,  but  It  has  gone  a  step 
further  and  enacted  legirlatlon  to  pre- 
vent the  throttling  of  these  water- 
courses, the  great  highways  of  the  peo- 
ple, where  exclusive  franchises  and 
rights  of  way  cannot  be  granted.  Much 
of  this  recent  leglslat'on  aimed  to 
maintain  the  competitive  value  of 
these  waterways  has  emanated  from 
the  Committee  on  Interstate  and  For- 
eign Commerce  of  the  House  of  Repre- 
sentatives. As  a  member  of  this  com- 
mittee and  an  enthusiastic  advocate  of 
the  fullest  development  -ji  our  water- 
ways, I  am  proud  to  say  that  in  the 
framing  of  some  of  this  legislation  I 
have  taken  at  least  a  small  part.  Be- 
fore discussing  the  terminal  facilities 
of  Pacific  coast  ports.  I  will  refer  very 
briefly  to  a  few  of  the  recent  legisla- 
tive enactments  aimed  to  aid  in  the 
Nation-wide  m-ovement,  f^d  by  the  Na- 
tional Rivers  and  Harbors  Congress, 
for  a  maximum  utilization  of  the  facil- 
ities for  Walter  transort.ation. 
Legislation  to  Protect  AVater  Traffic 
PropOKCd  in  Bill  of  11>10  Amcn- 
ilatory  ut  IntcrNtate  t'om- 
nierce   Act. 

In  1910.  when  the  biU  creating  an 
interstate  commerce  cou»-t  and  amen- 
datory of  the  then  existing  interstate 
commerce  act  was  pending  before  the 
Committee  on  Interstate  and  Foreign 
Commerce,  it  contained  a  proposed 
section,  known  as  section  12.  which 
provided  that  no  railroad  corporation 
which  was  a  common  ri<rrier  subject 
to  the  act  to  regulate  commerce  should 
hereafter  acquire,  directly  or  indirect- 
ly, any  interest  of  whatsoever  kind  in 
the  capital  stock  of  any  railroad,  or 
purchase  or  lease  any  railroad  with 
which  It  was  directly  ,ind  substan- 
tially competitive.  I  proposed  an 
amendment  in  committee  nd'ding  water 
carriers  to  the  Inhibition,  which  the 
committee  adopted.  Tin-  bill  as  then 
amended  provided  thot  iallroad.<?  couUI 
not  acquire  competing  water  carriers 
or   water   carriers   purchase   competing 
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value  of  this  great 
provision  does  not 
deny,  as  some  charge,  railroad  owned 
or  controlled  ships  access  to  the  canal 
when  engaged  in  forelg  t  trade.  In 
line  with  what  I  regard  ;'.s  sound  pub- 
lic policy,  it  prevents  .ail roads  from 
practically  paralleling  their  own  rail 
lines  by  boats,  which  'should  not  be 
permitted  if  the  canal  [3  to  be  of  any 
real  value  to  shippers  throughout  the 
United    States. 
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11,  that  after  the  1st  day  of  July,  1914. 
it  shall  be  unlawful  for  any  railroad 
carrier,  subject  to  the  act  to  regulate 
,  to  own,  lease,  operate,  con- 
ive  an  interest  whatsoever  in 
non  carrier  by  water,  oper- 
only  through  Ihe  canal  but 
.  with  which  such  railroad 
may  comipete  for  traffic.  It 
also  confers  upon  the  Interstate  Com- 
merce Commission  power  to  extend  the 
time  during  which  railroads  may  oper- 
ate such  water  lines  if,  after  investi- 
gation, they  are  convinced  that  such 
w-ater  service  is  being  operated  in  the 
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Port  of  San  Franelfico. 


ally 


ntlr 


rbor    fro 


of     Sa 


incisco,  approximately  8 
miles  in  length,  is  under  State  control 
and  administered  by  a  board  of  three 
State  harbor  comtnlssi-orers  appointed 
by  the  Governor.  The  port  of  San 
Francisco  receives  no  appropriations 
from  the  State  or  city.  The  State  law 
requires  that  the  harbor  must  be  self- 
supporting,  the  cost  of  improvements, 
including  the  building  of  wharves, 
dredging,  and  the  construction  of  sea 
walls,  together  with  the  expenses  of 
administration,  to  be  provided  for  out 
of  the  receipts.  There  is  also  a  pro- 
vision stipulating  that  harbor  charges 
shall  not  exceed  such  i-ates  as  neces- 
sary  to  meet   the  cost   of  construction, 
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Kri'u-  to  1911  the  Sta'.e  had  control 
of  the  water  front  and  tide  lands  of 
the  chief  harbors  of  California,  name- 
ly. San  Francisco.  Oakland.  Los  Ange- 
les, San  Diego  and  E'-reka.  At  the 
session  of  the  legislature  which  con- 
vened that  year  the  State  of  California 
transferred  these  water  fronts  and 
tide  lands,  with  the  exteption  of  San 
Franci.'^co  and  Eureka,  to  the  respec- 
tive  cities   upon    which    l.ney    border. 

Among  the  commercial  bodies  of  San 
Francisco  there  has  been  considerable 
agitation  in  favor  of  turning  over  to 
that    city    the      control    Qt    the      water 
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front,  the  claim  being  made  that  San 
Francisco  lias  no  voice  in  its  manage- 
ment. Now.  when  it  Is  desired  to  Issue 
bonds  tor  Improvements  on  the  San 
Francisco  water  front.  It  Is  first  neces- 
sary to  appeal  to  the  legislature  to 
submit  to  tlie  people  a  bond  Issue, 
which  the  voters  of  tho  entire  State 
must  approve  at  the  next  general  elec- 
tion. Even  when  this  is  done  the  State 
does  not  pay  the  interest  on  the  bonds 
or  retire  them  at  maturity,  although 
the  credit  of  the  State  is  pledged, 
which  possibly  makes  the  rate  of  in- 
terest less.  Under  the  State  law  these 
bonds  must  he  taken  care  of  out  of  the 
funds  accumulated  from  harbor  re- 
ceipts. It  Is  charged  that  it  might  be 
possible    for    localities       Interested       In 


val    ha 


elop- 


ment  of  San  Francisco's  water  front: 
that  it  is  sometimes  difll.  ult  to  explain 
to  the  voters  of  the  .State  that  the 
large  bond  issoes  for  -San  Francisco 
Harbor  improvements  are  not  a  burden 
upon  the  State.  It  may  be  stated,  how- 
ever, that  so  far  there  has  been  a  dis- 
position on  the  part  of  the  people  .of 
the  State  to  grant  the  necessary  au- 
thority for  the  issuance  of  bonds  to 
develop  California's  chief  port.  For 
instance,  a  J9. 000. 000  bond  issue  is 
now  available  for  improvements  which 
are  rapidly  being  made,  and  another 
issue    of    $10,000,000    Is    contemplated. 

At  present  the  piers  and  bullchead 
wharves  on  the  San  Francisco  water 
front  offer  about  5  miles  of  berthing 
space.  In  a  recent  report  of  the  board 
of  State  harbor  comml3sIo>ners  the 
statement  is  made  that  dock  facilities 
may  be  so  enlarged  as  to  give  44  miles 
of  berthing  space. 

Oakland    Harbor. 


ectly    acres 
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lies  Oakland  Harbor,  with  20  miles  o 
available  shore  line.  The  city  of  Oak 
land  has  fought  for  years  to  retai 
control  of  its  water  front  In  the  earl 
fifties  the  then  town  of  OakI 
some  unfortunate  grants  of  valuabl 
rights  on  the  harbor  to  an  individua 
Tliese   were  later  transferred   to  a   rail 
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Ithi 


obtained  substantial  control  of  Its  en- 
tire water  front.  This  has  been  due 
to  court  decisions,  leglslctive  acts,  and 
favorable  compromises.  The  city  has 
already  voted  $2,500,000  for  improve- 
ments and  has  under  way  the  building 
of  reinforced  concrete  wharves  and  a 
quay  wall  3,700  feet  in  length  equipped 
with  railroad  tracks,  steel  warehouS'CS. 
and  machinery  for  the  handling  of 
freight.  There  Is  also  being  built  a 
retaining  wall  across  the  Key  Route 
basin,  on  the  western  water  front, 
where  most  extensive  improvements 
are  contemplated.  The  city  plans  to 
eventually  expend  $20,000,000.  The 
municipal  belt  railway  system  as 
nlanned    will    extend  around    the    entire 
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Oakland— and  with  every  wharf,  with 
spurs  leading  to  manufacturing  plants. 
Under  the  proposed  development  of 
the  water  front  there  will  be  46.000 
feet  of  municipally  owned  docks  and 
46.000   feet    of   privately  owned. 
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eer  in  charge  of  the  Oak- 
■t,  has  Just  reported  a  most 
ive  plan  tor  ihe  fullest  de- 
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velopment  of  this  western  water  front, 
a  project  that  will  allow  of  such  ex- 
pansion as  to  meet  fully  the  growing 
demands  of   the   future. 
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rith  larger  sums  to  follow. 
The  port  of  Los  Ang-eles  is  controlled 
ntirely  by  the  municip-ility,  which, 
hrough  a  board  of  harbor  commls- 
ioners.  makes  all  rule-?  and  regula- 
ions  for  the  government  of  the  har- 
or,  fixes  all  pilotage,  dockage,  wharf- 
ge    and    liandling    charges,    and    oper- 
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,varehouses,  Of  the  ba'nnce.  the  city 
las  just  completed  reclaiming  66 
icres,  wliich  are  being  improved  with 
einforced  concrete  wlrarves  and  steel 
ransit  sheds,  and  plans  nre  under  way 
•or  reclaiming  138  acre&  more. 

Approximately  1.300  :'.cres  of  tide 
md  submerged  lands  in  the  inner  har- 
lor  were  originally  covered  by  tide 
and  patents,  the  validii  .■•  of  which 
vas  disputed  by  the  city  and  are  in 
itigation.  the  city  winning  its  suits 
n    the   superior  courts   if  Los   Angeles 
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County,  and  the  case  is  now  pending 
in   tlie  California  Supreme  Court. 

There  are  now  24.905  feet  of  pri- 
vately owned  wliarves  along  the  water 
front  held  under  franchises  or  permits, 
and  the  city  has  1,9S5  feet  of  munici- 
pal wharves,  most  of  wi-.ich  have  been 
recently  built.  It  also  lias  under  con- 
struction 3.590  feet  of  additional 
wlKirf.  of  which  2,520  feet  will  be  .of 
reinforced  concrete,  casting  approxi- 
mately  Jli6   a  linear  foot. 

The  city  also  is  constructing  1,800 
feet  r.f  steel  transit  sheds  and  1,530 
feet  of  wood  frame  transit  slieds^  be- 
sides  doing  a   large   amount   of   dredg- 

Because  of  the  involved  condition  of 
titles  to  some  of  the  property  covered 
hy  railway  terminals  at  the  harbor 
and  the  desire  of  the  ci»y  to  open  the 
liarhor  to  access  by  all  railroads,  as 
well  as  by  paved  streets,  a  terminal 
agreement  lias  been  agreed  upon  which 
virtually  maltes  the  ra'lroad  compa- 
nies and  tlie  municipality  copartners 
in  the  terminal,  with  the  city  in  con- 
trol. 

Tliere  are  on  present  Government 
harbor  lines  approximately  -0%  miles 
of  water  front,  most  of  it  unimproved. 
This  can  be  greatly  increased  by 
dredging  slips,  but  only  a  few  such 
slips  have  yet  been  definitely  deter- 
mined upon.  The  possibilities  of  the 
harbor,  as  shown  by  E.  P.  Goodrich. 
the  consulting  engineer  for  tliat  city, 
will  afford  more  than  100  miles  of 
water  front  when  fully  deyeloped. 
Snn   DIeso   Harbor. 

The  legislature  of  ll)!l  granted  to 
the  city  of  San  Diego  control  of  its 
entire  water  front.  Tlio  city  has  al- 
ready voted  a  million  dollars  for  a  mu- 
nicipal pier,  which  is  now  nearing 
completion.  This  pier  will  be  equipped 
with  railroad  tracks  and  every  facility 
for  expeditiously  handling  freight. 
The  ttjtai  length  of  bulkhead  at  San 
Diego  is  50.500  feet,  giving  a  total 
deep-sea  dockage  of  13  miles  and  a 
total  coaster  dockage  of  6  mile.s.  Very 
extensive  plans  have  bei^n  prepared  by 
the  municipality  for  the  future  de- 
velopment of  the  harbor  to  meet  the 
needs  of  increasing  commerce.  Tlie 
importance  of  San  Diego  Harbor  will 
be  greatly  increased  wiili  the  opening 
of  the  Panama  Canal,  as  It  will  be  the 
first  Pacific  port  In  the  United  States 
for  ships  bound  north  after  passing 
through  the  great  w.^.terway.  The 
municipal  wharvesi  now  und«r  con- 
struction will  be  of  concrete  and  steel. 
Private  wharves  are  leased  from  the 
city,  the  adniilnistratlon  of  its  entire 
harbor  front  being  under  a  hoard  of 
municipal  harbor  commissioners. 
Harbor    of    City    of    Portlandt 

Portland  is  now  paying  dearly  for 
its  past  mistakes  in  permitting  rail- 
roads and  private  interests  to  gain 
control  of  practically  its  entire  water 
front.  The  result  is  that  the  city  is 
now  struggling  to  regain  control  of 
this  valuable  property  by  condemna- 
tion proceedings.  Already  S2. 500.000 
lias  been  voted  to  purchase  and  im- 
prove wt-ler  front  property  acquired 
by  this  method.  It  is  estimated  that 
125.000,000  will  eventually  he  expend- 
ed. The  water  front  terminal  prop- 
frty  within  the  limits  of  the  city  of 
Portland  extends  16  m'les.  Of  this. 
29  per  cent  is  owned  by  railroads  and 
the  city  owns  2%  per  cent;  the  bal- 
ance    is     private     ownership.     Fifteen 


miles  of  additional  water  frontage  ex- 
tends from  the  city's  lower  limit  to 
the  mouth  of  the  Willamette  River. 
'About  3  per  cent  of  this  is  owned  by 
railroads  and  the  balance  in  private 
ownership 

Seattle    Harbor. 

Seattle    claims    to    have    one    of    the 

freest   ports   in    the  world.    The   present 
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at  an  expense  of  11.300.000.  A  ship 
canal  from  Puget  Sound  to  Lake 
Wasbington.  via  Lake  Union,  is  hear- 
ing completion,  this  cana'  to  cost  $3,- 
625.000.  It  will  greatly  enlarge  Seat- 
tle dock  fnontage  and  afford  fresh- 
water ancliorage. 

Of  the  43  piers  in  Seattle,  20  are 
owned  by  the  railroads.  Of  the  remain- 
ing 21.  3  are  owned  by  the  Port  of 
Seattle  Commission,  1  by  the. city,  and 
17  by  individuals.  The  Lake  Wash- 
ington development  will  afford  a  large 
additional  frontage  to  be  controlled  by 
the    miinlcipaiity. 

Taconia, 
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tern  of  municipal  docks  for  handling 
both  freight  and  passenger  steamers. 
Tbe  city  owns  2.600  IVet  of  water 
front  in  the  inner  waterway,  on  1.000 
of  which  municipal  docks  are  now  be- 
ing constructed.  In  addition  to  the 
frontage  on  the  inner  waterways,  the 
city  controls,  under  a  long  lease  from 
the  State.  14  acres  of  deep  water  front- 
age for  ocean  terminal  purposes,  whicli 
is  being  made  ready  for  quick  devel- 
opment   if   necessary. 

ConclnBlon. 
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seen  that. 

with  cliaiacteristic  western  energy 
and  enterprise,  we  are  i.reparing  for 
that  long-looked  for  day  when  the 
Panama  Canal  will  be  opened.  With  a 
determination  that  is  worthy  of  emu- 
lation the  people  of  tha.3e  cities  on  the 
western  border  of  the  continent,  which 
enjoy  such  splendid  harbor  advantages 
are  fighting  to  regain  control  of  ter- 
minal facilities  of  Incalculable  value 
which  corporations  and  private  indi- 
viduals in  too  many  Instances  have  ac- 
quired, and  while  it  is  realized  that  all 
the  mistakes  of  the  past  cannot  be 
rectified  in  a  day,  it  is  iioth  gratifying 
and  encouraging  that  I  have  been  able 
to  record  that  most  substantial  prog- 
ress Is  being  made  along  the  right 
lines.  It  Is  a  great  fight,  and  I  am 
certain  that  I  voice  the  unanimous  sen- 
timent of  the  assembled  delegates 
when  I  declare  that  all  our  symTiathles 
are  with  these  localities  which  are 
engaged  in  this  mighty  struggle — a 
struggle  waged  not  alone  on  behalf  of 
the  people  of  today,  but  of  equal  con- 
cern  to   the   generations   of  the   future. 


Recorder    Eumond    Godcha 


enjoyed 


a  brisk  business  during  the  last  year, 
according  to  the  annii.il  report  filed 
with  Mayor  Rolph.  A  lotal  of  50  286 
documents  were  filed  during  1913. 
More  deeds  were  recorded  than  any 
other  document,  the  total  being  12- 
921.  There  were  5.941  marriage  cer- 
tificates   and    licenses    placed    on    rec- 


'ir.l.  The  fees  for  the  year  amounted 
to  $81,016.50,  to  which  JG25  is  added 
for  desk  rentals,  making  the  total 
receipts  $81,641.60.  agaln.st  an  expense 
tor  the  department  of  $68,305.84,  leav- 
ing a  surplus  to  the  credit  of  the 
office   of   $13,335.36. 


BVILOINGS     ON     E.\POSITION 
GROUNDS. 


The  following  list  of  buildings  let 
and  to  be  let.  gives  a  comprehensive 
idea  of  what  has  been  accomipllshed  In 
the  building  of  the  Exposition,  and 
what  still  remains  to  be  done.  The 
figures  as  given  here  were  compiled  by 
Harris  D.  Connick.  Director  of  Works, 
Panama-Paciflc  International  Exposi- 
tion: 
Contracts    For    IVhIeh    Have    Been    Let. 

Service    Building     $       60.000 

Municipal    Auditorium    ...    1.275.000 

Machinery    Building    664,000 

Food    Products    Building..       349.000 

Education     Building       303.000 

Liberal  Arts  Building....  346,000 
Manufactures  Building  ..  336.000 
Varied  Industries  Bldg...  313.000 
.Mines  &  Matallurgy  Bldg  358.000 
Transportation     Biifldirg  489.000 

Agriculture    Building    418.000 

Horticulture    Building    .  .  .       376,000 

Main    Tower    441,000 

Court    of    Four    Seasons...       216.000 

Court   of   the  Uniyerse 443.000 

Three   Fire    Stations 40.000 

Fine     Arts     Building 600,000 

Total      $7,027,000 

Contractu  to  be  Let. 

Festal    Court     $205,000 

Court   of   Palms 100.000 

Court    of    Flowers.. 117,000 

Festival    Hall 250,000 

Livestock   Structures      150,000 

Total $822,000 


DIILGOR'S       REPORT       SHOWS       IN- 
CREASE   IN    TONNAGE. 


San      F*Tancl8co      I.eadH      Group   of      Six 
DlHtrlptH    Treateil. 


Supervising  Inspector  of  Steam  Ves- 
sels John  K.  Bulger  has  compiled  some- 
interesting  figures  ■showing  the  in- 
crc-ase  in  tonnages  of  steam  vessels  In- 
spected by  his  department  in  years 
passed. 

These  figures  are  gross  tons  and  for 
comparison  are  for  one  year  in  ten-year 
periods — for  fiscal  years  ended  June  30. 
1893,  1903  and  1913.  They  do  not  In- 
clude foreign  freight  steamers  nor  sail- 


els 


The  districts  of  Juneau.  Honolulu  and 

.■3t.    Michael    have    been    created  during 
the  past  fifteen  years: 

iJistrlct.             1893          1903.  1913. 

San     Francisco.143.999     408,138  564,364 

Portland     34,552       49,668  31,114 

Seattle     31,813    199,782  383.816 

Juneau «1.497  3,813 

Honolulu 87,288 

St.     Michael     13,875 

Totals     210,364    699. OSS    1,084,270 
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APARTMENT  HOUSES. 


SAN    FR.AXCISCO— Apartment    house, 

$82,000.  Ai-chitect,  J.  C.  Hladik.  Mo- 
nadnock  Bldg..  S.  F.  Ownei-'s  name 
withheld.  The  building  will  be  erect- 
ed at  the  corner  of  Pine  and  Powell 
streets,  and  lias  been  designed  to  con- 
tain 100  rooms,  whicn  will  be  ar- 
ranged in  42  apartments.  Interior  fin- 
isli  will  be  of  pine  and  hardwood  with 
oak  floors  in  the  principal  rooms. 
Plans  provide  for  steam  heat,  elevator 
service,  a  vacuum  cleaning  plant  and 
Iiol  water  supply.  Butii  rooms  will 
iiave  tile  wainscot  and  composition 
floors.  All  suites  will  be  equipped  with 
wall  beds.  Entrance  will  be  finished 
in  marble  and  tile.  Exterior  of  the 
building  has  been  designed  in  the 
English  Gothic  style,  and  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  will  be  called  for 
sliortly. 

OAKLAND.  CAL. — Apartment  house, 
3  story  and  base,  frame.  $13,000.  Ar- 
chitect, C.  H.  Miller,  Dalzlel  Bldg.. 
Oakland.  Owners,  The  Midgley 
Company.  Dalziel  Bldg.,  Oakland. 
The  building  will  be  erected  on 
the  east  side  of  &taten  avenue, 
north  of  Grand,  and  lias  been  designed 
to  contain  a  number  of  two  and  three 
room  suites  with  private  baths  and 
WQll  beds.  Interior  finish  will  be  of 
pine,  redwood  and  harciwood  panels. 
Oak  floors  will  be  used  in  the  princi- 
pal rooms.  Plans  provide  for  steam 
heat,  a  vacuum  cleaning  system  ond 
hot  water  supply.  Bath  rooms  will 
have  composition  floors  find  tile  wain- 
scot. Entrance  will  be  finished  In 
marljle  end  tile.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
ar.d  in  the  hands  of  the  owners  who 
will  do  the  work  by  Day  Labor.  All 
materials  are   how   beinj;:   purchased. 

BERKELEY.  ALAilEDA  CO..  CAL.— 
Apartment  house.  5  story  and  base, 
brick  and  steel,  $80,000.  Architect.  W. 
H.  Ratcliff.  Jr.,  First  National  Bank 
Bldg..  Berkeley.  Owners.  Elston  and 
Clark.  The  building  will  be  erected 
at  the  corner  of  Telegraph  avenue  and 
Durant,  covering  a  large  ground  area. 
Interior  will  be  arranged  tor  suites  of 
two  and  three  rooms  with  bath  and 
wall  beds.  Interior  finis^h  will  be  of 
pine  and  hardwood  veneer  with  oak 
floors  in  the  halls  anO  living  rooms. 
Plans  provide  for  steam  lieat.  elevator 
serrice,  a  vacuum  cli»ning  sjstem 
and  hot  water  supply.  Bath  rooms  will 
have  composition  floors  rnd  tile  wain- 
scot. Marble  and  tile  v/lll  be  used  in 
the  entrance.  Exterior  of  the  building 
will  le.  faced  with  pressed  brick 
trimmed/  with  terra  cotta.  Plans  are 
complete  and  the  architect  is  taking 
segregated  figures  on  ail  parts  of  the 
work. 

FRESNO.  FRESNO  CO..  CAL— Apart- 
ment house  and  offices,  2  story  and 
base.  Class  A  construction,  $85,000. 
Architect.  R.  F.  Felchlin.  Fresno.  Own- 
er,  Mrs.  C.  B.  Sliaver.  The  building 
will  be  erected  at  the  southwest  cor- 
ner   of    J    and   Merced    stieets,    covering 


an  area  of  100x130  feet.  Construction 
will  be  of  steel  and  reinforced  con- 
crete with  concrete  floors  and  walls. 
Interior  partitions  will  be  of  hollow 
tile  and)  metal  lath  and  plaster.  The 
first  fioor  will  be  arranged  for  stores 
and    offices,    and    the    second    floor      for 
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ish will  be  of  pine  witli  hardwood 
floors.  Plans  provide  for  steam  heat, 
a  modern  oil  burning  plant  and  vac- 
uum cleaning.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Exterior  of  the  buildjing  will  be  faced 
with  cement  plaster.  Patent  store 
fronts  are  specified.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day   Labor. 

VENICE,  Log  ANGELES  CO.,  CAL— 
Apartment  house.  3  story  and  base, 
brick.  Cost  not  stated.  Architect. 
Arthur  G.  Lindley.  Hollingsworth 
Bldg..  U  A.  Owner.  C.  L  Smart.  The 
structure  will  be  erected  on  Billows 
avenue,  and  has  been  designed  to  con- 
tain about  60  rooms,  which  will  be  ar- 
ranged in  two  and  three  room  suites, 
all  with  private  bath  and  wall  beds. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  oak  floors.  Plans  pro- 
vide for  steam  heat,  vacuum  cleaning 
system,  and  metal  lath  and  plaster 
partitions.  Bath  rooms  will  llave  tile 
wainscot  and  composition  floors.  En- 
trance will  be  finished  In  marble.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

SAN  FRAN'CISCO — Apartment  house. 
3  story  and  base,  frame.  $30,000.  Ar- 
chitect. Henry  C.  Smith.  Hum'boldt 
Bank  Bldg.,  S.  P.  Owner's  name  with- 
held. The  building  will  be  erected  at 
of  Pine  and  Stockton  streets 
)e   arranged  for   six 


rill 


be  finished  in  pine  and  hardwood 
oak  floors  in  the  principal  rooms. 
There  will  be  steam  heat,  automatic 
elevator,  a  vacuum  cleaning  system 
and  hot  water  supply.  Bath  rooms 
will  have  tile  floors  and  wainscot.  En- 
trance will  be  finislied  in  marble  and 
tile.  Exterior  of  the  building  will  be 
covered  with  cement  piaster  on  metal 
lath.  Plans  are  being  prepared  and 
figures   will    be   called   for   shortly. 

SAN  FRANCISCO — Apartment  house, 
7  story  and  base,  steel  and  reinforced 
corcrete.  $120,000.  Arcliitecf,  T.  Pat- 
terson Boss.  310  Califor-iia  street,  S. 
F.  Owners,  Greenwich  Street  Apart- 
ment Co.  The  building  will  have  a 
complete  steel  frame,  reinforced  con- 
crete walls  and  floors.  Interior  par- 
titions will  be  of  hollow  lile  and  metal 
latll  and  pla,ster.  The  builddng  has 
been  designed  to  contain  large  suites 
of  six  and  seven  rooms,  and  will  cover 
a  ground  area  of  70  by  100  feet.  In- 
teriors will  be  hand.samely  finished  in 
pine  and  hardwood.  Oak  floors  will  be 
tited  in  the  halls  and  principal  rooms. 
Plans  provide  for  steam  heat,  elevator 
equipment  and  an  oil  burning  plant. 
There  will  be  a  vacuum  cleaning  s.vs- 
tem  and  hot  water  plant.  Bath  rooms 
will  have  tile  floors  and  wainscot. 
Entrance    will    be    flnislitd    In    marble. 


Exterior  of  the  building  will  be  faced 
Willi  white  cement  plaster.  Plans  for 
the  steel  work  are  now  out  for  figures. 
Bids  will  shortly  be  called  for  on 
otlier  parts  of  the  work. 

SA.V  FR.iNCISCO— Ap.-.rtment  house. 
3  story  and  base,  frame  $13,000.  Ar- 
cliitect.  Charles  J.  Rousseau.  4S  Kear- 
ny street.  S.  F.  Owner's  name  with- 
held. The  building  will  be  erected  on 
the  east  side  of  9lh  >itreet.  between 
Harrison  and  Bryant  streets,  covering 
an  area  of  25  by  100  feet.  There  will 
be  one  store  on  the  first  floor  besides 
the  entrance.  Upper  floors  will  con- 
tain ten  suites  of  two  and  three  rooms 
with  private  baths.  Interior  finish 
will  bs  of  pine  and  redwood  with  some 
elm  panels.  Batli  roo.m.s  will  have 
composition  floors  and  tile  wainscot. 
Plans  provide  for  steam  heat  and  a  hot 
water  system.  Exterior  of  the  build- 
ing will  be  covered  wil'i  cement  plas- 
ter on  metal  lath  and  brick  veneer. 
Plans  are  complete  and  figures  are  now 
being    taken. 

S.\N  PR.\NCrSCO — Ap.irtment  house. 
2  story  and  base,  frame.  $10,000.  Ar- 
chitect. C.  O.  Clausen.  Phelan  Bldg,  S. 
F.  Owner.  Mr.  McGowan.  The  ibulld- 
ing  will  be  erected  on  Market  street 
near  19th.  and  will  cont.nin  a  store  on 
the  first  floor  and  four  suites  of  three 
rooms  each  on  the  upper  floor.  Inte- 
rior finish  will  be  of  pine  throug-hout. 
All  apartments  will  have  wall  beds 
and  private  baths.  Both  rooms  will 
be  finished  in  tile  and  will  have  com- 
position floors.  Entrance  will  be  fin- 
ished in  marble  and  tilt  Exterior  of 
the  building  will  be  co\ercd  with  ce- 
ment plaster  on  metal  l.-ith.  Plans  are 
complete  and  contracts  will  be  signed 
at    once. 

PASADENA.  LOS  ANGELES  CO.. 
CAL. — Apartment.  1  stnry  and  base, 
frame.  $4,000.  Architects.  Buchanan  & 
Brockway.  Pasadena.  Owner.  Mrs.  S. 
A.  Mennlng.  The  build. ng  has  been 
designed  for  a  bungalow  apartment, 
the  exterior  being  covered  with  shakes 
and  timber.  Interior  finish  will  be  of 
pine  and  redwood  with  some  oak  floors. 
An  asbestos  roof  will  bo  used.  Plans 
include  modern  plumbin'l.  heating  and 
electric  work  Plans  are  complete  and 
figures  were  opened  on  January  10th. 
SAN  FRANCISCO— Apartment  house. 
3  story  and  base.  Class  C  construction. 
Cost  not  stated.  Architect.  C.  O.  Clau- 
sen. Phelan  Bldg.,  S.  F.  Owners.  Solo- 
man  and  Gossiliner.  The  building  will 
be  erected  on  a  20-foot  lot  on  Powell 
street  near  'Washington,  and  will  have 
a  depth  of  70  feet.  Interior  has  been 
arranged  for  five  apartments  of  two 
and  three  rooms.  Interior  finish  will 
be  of  pine  and  elm.  Oak  floors  will  be 
used  in  the  living  rooms  and  halls. 
There  will  be  steam  heat  and  a  hot 
water  system.  Bath  rooms  will  have 
composition  floors  and  file  wainscot. 
All  apartments  will  be  equipped  with 
wall  beds.  Entrance  will  be  finished 
in  tile  and  marble.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures will    be  called   for   shortly. 

LOS  ANGELES,  CAL.  —  Apartment 
house.  3  story  and  base.  Class  C  con- 
struction. Cost  not  stated.  Architect. 
Thoma-s  Preston.  Higgins  Bldg..  L.  A. 
Owner.  Mrs.  Ellis.  The  building  will 
be  erected  on  "West  20tli  street  near 
Magnolia  avenue,  covering  an  area  of 
49  by  64  feet.  There  wi.l  be  a  total  of 
fifteen    suites   of   two    and    three    rooms. 
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-Ml  apartiiieiUs  will  liavp  pilvale  baths 
and  wall  beds.  Interior  linisli  will  be 
of  pine  with  oak  floors.  Plans  provide 
fui-  steam  heat,  a  hot  water  system 
and  metal  window  sash  and  frames. 
Batli  rooms  will  be  Hr.ished  in  tile, 
Exterior  of  the  building  will  be  faced 
with  blue  pressed  bri.'k.  Plans  ttre 
being    prepared. 

LOS  ANGELES.  CAL.  —  Apartment 
house,  1  story  and  bas",  brick.  Cost 
not  stated.  Arehitect.  Louis  de  P. 
Millar.  St.  Louis  Bldg.,  [..  A.  Owner's 
name  withheld.  The  .bl:ilding  will  be 
erected  on  Fair  Oaks  nvenue.  cover- 
ing   an   area   of   30    by    17S    feet.      There 

the  ground  floor.     The  second  floor  will 


contain  two  tlir 
.-.nd  twenty  single 
will  be  installed, 
be   of   pine   and   oa 


Eight  baths 
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ik.  Cement  and  pine 
floors  will  be  used.  There  will  be  tour 
disappearing  beds.  Exterior  of  the 
building  will  be  faced  with  pressed 
tirii.k.      Plans    are    being    prepaied. 


BANKS. 

REDONDO  BE.\CH.  LOS  ANGELEig 
CO.,  CAL. — Bank,  2  story  and  base. 
Class  A  construction.  J25.000.  Archi- 
tect, L,  B.  Pemberton,  Auditorium 
Bldg.,  L.  A.  Owners,  Farmers  and 
Merchants  National  Bank  of  Redondo 
Beach.       Construction     will     be     of    the 
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forced  concrete  floors  and  walls.  In- 
terior partitions  will  b.:  of  metal  lath 
and  plaster.  The  entire  first  floor  will 
be  occupied  by  the  bank  and  will  be 
finished  in  hardwood,  marble,  tile  and 
ornamental  plaster.  Unper  floor  will 
be  subdivided  into  ten  modern  offices 
finished  in  birch.  Plans  provide  for 
steam  heat,  a  vacuum  cleaning  system 
and  metal  windiow  sasii  and  frames. 
There  will  be  safe  deposit  vaults  and 
coin  vaults.  Exterior  of  the  building 
will  be  faced  with  terra  cotta  brick. 
Plans  have  been  revised  and  new  fig- 
ures are   now   being   taken. 

BASE    BAI.l,    PARK. 


.-^AN    FRANCISCO    —    Grand      stands, 
hlKichers.       etc.,       $50,0110  Architect, 

Walter  J.  Mathews,  927  Broadway,  Oak- 
land. Owners,  Recreation  Park  Asso- 
ciation. Plans  for  one  of  the  finest 
baseball  p.arks  in  the  west  are  com- 
plete and  work  has  been  started  on 
the  grading  and  cimcrete  work.  The 
park  will  be  located  on  Masonic  ave- 
nue and  St.  Rose  street.  Bids  are  now 
Icing  taken  on  the  carpentry  work, 
which    includes    over    1.000,000    feet    of 


nber 
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BRIDGES  AND  DAMS. 

SAN  DIEGO.  CAL — Bridge.  rein- 
forced, concrete  construction.  Cost  not 
staled.  Engineer.  City  Engineer  W.  M. 
Rumsey.  San  Diego.  On'ners,  City  of 
.San  Diego.  Plans  for  a  bridge  over 
University  avenue  are  now  comxHete 
and  have  received  the  approval  of  the 
City  Council.  Bids  will  be  called  for 
at  once.  The  structure  is  to  have  a 
sp.in  of  66  feet  with  a  2n-foot  drive- 
way and  a  4-foot  walk.  Tliere  will  be 
two  retaining  walls,  also  of  reinforced 
concrete,  each  30  feet  high.  Some  or- 
namental  iron   will  be  used.     Full  par- 


ticulars can  be  secured  from  the  City 
Engineer. 

SAN  BENITO  RIVER.  SAN  BENITO 
CO.,  CAL— Bridge,  S't«el  and  concrete. 
Cost  not  Stated.  Engineer,  County 
Surveyor  A.  M.  MtCr-iy,  Hollister. 
Owners.  San  Benito  County.  Plans  are 
being  prepared  for  a  new  bridge  to  be 
erected  over  the  San  Benito  River 
north  of  San  Juan,  and  figures  will 
shortly  be  c-.^lled  for  on  its  construc- 
tion. The  County  Surveyors  of  San 
Benito  and  Santa  Clara  Counties  are 
working  over  detail'  drawings  for  a 
new  steel  and  concrete  bridge  to  be 
erected  over  the  Pajarii  River.  Ex- 
pense of  tills  consitructio'n  will  be  as- 
sessed against  the  two  counties  equal- 
ly. Construction  will  probably  be 
started  within  a  few  months.  Further 
mention    will   he  made  of  the   work. 

MODESTO,  STANISLAUS  CO,,  CAL. 
— Dam,  earth  and  concrete,  $2,000,000. 
Engineer,  Turlock  Irri.^ation  District. 
Modesto.  Owners,  Turlock  Irrigation 
District.  Preliminary  plans  for  Dam 
No.  2,  which  is  to  be  erected  by  the 
Turlock  Irrigation  District  on  the 
Tuolumne  River  several  miles  above 
La  Grange  have  'been  filed  at  Sacra- 
mento. The  proposed  dam  will  be  283 
feet  high,  ith  an  upper  width  of  300 
feet.  Modesto  may  join  with  Turlock 
in  the  construction.  Further  mention 
will   be   made   of   the   work. 

GOLD  BEACH,  ORB.— Bridge,  rein- 
forced concrete,  $355,000.  Engineer, 
none.  Owners,  Curry  County,  Bids 
will  be  received  by  the  County  Clerk 
of  Curry  County  for  the  construction 
and  designing  of  a  reinforced  concrete 
arched  span  bridge,  which  is  to  be 
erected  over  the  Cheteo  River  about 
one  mile  from  its  mouth.  The  design 
and  manner  of  its  construction  is  let 
to  the  bidder.  More  than  one  plan  for 
the  design  may  be  submitted  if  de- 
sired. Further  particulars  can  be  se- 
cured by  addressing  J.  M.  Caughell. 
County   Surveyor,  Gold  Bt-ach. 

Contracis   Awarded. 

RICHMOND,  CONTRA  COSTA  CO.. 
CAL — Tunnell  and  road  work,  $232.- 
084.16.  Engineers,  Haviland  &  Tib- 
betts,  Alaska  Commercial  Bldg..  S.  F. 
Owners,  City  of  Richmond.  Contrac- 
tors, Shattuck-Edlnger  Co.,  2GS  Market 
street,  S.  F,  Contract  price,  $232,084.16. 
A  complete  list  of  tJie  bidis  received 
for  this  wark  will  be  found  under  the 
heading  of  Marin,  Contra  Costa  and 
Sonoma   Counties  in    this    i.»siue. 

LOS  ANGELBd  HARBOR,  LOS  AN- 
GELES CO.,  CAL.— Dock  *ed,  struc- 
tural steel,  $83,907.  Engineer,  City 
Engineer,  Los  Angeles.  Owners.  City 
of  Los  Angeles.  Contractors.  The 
Llewellyn  Iron  Works,  L.  A.  Contract 
price.  $83,967.  Other  figures  received 
were  as  follows:  Union  Iron  Works. 
$88,745;  Willis  B.  Kyle  $88,900:  Se- 
curity Construction  Co..  $91,845:  Peter 
Conlcy    Manufacturing   Co..    $110,000. 

TILLAMOOK.  ORE.  —  Jetty  work, 
stone  and  concrete.  $629,000.  Engi- 
neer, United  States  Engineer  Major 
Jay  J,  Morrow.  Owners,  United  States 
Government,  Contractors  Giebisch  & 
Joplin,  Portland.  Contract  price  not 
stated. 


FACTORIES  &  WAREHOUSES. 


SAN     FRANCISCO— W; 
ion,   0  story  and  base, 
rete.      Cost    not    stated. 


rehouse    addi- 

elnforced  con- 

Archlteot,    G. 


A.  Applegarth,  Oall  Bldg,  S.  F,  Own- 
er, .Martin  Beklns,  A  contract  has 
been  let  to  the  Daniel  O'Day  Co,  for 
the  gradling  and  bulkheading  for  a  six- 
story  addition  to  the  Beklns  Van  and 
Storage  Co.'s  building  on  Otis  street 
north  of  Duboce.  The  structure  will 
cover  an  area  of  70  by  100  feet  and 
will  be  fireproof  throughout.  Interior 
has  been  arranged  for  a  number  of 
small  com,partmentS'  besides  larger 
storage  lofts.  There  will  be  rein- 
forced concrete  floors,  -vails  and  roof 
slabs.  Interior  partitions  will  be  of 
hollow  tile  and  metal  lath  and  plaster. 
Plans  provide  for  freight  elevators 
and  metal  window  sash  and  frames 
and  fireproof  doors.  Exterior  of  the 
I'uilding  will  be  faced  with  cement 
plaster.  Plans  ai-e  now  out  for  figures. 
SAN  FRANCISCO— Laundry,  2  story 
and  base,  reinforced  concrete,  $10,000. 
Architects,  Fabre  &  Searwald,  Mer- 
chants National  Bank  BIng.,  S.  F.  Own- 
er, Mr.  Betcabe,  The  building  will  be 
erected  on  the  south  side  of  Ellis 
street  west  of  Hyde,  The  first  floor 
will  contain  the  laundry  and  upper 
floor  will  be  subdivided  into  a  number 
of  room.s  which  will  be  occupied  by  the 
employees.  Interior  finish  will  be  of 
pine  throughout.  There  will  be  a  ce- 
ment floor  on  the  ground  floor.  Pat- 
ent store  fronts  will  bo  usedi.  Exte- 
rior of  the  building  will  be  faced  with 
marble  and  cement  plaster.  Plans  are 
complete  and  figures  are  now  being 
taken 

Contracts    Awarded. 

NEWHALL.  LOS  AN'GELBS  CO.. 
CAL— Factory,  3,  2  story  and  base, 
brick  and  concrete  buildings,  $1:30,000. 
Architect,  none.  Owners,  Dryden  Mfg, 
Co..  Newball.  Contractors,  Frank 
Giaves  &  Son,  Stimson  Bldg..  L.  A, 
Contract   price,    $130,000, 

♦ 

FLATS. 

SAN  PRA.NCISCO- Flats.  2  story  and 
base,  frame.  $4,000.  Architect,  none. 
Owner,  Mary  Gillen,  1600  Newcombe 
avenue.  The  building  »  HI  be  erected 
on  the  west  side  of  Mendell  and  will 
have  a  frontage  of  24  feet  and  a  diepth 
of  50  feet.  Interior  has  been  arranged 
for  two  modern  flats  of  five  rooms  and 
bath  each.  Pine  and  redwood  will  be 
used  for  finish,  while  some  oak  floors 
are  f.peclfled..  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
There  will  be  an  open  iire  place  and 
tile  mantel  in  each  of  the  living  rooms. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
are  complete  and  the  work  will  be 
done  by  Day  Labor.  Materials  are  now 
being    purchased. 

SAN  FRANCISCO— Flats.  3  story  and 
base,  frame.  $3,000.  Architect,  J.  C. 
Hladik,  Monadnook  Bldg,  S,  F,  Own- 
er, D.  Hadeler.  The  building  has  been 
designed  to  contain  three  small  flats 
and  will  be  erected  on  a  20-foot  lot 
on  the  south  side  of  Fell  street  west 
of  Divlsadero.  Interiors  will  be  fin- 
ished in  pine  and  reilwood.  Oak  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  open  fire  places 
and  tile  mantelsi  Bath  rooms  and 
kitchens  will  have  tile  vainscot.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and,  slilplar,.  Plans  are 
comiplete  and  the  work  will  be  done 
liy  Day  Labor.  Materials  are  being 
purchased. 


GOVERNMENT   WORK   AND 
SUPPLIES. 


The   TranHiMtliiiiinn    Duct    Line. 

The  study  of  the  engrineering  fea- 
tures covering  the  trarristhmlan  duct. 
Canal  Zone,  has  now  been  completed, 
and  it  has  been  decided  to  lay  a  4-way 
vitrified  clay  duct  line  from  Oolon  to 
Balboa  to  contain  the  signal  cable  and 
the  telephone-telegraph  cable.  One 
duct  is  available  tor  lesse  or  rental 
and  the  other  spare  duct  is  left  for 
future    requirements. 

The  duct  will  follow  the  line  of  the 
Panama  Railroad.  It  will  be  laid  on  a 
base  of  concrete  approximately  five 
inches  thick  and  encased  with  three 
inches  of  concrete  on  the  top  and  sides. 

Manholes  will  be  located  according 
to  the  theoretical  spacing  of  loading 
points,  which  places  the  manholes 
every  774  feet.  They  are  to  be  of  the 
concealed  type,  and  each  composed  of 
only  three  different  pieces.  The  pieces 
will  all  be  cast  at  one  central  point 
and  distributed  along  the  right  of  way. 
The  light  weight  of  the  parts  and  the 
flat  shape  of  the  individual  pieces  will 
allow  a  knock-down  shipment  to  be 
handled  easily  and  with  a  m>iniimum  of 
breakage. 

The  signal  cable  will  consist  of  ap- 
proximately 215,000  feet  of  13  solid 
conducttor  and  50,000  feet  of  9  solid 
conducton  No.  12,  Brown  and  Sharpe 
gage. 

The  telephone-telegraph  cable  will 
consist  of  257.730  feet.  38  pairs  of  19- 
gage  solid  conductors,  quaded,  and  12 
pairs  of  16-gage  solid  conductors  in 
pairs.  This  will  offer  an  increase  over 
the  present  telephone  trunk  lines  of 
approximately    30    circuits. 

Armored  cable  will  be  installed  at 
bridges  Nos.  140  and  309.  crossing  the 
Gatun    and    Ohagres   Rivers. 

SpecLflcations  end  requisitions  cov- 
ering the  4-way  multiple  duct,  the 
cables,  loading  coils,  and  other  ad- 
juncts were  completed  by  the  tele- 
phone and  signal  department  of  the 
Panama  Railroad  on  November  17, 
Work  will  be  started  as  soon  as  the 
duct  arrives  on  the  Isthmus.  Duct  will 
be  laid  at  the  rate  of  1,500  feet  per 
day. 


New    Reelamatlon    ^Vork, 

In  order  to  Increase  a.e  water  sup- 
ply for  the  Okanogan  irrigation  proj- 
ect, Wasli..  the  Secretary  of  the  Inte- 
rior has  approved  the  recommendation 
of  the  boaard  of  reclamation  commis- 
sioners that  plans  be  made  immediate- 
ly for  the  development  of  power  to 
pump  water  to  about  1,050  acres. 
Power  will  be  developed  at  two  drops 
In  the  main  canal.  The  sum  of  $82,- 
000  has  been  allotted  from  the  recla- 
mation fund  for  the  work.  This  plan 
will  reduce  the  acreage  to  be  served 
from  the  Salmon  River  about  11  per 
cent.  In  ordinary  years  it  will  permit 
the  holding  of  2,000  to  3,000  acre  feet 
In  the  reservoirs  as  a  reserve  for 
years  of  drouth  in  addition  to  the  re- 
serve afforded  by  the  original  project 
and  by  increase  in  Salmon  Lake  ca- 
pacity. 


Induction    Motors. 

The  following  bids  were  opened 
the  office  of  tlie  Reclamation  Servi 
L.0S  Angeles.  C'-al..  for  fu>-nishine  un( 
advertisement  No.  261.  ''  2-H.  P.  i 
ductlon    motors; 


BUILDING    AND    INDUSTRIAL    NEWS. 

General     Electric     Co.,     Los    Angeles,       i 
Cal,,    $180,    at    San    Francisco  or    Port- 
land;   3    days, 

Wagner  Electric  Mfg.  Co.,  Los  An- 
geles,  Cal.,    J1S3,   at  St,   Louis;    5   days. 

Crocker-Wlieeler  Oo.,  Los  Angeles, 
Cal,,  $190.50,  at  San  Francisco;   4  days. 

Allls-Cialmers  Co.,  Lo-,  Angeles,  Cal,, 
$188.40,  at  San  Francisco  or  Portland; 
2   days, 

Westinghouse  Electric  and  Mfg.  Co., 
I-os  .\ngeles,  Cal,,  $T89,  nt  Bast  Pitts- 
burgh,   or    $199.35,    at    San    Francisco. 


Reiiairs    to    Army   Balldlng:*!. 

The  military  authorities  have  com- 
pleted the  plans  for  the  expenditure 
of  $812,000  during  the  next  fiscal  year 
for  repairs  to  public  buildings  at  mili- 
tary posts.  Of  this  amount  $725,000 
will  be  required  to  repair  approxi- 
mately 9,650  buildings,  the  value  of 
which  is  placed  at  $5,000,000.  It  is 
estimated  that  at  least  fifty  per  cent 
of  these  buildings  are  old  frame  struc- 
tures twenty  years  old  or  more  and 
the  expenditures  necess.try  to  keep 
them  in  repair  will  necessarily  be 
much  greater  than  for  the  recently 
constructed  buildings.  It  is  estimated 
that  an  expenditure  of  about  1  per 
cent  on  tlic  modern  buildings  of  about 
$265,000  will  be  sufBcient  to  keep  them 
in  good  state  of  repair,  leaving  $460,- 
000  available  for  repairing  the  older 
buildings  which  repres.->nts  approxi- 
mately 1.7  per  cent  of  their  estimated 
value.  It  is  believed  that  $87,000 
would  be  required  for  additions  and 
alterations.  Most  of  that  sum  will  be 
required  at  Fort  Sill  for  remodeling 
officers*  quarters  and  ba'-racks  and  for 
improving  the  condition?  and  stables 
to  provide  for  the  Increased  size  of  the 
garrison. 

—HALLS  &  SOCIETY  BLDGS— 


OAKLAND.  CAU— Dodge  hall,  2  story 
and  base,  frame,  $8,000.  Architect, 
Ivan  C.  Satterlee.  470  :3th  street,  Oak- 
land. Owners,  Danish  Hall  Associa- 
tion, The  building  will  be  erected  on 
the  north  side  of  11th  street  east  of 
Jackson.  Interior  of  the  building  will 
be  arranged  for  lodge  halls  and  offices, 
and   will    be   finished   in   pine.      A   maple 
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MERCED,  MERCED  CO.,  CAL.— Hall 
of  Records,  2  story  and  base,  $40,000. 
Architect,  C.  H,  Russell,  Union  League 
Bldg.,  L.  A.  Owners,  Merced  County. 
Revised  plans  for  this  building  have 
teen  completed  and  figures  will  be 
called  for  at  once.  Thi  building  will 
be  42  iby  85  feet,  classic  in  design  and 
fireproof  throughout.  Interior  has 
been  arranged  for  the  offices  of  the 
County  Recorder,  Tax  Collector  and 
Assessor.  Interior  finish  will  be  of 
hardwoods,  marble,  tile  and  orna- 
mental plaster.  There  will  be  fireproof 
vaults  and  metal  window  sash  and 
frames.  A  steam  heating  system  and 
oil  burning  plant  will  he  Installed. 
Exterior  of  the  building  will  be  faced 
with    matt    glazed    terra   cotta. 

SEASIDE,    ORE, — City    hall,    2    story 
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and  base,  reinforced  corcrele,  $20,000. 
-Architect,  F.  Manson  White,  Seaside. 
Owners,  City  of  Seaside.  The  building 
has  been  designed  in  tiie  classic  style, 
and  will  house  the  city  oflicials  and 
fire  department.  Interior  flnisli  will 
Ije  of  pine  and  hardv.-ood.  Cement 
lloors  and  metal  window  sash  and 
frames  are  specified.  There  will  be  a 
central  heating  system,  probably 
steam.  Fireproof  vaults  will  be  called 
for.  Special  fire  equipment  will  be 
used.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  figures  will  be 
opened  about  February  1st.  Further 
mention  will   he  made  of   the   work. 


HOSPITALS 


.SAN  FRANCISCO  —  Hospital  work, 
walks,  etc.  Cost  not  stated.  Archi- 
tect, City  Department  of  Architecture, 
Temporary  City  Hall,  S.  F.  Owners, 
City  and.  County  of  San  Francisco. 
Plans  and  specifications  for  grading 
walks,  yards  and  roads  and  for  con- 
structing sidewalks  at  the  San  Fran- 
cisco Hospital  Jiave  been  completed. 
Bids  are  now  being  called  for  and  will 
be  openedj  by  the  Board  of  Public 
Works  on  January  21st.  Plans  can  be 
had  from  the  Department  of  Architec- 
ture. 

Contracts   Awarded. 

LOS  ANGELES,  CAL.  —  Infirmary 
dormitory,  2  story  and  base,  trick, 
$15,000.  Architect,  Elmore  R.  Jeffery, 
Citizens  National  Bank  Bldg.,  L.  A. 
Owners,  Los  Angeies  County,  Con- 
tractor, John  L  Conner,  429  West  33rd 
street,  L,  A.,  all  work  except  steam 
heat.      Contract    price,    $15,000, 


HOTELS. 


SAN  FRANCISCO— Hotel,  6  story  and 
base,  reinforced  concrete,  $30,000,  Ar- 
cJiitect,  O.  R.  Thayer,  Merchants  Na- 
tional Bank  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Bush  street  near  Kearny, 
and  will  contain  a  number  of  guest 
room®,  about  70  per  cent  of  which  will 
have  private  baths.  Interior  finish  will 
be  of  pine  and  hardiwood  veneer.  There 
will  be  steam  heat,  elevator  service 
and  a  hot  water  supply.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot,  A  tile  flooT  w',11  be  used  in 
the  lobby.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  being  prepared  and  figures 
will   shorUy   he  taken. 

SAN  FRANCISCO— Hotel,  7  story 
and  base,  brick  and  steel,  $120,000.  Ar- 
chitect, G.  B.  Ashcroft,  Balboa  Bldg., 
S.  F.  Owner,  C.  A.  Hooper.  This  work 
has  been  mentioned  here  before.  Plans 
are  complete  and  figures  are  being 
taken.  The  building  will  be  erected 
on  the  north  side  of  O'Farrell  street 
adjoining  the  Alcazar  Theatre  on  the 
east.  The  building  will  have  a  front- 
age of  50  feet  and  a  depth  of  137% 
feet.  Plans  provide  for  two  stores, 
oflice,  lobby  and  two  dining  roomys  on 
the  first  floor.  Upper  floors  will  be 
arranged  tor  a  total  of  120  guest 
rooms,  all  of  which  will  have  private 
baths.  Interior  finish  will  be  of  pine 
and  hardwood'.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
There  will  be  steam  heat,  elevator 
cleaning     and      hot 
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w.Tter  supply.  Exterior  ot  the  build- 
ing- win  be  faced  with  pressed  brick. 
.Segregated   figures  are   being   taken. 

SAN  FRANCISCO — Hotel.  3  story 
ond  base,  brick  and  steel.  Cost  not 
statedi  Architects.  Rignetti  &  Head- 
man, Phelan  Bldg..  S.  F.  Owner,  J. 
AUec.  This  building  will  be  erected 
on  Mission  street  between  17th  and 
ISth  streets.  There  will  be  stores  be- 
sides the  hotel  lobby  on  the  first  floor. 
Upper  two  floors  will  be  arranged  for 
a  number  of  single  rooms  and  baths. 
Interior  finish  will  be  ot  pine  and  red- 
wood. There  wUl  be  steam  heat  and 
a  hot  water  system.  Patent  store 
fronts  are  specified'.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are   being  taken. 

LOS  ANGBLBS,  CAL.— Hotel.  3  story 
and  base.  Claas  C  construction,  $45,- 
000.  Architects,  Mayiberry  &.  Parker, 
Pacific  Electric  Bldg.,  L.  A.  Owner. 
Mrs.  Squires.  The  building  will  be 
erected  on  Wilde  street  near  Central 
avenue,  and  will  cover  an  area  of  110 
by  125  feet.  Plans  show  a  total  of  132 
guest  rooms,  a  number  of  private  and 
public  baths.  Many  of  the  baths  will 
be  equipped  with  Sliowers.  There  will 
he  steam  heat  and  a  hot  water  system. 
Interior  finish  will  be  of  pine  and 
hardwoods.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Metal  window  sash  anJ  frames  are 
specified.  Exterior  ot  the  building 
will  be  faced  with  pressed  brick. 
Plans  are  comiplete  and  figures  are 
now  being  taken 

PENDLETON.  ORE.— Hotel  addition 
and  alterations,  brick  and  concrete 
construction,  $45,000.  Architects,  Tour- 
tellotte  &  Hummel,  Rothschild  Bldg., 
Portland.  Owners,  Hotel  Pendleton 
Co.  The  present  three-story  building 
will  be  entirely  rearranged  and  two 
additional  stories  will  be  constructed. 
Complete  the  hotel  will  contain  over 
100  rooms,  50  per  cent  of  which  will 
have  private  baths.  First  floor  will 
contain  the  general  lobby,  office,  din- 
ing room  and  kitchen.  Interior  finish 
will  be  of  pine  and  hardwood.  There 
will     be    steam    iheat.    elevator     service 


and 


terlor  will  be  faced  witl 
brick.  Plans  are  nearly  complete  and 
figures  will  be  called  tor  within  a 
week   or  ten  days. 

Contracts    Awarded. 

LONG  BEACH.  LOS  ANGELES  CO.. 
CAL — Hotel.  4  story  and  base,  ibrlck 
and  steel.  176.000.  Architect.  Charles 
Gordon,  Los  Angeles  Investment  Bldg., 
U  A.  Owner.  Verne  H.  Carter.  Con- 
tractors. The  Dutro-Wren  Construc- 
tion Co..  1st  and  Locust  streets.  Long 
Beach.      Contract    price.    $76,000. 

SAN  FRANCISCO— Hotel.  3  story 
and  base,  frame,  $25,000.  Architect. 
Charles  J.  Rousseau.  46  Kearny  street, 
S.  F.  Owner,  Mr.  Mitchell.  Contrac- 
tor, L.  Rose,  general  construction:  The 
Turner  Co.,  plumbing;  Atlas  Heating 
and  Ventilating  Co..  heating  and  oil 
burners;  Pacific  Gas  ani  Electric  Co.. 
electric  work,  and  the  General  Build- 
ing   Works    Co.    the    foundation    work. 
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Works,  Service  Bldg,,  S.  F.  Owners,  1 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  have  been  completed 
and  approved  for  the  general  construc- 
tion of  the  Court  of  Palms  and  Flow- 
ers. All  work  except  riling  will  be 
included  in  the  contract.  Separate  bids 
may  be  submitted  for  the  electric 
work,  water  and  drain  pipes.  Bids 
will  be  opened  on  January  22  at  10 
o'clock  by  the  Buildings  and  Grounds 
Committee.  Plans  and  specifications 
can  be  secured  from  the  Director  of 
Works,  Service  Bldg.  Official  proposal 
appears   under  anothe'r  heading  In  this 

SAN  FRANCISCO — State  building,  2 
story,  log  construction.  Cost  not 
stated.  Architect,  Edward  T.  Foulkes, 
Crocker  Bldg..  S.  F.  Owners.  State  of 
Oregon.  Bids  received  for  this  work, 
excluding  interior  partitions  and  finish, 
electric  work  and  plumbing,  show 
Foster-Vogt  Co.  low  at  approximately 
$34,000.  An  award  of  contract  has  not 
yet  been  made.  Bids  will  be  called 
for  shortly  on   the  balance  of  the  work. 

SAN  FRANCISCO— Construction  of 
sewers,  etc.  Cost  not  stated.  Engi- 
neer. Director  of  Works.  Service  Bldg.. 
S.  F.  Owners.  Panama-Pacific  Inter- 
national Exposition  Co.  Plans  are 
complete  for  the  construction  and  in- 
stallation ot  sewers  In  the  Exposi- 
tion Grounds.  Bids  will  be  opened  by 
tl.c  Buildings  and  Grounds  Committee 
on  January  22nd.  Plans  and  specifi- 
cations can  be  secured  from  the  Dlrec 
tor  ot  Worksi  Service  Bldg.  An  official 
proposal  appears  In  ano'-lier  column  of 
this    issue. 

CITY    MORGl'E, 

SAN  l-'KANCISCO- Morgue  comple- 
tion. 2  story  and  base.  Class  A  con- 
struction. Cost  not  statf-d.  Architect. 
City  Department  of  Architecture.  Tem- 
porary City  Hall.  Owners.  City  and 
County  ot  San  Francisco.  Plans  have 
been  completed  andi  approved  tor  the 
finishing  construction  on  the  City 
Morgue.  Bids  are  now  being  called  for 
and  will  be  opened  on  January  21st 
by  tiie  Board  of  Public  Works.  Plans 
ar-d  specifications  can  be  secured  from 
the  offl'Ce  of  the  Department  of  Archi- 
tecture. An  official  proposal  ap'pears 
in  this  issue  under  the  heading  of 
Official    Advertising. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 

S.\N  FRANCISCO — Court  of  Palms 
,ind  Flowers,  frame  and  concrete.  Cost 
not      stated.      Architect,      Director      ot 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 


SACRAMENTO,  CAL.  —  Passenger 
station,  2  story  and  base,  reinforced 
concrete,  $o0,000.  Architect's  name 
not  given.  Owners.  Oakland-Antioch 
Railroad  Co..  Callfornia-Paclflc  Bldg.. 
S.  F.  The  building  will  be  erected  at 
the  coTner  ot  3rd  and  1  streets,  cov- 
ering an  area  of  75  by  150  feet.  The 
first  floor  will  contain  two  waiting 
rooms,  agent's  oflice.  express  and  bag- 
gage rooms.  The  second  floor  will 
contain  division  headquarters  of  the 
railroad,  superintendent's  office  and 
offices  for  the  clerks.  Interior  finish 
will  be  of  pine  and  redwoodr  with  a 
tile  and  cement  floor  in  the  waiting 
rooms  and  baggage  office  There  will 
be  steam  heat  and  a  vacuum  cleaning 
system.  Exterior  ot  th._-  building  will 
probably  be  faced  with  cement  plas- 
ter. Roof  will  be  of  clay  tile.  Bids 
will   be  called   for  shortly. 

CONCORD,       CONTRA      COSTA      CO.. 

CAL,— Railroad  station,     1     story  mid 
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base,  relnforcedi  concrete,  $10,000.  Ar- 
chitect's name  not  given.  Owners, 
Oakland-Antioch  Rallro  id  Co.,  Cali- 
fornia-Pacific Bldg.,  S.  F.  A  new  sta- 
tion' is  to  be  erected!  at  once  In  Con- 
cord. The  building  will  be  designed  in 
the  Mission  style,  and  will  be  faced 
with  cement  plaster.  A  red  clay  tile 
roof  will  be  used.  Th  re  will  be  two 
waiting  rooms,  agent's  office  and  bag- 
gage rooms.  Interior  finish  will  be  of 
pine  throughout.  Cement  and  tile 
lloor  will  be  used.  Further  mention 
will  be  made  of  this  work. 
Contracts    iw.arded. 

TAOOMA.  WASH.  —  lioadbed  con- 
struction. $250,000.  Engineer,  Engi- 
neering Department  Pacific  and  East- 
ern R.  R.,  Tacoma.  Owners,  Pacific 
and  Eastern  Railroad,  Contractor. 
Hans  Peterson,  Madison  Block,  Seattle. 
Contract  price.  $250,000.  Note:  This 
contract  includes  the  construction  O'f 
13  miles  of  road   bed. 


RESIDENCES. 


SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $6,500.  Archi- 
tects, Cunningham  &  Politeo,  First 
National  Bank  Bldg.,  S  F.  Owner. 
Earl  Martin,  Emporium.  The  dlwell- 
Ing  has  been  designed  tor  an  eight- 
room  house  and  will  be  erected  In 
West  Lake  Park.  Interior  finish  will 
be  of  pine  and  redwood  witli  some 
liardiwood  veneer.  Oak  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  furnace  heat  end  o'pen  fire 
places.  Mantels  will  be  of  brick  and 
tile.  Bath  roo,ms  and  kitchen  will 
have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  latli. 
i'lans  are  complete  and  in  the  hands  of 
the  owner  who  will  let  all  co'otracts. 

SAN  FR.4NCISC0  —  Residence,  2 
story  and  base,  frame,  $2,100.  Archi- 
tect, none.  Owner,  A.  T.  Morris.  616 
9th  avenue.  S.  F.  The  dwelling  will 
be  erected  on  the  west  side  of  11th 
avenue  south  of  Anza  street,  and  will 
be  similar  in  design  to  a  number  of 
other  houses  recently  erected  In  the 
same  district  by  Mr.  Morris.  The 
dwelling  will  contain  ;-:x  rooms  and 
bath.  Interior  finish  will  be  ot  pine 
throughout.  Oak  fioors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  a  large  open  fire  place  and  tile 
or  brick  mantel.  Bach  room  and 
kitchen  will  have  tile  wainscot.  An- 
MUtomatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered)  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  ot  the  owner  who 
will  do  the  work  by  Day  Labor. 

OAKLAND,  CAL.  —  Residence.  2 
story  and  base,  frame.  $4,000.  Archi- 
tect. Maury  I.  DIggs.  2544  Bo-nditch 
avenue,  Berkeley.  Owner.  J.  A.  Mar- 
shall. The  dwelling  has  been  designed 
for  a  nine-room  house,  and  will  be 
erected  on  the  north  side  of  Keith  ave- 
nue. Interior  finish  will  be  of  pine  and 
redwood.  Oak  floors  will  be  used  in 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  .nnd  brick.  An 
automatic  water  heater  will  be  In- 
stalled. Bath  room  an 3  kitchen  will 
have  tile  wainscot.  Exterior  ot  the 
dwelling  will  be  covered  with  cement 
pK-ister  on  metal  lath.  P'ans  are  com. 
plete   and    In    the    hands    of   the   owner 


who    will    do    Uie    work    by    Day    Labor, 
iliased.  ""'^' 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
l;e.siiience,  :'  slory  and  base,  brick  and 
frame.  J25.1I00.  Architect,  Albert  Furr, 
i''o.>ccioft  Bldg.,  s.  F.  Owner,  John  H. 
Spolin.  The  dwelling  has  been  de- 
signed to  contain  ten  rooms,  several 
and  sleeping  porches.     A  garage 
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will  be  used  in  several  of  tlie  rooms. 
.\l-.intels  will  be  of  tile  and  brick.  Bath 
rooms  will  be  equipped  with  sliowera 
and  will  have  tile  flo-ors  and  wainscot. 
Automatic  water  heaters  will  be  in- 
stalled. E.\terior  of  the  dwelling  will 
he  covered  with  pressed  brick  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
now   being  prepared. 

PIEDMONT,  ALAMEDA  CO..  CAL— 
Itesldence,  2  story  and  base,  frame, 
*.i.(lOO.  Architect,  Charles  W.  JlcCall, 
Central  Bank  Bldg.,  Oakland.  Owner's 
jiame  withheld.  The  house  has  been 
designed  for  a  seven-room  dwelling 
with  bath  and  sle&pinj^  porch.  Inte- 
rior finish  will  be  of  pine  and  red- 
wood with  some  hardwood  veneer.  Oak 
lloors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  wli;  be  used  In 
tlie  bath  rooiti  and  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
E.xterior    of    the    dwelling    will    be    cov- 
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lath.     Plans  are  being  prepared. 

3ACP.AMENTO,  CAL.— Residence,  2 
story  and  base,  frame,  ?2,000.  Archi- 
tect, none.  Owner,  W.  W.  Smith,  416 
JSlh  street,  Sacramento.  The  dwelling 
will  l.e  erected  on  2S'th  street,  and  has 
been  designed  for  a  six-room  Iiouse 
witli  tatJi  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  red- 
wood. Oak  floors  will  be.  used  in  the 
living  and  dining  rooms.  There  will 
lie  a  large  open  fire  place  and  tile 
mantel  in  the  living  room.  THe  wain- 
sc-ot  will  be  used  in  the  bath  room 
and  kitchen.  An  automatic  water 
lieater  will  be  Installed.  Exterior  of 
the  house  will  be  covered  witli  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  whl  will  do  the  work  by 
Day   Labor. 

SAX  FRANCISCO  —  Residence,  1  'A 
vlory  and  base,  frame,  ?2,0(I0.  Archi- 
tect. F.  W.  Dakln,  10  California  street. 
S.  F.  Owner,  A.  G.  Kleinert.  The 
Iiouse  will  be  erected  on  Curtis  street 
north  of  Morse,  and  will  contain  six 
rooins  and  bath,  Inte.-ior  finish  will 
be  of  pine  and  redwood.  Oak  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  large  open  Are  place 
in  tCie  living  room  with  a  brick  man- 
tel.     Bath    room   and   kitchen    will    have 


tile 


E.\ 


ing  will  be  covered  with  rustic.  Plans 
arc  complete  and  the  work  will  be 
done  fy  Day  Labor  under  the  personal 
direction  of  tlie  architect.  .Materials 
are   now    being   purchased. 

SAN  FRANCISCO— Residence.  2  story 
ar.d  base,  frame,  $f,5Ml.  Architect,  C. 
O.  Clausen.  Piielan  Bldg.,  S.  F.  Owner. 
James  Smith.  The  liousj  will  be  erect- 
■^il    at    tlf$    corner    9,f   ^2ntl    and      Lake 
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streets,  and  li.is  been  designed  to  con-  la 
tain  seven  rn'.ms.  bath  and  sleeping  h.i 
perch.  Interhir  finish  will  be  of  pine  si: 
with  some  haidwood  in  the  living  and  ph 
dining  rooms.  Oak  floors  will  be  used  w! 
in  the  principal  rooms.  Plans  provide  ha 
for  furnace  heat  and  open  fire  places.  he 
Mantels  will  he  of  tile  -,.nd  brick.  Tile  co 
wainscoting  will  be  usod  in  the  bath  ri( 
room  and  kitchen.  An  automatic  water  ce: 
heater  will  be  installed.  Exterior  of  ar 
the  dwelling  will  be  covered  with  ce-  tin 
ment  plaster  on  metal  lath.  A  garage  su 
lu  s  been  provided  for  in  the  basement. 
Plans  ar^   being  prepared. 

BERKELEY.  ALAMEDA  CO.,  CAL.— 
Bungalow.  1  v^  story  and  base,  frame, 
53,000.  Architect.  Alvin  J.  Stern,  ]522 
Broadway.  Oakland.  Owner,  A.  P.  An- 
derson. The  house  win  be  erected  on 
Desmond    street,    and      has      been      de- 
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hath   and   sleeping  porcJi,     Inter. „ 

ish  will  lie  of  pine  throughout.  Oak 
floors  ill  be  used  in  the  dining  room, 
living  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  Are 
places.  Mantels  will  be  of  brick.  Bath 
room  will  have  composition  floor  and 
tile  wainscot.  An  auromatic  water 
heater  will  be  installed.  Exterior  of 
lie  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done 
by  Day  Labor.  Materia'-  are  now  be- 
ing   jiurcliased. 

PLEA.SANTON.  ALAMf.DA  CO.,  CAL. 
—  Residence,  2  story  and  base,  frame, 
IIO.OOO.  ArcJiitects,  O'Brien  &  Werner, 
Foxcrott  Bldg-,,  S.  F.  Owner,  Mr.  Mc- 
Kenzle.  Contractor,  James  L.  Mc- 
Laughlin, 244  Kearny  street,  S.  F. 
Note:  The  contractor  i<-  now  in  the 
market  for  subfigures  on  the  plumb- 
ing, electric  work,  mill  work  ai-I  heat- 

LOS  ANGELES.  CAL— Gaiuens  H.id 
Casino.  1  story,  reinforced  concrete, 
510.000.  Architect,  How.ird  W.  Wood. 
1745  .McCadden  Place,  L.  A.  Owner. 
W.  F.  Markham.  Plans  are  now  being 
prepared  tor  formal  gardens  and'  an 
Italian  casino  at  the  home  place  of 
Mr.  Markham  on  Vine  street.  fhe 
work  will  Include  reinforced  concrete 
and  granite,  a  beautiful  marlale  foun- 
tain and  other  marble  and  tile  work. 
A  tile  roof  will  be  used.  One  of  tne 
features  of  the  plan  is  a  large  stone 
pergola.  Plans  include"  plumtiing  and 
electric  work.  Exterior  of*  the  build- 
ing will  he  faced  with  cement  plaster. 
Plans   are   now   being  prepared. 

LOS  ANGELES,  CAL. — Residence  al- 
terations. 2  story  and  basie,  frame. 
Cost  not  .'Stated.  Architect.  Howard 
W.  Wood.  1745  McCadden  Place,  L.  A. 
Owner.  H.  W.  Wood.  The  twelve-room 
dwelling  at  1745  McCaflden  Place  will 
be  altered.  Included  in  ihis  work  will 
be  new  interior  partitions,  plumbing, 
plastering,  painting,  and  electric  work 
and  heating.  Interior  finish  will  he  of 
oak.  There  will  be  stcem  heat  with 
an  oil  buining  furnace  Exterior  of 
the  building  will  also  undergo  alter- 
aions,  which  have  heei  worked  out 
in  the  Mission  style.  Plans  are  com- 
plete and  bids  will  be  opened  for  the 
work    on    Jan\iarv   at>th. 

LOS  ANGELES,  CAL.— Residence.  2 
story  and  base,  frame,  510,000.  Archi- 
tect, Howard  W.  Wood,  1745  McCadden 
Place.  L.  A.  Owner,  W.  B.  Hunltins. 
The  house  liiis  been  designed  for  a  ten- 
room  dwelling  with  baths  and  sleep- 
ing   porches.       Interior    Pnls'h    will       he 
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OAKLAND,  CAL— SclK, 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Archltecl,  J.  J.  Dono- 
van, Security  Bank  Bldg.,  Oakland. 
Owners,  City  of  Oakland.  The  an- 
nouncement has  been  made  that  the 
?ound)  Construction  Co.,  Hearst  Bldg.. 
S.  F..  would  complete  th  ^  work  on  the 
Lockwood  School.  Tlie  original  con- 
tract was  awarded  to  F.  J.  Anvweg,  244 
Kearny  street.  Mr.  Amweg  was  forced 
to  abandon  this  contract  and  some 
work    in    Bakersfield. 

SANGER,  FRESNO  CO.,  CAL— School, 
2  story  and  base,  brick.  145,000.  Archi- 
tects, Swartz.  Hotchkin  &  Swartz. 
Rowell  Bldg..  Fresno.  Owners.  Sanger 
Union  High  School  District.  The 
building  will  contain  a  number  of  class 
rooms,  assembly  hall.  laboratories, 
manual  training  and  domestic  science 
departments.  Interior  finish  will  be 
of  pine  with  some  maple  floors.  Plans 
prnvide  for  a  h'ot  air  heating  system 
with  complete  oil  burning  equipment. 
Toilets  will  have  cement  floors  and  tile 
wainscot.  There  will  be  vacuum  clean- 
ing and  program  clock.?.  Exterior  of 
11  e  building  will  be  faced  with  pressed 
brick.  Plans  will  be  complete  and 
-eady     for     figures     by       .'anuary     23th. 


ill 


the 


DAVIS,  YOLO  CO.,  C.VL.— School,  2 
stoiy  au'ii  base,  brick.  $60,000.  Archi- 
tects. Cunningham  &  Pollteo,  First  Na- 
tional Bank  Bldg.,  S.  F.  Owners, 
Regents  of  the'  University  of  Califor- 
nia. The  building  will  contain  eight 
class  rooms,  an  auditorium  seating  300 
people  and  teachers'  rooins.  Interior 
finish  will  be  of  pine  and  hardwood 
with  maple  floors.  There  will  be 
steam  heat  and  a  vacuum  cleaning  sys- 
tem. Exterior  of  tlie  building  will  be 
facet  with  pressed  brick.  Plans  are 
complete  and  figures  will  be  adver- 
tised for  in  the  columns  of  this  paper 
with.in  a  week  or  ten  da>  s. 

CHRXEY,  WASH— Normal  School 
group.  1  and  2  story,  concrete  and 
brick  bui'dings.  Cost  not  stated.  Ar- 
chitect's name  not  given.  Owners. 
State  of  Washington.  The  Bartlett- 
Roth  Construction  Co.  of  '  Portland, 
wlio  secured  the  contract  for  the  con- 
stiuction  of  the  new  Normal  School 
group  at  Cheney  on  tlieii  bid  of  $266.- 
000,  have  rescinded  their  contract  and 
lave  had  their  certified  check  returned. 
Tlie  work  will  be  readvertised  for  fig- 
ures under  slightly  revised  plans  and 
specifications.  This  work  is  now  be- 
ing done,  and  bids  .will  be  called  for 
."hortly.  No'opening  dale  has  yet  been 
set.  Further  announcement  will  be 
made  in  these  columns. 

LOS  ANGELES.  CAL.— Orphanage.  2. 
2  and  3  story  reinfoiced  concrete 
buildings.  Cost  not  staled.  Architect. 
1     II     Seehorn,    32S   Clay   street.   L      A. 
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Owners,  Sisters  of  tlie  Sacred  Heart, 
These  two  huildings  will  be  erected  on 
the  property  of  the  order  at  the  cor- 
ner of  Hill  and  Sunset  Boulevard,  The 
two-story  structure  will  be  50  by  9S 
feet  and  will  be  arranged  tor  class 
rooms    on    the    first    floor    and    dormito- 


ries   on    the    sec 
story    building 


nd    flo 
ill     CO 


The    thr 


n  dining 
boiler 

room  and  toilets  on  the  first  floor, 
chapel,  play  rooms,  sewing  room  and 
class  rooms  on  the  second  floor,  while 
the  third  floor  will  be  arranged  for 
.l.innltories.  Interior  finish  of  both 
huildings  will  be  of  pine  and  hard- 
wood. Partitions  will  be  of  hollow 
tile.  Plans  provide  or  steam  heat  and 
an  oil  burning  plant.  Marble  and  tile 
will  be  used  in  tlle  bath  rooms.  Ex- 
teriors will  be  faced  witli  pressed  brick. 
Plans  are  being  prepared.  Further 
mention  will  be  made  of  this  work 
wlien   plans  are   ready   for    figures. 

BL  CENTRO,  IMPERIAL  CO.,  CAL. 
— School,  1  story  and  base,  brick.  $30,- 
000.  Architect,  Fred  T,  Harris,  Holt 
BUlg.,  El  Centre.  Owners,  El  Centro 
School  District,  Tjie  building  has  been 
designed  to  contain  eight  standard 
sized    class    rooms,      principal's      office 


libr 


of   pi. 


Interior 
ith   m'aple   floo 


finish 


ill  .be 


the  cla 


ns  provide  for  a  modern 
system  of  ventilation  and  metal  ceil- 
ings. Slate  blackboards  will  be  used. 
Modern  plumbing  and  electric  work 
will  be  installed.  There  will  be  vacu- 
uin  cleaning  and  program  clocks.  Ex- 
Iciior  of  the  building  will  be  fa.ced 
with  pressed  brick.  Plans  are  com- 
plete and  have  received  tlie  approval 
of  the  school  trustees  and  figures  will 
be    called    for    shortly. 

Contracts    .iwarded. 

ORLAND.  GLENN  CO..  CAL— School. 
I  and  2  story,  brick  and  concrete.  Cost 
not  stated.  Architect.  \V.  H.  Weeks, 
7.'i  Post  street.  S.  F.  t>  vners.  Orland 
School  District.  Contr-u-tors.  Grahajn 
&  Jensen.  185  Stevenson  street.  S.  P. 
Contract    price    not    stated. 

SANGER.  FRESNO  CO..  CAL— School 
1  story  and  base,  brick.  Cost  not  stat- 
ed. Architect.  J.  Carl  Thayer.  For- 
sythe  Bldg..  Fresno.  Owners.  Sanger 
School  District.  Contractors.  Trewhitt 
&  Shields.  Rowell  Bldg..  Fresno.  Con- 
tract   price   not   stated. 

TULARE.  TULARE  CO..  CAL.— 
Scliool.  1  story  and  base,  brick.  fl6,- 
3S0.  Architect,  none.  Owners.  Tu- 
lare School  District.  Contractors,  A. 
Noble  Sons.  Visalia.  Contract  price. 
$16,380. 

SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


BERKELEY,  ALAMEDA  CO..  CAL.— 
Sewer  pipe,  reinforced  concrete.  Cost 
not  stated.  Engineer.  City  Engineer 
Jessup.  Berkeley.  Owners.  City  of 
Berkeley.  Bids  will  be  opened  on  Jan- 
uary 14'th  by  the  Berkeley  Council  for 
furnishing  a  large  amount  of  rein- 
forced concrete  sewer  pipe  to  the  city. 
Further  particulars  can  be  secured 
from    the    City    Engineer. 

PORTERVILLE.  TULARE  CO..  CAL. 
—Pumping  plant.  1  story  and  base, 
reinforced  concrete.  Cost  not  stated. 
Engineer's  name  not  given.  Owners. 
City  of  Porlerville.  pl.ins  are  now 
being  prep.nred  for  a  one-story  rein- 
forced   concrete    ptimping   plant,    which 


is  to  complete  the  municipal  water 
system  in  Porterville  Bids  will  be 
called  for  at  once.  Separate  figures 
will  be  taken  for  the  construction  of 
Ihe  building  and  for  .lie  mechanical 
equipment.  Further  mention  will  be 
made    of    the   work. 

TURLOCK.  STANISLAUS  CO..  CAL 
— Irrigation  canals,  etc.  Cost  not  stat- 
ed. Engineer.  District  Engineer.  Tur- 
lock.  Owners.  Turlock  Irrigation  Dis- 
trict. Plans  are  complete  and  have 
been  approved  for  the  extension  of 
the  Turlo-ck  Irrigation  District  known 
as  Cut  B.  Bids  will  be  received  by 
t'he  directors  of  the  district  on  Janu- 
ary 26th.  Further  information  can  be 
secured  from  the  Irrig,ition  Co.  at 
Turlock. 

HANFORD.  KINGS  CO..  CAL.— Dams 
and  ditches.  Cost  not  stated.  Engi- 
neer. A.  J.  Nielsen.  Har.ford.  Owner. 
S.  Richardson.  San  Francisco.  Plans 
are  now  being  prepared  for  a  number 
of  small  eartli  dams  and  several  large 
ditches  in  connection  with  the  recla- 
mation project  on  the  1.000-acre  tract 
near  Hanford.  Bids  wi'J  be  called  for 
shortly.  Full  particulars  can  be  se- 
cured   from   either   the    owner   or   engi- 

Coiitracts    Awarded. 

RICHMOND.  CONTRA  COSTA  CO.. 
AL— Sewer  construction.  $7,641.82.  En- 
gineer's name  not  given.  Owners,  Cit>' 
of  Richmond,  Contractor,  William 
He^i'ey.      Contract    price,    $7,641.82. 


STORES. 


SAN  FRANCISCO— Stc  res.  1  story 
and  base,  brick.  $12,000  Architect 
Earl  B.  Scott.  Humboldt  Bank  Bldg.. 
S.  F.  Owners.  Davis  Street  Realty  Co. 
The  building  will  be  erected  at  the 
northeast  corner  of  Davis  and  Wash- 
ington streets,  covering  an  area  of  70 
by  117  feet.  There  will  be  four  large 
stores  with  cement  floors  and  patent 
store  fronts.  Interiors  will  be  finished 
in  pine.  A  contract  for  The  excavating 
and  grading  has  already  been  award- 
ed. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
now   out    for   figures. 

LOS  ANGELES,  CAL, — Lofts.  4  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architect.  Fred  R.  Dorn. 
Marsh-Strong  Bldg..  L.  A.  Owners. 
Prank   R.  Strong  and  H.   H.   Cottin.  The 


ildl 


vill 


cted 


Spr 


street  between  6t'h  and  7th  streets,  and 
will  have  a  frontage  of  SO  feet  by  a 
depth  of  120  feet.  The  first  floor  will 
be  arranged  for  stores.  Upper  floors 
will  contain  light  lofts.  Interior  fin- 
isli  win  be  of  pine.  There  will  be 
steaD'  heat,  elevator  service,  vacuum 
cleaning  plant  and  automatic  sprink- 
ler. Metal  window  sash  and  frames 
and  metal  lath  and  plaster  interior 
partitions  are  specified  Stores  will 
liave  patent  fronts  and  marble  base. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and   figures  are  being  taken. 

LOS  ANGELES.  CAL. — Offices.  12 
story  and  ^base.  Class  A  construction. 
Cost  not  stated.  Architects.  Morgan. 
Walls  &  Morgan.  Van  Nuys  Bldg..  L. 
A.  Owner,  Abram  Haas.  The  building 
will  he  erected  at  the  northeast  cor- 
ner of  7Ch  and  Broadway,  covering  an 
area  of  a314  feet  by  l.'.O  feet.  Con- 
struction will  he  of  the  Class  A  type 
throughout,  with  a  complete  steel 
frame,    concrete   floors   and    walls,    faced 


with  terra  cotta.  Interior  finisli  will 
be  of  mahogany  and  metal.  Plans  pro- 
vide tor  a  total  of  225  offices  on  the 
upper  floors  and  a  number  of  stores  on 
the  ground  floor.  Intel  lor  partitions 
will  be  of  hollow  tile  and  metal  lath 
and  plaster.  There  will  be  one  freight 
elevator  and  three  pastenger  eleva- 
tors. Marble  and'  tile  will  be  used  ex- 
tensively. There  will  be  steam  heat, 
vacuum  cleaning  plant  and  mail 
chutes.  Metal  window  sash  and  frames 
and  patent  store  fronts  are  specified.' 
^Vorking  drawings  are  nearly  com- 
plete and  figures  will  be  called:  for 
shortly. 

LOS  ANGELES.  CAL.— Oflices.  12 
story  and  base.  Class  A  construction. 
Cost  not  stated.  .\rch;'tects,  Morgan. 
Walls  &  Morgan,  Van  Nuys  Bldg..  L. 
A.  Owner,  William  G.  Kerckhoft.  The 
building  will  'be  erected  at  tlie  north- 
west corner  of  Sixth  and  Los  Angeles 
streets,  covering  an  area  of  121  by  150 
feet.  The  building  will  have  a  com- 
plete steel  frame,  reinforced  concrete 
floors  and  walls.  There  will  be  a  num- 
ber of  stores  on  the  first  floor  and  in 
the  neighborhood  of  500  offices  on  the 
upper  floors.  Interior  finish  will  be 
of  hardwood  and  metal.  Hollow  tile 
and  metal  lath  and  plaster  partitions 
will  be  used.  Plans  provide  for  steam 
heat,  elevators,  mail  chutesv  vacuum 
cleaning  system  and  netal  window 
sash  and  frames.  Marble  and  tile  will 
he  used  In  the  corridors.  There  will 
be  sidewalg  doors,  lifts  and  lights  and 
patent  store  fronts.  Exterior  of  the 
building  will  be  faced  with  glazed 
brick  and  terra  cotta.  Plans  are  now 
being  prepared. 

ST.  HELEN,  WASH— Stores  and 
offices  2  story  and  base,  reinforced 
concrete,  $20,000.  Architect,  C.  A. 
Houghtailing,  Henry  Bldg,,  Portland. 
Owner.  E.  R.  Anderson.  The  building 
will  cover  an  area  of  80  by  140  feet. 
The  first  floor  will  contain  stores  and 
a  commercial  garage.  Upper  floor  will 
be  arranged  for  modern  offices.  Inte- 
rior finish  will  be  of  nine  and  liard- 
wood.  There  will  be  a.  cement  floor, 
motal  window  sash  and  frames  and 
special  gasoline  storage  tanks.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  PIan=  are  being 
prepared. 

STRATHMORE,  TULARE  CO..  CAL. 
—Store  alterations  and  additions.  2 
story,  brick.  Cost  not  stated.  Archi- 
tects. Swartz.  Hotcfhkin  &  Swartz. 
Rowell  Bldg.,  Fresno.  Owners.  Bal- 
ifour-Goithrle  Co.  The  present  two- 
story  building  will  be  altered  into 
modern  offices.  The  worK  will  Include 
a  new  heating  system,  interior  parti- 
ticn  work.  plum.bing.  painting  and 
electric  installations.  Exterior  will 
not  be  altered.  Plans  are  being  pre- 
pared. 

SEASIDE.  ORE.-^Stores  and  offices. 
2  story  and  base,  reinforced  concrete, 
$25,000.  Arcliitect.  P.  Manson  White. 
Seaside.  Owner.  Alex.  Gilbert.  The 
building      will    cover      a      considerable 


vlll 


ntai) 


on  the  first  floor  and  a  number  of  mod- 
ern offices  on  the  second  floor.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood. Interior  partitions  will  be  of 
hollow  tile  and  metal  lath  and  plaster. 
There  will  be  steam  heat,  a  hot  water 
supply  and'  metal  window  sash  and 
frames.  Exterior  of  tb»  building  will 
he    faced    with    cement    piaster.       Plans 
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are   complete  anj    figures   will    be   open- 
ed   about    February    1st. 

Contracf,8  Awarded. 

LOS  ANGKLES,  CAL— Offices,  3 
Btory  and  base.  Class  C.  »37.41S.  Ar- 
chitect. Myron  Hunt,  Union  Oil  Bldg.. 
L.  A.  Owners.  Standard  Oil  Co.  Con- 
tractors.    Eari     F.    Low    &    Co,.     Byrne 


Bldg..  L.  A.,  general  co 
including  heating,  ele\ 
cleaning,   finisii   hardw-ar 


uctii 


not 


Iter 


lighting  fix- 
tures and  vault  doors.  Contract  price. 
?o7.41S. 

LOS  ANGELES,  CAL.— Store,  1  story 
and  base.  brick.  14.000.  Architects, 
Kremple  &  Brkes.  Heniis.  Bldg..  L.  A. 
Owner.  .).  Gioia.  Contractor.  George 
B.  Talbert,  221  Bast  Avenue  28.  L.  A. 
Contract  price.    $4,000. 

LOS  ANGELES.  CALk— Stores  and 
dance  hall.  2  story  and  base,  brick. 
J20.000.  Architect.  A.  Larence  Valk. 
Stimson  Bldg..  L.  A.  Owner.  Henry 
Loub.  Contractor.  A.  E.  Harshman. 
Black  Bldg..  L.  A.  Contract  price. 
120.000, 


THEATEES. 


Contracts    Awarded. 

ALAMEDA.  ALA-\IEI->.i  CO..  CAL— 
Theatre  and  amusem?pl  park  and 
baths,  concrete  and  frame  construc- 
tion. $150,000.  Architect.  Jolm  B.  Car- 
son, Bacon  Bldig..  Oakland.  Owners. 
Sunnycove  Beach  Co.  Contractor.  John 
B.  Carson.  Bacon  Bldg..  Oakland.  Con- 
tract   price.    $150,000. 

HIGHLAND  PARK.  LOS  ANGELES 
CO..  CAL. — Theatre.  1  slory  and  base, 
concrete  and  frame.  $15,000.  Architect, 
A.  L.  Valk.  Stimson  Bldg.,  L.  A.  Own- 
er. Mr.  Gore.  Contractor.  Harshman. 
Story  Bldg..  L.  A.  Contract  price, 
$13,000. 


SEALED   PROPOSALS. 


PROPOS.\l„S     Foil     C.\N.\1,     SUPPLIES. 

CAN.M.  CIRCITLAR  SI  S— Proposals 
for  Signal  Cable  and  C-.il>le  End  Bells 
and  Filling  Compound  for  .Same  '.md 
Vitrified  Salt-Glazedi  Conduit. — Sealed 
proposals   will    be   recei\ed    at    tlie  office 


of 

Isthn 


the 


gen 


offlc 


al    Commi.ssion.    Waslii 
.11   10:.'{0  n.  III.  Januar}-  Zl. 
1914,  at  which  time  tliey  will  be  opened 


th 


public,  for  turn 
ntioned  aprticles>.  Blanks  and  gen 
il  Information  relatins  to  this  cir 
ar  (No.  8181  mav  be  obtained  fron 
s   office   or  the  office   of   the 


rth       Poll 


street.  San  Francisco  Cal 
the  V.  S.  engineer  offices  in  the  follow 
Ing  cities:  Seattle.  Wash.;  Los  Ange 
ie.s.  Cal.  F.  C  BOGGS.  major,  corps  o 
engineers.  U.  S.  army,  general  purchas 
ing    officer. 

♦ 

PROPOSALS       FOK       MKCH.tNICAL 
Kai'lPMENT. 

MECHANICAL    EQI.TIPMENT- Treas 
urv    Department.    Office    of    the    Super 


office  at   :i  p.  ill.  FebrnnTy   16,  11)14. 

for  the  mechanical  equipment  (except 
root  drainage  and  elevators),  of  tJie 
United  States  post  office  at  Denver. 
Colo.  Drawings  and  specifications 
mav  be  obtained  on  or  after  January 
5.  1914,  at  this  office  or  at  the  office  of 
the  architects.  Tracv,  Sivartwout  & 
Litchfield.  244  Fifth  avenue.  New  York. 
N  Y.  In  the  discretion  of  the  siuper- 
vlslng  architect.  O.  WENDBROTH. 
supervising    architect. 

PllOPOS.\LS    FOR    PLirMBING. 

OFFICE    OF    THE    BO.\RD    OF    PUB- 
lic    Works    of    the    Citv    and    County    of 


Se-iled    proposals 
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Secretary. 
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BURTON   A.   TOWNE. 
CHARLES    D.    BLANEiY. 
NEWELL    D.    DARLINGTON. 
California    Highwav    Commission. 
AUSTIN    B.    FLETCHER. 

Highway    Engineer. 
WILSO.N    R.    ELLIS.    Secretary. 
I:    December    31.    1913. 


Proposals. 


C,\LIFORlVIA    HIGHWAY   rOMIMISSION 
NOTICE    TO    IONTR.4CTORS. 
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Wednesday.    January    14,    1311. 

flees  of  the  Division  Engineers  of  the 
divisions  in  which  tlie  worlt  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 
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BURTON   A.    TOWNE, 
CHAS   D,    BLANEY, 
NEWELL   D.    DARLINGTON. 
California    Highway     Commissio: 
AUSTIN    B.    FLETCHER, 

Highway    Enginee 


WILSON   R.    ELLIS, 


Dated,    Decembe 


Sec 


NOflCB   TO    CONTRACTOHS. 


Panama-Paclllc  Interna- 
tional Exposition  Company  at  Room 
213,  in  the  Service  Building,  Fillmore 
and  Chestnut  Streets,  San  Francuco, 
California,  at  lOsOO  A.  M.  Thursday, 
January  22nd,  1014,  for  The  Conatruc- 
tlon  of  The  Courts  of  Palma  and 
Flonei-s   in    accordance    with    the    speci- 


Separate  proposals  will  be  all< 
on  Wiring  and  on  Water  and  r 
Piping. 

Each  propo-al  must  be  accompa 
by  a  certified  check  payable  to 
order  of  the  Panama-Pacific  Inte 
tlonal  Exposition  Company  in 
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WILLIAIVI    H.    CROCKER. 


NOTICE    TO    CONTHACTORS 


California,    at    10:<)()      A.    M., 
January   SSud,    1»14,    for  The 
tlon    and       Inxtnllatlon    of       < 
Court      of      Abundance    and 


by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  (10)  per  cent  of  the  amount  bid, 
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taitliful    perfi. 


r      of      the      Buildings     and 
immittee. 
WILLIAM  H.   CROCKER, 
Chairman. 
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PIruia  deslrluK  ■«<•!•  from  certain  locullllcs  like  San  PrancUco,  Loa  Ansclea, 
Portland,  Seattle,  etc..  will  find  aU  anch  llema,  rominendnc  on  thla  pase,  all 
carefully  clnaalfled  aa  to  location.  IIicnc  Name  Itenia  are  repeated  In  tha 
fore  port  of  the  nen-a  deiiartinent,  under  dlatlnct  headlnsa,  auch  aa  Banka 
Churchea.  Hatela,  etc. 


SAN  FRANCISCO. 


II.] 


■ip.al 


Pla 


COURT  OF  PALMS  AND  FLOWERS 
— Frame  and  concrete.  Ccst  not  stated. 
San  Francisco.  Arohitect,  Director  of 
Works,  Service  Bldg.,  5.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Oo.  Plans  have  been  completed 
and  approved:  for  the  general  construc- 
tion of  the  Court  of  Palms  and  Flow- 
ers. All  work  except  piling  will  be 
includes!  in  the  contract.  Separate 
bids  may  be  submitted  for  the  electric 
work,  water  and  drain  pipes.  Bids 
will  be  opened  o^n  Janizary  22  at  10 
o'clock  by  the  Buildings  and  Grounds 
Committee.  Plans  and  specifications 
can  be  secured)  from  the  Director  of 
Works,  Service  Bldg.  Official  protposal 
appears  under  aniother  heading  In   this 

STATE  BUILDING — 2  story,  log  con- 
s.truction.  Cost  not  stated.  San  Fran- 
cisco. Architect,  Edward  T.  Foulkes. 
Crocker  Bldg.,  S.  F.  Owners,  State  of 
Oregon.  Bids  received  for  this-  work, 
excluding  interior  partitions  and  fin- 
ish, electric  work  and  plumbing,  show 
Fosler-Vogt  Co,  low  at  ap'proximately 
$.14  "00.  An  award  of  contract  has  not 
y„t  neen  made.  Bids  will  be  called  for 
shortly  on  the  balance  of  tlie  work. 

MORGUE  COMPLETION— 2  slory 
and  base.  Class  A  construction.  Cost 
not  stated.  San  Francisco.  Architect, 
City  Department  of  Architecture,  Tem- 
porary City  Hail.  Owners.  City  and 
County  of  San  Francisco.  Plans  have 
been  completed  and  approved  for  the 
finishing  construction  on  the  City 
Morgue.  Bids  are  now  being  called  for 
and  will  be  opened  on  January  21st  by 
the  Board  of  Public  Works.  Plans 
and  speciflcations  can  bti  secured  from 
the  office  of  the  Department  of  Ar- 
chitecture.     An      official      prorposal    ap- 


provlde  for  steam  heat,  elevator  serv- 
ice, a  vacuum  cleaning  plan<t  and  hot 
water  supply.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
AU  suites  will  be  equipped  with  wall 
beds.  Entrance  will  be  finished  in 
marble  and  tile.  Exterloi  of  the  build- 
ing has  been  designed  in  the  English 
Gothic  style,  and  will  ne  faced  with 
cement  plaster.  Plans  are  complete 
and    figures   will   be   called   for  shortly. 
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■iPARTMENT  HOUSE —7  story  and 
base,  steel  and  reinforced  concrete. 
$120,000.  San  Francisco.  Architect,  T. 
Patterson    Ross,    310   •Oalifornla    street. 


S.   F. 

Owners. 

Greenwich 

Street  Apart 

ment 
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of    Official    Advertising. 

APARTMENT  HOUSE — 7  story  and 
base,  reinforced  concrete.  $82,000.  San 
Francisco.  Architect.  .1.  C.  Hiadlk. 
-Mcwadnock  Bidg..  S.  F.  Owner's  name 
with.held.  The  building  will  be  erect- 
ed at  the  corner  of  Pine  and  Powell 
streets,  and  has  been  designed  to  con- 
tain lOO  rooms,  which  will  be  arranged 
in  42  apartments.  Interior  finisih  will 
be    of    pine    and    hardwood    with    oak 


of  six  and  seven  rooms,  and  will  cover 
a  ground  area  of  70  by  100  feet.  In- 
teriors will  Ibe  handsomely  finished  in 
pine  and  hard'wood.  Oak  doors  will  be 
used  in  the  hails  and  principal  room.s. 
Plans  provide  for  steam  heat,  elevator 


equipment    and 


lil    bu 


pla 


The 


vill   be 


in.g 


Exterior  of  the  building  wl 
with  white  cemen^t  plaster. 
the    steel    work    ar  3    now    o 


ures.  BMs  will  sliortly  be  called  tor 
on  otlier  parts  of  the  work. 

WAREHOUSE  ADDITION— 6  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  San  Francisco.  Architect. 
G.  A.  Applegarth,  Call  Bldg.,  iS.  F. 
Owner,  Martin  Bekina  A  contract  lias 
been  let  to  the  Daniel  O'Day  Co.  for 
the  grading  and  bulkheading  for  a  six 
story  addition  to  the  Bekins  Van  and 
Storage  Co.'s  building  on  Otis  street 
north  of  Duboce.  The  structure  will 
cover  an  area  of  70  by  100  feet,  and 
will  be  fireproof  throughout.  Interior 
has  been  arranged  for  a  number  of 
small  compartments  besides  larger 
storage  lofts.  There  will  be  rein- 
forced concrete  floors,  v.-alls  and  root 
slabs.  Interior  partitions  will  be  of 
hollow  tile  and  metal  lath  and  plaster. 
Plans  provide  for  freight  elevators 
and-  metal  window  sasli  and  frames 
and  fireproof  doors.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.     Plans  are  now  nut  for  figures. 

LAUNDRY— 2  story  and  base,  rein- 
forced concrete,  |10,000.  .'Ian  Francis- 
co. Architects,  Fabre  &  Bearwald, 
Merchants  National  Bank  Bldg.,  S.  P. 
Owner,  Mr.  Betcabe.  The  building 
will  be  erected  on  the  south  sld«  of 
Ellis  street  west  of  Hyde.  Tlie  first 
floor  will  contain  the  laundry  and 
upper  floor  will  be  subdivided  into  a 
number  of  rooms  which  will  be  occu- 
pied by  the  employees^  Interior  fin- 
ish will  be  of  pine  throughout.  There 
will  be  a  cement  floor  on  the  ground 
floor.  Patent  store  fronts  will  be  u-sed. 
Exterior  of  the  building  will  be  faced 
with  marble  and  cement  plaster.  Plans 
are  complete  and  figures  are  now  being 
taken. 

FLATS— 2  story  and  base,  frame, 
14,000.  San  Francisco.  Architect,  none. 
Owner,  Mary  Gillen,  1600  Newcombe 
avenue.  The  building  will  be  erected 
on  the  west  side  of  Mendell.  and  will 
have  a  frontage  of  24  feet  and  a  depth 
of  50  feet.  Interior  has  been  arranged 
for  two  modern  flats  of  five  rooms  and 
bath  each  Pine  and  redwood  will  be 
used  for  flnlsh,  while  some  oak  floors 
are  specified.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
There  will  be  an  open  fire  place  and 
tile  mantel  in  each  of  the  living  rooms. 
Exterior  of  the  building  will  be  cov- 
ered with-  rustic  and  sl.iplap.  Plans 
are  complete  and  the  work  will  be 
done  by  Day  Labor.  Materials  are  now 
being  purchased. 

FLATS — 3  story  and  base^  frame, 
$3,000.  San  Fnancisco.  Architect,  J. 
C.  Hladlk,  Monadnock  Bldg.,  S.  F. 
Owner,  D.  Hadeler.  The  building  has 
been  dieslgnedi  to  contain  three  small 
flats  and  will  be  erected  on  a  20-foot 
lot  on  the  south  side  cf  Fell  street 
west  of  Divlsadero.  Interiors  will  be 
finished  in  pine  and  redwood.  Oak 
floors  win  be  used  in  the  living  and 
dining  rooms.  There  wMl  be  open  fire 
places  and  tile  mantels  Bath  rooms 
and  kitchens  will  have  tile  wainscot. 
iJxterior  of  the  building  will  be  cov- 
ered with  rustic  and  .-hiplap.  Plans 
are  complete  and  the  work  will  be 
done  by  Day  Labor.  Miterlals  are  be- 
ing   purchased. 

HOSPITAL  WORK,  WALKS.  ETC.— 
Cost  not  stated.  San  F:ancisco.  Ar- 
chitect, City  Departmen!  of  Architec- 
ture, Temporary  City  Hall,  S.  F.  Own- 
ers. City  and  County  of  San  Francisco. 
Plans  and  specifications  for  grading 
walks,    yards    aad    roads  and   for   con- 
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structlng  sidewalks  at  the  San  Fran- 
cisco Hospital  have  been  completed. 
Bids  are  now  being  called  for  and  will 
be  opened  by  the  Board  of  Public 
Works  on  January  21st.  Plans  can  be 
had  from  the  Department  of  Architec- 
ture. 

HOTEI^S  story  and  base.  rein- 
forced concrete.  $30  000.  San  Fran- 
cisco. Architect,  O.  R.  Thayer,  Mer- 
chants National  Bank  Bldg.,  S.  P. 
Owner's  name  withbeld.  The  building 
will  be  erected  on  Bush  street  near 
Kearn.v,  and  will  contali'  a  number  of 
guest  rooms,  about  70  per  cent  ot 
which  will  have  private  baths.  Inte- 
rior finish  will  be  of  pine  and  bard- 
wood  veneer.  There  will  be  steam 
heat,  elevator  service  and  a  hot  water 
supply.  Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  A  tile 
floor  will  be  used  in  the  lobb.v.  Ex- 
terior ot  the  building  -rill  be  faced 
with  cement  plaster.  Plans  are  being 
prepared  and  figures  will  shortly  be 
taken. 

HOTEL — 7  story  auii  base,  brick 
and  steel,  $120,000.  S^n  Francisco. 
Architect,  G.  B.  Ashcroft,  Balboa  Bldg. 
S.  F.  Owner,  C.  A.  Hooper.  This  work 
has  been  mentioned  here  before.  Plans 
are  complete  and  figures  are  being 
taken.  The  building  will  be  erected 
on  the  north  side  of  O'Farrell  street 
adjoining  the  Alcazar  Theatre  on  the 
east.  The  building  will  have  a  front- 
age of  50  feet  and  a  depth  of  137% 
teet.  Plans  provide  for  two  stores, 
office,  lobby  and  two  din.ng  rooms  on 
the  first  fioor.  Upper  floors  will  be 
arranged  for  a  total  of  120  guest 
rooms,  all  of  which  will  have  private 
baths.  Interior  finish  will  be  of  pine 
and  hardwood.  Bath  moms  will  have 
composition  floors  and  tile  wainscot. 
There  will  he  steam  heat,  elevator 
service,  vacuum  cleaning  and  hot 
water  supply.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brlc^. 
Segregated   figures  are  being  taken. 

HOTEI^— 3  story  and  bnse.  brick  and 
steel.  Cost  not  stated.  San  Francisco. 
Architects,  RighettI  &  Headman,  Phe- 
lan  Bldg.,  S.  F.  Owner,  ,1.  Allec.  This 
building  will  be  erected  on  Mission 
street  between  17th  and  18th  streets. 
There  will  be  stores  besides  the  hotel- 
lobby  on  the  first  floor.  Upper  two 
floors  win  be  arranged  for  a  number 
of  single  rooms  and  baths.  Interior 
flnlsh  will  be  of  pine  and  redwood. 
There  will  be  steam  heat  and  a  hot 
water  system.  Patent  store  fronts  are 
specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $B,.';00.  San  Francisco.  Archi- 
tects, Cunningham  &  Po'.iteo.  First  Na- 
tional Bank  Bldg..  S.  P.  Owner,  Earl 
Martin,  Emporium.  The  dwelling  has 
been  designed  for  an  eight-room  house 
and  will  be  erected  In  Wc-st  Lake  Park. 
Interior  finisb  will  be  of  pine  and  red- 
wood with  some  hardwood  veneer. 
Oak  fioors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Man'els  will  be  of 
brick  and  tile.  Bath  rooms  and 
kitclien  will  have  tile  wainscot  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  iplaster  on 
metal  lath.  Plans  are  complete  and 
In  the  hands  of  the  owner  who  will  let 
all  contracts. 


Wednesda 


ry    H,    1914. 


KKSIDENCE  —  2  story  and  base, 
frame,  $2,100.  San  Francisco.  Owner, 
A.  T.  Morris.  616  9th  avenue,  S.  F.  The 
dwelling  will  be  erected  on  the  west 
side  of  11th  avenue  south  of  Anza 
street,  and  will  be  similar  in  design 
to  a  number  ot  other  houses  recently 
erected  in  the  same  district  by  Mr. 
Morris.  The  dwelling  will  contain  six 
rooms  and  bath.  Interior  finish  will 
be  ot  pine  throughout.  Oak  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  a  large  open  fire 
place  and  tile  or  brick  mantel.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  rustic  and-  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  In  the  bands  ot  the  own- 
er who  will  do  the  work  by  Day  Labor 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $13,000.  San  Francisco. 
.\rciiltect,  Charles  J.  Rousseau,  46 
Kearny  street.  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  the  east  side  of  9th  street  be- 
tween Harrison  and  Bryant  streets, 
covering  an  area  of  25  by  100  feet. 
There  will  be  one  store  on  the  first 
floor  toesides  tile  entrance.  Upper 
floors  will  contain  ten  suites  of  two 
and  three  rooms  with  private  baths. 
Interior  flnlsh  will  be  of  pine  and 
redwood  with  some  elm  panels.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Plans  provide  for  steam 
heat  and  a  hot  water  system.  Exterior 
ot  the  building  will  be  covered  with 
cement  plaster  on  metal  lath  and  brick 
veneer.  Plans  are  complete  and  fig- 
ures  are  now  being   taken. 

APARTMENT  HOUSE— 2  story  and 
base,  frame,  $10,000.  San  Francisco. 
Architect,  C.  O.  Clausen.  Pbelan  Bldig., 
S.  P.  Owner,  Mr.  McGowan.  The 
building  will  be  erected  on  Market 
street  near  19th,  and  will  contain  a 
store  on  the  first  fioor  and  four  suites 
of  three  rooms  each  on  the  upper 
floor.  Interior  finish  will  be  ot  pine 
throughout.  All  apartments  will  have 
wall  beds  and  private  batbs.  Bath 
rooms  will  be  finished  in  tile  and  will 
have  composition  fioors.  Entrance 
will  be  finished  in  marble  and  tile 
Exterior  of  the  building-  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  con- 
tracts will  be  signed  at  once. 

APARTMENT  HOUSE— 3  story  and 
base.  Class  C  construction.  Cost  not 
stated.  i5.in  Francisco.  Architect,  C. 
O.  Clausen,  Phelan  Bldg..  S.  P.  Own- 
ers. Soloman  and  Gossillne'r.  The  build- 
ing will  be  erected  on  a  20-foot  lot  on 
Powell  street  near  Washington,  and 
will  have  a  depth  of  70  feet  Interior 
has  been  arranged  for  five  apartments 
ot  two  and  three  rooms.  Interior  fin- 
ish will  be  of  pine  and  elm.  Oak 
floors  will  be  used  in  the  living  rooms 
and  halls.  There  will  be  steam  heat 
and  a  bot  water  system.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot  All  apartments  will  be 
equipped  witb  wall  beds.  Entrance 
will  be  finished  in  tilp  and  marble. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  P'ans  are  com- 
plete   and     figures     will     be     called     for 


shortly. 

H0TEI^3  story  and  base,  frame. 
$25,000.  San  Francisco.  Architect. 
Charles  J.  Rousseau.  46  Kearny  street. 
S,  P.  Owner.  Mr.  Mitchell.  Contrac- 
tor, L.  Rose,  general  construction;  The 


Wednesday,    Jaii 


14.    1014. 


Turner  Co..  plumbing;  Mlas  Heating 
and  Ventilating  Co..  lieating  and  oil 
bfrners;  Pacific  Gas  and  Electric  Co.. 
electric  work,  and  the  General  Build- 
ing   Works    Co.    tlie    foundation    work 

GRAND  STAND,  BLEACHERS,  ETC. 
—$50,000.  San  Francisco.  Architect. 
Walter  J.  Mathews.  a27  Broadway. 
Oakland.      Owners,      Recreation      Park 
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faced    wlUi    pressed    brick.      Plan.s    arc  s 

now    out    for    figures.  * 

♦ " 

Richmond  Tunnel  I 

Rids  Are  Ooened.    ;; 


the 


»st  baseball  parks  in  tJic  west  are 
nplete  and  work  lias  been  started 
tl  e  grading  and  com-rete  WK)rk. 
B  rark  will  be  located  on  Masonic 
■nue  and  St.  Rose  street.  Bids  are 
V  I  eing  taken  on  tlic  carpenter  work 
icli    includes    over    l.i.on.oiio    feet    of 


The     gradi: 


rete 


Sunset  Co 


CONSTRUCTION    OF    SEWERS.    ETC. 


-Cos 


not 


ated. 


Bn- 


Service 

-Pacific 

Plans 


Expos 


glneer.    Director      of      Work 

Bldg..    S.    P.       Owners,     Pan: 

International      Exposition 

are    complete    for    the    const. 

installation    of    sewers    i"    tl 

tion    Grounds.      Bids   will    be   opened    by 

the  Buildings  and  Grounds  Committee 
I  -and  specifi- 
trom  the  Di- 
:s.  Service  Bldg.  An 
appears      in      another 


January    22nd. 


propo 


thi! 


RESIDENCE— 1% 


story  and  base. 
1  Francisco.  Archi- 
310  California  street. 

G.  Klelnert.  The 
ted  on  Curtis  street 
nd    win    contain    six 

Interior  finish  will 
idwood.  Oak  floors 
he  principal  rooms, 
irge    cpcn    fire   place 

with  brick  mantel, 
tclien  will  liave  tile 
)r     of    the    'dwelling 


will  he  covered  w 
complete  and  the 
by  Day  Labor  un 
rection  of  the  arc 
now  being  purcha 
RESIDENCE  — 


f.1,500.  San  Francisco.  Archl^ 
.  O.  Clausen,  Phelan  Bldg..  S.  F. 
,  .lames  Smith.  The  house  will 
cted  at  the  corner  of  22nd  and 
treets.  and  'has  been  designed  to 
1    seven    rooms,    bcilh    and    sleep- 


ing  poi-ch.      Intern 


ith 


finish 
hardwood 


111   be 
1    the   li' 


fo 


rooms.     Oak  floors  will 

principal   rooms.      Plans 

nace   Iieat  and   open    fire 

Mantels    will    he    of    tile    and 


brick.      Tile 


otin 


vill    be 


used 


in  fhe  bath  room  and  kitchen.  An  au- 
tomatic water  heater  will  be  Installed. 
Exierinr    of    the    dwelling    will    be    cov- 


•ith    cement 

plaster      o 

n      metal 

4  garage  ha 

s   been   pro 

vlded  for 

basement. 

Plans      ai 

■e      being 

prepared. 

STORES— 1  story  and  base,  brick, 
tl2,000.  San  Francisco.  Architect. 
Earl  B.  Scott.  Humboldt  Pank  Bldg..  S. 
P.  Ownei-s,  Davis  Street  Realty  Co 
The  building  will  be  erected  at  the 
northeast    corner    of    Davis    and    Wash- 


ington   streets,    co 
by   117   feet.     The 


ill 


fou 


th 


nt    flo 


of   70 
large 
■s    and    patent 
111  be  finished 


ore  fronts.     Interior 

pine.  A  contract  for  the  excavating 
-.d  grading  has  already  been  award- 
1.      Exterior    of    the    building   will    be 


I'iriii  <>(  .Sliatliick.  RillUKcr  6 
rdfil  llir  Work  and  Cunxtri 
ill   Mill  Start  In  TliiKy   Uuyx 


The  folio 


ing  bids  were  received  for 
t!  e  construction  of  the  tunnSI  and 
highway  project  in  Hiclimond.  A  con- 
tract has  been  awarded  to  the  Shat- 
tuck.  Edinger  Co.,  268  Market  street, 
on   their  bid   of  J232.084.16. 

Shattuck,    Edinger    &    Co..    2nd    Class. 
$232,084.10;    1st    Class.    «2i0,317.76. 

Blake  &   Bilger   Co.,   2nd   Class,   $272,- 
233,94;    1st  Class,   $298,672.66. 

William    Heafey.       2nd    Class,      $2S1.- 
30.1.46;    1st    Class,    $294,980.66. 

Mahoney  Bros.,  2nd  Class,  $290,910.99; 
1st    Class,    $306,409.55. 

Bates,    Borland    &    Aycrs,    2nd    Class. 
$295,153.88;    1st    Class,    $.11 1,564.12. 

Edward  Malley,  2nd  Class.  $326,063.07 
1st    Class.     $338,826.59. 

Robt.    E.    Storrie,     2nd    Class,      $329.- 
761.23;    1st  Class,    $340,704.39. 

Grant.   Smith    &  Co..   2nl   Cia 
50J.94;    1st    Class,    $347,273.46. 

Healey,  Tibhetts  Co.,  2nd  Cia 
.S4I.13;   1st   Class.   $350.4;n.01. 

McArthur    Bros.,      2nd    Class 
296.28;    1st  Class,   $354,236  44. 


$3J4.- 


$343.. 


Building  Contracts  Awarded 
San   Franciscu. 


Owner  Contractor 

Corley     Petersen 

Children's    Hsptl    ..  Wetzel 

Bekir.s     ODay 

Parnassus    Hall.  .Cavanagh 

Montg   Blk    Franocchia 

.lacobs     Davis 

Yates     Moore 

Same     Same 

O'Callaghan     Stable 

Victor     ,  .Victor 

S.  F.  Disposal    Owner 

Salet     Bene 

Maxwell     Maxwell 

Morris     Morris 

Aca.dy     Science.  McGilvrary 

Same     Parrell 

Roscelll      Ghezzi.. 

Norton      Poirce 

Mitchell     DInucci 

Dettner     .VIc.MullIn 

Had'eler     Hadeler 

Yates     .Moore 

Herold      Hardy 

Lancca     Lancca 

Mt.   Zlon    HsptI    Owner 

Hintz     Carson 

Same     Same 

Cerf     .''.pencer 

P   P   I    E Roland!   3 

Jacobs      Forbes 

Grosh    Atlas    Htng 

Same     Paraftlne 

Artru     Rose 

Same     McCarthy 

Bingley     Brown 

Jannson      lannson 

Altvater     Bergren 

Eppler     Levi 

Keystone     Biumftcld 

Totten     Totten 

Glllen     Glllen 

Gardner     Gardner 

Wells    Fargo    Bk ..  .Sullivan 
Davis    St.    Rlty.  .  .Stanqulst 

Burke     Johinsnn 

York    Rlty       Decker 

Same     7elinsky 

Same     Coleman 

•::,,nf      O'.viaia 

Anderson     Anderson 

Carlson     Carlson 

Musante     Atusante 

Jnost     Bessett 

Klelnert     Klelnert 


nil 


Nelson     Nelson 

Ulmer     Parry 

Sylvia     Sylvia 

Herman     Lament 

Takamura     Takamura 

'Robbins     ...■ Fink 

Sellg     Brunswick 

Hi.kc-v P.uksid,.    H     B 

.SuMie.iiind      .  .  .  .Kli.riinon 

i;hitii-c      jlinson 

T.ilh.it     -Mrl.ean 

.MrGavv      .M;' vcussen 

Davidow     Elders 

Portuguese    Bk     ...Graham 


450 
500 
2700 
148000 
13740 
36900 
9784 
9300 
9500 


(.131  W  DOLORES  51-6  N  Army  W 
lllxN  '25.  All  work  except  finish 
hardware,  shades  and  lighting  fix- 
tures for  alterations  and  additions 
to    twn-story   frame   Into   apartments. 

Owner Michael    and    Cella    Corley, 

1330  Dolores.  San  Francisco 
Architect... Ernest     U.  Essmann,      3805 

24th,    San    Francisco. 
Contractor.  .Einar    Petei-sen,    3530    23rd, 

San  Francisco. 
Filed  Jan.   5.  '1 4.     Dated  Jan.  3,  '14. 

Frame   up    $1150 

Brown    coated    1150 

Balance.    $2025,    monthly    install- 
ments of  $50  per  month 

TOTAf.  COST,  $4325 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

1 3)1  S  S.4CRAMENTO  ?';-6  W  Maple 
W  1S7-6  S  132-7%  W  137-6  S  132-7V4 
K  412-6  N  165-2ti  W  87-6  N  100. 
Plumbing  for  four-story  and  base- 
ment Class  "C"  addition  to  Nurses' 
Home. 

Owner Hospital    for    Children    and 

Training   School    of   Nurses. 
California    nr   Maple.    S.    F. 
Architect  ..  .Ward    &    Biohme.    Alaska- 
Commercial    Bldg..  S.   F. 
Contractor.. Theodore     Wetzel     Jr.      180 

Jessie.   San   Francisco. 
Piled  Jan.   5,  '14.     Dated  Dec.  29,  '13. 

Roughing     in     completed $787.50 

Completed    and    accepled 787.60 

SO    ilaj-ii    after 525  00 

TOTAL  COST,  $2100.00 
Bond.  $1050.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limits,  as  soon 
as  possible.  Forfeit,  none  Plans  and 
specifications    filed. 


5)      W  OTIS  79  N  Duboce  N  5.--10  NW 
272-7H    SW    95-0%    SK    287-5.      Exca- 
vating, grading  and  bulk  heading  for 
addition    to   warehouse, 
vner Martin    Beklns.      190      Otis. 


Sa 


Call 
14th 


;ect  ...G.       A.      Aijplegarth. 

Bldg..   San   Francisco. 

tctor..The  Daniel  O'Day  Co 

and  Belclier.  S.  P. 
Jan.   5.   '14.      Dated   Jan.    3.   '14. 
1st  and   15th  of  each   monlh     75% 

al    35    days 25% 

TOTAL  COST.  $1850 
none.  Limit.  30  days  aflcr  Jan. 
Forfeit,  none.     Plans  ond  specl- 


filed. 


nd    hanqu 


AND     .lUDAK 


for    thr 


frari 


lodg 


chit 


•arnassus  Hall   Ass'n..  Inc. 
:.  A.  Haber.  35S  2rith  Ave.. 
San   Francisco, 
ract,or..T.   A.   Cavanagh.    l.<0   Jessie 

San    Franclsro. 
1  Jan.   a,  '14.     Dated   Dec.  31.  '13. 
lundatlnn     and     rough     framing 
mplieted     $6300 
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Wednesday.    Ja 


ry    14,    1914. 


Exterior  finish  and  pla.ster  done  6300 

Completed     6300 

Usual    33    days 6300 

TOTAL  COST,  125.200 
!ond.  J12.600.  Sureties.  D.  O.  Druftcl 
nd  Pred  Beaver.  Limit.  90  davs. 
■orfeit.    JSO.      Plan.s    and    soecifica'ions 


'37)  SE  MONTGOMERY  &  WASH- 
ington.  Carpenter,  mill,  plaster,  iron 
and  electric  work,  glazing,  plumbing 
painting  and  tinting  tor  alterations 
and  addition?  to  four-story  and  base- 
ment brick  building  being  SE  por- 
lion   Montgomery   Building. 

Ow'ier Montgomery      Block      Real 

Estate    Association,    Prem. 
Arcbitect  ...Righetti         &        Headman, 

Pbelan    Bldg.,    S.    F. 
Contractor.  .Parnocchia    Petri      &      Co.. 

397  Cbestnut.   S.   P. 
Piled   Jan.    5,   '14,     DateJ   Dec.    II,   'is. 
Inside    timbering      in    place     and 

floors     laid     J1425 

Plastering    completed     142S 

Completed   and   accepted 1425 

Usual    35    days 1425 

TOTAL  COST.  JE700 
Bond.  J2850.  Sureties.  Angclo  Serrunte 
and  Jos.  Mosca.  Limit.  60  days.  For- 
feit, none.  Plans  and  Bpeolflcatlons 
tiled. 

(3S)      N  WASHINGTON    145    W    Drumm 
N  120  W  40  S  GO  E  20  a  60  B  20.     All 
work    for    one-story    Class    "C"    store 
building. 
Owner. ..... .Albert  Jacobs. 

Architect  ..  .O'Brien     Bros..     Inc.,       519 

California.    i?an    Francisco. 

Contractor.. Thomas    E.    Davis    &     Son. 

2321   Larkln.  San  Francisco 

Filed   Jan.   5.   '14.      Date-l    Dec.    13,   '13. 

Concrete   foundation  in  and  brick 

work   up   to  1st   floor  lovel 11425 

Brick  work  completed  and  build- 
ing   roofed     1425 

Completed    and    accepted 1425 

Usual     35     days 1425 

TOTAL  COST.  $5700 
Bond.  $2850.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  40  days. 
Forfeit.  $7.50.  Plans  anl  specifications 
filed. 

(39)  W  TWENTIETH  AVE  225  S 
Anza.  One  and  one-half-story  and 
basement  frame  residence. 

Owner Jeanette      T.ntes. '335      2Ist 

21st  Ave..   San    Francisco. 

Architect  ..  .Martin    A.    Schmidlin,     M15 
Jackson.    San    Francisco. 

Contractor.  .Tales     &     Moore.   335   21st 
Ave..  San    Francisco. 

COST,   $1800 

(40)  W  TWENTIETH  AVE  20r.  S 
Anza.  One  and  one-lialf-story  and 
basement   frame  residence. 

Owner Jeanette      Y.ites.    335      21st 

21st   Ave..   San   Francisco. 

Architect  ..  .Martin    A.    Schmidlln.     3115 
Jackson,    San    Francisco 

Contractor.  .Yates     &      Moore,   335   21st 
Ave..  San  Francisco. 

COST,   $;800 

(41)  W  BAKER  I37V4  N  Vallejo.  Raise 
residence  and  add  one  story. 

Owner Margaret  and  Annie  O'Cal- 

lagban.   658   Fell.   S.   P. 
Architect  .  .  .None. 

Contractor.  .J.  Stable.  —  ?th  Ave..  S.  P. 
COST,    $400 


(42)      NO.       lis       UPPBIt 

TERRACE. 

Minor  changes   to  dwellii 

ig  and  store 

Owner J.      v.    Victor. 

1838    Ellis, 

San    Francisco. 

Architect  .  .  .None 

Day's  work. 

COST,  $400 

(43)      NB    EVANS   AND   KEITH.      Two- 
story  frame  warehouse. 

Owner S.  P.  Disposil  Co..  Prem. 

Architect  . ,  .None. 

Day's  work,  COST.  $1400 


(44)      NO.      391    THIRTIETH. 

roof   and    dry    room. 
Owner V.    .Salet.    Premise 


Repaii 


Architect  ..  .None. 

Contractor.  .J.      Pene,       1655%       Mason, 
San  Francisco. 

COST.   $400 

(45)  NO.  738  CLEMENT.  Move  and 
alter  cottage. 

Owner Elizabeth   F.    Maxwell,    738 

Clement,    San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST.    $400 

(46)  W  ELEVENTH  AVE  25  S  Anza. 
Two-story  and  basement   frame  dwlg. 

Owner A.   T.   Morris.    616   9th    Ave., 

San  Francls?o. 
.\rcihtect  . .  .None 
IMy's    work.  COST,    $2100 

(47)  IN  GOLDEN  GATE  PARK  In  plot 
SE  of  Band  Stand.  Granite  and 
limestone    work    for    Museum    Bldg. 

Owner Califlormiia       Academy       of 


Scle 


chilect 


s    P.    Hobart,    Crocker 
Bldg.,   San   Francisco. 
Contractor.  .The    McGilvrr.y    Stone    Co.. 

7th   and   Town, end.  S.  P. 
Filed  Jan.   6,  '14.     Dated  Dec.  16,  '13. 

On    15tb    of  each    montli 75% 

Usual    35    days 25% 

TOTAL  COST.  $32,695 
Bonds,  $16,350,  owner;  $16,350  material 
men.  Sureties.  Jno.  D.  McGlIvray  and 
Robert  Dewar.  Limit.  April  1,  1914. 
Forfeit.  $25.  Plans  and  specifications 
filed. 

(48)      BRICK        WORK.        CONCRETE 
work    and    reinforced    concrete    work 
on  above. 
Contractor.  .Farrell    &    Reed,      M.      A. 

Gunst  Bldg.,  S.  F. 
Piled  Jan.   6.  '13.     Dated  Dec.   IB,  '13. 

Payments   same    as   above 

TOTAL  COST,  $55,500 
Bond,  $27,750.  Surety,  The  Aetna  Ac- 
cident &  Liability  Co.  Limit.  May  1, 
1914.  Forfeit,  $50.  Plans  and  speci- 
fications  filed. 

(50)  NW  PEIFFER  &  BELLAIR  PL, 
All  work  for  two-story  frame  flats. 

Owner G.   Roscelll,   Floria  D'ltalla 

Restaurant,  S.  P. 

Architect  .. -Louis  Mastropasqua,  580 
Washington.   San    Francisco. 

Contractor.  .G.   Ghezzi  and  C.   Plorinl. 

FMled  Jan,    6,   '14.      Dated   Jan.   6.   '14. 
Rough    frame    up    and    roof    on... $875 

1st   coat   plaster  on 800 

Completed     and     accepted 800 

Usual     35     days 800 

TOTAL    COST.    $3275 

Bond.    none.      Limit.    90    days.     Forfeit, 

none.     Plans  and   specifications   filed. 

150)  N  TWENTY-FOURTH  25  E 
Vickshurg  B  25xN  75.  All  work  ex- 
cept    mill     work,     gas     fixtures     and 


sliades    for    three-story    frame    store 
and   flats. 

Owner Catherine      .Vorton,      499-A 

Dolores,    San    Francisco. 

Arciiitect  ...None. 

Contractor.  .Patrick      H.    Pierce.      2971 
23rd.    San    F-.-ancisco. 

Filed    Jan.    6,    '14.      Dated    Jan.    3.    '14. 

3rd    story   joists   in   place $1240 

Enclosed   and   brown   ,-nated 1240 

Completed   and   accepted 1240 

Usual    35    days 1240 

TOTAL  COST,   $4960 

Bond,    $2480.      Surety,    American    Surety 

Co.   of     New   York.       Limit.    120     days. 

Forfeit    none.      Plans  ar.d   specifications 

filed. 


(51)  SW  LOMBARD  AND  SCOTT  W 
50xS  100.  Grading,  copcrete  and  ce- 
ment Work  for  three-story  and  base- 
ment  frame   store  and  hotel. 

Owner Bdw.       H.       Mitchell,      3363 

Army,    San    Francisco. 
Architect  . ,  ,Chas.       J.      Rousseau.      46 

Kearny.    San    Francisco. 
Contractor,  ,G.    Cuneo.    P.    Dlnuccl    and 
G.  Cazarrl   (ca  The  Genertil 
Bldg  Work   Co.) 
Filed   Jan.    6.   '14.      Dated   Dec.   29,   '13. 
Grading,     filling    and     foundation 

work    done    $1000 

Completed    and    accepted 500 


35     da 


500 


TOTAL    COST,    $2000 
$1250.      Surety.    J.    P.    Bacigalupi. 
14    days.      Forfe't.    none.      Plans 
oecifications  filed. 


(52)  S  PINE  39-9  E  St  Anne  20x60. 
Excavation,  grading,  concrete,  brick 
steel,  iron  and  frame  work,  plumb- 
ing, carpenter,  mill,  roofing,  tinning, 
plaster  and  painting  for  two-storv 
Class  'C'"  brick  building. 

Owner B.  H.  Dettncr,  26  HIil,  S.  P. 

Architect  ...None. 

Contractor.  .McMuIlin  &  Co.,  501   Baker, 
San   Francisco. 

Plied  Jan.  6,  '14.     Dated  Dec.  — ,  '13 

1st    floor    joists    in $1000 

Ready     for    roof 995 

Completed    and    accepted 1000 

Usual     35    days 1000 

TOTAL  COST.    $3995 

Bond.    $2000.      Surety,    Chicago   Bonding 

&  Surety  Co.     Limit.  60  days  after  Dec. 

23.     1913.       Forfeit,     none.       Plans     and 

specifications   filed. 

NOTE:— C.    H.    Barrett.    381    Bush    St.. 

drew  the  plans  for  the  above. 
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5     FELL     86-3      W     Devlsadero. 
e-stoTy  and  basement   frame    (8) 


.D.   Hadel 
Bldg..   San   Fr 
.J.    C.    HladiU 
nock  Bldg.,  S 


^25  Monadnock 
incisco. 
825    Monad- 
P. 
COST,    $3000 


w 


NINETEENTH  AVE  250  S 
Clement.  One-story  and  basement 
frame    dwelling. 

Owner Jeanette      Yates,    336      21st 

Ave.,  San  Francisco. 
Arcbitect  . .  .None, 
Contractor.  .Yates    &     Moore.     335     21st 


Acv 


San  Pri 


■Cisco. 
COST,   $1500 


(55)      W  SAN  BRUNO  AVE  200  S  Sliver 
One-story   wagon   shed. 

Owner Phil       Heroid.        2450       San 

Bruno   Ave.,   S.    P. 
-Architect  ,  .  .None. 
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Los  Angeles 
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J.  Martyn  Hdenke,  Architect 
Los  Anngelcs 


Building  and  Industrial  News 
January  14,  1914 


Wednesday.    January    14,    1914. 

Contractor.  .Mark  Hardy,  65  Steuben, 
San  Francisco. 

COST,   J4oO 

(56)  S  PRIM  450  W  Rhine.  One-story 
and  basement  frame  dwelling. 

Owner Geo.  Lancca,  225  Prim,  S.  P. 

Architect  . .  .None. 

Day's    work.  COST,    J450 

(57)  NW  POST  AND  SCOTT.  Minor 
cbanges  in  morgue. 

Owner Mount  Zion  Hospital,  Prem 

Architect  . .  .  J.  B.  Kraftt  &  Sons,  Plielan 

Bldg.,  San  Francisco. 
Day's  work.  COST,   $700 

(5S)  N  JACKSON  27-6  B  Devlsadero. 
(rear).  Two  two-story  and  base- 
ment frame  flats. 

Owner Otto    Carson    and    Kathryn 

Hintz,    1461    Hyde,    S.    F. 
Designer      &      Engineer  ..  .Arthur      J. 
Lalb,   328   Russ  Bldg.,   S.    F. 
Contractor.  .Otto      Carson,    1461      Hyde, 
San  Francisco. 

COST,   SSOOO 

(59)  N  JACKSON  27-6  E  Devlsadero. 
Two-story   and   basement   frame   flats. 

Owner Otto    Carson    and    Kathryn 

Hintz,    1461    Hyde,   S.   i'. 

Designer  &  Engineer  ..  .Artliur  J. 
Lalb,   328   Russ    Bldg.,   S.   F. 

Contractor.  .Otto  Carson,  1461  Hyde, 
.San  Francisco. 

COST,    $4000 

(60)  N  POST  137-6  \V  Jones  85x137-6. 
All  work  for  a  direct  connected  elec- 
tric garage  elevator  for  two-story 
reinforced  concrete  garage. 

Owner Matilda   Cerf 

Architect  .  .Milton  Lichtenstein,  111 
Ellis.   San   Francisco. 

Contractor.  .Spencer  Elevator  Co.,  13!) 
Beale,    San   Francisco. 

Filed   Jan,    7,   '14.      Dated   Jan.    5,   '14. 
Installation    of    guide    posts,    over 

head  work  and  engine  In $950 

Blevatoi-    completed     475 

Usual   35   days 47S 

TOTAI    COST,    $1900 

Bond,  $950.     Sureties,  Lyman  D.  Foster 

and    Albert    B.    Lacey.     Limit,    Feb.    20, 

1914.     Forfeit,   none.     Plans  and   specl- 

Scations  filed. 

(61)  EXPOSITION  SITE.  Construct- 
ing the  Court  of  Honor,  except  pile 
driving. 

Owner Panama-Pacific         Interna- 
tional   Exposition   Co.,   Ser- 
vice Bldg.,  S.  F. 
Architect  ..  .McKim,    Mead      &      White, 

New   York   City. 
Contractor.  .P.       Rolandl,       550       Mont- 
gomery,   San    Francisco, 
Filed   Jan.   7,   '14.      Dated   Jan.   .3   '14. 

As    work    progresses. 75% 

Usual    35    days 25% 

TOTAL  COST.  $309,150 
Bond,  $160,000.  Surety.  American  Sure- 
ty Co.  Limit,  120  days.  Forfeit,  $100. 
Plans  and   specifications   filed. 

(62)  N  WASHINGTON  75  W  Davis  N 
65  W  44  N  B5  W  6S  S  60  E  6  S  60  E 
104,  Excavating,  general  conditions, 
pumping,  concrete  and  cement  work, 
reinforcing,  bulkheadlng,  pumping 
and  rat  proofing  for  one-story  and 
basement    Class    "C"    stores. 

Owner Albert    P.     Jacobs.    Drumm 

and    Woslilngton,    S.    F. 

Architect  ..  .O'Brien  Bros.,  Inc.,  519 
California,   San  Francisco, 


BUILDIrJG    AND    INDUSTRIAL    NEWS. 

Contractor.  .Stanqulst      &      Forbes,    185 

Stevenson.    5>an    Francisco. 
Filed   Jan.    7,   '14.     Dated   Jan.   5.   '14. 

Lot    excavated'    $862.50 

Concrete   walls   up   to   pldewalk 

level     862.50 

Completed    and    accepted 862.60 

Usual    35    days 862.50 

TOTAL  COST,  $3450.00 
Bond,  $1725.  Surety.  Aetna  Accident  & 
Liability  Co.  Limit.  30  days  after  Jan. 
6.  Forfeit.  $10.  Plans  and  specifica- 
tions filed. 

(63)  N  SUTTER  100  W  Powell  W  37-6 
X137-6.  Heating  and  hot  water  sys- 
tem tor  eight-story  reinforced  con- 
crete hotel  building. 

Owner M.    D.    Grosh.    E.    G.    Larze- 

lere  &  Louise  M.  Sage.  809 
Mills   Bldg..   S.   F. 
Architect  ..  .N.      W.    Sexton,      Chronicle 

Bldg..    San    Francisco. 
Contractor.  .Atlas    Heatln.^   &    Ventilat- 
ing    Co..  4tii   and     Freelon. 
San    Francisco. 
Filed  Jan.   7.  '14.     Dated  Jan,   2.  '14. 

On    10th    of  each    month 75% 

Usual    35    days 25% 

TOTAL  COST.  $2600 
Bond.  $1350.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  as  re- 
quired. Forfeit,  $15.  Plans  and  speci- 
fications filed. 

(64)  ROOFING  AND  WATBRPROOF- 
ing  of  the  rear  walls,  etc.,  on  above. 

Contractor.  .Parafflne  Paint  Co.,   34   1st. 

San    Francisco. 
Filed  Jan.  7.  '14.     Dated  Dec.   31,  '13. 

Payments    same    as    above 

TOTAL  COST.  $243 
Bond.  n.>ne.  Limit,  without  delay. 
Forfeit,   none.     Speciflcali jns  only  filed 

(65)  N  PACIFIC  68-6  W  Jones  W  23 
xN  70.  Excavation,  grading,  trench- 
ing, concrete,  brick,  carpenter,  mill, 
tin.  stair,  roofing,  glazing,  rough 
hardware,  lath  and  plaster,  tiling, 
marble,  painting  and  electric  work- 
tor  three-story  and  hAsement  frame 
6  apartments. 

Owner H.      Artru.      115      Bernard. 

San  Francisco. 
Architect  ..  .Fabre    &    Bearwald.    Mer- 
cliants'        National        Bank 
Bldg,,    San   Franciaoo. 
Contractor.  .L.      A.    Rose,      Monadnock 

Bldg,,    San    Francisco. 
Filed  Jan.   7,  '14.     Dated  Dec.  18.  '13. 

Frame  up  and   roof  on $1814 

Brown    coated     '.  •  •    1814 

Completed  and   accepted 1814 

Usual    35    days 1814 

TOTAJ.,  COST.  $7256 
Bond,  $3628  S^urety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90 
days.  Forfeit,  $5.  Plans  and  specifi- 
cations  filed. 

(66)  PLUMBING,  SEWERING  AND 
plumbing  fixtures  and  gas  fttting  on 
above. 

Conltractor.  .Chas.    T.     McCarUiy.     1212 
Pacific.    San    Francisco. 

Fll-a   Jan.    7,   '1         Dated    Dec.    18.   '14. 

Roughing    In    completed $400 

Completed     and     acceT^led 326 

Usual     36     days 245 

TOTAL   COST.    $97" 

Bond.   $485.     Surety.  Illinois  Surety  Co. 

Limit,   without  delay.      Forfeit.  $5. Plans 

and  specifications  filed. 

(67)  B   NINTH   AVE    175    N   "J"   N   25x 


E   120.     All   work  for  t,vo-story  frame 
siiire   and    flat. 

Owner R.   C.    Blngley.   573   Mission. 

San  Francisco. 

Arcliitect  ..Theodore  H.  Lenzen.  Hum- 
boldt Bank  Bldg..  S.  P.  - 

Contractor.. M.   Brown   &  Son. 

Filed   Jan.   7,   '14.     Date.l   Jan.   7,   '14. 

2nd    floor   joists    on $  800 

Enclosed,  roofed   &  rough   plumb- 
ing   in    900 

Brown    coated    600 

-Mill    work  end   plumbing   in....     400 

Completed   and   accepted. 1093 

Usual     35    days 126  j 

TOTAL    COST.    $5058 

Bond,    limit,    forfeit,    none.      Plans    and 

cpecificatlona  filed. 

(68)  N  TWENTY-NINTH  81)  W 
Castro.  One  and  one-half-story  and 
basement  frame  dwelling. 

Owner A.   T.   Jannson.   3S27   Army. 

San  Francisco. 
Architect  .  .  .No'ne. 
Day's    work.  COST.    $1400 

(69)  W  CAPP  169  N  Twenty-second. 
One-story  brick    (private)   garage.  . 

t>«ier w.  P.  Altvater.  2536  Mis- 
sion,  San  Prnnclsco. 

Arclhteot  ..  .None. 

Contractor.  .L.  G.  Bergren  &  Son.  209 
Sanchez.    San    Francisco. 

COST.   $3600 

(70)  NB  fc-DTTER  AND  POWELL. 
Alter  front. 

Owner Jacob  Eppler.  2828  Cali- 
fornia.   San    Francisco. 

Architect  . .  .None. 

Contractor.  .S.  Levi  Fixture  Shop.  446 
6th.  San  Francisco. 

COST.  J400 

(71)  NO.   27  SEVENTH.     Electric  sign 

Owner The  Keystone  Bar.  Prem. 

Architect  . .  .None. 

Contractor.. Brumfield  Elec.  Sign  Co., 
18  7th,  San  Francisco. 

COST,   $400 

(72)  W  CAROLINA  250  S  22nd.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner J.  C.  Totten,  2332  24th,  S.  F. 

Architect  ...M.   J.    Welsh,    SE    22nd  and 

Mission,  San  Francisco. 
Day's  work.  COST,   $15()0 

(73)  W  MENDELL  75  N  Newcombe. 
Two-story  and  basem.nt   (2)  iflats. 

Owner Mary      Glllen,  1600      New- 
combe  Ave.,  S.  P. 
Architect  . .  .None. 
Day's  work.  COST,  $4000 

(74)  N  FRANCISCO  30-6  E  Midway. 
Two-story  and  basement  frame  (2) 
flats. 

Owner.. M.    Gardner,    335    Raymond 

Ave.,  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .K.  C.  Gardner.  336  Ray- 
mond Ave.,  San  Francisco. 
COST,    $3500 

(75)  NE  MONTGOMERY,  POST  AND 
Market.  Bracing,  excavation  and 
underpinning  of  Easterly  and  South- 
erly walls  of  present  Nevada  Bank 
Building, 

Owner Wells  Fargo  Nevada  Na- 
tional Bank  of  San  Fran- 
elscoi   Premises. 

Architect  ..  .Clinton  Day.  Nevada  Bank 
Bldg..   San   Pran-olsoo. 
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Contractor.  .D.  J.  and  T.  Sullivan.  1940 

Folsom,   San    Francisco. 
Filed  Jan.   8,  '14.     Dated  Dec.   26,  '13. 

Completed     {2868.75 

Usual    35    days 956.26 

TOTAL  CO.ST,  $3825.00 
"Bond.  11912.50.  Surety,  The  Aetna  Ac- 
cident &  Liability  Co.  Limit,  60  days. 
Forfeit,  none.  Flans  and  specifications 
nied. 

(76)  NE  WASHINGTON  AND  DAVIS 
N  I20xE  70.  Excavation,  bulkhead- 
ing,  pumping,  and  concrete  work  for 
one-story   and  basement   brick   stores. 

Owner Davis  Street  Realty  Co. 

Architect  ..  .Earl     B.     Sott,     Humboldt 

Bank   Bldg..   S.  F. 
Contractor.  .Stanquist      Jc      Forbes,    18a 

Stevenson,   S.    F. 
Filed  Jan.   8,  '14.     Dated  Jan.   8.  '14. 
On  1st  and  15th  of  each  month     75% 

Usual    S5    days 25% 

TOTAL  COST,  J5500 
Bond,  t2750.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit.  20  days. 
Forfeit,  JIO.  Plans  and  specifloations 
nied. 

IT7)  N  SACRAMENTO  SO  E  Taylor  E 
25.\N  60.  All  work  except  electric 
fixtures,  wall  paper  and  hath  room 
fixtures  for  three-story  and  basement 
Class  -'C"   brick   apartments. 

Owner Lilly    Burke,      San    Maurice 

Apts..  Sutter  &  Jones,  S.  F. 

Architect  ..  .Chas.      J.      Rousseau,         46 
Kearny,    San    Fr<incisco. 

Contractor.  .J.  Eric  Johanson,  2726  20th 
San   Francisco. 

Filed  Jan.  S,  '14.     Dated  Jan.   6,  '14. 

3rd    floor  joists   on $3322 

Brown    coated    3322 

Completed   and   accepted 3322 

Usual    35    days 3322 

TOTAL   COST,    $13,288 

Bond.    $6700.      Sureties.    GJns.   Erikson   o: 

Anna    K.    Johanson.      Limit.    100    days 

after  Jan.  12,  1914.  Forfeit,  none.  Plans 

and  specifications   filed. 

(78-)  SW  SUTTER  AND  POWELL. 
Electrical  work  for  club  rooms  of 
Forum  Club  and  offices  facing  Sutter 
street    in    Press   Club    Building. 

Owner .-.York    Realty   Co. 

Architect  ...Frederick  H.   Meyer.  Bank- 
ers' Investment  Bldg.,  S.  F. 
Oontraetor.  .Decker    Elec.    Constr.    Co., 
_     •  111  New  Montgomery,  S.  F. 

"iptled  Jan.  S,  '14.     Dated  Jan.  5,  '14. 

Qn  1st  of  each  month 75% 

.    Usual    35    days 25% 

TOTAL  COST,  $581 
Bond,  $290.50.  Surety,  American  Surety 
Co.  of  New  Tork.  Limit.  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

(79)      PAINTING   ON    ABOVE. 
Contractor..  D.      Zelinsky.      561      Eddy, 

San   Francisio. 
Piled    Jan.    S.    '14.      Dated   Jan.   5,   '14. 

Payments    .same    as   above ' 

TOTAL  COST,  $675 
B<-nd.  $337.50.  Surety,  Paul  Gottlieb. 
Limit.  60  days.  Forfeit,  none.  Plans 
nnd  specifications  tiled. 

fSO)      PLUMBING   ON    ABOVE. 
Contractor.  .Alexander      Coleman.      706 

Ellis,   San   Francisco. 
Filed   Jan.    S.   '14.      Dated   Jan.   5,   '14. 

Payments    .game    as    above.. 

TOTAL  COST.  $1513 
Bond.  $756.50.  Surety,  Jno.  W.  Procter 
Limit,  60  days.  Forfeit,  none.  Plans 
and  specifications  filed. 


BUILDING    ASD    INDUSTRIAL    NEWS. 

(81)      HEATING     AND     VENTILATING        ' 

apparatus    on   above. 
Contractor!.  .J.    E.    O'Mara,    419      Minna,        - 
San  Francisco.  ' 

Filed   Jan.   8,   '14.      Dated  Jan.    5.   '14. 

Payments    same    as    above 

TOTAL    COST.     $675 
Bond,   $337.50.      Sureties.   W.   D.   Stewart        , 
and    H.    H.    Kennedy.      Limit,      60    days. 
Forfeit,   none.      Plans  and   specifications 
filed. 

(S2I  W  SEVENTEENTH  AVE  125 
Ulloa.  One-story  and  hasem 
frame   dwelling. 

Owner Samuel        .\nderson,        2 

Pine,    .San    Piancisco. 

Architect  . .  .None. 

Day's   work.  COST.    $1 

(83)      S  MORSE   60   E   Curtis.  One-st 

and   basenient   frame   dwelling. 
Owner J.    F.    Carlson,      2639      2 


1914. 
Bldg.. 


92)      NO.    1640    POST, 
and  concrete  floor. 

.rchitcct  .  .  .None. 


Day's    work.  COST,    $1000 

(53)     NO.   147  GE.\RY.     Alter  front. 
Owner John    Robblns.    119      Geary, 

San  Francisco. 
Architect  ...None. 
Contractor.  .Fink    &    Sohindler    Co.,    226 

13th,   San   Piancisco. 

COST.   $450 


NO. 


Ne 


Arcliitect  .  .  .None. 
Day's    work. 

(84)      S    SILVER 
Bruno.         One-si 
frame  dwelling. 

Owner Louis 


Architect  , 


San 
. .None 


(85)      N    CALIFORNIA    23 
Alter  front  . 

Owner Emanuel    Jot 

Architect  .  .  .None. 
Contractor.. C.  H.  Bessell 
San   Francisc 


COST     $1800 
100    W       San 


COST.    $05 
W    20th    Av< 


343  29th   Ave 
COST,    $400 


(S6)      E    CURTIS    225    N    Mo 
and      one-half-story      -.nd 


P.  W.  Dakin 


)2!)      MONTGO.MERY. 
tile    floor. 

t-'wner Mr.    Selig. 

Aichitect  . .  .None. 

Contractor.  .Brunswick.       Balke.       Col- 
lender  Co.,  767  Mission,  S  F 
(X)ST,   $500 

(95)  E  TWENTY-THIRD  AVE  175  S 
Tai-oval  S  25xE  120  OL  1175.  All 
work    for    two-story    frame   residence. 

Owner Jerome   J.    &    Delia   Hickey 

Architect  ..  .J.      M.    Geai  y,      23rd      and 
Folsom.  San   Francisco. 

Contractor.. Parkside    Home    Bldg.    Co.. 
408  Crocker   HIdg.,   S.   F. 

Filed   Jan.    10.   '14.      Dated   Jan.    8,   '14. 

Rough    frame    up $675 

Brown    coated    675 

Completed     675 

Usual   35    days 675 

TOTAL   COST.    $2700 

Bond.    $1500.      Sureties.    0.    A.    NIcholls. 

Wm.    Trebell    and    L    V.   Riddle.      Limit, 

90   days.     Forfeit,    $1.      PK-.ns  and  speci- 

ticitions  filed. 


and   R.    L.   Kern,    Room   215. 

310    Caliotrnia.    S.    F. 

(96)      N    WASHINGTON    iSO    W    Powell 

lect...F.    W.    Dakin.    310    Califor- 

W   40xN    137-6.      All    woi-k    for    three- 

nia.    .San     Franlcsco. 

story    and    basement    fianie    building 

work  .                                 CpST.  $2000 

(6  apartments). 

Owner Frederick    A.    and    Rosa    T. 

NO.    2718    DIAMOND.      Minor    re- 

Sutherland,   1036    Washing- 

's   to   residence. 

ton,  San  Francisco. 

r A.    T.    Nelson.    Premises. 

Architect  ..  .Charles      J.    Rousseau,      46 

[ect  ..  .None. 

Kearny,  San  Franlcsco. 

work.                                     COST,    $450 

Contractor..  John      G.      Kincanon       1676 

Fulton,   San   Francisco. 

Filed  Jan.  10.  '14.     Dated  Dec.  2i,  '13. 

W    NAPLES    150   S   Russia.      One- 

V   and    basement   frame   dwelling. 

Brown    coated    3700 

r W.      Ulnier,    222      Raymond 

Completed   and   accepted 3700 

Ave..  San  Franlcsco. 

ect  ..  .None. 

TOTAL  COST,  $14,800 

(89)  N  ANZA  135  W 
and  one-half-story 
frame  dwelling. 

Owner A,  M.  Sylvi 

San    Franci 

Architect. .  .None. 

Day's   work. 


COST,    $125 


-,     In     Sacra- 

vork   except 

e  and    light 

Class    "C" 

627      Com- 


(90)      NO.   2613  POST.     E>:tend  room. 

Owner Mrs.    Brasch,    Premises. 

Architect  .  .  .None. 

Contractor   .Bovyer    &    ^i.ns,    240    Cali- 
fornia,   San    Francisco. 

CO.ST,   $400 


NO.    519   MISSION.    Ra 


elc 


.specihcalions   nieu. 

(97l  W  STOCKTON  137- 
mento  W  lOOxN  40.  All 
plumbing,  finislh  hard'AV 
fixtures  for  three-stor\ 
stores  and  rooms. 

Owner T.      J.    Gintjce 

mercial,  San  Francisco. 

Architect  ..  .Charles   C.    Prye,   20   Mont- 
gomery. San  Francisco. 

Contractor.. L.    A.    Hinson     180      Jessie. 
San  Francisco 

Filed  Jon.   10,  '14.     Dated  Jan.   0,  '14. 
Second     floor    walls    p.Dured    and 
3rd    floor   joists    in    place $200(' 

Roof  boarded,  wall  poured  and   in- 
terior   partitions    set    2(ioo 

Finished    plaster    completed....    Iliioo 
Completed  and   accepted ssn5 


Wednesday,    January    U.    liill 

Usual   35   days 3435 

TOTAL  COST.  |13,740 
Bond,  $6870.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  F-jifeit.  120  days. 
Forfeit.  $5.  Plans  and  speciflcations 
tiled. 


N  MISSION  343-:«  W  7th  W 
714  N  105  E  31-7  11  S  1C5.  All 
rk  for  three-story  jind  basement 
iss   "C"   stores   and  apartments. 

;r Talbot    InveEtment    Co.,    Ft. 

of  Third  St.,  g.  F. 
Itect  ...O'lirien  &  Wfrner.   C8  Post, 

San    Francisco. 
ractor..Neil    A.    McLean,    Chronicle 

Bldg..  San  Francisco. 
:  Jan.   10,  '14.     Dated  Jan.   7,  '14. 

1st  of  each  month 75% 

ual    35    days 25% 

TOTAL   COST.   $36,900 
.    $1S.450.  Surety.   Globe   Indemnity 
Limit.    110    days.        Forfeit,      $25. 
s    and   speciflcations    tiled. 


i;iO)  N  GREEN  116-3%  W  Jones  W  47 
xN  120.  Carpenter,  joiner  and  mill 
work,  sash  and  doors,  dumb  waiter, 
glass  and  glazing,  tinning  and  g-ai- 
vanized  iron,  gravel  roofing  and  other 
work  for  two-story  and  basement  and 
attic  frame  residence. 

Owner John    McGaw.    Mills    Bldg.. 

Arcliitect  ...Oscar   Haupt.   Phelan   Bldg. 

San    Fmnlcsco. 
Contractor.  .Marcus    Marcussen.    19    De- 

visadero,    San    Franicsco. 
Filed  Jan.  10.  '14.     Dated  Jan.  10.  '14. 
Enclosed,    roof   covered    ready    for 

gravel    roofing    $1000 

Enclosed,  roof  covered,  outside 
sheathed,  doors  and  windows  in 
place,  interior  and  exterior  ready 

for    plaster    1800 

Contract  completed  and  doors  and 

windows    glazed    and    hung 2600 

Completed    and    accepted 93S 

Usual    35    days 2446 

TOTAL  COST.  $9784 
Bond.  $4892.  Surety.  Accident  and 
Liability  Co.  Limit.  120  days  from  re- 
cording. Forfeit,  none.  Plans  and 
speciflcations   filed. 

(100^  E  VAN  NESS  AVF.  67  N  Jackson 
E  113  N  lS8-4\4  W  23  S  102-SVi  W  100 
S  85-814.  Grading,  excavating,  forms, 
reinforced  steel  and  concrete  for  one- 
story  and  two  stories  on  Pacific  Ave. 
Class  "C"  garage. 

Owner B.    Davldow,      46      Kearny, 

San    Francisco. 
Architect  ..  .0.    R.    Thayer.      Merchants' 
National   Ba.ik   Bldg..  S.  F. 
Contractor.  .G.    Elders.    Care    Reese    & 
Rountree.       221       Sansomc, 
San   Francls-o. 
Filed  Jan.   10.  '14.     Dated  Jan.  7,  '14. 
Grading,     excavating    and    forms 

built   and   set    $2225 

One-half   concrete   finished .2225 

Completed    and    accepted 2225 

Usual    35    days 2625 

TOTAL  COST.  $9300 
Bond.  $4650.  Surety.  Southwestern 
Surety  Insurance  Ct.-.  Limit.  85  days 
Forfeit,  none.  Plans  and  specifications 
filed. 

lion  SW  CLAY  AND  FRONT  S  5^-6 
x\V  60.  Alterations  and  additions  to 
Hiree-story  and  basement  reinforced 
concrete  building. 

Owner Portuguese  American  Bank 

cpn..    Premises. 
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Architect  ..  .Norman      It.      Coulter.      46 

Kearny,  San  Francisco. 
Contractor.  .Graham       &       Jensen.       46 

Kearny,    San    Francisco. 
Filed  Jan.   10.  '14.     Dated  Jan.   5.  '14. 
On   1st  and   15th  of  each  month     75% 
Balance   plus   oontractr's    10%.    36 

days   after 

ACTUAL  COST,  plus  10%  for  contrac- 
tor, not  to  exceed  $9500. 
P.ond,  $4750.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  35  days. 
Forfeit,  none.  Plan.s  an.l  specifications 
Hied. 


■|'ivtiil.v-Onc     MillCon     Uollilrs     Investeil 
in    Itiiilfline:    ConHtriictlon. 

Figures  as  compiled  by  the  Bureau 
of  Building  In.ijpection  of  the  Board  of 
Public  Works  shows  tht  $21,037,264 
have  been  invested  in  private  build- 
ing construction   for   the   year   1913. 

This  is  tor  private  work  only  and 
does  not  include  work  done  by  the 
Municipality.  State.  Government  or 
Panama-Pacific  International  Exposi- 
tion Company.  The  f'jllowing  is  a 
segregated  list  of  figures,  as  compiled 
by   this   Bureau: 

Class  No.   of  Blug.,  Amount. 

Class    ''A"    21      $   4.037.543 

Class    "B"     21  1,437.138 

Class    "    C"    235  6.561.936 

Frames     2I3I  7,242,271 

Alterations     319!  1,758.376 

Total     5606      $21,037,204 

According  to  the  re-.-ordis  of  this 
Bureau  there  were  6tl6  buildings 
erected  in  1912.  at  an  estimate  cost  of 
$23,338,563. 

♦ 

NOTICE      OP      NOX-RESPON.SIBILITV. 

Jan.  9.  1914— SW  ROSE'S  AVE  AND 
Masonic  S  540xVV  550.  The  Roman 
Catholic  Archbishop  of  S  F  as  to 
improvements  on  leased  property.  . 

Jan.  8,  1914— N  UNION  113-6  W 
Leavenworth  W  24xN  77-6.  Minnie 
C  Aguilar  as  to  improvements  on 
leased    property    

.fan.  8,  1914— SB  TWENTY-THIRD  & 
Bryant  E  50xS  52.  VictOjT  &  Agos- 
tina  Sattui  as  to  improvements  on 
leased    property    

Jan.  6.  1914— LOTS  35  AND  36  BLK 
25  Crocker  Amazon  Tct.  Crocker 
Estate   Co   as    to    improvements   on 

leased    property     

• 

INtOIH'OI{ATION.S. 

O.  B.  Oil  Co.  Capital  Stock,  $500,000: 
subscribed,  $123:  shares,  $1  each.  Di- 
rectors, O.  B.  Osborne.  O.  V.  Collin.  A. 
S.  Kay,  B.  L.  Sharpe.  P.  M.  Caroe,  25 
shares  each.  Place  of  business.  San 
Francisco. 

Clayburgli  Bros.  Capital  Stock.  $250.- 
000;  subscribed,  $3000:  shares,  $1000 
each.  Directors — Leo  J.  Cla.vburgh.  H. 
E.  Clayburgh,  A.  P.  Epstein.  1  share 
each.     Place  of  business.  San  Francisco 

O.  B.  Standard  Oil  Co.  Capital 
Stock.  $500,000:  subscribed.  $125;  shares 
$1  each.  Directors— H.  A.  Chapman.  O. 
R.  Osborne.  B.  L.  Sharpe.  P.  M.  Caroe, 
I.  N.  Rosekrans.  25  shares  each.  Place 
of  business.  San  Francinco. 

Lincoln  Motor  Truck  Co.  Capital 
IStock.  $500,000:  subscrobed..  $900: 
shares,     $100    each.       Directors — B.     F. 


T.iylor,  J.  A.  Meeks.  E.  K.  Wilkinson, 
W.  A.  Anderson.  E.  Harris,  K.  Van 
iante,  Q.  McEvers.  P  Rowes,  C.  A. 
Turner,  1  share  each.  Place  of  busi- 
ness, San  Francisco. 

Sheely-PhilLips  Co.  Capital  Stock. 
$10,000;  subscribed,  $300  shares,  $100 
each.  Directors— M.  J.  Shiely,  C.  N. 
Phillips,  H.  B.  Young,  1  share  each. 
Place  of  business,  San  Francisco. 

Coast  Publishers  Supply  Co.  Capital 
Stock,  $24,000;  subscribed,  $24,000; 
shares  $10  each.  Dir.ectors — E.  T. 
llueter.  H.  P.  Roach,  L.  H.  Lewars,  E. 
L.  Collins.  A.  F.  Burke  and  T.  D.  David- 
son 400  shares  each.  Plaie  of  business. 
San   Francisco. 

raber  Fire  Appaiatus  Co.  Capital 
.^tock.  $25,000;  subscribed  $3;  shares, 
SI  each.  Directors — C.  A.  Taber,  C.  L. 
.Moore  and  C.  H.  Sory,  1  shore  each. 
Place  of  business,   San   Francisco. 

General  Advertising  Co.  Capital 
Stork,  $10,000;  subscribed,  $30;  shares, 
MO  each.  Directors— E.  H.  Cardell,  A. 
D  Bauer  and  K.  L.  Harriman.  1  share 
each.      Place    of   bu.^lness    of   San    Fran- 


COlttPLETION  NOTICES 


San  Fraucisco. 

Dec.  1.  1913— NW  POSl  AND  SCOTT 
N  165  W  192-6  S  55  E  55  S  110  E 
137-6.  Mount  Zion  Hospital  to  City 
Street  Imp  Co.  Jas  B  Clow  &  Sons, 
Nov.  29:  John  G  Sutton  Co,  Nov.  26; 
Ickelhelmer  Bros  Co,  Nov.  24;  John 
G  Sutton   Co Nov.    26,   1913 

Dec.  1,  1913— S  SUTTER  137-6  E 
Larkin  E  57-6  S  110-8  E  40  S  26-10 
W  97-6  N  137-6.  Winslow  Anderson 
to  Wm  Schafter Oct.  30,  1913 

Dec.  1,  1913— E  TWENTIETH  AVE 
275  N  Clement  N  25xE  120.  Charles 
A  and  Anna  E  Newcomb  to  Charles 
R   Hawcrott Nov.    24,    1913 

Dec.  1,  1913— N  GREENWICH  137-6 
E  Jones  E  22-lOx  137-6.  Giovanni 
Battista  Torre  to  Norlo  Cavaglla.. 
Nov.    26,    1913 

Dec.  1.  1913— N  LOMBARD  82-6  E 
Jones  E  27xN  100.  E  Boschetti  to 
G   Chieppe Nov.    29.    1913 

Dec.  1,  1913— SW  SECOND  100  NW 
Townsend   NW    SOxSW    160.     Moore 

Inv  Co  to  Butte  Eng  &  Elec.  Co 

Nov.    22,    1913 

Dec.  1,  1913— SE  VAN  NESS  AND 
Pacific  Aves  S  102-8l4xE  100.  M 
Krotoszyner  to  T  W  MoClenahan  & 
Co Nov.     28,    1913 

Dec.  1.  1913— S  TWENTY-SECOND  67 
E  Shotwell  E  29-3xS  95.  J  P 
Mirassou  to  Gustave  Anderson.... 
Nov.    19,    15IS 

Deo.  2,  1913— S  POST  162-6  W  Frank- 
lin W  75xS  137-6.  George  W  Frank 
(as  Frank  Printing  Co)  to  Barrett 
&    Hilp Nov.    28    .1913 

Dec.  2,  1913— W  NINETEENTH  AVE 
356  N  Cnrbrlllo  31-6x120.  Jeanette 
Yates  to  whom  it  may  concern... 
Nov.     29.     1913 

Dec.  2,  1913 — E  TWENTy-f'IRST  AVE 
79  S  Lake  2'5x82-6.     Jeanette  Yates 

to  whom  it  may  concern 

Nov.    29.    1913 

Dec.  2,  1913— S  TWENTY-SECOND 
90  B  Valencia  S  55xE  35.  Howse 
Bros,  Inc  to  J  M  Ploeger.  .Dec.  2,  1913 

Dec.  2,  1913— LOT  9  BLK  II  St.  Fran- 
cis Wood.  Westgate  Park  Co  to 
OC  Holt Nov.  19.  1913 

Dec.   2,    1913— SB   BUSH   &   CHELSEA 
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Place  B  39-6xS  S2-6.  T  J  Crowley 
and  H  P  Stoltenberg  to  Geo  Haub 
Nov.    20,    1913 

Dec.  2,  1913 — E  THIRTEENTH  AVE 
100  N  Kirkllam  N  25xE  120.  Jno 
Bjorkman  and  Oscar  Swanson  to 
whom  it  may  concern., .  .Dec.  1,  1913 

Dec.  3,  1913 — S  SUTTER  164-6  E  Tay- 
lor E  60-9xS  137-6.  Trowbridge  & 
Perkins  to  H  Maundrell.  Nov  26,  '13 
Larsen  &  Larsen Nov.  26.  1913 

Dec.  3,  1913— NW  SCOTT  AND  POST 
N  165  W  192-6  S  55  E  65  S  110  E 
137-6.  Mount  Zion  Hospital  to 
Atlas  Heating  &  Ventilating  Co.. 
Nov.    26,    1913 

Dec.  3,  1913 — B  POTRERO  AVE  150 
N  25th  N  25xE  100.  Theodore  E 
Stelner  to  Jacob  F  Nielsen. Dec.  1,    13 

Dec.  3,  1913— E  HYDE  68-9  S  Filbert 
S  25-lOxE  68-9.  Henry  C  Pausmann 
to  Paul  De   Martini Dec.   2,   1913 

Dec.  3,  1913— S  CALIFORNIA  87-6  W 
Davis  W  50xS  137-6.  John  A  Gren- 
nan  to  J  H  Hjul Completed  • 

Dec.  3,  1913 — NE  WASHINGTON  & 
Octavia  W  137-6  N  127-814  W  127-6 
S  127-8%.  A  B  Spreckels  to  Ver- 
mont  Marble    Co Nov.    28,    1913 

Dec.  3,  1913— E  MASON  137-6  N  O'Far- 
rell  N  32-6  E  17-6  S  50-10%  W  00 
—  77-6:  Wm  P  Wilson  Estate  to  I 
Kissel Nov.    29,    1913 

Dec.     3,     1913 — B       MASON     137-6       N 

.  O'Farrell  N  32-6  E  137-6  S  50-10% 
W  60  —  77-6.  Wm  F  Wilson  Estate 
to  Central  Elec  Co Dec.   3,   1913 

Dec.  3,  1913 — NW  JACKSON  AND 
Drumm      N    60xW    60.         Thos      W 

Butclier    to    Harry    Maundrell 

Dec.    2,    1913 

Dec.  3,  1913 — S  SUTTER  164-6  E 
Taylor  E  60-9xS  137-6.  W  F 
Perkins  anr"  H  O  Trowbridge  to 
John  G  Sutton Nov.  29,   1913 

Dec.  4,  1913— N  NINETEENTH  185  W 
Church  W  25xN  114.  Mary  T  Ren- 
ault to  Bell  &  Rosslow.  .Nov.  — ,   1913 

Dec.  4,  1913— W  BUCHANAN  112-6  S 
Waller  25x117.  Mary  J  McLeod  to 
J  J  Heaphy Dec.  1.  1913 

Dec.  4,  1913— NW  GEARY  AND  VAN 
Ness  Ave  N  275xW  157-6.  Van  Ness 
Realty  Co  to  Pacific  Floor  Sanding 
Co Nov.    20,    1913 

Dee.  4,  1913 — E  STOCKTON  60  S 
Sutter  E  SOxS  40-8%.  Sierra  Inv 
Co    to    Gus   N   Daniels Dec.    4,    1913 

Dee.  4,  1913— N  VALLEJO  81-3  W 
Octavia  W  27xN  125.  John  V  Leon- 
ard and  Celia  S  Leonard  to  whom 
it   may   concern Dec.    4,    1913 

Dec.  4,  1913 — NE  EIGHEENTH  AND 
Guerrero  N  27xE  32.  Eisenbach  Co 
to    A    Dahlberg Deo.    3,    1913 

Dec.  4,  1913— N  HOWARD  375  E  5th 
N  80  W  100  N  SO  E  125  S  160  W  26. 
Boyd  Inv  Co  to  Brandon  &  Lawnn 
Dec.    3,    1913 

Dec.  5,  1913— SW  TWENTIETH  AVE 
and    Lake    W      43-6xS    104.        J    W 

Leavitt  to  Thos  Elam  &  Son 

Dec.    5.    1913 

Dec.  6.  1913 — N  OTSEGO  AVE  200  S 
Santa  Tsabel  Ave  S  25xW  125.  A 
A  Wesendunk  to  whom  It  may  con- 
cern     Dec.    5.    1913 

Dec.  6,  1913 — a  HOSE  AVE  110  E 
Gough  E  27-6  S  to  NW  Market  SW 
to  a  pt  caused  by  intersection   of  a 

,'ine  at  ra  to  Rose  Ave  at  pt  ot  beg 
witli  NW  M-nrket  N  to  S.  Rose 
Bruce  Cornwall  to  Gus  V  Daniels. 
Nov.  28;  Frank  M  Garden  St  Frank 
B   Peakc,   co-partners.  .  .Nov.    28,    1913 

Dec.     6,     1913— E     COM.MONWEALTH 


Ave  200  S  California  S  33-4xE  120. 
William  H  Cobb  to  J  C  Warner  & 
Sons    Dec.   3,   1913 

Dec.  6,  1913— W  NINTH  AVE  150  S 
Cabrlllo  S  50xW  120.  Chaa  A  Rush- 
ton   tc    ^hom  it  may  concern 

Dec.    4,    1913 

Dec.  6,  1913— B  MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  60-10% 
W  60  —  77-6.  Wm  F  Wilson  Est 
to  C  J  Hillary  Co Dec.  6,  1913 

Dec.  6.  1913 — N  WASHINGTON  148-9 
W  Presidio  Ave  W  32xN  127-8%. 
Mrs  Andrew  A  Jacobs  to  H  W 
Arnold Dec.    6,   19U 

Dec.  6,  1913 — SB  MINNA  66  SW  Rues 
SW  25x75.  Norman  A  Eisner  to 
John    Hayes Dec.    6,    1913 

Dec.    6,    1913— E      MASON      137-6      N 

Dec.  i8,  1913 — W  .TWENTT-SIXTH 
Ave  100  N  2«th  Ave  N  25  W  120  S  25 
B  120.  Jacob  H  Thorup  to  whom  It 
may  concern Dec.   6,   1913 

Dec.  8,  1913— SW  EIGHTEENTH  AND 
Lexington  Ave  W  30xS  85.  B 
Prat  to  Louis  Metier Dec.  6,  1913 

Dec.  8,  1913— NW  CEDAR  AVE  AND 
Octavia  N  22xW  77-6.  Lulgl  Solari 
to   R  Fahy Dec.    6.    1913 

Dec  8,  1913 — E  JORDAN  AVE  132-3% 
S  California  S  33-4xE  120.  Rearden 
T  Lyons  to  L  C  WooIdridgeDec.  3,  '13 

Dec.  8,  191— SB  HOWARD  100  SW 
Sth  SE  parallel  with  8th  160-11  NW 
60  SW  34  NW  25  SW  65  NW  85 
—  100.  Richard  1  Whelan  to  Henry 
Jacks Dec.   6,    191,T 

Dec.  /,  1913 — NW  TEHAMA  111  SW 
Slh  NW  50xSW  34.  Richard  I 
Whelan  to   Henry   Jacks.. Dec.  6,   1913 

Dec.  8.  1913— W  STOCKTON  75  .n 
Washington  N  67-6xW  105.  The  A 
P  Giannlnl  Co  to  Frank  Rolandl.. 
Dec.    6,    1913 

Dec.  8.  1913 — N  ELLIS  137-6  E  Lea- 
venworth E  40  N  120  W  20  S  60  W 
20  S  60.  Frank  J  Kllmm  to  N  P 
Anderson Dec.    6,    1913 

Dec.  8  .1913 — E  MASON  137-6  N 
0-FarrelI  N  32-6  E  137-6  S  50-10% 
W  60  —  77-6.  Wm  F  Wilson  Estate 
to  Kiernan  &  O'Brien Dec.  6,   1913 

Dec.  8,  1913— B  PATTON  150  N  High- 
land (Plymouth)  Ave  B  100  N  19  m 
or  1  W  108-3  S  26  ptn  Lots  5-43 
Blk  2,  Holly  Park.  Mercy  J  &  Chas 
E  Hills  to  Jacob  Witzelsberger. . . . 
Dec.    8,    1913 

Dec.  8,  1913 — FILLMORE  NO.  637.  bet 
Oak    and    Fell.      Margaret    Hannon 

Thorne   to    Elllngson    &    Holt 

Dec.    8,    1913 

Dec.  8,  1913— LOT  14  BLK  4,  Crocker 
Amazon  Tract.  Arthur  G  Duncan 
tr^   L  L  Allen Dec.    8,    1913 

Det.  8.  1913— SW  OAK  AND  DEVI.'-A- 
dero  S  60xW  90.  RIchey  RIddell  to 
W  H  Bagge Dec.  8,  1913 

Dec.  9,  1913 — N  GEARY  112-6  W 
Jones  W  25xN  137-6.  Florentlna 
and  Wm  Wankowskl  to  Mutual 
Constr  Co Dec.  1,  1913 

Dec.  9,  1913 — W  TWENTY-SIXTH 
Ave  100  N  California  N  25xW  120. 
Jacob  H  Thorup  to  whom  It  may 
concern Dec.    C,    1913 

Dec.  9,  1913— S  IRVING  95  E  9th  Ave 
E  25xS  100.  Henri  Leste  to  Jac- 
ques    Narbebury Dec.     8,     1913 

Dec.  9,  .1913 — SE  BATTERY  AND 
Halleck      S    34-6xE      77-6.         Isaak 

Kolin    to   J   J   Connolly   &   Son 

Dec.    8,    ISl.T 

Deo.  9,  1913— NE  GOLDEN  GATE 
Ave   and    Hyde   N   92-9    B    82-6   S   24 


W  48  S  69-9  W  34-6.  James  H 
Garrett  to  F  L  Hansen.. Dec.   4,  1913 

Uec.  1,  1913— B  POWELL  37-6  N 
Jackson  N  40xE  57-6.  J  A  Mac- 
kenzie to  H  J   Perazzi. .  .Dec.   6,   1913 

Dec.  10,  1913— S  UNION  55  E  Taylor 
E    27-6xS    100.      Matteo    Brocato    &. 

Bros    to   Frank   C   Amoroso 

Dec.    9,    1913 

Dec.  10.  1913— SE  BATTERY  AND 
H,illeck  S  34-6XB  7716.  Isaack 
Kolin  to  H  L  Petersen  (as  The  S  P 
Artificial  Stone  Paving  Co). Dec.  9.  '13 

Dec.  10,  1913— SW  EAST  &  OREGON 
(if  extended)  W  71  m  or  I  N  30  m 
or  1  E  53-4  n.  or  1  SE  37  m  or  1  ptn 
Blk    "E"    of    50    vara.      Waterfront 

Realty    Co    to    Z    Narberbury 

Dec.    10,    1913 

Dec.  10,  1913 — LOT  12  BLK  "A"  Mis- 
sion Terrace.  Raymond  H  Banning 
and  Ernest  Leo  Garcia  and  James 
B  Stewart  to  whom  it  may  concern 
Dec.    5,     1913 

Dec.  10,  1913— E  NINTH  AVE  25  S 
Ortega  S  75xE  95.  Guerrero  Realty 
Co   to  Emil   Nelson Dec.   10,    1913 

Dec.  10.  1913— E  CASTRO  35  S  19th 
S  25xE  S3.  Benedict  &  Theresia 
.Steinaucr  to  John  Carlson  &  Edwin 
Anderson Dec.    9,    1913 

Dec.  11,  1913- E  FIFTH  AVE  300  N 
Geary  N   25xE   120.      Manuel   C  and 

Clara  E  Garcia  to  W  E  Grant 

Dec.    11,    ryi 

Dec     ■■].    ;913— PINE    NO.    1617.      M   A 

Jloldenhauer     to.  Chas    Wright 

Dec.     11.     1913 

Dec.  11.  1913— W  SCOTT  97-8%  S 
S:icramento  S  30xW112-6.  Henry 
A  Jacobs  to  Peterson-James  Co. 
Dec    10;    J    W    Cobby Dec.    11,    1913 

Dec.  12,  1913— W  UTAH  91-6  N  16th 
N  46xW  100.  Tamm  &  Nolan  Co 
to  Stanquist  &  Forbes.  ...  De  \  9.  1913 

Dec.  12,  1913— EXPOSITION  SITE. 
Panama-Pacinc  International  Ex- 
position Co  to  Healy  Tibbitts  Constr 
Co,  Oct  6;  The  Turner  Co  Dec.  11,  1913 

Dec,  12,  1913 — S  ROSE  AVE  110  E 
Gough  E  27-6  S  to  NW  Market  SW 
to  a  pt  caused  by  intersection  of  a 
line  drawn  at  r  a  to  Rose  Ave  at  a 
pt  ot  beg  with  NW  Market  N  to  S 
Rose  Ave  and  pt  of  beg.  Bruce 
Cornwall  to  H  A  Chalmers,  Dec  11; 
Otis   Elevator  Co Dec.    10.   1913 

Dec.  12,  1913 — COM  165  W  TAYLOR 
and  60  S  Pacific  S  77-6  W  110  N  30 
W  5-6  N  47-6  B  115-6.  Theodore 
Gibson  to  whom  it  may  concern.... 
Dec.    11,    1913 

Dec.  12.  1913— LOT  10  BLK  "X"  ot 
Park  Lane  Tract  No.  3.   David   and 

Lucy   Caen   to  Jacob   F   Nielsen 

Dec.    4,    1913 

Deo.  12,  1913— W  KEARNY  97-6  N 
Union  N  37-6xW  60.  Paolo  and 
Giuseppe  Tufo  to  P  C  Amoroso.. 
Dec.    11,    1913 

Dec.  12.  1913— SE  MARKET  43  S\\ 
Noe  SW  62-2%  S  88-4%  E  80  N 
42-9%   W   32-8   N   86-0%,      Wm  and 

Ellas  Nasser  to  Higglnson  Co 

Dec.  10.  1913 

Dec,  15.  1913— S  TURK  27-6  E  Polk 
30x85.  Theodore  Bielenberg  to  J  G 
Klncanon Dec,     15.     1913 

Dec.  15.  1913— W  FOURTH  75  3 
Minna  S  34-4^4x137-6.  Boyd  Invst 
Co   tu  A  W  Bryant Dec.   1.   1913 

Dec,  13,  1913— W  KEARNY  35  N  Cali- 
fornia N  30xW  50-6.  Lachman 
Bros,  (Oustave  and  Edward)  to  C  E 
McMullin   &   Co Dec.    3,    1913 

Dec.  13  ,1913 — S  CLAY  84-9  E  Stock- 
ton B  52-Oi4xS  75-6.  Jos  B,  Adrlen, 
Eulalle    and    Marie    Bauchou    to    B 
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C  Van  Emon,  Dec  11;  John  G  Sutton 
Co,  Dec.  11;  Wm  Little.. Dec.  11,  1913 
Dec.    13    ,1913— N    IRVING    120    W    7th 
Ave  W  25xN  100.     Jens  P  NIssum  to 

Isaac    Penny Dec.    11    ,1913 

Dec.  13,  1913 — IVW  NOREIGA  AND 
Great  Highway  E  192-S  N  100  W 
100    S   50   W    9J-214    S    50-0%.      G    P 

Spotorno  to  Howard  S  Williams 

Dec.    <,    J913 

Dec.  13,  1913— W  EIGHTH  AVE  175  S 
Cabrillo    S    25xN    120.      J    J    Bruslicr 

to  John  V  Sliefel Dec.  10,  1913 

Dec.  13,  1913— S  FILBERT  I79-5!4  E 
Gough   E  27nS  137-6.   V  and  G   Rege 

to  Montani  &  Stefani Dec.  12,   1913 

Dec.  13,  1913— N  BUSH  236-11  W  Ma- 
son W  32-8XN  137-6.  Julia  Ci-onan 
to  E  C  Curtis  and  Otis  Elevator  Co 

Dec.    12.    1913 

Dec.  lb,  1913— COMG  AT  INTR  OF 
line  drawn  parallel  with  E  Belve- 
dere being  drawn  N  from  a  point 
on  Carmelat  pt  150  E  Belvedere  with 
a  line  drawn  parallel  with  M  Car- 
mel  being  drawn  E  from  a  pt  on 
Belvedere  75-10  N  Carmel  N  25-0% 
parallel  with  Belve'lere,  E  parallel 
with  Carmel  122-IVb  m  or  1  to  W 
Clayton  (Ashbury)  S  25-9  W  126-4 
m    or    1.      Joseph    L   and    Elizabeth 

Taaffe    to   Gillogley   &   Sons 

Dec.    11,    1913 

Dec.    16,    1915- S   MANGLES    AVE    173 
W    Baden    W    75xS    100    Lot    34    Blk 
40,    Sunnysidc.      Rasmus   Carlson    to 
whom   it   may  concern ..  .Dec.   12,   1913 
Dec.    16,     1913— N    SILVER    AVE    bet 
Mission    and    Craut    Lot    11    Blk    4, 
College   Hd.    Ass'n.      E   Calegarl    to 
New  Era   Bldg  Co,  Inc.. Dec.  13,   1913 
Dec.   16,   1913 — S   ELIZABETH  47-6  W 
Castro    W    22-6xS    70.      Tina    Hinkel 
to  whom  it  may  concern.  Dec.  15,  1913 
Dec.    16,    1913— E       MASON       137-6    N 
O'Farrell  N  32-6   E   137-6   S   50-10% 
W  60  —  77-6.     Wm  F  Wilson  Est  Co 

to  W  P  Fuller  Co Dec.   15.  1913 

Dec.  ]6.  1913— S  PINE  112-6  E  Lea- 
venworth E  25xS  137-6.  William  H 
and   David   F  Kelly   to   Higglnson   & 

Co Dec.    10.    1913 

Dec.  li,.  913— N  HOWARD  375  B  5th 
N  SO  W   100  N  80  E  125  S  160  W  25. 

Boyd   Invst   Co   to   A   W    Bryant 

Dec.    15.    1913 

Dec.  17,  1913— NO.  760  MARKET  AND 
35  O'Farreli,  Gore  Cor.  Market, 
O'Farrell  and  Grant  Ave.  Jas  D 
Phelan  to  Wm  H  Tessier .  .  Dec.  16,  '13 
Dec.  17.  1913— W  DEVISADBRO  52-6 
S  Filbert  W  112-6xS  30.  Rose 
Thompson    Ogle    to   Jas   P   Fletcher 

Nov.     29.     1913 

Dec.  17  »a913— 'EXPOSITION  SITE. 
Panama-Paciflc  International  Ex- 
position  Co   to    D   J   and   T   Sullivan 

Dec.    13,    1913 

Dec.  17,  1913— E  HYDE  97-6  N  Fil- 
l-ert     N    40xE     59-1%        Herbert     E 

Rose   to   Fidelity    Constr    Co 

Dec.    17,    1913 

Dec.  17.  1913— W  MASON  77-6  S 
Broadway  S  40xW  137-6,  Sarah 
T-lcard  to  W  G  Hind  and  A  E  Hind 
las  Fidelity  Constr  Co). Dec.  16,  1913 
Dec  17  .1913— S  POST  66-10%  E  Polk 
E  19-7HXS  120.  City  Electric  Co  to 
1  D  Bluxome  (as  Bluxomo  &  Co)., 
Deo.    13.    1913 

lee.  17  .1913— LOTS  13.  15,  17  BLK  IS 
nf  the  C  S  Allred  Sub  of  Blks  17 
and  IS  West  End  Map  1.  C  8  Allred 
to  whom  it  may  concern. Dec.  13.  1913 

Dec.  17,  1913— E  TWELFTH  AVE  25  S 
Anza   f3   25xE   100.      Alfred   T   Morris 
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to  whom  it  may  concern. Dec.  15,  1913 
Dec.     17.     1913 — N       TWENTY-FIFTH 
142-6  E  Church  E  25x114.     J  S  Pur- 
cell    to    whom    it    may    concern.... 

Dec.    12,    1913 

Dec.  17,  1913 — NW  POST  AND  SCOTT 
N  165  W  192-6  S  55  E  55  S  110  E 
137-6,      Mt,    Zlon    Hospital    to    John 

C    lis    &   Co Dec.    15,    191S 

Dec.  17,  1»13 — SB  PINE  &  POWELL 
E  68-6xS  60.  California  Plate  & 
Window  Glass  Co  vs  John  H  Bohlig 

and  George  H  Stoftels 1203.95 

uec.  17.  1913— N  NINETEENTH  175 
E  Sanchez  E  !BxN  1 14(re-recorded) 
A     Davis     vs    Jos     Herb.     Linda     E 

Herb    and    .S    Malmberg 1273 

Dec.  17,  1913 — S  MINERVA  275  E 
Plymouth  Ave  S  125xE  50;  ptn  Lot 
2  Blk  "Q"  R  R  Hd.  The  Greater 
City  Lumber  Co  vs  Henry  C  Taylor 

and    David    Gallway J577.20 

Dec.  17,  1913— N  SACRAiM'ENTO  100 
W  Larkin  W  57-6xN  127-6.  Russell 
Hlnton  vs  N  G  Franz,  A  and  Ben  D 

Harris     J64 

Dec.  IS,  1913— SW  DBVISADERO  & 
Oik  W  90xS  50.     Sam  Zion  vs  W  H 

Bagge   and   Richey   Riddell 1165 

Dec.  18,  1913- SW  VAN  NESS  AVE  & 
California  W  134x3  60.  C  Jorgen- 
sen  &  Co  vs  Northern  Constr  Co  and 

Albert    Abramson    180 

Dec.  19,  1913— SW  NINTH  75  SE  Har- 
riso/.  SW  lOOxSE  75.  T  W  Simmie 
&  Co,  S75;  L  A  Norrls,  $2700;  Kli- 
german  &  Brehn,  $111;  01»&n-  Ma- 
hony  Lumber  Co,  $1089.20;  Wilson 
Elec  Co,  $96.36;  I  Zimmerman,  $330; 
Schwartz  &  Gottlieb,  $630;  A 
Knowles  and  R  Rodgera,  $200; 
GranuccI  Hardware  Co,  $49.40; 
Western  Asbestos  Magnesia  Co, 
$250;  Enterprise  Foundry  Co,  $76; 
Bay  Development  Co,  $350  va 
Richard  I  Whelan.  M  Clark   and  H 

Ludwig  (as  Clark  &  Ludwlg) 

Dec.  20,  1913— W  TWENTY-FIRST 
Ave  40  N  Geary  N  25xW  70. 
Bridget  and  Mike  Norton   to   Leigh 

&    Schultz Dec.    16,    1913 

Dec.  20,  1913— W  STANFORD  lOS-8 
S    Brannan.         Crane    Co    to    W    A 

Goericke Dec.    18,     H. 

Dec.  19.  1913— E  TWENTY^SIXTH 
Ave  75  N  Irving  25x95.  Ralph  J 
Button   to   whom   It   may   concern.. 

Dec.    20,    1913 

^ec.  20.  1913 — E  TWENTY-SIXTH 
Ave  50  N  Irving  26x95.  Ralph  J 
Button    to   whom    it  may   concern.. 

Dec.    20.    1913 

Dec.  20.  1913— E  DIAMOND  61-6  S 
Duncan  S  25xE  105.  James  D  and 
Annie    T    Reid    to      whom    it      may 

conc-rn Dec.     18,     1913 

Dec,  20,  1913-^W  KEARNY  AND 
Sutter.     Eyre  Invst  Co  to  Frank  M 

Garden   &   Co Dec.    19.    1913 

Dec.  20,  1913— W  POTRERO  AVE  195 
S  21st  26x100,     James  Simpson  to  J 

H   Vomer Dec.    18,    1913 

Dec.    2  2,     1913— SW    CLAY    &    ^S-VLa 

S    47x'w    55.      Mrs    C    J    Demlng    to 

Wilson  &  Chrl.=  .ensen...Dec.   18,   1918 

Dec.     22.     1913— S    SUTTER    163-6     \v 

Webster  W  25xS  137-6.     Mrs  Mattls 

Feeley    to   J    Eric   Jonanson 

Dec.    2.    1913 

Dec  22,  1913— N  NINETEENTH  105 
E  Guerrero  B  155xN  !60  Dairy 
Delivery    Co    to    Matthews    Gravity 

Carrier   Co Deo     20.    1913 

p.ec,  22,  191S— SE  SHRADER  AND 
Rivoll    Ave,      Mr    and    Mm    Patrick 
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and  Nora  Keane   to  J  C   Dowlin,,,    i 

Dec.    20,    191  j 

Dec.   23   ,1913— NW   POST   &   TAYLOR    ■ 
W   60xN   30.      B  Her.£ch   and   B   Hes- 
kins  to  Camp  &  Carrillon,  Munster 
ii    Bornholdt,   Frank    J   Klimm,   Wm 
H    Kiriiten.    John    G   Sutton    Co    and 

C   R  Stem Dec.   17.    1913 

Dc   23,   1913— E  THIRTEENTH  AVE    ' 
100    N    Clement    E    120xN    25.      Chas 
Hansel   to   whom   it   may   concern.. 

Dec.     22,     1913 

Dec.  23,  1913— LOT  18  BLK  •■»'  Mis- 
sion   Street    Land    Co.       Homestead 

Realty   Co   to   William  H  Grahn 

Dec.     22.     191S 

Dec.  23.  1913— E  NINETEENTH  AVE 
55  N  Lake  E  57-6xN  45.     H  A  Buck 

to   Bowers  &   Fann Dec.   20,   1913 

Dec.  23.  1913— S  SUTTER  164-6  E 
Taylor  E  60-9xS  137-6.  W  F 
Perkins    and    H    O    Trowbridge    to 

H    L   Petersen Deo.    15.    1913 

Dec.  23,  1913 — SW  ELEVENTH  200 
SE  Folsom  SE  76  SW  65  NW  76  NB 
75.     Alice  D  McAllister  to  Segurson 

Bros Dec.    18,    1913 

Dec.  23,  1913 — NE  PACIFIC  AVE  & 
Broderick  137-6  on  Pacific  Ave  and 
265-2%    deep   extg    to   S   Broadway. 

B  S  Pillsbury   to   Campbell   Bros 

Dec.    13.    19  IS 

Dec.  24,  1913— SW  SACRAMENTO  & 
Devisadero  W  llOxS  26-7.  Jung- 
biut  Estate  Co  to  Adolph  Henning. 
Dec  10;  Shepard  Bros.. Dec.  10.  1913 
Dec.  24,  1913— N  CAPISTRANO  AVE 
441.58  E  San  Jose  Ave  25x136  (ir- 
regular).      Joseph     and     (wife)     'i'    ,. 

Michel    to    Banning    &    Stewart |' 

Dec.    23,    19.13 

Dec.  24,  1913— SE  TWBNTY-Fourth 
Ave  and  Clement  S  lOOxF,  30,  Mrs 
Anna  R  Wissmann  to  whom  it  may 

concern Dec.     19.    1913 

Dec.  24,  1913- E  MASON  137-6  N 
O-Farrell  N  32-6  E  137-6  S  50-10% 
W  60  —  77-6.     Wm  F  Wilson  Estate 

to  H  L  Petersen Dec.   15,   1913 

...ec.  24,  1913— W  TRENTON  112-6  N 
Jackson  N  25x57.  Maurice  Salo- 
mon   and    Arthur    Gosllner    to    Vito 

Vadala Dec.     24.     1913 

Dec  24,  1913— N  WASHINGTON 
261-3%  E  Kearny  N  112  NE  14  SB 
156-314  W  110-4%.  Elsie  A  Drexler 
to  Macdonald  &  Kahn..Dec.  24,  1913 
Dec.  24,  1913— S  HAIGHT  199-9  W 
Kleiner  W   31-6x137-6.     Wm  Rayhili 

to  Frank  Lohb Nov.  10,  1913 

Dec,  26,  1913 — NW  NATOMA  76-2  SW 
Mary  —  28-2  NE  80  SE  28-2  SW  SO. 
Foster   &   Orear   Co   to    McGowan    & 

Butler Dec.    16.    1913 

uec  26.  1913— SE  CALIFORNIA  AND 
Leidcsdorft  fronting  N  on  Califor- 
nia and  at  rear  end  107-6  extg  on 
E  and  W  sides  137-6.  The  Insurance 

Exchange  to  Parcells  Safe  Co 

Dec.    26.    1913 

Dec.     26,     1913 — W     DIAMOND     110     S 

21st     25x115-9.         Emil     Nelson       to 

whom   it  may   concern.  .  .Dec.   26.   1913 

Dec.  26,  1913— LOT  67  Corona  Heights 

Nestor   Mattson    to     whom   it     may 

concern Dec,    15,    1913 

Dec.  27,  1913 — B  MASON  137-6  N 
O'Far.all  N  32-6  E  137-6  S  50-10% 
W    60   —   77-6.      Wm    F   Wilson    Est 

to   Brittain    &   Co Dec.    2,    1913 

Dec.  27.  1913 — SW  GOLDEN  GATE 
Ave  (Tyler)  and  Taylor  W  152-6 
S  54-1%  m  or  1  SE  on  a  course  at 
r  a  with  Market  46-5%  m  or  1  to 
NW  Market  at  a  pt  154-5%  SW  tm 
Instr  of  Market  aiirl  W  Taylor  NK 
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Get  it  from  Bacon. 

The  Bl  ocks  now  being' 
used  for  moving  the 
Commercial  High 
School  Building'  were 
furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMENT 


elephone  Sutter  1675 


Una  InvEl  Co.  14;  Claus  A  Spreckels. 
nt-i'/i  N  1-6%  m  or  1.  San  Chris- 
and  Itudolph  Spreckels.  trustees. 
1-6,  Claus  A  Spreckels  &  Rudolph 
Spreckels,  1-G  to  Stranuhan  &  Son, 
Uec.  23:  Maltlucs  &  Griffith,  Dec 
24:  Bulle  Eng  &  Elec  Co. Dec  24.   1913 

Dec.  27,  ID13— S  STEVENSON  ■1C7-6  W 
7th  W  28-0  —  75  S  28-9  N  75. 
Rincon  Publishing  Co  to  J  E 
0'.Mai-a Dec.    19,    1913 

Dec.  27.  1913— S  POST  137-6  W  Jones 
W       77-6xS     137-6.  D       Samuels 

Reallv  Co  to  J    D  Hannah. De'?.   19,  '13 

Dec.  29.  1913— E  NINETEENTH  AVE 
15(1  S  Cabrlllo  S  25xE  120.  Ernst 
Hinsch  10  whom  it  may  concern.. 
Dec.    27,    1913 

Dec.  29  .1913— E  AIASON  137-6  N 
OFarrell  N  32-6  E  137-6  S  50-10?! 
W  60  —  77-6.  \Vm  F  Wilson  Estate 
to   Van    Emon   Elev   Co.. Nov.    24.    1913 

Dec.  30.  1913— S  CL.K.MENT  32-6  E 
nth  Ave  25x75.  Charles  Penez  to 
\Vm    H    Danie! Dec.    30     1913 

Dec.  30.  1913— NW  LOMBARD  AND 
Octavla  W  31-3xN  S2-6.  Gustave 
Lachman  and  H  H  Sattler  to  J  S 
Malloch Dec.    27.    1913 

Uec.  30,  1913— .N  UNION  96-9  E  Scott 
E  3llxN  137-6.  Angelo  J  Rossi  to 
H.iwar.l    S    Williams.  ..  .Dec,    22,    1913 

Dec.  30.  1913— W  ROUSSKAN  200  S 
Bosworth  S  25xW  100  Blk  7  De 
Boom  Tract.  Hefterman  &  Swift 
to  whom  it  may  concern  .Dec  29,   1913 

Dec.  30.  1913— S  OREGON  160-11%  m 
or  1  W  fm  E  Drumm  N  IS  W  20  N 
12  E  32  m  or  1  S  30  m  or  1  to  S 
Oregon  produced,  W  12  m  or  I. 
Waterfront  Realty  Co,  Lessees  to 
H   W    Arnold Dec.    29,    1913 


38-40  NATOMA  ST.,S.  F 


Dec.  30.  1913— N  UNION  195  W  Hyde 
W  25xN  60.  Harriet  Mason  to  E 
J    .Montgomeiy Dec.    24,    1913 

Dec.  30  ,11113- NW  BUSH&SANSOME 
N  137-GxW  67-6.  Standard  Oil  Co 
to   Lamson   Co Dec.   27,    1913 

Dec.  30  .1913— N  GOLDEN  GATE  AV 
62-6  W  Central  Ave  W  25xN  110. 
E.lna  A  Gallagher  fmly  Walsh  to 
John    Durns    &    A    Davis.. Dec.    26,    '13 

Uec.  31,  1913— N  JACKSON  IM  E 
Front  E  45  N  60  W  20  N  60  W  25  S 
120.  s  Nathan  to  Pelterson  & 
Persson   Dec.  29,  1913 

Dec.  31,  1913— COM  26-6%  from  intr 
N  Market  and  W  Front  th  92-S 
along  W  Front  W  137-6  S  92-S  E 
137-6.  A  B  Spreckels  to  Frasier  .>(: 
Frasier Dec.     29.     ''i-3 

Dec.  31,  1913— W  FILLMORE  28  i 
Sicramento  W  90-6  d  28  E  90-6  N 
28.  Sewell  Dolliver  t.;  M  V  Brady 
Dee.    29,    1313 

Dec.  31.  1913— N  FILBERT  191-6  W 
DevlEfldcro  W  27x137-6.  Sarah  F 
*  Thos  R  Edwards  to  Thos  Scoble 
Dec.    30,    1913 

Dec.  19,  1913— N  GEARY  138  E  Van 
Ness    Ave    E    26xN      120.        Jas      P 

Sweeney    to    M    M    Pinlayson 

Dec.    13,    1913 

Dec.  19,  1913— N  HANOVER  178  E 
Lowell  30  on  Hanover  by  213.  Eben 
A  Fisher  to  whom  it  may  concern 
Dec.    16,    1913 

Dec.  19.  1913— E  SIXTEENTH  AVE 
50  S  Anza  S  25sE  90.  Emil  Nelson 
to  whom  it  may  concern ..  Dec.  10,  '13 

Dec.  19,  1913— S  ROSE  AVE  159-6  W 
Oclavia  W  40xS  40,  G  G  Burnett 
Est   Co  to  H  C  Warwick.  .Dec.   19,  '13 

Dec.  13  .1913— N  BUSH  236-11  W  Ma- 
son W  32-8xN  137-6.  Julia  Cronan 
to    Burch    &    Hoffman,    E    C   Curtis 


Wednesday.    January    14.    1914. 

Otis    Elevntor    Co    and    Acme    Iron 
Dec.    12,    1913 

Uec.  19,  1913— N  EDDY  105-8  E  Web- 
ster,E  25xN  120.  Union  Trust  Co, 
Grdn  Estate  William  B,  Mary  E 
iind  Sarah  K  Ketler.  J  Craig 
Ketler  and  Mildred  Page  Ketler  to 
Lilat  and  Charles  .Monson   (as  Mon- 

son   Bros)    Dec.    18,   1913 

Llec.  19,  1913— S  STEVENSON  467-6 
W  7th  W  28-9xS  75.  Rincon  Pub- 
lishing Co  to  Ward   &  Goodwin 

Dec.    12,    1913 

t^ec  17  1913- W  TWENTY-SEVENTH 
Ave  12.i  S  Lake  S  25  W  120  N  25  B 
125.  Charles  ^nd  Margaret 
Breuchle  to  Wilson  &.  Chrlsten- 
sen Dec.    1,    1913 

Jan.  2,  1914— LOT  7  BLIC  22  Lake- 
side Tract,  Okd.  P  W  Clarke  to 
Walter   Sorensen    Dec.   

Ian,  2.  19H— S  COUNTY  ROAD,  bet 
Mission  San  Jose  and  Irvington  'A 
mile  W  Main  County  Road  through 
.Mission  San  Jose.  A  Riehr  to  F 
Griffin   &   Sons Dec.   31,   1913 

J:in.  2,  1914— W  TWENTY-SECOND 
Ave  275  S  Lak^  S  25.\W  120.  Jas 
Welsh  to  whom  it  may  concern.. 
Dec.     27,     1913 

Jan.  3.  1914 — SW  GOLDEN  GATE  AV 
and  Taylor  W  152-6  S  54-1%  m  or 
1  SE  46-5%  m  or  1  t)  Market  NE 
154-554  N  1-6*4,  San  Christian  Inv 
Co,  Claus  A  and  Rudolph  Spreckels 
and  as  trustees  to  Leo  J  Mayberg, 
Jan  2:  J  Looney  Co Jan.  3,  1914 

Jan.  5,  1914 — N  POST  247-3  W  Van 
Ness  Ave  W  27-6xN  120.  Leon 
Blum  to  California  Ci  ncrete  Co.. 
Jan.    5.    1914 

Jin,  5,  1914— NE  TWENTY-SECOND 
aji.l  Dolores  E  37-6xN  94.  Charles 
Lindemann  to  Alexan-Jer  O  Brown 
Jan.    5.    J914 

Jan.  5.  1914 — SW  EMBAKCADBRO  & 
PtJcilic  W  14-614  S  35  E  32-5V4  NW 
39-3%.  A  J  Dor.zcl  ana  David  Don- 
zel  to  C  P  Moors  Blag  Co.. Dec.  31,  '13 

Jan  5,  1914— NE  SEVENTEENTH  & 
Broadway  N  60xE  56-2,  Okd.  Lucy 
Fay  Thomson  (P.  J.  Walker  Co., 
Agents)  to  Westurn  Iron  Works. 
Dec.     27,     1913 

Jan.  5.  1914— RUSSELL  NO.  1810,  be- 
ing Blk  9  Central  Park  Tract, 
Ukly.  Alice  Thorna%le  to  Fred 
Taylon Nov.    30,    1913 

.j„n.    5,     1914— SW    WASHINGTON     & 


Leo 


Gus 


nhii 


Califorina  Concrete  Co... Jan.   5,   1911 

J.ui.  5.  1914— SW  GUERRERO  AND 
Cumberland      S      51-6xW    76.  A 

GI.erini    to   Ratio  &   Glr.nnini 

Dec.     29,     1913 

Jan,  5.  1914— W  FOURTEENTH  AVE 
100  N  Geary  (Pt.  Lob.!!-  Ave)  N  50 
\W  127-6.  K  F  Beamer  to  L 
H-innnr Dec.    27.    1913 

Jni,  6,  1914— S  TWENTY-FOURTH 
59  E  Capp  E  28xS  1"..  Gottardo 
Campini   to   Ma-er   Bros.. Jan.    2.    1914 

Jan,  6.  1914— W  ELGIN  PARK  257  S 
McCoppln  S  22x75.  Sfsanna  Viner 
lo    G    Carraro Jan.    6.    1914 

Jan.  G.  1914— S  STILLMAN  85  E  3rd 
—  2S-9xS  75.  Minnie  Frischlie  to 
Richard    Fahy Dec.    22,    1913 

.1  in.  G,  1914— LOT  3  BLK  3,  Cragmniit 
Bkly.  Myrtle  M  Newman  to  C  J 
Krleger Jan.     5,     19H 

Jan.  7,  1114— B  SP.'^ULDIXG  AVE 
153,04  N  Channing  Way  E_129.25x 
N  37, S,  Bkly.  J  A  Pinkerton  to 
wliom  it  may  concern Jan.  6,   1914 

Jan.  7,  1914- LOT  42  Jlap  College 
Court,  Okd.  Laura  J  Lloyd  to 
United  Home  BIdrs Dec.   20   ,1912 


Wednesday.    Jaimary    14,    1914. 

Jan.  (),  1S14— LOT  1)  BLK  "A"  Bay 
Park  Tract,  Ala.  P  N  Strang  to 
Whom  it  inay  concern.  ..  .Jan.   6,    1914 

j„j,,  i;,  IBII—LOT  3  BLK  12  Map  4tli 
Ave  Heisihts,  Okd.  Fra^ik  B  Lemca 
to  Jespersen   &   Dippo...Dec.    29,    1913 

Jan  7,  19H— S  ROSE  AVE  110  E 
Goush  E  2T-ii  S  to  NW  Market  SW 
to  a  pt.  caused  by  intersection  of  a 
line  at  r  a  to  Rose  A' e  at  a  pt  of 
Leg  and  NW  Market  N  to  S  Rose 
Ave  and  pt  of  beg.  Bruce  Corn- 
wall to  Fisher  &  Wolfe  Co,  Inc 

Completed 

Jan!  7!  1914— SE  BATTERY  AND 
Halleck  S  34-6xB  77-G.  Isaack 
Itolm  to  F  L  Hansen Jan.  5,  1914 

jjin  s  ]9H_NW  BRYANT  46  SW 
Main'  SW  22xNW  65.  Jos  Brdlal?. 
to    N    P    Nelson Dec.    30.    1913 

Jan.  8,  1914— NW  BRYANT  6S  SW 
Main  SW  22xNW  65.  C  Krlstovich. 
B  Mensick  and  J  Klescovich. 
lessees  to  N  P  Nelson     Dec.   30.   1915 

Jan  8  1914-^S  SUTTER  '164-6  E 
Taylor  E  60-9xS  137-6.  W  P 
Perkins    and    H    O    Trowbridge    to 

Pacific    Plre    Extinguisher    Co 

Dec.    23    .1913 

Jan.'  8.  isn— W  WHHNEY  351  N 
Miguel  W  76xN  25.  A  V  Anderson 
to   whom   it   may   concern.  .Jan.    8.   '14 

Jan  s  1914— W  TENTH  AVE  375  S 
Irving  50x120.  Foresters'  Hall  As- 
sociation to  G  Orri  and  P  Marscli- 
aleck  J-''"-    8'    '"* 

Jan  s  1914— B  TWENTY-FIRST  AV 
250  N  Anza  N  25xB  120.  Margaret 
Hamill    to  Thos  Hamill-.Dec.   29    1913 

Jan  8.  1914— N  CLIFP  AVE,  bet  Cliff 
House  and  Sutro  Baths  on  side 
known  as  Cliff  House  Stables 
Oceanside  Amusement  Co  ,0  E  W 
glllott  ■'""•     °' 

Jan    S    1914-B  SANCHEZ   425   S   30th 

5  25x125.  Charles  G  Anderson  to 
whom  it   may   concern ..  .Jan     8.    IJH 

Jan  8,  1914-SW  PALOU  AVE  50  NW 
Lane  NW  25x100.  Th-.mas  R  and 
Mary  Smith  to  James  Tarbett  and 
Fred    Knott Dec    30.      913 

Jan  8^  ,914_..N  BUSH  adj  E  side 
Mills  Bldg  fronting  on  Bush  St 
BS-9       Ogden    Mills    to    R    De    Luca 

Jan  S  1914— N  ANZA  8'-S  E  24th 
.\ve  B  25x100.  John  F  Haner  to 
w^om   It  may   concern.    .    Ian.   6.    1914 

Jan.  9.  1914— W  EIGHTEENTH  AVE 
100  N  Fulton  W  120xN  25,  Harriet 
H  and    H   H  Somers   to   E   EUln.sson 

6  O   K    Holt Jan.    5.    1914 

Jan.    9.    1914- NW      NORIEGA      AND 

Great  Highway  B  192-8  N  100  W 
100  S  50  W  95-2%  S  SO-Oy,.  G  P 
Spotorno    to    Fred    Kara.. Dec.    26,    '13 

Jan.  9,  1914— NE  GEORGIA  AND 
23rd  (Nevada)  E  200  N  433  m  or  1 
W  200  S  433  m  or  1.  Pacific  Gas 
&  Elec  Co  to  Robert  Henry  and 
Robert  A  Henry  as  Pacific  Coast 
Boiler   Works Jan.    5.    1914 

Jan.  9.  1914— SE  ELLIS  &  PARRBN 
Ave  30x75.  D  Harris  to  Thompson 
Co.  Thompson,  Johnston,  Healy  & 
Bakln    Jan.    9.    1914 

Jan.  9,  1914— SE  MONTGOMERY  & 
Green  E  77-6xS  40.     C  Pavilla   to  G 

Mariconi    and    L    Passerini 

..' Jan.     7.     1914 


LIENS  FILED 


San    Francisco. 


BUILDING    AND    INDUSTRIAL    NEWS. 

vs  Richey   Rlddell  and  W  H  Bagge 

k    Son 1248.88 

.kin.  5,  1914— SW  OAK  AND  DEVISA- 
nero     W     90xS     60.  D    Gibbs     vs 

Richey    Rlddell    and    W    H   Bagge   & 

Sons      $758.55 

Jan.  5,  1914— SW  OAK  AND  DEVISA- 
dero  W.  90xS  50.  L  A  Hufschmtdt 
Mtg  Co   vs    Richey    Rlddell   and   W 

H    Bagge    (90 

Jan.  G,  1914— SW  OAK  &  DEVISA- 
dero  W,  90xS  50.  P  G  Norman  & 
Sons   vs   Richey   Riddiell   and   W   H 

Bagge   fi   Son    $90.31 

Jan.  6.  1914- SW  DEVISADERO  AND 
Oak'  S  50xW  90.  Tho,"  J  Gullfoy 
(as  Guilfoy  Cornice  Works)  vs 
Richey  Rlddell  and  W  H  Bagge. $240 
j„n  6.  1914— N  GEARY  112-6  W 
Jones  W  25xN  137-6.  Mayer  Walk, 
$415:  Joseph  Pasqualettl.  $185.75 
vs  Plorentina  and  Wni  Wankowski 

and    .Mutual    Constr    Co- 

Jan,  6,  1914— SW  OAK  &  DBVISA- 
dero  S  50xW  90.  Chris  Joessler. 
$92.50:  Redwood  Mfgrs  Co,  $542.53 
vs  Rlciev  Riddell  and  W  H  Bagge 
Jan  e  1914— w  STOCKTON  75  -N 
Washington  N  67-6xW  105.  Port 
Costa  Brick  Wks.  $1601.95;  United 
Materials  Co,  $608,50;  S  F  Lime  Co, 
$173.30    vs  Moliath    Bros,   P   Rolandl 

and    A    P    Gianninl    Co 

,„n  7  i(,i4— SW  DEVISADERO  AND 
Dak  50  lU  Devisadero  x  90.  John 
\  Uoeblings  Constr  Co  of  Califor- 
nia  vs   Rlchev   Rlddell $27.43 

j„n  -  1514— N  GEARY  112-6  W 
Jones  W  25xN  137-6.  Palace  Hard- 
ware Co,  $249.75:  Acme  Iron  & 
Wire  Works,  $30.50;  Atlas  Heating 
&  Ventilating  Co.  $342.50;  Sit.  Fran- 
cis Ornamental  Iron  Works,  $250; 
John  M  Boscus  and  Peter  J  Bos- 
cus  (Boscus  Bros),  $1462.50  vs 
Plorentina    and     Wm    Wankowski 

and   Mutual  Constr  Co 

Jan  7  1914— SW  DEVISADERO  AND 
Oak'  W  50xS  85.  J  W  Haskins  vs 
Richey    Rlddell.    Snook     &    Nelson 

,Tnd    W    H    Bagge J60 

Jan  7  1914— SW  OAK  AND  DEVISA- 
dero  W  90xS  SO.  Henry  Gervals  vs 
Rlchev   Riddell  and   W  H  Bagge  & 

g^n      : *155 

J-an,  7.  1914— SW  OAK  AND  DBVISA- 
dero  S  50xW  90.  Marshall  & 
Stearns    Co    vs    Richey    Riddell    and 

W     II     Eagge $355 

Jan  7.  1914— SW  OAK  AND  DEVISA- 
dero  W  90xS  50.  W  p  Fuller  &  Co 
V?  Richey  Riddell   and  W  H  Bagge 

$248.88 

J.,n  7.  13|4_SW  OAK  AND  DEVISA- 
I  '  ,0  W  OOxS  50.  H  Ginsberg  and 
.«  Gins;  erg  (as  S  ("linsberg  &  Co) 
vs    Riciiey   Rlddell   and   W   H   Bagge 

$67.50 

Jan.  7,  1914- N  GEARY'  112-6  W 
Jones  W  25xN  137-6,  Olson-Ma- 
honey  Lumber  Co  vs  Florentina  & 
Wm  Wankowski  and  J  Ferguson.. 

$245  2! 

Jan.  7.  1914 — SW  OAK  AND  DEVISA- 
dero  W  90x3  50  iienith  Iron  Wks. 
$196;  H  N  McClure,  $76.25;  J  W 
Schouten  &  Co.  $299.99;  P  F  How- 
ard Co  of  S  F,  $151.84;  Henry 
Cowell  Lime  &  Cement  Co.  $62.54; 
Artolith  Mfg  Co.  $69  vs  Richey  Rid- 
dell   and    W    H    Bagge 

Jan.  7.  1914— N  GEARY  112-6  (112.6) 
W  Jones  W  25xN  137-6  (137.6)  J 
W  Schouten  &  Co.  $408.63;  The 
Wotson  Mantel  &  Tib^  Co.  $68  vs 
Florentina  and  Wm  Wankowski 
and    Mutual    Constr    Co 
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an.  7.  1914— N  GEARY  112-6  W 
Jones  W  25xN  137-6.  Ickelhelmer 
Bros  Co,  $355;  Withington  Iron 
Works,  $77.20;  'The  Lilley-Thurs- 
ton  Co,  $120;  Pacific  Wall  Bed  Co, 
IE  H  Bellows,  proprietor),  $850; 
The  Holmes  Lime  Co,  $199.20;  J  K 
Stewart,  $74;  Fordo-er  Cornice 
Wks,  $357.10;  P  P  Keilly  Co,  Inc. 
$1132;  Schwarz  &  Gottlieb.  Inc.  $160 
Edward  L  Soule.  $311.85  vs  Ploren- 
tina and  Wm  Wankowski  and  Mut- 
ual  Constr   Co 

an.  8.  1914— B  CUVIBR  100  N  Bos- 
worth  N  25xB  100  Lot  25  Blk  2 
De  Boom  Tct.  A  W  Spelt  vs  Mrs 
.Mary  Doe  McCannon,  Adam  H  Lleb 
and   Chas   Hearn    $415 

Ian.  8  ,1914— N  GEARY  112-6  W 
Jones      W    25xN    137-6,  John      A 


eblll 


Flo 


Wankowski     $150 

Jan.  8,  1914— N  GEARY  112-6  W 
Jones  W  25xN  137-6.  B  C  Van 
Bmon  vs  Florentina  and  Wm 
Wankowski  and  Mutual  Constr  Co 
$1084.63 

Jan.  8,'  1914— N  GEARY  112-6  W 
Jones  W  25xN  137-6.  Hart-Wood 
Lumber  Co  vs  Florentina  and  Wm 
Wankowski,  Mutual  Constr  Co  and 
Paul     Karrib      $105.50 

Jan.  8,  1914— N  GEARY  112-6  W 
Jones  W  25xN  137-S.  Vermont 
JIarble  Co.  $200;  Ard«n  Plaster  Co 
$108.78  vs  Plorentina  and  Wm 
Wankowski    and    Mutual    Constr    Co 

Jan.  S  .1914— N  GEART  112-6  W 
Jones  W  25xN  137-6.  Uhl  Bros  vs 
Meyer  Walk.  Mutual  Constr  Co  and 
Plorentina   &  Wm   Wankowski. $76.68 

Jan.  S.  1914— N  ■  GEARY  "12-6  W 
Jones  W  25xN  137-6.  Robert  Bal- 
zke.  $419.26;  Holloway  Expanded 
Metal  Co.  $82.62;  C  Ayers,  $99.75 
vs  Paul  Karlb.  Florentina  and  Wm 
Wankowski     

• ♦ 

OAKLAND  AND  ALAMEDA 
COUNTY. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $13,000.  Oakland.  Cal. 
Architect.  C.  H.  Miller.  Dalziel  Bldg., 
Oakland.  Owners,  The  Midgley  Co., 
Dalziel    Bldg..    Oakland.      The    building 


■ill    be 


cted 


the 


Staten  avenue,  nor 
.  as  been  designed  to  contE 
her  of  two  and  three  room 
private    baths  and    wall    b&d 


?ast    si 
Grand. 


of 


of    pin 


sed 


1     the     pr 
for     ste 


Pla 


Exte 


ng    purcl 


rstem  and  hot  water  supply, 
ns  will  have  composition 
tile  wainscot.  Entrance 
nisbed  in  marble  aiid  tile, 
f  the  building  will  be  faced 
;nt  plaster  on  metal  lath, 
complete  and  In  the  hands  of 
s  who  will  do  the  work  by 
.  All  materials  are  now  be- 
ised. 

APARTMENT  HOUSE— 5  story  and 
base,  brick  and  steel.  $80,000.  Berke- 
ley. Alameda  Co.,  Oal.  Architect.  vV. 
H.  Ratcllff,  Jr.,  First  National  Bank 
Bldg.,  Berkeley.  Owners,  Blston  and 
Clark.  The  building  will  be  erected 
at  the  corner  of  Telegraph  avenue  and 
Dui-ant.  covering  a  laige  ground  area. 
Interior  will  be  arranged  for  suites  of 
two  and  three  rooms  with  bath  and 
wall    beds.      Interlrr    finish 


nd    hards 


od 


vlth    oak 


ill    the    halls 


service,    a      vacuur 

n      clea 

ning      system 

and    hot   water     s 

jppl.v. 

Bath      rooms 

will    ^ve    compos 

lion    .1 

oors    and    tile 

wainscot.      Marble 
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ile      will      be 

used  in   the  entrance.     E 

vterlor   of   th« 

buildliiia    will    be 

faced 
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h    terr. 

cotta.    Plans 

are   ctf«h5>I*t«  and 

the   art 

litect  is  tak- 

Ing    segregvited    fig 

ures    o 

1  tII  parts  of 

thE,  work. 

LOBSE  HAl-L— 2  stor,  and  base, 
frame,  $8,000.  Oakland.  Cal.  Architect. 
Ivan  C.  Satterlee,  4'a  13th  street,  Oak- 
land. Owners.  Danish  Hall  Associa- 
tion, The  building  will  be  erected  on 
the  noMJi  .side  of  Ilth  street,  east  of 
Jackson.  Interior  of  the  building  will 
be  arranged  for  lodge  haUs  and  ofHces. 
and  will  be  finislied  in  pine.  A  maple 
floor  will  be  used.  There  will  be  a  hot 
air  system  of  heating.  Marble,  tile 
and  terrazzo  will  be  used  in  the  en- 
trance. Exterior  of  the  ouildling  will 
be  covered  witli  cement  plaster  on 
metal  lath.  Plans  are  complete  ahd 
in  the  hands  of  the  owners,  who  are 
now  taking  figures  on  the  general  con- 
struction. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  Oakland  Cal,  Archi- 
tect, Maury  I.  Diggs.  25i4  Bowditch 
e-venue.  Berkeley.  Owner.  J.  A.  Mar- 
shall. The  dwelling  has  been  de- 
signed  for  a   nine-room  1  ouse.  and   will 


he    erected    on 
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side   0 

f   Keith 

avenue      Inter 

ior  finish   i 

■ill  be 
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Labor 

All  nnterials  are  now  being  purchased. 
RESIDENCE  —  2  story  and  base, 
brick  -and  frame,  $25,000.  Berkeley, 
Alameda  Co..  Cal.  Architect,  Albert 
Fai-r,  Foxcroft  Bldg,,  .S  F.  Owner.  J. 
H.  Spohn.  The  dwelling  has  been  de- 
signed to  contain  ten  rooms,  severa: 
A  garage 


nlla 


ng  porc^ 
Iruction 
erected  on  the  property, 
ish  will  be  of  pine  and  ; 
oak  floors  and  white  enani 
be  a  central  beating  sysl 
water   or   steam.      Ope 


■ill 


ilso     be 


■1.    Thi 


■itiK 


Pre  placi 
iveral  of  the  rooms, 
of  tile  and  brick, 
le    equipped    with    si 


vater    h< 


iter 


ailed.      Exteri< 


RESIDENCE  —  2 
r„me.    ti.noo.      Piedn 


ing  with  bath  a 
terior  finish  wil 
wood  with  some 
floors  will  be  ue 
dining  room  am 
will     be    furnace 


will  be  in- 
Iwelling  and 
^■ith    pressed 

ns  prepared, 
and  brise. 
Alameda  Co.. 
W.  McCail 
land.      Own- 


hardv 


in  the  11^ 


eception  hall.  Ther 
eat  .-rnd  open  fir 
places.  ^fantels  will  be  of  tile  o 
brick.  Tile  wainscot  will  be  used  ii 
the  bath    room  «nd  kitchen.     An  auto 
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malic    w^.lcr    lieatcr    will    be    installed. 


ary    14,    1914. 


E.Me 


dwellii 


ercd  witli  cement  plat-ter  on  metal 
lath.      Plans    are    being   prepared. 

SCHOOI — 1  and  2  story  and  base,  re- 
inforced concrete.  Cost  not  stated. 
Oakland,  Cal.  Architect.  J.  J.  Donovan. 
Security  Bank  Bldg,,  Oakland.  Own- 
er.s.  City  of  Oakl'and.  The  announce- 
ment has  been  made  tl-at  the  Sound 
Construction  Co..  Hearst  Bldg.,  S,  F.. 
would  complete  tlie  work  on  the  Lock- 
wood  School.  The  original  contract 
was  awarded  to  F.  J.  Amweg,  244 
Kearny  street.  Mr.  Amweg  was  forced 
to  abandon  this  contract  and  some 
work    in    Bakersfleld, 

SEWER  PIPE— Reinforced  concrete. 
Cost  not  stated.  Berkeley,  Alameda 
Co..  Cal.  Engineer.  City  Engineer  Jes- 
sup,  Berkeley.  Owners.  City  of  Ber- 
keley. Bids  will  be  opened  on  January 
nth  by  the  Berkeley  Council  for  tur- 
nishin.T  a    large    amount    of   reinforced 


prpe 


the 


the 


ular 


ity.     Fu 
jred    fro 


the    City    Engineer. 

BUNGALOW — 1  hi  stoi  y  and  base, 
frame.  $3,000.  Berkeley,  Alameda  Co.. 
Cal.  Architect.  Alvm  J.  Stern.  1522 
Broadway,  Oakland.  Owner,  A.  P. 
.Anderson.  The  house  will  be  erected 
on  Desmond  street,  and  has  been  de- 
signed for  a  seven-room  house  witli 
bath  and  sleeping  porch.  Interior 
finish  will  be  of  pine  througliout.  Oak 
floors  will  be  used  in  the  dining  room, 
living  room  and  reception  hall.  There 
will  be  furnace  heat  ai.d  open  fire 
places.  Mantels  will  be  of  brick.  Bath 
room    will    have    composition    floor   and 


ailed. 


Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by 
Day  Labor.  Materials  are  now  being 
purdiased. 

RESIDENCE  —  2  story  and  base, 
frame.  $10,000.  Pleasanton.  Alameda 
Co..  C-al.  -Architects,  O'Brien  &  Wer- 
ner, Foxcrott  Bldg,,  S.  F.  O^wner,  Mr. 
McKen-iie.  Contractor,  James  L.  Mc- 
Laug'hlin.  244  Kearny  street,  S.  F. 
Note:  The  contractor  is  now  in  the 
market  for  subflgures  on  the  plumbing, 
electric    work,    mill    work    and    heating. 

Contracts    Awarded. 

THEATRE  AND  .AMUSEMENT 
PARK  AND  BATHS  —  Concrete  and 
frame  construction,  $150,000.  Alameda. 
Alameda  Co.,  Cal,  Architect,  John  B. 
Carson.  Bacon  Bldg.,  Oakland.  Own- 
ers. Sunnycove  Beach  Co.  Contractor. 
John  B.  Carson,  Bacon  Bldg.,  Oakland. 
Con! -act    price.    $150,000. 


Building  Contracts  Awarded 


Owner  Contrik«;l(M- 

Cochran      Woodward 

Eckstrand      Eckstrand 

Martin     Walker 

Ghisla     ?teffen 

Ghizla     Steffen 

Rogers     Okd    Bldg  4.i0 

Spar     Spar  4  00 

Mldgley     Midgley     12000 


36  Bischoft     Bisohon- 

37  Russell     Reed 

3S     Degan     Hambleton 


43  Abrahams( 

44  Moulds     .  . 

45  Belgrano 


.Letter 
.  Moulds 
.  .Lund 


Am    Creamery     ...AVilliams 

Havens     .  .  .  ." Anderson 

Rainero     Rainero 

Ventre     Ventre 

Glissman     Vaughn 

Anderson     Anderson 


200( 


17)  THIRTEENTH  AVE  325  N  Wei- 
lington.  Oakland.  One  and  one-half, 
story   seven-room    dwelling. 

'wner J.     E.     Cochran,     1430     40th 

Ave.,    Oakland, 
architect  . .  .None 

'ontractor,  ,E.    W.    Woodard,    2645 
Ave.,  Oakland. 

CO.ST,   $350( 


IIS)  W  THirt'i  \'-SBVENTH  AVll  104^ 
N  E-14th,  Oakland,  Cne-story  two- 
room  dwelling. 

Owner Dan     Eckstrand,     625 

Oakland. 

Architect  . .  .None. 

Day's    work.  COST.    $601 


119) 


SE     FORTY-FIRST     AND    LUSK 
Oakland.       One-story     5-room     dwlg. 

^■ner Charles      M.    Martin,      Cor 

36th    and    Market,    Oakland 


chite 


,Non 


ritractor . .  W.    A. 
graph 


Walker.    1613    Tele 
Ave..    Oakland. 

COST,   $200( 


FRUITVALE      AVE        ANr 
Oakland.      Alterations. 
.Fred    Ghisla,    Premises. 

..None. 

,  .G.  W.  Steffen,   652   8th,  Oka 
COST,  $132: 


Bios 


ter- 


iil 


ork. 


and  doors,  glass,  galvanized  and 
stamped  iron,  plumbing,  painting, 
etc,,  for  alterations  to  two-story 
store  and  dwelling. 
Owner Fred  Ghizla,  2585  Fruit- 
vale  Ave,,  Oakland. 


ihte 


Contractor.. Cus.  Stetfen.  Oakland. 

Filed  Jan.  5,  '14.     Dated  Dec.  30.  '1 
Joists,       studding,       sheathing, 
rustic,    wiring,    mill    work,    con- 
crete and   flooring  In   place $662.50 

Completed    and    accepted 33.1.25 

Usual    35    dlyr 331.25 

TOTAL  COST,  $1325.00 

Bond.    none.      Limit,    21    days.      Forfeit, 

none.      P:ans   and    speciKcations   filed. 

130)      NO.    1215    FIRST    AVE..    Oakland. 
Alterations. 

Owner Frank     Rogers,     Premis 

.Architect  .  .  .None. 
Contractor.  .Oakland   Bid.?    &   Invst.   Oo. 
Bacon    Bldg.,   Oakland, 

COST,    $450 


(31)      NO,       1637       ELEVENTH       AVE., 

Amt. 

Oakland,      Addition. 

3500 
600 

Owner J.    S.    Spar.    Premises. 

.Arclnlect  .  .  .None, 

1325 

Day's    work.                                     COST,    $400 

1325 

32)  E  STATEN  AVE  125  N  Grand 
Ave.,  Oakland.  Three-story  24-room 
apartments. 

)wner The     Mldgley    Co.,     Dalziel 

Bldg.,    Oakland, 
ircibtect  ..  .C.   H.   Miller.   Dalziel    Bldg., 

Oakland, 
lay's    work.  COST.    $12,000 

33)  N  HOPKINS  41^6  E  Fruitvale  Ave 
Qah.land.     One-story  5-room  dwelling  , 


Weiliiesday,    January    U.    1011. 

Own«r Chas.    Files,      19211      Castro, 

Oakland. 
Architect  ..  .None. 
Day's  work.  CO.ST,    11900 

(34)      N     KEITH     AVE     o.'pp     McMillan, 

Oakland.       Two-story    9-room    dwlg. 
Owner J.    A.    Marshall,    2967    Ava- 

lon  Ave..  Berkeley. 
Arcihtect  ..  .Maury       L.       Dlggs.       2514 

Bowditcn     Ave,     Berkeley. 
Day's  work  .  COST,  S4000 

(35;      NO.    477    FOURTEENTH,    Oakland 
Alterations. 

Owner H.    Marymont.    Premises. 

Architect  ...J.  H.  Boechor,   Delger  Bldg 

Oakland. 
Contractor.. Alfred   Lcgault,    3929    West, 

Oakland. 

COST,   $2000 

(36)  NE  CHERRY  AND  HARWOOD, 
Oakland.  One  and  one-halt-story  6- 
room  dwelling. 

Owner Jno.   A.    Bischcff,   551   Crot- 

ton   Ave.,   Oakland. 
Architect  . .  .None 
Day's   work.  COST,    $2500 

(37)  W  END  LOTS  31  AND  31.  LOTS 
31  and  32  Claremont  Ave  Tract  Re- 
vised Bldk  •■D"  1463,  having  30 
frontage  on  G2n<J  100  W  Hillegass, 
Oakland.  All  work  tor  one-story 
dwelling. 

Owner Thos.   A.  and  Anna  Russell, 

Premises. 

Architect  .  .  .None. 

Contractor.  .G.   G.   Reed,    681    62nd,   Okd. 

Filed  Jan.   6,   '14.     Dated    Jan.    3,   '14. 

Frame   up    V* 

Plaster    on    H 

■Completed     '-4 

Usual    35    days '/4 

TOTAL   COST,    $1500 

Bond,   none.      Limit,    100    days.      Forfeit, 

$1.     plans  and  specillcatlons  filed. 

(38)  N  LOGAN  275  W  Peralta,  Oak- 
land.     One-story    7-room    dwelling. 

Owner Wm.      Degan,    612      E-16th, 

Oakland, 
Architect  .  .  .Njne. 

Contractor.. Fred    Hambleton,    575    43rd, 
Oakland. 

COST.    $2450 

(40)  N  LAWTON  AVE  125  E  Gray, 
Oakland.  All  work  tor  two-story 
dwelling. 

Owner Mrs.  L.  J.  Fitch. 

Architect  ..  .Wm.    A.    Newman.    Hewes 

Bldg..    San    Francisco. 
Contractor.  .Tarald    Anderson. 

Filed  Jan.   6,  '14.     Dated 

TOTAL  COST,  $ 

Bond,  limit,  forfeit,  nono.  Plans  and 
specifications    filed. 

NOTE: — Plans  and  spjclfications  ouly 
filed    on   above. 

(41)  N\V  HAY  WARD  &  ESTUDILLO 
Aves,  San  Leandro.  Bank  fixtures 
for   bank. 

Owner Bank    of    San    Leandro. 

Architect  .  .  .W.  H.  Weeks.  75  Post.  S.  P. 
Contractor.. Pink   &   Schindler.   218   13th 

San   Francisco. 
Filed  Jan,   6,  '14,     Dated  Dec.   23,  '13. 

.^s    work    progresse."* 75% 

Usual    35    days 25% 

TOTAL   COST,    $.S92o 
Bond,    none.      Limit,    45    days.      Forfeit, 
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(42)      W    SIXTY-FOURTH    AVE,    1    BIk  i,| 

N    E-llth,    Oakland.      One-story    si.v-  i. 

room  dwelling.  i 

Owner K.       M.       Sheridan,        1020  ()„ 

Broadway,   Oakland. 

Arohilect  ...None.  Ar. 

D-ay's    work.  COST,    $2000 

(13)      SE     THIRTEENTH    AND     CLAV, 

Oakland,      side   walk  alterations.  (55 

Owner J.   &   H.   Abrahamson,    13th  j 

and    Washington,    Okd.  Ow 
Architect  ..  .C    W.   Dickey,   Central   Bk. 

Bldg.,  Oakland.  An 

(Contractor.. E     T.    Leiter    &   Sons,    3601  y,^ 
West,  Oakland, 

COST,    $400  |.-,f 


(44)  S  FOOTHILL  BLVD  100  W  3Sth 
Ave.,  Oakland.  One-story  3-room 
dwelling. 

Owner R.      Moulds,    3735      Foothill 

Blvd.,    Oakl.iiul. 


Arohi 
Day's 


.No 


ork. 


COST.   $400 


(45)      N(X     732    SEVENTH    AVE.,    Oak- 
land.     Addition    , 
Owner F.    N.    Belgrano,    1132    7th 

Ave.,  Oakland. 
Arcihtect  ...None. 
Contractor.  .Carl     C.     Lund,     1383       8th, 

Oakland.  COST.    $550 


Co., 


(46)      NO.    1133    FIFTEKNTH,    Oakland. 
Addition. 

Owner American      Ore; 

Premises. 
Architect  . .  .None. 
Contractor.  .F.  J.  Williams. 

COST,   $1000 


DES.MOND    50    S 

Cll 

in. 

One    and    one-lii 

llf- 

stc 

.welling. 

....A.    P.    Andcr! 

5on, 

,    6 

Oakland. 

;  ...Alvln  J.  Ster 

n,  1 

52 

way,    Oaklan. 

1. 

(50)  N  LONGFELLOW  AVE  100  E 
102nd  Ave.,  Oakland.  One-story  3- 
room  dwelling. 

Ownei^ C  Ralnero. 

Architect  .  .  .None. 

Contractor.  .Jno.    Brunnety. 

COST.    $400 


COST,  $3000 
ALLIEN,        Oakland 


COST,  $400 


(49)  LOT  14  MAP  RESBDVNS  LOTS 
IS  to  27  Incl  of  Map  Crocker  Tract, 
Piedmont.  All  work  tor  two-story 
dwellln.s. 

On-ner Wlckhara  Havana  OaklanJ 

Bank   of  Svf,s.,    Oakland. 
Architect  . .  .None. 

Contractor.. C.    A.    Anderson  and    B.    O. 
L.arson,    22S     Wayne     Ave., 
Oakland. 
Filed   Jan.   7,   '14.      Dated   Jan.    3,   '14. 

Frame    up    ^* 

Brown    coated    ^^ 

Completed    and    accepted 'A 

Usual   35   days. ''"';„  ",..f, 

TOTAL  COST,  $4682 
Bond  $2341.  Surety,  American  Surety 
Co.  Limit,  120  days.  Forfeit,  $5.  Plans 
and  specineatloms  filed. 


1)      N    WOODBINE    COURT      300      W 
■•ruitvalc    Ave..    Oakland.      One-story 
ive-room    dwelling. 
,ner C.    Reed,    2545    Scenic    Ave.. 

Oakland, 
chllect  ...A.  J.   Stern,    1522   Broadway 

Oakland. 
,y's   work    .  COST,    $2000 

Building  Contracts  Awarded 
llerkclrj. 


«o. 

Owner 

f'outrnctor 

Aint. 

400 

Mayh  ew     

Ekstrom 

Haly 

1800 
1500 

47 
4S 

Brad'Shaw     . . 
Robinson     .  . 

Bradshaw 

Warren 

400 
4000 
3000 

House 

400 

58 

3000 

(2!)      E    SHATTUCK    AVE    90    S    Haste, 
Berkeley.      Two-story    trick    garage. 

Owner J.  P.  Sather,  3025  Richmond 

Ave.,    Oakland. 


Architect  . 


K. 


Kii 


Morrill 


(22)  .SE  DWIGHT  WAV  AND  SHAT- 
tuck  Ave.,  Berkeley.  Plumbing,  elec- 
tric wiring,  painting  and  papering. 

Owner Bartie       &     Batdorf,       1736 

Mllvla,    Berkeley. 
Architect  .  .  .None. 
Contractor..—  Morton. 

COST,    $400 


AVE      100      W 


.Mary    Nichol,    2059    Uni 


.P.    H.    Nichol. 


COST.    $3000 


(51)      B    FORTIETH   AVE    260   N   Mera, 
Oakland.      One-story   5-room  dwlg. 

Owner Mrs.        Katherine       Ventre, 

3912   San   Juan.  Oakland. 
Architect  ..  .None. 

Contractor.. Jas.   Ventre.   1226   Slst  Ave 
Oakland. 

COST.    $2000 

(53)      NO.     4226     OPAL,     Oakland        Re- 


;..))  S  ASHBY  AVE  .;30  W  Califor- 
nia, Berkeley.  One-slory  5-room 
dwelling. 

wner Mr.  and  Mrs.  Mayhew,   15S7 

McAllister,    Sa.i    Francisco. 


itect  . 


.Non 


ctor.  .Eks 


Nelson.      1645 
rkeley. 

COST,    $1800 


39)  NW  SEVENTH  &  PARDEE,  Ber- 
keley. One  and  one-half-story  six- 
room   dwelling. 

W.   Haly,   849   Pardee,   Bkly. 


$10.     Pia 


filed. 


—    Glissman, 

ect  .  .  .None. 

Premises. 
11,   5833   Ayala. 
OOST,  $1000 

Architect  ...None. 

Day's  work.                                   COST.  $150( 

ictor..M    C.   Vang-h 
Oakland. 

(47)      NO.     2044       UNIVERSITY      AVE. 
Berkeley.     Alterations. 

34 

Owner R.  H.  Bradsliaw.  6429  Tele- 
graph   Ave  .    Oakland. 
Architect  . .  .None. 
Day's    work.  COST.    }400 

(48)  N  BAT  VIEW  PLACE  300  E 
Spring.  Berkeley.  Two-story  seven- 
room  dwelling. 

Owner Leslie      Robinson.       1334-A 

Oxford,  Berkele,v. 
Architect  ..  .James    W.    Plachek.     1424 

Spring.  Berlieley. 
Contractor.  .C.    H.    Warren.    2200   Ather- 
ton.   Berkeley. 

COST,    }40n0 

(32)  E  CLAREMONT  -WE  60  S  Rus- 
sell. Berkeley.  Two-slory  six-room 
dwelling. 

Owner A.    W.    Brown.    1S29    Alca- 

traz   Ave..    Berkeley. 
Architect  . .  .None. 

Contractor.  .Walter  Sorensen.  3219  Ellis 
Berkeley. 

COST,    $3000 

(57)  N  IRVING  60  W  Sacramento, 
Berkeley.      Alterations. 

Owner R.    M.   Jeweit,      1700      Uni- 
versity  Ave.     Berkelely. 

Architect  . .  .None. 

Contractor.  .W.    T.    House.    2334    McGee. 
Berkeley. 

COST.   J400 

(58)  N  MARI.V  .^VE  437  E  Alameda. 
Berkeley,     Two-story   S-room   dwlg. 

Owner Berkeley   Development   Co., 

Studio    Bldg.,    Berkeley. 
Architect  ..  .H.    H.    Guttcrson.    SO    Post, 

San   Francisco. 
Contractor.. C.  R.  Madison.  2905  Deakin 
Berkeley, 

COST.    $P.0O0 
♦ 

Building  Contracts  Awarded 
Alameda. 

Xo.  Owner                      Contraetor  Aint. 

25  Hillen      HlUen  3000 

26  Same     Same  3000 

27  Same     Same  2000 

28  Same     Same  2000 

(25)  NO.  3248  LIBERTY  AVE.,  Ala- 
meda.     One-story   7-room    dwelling. 

Owner R.    C.    H11le:i  Fernside    & 

Liberty    Ave.,  Alameda. 
Architect  . .  .None. 

Day's  work.  COST.  J'iOOO 

(26)  NO.  1450  FERNflDB  BOULE- 
vard.       One-story     6-r-)&m     dwelling. 

Owner R.     C.     Hillen.     Fernside    & 

Liberty    Ave..    Alameda. 
Architect  ...None. 
Day's  work.  COST.  $3000 

(27)  NO.  1544  MOZAKT.  Alameda. 
One-story  5-room  dwelling. 

Owner R.    C.    Hillen.  Fernside    & 

Liberty    Ave..  Alameda. 
Architect  . .  .None. 

Day's   work.  COST.    J2000 

(28)  NO.  1548  MOZAUT.  Alameda. 
story    5-room   dwelling. 

Owner B-    C.    Hillen.    Fernside    & 

Liberty    Ave..    Alameda. 
Architect  . .  .None. 
Day's    work.  COST.    $2000 

♦ 

NO-^ICE    OP    NON-I.I.4BILITY. 
Jan.    6.   1914— LOT    14    BLK    "M"    Mis- 
sion   Street    Land    Co       Homestead 
Realty    Co   as    to   improvements   on 
leased    property    
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'iOMPLBTION  NOTICES.  '  ' 


A1.AMEDA  COUNTY 


Jan.  9.  1914— NW  FIFTEENTH  AND 
Washington  N  69.58  W  59.34  S  30.92 
E  44.9S.  Okd.  Cniarles  J  Heeseman 
to  C  L  Cummings Jan.   5,    1914 

Jan.  9,  1914 — S  FORTY-FIRST  450  E 
Broadway  E  oOxS  143,  Okd.  Lillian 
H  Troy  to  whom  it  m.iy  concern.. 
Jan.    3,    1914 

Jan.  9,  1914 — THIRTY'-NINTH  .WE 
430  NE  Hopkins  50x208  being  Nos. 
3735-37  39th  Ave..  Okd.  Anna  .M 
and  Joseph  Cottreli  to  Home  Buy- 
ers   Syndicate Jan.    7.    1914 

Jan.  8.  1914 — LOT'  4  Map  Sbdvn  Lot 
46.  Bray  Tract,  Okd.  John  and 
.4nna  Handschumache:  to  E  C 
Sydes Dec.    2,    1913 

Jan.  8.  1914— SE  SAN  PABLO  AVE 
and  16th  NE  18.68  SE  80.10  SW 
&6.42  SW  75.19  N  67.46.  Okd.  First 
Trust  .&  Savings  Bark  (by  P  J 
Walker  Co)  to  Robert  W  Bartranl 
Jan.     7,     1914 

LIENS  FILED. 


ALAMEDA    COUNTV. 


Jan.  3.  1913 — NE  PIEDMONT  AVE  & 
(Standard  Art  Glass  Works)  vs  T 
Dwlght  Way.  Bkly.  E  Lightfoot 
M   Shearman   and   H   D  Koch $100 

Jan.  2.  1914— NE  PIEDMONT  AVE  & 
Dwlght  Way  E  70xN  111.50.  Bkly. 
Berkeley  Lumber  Co  vs  T  M  Shear- 
man   and    H    D    Koch $564.05 

Jan.  3.  1913^NE  PIEDMONT  AVE 
and  Dwight  Way  E  70  N  111.50  W 
95  S  166.6,  Bkly.  Taylor  Co  vs  T  M 
Shearman   and    H   D   Koch ....  $1770.30 

Jan.  3,  1913— NE  PIED.MONT  AVE  & 
Dwlght  Way.  Bkly.  Joseph  .\Iusto 
Sons-Keenan  Co  vs  T  :.:  Shearman. 
H  D  Koch  and  Oakli.id  Concrete. 
Tile   &  Terazzo  Co $108.80 

Jan.  S,  1914— NE  PIED.MONT  AVE  & 
Dwight  Way  E  70  N  111.50  W  to 
Piedmont  Ave  S  to  pt  beg.  Bkly. 
Pierce  Hardware  Co.  $22.60;  C  W 
Dickson  and  F  L  Hoibrook.  $269; 
Capitol  Elec  Co.  $1.'".  vs  T  .M 
Shearman  and  H  D  Koch 

Jan.  6.  1514— NE  PIEDMONT  AVE  & 
Dwlght  Way  E  70  N  111. 51  W  95  S 
116  6-12.  Dkly.  William  E  Bradley 
$115;  Summer  Randall.  $45.59: 
Strable  Mtg  Co,  $500.64;  W  P  Ful- 
ler &  Co.  $678;  Wm  Mrkin.  $800  vs 
T  M  Shearman  and  H  D  Koch 

Jan.  6.  1914— SW  HOLLY  US  NW 
90th  Ave  NW  25xSW  80.  Oakland 
Hogan  Lumber  Co  vs  L  A  P  and 
Nellie     Larsen     $818.10 

Jan.  7,  1914— NE  DWIGHT  WAY  & 
Piedmont  Ave  SO  m  or  1  on  each 
said  streets,  Bkly.  Thcmas  Wilson 
vs  T  M  Sherman  and  H  D  Koch.. 
$455.50 

Jan.  7,  1914— NE  DWIGHT  WAY  & 
Piedmont  Ave  E  70  N  111.50  W  95 
S  116.6,  Bkly.  Wm  Makin,  $892; 
United  -Materials  Co,  J923.25;  F  A 
Larsen,  $22;  N  C  Jensen,  $30; 
Tlieodore  Koch.  $59.50;  Louis  A 
Weichselfelder.  $30;  Bf.rkeiey  Hard- 
ware Co.  $55.30;  S  J  M  Coates.  $51 
vs  T  M  Shearman   and   H  D  Koch.. 

Jan.  8  .1914— PTN  PLOT  "H"  MAP 
Ran-cho  I^s  Positas,  Murry  Tp. 
Anspacher  Bros  vs  Herman  Mur- 
phy,    Henry     S    Bridge     and     L    A 


Wednesday.    January    14.    1914. 

■  •n  i.  mil— BOUNDED  ON  N  BY 
(.■ounty  Road  SIS  S  Center  In  Palm 
Ave.  B  land  Williams,  W  land 
Wright  330x990,  belns  ptn  sbdvn 
J  Rancho  Las  Positas,  Murry  Tp. 
.Anspacher  Bros  vs  Herman  Mur- 
phy, Eslate  of  Bridge  and  May  E 
Bridge    $(288.40 


SlIMMAUV     OK     BllfLDIVG     PERMITS. 

.Applied   for   ai    the    Biirenu    of   Permits 

and  LieeDHes^  Oakland.  Cal.*  for  the 

Month    of    Deeeniber.    lt»i;t. 


Classification        No.    of    Pern 
of    Bldgs.  Issue( 

1-story    dwellings (;2 

Ifi-st    dwellings 6 

2-story    dwellings 15 

2-st   dwlgs   with   stores       1 

2-story    flats 2 

2-st    apartments 2 

3-st    apartments 1 


stor 


office    building 


rmory     building. 

reinforced      cc 

r  e  t  e      nickelode 


Galvanized  iron   garage 

Concrete     garage 

Erkk    cleaning    &    dye- 


Pigeon     houses 

Lumber    shed 

Work      shops.       t  a  n  1 

frames  and  barns.  . 
Garages,  sheds&stable 
.Mteratlons.       addition 

and     repairs 

Public    buildings    undc 

construction     


Cost 

$101,581.50 

14,832.00 

15,330.00 

1,900.00 

13,000.00 

12,000.00 

19,600.00 

300.00 

5.328.00 

10,000.00 


1,500.00 
500.00 
250.00 

170.00 
500.00 
3511.00 

2,238.00 
2,205.00 

28,070.00 

818,967.20 


Total     '(2  $1,099,621.70 

K     construction 1;!0      1,071,551.70 

eratlons,       additions 

nd     repairs 72  2.'!. 070. On 


Total 


'12  $1,099,621.70 


Mye 


..$549.10 


SAN   JOSE   AND   THE   SANTA 
CLARA  VALLEY, 

BRIDGE — Steel  and  concrete.  Cost 
not  stated.  .San  Benito  River.  San  Be- 
nito Co.,  Cal.  Engineer,  County  .Sur- 
veyor A.  M.  .McCray.  Hoilister.  Own- 
ers San  Benito  County.  Plans  are  be- 
ing prepared  for  a  new  bridge  to  be 
erected  over  the  San  Benito  River 
north  of  San  Juan,  and  figures  will 
shortly  be  called  for  its  construction. 
The  County  Surveyors  of  San  Benito 
and  Santa  Clara  Counties  are  working 
over  detail  drawings  for  a  new  steel 
and  concrete  bridge  to  be  erected  over 
the  Pajaro  River.  Expense  of  this 
construction  will  be  assessed  against 
the  two  counties  equally.  Construc- 
tion will  probably  be  started  within  a 
few  month*.  Further  mention  will  he 
made    of    the    work. 

• 

Building  Contracts. 

SANTA     CL,ARA     COUNTY. 

LOTS  2  AND  4  BLK  22.  Town  of  Los 
Altos.  All  work  for  one-story  frame 
dwelling. 


Weilncstla 


.Tai 


U,    lOU. 


Owner Irene     Sabin     Mt-irill,     San 

Francisco. 
Architect  ..  .McDougall      Bros..        Russ 

Bldg.,  San  Francisco. 
Contractor.  .'McKenzie      it       Pinkerton, 

San  Francisco. 
Filed  Dec.  24,  '13.     Dated  Dec.  6,  '13. 
Foundation  in  and  franie   up...$  6S3 
Windows    In,    floors    laid    and    1st 

coat    plaster    on SOO 

White    plaster    on SOO 

When    completed     900 

Usual    35    days 1061 

TOTAL  COST,  J4244 
Bond.  $1061.  Surety,  American  Surety 
Co.  of  New  York.  Limit.  April  23,  '14. 
Forfeit,  none.  Plans  and  specifications 
filed. 


Recon- 


IX   THE   WILLOWS,   Sar 
struction  of  house. 

Owner Mrs.  H.  A.  Wythe,  San  Jose 

Architect  ..  .W.  J.  Wythe,  San  Jose. 
Contractor.  .John    Johnson,    201    N-12th 

St..    San    Jose. 
Filed  Dec.   26.  '13.     Dated  Dec.   26.  '13. 

Ready    for    plaster $332.50 

When    plastered    332.50 

When     completed 332.50 

Usual    35    days 333.50 

TOTAL  COST,  $1331.00 
Bond.  $675.  Surety.  U.  S.  Fidelity  & 
guarantee  Co.  Limit.  40  days.  Forfeit, 
none.     Plans  and   specific:' tions   filed. 


NW  KEYS  AND  SECOND  STS,  San 
Jose.  All  wori-  for  one-story  five- 
room  cottage. 

Owner L.  D.  Arata,  San  Jose. 

Architect  ...S.    G.    Pelton,    445    S-Third 
St..  San  Joic 

Contractor.  .A.   Anderson,    San    Jose. 

Filed   Dec.   22.  '13.      Date;'.   Nov.   4,   '1.'. 

Frame    up    $700 

Plaster    on    , 700 

When     completed     700 

Usual    35    days 700 

TOTAL    COST,    $2800 

Bond,    none.      Limit.    90    days.      Forfeit, 

none.      Plans   and    specifications    filed. 


NO.     468     NORTH-SEVENTH     ST.,     San 

Jose.     All   work   for   five-room  frame 

dwelling. 

Owner Grace   Baxter,   San    Jose. 

Architect  ..  .H.   Nice.   San    Jose. 

Contractor.  .H.     Nice. 

Filed  Dec.  17,  '13.     Dated  Dec.  17,  '13. 

$55    each    week    on    labor 

One-half  total  amount  when  roof 


is 


Balance    of    76%    when    contract 

Is    finished     

Remaining    25%    usual    35    days.. 

TOTAL  COST.  $1050 
Bond.  $525.  Surety,  O.  L.  Johnson. 
Limit,  forfeit,  none.  Pl.nns  and  speci- 
fications  filed. 


NOS.    404    AND    406    S-SEVENTH.    San 
Jose.     Remodel    and    repair  residence 

Owner E.   L.  Wolfe.    ;012   Bird   Ave 

San   Jose. 
Architect  .  .  .None. 


Day's   work. 

COST.    $1500 

NO.   421     n-sixteent:i, 

.San       Jose. 

Five-room    cottage. 

Owner E.    C.    Fergus 

on.    Premises. 

Architect  . .  .None. 

Contractor.  .S.    G.    Peltor,. 

4  4  5     .s'-TJlird 

St..  San  Jose 

COST.     $2500 

NO.    334    S-FOURTEENTII 

.      San      Jose. 

Six-room    cottage. 

BUILDING    AND    INDUSTRIAL    NEWS 
Owner W.     .M.     Lewis.     145     S-17tl 


NO.    357   S-SIXTEENTH,    s^an   Jose.   Two 
roo,m   addition   to   cottage. 

Owner Mrs.    J.    B.    McClelland,    357 

S-Sixteenth    St.,   San    Jose. 
Architect  . .  .None. 
Contractor.. W.   G.    Younger,    114    S-19th 


St.. 


COST,    $1000 


Building  Contracts. 


SAN     MATEO     COIIVTV 

LOT   6    ELK   3.   Ci 


All 


rk    fo 


Springs      Park, 
y   fr. 


build- 


ing and  garage. 

Owner William  C.   Duncan. 

Art  hitect  ..  .Charles  Peter   Weeks.   Mu- 
tual   Bank   Lldg.,  B.   P. 
Contractor.. Collmian     &    Collman,     110 

Jessie,    San    Francisco. 
Filed  Dec.  12,  '13.     Dated  Dec.  10,  '13. 

Frame    up     $2786.00 

Ready    for    plastering 2786.00 

Ready    for     finish 2787.00 

Completed    and    accepted 2787.50 

Usual    35    days 3715.50 

TOTAL  CO.ST.  $14,862.00 
Bond.  $7431.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  100  days. 
Forfeit,  none.  Plans  an. I  specifications 
filed. 


COMPLETION  NOTICES. 


S.\N  M.\TEO  COUNTY. 

RECORDED  ACCEPTED 

Jan.  5,  1914— SECOND  AVE  AND 

County       Road,     San       Mateo.         St. 

Matthews    Red    Cross    Hospital    to 

Vulcan  Iron   Works Dec.   24.    1913 


COMPLETION  NOTICES. 


SANTA   I  LARA  COUNTY. 

RECORDED  ACCEPTED 

Dec.  16.  1913— LOT  NO.  10  Levin  Tct. 
San  Jose.  Chas  B  Escalle  to  W  H 
Bates Dec.    1,    1913 

Dec.  22,  1913— LOT  8  BLK  4,  J  B 
Randall's  Add'n  to  Chapman  and 
Davis  Tct,  San  Jose.  N  L  Candee 
to  L  H  Luhrechl Dec.  22.   1913 

Dec.  24,  1913— W  EIGHTH  nr  Julian 
San  Jose.  City  of  San  Jose  to  T  J 
Scherrebeck Dec.     13.     1913 

Dec.  24,  1913 — LOT  41  Walsh  Resi- 
dence Tct,  San  Jose  A  J  Gereach 
to   Howard    Waltz Dec.    22,    1913 

Jan.  2,  1914— LOT  3  BLK  16  Polhemus 
Tct.  San  Jose.  A  Cardon  and  Lysa 
Garden  to  E  Delmue Dec.  22.  1913 

Jan.  2.  1914— WHERE  RAN  CARLOS 
St.  meets  the  Los  Gate?  Creek.  San 
Jose.      Nellie    Scott   Harrlss    to   F   E 


LIENS  FILED 

SANTA      <  I.AUA     COUNTY. 

RECORDED                                        AMOUNT 
Jan.   3.    1914— N-SAN   PEDRO   NO.   569 
San    Jose.      G    P    Smith      vs    A      C 
Breyer     $24.76 


MARIN,   CONTRA  COSTA  AND 
SONOMA    COUNTIES. 


iAlLROAD  STATION 
ie.  reinforced  concret 
■I.    Contra    Costa     Co. 


ment   pla 
be    used. 


1  story 
$18,000.  Con 
Cal.  Archl 
ame  no't  given.  Owners.  Oak 
tioch  Railroad  Co  .  California 
Bldg..  S,  F.  A  new  station  i: 
reeled  at  once  in  Concord.  Thi 
r  will  be  designed  in  the  Mis 
•le.  and  will  be  laced  with  cc 
A  red  clay  tile  roof 


nd 


111 


The 


ill    bi    tv 


Itln 


roon^s.  agent's  office  and  baggage 
rooms.  Interior  finish  will  be  of  pine 
tlirougliout.  Cement  and  tile  floor  will 
be  used.  Further  menlion  will  be 
made   of    this   work. 

Contracts   Awarded. 

TUNNEL  AND  ROAD  WORK— $232.- 
0S4.1S.  Richmond,  Contra  Costa  Co., 
Cal.  Engineers,  Haviland  &  Tibbetts, 
Alaska  Oommerciai  Bldg..  S.  P.  Own- 
ers. City  of  Richmond.  Contractors; 
Shattuck-Ediger  Co.,  268  Market  St., 
S.  F.  Contract  price.  $232,084.16.  A 
complete  list  of  the  bid:;  received  tor 
this  work  will  be  found  under  the 
heading   of    Marin.    Contra    Oosta      and 


Son 


Counti( 


thi 


-$7,641.82. 

Cal.    En- 

■ncrs.  City 

William 

41.82. 


COMPLETION  NOTICES. 


M.4RIN    COUNTY. 


RECORDED  ACCEPTED 

Jan.  6.  1914— S  BELLE  &  GRAND 
Aves.  San  Rafael.  Margaret  Foster 
to  J  A  Kappenmann  Jr.. Dec.  31,   1913 


LIENS  FILED. 


SAN    MATEO   COUNTY. 


RECORDED  AMOUNT 

Jan..  5.  1914— LOTS  5  AND  6  BLK  ''C" 
of  Mission  Tract.  Daly  City.  H  H 
Smith    vs   Wiley   C   A  Koehncke.  .  $324 


COMPLETION  NOTICES. 

MAIHN    COUNTY. 


RECORDED  ACCEPTED 

Jon.  7.  1914— BUTLER  TCT.  Kent- 
field.  Marin  Co.  R  W  Belson  to 
Andrew    Helblng Dec.    24.    1913 


COMPLETION  NOTICES. 


CONTRA    COSTA    COUNTY. 

RECORDED  ACCEPTED 

De,?.  26.  1913— LOTS  8  AND  9  Town 
of  Walnut  reek.  First  National 
Bank  of  W&lnut  Creek  to  Home 
Mfg    Co Dec.    15,    1913 

Jan.  2,  1914— LOTS  6.  7.  8  AND  9  BLK 
10.  City  of  Ricihmond.  Revere  In- 
vestment   Co.    A      Both    and    G      W 

Stamper   to   McKillop   Bros 

Dec.    22.    1913 

Jan.  .■!,  1914— ASSOCIATED  OIL  GO'S 
Ppty  near  Avon.  Associated  Oil 
Co  to  Reeye's  Bros  Co. ..Dec.   20,  1913 

Jan.  5,  1914— DESCRIBED  TRACT  IN 
Town  of  Concord.  W  W  Bacon  to 
n   H    MacQuiddy Dec.    24.    1913 


« 


BUILDING    -AJS'D    INDUSTRIAL    NEWS. 


The  Panels  that  are 
as  good  as  they  are 
famous. 


Finish  that  Job 
with  smooth  Panels 

Wybro  Panels  have  a  beauti 
smooth  finish  and  never  blister  or  ci 
up.  They  relnin  their  smooth  fin 
indefinitely. 

In  point  of  quality  and  smooth ni 
of  finish  Wybro  Panels  have  no   equ 

Vie  the  hest— It  pays. 


Wtiite  Bpothers 


5th  and  Brannan  Streets 


San  Francisco 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


apartjMent  house  .\.\d  of- 
fices— 2  story  and  base.  Class  A 
construction,  $85,000.  Fresno,  Fresno 
Co.,  Cal.  Architect,  R.  P.  Felchlin, 
Fresno.  Owner,  Mrs.  C.  B.  Sliaver.  The 
building  will  he  erected  at  the  south- 
west corner  of  J  and  .Merced  istreets, 
covering  an  area  of  100  by  150  feet. 
Construction  will  be  of  steel  and  re- 
inforced concrete  with  concrete  floors 
and  walls.  Interior  partitions  will  be 
of  h.ollow  tile  and  metal  lath  and  plas- 
ter. The  first  floor  wiU  be  arranged 
for  stores  and  offices,  and  the  second 
floor  for  modern  apartment  suites.  In- 
terior finish  will  be  of  pine  with  hard- 
wood floors.  Plans  provide  for  steam 
heat,  a  modern  oil  burning  plant  and 
vacuum  cleaning.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. Exterior  of  the  building  will  he 
faced  with  cement  plaster.  Patent 
store  fronts  are  &pecin"d.  Plans  are 
complete  and  the  work  will  be  done  by 
Day  Labor. 

SCHOOL— 2  story  and  base,  brick, 
$45,000.  Sanger,  Fresno  Co.,  Cal.  Ar- 
chitects. .Swartz.  Hotchkin  &  Swartz, 
Rowell  Bldg.,  Fresno.  Owners,  San- 
ger Union  High  School  District,  The 
building  will  contain  a  number  of 
class  rooms,  assembly  hall,  laborato- 
rSes,  manual  training  and  domestic 
science  departments.  interior  finish 
will  be  of  pine  with  some  maple  floors. 
Plans  provide  for  a  hot  air  lieatlng 
system  with  complete  oil  burning 
equipment.  Toilets  will  have  cement 
floors    and    tile    wainscov.      There    will 


be 


cle 


and  program 
clocks.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
will  be  complete  and  ready  for  figures 
by  January  25th.  Further  mention 
will   be   made   of  the  work. 

DAM — Earth  and  c.T,:crete,  $2,000,- 
000.  Modesto.  Stanislaus  Co.,  Cal.  En- 
gineer. Turlock  Irrigation  District, 
Modesto.  Owners,  Turlock  Irrigation 
District.  Preliminary  plans  for  Dam 
No.  2,  which  is  to  be  erected  by  the 
Turlock  Irrigation  District  on  the 
Tuolumne  River  several  miles  above 
La  Grange,  have  been  filed  at  Sacra- 
mento. The  proposed  dam  will  be  283 
feet  high  with  an  upper  width  of  300 
feet.  Modesto  may  Join  with  Turlock 
in  the  construction.  Further  mention 
will  he  made  of  the  work. 

HALL  OF  RECORDS— 2  story  and 
base,  $40,000,  Merced,  Merced  Co.,  Cal. 
Architect,  C.  H.  Russell.  Union  League 
Bldg.,   L.    A.      Owners,    Merced   County. 


Revised  plans  for  this  building  have 
been  completed  and  fi,^ures  will  be 
called  for  at  once.  The  building  will 
he  42  by  85  feet,  classic  in  design  and 
fireproof  throughout.  Interior  has 
been  arranged  for  the  offices  of  the 
County  Recorder,  Tax  Collector  and 
Assessor,  Interior  fini.'^Ii  will  be  of 
hardwoods,  marble,  tile  and  orna- 
mental plaster.  There  will  be  fire- 
proof vaults  and  metal  window  sash 
and  frames.  A  steam  heating  system 
and  oil  burning  plant  wi'l  be  installed. 
Exterior  of  the  building  will  he  faced 
with   matt  glazed  terra  cotta. 

PU.MPING  PLANT — 1  'itory  and  base, 
reinforced  concrete.  Cost  not  stated, 
Porterville.  Tulare  Co.,  Cal.  Engi- 
neer's name  not  given.  Owners,  City 
of  Porterville.  Plans  are  now  being 
prepared  for  a  one-story  reinforced 
concrete  pumping  plant,  which  is  to 
complete  the  municipal  water  system 
in  Porterville.  Bids  will  be  called  for 
at  once.  Separate  figures  will  be  taken 
for  the  construction  of  tlie  building 
and  for  tlie  mechanical  equipment. 
Further  mention  will  he  made  of  the 
work. 

IRRICATION  CANALS,  ETC.  Cost 
not  stated.  Turlock,  Stanislaus  Co., 
Cal.  Engineer.  District  Engineer,  Tur- 
lock. Owners,  Turlock  Irrigation  Dis- 
trict, Plans  are  complete  and  have 
been  approved  for  the  extension  of 
the  Turlock  Irrigation  District  known 
as  Cut  B.  Bids  will  be  received  by  the 
directors  of  the  district  on  January 
2Gth.  Further  information  can  he  se- 
cured from  the  Irrigation  Co,  at  Tur- 
lock. 

DAMS  AND  DITCHES  —  Cost  not 
stated.  Hanford.  Kings  Co.,  Cal.  En- 
gineer .A,  J.  Nielsen.  Hanford.  Owner, 
S.  Richardson,  San  Francisco.  Plans 
are  now  being  prepared  for  a  number 
of  small  eartlh  dams  and  several  large 
ditches  in  connection  with  the  recla- 
mation project  on  the  4,f00-acre  tract 
near  Hanford.  Bids  will  be  called  for 
shortly.  Full  particulars  can  be  se- 
cured from  either  the  owner  or  en- 
gineer. 

STORE  ALTERATIONS  AND  ADDI- 
TIONS— 2  story,  brick.  Cost  not  stat- 
ed, Stratlimore,  Tulare  Co.,  Cal.  Ar- 
chitects, Swartz,  Hotchkin  &  Swartz, 
Rowell  Bldg,,  Fresno,  Owners.  Bal- 
four-Guthrie Co,  The  present  two- 
story  building  will  be  altered  into 
modern  offices.  The  work  will  include 
a  new  leafing  system,  interior  parti- 
tion work,  plumbing.  painting  and 
electric  installations  Exterior  will 
not  he  .-iltered.  Plans  are  being  pre- 
pared. 


E.  H.  Williams  Chilmer  Muodajr 

Munday  &  Williams 

Attorntys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

616  Philan  Building,        San  FrsnoUoi 


For- 


(diilraefs     Vniiriii'd. 

Co.^t    not    stated.      Sanger.    Frt 

Cai.       Architect,    J.    Carl    Thay 

sythc    Bldg.,    Fresno.      Owners,    Sanger 

School      Di.strict,       Conf  actors,      Trew- 

liitt    i    Shields,    Rowell    Bldg.,    Fresno 

Contract   price   not   stated. 

SCHOOI^l  story  and  base,  brick, 
$16,380.  Tulare.  Tulare  Co.,  Cal.  Ar- 
chitect, none.  Owners,  Tulare  School 
District.  Contractors,  A.  Noble  & 
Sons,    Visalia,      Contract    price,    $1C.3S0. 


Building  Contracts. 


FRESNO    COUNTY. 


LOTS  17,   18,  19  BLK  73,  Fresno.     Alter- 
ations   to    brick    business   building. 

Owner W.    J.    O'Neill,    Fresno. 

-Architect  .  .  .None. 

Contractor.. D.  A.  Cowan  &  Son.  Fresno 

Filed    Jan.    9,    '14.      Date!   Jan.    6,    '14. 

Structural   steel   on   ground $850 

Structural    steel    is    pLiced 850 

Wihen    completed    850 

.t«    cMyii    850 

TOTAL  COST,  $3400 
Bond,  $1700.  Sureties,  F,  Bielenberg 
and  Wm,  Shaw,  Limit,  forfeit,  none 
Plans    and    specifications    filed. 


COMPLETION  NOTICES. 


FRESNO    COUNTY. 


RECORDED  ACCEPTED 

Jan.  2,  1914— NB  V,  OF  SEC  Vt  OF 
Sec    36,    19-15.      California   Oilfields, 

Limited    to    Parafflne   Paint    Co 

Dec.    24,    1913 

Jan.  5,  1914— LOTS  9  &  10  BLK  181 
City  of  Fresno.  Associated  Oil  Co 
to    H    F    Smith Dec.    29.    1913 

Jan.  5.  1914— LOT  4  Buri-ngame  Villa 
Park.  C  A  Kicnhorts  to  Seite  & 
Lehman Jan.    2.    1914 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


P.'iSSBNGBR  ST.\TION— 2  story  and 
base,  reinforced  concrete.  $50,000,  Sac- 
ramento, Cal,  Architect's  name  not 
given.  Owners,  Oakland-Antioch  Rail- 
road Co,,  California-Pacific  Bldg.,  S,  F. 
The  building  ill  he  erected  at  the  cor- 
ner of  3rd  and  I  streets,  covering  an 
area  of  75  by  150  feet.  The  first  floor 
will  contain  two  waiting  rooms, 
agents'  office,  express  ;;nd  baggage 
rooms.  The  second  floor  will  contain 
division  headquarters  if  the  railroad, 
superintendent's  office  and  offices  for 
the  clerks.  Interior  fi.ush  will  be  of 
pine  and  redwood,  with   a   tile  and  ce- 


Wednesday.    Jairjary   14.    1914. 

ment    rtoor    in    the    waitmg    roo 
There 


and 


BUILDING    AND    INDUSTRIAL    NEWS. 

rchitert  .  .  .None.  <-'''y    Coun 


baggage  office.  There  will  be  steam 
heat  and  a  vacuum  cleaning  system. 
Exterior  of  the  building  will  probably 
he  faced  witli  cement  pl-aster.  Roof 
will  be  of  clay  tile.  Bid';  will  be  called 
for   shortly. 

RESIDENCE  —  2  story  and  b-ase, 
flame.  $2,000.  Sacramento.  Cal.  Ar- 
chitect, none.  Owner.  W.  W.  Smith, 
416  28th  street.  Sacramento.  The  dwell- 
ing will  be  erected  on  2Sth  street,  and 
lias  been  designed  foi  a 
bouse  with  bath  and  sleep 
Interior  finish  will  be  ot  pin 
wood.  Oak  floors  will  he  u 
living  and  dining  room.  ' 
be    a     large    open     fire    plac< 


Architect  . .  .None. 
Contractor..  William 

Ashby    Ave 


71S     IMh     St. 

COST.    1300 

iwn  Cemetery. 

•lling. 

Breuner. 

hestedt.        702 
Sacramento. 
COST.    ?500 


ntel 


the 


Til 


vill  be  used  in  the  hath  i 
kitchen.  An  automatic  w-ite 
win  be  installed.  Exterior 
house  will  be  covered  with  n 
cement  plaster  on  metPl  lath.  Plans 
aie  complete  and  in  tho  hands  of  the 
owner  who  will  do  the  work  by  Day 
Lobor. 

SCHOOL— 2  story  and  base,  brick. 
foO.OOO.  Davis.  Yolo  Co..  Cal.  Archi- 
tects. Cunnlngjiam  &  Politeo,  First  Na- 
ticnal  Bank  Bldg.,  S.  F.  Owners. 
Regents  of  the  University  ot  Califor- 
nia. The  building  will  contain  eight 
class  rooms,  an  auditorium  seating  500 
people  and  teacliers'  rooms.  Interior 
hnish  will  he  ot  pine  and  hardwood 
with  maple  floors.  There  will  he  steam 
heat,  and  a  vacuum  cleaning  system. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  will  be  advertised 
(or  in  the  columns  ot  this  paper  with- 
in a  week   or   ten  days. 

Cnntraols   Awarded. 

SCHOOL— 1  and  2  story,  brick  and 
concrete.  Cost  not  slated.  Orland 
Glenn  Co..  Oal.  Architect.  W.  H.  Weeks 
73  Post  street.  S.  F.  Owners.  Orland 
School    District.      Contractors.    Graham 


:    porch. 

E   20   FEET   OF   E   4  4    FT.    LOT    7,    J,   K, 

9th     and     10th     Sts..    Sacramento. 

1   in   the 

Owner Gus.    LaveiiEin.    D30    K    St.. 

■re    will 

Sacramento. 

ind    tile 

Architect  . .  .None. 

e  wain- 

Contractor.. G.    E.    Harvie,    2212    P    St., 

)om  and 

Sacramento 

heater 

Filed  Jan.   2,  "4.     Dated  . 

of      the 

COST.    J2000 

S    %    OF   N    V4    LOT    4.    M.    N.    22ND    AND 
23rd    Sts..    Sacramento.       Addition    to 


P.    Soule.    130C    23rd 


COST,    $1500 


W   30   FT.   LOT   7  and    E    Hi*    ft.    Lot   S. 
H.   I,   13th   and   14th   Sts     Sacramento. 


Alt. 


ing. 


Owner Josle      Slign 

Sacramento. 
Architect  .  .  .None. 
Contractor. -Crelghton    6i 


COST.    $1000 


COMPLETION  NOTICES. 


Stc 


street.    S.    F. 


ct   pr 


ated 


Building  Contract 

SACHAMENTO    (OINTY. 

E  %  OF  S  %  OF  LOT  5.  B.  F.  IBTH  & 
i7th  Sts..  No.  1629  P  St,  Sacramento, 
Alter  building. 

invner J.   L.   Andre.issen.    Premises 

Architect  ..  .None. 

Contractor.  .Ed.    W.    Boo'r      2912    G    St., 

COST,    ISOC 


S.\C».\MENTO    COl'NTV. 

nBCORDED  ACCEPTED 

Jan.    7,    19H— E    4S    FEET    DOT    2,    M, 

N.    19th    and    20th    Sts.,    Sacramento, 

Fred   T   Kitt   to   Siller    Bros 

Feb.    25,    1910 

Jan,  5,  19V4— LOTS  7  AND  8,  V,  W, 
3th  and  Cth  Sts,.  Sacrjmento.  Mc- 
Laughlin Draying  Co  t  .  B  W  Book 

..  .Dec.    27,    1913 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


I  FEET  LOT  3  AND  W  24  FEET  LOT 
Allen  Tct.,  Sacramento,     Erect  dwlg 

„er Clark    Realty    Co.,    924    6th 

St.,    Sacramento, 
■hitect  ,..None. 

ntractor..C.     Valine.     2417     1.5th     St.. 
Sacramento. 

COST.   $1500 
32    FEET    LOT    3.    Allen    Tct.   Sacra- 
nentn.      Erect    dwelling. 
■.,or  Clark    Realty    Co..    924    6th 


Arthi 
Bldg 


.\PARTMENT  HOUSE— 3  story  and 
se.  brick.  Cost  not  stated.  Venice. 
s  Angeles  Co.,  Cal.  Architect, 
ndlev,  Hollingsworth 
wner,  C.   L,   Smart,   The 

.,,.„^,„_     be    erected    on    Billows 

avenue,  and  has  been  designed  to  con- 
tain about  60  rooms,  which  will  be  ar- 
ranged in  two  and  thr,^c  room  suites, 
all  with  private  bath  and  wall  beds. 
Interior  finish  will  be  ot  pine  and  red- 
wood with  some  oak  floors.  Plans 
„,-nvid»  for  steam  heat,  vacuum  clean- 
1  lath  and  plast! 


syste 


partith 


and   n 

Bath 


chit 


St., 

Sac 

ect 

...No 

ne. 

irlo 

r-  .C. 

Vail 

Sac 

:ram( 

cot    and 


iltiu 


shed 


■ill    ha 


rble 


tile 
En- 


11.      Bids 
struc 


ill 


called   for 


TiK 


to    hi 


span  of  66  feet  with  a  20-toot  drive- 
way and  a  4-toot  walk.  There  will  be 
two  retaining  walls,  also  of  reinforced 
concrete,  each  30  feet  high.  Some 
ornamental  Iron  will  be  used.  Pull 
particulars  can  be  secured  from  tue 
t'ii>    Engineer, 

APARTMENT  HOUSE— 3  story  and 
base.  Class  C  construction.  Cost  not 
stated,  Los  Angeles,  Cal,  Arcliitect, 
Thomas  Preston,  Higgirs  Bldg..  L.  A. 
Owner.  Mrs.  Ellis.  The  building  will 
be  erected  on  West  20lh  street,  near 
Magnolia  avenue,  covering  an  area  of 
49  by  64  feet.  There  will  be  a  total 
ot  fifteen  suites  of  two  and  three 
rooms.  All  apartments  will  have  pri- 
vate baths  and  wall  beds.  Interior  fin- 
ish will  be  of  pine  with  oak  floors. 
Plans    provide    tor    steam    heat,    a    hot 


COST,  $1500 
OF  W  %  AND  W  %  OF  E  %  OF 
t  3,  O,  P.  22nd  and  23rd  Sts,,  Sac- 
mento.     No,   1212  O  St.     Alter  dwlg, 

er E.    G.    Young,    2210    O    St., 

Sacramento, 


trance  will  be 

terior    of    the    building    will    be    tacea 

with    pressed    hriok.      Plans    are    being 

prepared. 

BRIDGE- Reinforced    roncrete      con- 
struction.    Cost  not  stated.     San  Diego. 
Engineer    W.    .M. 
Orners.    City    of 
a    bridge    over 
now     com.plete 
ed  the  approval  nt  the 


sten 


and 


.ind  frames.  Bath  room.-  will  be  fin- 
ished in  tile.  Exterior  ot  the  building 
u'iU  be  faced  withi  blue  pressed  brick. 
Pliins    are    being   prepared. 

AP.\RTMENT— 1  storv  and  base, 
flame,  $4,000,  Pasadena,  Los  Angeles 
Co.,  Oal,  Architects,  Buchanan  & 
Brockway,  Pasadena,  Owner,  Mrs.  'S. 
A.  Mennlng.  The  building  has  been  de- 
signed for  a  bungalow  apartment,  the 
exterior  being  covered  with  shakes 
and  timber.  Interior  finish  will  be  ot 
pine  and  redwood  witli  some  oak  floors. 
An  asbestos  roof  will  be  used.  Plans 
include  modern  plumbing  heating  and 
electric  work.  Plans  are  coiuplete  and 
figures  were  opened  on  January  10th, 
BANK — 2  story  and  base.  Class  A 
construction,  $25,000,  P.tdondo  Beach 
Los  Angeles  Co,,  Cal,  Architect,  L,  B. 
Pemberton,  Auditorium  Bldg.,  L,  A, 
Owners,  Farmers  and  Merchants  Na- 
tional Bank  ot  Redondo  Beach,  Con- 
struction will  be  ot  the  reinforced  con- 
crete type  with  reinforced  concrete 
lloors  and  walls.  Interior  partitions 
will  be  of  metal  lath  and  plaster.  The 
entire  first  floor  will  be  occupied  by 
llie  bank,  and  will  be  finished  in  hard- 
^^  ood,  marble,  tile  ard  ornamental 
plastal',  UPTier  floor  vill  be  subdi- 
\ided  into  ten  modern  offices  finished 
in  birch.  Plans  provide  tor  steam 
heat,  a  vacuum  cleaning  system  and 
nielal  window  sash  and  frames.  There 
will  he  sate  deposit  vaults  and  coin 
vaults.  Exterior  of  the  building  will 
be  faced  with  terra  cotta  brick.  Plans 
have  been  revised  and  new  figures  arc 
now  being  taken, 

HOTEL— 3  story  and  base.  Class  C 
construction.  $45,000.  Los  Angeles. 
Cal.  Architects.  Mayberry  &  Parker. 
Pacific  Electric  Bldg..  L.  A.  Owner. 
Mrs.  Squires.  The  building  will  be 
erected  on  Wilde  street  near  Central 
avenue,  and  will  cover  an  area  of  110 
by  125  feet.  Plans  show  a  total  of 
132  guest  rooms,  a  number  of  private 
and  public  baths.  Many  of  the  baths 
will  be  equipped  with  ihowers.  There 
will  be  steam  heat  and  a  hot  water 
siystem.  Interior  finish  will  be  of  pine 
and  hardwoods.     Bath  rooms  will   have 


npn.= 


nd    tile 


Cal.      Engineer, 
Rnmsey,    San    Diego,      i 
San    Diego,      Plans    for 


and  have 


Metal  window  sasUi  and  tran 
specified.  Exterior  of  the  I 
Will  be  aced  with  pressed  bricl 
are  comiplete  and  figures  are  i 
ing    taken, 

'  GARDENS  AND  CASINO- 1 
reinforced  concrete,  $10,000,  1 
geles,  Cal,  Architect,  How; 
Wood.      1745      McCadden      Plac 


3i 

Owner,  \V.  F.  Marklia.ii.  Plans  are 
how  being  prepared  for  formal  gar- 
dens and  an  Italian  casfnn  at  the  home 
plate  of  Mr.  Markham  on  Vine  street. 
The  work  will  include  reinforced  con- 
crete and  grranlte.  a  beautiful  marble 
fountain  and  other  nlaible  and  tile 
work.  A  tile  root  will  be  used.  One 
01  t'lie  features  of  the  plan  is  a  large 
pergola.  Plans  include  plumbing  and 
electric  work.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans    are    now    being   prepared. 

RESIDENCE  ALTERATIONS  —  2 
Ptcry  and  base,  frame.  Cost  not  stat- 
ed. Los  Angeles.  Gal.  Architect.  How- 
al-d  W.  Wood.  1715  McCadden  Place.  L, 
A.  Owner,  H.  W.  Wood.  The  twelve- 
room  dwelling  at  1745  .Mi-Oadden  Place 
will  be  altered.  Included  in  this  work 
Will  be  new  interior  partitions,  plumb- 
ing, plastering,  painting,  electric  work 
and  heating.  Interior  tinish  will  be 
of  oak.  There  Will  be  steam  heat  with 
an  oil  burning  furnace.  E.xterior  of 
the  building  will  also  undergo  altera- 
tions which  have  been  worked  out  In 
the  M'ission  st.vle.  Plans  are  complete 
and  bids  will  be  opened  for  the  work 
on    January    30th. 

RESIDBXCB  —  2  story  and  base, 
frame,  JIO.OOO,  Los  Anfe-eles.  Archi- 
tect. Howard  W.  Wood.  1745  McCadden 
Place.  L.  A.  Owner.  W.  S.  Hunklns. 
The  house  has  been  designed  for  a  ten- 
room  dwelling  with  baths  and  sleeping 
porches.  Interior  finish  will  be  largely 
of  oak  and  mahogany  with  hardwood 
floors  throughout.  There  will  be  fur- 
nace heat  and  open  firs  places.  Man- 
tels will  be  of  tile.  Tile  wainscot  and 
floors  will  be  used  in  the  bath  rooms. 
An  automatic  water  heater  will  be  in- 
stalled. Roof  will  be  covered  with 
cement  shingles.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  is  being  done  by 
Day  Labor  under  the  uersonal  super- 
vision  of   the  architect. 

ORPH.4NAGE — 2,  2  and  3  story,  rein- 
forced concrete  buildings.  Cost  not 
stated;  Los  Angeles.  Cil.  ArcHiitect. 
I.  H.  Seehorn.  328  Clay  street,  L.  A. 
Owners,  Sisters  of  the  Sacred  Heart. 
These  two  buildings  will  be  erected 
on  the  property  of  the  oi-der  at  the 
corner  of  Hill  and  Sunset  Boulevard. 
The  two-story  structure  will  be  50  by 
98  feet,  and  will  be  arr,tngea  tor  class 
rooms  on  the  first  floor  and  dormito- 
ries on  the  second  floor.  The  three- 
story  building  will  cover  an  area  of 
60  by  100  feet,  and  will  contain  dining 
rooms,  kitcben.  store  looms,  boiler 
room  and  toilets  on  the  first  floor: 
clapel.  plaj'  rooms,  sewing  room  and 
class  rooms  on  the  second  floor,  while 
the  third  floor  will  be  arranged  for 
dormitories.  Interior  finish  of  both 
buildings  will  be  of  pine  and  hard- 
wood. Partitions  will  be  of  bollow 
tile.  Plans  provide  for  steam  heat 
and  an  oil  burning  plant.  Marble  and 
tll.e  will  be  used  in  the  bath  rooms. 
Exteriors  will  be  faced  with  pressed 
brick.  Plans  are  being  prepared.  Fur- 
ther mention  will  be  made  of  this 
woik  when  plans  are  ready  for  figures. 

LiOFTS— 4  story  and  base.  Class  C 
construction.  Cost  not  stated.  Llos 
Angeles.  Cal.  Architect.  Fred  R  Dorn. 
Marsh-Strong  BIdg..  L.  A.  Owners. 
Frank  R.  Strong  and  H.  H.  Cottin.  The 
building  will  be  erected  on  Spring 
street  between  6th  and  7lh  streets,  and 
will  have  a  frontage  of  SO  feet  by  a 
depth    of    l^fi    feet.      The    first    floor    will 
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Wednesday.    Jan 


14.    1914. 


be  arranged  for  ston 
will  contain  Ilglit  lofti 
will  be  of  pine.  There  will  be  steam 
heat,  elevator  service,  vacuum  clean- 
ing plant  and  automatic  sprinklers. 
Metal  window  sasli  and  frames  and 
metal  latii  and  plaster  partitions  are 
specified.  Stores  will  have  patent 
fronts  and  marble  base.  Exterior  of 
the  lullding  will  1  e  facel  with  pressed 
brick.  Plans  .jre  complete  and  figures 
are   b;ins  taken. 

OPPICES— 12  story  and  base.  Class 
A  construction.  Cost  not  stated.  Los 
-Angeles.  Cal.  Arcliitects.  Morgan. 
Walls  &  Morgan.  Van  Nuys  Bldg..  L. 
A.  Owner.  Abram  Haas.  The  building 
will  be  erected  at  the  northeast  cor- 
ner of  7th  and  Broadway,  covering  an 
area  of  53%  feet  by  130  feet.  Con- 
struction will  be  of  the  Class  A  type 
tliroughout,  with  a  complete  steel 
frame,  concrete  floors  and  w-alls.  faced 
with  terra  cotta.  Interior  finish  will 
be  of  mahogany  and  metal.  Plans  pro- 
vide   for    a    total    of    225    offices    on    the 


appe 


mbe 


of 


on  the  ground  floor.  Interior  parti- 
tions will  be  of  hollow  tile  and  metal 
lath  and  plaster.  There  will  be  one 
freight  elevator  and  three  passenger 
elevators.  Marble  and  tile  will  be  used 
extensively.  There  will  be  steam  heat, 
vacuum  cleaning  plant  and  mail 
chutes.  Metal  window  sash  and 
fr.imes  and  patent  store  fronts  are 
specified.  Working  drawings  are  near- 
ly  complete   and   figures   will   be  called 


for 


rtly 


OFFICES— 12  story  and  base.  Class 
A  construction.  Cost  n.  t  ."tated.  Los 
Angeles,  Cal.  Architects,  Morgan. 
Walls  &  Morgan,  Van  Nuys  Bldg..  L. 
A,  Owner,  William  G.  Kerokhoff.  The 
building  will  be  erected  at  the  north- 
west corner  of  Sixth  and  Los  Angeles 
streets,  covering  an  area  of  121  by  150 
feet  The  building  will  have  a  com- 
plete steel  frame,  reinforced  concrete 
floors  and  walls.  There  will  be  a 
number  of  stores  on  the  first  floor  and 
in  the  neigbborhood  of  500  offices  on 
the  upper  floors.  Interior  finish  will 
be  of  hardwood  and  metal.  Hollow  tile 
and  metal  lath  and  plaster  Interior 
partitions  will  be  used.  Plans  pro- 
vide for  steam  heat,  elevators,  mail 
chutes,  vacuum  cleaning  system  and 
metal  window  sash  and  frames.  Mar- 
ble and  tile  will  be  used  in  the  corri- 
dors. There  will  be  sidewalk  doors, 
lifts  and  lights  and  patent  store 
fronts.  Exterior  of  the  building  will 
l-e  faced  with  glazed  b-ick  and  term 
cotta.      Plans    are    now    being   prep-ired. 

APARTMENT  HOUSE— 2  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles. Cal.  Architect.  Louis  de  P.  Mil- 
lar. St.  Louis  Bldg,.  L.  A.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Pair  Oaks  avenue,  covering 
an   area   of   30   by    17S   feet.      There   will 


and 


The 


age 


th( 


■.d  floor  will 
contain  two  three-room  apartme'nts 
and  twenty  single  rooms.  Eight  baths 
will  be  Installed.  Interior  finish  w-ill 
he  of  pine  and  oak.  Cement  and  pine 
floors  will  be  used.  Tliere  will  be  four 
disappearing  beds.  Exti.rior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans   are    being   prepared. 

SCHOOL — I  story  and  base,  brick. 
J30.000.  El  Centro.  Imperial  Co..  Cal. 
Architect.  Fred  T.  Harris.  Holt  Bldg.. 
El  Centre.  Owners.  El  Centro  Scliool 
Distri.t,       The    biiiblins     bjs    been    de- 


signed to  contain  eight  standard  sized 
class  rooms,  principal's  office  and  a 
library.  Interior  finish  will  be  of  pine 
with  maple  floors  in  the  class  rooms. 
Plans  provide  for  a  modern  system  of 
ventilation  and  metal  ceilings.  Slate 
blackboards  will  be  used.  Modern 
plumbing  and  electric  work  will  be  in- 
stalled. There  will  be  vacuum  clean- 
ing and  program  clocks.  Exterior  of 
the  building  will  be  faced  witii  pressed 
brick.  Plans  are  complete  and  have 
received  tlie  approval  of  the  school 
trustees  and  figures  wil'  be  called  for 
shortly 

Contriiot-i    A  ivardcd. 

FACTORY— 3.  J  story  and  base, 
brick  and  concrete  buildings.  $130,000. 
Nehall,  Los  Angeles  Co,  Cal.  Archi- 
tect, none.  Owners.  Dryden  .Mfg.  Co.. 
Xewhall.  Contractors.  Frank  Graves 
&  Son.  Stimson  Bldg.,  L.  A.  Contract 
price,    $130,000. 

HOTEL — 4  story  and  base,  brick  and 
steel,  $76,000.  Long  Beach,  Los  Ange- 
les Co..  Cal.  Architect.  Charles  Gor- 
don. Los  Angeles  Investment  Bldg..  L. 
A  Owner,  Verne  H.  Carter.  Contrac- 
lors.  T'le  Dutro-Wren  Construction 
Cc.  1st  and  Locust  streets.  Long  Beacli. 
Contract    price.     $76,000. 

OFFICES— 3  story  and  base.  Class 
C.  $37,418.  Los  Angeles.  Cal.  Archi- 
tect. Myon  Hunt.  TTnion  Oil  Bldg..  L. 
A.  Owners.  Standard  Oil  Co.  Con- 
tractors. Earl  F.  Low  &  Co.,  Byrne 
Bldg..  L.  A.,  genei-al  construction,  not 
including  heating,  elevator,  vacuum 
cleaning,  finish  hardware  Uglitlng  fix- 
tures and  vault  doors.  Contract  price. 
$37,418. 

STORE— I  story  and  base.  brick. 
$4,000.  Los  Angeles.  Ccl.  Architects. 
Kremple  &  Erkes,  Hennc  Bldig.,  L.  A. 
Owner.  .L  Gioia.  Contractor.  George 
E.  Talbert,  221  East  Avenue  28.  L.  A. 
Contract    price.    $4,000. 

THEATRE — 1  story  and  base,  con- 
crete and  frame.  $15,000.  Hig'hland 
Park,  Los  Angeles  Co..  Cal.  Arcliitect. 
A.  L.  Valk,  Stimson  Bldg.,  L.  A.  Owner, 
.Mr.  Gore.  Contractor,  H:TShman,  Story 
Bldg,,    L.    A.      Contract    price,    $15,000, 

DOCK  SHED — Structural  steel,  $S3,- 
967.  Los  Angeles  Harbor.  Los  -\ngeles 
Co..  Cal.  Engineer.  City  Engineer,  Los 
-Angeles.  Owners.  City  of  Los  Angeles 
Contractors,  The  Llewellyn  Iron 
Works,  L.  A.  Contract  price,  $83,007. 
Other  figures  received  wore  as  follows: 
Union  Iron  Works.  $8S745:  Willis  B. 
Kyle,  $88,900;  Security  Constl-uction 
Co..  $91,845:  Peter  Conloy  Manufactur- 
ing Co..    $110,000. 

I.NFIR.MARY  DORMITORY— 2  story 
.ind  base,  brick.  $15,000.  Los  Angeles. 
Cal.  Architect,  Elmore  R.  Jeffery. 
Citizens  National  Bank  Bldg..  L.  A. 
Owners.  Los  Angeles  County.  Con- 
tractor. John  L.  Conner,  429  West  33rd 
street,  L.  A.,  all  work  except  steam 
i  eat.      Contract    price.    $15,000. 

STORES  AND  DANCE  HALL  —  2 
story  and  base,  brick,  $20,000.  Los 
Angeles.  Cal.  Architect.  A.  Lawi-ence 
Valk.  Stimson  Bldg.,  L.  A.  Owner. 
Henry  l^ub.  Contractor.  A.  E.  Harsh- 
man.  Black  Bldg..  L.  A.  Contract  price. 
$20,000. 


PORTLAND  AND  OREGON. 


i^nglneer.   none 

Rids    will    In 

■    Clerk    for    th( 
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forced  concrete  arclied  fpan  bridge, 
which  is  to  be  erected  over  the  Cheteo 
River  about  one  mile  frcm  Its  mouth. 
The  design  and  manner  of  its  con- 
struction is  left  to  the  bidder.  More 
tlian  one  plan  for  the  design  may  be 
submitted  if  desired.  Further  partic- 
ulars rin  be  secured  by  addressiing  J- 
M.  Caughcll,  County  Surveyor.  Gold 
Beacli. 

CITY  HALI^2  .story  and  base,  rein- 
forced concrete,  $20,000.  Seaside.  Ore 
Architect.  F.  Manson  White.  Seaside. 
Owners  City  of  Seaside.  The  building 
has  been  designed  In  the  classic  style, 
and  will  house  the  city  officials  and 
lire  department.  Inter.or  finish  will 
be  of  pine  and  hardwood.  Cement 
noors  and  metal  window  sash  and 
frames  ar2  specified.  There  will  be  a 
central  heating  system,  probably 
steam.  Fireproof  vaults  will  be  called 
for  Special  Are  eiiuipment  will  be 
used.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  figures  will  be  open- 
ed about  February  1st.  Further  men- 
tion   will   be   made   of   the   work. 

HOTEL  ADDITIONS  AND  ALTER- 
ATIONS —  Brick  and  concrete  con- 
struction, $15,000.  Pmdleton.  Ore. 
Architects.  Tourtellotte  &  Hummel. 
Rotlischild  Bldg.,  Portl'ii.d.  owners. 
Hotel  Pendleton  Co.  The  present 
three-story  building  w.li  be  entirely 
rearranged  and  two  additional  stories 
will  be  constructed.  Complete  tlie 
hotel  will  contain  over  00  rooms,  .^i 
percent  of  which  «ill  have  private 
baths.  First  floor  will  contain  the 
general  lobby,  office,  dining  room  and 
kitchen.  Interior  flnisi.  will  be  of 
nine    and    hardwood.      There 
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ling   done   and    bids    will 
ortly.     No  opening  date 


000,  have  rescfnded  their  contract  and 
have  had  their  certified  clieck  re- 
turned. The  work  will  be  readver- 
tised  for  figures  under  sllghtlyre- 
vised  plans 
work  Is  now 
be  called  tor 
has  yet  been  set.  Further  announce- 
ment will  be  made  in  these  columns. 
STORES  AND  OFFICES— 2  story  arid 
Irise  reinforced  concrete.  $20,000.  St. 
Helen.  Wash.  Architect,  C.  A.  Hough- 
laling  Henrv  Bldg.,  Portland.  Owner. 
E  R  '  Anderson.  The  building  will 
cover  an  area  of  SO  by  140  feet.  Tlie 
first  floor  Kill  contain  stores  and  a 
commercial  garage.  Upper  floor  will 
le  arranged  for  ntodern  offices.  Inte- 
rior finish  will  be  of  pine  and  hard- 
woods. There  will  be  a  cement  floor, 
metal  window  sash  and  frames  and 
"oeclal  gasoline  storage  tanks.  lix- 
ierior  of  the  building  will  be  faced 
wit'h  cement  plaster.  Plans  are  being 
prepared. 

Coiilrnols    Awarded. 

ROADBED  CONSTRUCTION— $2oO.- 
000.  Tacoma,  Wash.  Engineer  Engi- 
neering Department  Paciflc  and  East- 
ern R  R  Tacoma.  Owners.  Paciflc 
and  Eastern  Railroad.  Contractor, 
Hjn«  Peterson,  Madison  Block,  Seat- 
tle''  Contract  price.  $250,000.  Note: 
This  contract  includes  'he  construc- 
tion uf  Kl  miles  of  road  bed. 
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M.\STi:il  PI.ASTEBERS  APPEAI, 
MA von  HOLPH  TO  SETTLE 
STRIKE. 


TO 


Trade 

by  the  substantial 
affirmative  to  20  In  the 
follows;  "Be  it  res.ilvi 
agreement  exIWting  betueen  the  Oper- 
ative Plasterers .  and  the  Brotherhood 
of  Carpenters  In  relation  to  the  erec- 
tion of  exterior  staff  on  the  Panama- 
Pacific  Exposition,  which  is  now  In 
contention,  be  extended  during  the  life 
of   said    operation."  and 

WHEREAS,  It  being  plain  that  the 
dispute  had  been  settled  by  the  highest 
authority  in  labor  circles  under  the 
American  method  of  the  majority  rule 
and  should  under  the  terms  of  the 
Constitution  of  the  A  V.  of  L.  be  ob- 
served by  all  parties  concerned,  there- 
tore 

BE  IT  RESOLVED,  That  the  Master 
Plasterers'  Association,  in  regular  ses- 
sion assembled  at  the  Builders'  Ex- 
change this  Sixth  day  of  January,  1914, 
respectfully  appeal  to  His  Honor, 
.\IavoT  James  Rolph,  Jr.,  and  urge  him 
to  take  a  hand  in  this  unfair  dispute 
and  use  his  influence  to  induce  P.  H. 
.McCarthy,  and  all  the  interests  allied 
with  him.  to  abide  by  '.he  decision  of 
the  A.  F.  of  L.  and  thereby  release  the 
embargo  that  is  unnecessarily  crip- 
pling the  business  Interests  of  San 
Francisco. 

Respectfully    submitted. 
A.  LEAF. 
J.    J.    CONNOLLY. 
PETER   BRADLEY. 


Con 


nitte 


heat,    elc 
m      clear 


ng 


ed    for 


and  a 
system.        Exterior 

ith       pressed    brick. 

omplete  and  flgures 
within    a    week   or 


At  tl  e  regular  meeting  of  the  Master 
asterers'  Association  held  Tuesday 
ternoon  at  the  Builders'  Exchange, 
e  tie  up  of  work  in  the  city  as  a  re- 
It    of   the   dispute   between    the   jour- 
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and    c: 
:    fallc 


nter 


STORES  AND  OFFICES— 2  story 
md  base,  reinforced  concrete.  $25,000- 
Seaside  Ore  Arciiitect,  F.  Manson 
White. 'seaside.  Owner,  Alex.  Gilbert. 
Th?  building  will  cover  a  consider- 
able ground  area,  and  will  contain 
stores  on  the  first  floor  and  a  number 
of  m'odern  offices  on  the  second  floor 
Inlerlor  nlll  be  flnlsl.ed  In  pine  and 
hurdwood.  interior  parf.tions  will  be 
of  1  ollow  tile  and  metal  lath  and 
plaster.  There  will  be  steam  heat,  a 
hot  water  supply  and  metal  window 
sash  and  frames.  Exterior  of  the 
building  will  he  faced  with  cement 
plaster.  Plans  are  comn'ete  and  fig- 
ures   will    be    opened    about    Februarv 

Contracts    Awarded. 

JETTY  WORK— Stone  and  concrete, 
$B2!..000.  Tillamook.  O,  e.  Engineer. 
United  States  Engineer  Major  Jay  J 
Morrow  Owners.  United  States  Gov- 
ernment Contractors.  Gicblsch  & 
Joplin,  Portland.  Contract  price  not 
.-'.iteil. 

SEATTLEAND  WASHINGTON. 

xfORMAL  SCHOOL  GROUP— 1  and  2 
■<torv  concrete  and  hr'ck  buildings. 
Ccst'nn;  stated.  Cheney.  Wash.  Ar 
chitecfs  name  not  given.  Owners. 
State  of  Washington.  The  Bartlett- 
Uolh  Construction  Co.  of  Portland, 
who  secured  the  contract  for  the  con- 
■  truction  of  the  new  Normal  School 
group  at  Cheney  on  their  bid  of  $266,- 


wing    resolL 
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considered     and    th 
tlons  adorned: 

San   Francisco,  Cal..   Jin.   6 
To   Honorable  James  Bolph  Jr., 
Mayor  of  the  City  and  County  of 
San    Francisco.   California: 
WHEREAS,   the  dispute  between   the 
journeymen  plasterers  and  the  journey- 
men   carpenters    in    the    matter    of    the 
erection   of   exterior  stalf  work   on   the 
Exposition         buildings       has       spread 
throughout    the    entire      city    and      has 
tl-crefore     become    so    acute    that    the 
business  interests  of  all  the  people  are 
icing  seriously  injured,  and 

WHEREAS,  According  to  the  r'icords 
ot  tl  e  recent  convention  of  the  Build- 
ing Trades  Department  of  the  Amcri- 
tan  Federation  ot  Labor  held  in  Seattle 
on  November  28th,  1913.  the  whole 
question  has  been  settled  by  making 
permnnent  the  temporaiy  agreement 
under  which  tlie  two  crafts  had  been 
working  pending  the  r.!gular  conven- 
tion of  the  A.  F.  of  L.,  the  provisions 
of  which  temporary  agreement  were 
that  each  craft  should  furnish  half  of 
the  men  on  ."aid  exterioi  staff  work, 
and 

WHEREAS,  P.  H  McCarthy,  repre- 
senting the  interests  of  the  carpenters. 
aprear°ed  as  a  delegate  at  said  con- 
vention and  attempted  to  have  all  of 
the  erection  of  this  exterior  staff  work 
-iwarded  to  the  carpenters,  and 

WHEREAS.  After  a  thorough  dis- 
cussion of  the  subject,  during  which 
dWcussinn  the  said  P.  H.  McCarthy  was 
fullv  heard  in  his  attempt  to  convince 
dele-ares  from  the  other  crafts  that 
contention  was  just,  a  decisive  res- 


ARI'/.ONA  METAL  MINE  PRODUCTION 

Record    Oulnut    in    1913.      Inore«»e»    I" 
Gold,  Silver,  Copper,  Lend  and  iRIoe. 

In  1913  there  was  a  record  mine  pro- 
duction of  gold,  silver,  copper,  lead, 
and  zinc  in  Arizona,  according  to  pre- 
liminary flgures  ot  V.  C.  Heikes,  of  the 
United  States  Geological  Survey.  The 
total  value  of  the  mine  output  was 
about  $71,000,000,  an  Inciease  ot  nearly 
fi  per  cent  over  the  value  of  1912,  which 
was  $67,050,784.  The  copper  output 
was  valued  at  nearly  $64,000,000;  the 
gold  at  about  $3,948,000;  the  silver  at 
more  than  $2,263,000;  the  lead  at  $612,- 
non;  and  the  zinc  at  $510,000. 

The  mine  yield  ot  gold  in  Arizona  In 
1913  was  more  than  191.000  ounces,  an 
increase  of  5  per  cent  over  the  output 
of  1912.  which  was  .81.996.91  fine 
ounces.     Of  this  total,   ^ver  42  pe 


silh 


and 


ot    the 
ores,  wl 
ot    the 
The  thr 


mainder  came  from  copper 
-h  are  undoubtedly  the  source 
icreased  gold  1  .tput  In  1913. 
■  largest  producing  gold 


Vultu 


ut  the 


..  Reed.  Gold  Roads,  and 
;  Tom  Reed  output  was 
ne  as  In  1912.  the  Gold 
slight  increase,  and  the 
Vulture  a  substantial  increase.  In 
Yuma  County  operations  were  resumed 
at   the  La  Fortuna  mine 

The  mine  production  of  silver  In- 
creased about  8  per  cent,  amounting  to 
more  than  3.773.000  ounces,  against  3.- 
490  387  ounces  in  1912.  Most  ot  the 
silver  was  derived  from  copper  ore. 
taut  in  1913  the  increase  Is  due  largely 
to  shipments  ot  lead  ore  and  concen- 
trates from  Cochise  and  Mohave 
counties.  Much  silver  also  comes  from 
siliceous  ore.  About  50.  tons  ot  ore 
per  month  was  shipped  from  the 
Tombstone  property  and  a  large  ton- 
naTe   of   old    tailings    w.s    taken    from 


40 

the  Commonwelath  dumi>.  A  350-ton 
cyanide  mill  at  tliis  propertv  was  com- 
plete.!   during   tlie   year. 

Willi  a  mine  production  of  about 
J  14.593.000  pounds  of  copper  in  1913 
Arizona  led  all  other  cojii  Pr-producins 
Slate.'i.  The  output  in  )ni3  shows  an 
increase  of  more  than  49,000,000 
pounds,  or  about  12  per  cent  over  that 
of  1912,  which  was  365,038,649  pounds. 
.As  the  price  of  copper  was  slightly 
lower  in  1913,  the  vaMe  of  the  metal 
increased  only  about  $3,500,000.  There 
were  11  active  copper  .s.nielting  plants 
In  tl:e  State,  and  ore  and  concentrate 
,weie  also  sent  to  6  copper  and  lead 
plants  in  other  States.  Of  the  former 
the  greatest  increases  in  output  were 
made  at  the  Hayden,  Calumet  &  Ari- 
zona, Copper  Queen,  Old  Dominion, 
Consolidated  Arizona,  and  Swansea 
plants.  At  the  United  Verde  and  De- 
troit plants  there  was  little  change 
from  the  figures  of  1912.  Those  making 
less  copper  were  the  Sh:.nnon.  Arizona 
Copper,  and  Pioneer  plants.  New 
plants  were  completed  by  the  Arizona 
Copper  ana  Calumet  &  Arizona  com- 
panies, and  another  was  in  course  of 
construction  for  United  Verde  ores. 
The  disseminated  copper  mines  in 
Gila,  Pinal,  and  Greenlee  counties 
yielded  approximatelw  145.500.000 
pounds  of  copper.  Included  in  this 
estimate  of  copper  produced  are  the 
outputs  of  the  Miami,  Ray,  Arizona 
Copper,  and  Detroit  mines.  The  Miami 
product  did  not  greatly  exceed  that  of 
1912.  The  3,(100.  ton  concentration 
plant  was  active  and  the  product  went 
mostly  to  Cananea,  Mexico.  The  In- 
ternational Smelting  &  Refining  Co. 
will  build  a  copper  pla'it  at  Miami  to 
treat  this  ore  and  that  from  the  In- 
spiration mine.  Test  pl:.nts  using  the 
flotation  process  were  operated  at  the 
.Miami  and  Inspiration,  as  the  saving 
by  concentration  alone  ii  not  suflicient. 
The  Ray  Consolidated  Copper  Co. 
greatly  increased  its  output,  from 
nearly  36,000;000  pounds  of  copper  in 
1912  to  about  52.000,000  pounds  in  1913, 
-.treating  OOOli  tons  ot  ore  [er  day.  Pro- 
duction from  Yuma  an.l  Pima  counties 
was  not  what  it  could  li--.ve  been,  since 
the  Swansea  and  Pioneer  plants  were 
operated  only  a  few  months.  At  Globe 
greatly  increased  shipments  were  madf 
from  the  Superior  &  Boston.  Iron  Cap. 
ana  Black  Warrio-  mines,  and  in  Pinal 
Ccunty    from    the    Magma    mine. 

With  an  increase  of  more  than  104 
per  cent,  the  mine  prodMction  of  lead 
was  larger  than  in  aii.v  other  year. 
The  total  output  was  nearly  14.000,000 
pounds,  valued  at  about  }612,000.  as 
againsit  6,806,443  'pounds,  valued  at 
1806,290  in  1912.  The  .nines  at  Bisbee 
produced  much  lead  ore.  and  in  1913 
there  was  a  large  increase.  The  Shat- 
tuck  mine  became  a  restular  producer 
.Of  silver-lead  ore  as  \i-ell  as  copper 
ore.  In  Mohave  County  an  increased 
tonnage  was  shipped  regularly  from 
the  Tennessee  mine  to  the  concentra- 
tion  plant  at   Needles,   Ca.ifornia. 

The  mine  production  of  recoverable 
spelter  was  about  9,100.000  pounds, 
valued  at  »510,000.  which  was  an  in- 
crease of  about  340,00'.  pounds,  or 
neirjy  4  per  cent,  over  the  production 
of.  1912.  On  account  of  the  lower  price 
paid  for  the  metal,  the  total  value  de- 
creased more  than  J90.000.  The  Gol- 
tonda  mine,  in  Mohave  County,  for- 
merly the  largest  producer,  was  mak- 
ing shipments  ot  zinc  oi  e  and  concen- 
trates only  part  of  the  .\  car.  and   there- 
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fore  had  a  greatly  decreased  output. 
Much  ore  was.  however,  shipped  from 
County 


ISI.KCTHIC    HV1E,\V.4V    Blll/r    IN     1!)13. 


The  new  track  built  and  placed  in 
service  during  1913  by  city  systems,  in- 
teruruan  lines  and  eleUrifled  steam 
railroads  is  tabulated  in  the  accompa- 
nying list.  The  statistics  were  com- 
piled from  reports  received  from  the 
railway  companies  themselves,  and  the 
record  is  complete  except  in  tiie  case 
of  a  few  of  the  smaller  properties 
wiiose  replies  were  not  received  in  time 
for  inclusion  in  the  lit-i  All  items 
wiiich  appear  are,  of  cMirse,  accurate, 
and  the  omitted  mileage,  if  it  exists,  is 
negligible,  tlie  reports  t.eing  checked 
from  the  items  appearing  during  tlie 
year  in  the  construction  news  columns 
ot  the  Electric  Railway  .lournal 

The  following  summary  shows  the 
electric  railway  mileage  built  or  put 
into  operation  each  year  since  1907  in 
the  United  States  and  Canada: 

1907     :SSO      miles 

1908     125S.5   miles 

1909     SS7.1  miles 

1910     1397.2  miles 

1511      1191.5   miles 

:-912     950.2  miles 

1913     1071.9   miles 

Texas    heads   the   list   of   states    with 

177.77  miles  reported.  This  total  in- 
cludes the  longest  Interurban  railway 
built  in  the  United  States  during  1913. 
namely,  the  Southern  Traction  Com- 
pany, which  built  154  miles  of  track 
connecting  Waco.  Dallas  and  Corsicana. 
Texas. 

Missouri  is  second  with  74.52  miles  ot 
track  constructed.  The  largest  part  of 
this  mileage  is  represented  by  the  Kan- 
sas City.  Clay  County  and  St.  Joseph 
Railway. 

Pennsylvanir..  with  55-79  miles,  is 
third,  of  which  the  Philadelphia  Rapid 
Transit  Company  built  2:.5S  miles.  The 
Hershev  Transit  Compan\  completed  a 
ten-mile   line. 

In  Minnesota,  which  lias  a  total  of 
54,i2  miles,  the  Electric  Short  Line 
Railway  ond  the  Minneapolis.  St.  Paul. 
Rochester  and  Dubuque  Electric  Trac- 
t'on  Company  built  twenty-five  and 
eighteen  miles  of  track,  respectively. 
Two  long  extensions  ivere  built  In 
Iowa.  In  Massachusetts  the  majority 
of  new  track  is  credited  to  the  Berk- 
shire Street  Railway.  The  electric 
railways  of  Canada  built  147.86  miles 
of  track,  compared  with  78.37.  or  an 
increase  of  47  per  cent  .i<er  the  previ- 
ous   vear.— Flectric    Railway    .lournal. 


.\ccord.ing  to  the  proi^r.imme  mapped 
out  for  the  years  ot  1914  and  1915.  the 
Sacramento  Valley  Development  Asso- 
ciation, under  the  man-.gement  ot  Ed- 
ward H.  Brown,  will  pursue  the  work 
of  promoting  the  interests  of  the  dis- 
trict it  represents  with  unusually  keen 
activity. 

The  as.welatlnn  propose.",  to  assist  all 
City  or  County  Chambers  of  Commerce 
within  its  district:  to  encourage  par- 
ticipation in  state  and  county  fairs  and 


Wednesday.    January    14,    1914. 

land  shows  and  in  new  enterprises  of 
a  meritorious  nature  and  to  discourage 
projects  found  wanting  in  merit.  In- 
leresting  tourists  in  tl.e  Sacramento 
valley  territory  is  to  be  one  of  the 
chief  aims  ot  the  Development  Asso- 
ciation, which  is  planning  a  number  of 
excursions  through  the  valley  for  1915 
Exposition  visitors. 


Awards  ha\'e  been  made  by  the 
Board  of  Public  Works  tor  track 
special  for  the  Municipal  Railroad  ex- 
tension as  follows:  'i':acK  special 
work  to  the  United  States  Steel  Pro- 
ducts; air  brake  equipment  to  the 
Westinghouse  Air  Brake  Co..  5210  per 
car;  steel  tie  rods  to  Paynes  Bolt 
Works,  $49.50  per  ton:  car  trucks  to 
the  Baldwin  Locomotivi"  Works,  $5S0 
per  truck;  car  bodies  to  the  Jewett 
Car  Co.,  $2,S00  per  body,  plate  and  rail 
braces  to  Ecceles  &  Smith  Co.;  rail 
spikes  to  the  United  States  Steel  Pro- 
ducts Co.,  J3.00  per  210  pounds;  red- 
wood ties  to  Casper  Lumber  Co..  $5S 
per  hundred  and  motor  equpiment  to 
Westinghouse    Electric    .Vltg.    Co.,    J2.176 


Proposals. 

1    TO    COKlTRAfTOItS. 


M 1- 

nlMlilii 


L'litli. 

i:i|      vi-ii 


1 1,  ro 

rt-il     t 


alnipt  11  SVMI  \lt^  N|;\\i;u  SYSTEM 
lu  nnd  for  .>J"i,i    (  it\    ,,t    KiiiuslMirK, 

Proposal-  li.-(l       on 

S'pecial  Bi.l'li  -  - ■-  .in. I  lie  en- 
closed in  bi.i.-.uil  L;.adi:,o  Envelopes 
obtained  from  the  City   Clerk. 

Each  proposal  must  be  accompanied 
hv  a  certified  check  on  n  reliable  bank, 
or  by  a  Bidder's  Bond,  with  satisfactory 
surety,  for  a  sum  equal  to  ten  (10)  per 
cent  ot  the  total  amount  of  tbe  bid. 

Bids  will  he  received  on  three  dif- 
ferent schedules,   to  wit: 

Schedule  "A:"     The  work  as  a  whole. 

Schedule  "B:"  Any  or  all  of  the  re- 
quired material  f.  o.  b.   Kingsburg. 

Schedule  "C:"     Any  or  all  of  the  con- 

rucfing 


NOTE; 
SENTS  A\ 
.MUST  n  ].; 
SPECTIVE 


ri  ^;^■ITI^I  il'LE  REPRE- 
-:i  ':\"l  I  ir  \i,  BID  AND 
<:\:  111  111      IN   ITS      RE- 

The  Plan--,  .S|i^ii:uaui.iis  and  otber 
documents  relating  to  the  work  may  be 
seen  and  examined,  without  (?harge.  at 
the  office  ot  the  City  Clerk  in  Kings- 
burg, or  copies  of  same  may  be  obtain- 
ed by  prospective  bidder.--  for  personal 
use,  upon  the  payment  of  Six  Dollars 
and   Eighty   Cents,    ($6.S0i 

Bidding  Schedules  anfl  Envelopes  will 
he  furnished  free  of  .n-Jt  n.  nil  ninspee- 

tlve  bidders  upon  n-.:ii,'.i     v  i.li-.l   lli.it 

the   request   is  acrnniii  ,  .    l  i    -tnle- 

ment   that   the  Plnn-     iliniKS. 

and  all  documents  mi  i  I  Ihereto. 
hiive  been  examined  ami  me  tnorough. 
iv  undersitood  hv   the  pro:  pective  bidder. 

The  Board  of  Trustees  of  the  City  of 
Kingsburg  reserves  the  right  to  reject 
anv  or  all  bids  and  to  waive  anv  in- 
formalitv   in  anv  or  all   lids. 

THE  WORK  W^ILL  CONSIST  (IF 
FURNISHING  AND  PLACING  AP- 
FRnxniATEl.Y: 

Pipe 


1      1  '    '  11.  ' 

!•:    11    inch    W 

nh   Pipe. 

11  Int-li   >.V\ 

■    III!  h   Pipe 

17— s  ini-li 

I.N    6  inch  W> 

4270  ft.  of 

6  inch   Pipe. 

-C  inch  by  6  inch  Wye  Branches. 
L>0  .Automatic  Flush  Tanks. 
:!5   .Vlanholes. 
14  Lampholes. 
1   Septic  Tank. 

2000  ft.  of  Oulfall   Pressure   Pipe. 
latPd   at   Kingsburg.  Cal..  .Ian    12.   lOU, 
H-  E     VERBLE. 


BITILDING    AND    INDUSTRIAL  NEW8 


Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688 San  Francisco 


Alex.  Dulfer  Printing  Go. 

560  Mission  St,       San  Francisco 


JOHN  G.  ILS  &  CO. 

IVlanulacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

839-84  1   MrSSION  ST.  San  Francis 


Plans  and  Specifications 

Prepared  for  ContracS^ors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addrass  m*  by  phone  at  San  Francisco,      Franlilln  2S07 
Oalcl.nd,  0aklsnd5S4I 


TELEPHONE    MERRITT    ISOO 

Dow  C. 
Golden 

,     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


Peerless  Ironing  Board. 

Disappearsin  the  Wall 


'  PEERLESS  /POfiWe BOARD 
S/fOnifIG  CABINET  rji 

SET  /N  PARTITION  \\. 

CASES  i//' 


ling  Board  ii  perfec 


The  Peerless  In 
nience.  Inexpei 
Mdences.     Helps  I 

Prices  ST. SO  and  S8.00 

The  Peerless  C ombination  Ir,  nine  Boardand Kilchi 
mbines  the  ironing  bo&rd  with    a    disappearing  tobli 


Table 
iJuab'e    for    the 


Price  SIO.OO 


PEERLESS  IRONING  BO/\RD 
560  Phelan  Bldg.  San  Francisco 


THE 

Safe  Deposit  Vaults 
BANK  OFITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Juuciion  Marl<et,  Mason  and  Turk  Streets. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


BUILDING  AND   INDUSTRIAL  NEWS 


Catarrh  Can  Be 

Relieved 

MMHERC  IS  NO  NEED  for  you  to  cor 
I         arrh  and  Cold  in  the  Head.    It  mal 
'        it?     You    really    dont  care    whet 

tinually  suffer  from  Cat- 

esyou  miserable,  doesn't 

ler  things  go  right  Or  not 

and  you  wonder  when  you'll  ever  get  ove 

rit.  And  you  will  not  get 

over  it  until  you  get  the  Clover  Leaf  Cat 

arrh   Remedy,  and  use  it. 

It  will  relieve  you,  and   you'll   wonder 

why   you   had  not  used  it 

looner.     We  are  lo  positive  that  this  will 

relieve  you   of  your  Cat- 

arrh  or  Cold  in  the  Head,  that  we  guarant 

ee  you  satisfaction  or  we 

will  refund  your  money. 

Price  SO  Cci 

Its 

For  Sale  By  All  Druggists,  o 

r    will  be  sent 

by     mail     postpaid     by     the 

nanufacturers. 

CLOVER-LEAF  PHARMACY,  Inc.                     || 

CLOVEROALE 

CALIFORNIA    || 

"It  Is  Almost  Human" 


Phone  Kearny   740 


"The  Improved 
W^       Norton" 


Door  Check 
anz  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air  Cushion   Checli,  worl<ing    automatically. 

Simplicity  and   Durability   combined      A^pli^l 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 
A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Beauty  lo  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  2.Sc. 


Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


falifornia 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Fiixcrofi  Bldj;.  San  Kran  isco 


ary  Isl,  1914. 


New  Prices  In  Effect 

\'.-   -.11,.    XMi.r   lilfs  (.ojilal.i     Miir   iica    (  ninlo^jii.- 
:vh\    Di.^-cdiinl   Slifcts. 

II;ivr  ,v,.ii   stTi,    ih,. 

"BUNGALOW" 

That    IllC,- 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

PiiisburgWaterHeaiei  Company 

NOW  AT 

237  POWELL  STREET 

Be iween    Ceary   and  U'Farrell  Sts. 
Fhone  SUTT£R  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  FrankHn  1673      445-4«7  Turk  St.,  S.  F. 
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Hardware  Co.  681  Market 
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DOOR    CHECK    AND    SPRING. 
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Cisco    Page 

RIschmuiier,  G.,  862  37th  St.,  Oak 
land,   Cal Page 
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BulldorJi'    Supply   Depot.    38    8th.   S.   1 


DRUGS. 

Leaf     Pliarmacy, 


Clo 


rdale. 


Page 
ELEVATORS. 

3r    Company,    Beach 


nd 


toma   St.,   S   F  Page-Inside   back  cover 

FIRE  INSURANCE. 

loggs,    Fred    H.,    68    Post Page    42 

FLOORING. 

Vliite    Bros..    Sth    and    Brannan.    San 
Francisco     Page    36 

GENERAL     CONTRACTORS. 
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PATENT    WINDOWS. 


Window   Co., 
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PLASTISR   BOARD. 


PLUMBERS. 

ow  &  Anderson,  Plumbing,  Tinning 
and  Gas  Fitting;  Jobbing  a  special 
ty;  814  Broadway;  Phone  Oakland 
3839     

REVERSIBLE    WINDOWS. 
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ATTORNEYS. 

SVilllams.      61 
1    Francisco 


BOILERS— KITCHEN. 


BUILDERS'     HARDWARE. 


BUILDING    SPECIALTIES. 


CONTRACTORS   AND   BUILDERS. 

Trnhamson.    H.    R..    Ill    Laurel,    Okd. 


r*mNET    MAKERS. 

1.  J.,  expert  cabinet  maker, 
legraph  Ave.:  dealer  in  ma- 
,    antique    and    all    kinds    of 


GRATES,     MANTELS     AND    TILES. 


Nlies  Sand.   Gi 


GRAVEL. 

■avel   and   Rock   Co.. 


.Market  St.,  San  Francisco Page 

HARDWOOD    LUMBER. 

Parrott  &  Co.,  320  California  St.,  San 
Francisco    Page — Back    cov 

White  Bros..  Eth  and  Brannan,  San 
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HOISTING    MACHINERY. 

Parrott   &  Co., 


KITCHEN     OUTFITS. 

John   G..    839   Mission   St..   San 
Isco    Page    41 


Taylor  t  Co.. 


M.VCHINERY. 


METAL   LATH. 

Parrott  &  Co.,  320   California  St..  San 
Francisco    Page — Back 

Ltlley   &  Thi;  "        "'' 

San    Pranci 

PAINTERS    AND    DECORATORS. 


STORE      FRONT      CONSTRUCTION. 


WATER     HEATERS. 

Gas  Appliance  Sales  Co.,  218  Pacific 
Bldg Pagle    40 

Pittsburg  Water  Heater  Co.,  237 
Powell    Page    42 

Wood  Mfg.,  Co.,  John  218  Pacific 
Bldg.,  San  Francisco   Page  37 

VENEERED     PANELS. 

White    Bros..    Sth    and    Brannan.    San 


WALL  FINISHING. 

Imperial  Co..  183  Stevenson  St.. Page  1 

WATER    PROOFING. 

Dwan  &  Co.,  J.  E.,  445  Turk... Page  4J 
Imperial  Co.,  183  Stevenson  St.. Page  9 
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WHEELBARROWS. 


WINDOAVS — PATENT. 


Cahlll     I,     Co..     James,     372     12th     St., 
Oak!«n4.  CbI Pa»e  lY 


nCi^DlNG   AND   INDUSThlAL  NEWS 


Specialty  Contractors'  Protective  Assoctation. 

ui'-flCIAl^  LIST  OF  MK.MBERS  OF  SAN  Fr4ANCISC0  LOCAL  NO.  :;  1  IF 
THE  SPECIALTY  CONTRACTORS'  ASSOCIATION  OF  CALIFORNIA.  OFFICK 
185  STEVENSON  ST.  TELEPHONE  SUTTER  995.  MEETS  FIRST  AND 
THIRD  MONDAYS  OF  EACH  .MONTH  AT  1:30  P.  M  AT  THE  BUILDf^RS' 
EXCHANGE. 


President,    JOSEPH   AHLBACH 

MasterPlumbers'  Ass'n. 
Vice-President,  W.  F.  CLUTE 

Contracting  Plasterers'   Ass' 
Treasurer:     JAMES  R.   WILLIAMSON 

Master   Steam    Fitters'    Ass' 


Office     101     Gough 

John  L.  E.   Flrmin 

Secretary. 


OFFICERS. 

Secretary.      W.   S.   SCOTT 

Masons'    and    Builders'    A'; 
E.    H.    Williams    and    C.    Munday, 
Attorneys, 
616    Phelan    Building. 


Ahlbach    &    Mayer 
Anderson     &     Bai- 
ley 

Balling,    E.    A. 
Baerne,    Louis 
Beck.    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 


Son 

Son' 
Bryan, 


Collins, 
Cook,  J. 
Coughlar 


Daglow,    U 
Dallamore,    G.    C. 
Dalziel.    Robt,    Jr. 
Davis.    A. 
Deas,    John 
De   Lano    Bros. 
Demers      &      Dag- 

Dl    Vecchlo.    S.    J. 
Dbventhal,    E.    M. 
Dockery,     Wm. 
Doherty.    J.    P. 
Dowing,    W.    J.    ft 

Son 
Eastma 


Ega 


T.    J. 


T.    W. 


Franklin,  C.  P. 
Glbbs.     David 
Gltibs,  J.   ti  Son 
Gllley-Schmia    Co. 


essey,    A.     E. 


Hobro,    'W.   D. 
Hondet,    J. 
Hoffman    &    Scha 

lleh 
Hooper,    F.    M. 


"This      Associatio 

n      insists      that   all 

members  of  afflllate 

d  associations  must 

fulfil   all   contracts 

and   conform   to   all 

specifications  that  s 

re  signed  by  them." 

MEMBBRS. 

Houston.   J.   J. 

Watson.    Chas. 

Sorensen,    R. 

Kane,    Jas.    I. 

Week   &   Co. 

Sovlg.  C.  B. 

Kara.    F.    E. 

Westphal,   H.  N. 

Sleverts.    C. 

Kayser,     Chas. 

Wetzel   &   Grass 

Spark,    John 

Klein,    A.    E. 

Whitley.    H.    T. 

Tozer    Co. 

Klimm,     Fiank     J. 

Whitman      -      Ly- 

Wagner,   Fred 

Klernan    & 

man  Co. 

Welnmann,     C 

O'Brien 

Williamson.   H.   Co 

Wendt,  O.   W. 

Wilson,    W.   F.   Co. 

Woodall.    B.    F 

Knoles,    F.    T. 

Williams.   O.   F. 

Welser,    J.     H. 

Koch.   F.   &   Son 

Wlesendung.    P. 

Walk,    M. 

Kramer.    J. 

Weiss,   M.   B. 

Kraus.    E. 

Zellnskl.    R- 

La  Chapelle 
Lang,  Leon; 
Lauder,    H. 


&      Looney,    J. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office    236    Pacific 

Building 
W.    T.    Beck.    Sec. 


Lubllner,  C.  W.  Co     C.   E.  Gordo 


MacDonald,     A.  W. 
.McEnhill.    Leo 
McLeod.    J.    J. 
.Meehan.    P. 
Mensor.    G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
Moller.   W.  D. 
Mollis,     Herbert  L. 
Mollis,   A.    I. 
Morrlce,   T.    B. 
Morrison    &    Bevl- 

lockway 
Mulholland,  J.  V 
Murray,  Roy 
Murray  Bros. 
Newmark,  A. 
Noonan,  John 
Orchledt      &      Van 

Cromburggne 


Plevin    &    Morrlce 
Power   t    Pike 
Ralsche,     Fred 


Anderson,     C. 
Anderson&Bro 
Axt,    H.    J. 
Ankers,   H. 
Anderson    Bro; 
Beck,    W.   T. 
Baclgalupl.     P 
Black,    E.    H. 


Cooney.    W.   H. 
Cohn,   M. 

Clarke   &   Dickson 
Christ,    Ferd 
Cramer    Bros. 
Donovan.   V.  J. 
Daniels,    G.    V. 
Domenlconl,    S. 
Dahl,    F.   H. 
Eaton,    W.    R. 


M.    J.    Mealey, 
Presldeiil 
Allen,    C.    J. 
Arlett.    Arthur 
Anderson,    N. 
Alexander.     Rohi 
Butcher,     Tbos.  V 
Brady,    .M. 


Thos 


Ryan,   T.   J. 
Sasso,    Frank 
Schallch,    J.    A. 
Sehleve,    Theo. 
Schwarz.     Chas, 
Shepard    Bros. 
SIngewald.    J. 
Skelly,   Thos. 
Slattery.    M. 
Snook,     W.     S. 


Fick    Bros. 
ti      Guenzel,    O.   C. 
Goetze,    F.    W. 
Gercke      t      Fell 

bach 
Graper,    Harry  G. 
Grlffln,    r. 
Gewirtz,  Joaeph 
Co      Grimes,    John 
Gordon,    C.    E. 
Hodman.     Jno, 
Hansen,  P.  H. 
Johnson.   P. 
&     Jablonskl,   A. 
Kern,    Henry 
,K       Klesel,   Fred 
""'      Kroder,    Qua. 
..       Koenig,  Otto 


Butle 
Butle 
Brady.    O.    E. 
Beck,    Adam 


Brandc 
Butler, 
Brlgha 


Collins 
Collin, 
Carnaha 
Do  VI 
Drake 
Fennell,    Jas.    S. 
Fennel!.    .Martin 
Ferris,    Chas. 
Farrell,    Geo. 
Gllbertson.    Lou 
Gllson.    J.    E. 
Gale,    M.    F. 
Gardlser,    F. 
Gladding.     .McBe 


ey.   Jo 


&  Co. 


Cha 


H 


Koldena 
Larsen!    H.    H. 


Sthur,    C.    G. 
Sutton    Co. 
Szanlk,   S. 
Taylor    &     Prltch- 

ard 
TIppett,    J.    C. 


Tagen  &  Mol- 


Mannlng.    Jno. 
Maundrell,    H. 
Norrls,     Chas. 
Orsl,    G. 
Olney, 


Schaefer,    Fred 


L,ar 
Lav 

LIndg 
Ludwlg.  John 
Mealy,  M  * 
McWhIrte 
McCall.  Wm. 
McCall,  Elvln 
McCowan,    M. 

I.    W. 

y.  Tho 


L.    C. 
,    A.    W. 


W. 


MlU&r, 
MfiTcalii 


McSherry,  V 
Mowbray.  M, 
Nagel.  W.  1 
Nagel.  R.  H, 
O'Connor.  J. 
O'Rourke.  T. 
Phillips.  Jos 
Pringle.  J 
RIngrose.  U 
Ralney,  W.  . 
Ralney,    E.    '. 


iteed. 

Walter 

Si 

radi 

ng,     U 

W.    S. 

\v 

also 

n.    Sag 

w 

atso 

n.    Sidn 

White 

J.    M. 

w 

alke 

r,  P.  J 

■w 

ygant.    J.    I 

COWTRACTINC 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   F.   Clute.   Pres. 

MASTER        PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin  Lyden   Sec. 
Bradley  &  O'Reilly 
Bosch.  Herman 
Bren 


Cashr 


Cha 


M.    J. 


Conneli.  J.    E. 

Camp 

Chain 


pbe'll,    Chas. 
H.    A. 


Connolly    &    Son 
Dalv,    J.    H. 
Damico,    Tonv 
Duthle.    Chas. 
Felt.    R.    D. 
Fraser.     Simon 


Fav 
Glosse 


Geo. 


MaoGruer  &  Co, 
Murlale.  NIc, 
Mrl.eod.  J.  C. 
0'K,nne.  C.  T. 
Orford.  J.  A. 
Phllhln.  J.  J. 
Sulllv 


Ralzke.  A.   F 


Munsnn,    C.    &    Co. 
McAhee.   E.  T. 
Ha  yd  en,   Fred 


Roelillrg'Con.    Co. 
^oPlI   Jl-   Dennis 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAI, 

CONTRACTORS 

S.    F.    DIntrlct    Lo- 
enl    No.    I. 

Office       Metropolis 

Bank      Building. 
W.     S.     Hanbrldee, 


Eng. 
Co. 


Butle 
Ele..    . 

Oalltornla 
Constr.    Co. 

Central    Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge.    W.    S. 

Eppsteln    Elec.  Co. 

Levy    Elec.    Co. 

Klrsten.    W.    H. 

Marine    Elec.    Co. 

McFell    Elec.    Co. 

National    Elec.    Co. 

Newberry   -   Bend- 
helm 


Machine    Co, 
Wedel    &    Co. 

i>lASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son   Street. 
Harry    Larkln. 

President. 

Bender  J  W 
Roofing  &  Pav- 
ing   Co. 

Cantley,    James 

Cassaretto,    John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 

Roofing    Co. 

Gross,    Felix 

Johns  -  Manvllle 
Co. 

Larkln  AsphaU 
Co. 

Lawson         Roofing 


Magne 

hesti 

Malott 


els,  H.  D.  Co 
ern  Asl.es- 
.Magnesln  Co 


proofing    Co 


.McAbee.  E. 
.McLelland. 
Hayden.   Fr 


proofing   Co. 
Raymond,     Wm. 
Roebllng    Con.    Co. 
Snell    t,    Dennis 
Streeter,    .M. 
Sheehan.     Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTEHS' 
ASSOCIATION. 


President. 

Atlas  HeatInK  ,% 
Ventilating      Co 

Burnham  Plumb- 
ing   Co. 

Collins,    T     M. 

Central    Klec     Co. 

Dalziel,    Robt..    Jr. 

Gen.    Eng.   Co. 

Gllley-Schmid  Co. 
Inc. 

Levy.    M. 


Sutton    Co..    J     G 
Turner     Co.,     The 
Walsh,    F.     P. 
Williamson     Co.,  H 
WIttman,       Lyman 

&    Co. 
Wllllama.  B.  D. 
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OHical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 


Phone  Sutter  3580 

Cha 


John   Biller 
C.  A.  Day 
Flour  immaeer 

Geo.    A.    Maas 


110  JESSIE  ST. 

_ easuier,  Clias.  A-  Day 

H.    Bergsliom     Secretary.    Wni.    E.    Haeue 
ll«urd    of    Ulreotors,    1»12-13. 

lOJ.    Ginley  Frank  Lansing 

Clias.    VV.  Gompertz       F.    H.   Masow 
Gram   Fee  Clias.  Wright 

Ralpli    Mcl--ran 

llookkerper  Clerk 

Geo    A.   Watson  K.    A.   McCalluin 

HEMBEBS. 
same  Bean    Co. 

McLaughlin.       Jas.        McNiar       Uricik 


Koberllng.  Jos. 
Koldenstrodt.  F 
Mc  Wliirter,  \V. 
Mealey  &  CoUli 
Mlllerlck.  Phil. 
Oherteld,  Chas. 
O'Rourk,    T. 


Drlck  Deulcrn. 

Bay  uevelop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    & 

Pottery  Co. 
City   Supply  Co. 
Clark    &    Sons,    N. 
Brick  Co 


and 


holdt 
Neal.  Jo 
Neidick. 


Owsley.    Burt   T. 


Vallejo  Br 
Tile  Co. 
Art  Celllne*. 

Berger  Mfg.   Co. 
Art  Glass, 

Grosslicht  &  Din- 
Pioneer  Pate  & 
Window  Ghiss  Co. 


Boyd  &  Kerr 
Brandt   &   Stevens 
Braunton   Bros. 
Brutcher  &  Serna 
Caine,   Thos.    W. 
Caldwell   &  Co.  „„„.„ 

Carlson,    Elmer  Reese 

Casty,    John  ,  I;?  , 

ctvanagh   &  Vezl-        R.ckc 


ansome   Cone 
Co. 
pdnall.   W.   W 


nbby.    J.   W. 


&      Coll  Sciir 


O.    A 


Collman 

man 
Commary 

son   Co. 
Cox    Broth 
Craemer,    C.    — 
Day-s  sons.  T.  H 
Farquharson,    D.B. 
Fee.   Grant 
Ferrolite    Co. 
Finlayson,   M.   M. 
Flaherty  &  Ogle 
Fletcher,   James  P. 
Ginley.  Ed. 
Glaze,    Robert 


Adam 
11,    Sylvcs 
.    J,    K. 
n    Brnthe 


Sllle 

SpeidPl.    P.    F. 

■?torkhnlm     &     Al- 

Ivn 
Strehlow.     Freese 

&    Peterson. 
T/ivlnr  .t  Goericke 
Terrill,     W,     A.     * 

C.    C. 
Tessmer.  HA. 


,,,.  ^ Jame 

Greenwood;  C 
Gompertz.  C.  ^ 
Gutleben  Bros 
Hailing,   D.   R 


Vai 


t,    Robert 
Sant-Hough. 
Company 
Q    h.    « 


Ha 


&    Son, 
w'm.   C. 
amilton,   Peter 


Il'oallng,   George 


llennings,   Adolf 
Hpnnlng,    W.    H. 
Hill,   J.    A. 
Holt,    O.   C.^     ^^^^ 

j:;|!'son"'joel 
(..lies  Fred  C 
K-lenck.  F.  J. 
KlM-e      Harvey    A. 

Icnrmig.    O.    J.    U. 

ICopnIg.    L._  B.    G. 


W.-.Ike 

Seth 
Ward   *   Goodwin 
WendcHTing,    J. 
WItzelberger.   J. 
wllllaniB    Bros.    & 

Ilpndersnn 
WIcht,  Chas 
♦TTonornry  Mem. 


Trni 
Farre 

Son 
Glas5- 
Hillai 

J 
Kfil 


nkopf 

s.  r. 

pr    ft  Klo 


V.St  n 


S.    B. 
■ndall,    J.    O 
.1!       Berg 

"i  Frank  P. 
,  &  I.arsen 
1.    William 


Wii 


cnkr 


mi,     iid. 
Tiioodor 
O.   F 


l^r _.    . 

Lipp   &   Co..   I.  P. 

.tsbi>M(08  .^laterlals 

-Inhns      -      Manville 
H.    W. 


Asbe 


Gl 


&ar 


Price  Co. 

Western  Asbestos 
Magnesia   Co. 

Western  Builders' 
Supply   Co. 

Western  Develop- 
ment   Syndicate. 

Western  Lime  & 
Cement  Co. 

Wliittler  -  Coburn 
Co. 

Woods      &      Hud- 


nt    Co. 


■I  lie   Co. 
Gladding      - 

Bean   Co. 
Golden    Gate 

Co 
McNear         B 

Agency 


United       Materials 

Co. 
Valleio      Brick      & 
Western     Develol* 

ment     Syndicate 


Web! 

fopp    Co. 

nriek     Conlr 


All- 


citv  Supply  Co. 
Cowell.      Lime 

Cement  Co. 
Dwan   &   Co.,  J. 
Guerln  &  Co.,  J. 
Holland,   J.   P._ 
Leii 


Comyns  &   Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hjbernia    .S  li  e  e  t 

Metal    Works 
Hughes.   H.   J. 
Hurabeillc     Bros. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.    A. 
Modern  Sheet 

Metal    Works 
Morrison    &    Co. 
Olive  &  Leary 
United         Metal 

Products   Co. 
Western     Furnace 

&   Cornice   Co. 
Metal   Stamp 


Mc-        L,illey   &  Thu 


.Ma 

We 

Magnesia  Co. 

Western    Builders' 
Supply    Co. 

AsDliiilt    &    Bllum- 
liinus    rnvlDE. 

Nugent,     Robinson 

Alturiieys. 

Altken   &    Altken 
Aiit€>   Delivery. 

Holland,  J.  P. 
Sliir  Con.  Co. 
Aiilamabllr 

Supplies. 

Burgers,    Fred    W. 
Boilers, 

Deasy    Utilities  Co 


Johns 

Co.. 

LewL-i, 


-Agency  Company 
Aetna  Life  Ins.  Co 
General  Acc'dt 


Hayburn.    Jas.    C. 

Illinois  Surety  Co. 

Lloyd    &    Spengler 

MacMeans.    H.    V. 

Meherin  &  Son, 
Mark  M. 

Pacinc  Coast  Cas- 
ualty   Co. 

Pacific    Surety    Co. 


.Meyer,   Adoiph 
Pacltic        Portland 

CenlBlit  Co. 
Standard   Portland 


Ccm 
Illlllile 


nt    Co. 


nstnimcnt 

Keuftel  &Esse: 
BulIulDS    Jour 

Ari'hitec 

glneer 

Building 


Cement  Co. 

Cblmneyv,    Pateu 

Clawson  Co.,  L.  E 
Dresser   -    McDon 

nell   Co. 
Dunlevy    &    Gettl 


Hughe 


H.    J. 


Co 


[     &     En-        Concrete    Contrac- 

and    In-        Amorsen     Co.A&T 
1     Ne 


:  1  fli 


Builder 
Itulldlue  Materials 

Aigeltinge 


Chi 


H. 


Als 

Cei 
Bake 


Portland 


nt  Co 


Hamii- 


Bay   Develop.    Co. 

Befger   Mfg.   Co. 

Bird  &   Son,  F.   W. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

Cal     Lline    S-    .'ly 


nillo 
Gass    Bros.    Co. 
Gnecco.    M.    H. 
Grussel,     Hermai 
Hansen     &     -tohi 

Haun!    C.    C.    W. 
Hurley,    P. 
Leonard,   J.   P. 
McCabe    &    Brov 
Mission      Concre 

&    Mosaic     Wk 
Muroncelli.     Job 
Nilson   &   Arras 
New     Era     Mart 

&    Cone 


Con 


Brick    It       Nugent,    Robi 
'    Co.  Peterson      & 

MnckjV  Chos.    T. 


nd    Company. 
Cow  11    Lime     a'.o 

Cement   Co.,    H. 
Diamond    Brick  Co 
Dwan    Co.,    J.    E. 
Falls    Mfg.    Co. 


Fuller    .-    - 
Gladding 
Bean   Co. 


Guerln  &  Co 
Holicway  B  .v  p. 
Metal  Lath  Co. 
Holmes  Lime  Co. 
Holla 


..W.P. 
Mc- 


J.  S. 


John 


Ma 


■llle 


^.„.,  H.  W. 
Jorgen?'en  &  Co.,C 
Lennon  Co.,  J.  F.. 
Lilley   &   Thurston 

Co. 
Meyer,    Adoiph 
Pac.    Portland    Ce- 
ment  Co. 
Parafflne  Paint   Co 


&    Co 


Co. 


Crude   Oil   Burner* 

Bill     &     Jacobsen 
Sherm.an,    Kimball 

&   Co. 

Crushed  Itock, 
Bay  Devel.  Co. 
Cal.    Building   Ma. 

teirial     Co. 
Cassarretto.     John 
City    Supply    Co. 


rd    Crushed 


,     Robt. 
J. 
&    Ral- 


FranclE 
ete  Co. 
?r.    Max 


Concrete       Maeliy. 

Bacon   &   Co.,   E.  R 

Road   Machy.   Co 

Lilley  &   Thurston 


L.     Young    Ma- 


Langford,  Felts  & 


1    Develop- 
Syndicate 

Prooflne. 


Brlckley, 
Fox,  John 
Imperial 


Tai'lor.    L. 

Whittler   - 

Compony 


Rischmulier.    Geo. 
i:lectrie    l.lBlit    Co. 

City    Electric    Co. 


Central   Elec. 
City  Protet 

Electric    Co. 
Decker     Elect 

Constructior 
Farnswortli     t 

trical    Work 
General       lOle 

Globe'    El'e 

Works 
Hanhridge  V 
Kirsten.'W.  I 
Lauder,  H.  I. 
Levy  Elec.  C 
Maiihattan       • 


Co. 


RIdlev.     A      E     R 
Rochdale     i?lec  C, 
Schlmetsciiek.    M 
Standarl    Klec.  Co 


ta  &  Pofrv  Wks 
Stoner,   O.    W. 
Valleio      Brick      & 


Capitol       Sheet 


rhouse  &      GuUfoy  Cor.  Wks 


Van    Enion    Ele 
tor   Co. 

Estimator, 
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Ferguson,    W.    H. 
Horwege  H.  J. 
Morser.    E.    J. 
Priddle,,    Milton 

(Ion. 

Aiioiim    Mtg.    Co. 


Inlaid    Floor   Co. 
I'ac.     Floor     Sand- 
ing Co. 

(iiilvnnUral        Irnn. 

ii.iker     &     Hamll- 

IJirger    .Mfg.     Co. 
Gnu  F-ixtu 


Tho 


Gail    Hcotlns    Sys 

[Rtator    Systen 


Den 


E.    R. 


GliiM    i!t     Glailiie. 

Cal.  Plate  &  Win- 
dow  Glass  Co. 

Cohen,    I. 

Fuller    Co.,    W.    P. 

Grosslicht  &  Dln- 
nlene 

1  In  ben  If  lit  & 

Howlett 

Mission  Plate  & 
Window       Glass 


Scl.warz    &     Gott- 
lieb 

United    Glass 

Works    (Inc.) 

Grafilng:. 

Bra  nick,    J.    P. 

Rutton,    I.    V. 

Carlin    Bros. 

Cassaretto,    John 

lievincenzl    &    Co.. 
L. 

Dillon        Teaming 
Co. 

Clorgi    Co.,    G. 

Hartnett    J.    D. 

Holland.   J.    P. 

T.ennon    Co.,    J.    E. 

Leffler,    Fred 

McGltnchey  & 

Monohan 

Montague    Co..    P. 

O'Pav    Co.,    Dan'l 

ODnnnell.     PhlUp 

Pir-n.     Edw.     F. 

Powers.    Chas.    J 

Rahlman    &Woods 

Scbmid,    A. 

Flhlev    Grading    & 
Teaming    Co. 


Graham        Granite 

Co. 
I.eed    Granite    Co.. 

W. 
Pacific  Granite  Co. 


Pla 


•  Co 


Bav    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Cassaretto,       John 

City  Supply  Co. 

Blandard  Crushed 
Rock   Co 

Star  Contracting 
Company. 

Stone  Co..  E.  B.  & 
4.    U 

nnrdnood       Deal- 


Hd'nare,    Dealers. 

ton 
Bennett    Bros. 
Brlttaln    &    Co. 
Kruse,     J.     H. 

Meyer,    .\doph 
Norman     &     Sons, 

F.   G. 
Palace   Hd'wareCu 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Haj'     &    Uralu 
Algeltinger.     E. 

Healius    &    Venti- 
InliuB. 

Ahlbacli    ,.>c    .Mayer 

.\tlas     Heating    & 

Ventilating   Co. 


He 

Looney   Co.,   J. 
Mangrum    &   Otter 
Snook       &       Co.. 

Fred     W. 
Turner  Co..   The 

HouMeH    Movers    Jt 
Raisers. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.4T, 

lulald     Kluurs. 


Inlaid   Floor   Co. 
Pac.     Floor     Sand- 
ing   Co. 

Iron    Foundry. 

Enterprise     Foun- 
dry   Co. 


dry    Co. 

Iron     *     Sleel. 

Baker     &     Hamil- 

Dawson  &  Noyes 
ludson  Mfg.  Co. 
Pacific  Coast  Slee 

Company. 
Trussed    Concreit< 

Steel     Company, 
W.rods   &   Hud'ian 


Iron    Wks 
Glasser    &  KIo 
Golden    Gate 


Wc 


Michel    &    Pferter 
Monarch         Iron 

Works 
Ralston  Iron 

Works 
S.    F.   Iron   Works 
Sartorlus    Co. 
SMhraeders       Iron 

Works 
Scrurilv       Iron       ,' 

Wire    Works. 
Stelger      &      Kerr 

Stove     &     Foun- 


*   Iron   Works 


Wks 


Works 
Zenith   Ir 

Joist     Hansrevs     & 
Post     Cai»s. 

Kortlck  -  Fulls 
Mfg.    Co. 

Ellley  &  Thurs- 
ton   Co. 

Roman   Co.,   C. 

Waterhouse  & 


Lathers,    Wood    A 
Metal. 

Balzke,    Roht. 
Edwards,    C.    H. 
Hayden.    Fred 


Co. 


Hy 


ell       l.ti 
!ment  Co. 
rlr.  &  Co.,  J.  S 
land,    J.    P. 
non  Co.,  J.   E. 
inc       Portland 
iment  Co. 
Item    Lime      & 


Lumber  Dealers. 

-'Vciiie    Lumber    Co. 
Chrlstenson    Lum- 


Doe  Co..   Frank   P. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

-Kruse  Co.,   J.   H. 

Hooper  Lumber  Co 

I<iggins     Lum'ber 


MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber    Co. 

Peterson,   E.   T. 

Pope  &  Talbot 

Relnhart  Mill  & 
Lumber  Co. 

R.  an.    Georgre 


W 
Sunset  Lumber  Co. 
Tiernian&  Beronlo 
Van    Arsdale-Har- 

rls   Lumber   Co. 
Wll.«on    Bros.ft  Co. 
Wall,    Jos.    P. 
Wood   Lumber  Co., 

R.   K. 
VatHs.   Wm.   F. 

Masneslte     Floor- 
iDK. 

<vrtollth  .Vltg.  Co. 
Bender  R.tP.  Co. 
nwan  &  Co..  J.  E. 
FIbrestone     & 


R.    H. 

r'.oodmanson.    A.  K 
MaJott     &     Peter- 

Watsonite    Co. 

Mantels.     Tiles     c£ 


Peerl-s 
Plgnev 


Marble  and  Mosal<' 
^  Work. 

Gnecc.   M.    H. 
GrassI  &  Co..  P 
Mission       roncretp 

*     \,n^..ir     THrir*. 

Marble 


Mil 


Wf 


Snns-ICeo. 
'.rn     Marble 

inrete     C 

nt       Marhle 


Tti*rs-f"r    Mfg.    Co 

Holloway  Metfll 
Lath     Company. 

I.lllev  ft  Thurston 
Co. 

Roebliners  Sons 
Co.,    John    A. 

Wafprhouse  g, 


Melul     StauillInK 

S.    F.  Metal  Stamp- 
ing   &    Corr.    co- 
Olls    and    Greases. 


Baker   Co.,    VV. 
Bernstein,    Wm. 
Blum,    Louis 
Brock    &    Jamei 
Burns   Bros 
Clark    &    Dlcksc 
Cramer    Bros. 
Connor,   E,   J. 
Copnick,    T.    W. 
Hani.  T.  H. 
Donovan,   V.   J. 


H.      A.        Iloolluie    materials 


Ericks 
Kan 


Lewis,   S. 
Miller,    L 
Miller,   J.    A. 
McCubbIn,    Jame 
Manning.    John 
Neal.  L.  J. 
Ouandt   &   Son 
Ruderman.  I 
SaHi»bury,     Ben. 
Schafer.   "Wm. 
Simon    Neilson    ( 
Smith,  J.  S. 
Sovlg.   C.    B. 
Spark        &        Soi 

John    H. 
S'wanson,    Peter 
Walker,    Mayer 
■^'apner.  Fred 
Wagner    Bros. 
Zellnsky,    R. 


Fuller  Co..   W     P 
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to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go.  ot  America 

Succassors  lo  JOHN  WOOD  MrC.  CO. 
218-21  Pacific  BIdg.   447-49  E. 3rd  St.   331 -339  Cyprass  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


m.  ALYIN  PLUMMEE 

HOME  TEST  AND  INSTALLMENT 

OPTICIAN 

8649  SIXTEENTH  STREET 

TELErnONE   MARKET  5184 

SAN  FRANCISCO,  CALIFOKNIA 


JAMES  CAHILL  &  CO. 


Incorporatad 

DEALERS  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


Free  E^imating  Bureau 

If  you  want  climates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 


To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for.  the  folowing: 


Address 

Business Date  • 
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NILES  SANB  GRAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  c&refully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 


Cleau  River  Sand 

Gravel  aud  Crushed  Boulder 


to    3,s  inch 

?      yi.  inch  to  1  inch 

1  inch  to  1  ^  inch 

1^  inch  to  2  54^  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as  good  as  its  service 

And  its   service  can   be  only   as 

The  new  Ritz-Carlton 
Hotel,  in  Philade'phia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  its  elevators — which   is 
one  good  reason   why    hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

ed  by  the  OdsE'evator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbauer 

Choosing    from  the  variou.s  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
ty]ie  called  for  hy  the  character 

Other  Hotels  of  tlie  Kilz- 

of  the  structure  and  insure  per- 

Carlton cliain   which  are 

fect  service — can  equip  all  build- 

Otis equipped-  — 

ings  of  all  classes    in  accordance 

Ttie  RitzCarlton, 

New  York 

with  their  needs. 

The  Rilz-Carhon, 

Give    a    building    unsatisfactory 

Montreal 

The  Plaza,  Buenos  Ains 

Grand  Hotel  ct  de  la  Plage 
Guaruja,   near  Santos, 

elevator  service,  and  its  other  ex- 
cellence  can    not    overcome    the 
handicap.     Our  offices  in  ninety- 

Brazil 
The  Carlton,  London 
The  Riiz,  London 

one   cities   in    the   United  States 
are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Ritz,  Paris 

elevator     specifications    100    per 
cent  correct. 

OTIS  ELEVA FOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offict  s  in  all  Principal  Cities  of  the  World. 
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METCALF    HOTEL.    Gea 
Rlgliettl  &  Headman, 

Interior  walli  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walli  waterproofed  with  Im- 
perial Water  Proofine.      Color  effects  with  Imperial 


TE.MPORARY    CITV    11 

Wright.    Rush  ford    t 

Exterior  wat«rpro*fed  with  Imperi 


jhlll.    Architects 

and  color  effects  with  Imperial 


GERMAN    HOUSE.    San    Francs 
Frederick  H.  Meyer,  Architect 


enty-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 


A   Few  of  the  Buildings  on   which   IMPERIAL  WATER  PROOFING  and  IMPERI '\L 
WALL  FINISHING   Products   are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 


As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  jears  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  his;h  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr,  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  cily,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.     RISCHMULLER 

3442  19th  Street  San  Francisco 


ie    Oakland    IT5S 


The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

Fire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.  Maa&e 


Okkltknd  4862 


^HT.. 


i^|iiN:i.ijiL'H:ij.iii:tHjj>jr.ur?t 


3  8  EIGHTH    ST. 
San  Francisco,  Cal. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 


1  and  Joyce  Streets 
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"Classy 
Hardware  J 


lOf  ^ 

Homes  of  Refinement 

Corbin  Unit  Locks 

We  Illustrate  the  "ATLAS"  design 


We  can  show  ]  25  otlier  designs  from 
19  Schools  and  in  51  finishes. 


PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Maricet  Street,  San  Francisco 
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PLASTERERS 

ARE  NOW  ON 

STRIKE 

USE  BEAVER  BOARD  INSTEAD 


BEAVER  DOARD 


Try  Beaver  Board 
Next  Time 

IT  will  save  all  the  muss  and 
litter  of  lath,  plaster  and 
wall-paper. 

It  permits  most  beautiful 
interior  designing  in  the  most 
modern  style. 

It  never  cracks  or  deterio- 
rates, and  needs  no  repairs. 

BEAVER 
BOARD 

For  Walls  and  Ceilings 

Beaver  Board  is  very 
quickly  and  easily  put  up; 
makes  a  house  warmer  in 
winter,  cooler  in  summer;  is 
painted — doing  away  with 
unsanitary  wall-paper;  and 
has  many  other  advantages. 

Let  us  show  you  samples 
and  tell  you  all  about  it. 
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December,  1913,  shiowed  a  decline  as 
com,pared  with  the  same  month  last 
year.  This  was  not  such  a  material  de- 
cline as  could  be  expe':ted  under  the 
conditions  of  business  generally.  For 
out  of  S3  cities,  reporting  to  Construc- 
tiin  News,  New  York,  tiie  total  loss  as 
compared  to  last  year  amounted  to 
only  10  per  cent.  One  fact  Is  noticeable 
in  the  tabulation  of  figures  and  that  is 
tliat  the  small  cities  liave  gone  ahead 
much  taster  than  the  larger  centers. 
Perh-aps  the  high  cost  of  living  has 
given  the  farmer  a  bettei  price  tor  Ill's 
products  and  thus  tho  smaller  com- 
munities have  benefited  in  tlie  produc- 
tive districts.  Comparative  figures  are 
shown    below: 

191?  1912 

Estimated     Estimated 

Citie.i  Cost  Cost 

New   York    (Boros  Man, 

&     Bronx) tl6, 916,468      $16,159,032 

Ohicagio      6,934,500  4,937,900 

Boston  &  vicinity     4,521,000  6,620,000 

Brooklyn     3,295,3i5  2,648,026 

I.OH    .\nKeles,    Cat     2,156,951  2,270,680 

Cleveland     2,071,780  2,517,430 

San     Francisco..      2,r06.2?5  2,634,068 

Detroit      1,994,335  1,405,815 

Charlotte,    N.    C.      1,473,000  997,868 

.■Minneapolis     l,14S.r..i5  2,963.330 

Philadelphia     ...      1,445,435  2,588,890 

Buffalo     1,284,000  359,000 

Cedar    Rapids,    la      1,057  000  334,000 

Stockton     946,273  1,129,170 

Pittsburgh      917,355  51'4,S00 

St.     Douis 770,233  1,608,373 

Rochester     725,185  649,602 

St.    Paul     705,1.S4  312,790 

Indianapolis      ..,         701,169  527.105 

Portland,     Ore....         640, .'iCS  712,110 

.Milwaukee      617,^25  610,673 

Seattle     549,735  968.360 

Kansas    City,    Mo         472  695  876,060 

Springfield,     Mass        459.618  246,215 

Columbus     432,550  167,423 

Baltimore     419, uSl  5141,806 

San    Dleeo     403,000  3,000,000 

■Cincinnati      376, ."90  352,295 

Worcester,     .Mass         347.055  225,637 

Pasadena     324, o06  108,315 

Akron      : 304.415  254,083 

New     Bedford 277.000  114,700 

Norfolk      218,934  89,731 

Hartford,     Conn.         250,995  226,450 

Berkeley      233,250  1414,450 

.^■tlanta     216,001  918,490 

New    Orleans 202, '.WS  1E3,111 

Toledo     199,320  230,123 

Richmond,     Va...         170  994  359,585 

Paterson     152,125  223,402 

Scranton     150,1188  144,675 

Granid     Rapids,..         150  606  124,605 

Omaha     149  475  168.650 

Elizabeth      .  .' 140,816  190,721 

Salt  I-ake  City..  137, S75  2,110,426 
Utica.    N.    y 138,900  '    71,305 


Louisville,     Ky.,.  137,S20  133,020 

Erie,     Pa. 119,350  96,587 

•Memphis     115,346  374,156 

Tacunia     114,038  210,814 

Bayonne     112,!)00  67,145 

Trenton,    N.    J....  110,050  41,400 

Brockton,     Mlass.  107,880  63!oi22 

f'^O'^'a     106, J20  103,300 

Schenectady     ,,..  103,315  95,300 

Topeka     102.375  47,800 

Duluth      83.,S55  284,384 

Hoboken     83,620  20,911 

San     Antonio 79.456  158,674 

Tampa     70,770  482,462 

Evansville     70,rf-5  87,205 

Portland,     Me 65,t.25  108,960 

Davenport,    la,..  67.900  103,600 

Wilkes-Barre     .,  53,!130  65,004 

Nashville,     Tenn.  61578  148,690 

Chattanooga     ,..  48,780  37,505 

'-■'ncoln     4S,:-,;;5  40,800 

Altoona     47,528  39,972 

Dayton,     Ohio...  46,365  105,700 

Springfield,     111..  42,680  87,300 

Terre    Haute 39.956  27,175 

sun   Jnse    29,665  44,660 

E-St.    Louis,    111.,  27,-:50  25,650 

Passiilc,    N.    J 26,360  33,510 

St.    Joseph,    Mo..  21985  65,891 

Allentown,     Pa..  17,;(.0  14,300 

Lawrence,     Mass.  17,000  67,600 

Saginaw,     Mich..  15,lf50  9,200 

Holyoke     13, SIS  98,000 

Harrisburgh     ...  II.IJO  99,360 

South     Bend 10,2;0  28  900 

Pueblo,     Colo 9,C30  22,515 

Heading,     Pa 3,350  39,775 

Totals     |60,067.fd',5      $67,411,324 

These  figures  show  building  permits 
and  estimated  cost.  They  are  not  al- 
together accurate  as  the  "estimates" 
are  not  made  under  the  same  conditions 
in  llie  different  cities.  However,  they 
are  apt  comparisions  for  the  same  city 
as  they  figured  on  the  same  basis. 
Speculative  building  lias  practically 
been  at  a  stand  still  for  the  past  six 
months.  Heme  the  sag  in  the  figures 
in  the  larger  cities. 
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tile  port  of  San  Francisco 
exports  tor  the  year,  1913,  amounted 
to  $68,937,862,  as  against  $35,773,746  for 
19111,  showing  an  increase  of  almost 
100  per  cent  for  the  period.  Imports 
increased  from  50,669,435  in  1910  to 
$62,650,298  in  1913.  Shipments  to  out- 
lying possessions  tor  the  year  1913 
were  as  follows: 

To    Alaska    $  3, 161,273 

Hawaii      19,9i94,091 

Tutuilla     167,071 

While  these  figures  show  a  large 
luislness  to  have  been  done  by  this 
port  exclusive  of  domestic  trade  and 
coastwise  shipping.  It  should  increase 
much  more  rapidly  in  the  immediately 
succeeding    years.         The    port    of    San 
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Government  Policy  In  Alaska. 


As  Alaska  tontains  the  .argest  supply 
of  government  lands  and  mineral  re- 
sources, the  question  of  how  bes-t 
to  develop  and  conserve  these  re- 
sources has  been  and  still  Is  one  of 
paramount  importance  to  this  coun- 
try. Franklin  K.  Lane.  Secretary  of 
the  Interior  has  made  his  report  to 
the  President.  So  much  of  the  re- 
port as  relates  to  Alaska  is  herewith 
appended. 

December  10.  1913. 
Sir:  There  are  many  matters  of 
home  concern  as  to  which  it  is  my 
pleasure  to  report  to  sou.  but  I  would 
give  prominence  to  that  which  appeals 
to  me  as  of  largest  and  most  imme- 
diate moment — the  fuller  and  freer 
use  of   our   national   resoi^rces. 

It  is.  of  course,  known  to  you  that 
there  exists  a  feeling  in  the  West  that 
its  affairs  and  needs  iiave  not  been 
given  that  consideration  at  the  hands 
of  the  National  Govcinment  which 
they  merit.  This  feeling  is  not  con- 
fined to  speculators  or  exploiters.  It 
Is  the  sentiment  of  many  who  are 
without  selfish  motive  md  regard  the 
matter  wbolly  from  the  standpoint  of 
national  growtli.  They  point  to  the 
conditions  which  obtain  in  Alaska  as 
unparalleled  among  peop.'C  of  our  ag- 
gressive and  nation-bulliiing  stock.  So, 
too.  they  are  unable  to  understand  why 
ways  have  not  been  foun  l  by  which  the 
great  bodies  of  coal  and  oil  lands,  of 
phosphate  and'  potash  lands,  may  be 
developed,  and  the  waters  of  the  moun- 
tains made  available  fcr  the  genera- 
tion of  power  and  the  redemption  of 
the  desert 

There  is  one  very  slm-i.e  explanation 
tor  the  existence  of  this  feeling.  We 
have  .jdventured  upon  a  i  ew  policy  of 
adminiS'lering  our  affalr.s  and  have  not 
developed  adequate  ni.Tcrhinery.  We 
have  called  a  halt  on  methods  of 
spcllation  which  existed,  to  the  great 
benefit  of  many,  but  we  have  failed  to 
substitute  methods,  sane,  healthful, 
and  progressive,  by  which  the  normal 
enterprise  of  an  ambitious  people  can 
make  full  use  of  their  own  resources 
We  abruptly  closed  oppoiTunities  to  the 
mcnopolist,  but  did  not  open  them  to 
the    developer. 

LaDd  Policy. 
I  have  said  that  we  had  put  into 
force  a  new  land  policy,  which  caused 
dismay  and  discontent.  Let  me  ex- 
plain wl.ot  I  mean  by  this.  It  was.  in 
fact,  but  a  new  applica'ion  of  an  old 
policy.  Congress  has  always  been 
most  generous  as  to  the  disposition  of 
the  n.itional  lands.  One  cannot  read 
our  land  laws  without  being  struck 
with  the  fixed  determination  which 
they  show  tliat  it  was  wisest  to  he  quit 
of  our  lands  as  quickly  as  possible.  It 
might  .ilmost  be  saio  thit  the  Govern- 
ment regarded  its  lands  as  a  burden 
rather  than  an  asset.  We  have  given 
generously  to  our  railroads  and  to  the 
States.  There  was  land  for  all.- and  It 
was  the  Government's  glr.d  function  to 
distribute  11  and  let  tlinse  profit  who 
could.  There  was  no  thought  then  of 
creating  timber  barons  or  cattle  kin^s, 


or  of  coal  monopoly.  The  sooner  the 
land  got  into  hands  other  than  those 
of  the  Government  the  better.  And 
this  generous  donor  was  not  so  petty 
as  to  discriminate  helvveel  kinds  of 
lands,  the  uses  to  which  they  could  be 
put,  or  the  purposes  whi;h  those  might 
have  who  got  them.  Land  is  land, 
save  wihen  it  contains  minerals;  this 
was  roughly  the  broad  principle  adopt- 
ed. To  classify  was  a  task  too  dlfB- 
cult  or  not  worth  while.  The  lands 
would  classify  themselves  when  they 
arrived  in  individual  ownership.  And 
so  the  door  was  opened  for  monopoly 
and   for  fraud. 

If  the  Government  did  not  appreciate 
the  invaluable  nature  of  its  assets  there 
were  men  who  did.  Great  fortunes 
were  laid  In  the  vast  holdings  of  what 
had  but  a  short  time  since  been  the 
property  ol!  the  people.  There  was 
d.nnger  that  the  many  still  to  pour  into 
the  West  would  by  necessity  become 
the  servitors  of  a  fortunate  and  early 
few.  On  this  discovery  our  indlfferenct 
at  once  took  fiight.  And  so  out  of  the 
abuse  of  the  Nation's  generosity  there 
came  a  reaction  against  a  policy  that 
was  so  liberal  as  to  be  dangerous. 

The  Nation  wanted  home  makers, 
but  found  its  lands  drifting  into  the 
hands  of  corporations  which  were 
withdrawing  them  from  the  market, 
awaiting  a  time  when  'onds  would  be 
more  scarce;  It  gave  opportunity  for 
many  competing  coal  operators  and 
iron  manufacturers,  but  found  the 
sources  of  raw  material  centering  into 
a  few  large  holdings;  it  wished  Its 
lands  to  he  cleared  of  forests  to  make 
way  for  farms,  but  It  found  hundreds 
of  consecutive  miles  reserved  from  use 
by  the  flat  of  those  who  appreciated 
tlieir  worth,  and  many  more  miles  of 
watershed  despoiled  of  Us  needed  cov- 
ering in  places  where  homes  were  not 
possible. 

A  reaction  was  inevitable.  If  lands 
were  to  be  withdrawn  from  public 
service,  why  might  not  the  Govern- 
ment do  the  withdrawing  itself?  The 
old  philosophy  that  "land  is  land"  was 
evidently   unfitted    to   a    country    where 

times  coal;  Indeed,  where  land  may 
mean  water — water  for  tens  of  thou- 
sands of  needy  neig-hhoring  acres.  For 
the  lands  of  the  West  differ  as  men  do, 
in  character  and  condition  and  degree 
of  usefulness.  We  had  not  recognized 
this  fact  when  we  said  "land  Is  land." 
Lands  fitted  for  dry  farming  and  lands 
that  must  forever  lie  unused  without 
Irrigation;  lands  that  are  worthless 
.save  for  their  timber:  lands  that  are 
rich  in  grasses  and  lands  that  are  poor 
in  grasses;  lands  underlain  with  the 
nonprecious  minerals  essential  to  in- 
dustry or  agriculti\re:  hinds  that  are 
invaluable  for  reservoir  or  dam  sites— 
these  varieties  may  be  multiplied,  and 
each  new  variety  emphasizes  the  fact 
that  each  kind  of  land  has  its  own  fu- 
ture and  affords  its  own  opportunity 
for  contributing  to  the  Ni:tIon'si  wealth. 
So  there  has  slov.ly  evolved  in  the 
public    mind    the   conception   of   a    new 


pollcv— that  land  shnuM  be  used  for 
that  purpose  to  which  it  is  best  fitted, 
and  It  should  be  disposed  of  by  tne 
Government  with  respect  to  that  use. 
To  this  policy  I  believe  the  West  is 
now  reconciled.  The  West  no  longer 
urges  a  return  to  the  hazards  of  the 
"land  is  land"  policy.  But  It  does  aak 
nctloij.  It  is  reconciled  to  the  Gov- 
ernment making  all  proper  safeguards 
against  monopoly  and  against  the  sub- 
version of  the  spirit  .of  all  our  land 
l-aws,  which  Is  in  essence  that  all  suit- 
able lands  shall  go  into  homes,  and  all 
other  lands  shall  be  developed  for  that 
purpose  which  shall  miake  them  of 
greatest  service.  But  it  asks  that  the 
machinery  be  promptly  established  in 
the  law  by  which  the  lands  may  be 
used.  And  this  demand  Is  reasonable. 
.\I ready  Congress  has  recognized  in 
many  ways  the  apposilencss  of  this 
policy,  but  it  is  for  yoarself  and  Con- 
gress  to  further  extenr;  thi  .  thought 
Into    our    legislation. 

Surely  this  is  not  a  task  that  may 
he  adventured  upon  with  recklessness 
or  without  respect  for  the  opinions  of 
Olivers.  And  the  suggestions  which 
shall  be  made  by  me  are  so  made  in 
t)ie  hope  that  they  will  form  a  basis 
upon  which  the  constructive  mind  may 
work  and'  bring  forth  a  more  perfect, 
a  more  efficient  working  plan. 
Ah  to  AInMkn, 

The  largest  body  of  unused  and  neg~ 
lected  land  in  the  United  States  Is 
Alaska.  It  is  now  nearly  half  a  cen- 
tury since  we  purchased  this  territory, 
and  it  contains  today  less  than  40,000 
white  inhabitants,  le«s  tiian  1,000  for 
each  year  it  has  been  In  our  posses- 
sion. The  purchase  was  made  as  a 
means  of  protection  against  the  pos- 
si'cle  aggression  of  a  foreign  nation 
and  without  the  hope  that  it  would  be 
even  self-supporting.  In  the  inter- 
vening 46  years  we  have  given  it  little 
more  than  the  most  casual  concern, 
yet  its  milnes,  fisheries,  .and  furs  alone 
have  added  to  our  wealth  the  grand 
sum    of  $50fl,000.000. 

For  almost  a  generation  It  was  the 
rich  harvest  field  of  a  single  company. 
Individual  fortunes  have  been  made  in 
t'  at  country  larger  than  the  price  paid 
lo  Russia  for  the  whole  territory.  How 
rich  Its  waters  are  we  know,  because 
ihey  have  been  proved;  but  how  rich 
its  lands  are  in  gold  and  copper,  coal 
and  oil,  iron  and  zinc,  no  one  knows. 
The  prospector  has  gone  far  enough, 
however,  to  tell  us  that  no  other  sec- 
tion of  our  land  today  makes  so  rich 
I  mineral  promise.  And  In  agricul- 
ture the  Governtnent  Itself  has  demon- 
strated that  it  will  prr.iluce  in  abun- 
dance all  that  can  he  raised  in  the 
Scandinavian  countries,  the  hardy  ce- 
real.? and  vegetables,  the  meats  and 
lie  berries  off  which  9,000,000  people 
live  in  Norway,  Sweden  and  Finland. 
It  has  been  estimated  that  there  are 
.•.n.dOO.OOO  acres  of  this  land  that  will 
make  homes  for  a  people  as  sturdy  as 
llirse  of  New  EnKland.  Whether  this 
is    so    or    not.    It      would     appear    that 
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Al-aska    can    be      made      self-sustaining 
asritulturally. 

Tills  vast  and  unsurpassed  asset  lies 
almost  undeveloped.  A  territory  one- 
fiftli  tlie  size  of  the  United  States  con- 
tains less  llian  a  thousand  miles  of 
anj-tlnng  that  can  be  called  a  wagon 
road.  It  has  few  inconsiderable 
stretches  of  railroad  which  terminate, 
with  one  exception,  either  In  the  wil- 
derness  or   at   a  private    Industry.   Only 


the 
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richest  of  Its 


its 


Gov 


orked, 
ouri-es    of    greatest 
the      people — its 
'orkcd. 

Ive    thing   done   by 
behalf    of    Alaska 


rly    half 


the 


portatlon  of  reindeer  for  the  benefit 
of  the  Eskimo  on  the  border  of  the 
Arc-tic  Ocean.  For  tlie  white  man  we 
have  done  nothing— so  little,  in  fact, 
that  to  mention  what  we  have  done  is 
matter  for  cliagrin  and  humiliation.  I 
have  thought  that  perhaps  the  scandals 
that  have  developed  In  Alaska  have 
been  in  some  part  the  result  of  a  feel- 
ing that  it  was  No-Man's  Land,  where 
ths  primal  instincts  and  powers  were 
the    only    law. 

This   unfortunate   condition  cannot  be 


xpla 


ned 


the 


of   the  inh'os- 


pitali 


equable    than 


the  Alaskan  climate.  A 
of  isothermal  lines  shows 
f  southeastern  Alaska  has 
lore  tempe-ate  and  more 
of  this  city,  while 
Iter  rortion  of  the 
north  has  a  kindlier  climate  -than 
Stockholm  or  St.  Petersburg.  More- 
over, our  people  are  not  stayed  In  their 
quest  for  homes  or  wealth  by  the 
rigors  of  a  long  winter.  The  spirit 
and  purpose  which  brought  them  from 
Europe  to  Virginia  and  to  Massachu- 
setts take  them  today  to  Montana  and 
Saskatchewan.  The  United  States 
lately  opened  to  entry  a  tract  of  land 
in  Montana  for  which  there  were  46,- 
000  apipliicants  for  registration,  and 
only  7,000  of  these  could  be  given  an 
opportunity  to  homestetid.  There  Is 
more  railroad  building  500  miles  north 
of    the    Canadian    border    than    there    is 
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To  this  question  I  nave  given  much  (h; 
thought,  and  my  conclusion  is  that  if  or. 
we  are  to  bring  Alaska 
and  full  realization  of  hi 
we  must  create  a  new  pi< 
mental  macliinery  for  th< 
should  undertake  the  work  in  the 
spirit  and  after  the  metiiod  of  a  great 
corporation  wishing  to  develop  a  large 
territory.  In  my  judgnin.t  the  way  to 
deal  with  the  problem  of  Alaskan  re- 
sources is  to  cstabllsih  a  board  of  di- 
rectors to  have  this  work  In  charge. 
Into  the  hands  of  this  board  or  com- 
mission I  would  give  all  the  national 
assets  In  that  territory,  to  be  used 
primarily  for  her  lm,provement — her 
lands,  fisheries.  Indians,  Eskimos,  seals. 
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ivould  exercise  no  powers  save  such 
Congress  granted  over  the  property 
the   United  States   In    Alaska, 
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supporting  this   sugges- 
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out  prejudice,  out  of 
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of    conditions. 

2.  Such  a  board  wi 
the  present  enterprise 
ment  in  Alaska.  As  11 
trol  of  lands  is  in  or 
forests  in  another.  ( 
other,  of  fisheries  in 
roads  in  still  another.  The 
black  bear  is  in  one  departm 


fourth,  of  rail- 


In 
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3.  There  can  be  no  satisfactory  ad- 
ministration of  land  laws  nor  any 
other  laws  at  a  distance  of  5.000  miles 
fi-om  the  point  of  action  Much  less  is 
this  possible  where  the  two  sections 
of  the  country  are  separated  by  an 
ocean,  and  the  land  calling  for  atten- 
tion is  closed  to  the  world  one-half  of 
the  year.  The  eye  that  sees  the  need 
should  be  near  the  voice  that  gives  the 
order. 

4.  Alaska's  opening  t  nd  improve- 
ment should  be  treated  as  one  problem. 
Each  step  in  such  an  administration 
should'  be  part  of  a  plan,  not  an  iso- 
laled  act.  We  should  have  a  unified  and 
consecutive  program,  based  on  imme- 
diate   knowledge    governing    this    work. 
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Alaska  is  self-supporting  today, 
hat  is  more  to  the  point,  that  by 
r  taxes  and  charges  Imposed  upon 
who  are  deriving  large  return 
their  enterprise  in  the  Territory, 
revenue  could  be  derived  as 
large    policy 
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Proposed    AdmlnlMratlve    Board. 
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short.  I 
the  administrative 
ould  most  surely  lead 
continuous  deveiop- 
i  a  part  of  the  United 
. tes  upon  a  plane  commensurate 
til  her  possibilities  industrially,  ag- 
ulturally.  and  socially. 
rhe  members  o-f  such  a  board  apr 
inted  by  the  President  would  be  se- 
ated   presumably     with     reference    to 
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stowal  of  all 
would  not  go  un- 
checked, of  course,  for  it  must  report 
to  the  head  of  some  department  at 
Washington,  and  througJi  that  head  to 
Congress,  and  wou|d  be  al'ways  sub- 
ject to  investigation..  Moreover,  no 
nitthod  has  yet  been  invented  by  which 
dishonesty  or  poor  judgment  can  be 
guarded  against  in  public  or  In  private 
life.  In  the  end  the  character  and 
wisdom  of  tlie  men  appointed  is  the 
only    insurance      that      can      be      given 


against 


Alaska   sh  o 
e    regarded 


ct    that      is      foolish    or 

not,  in  my  judgment, 
a  mere  ."gtorehouse  of 
vhich  the  people  of  the 
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And  whatever 
policy  may  be  adopted  should  look  to- 
ward an  Alaska  of  homes,  of  Indus- 
tries, and   of  an   extended   comTUerce. 

Strongly  as  I  would  urge  this  meth- 
od of  m'anagement — for  It  offers  a  rare 
ul  portunity  to  exhibit  the  efficiency  of 
a  Republic — I  would  not  have  Alaska 
wait  for  needed  legislation  until  the 
merits  of  such  a  plan  could  be  passed 
upon  by  Congress.  Those  things 
which  appeal  to  me  as  of  immediate 
necessity  upon  wllicli  Independent  ac- 
tion may  be  taken  arc  II)  the  con- 
struction of  railroads  in  Ihe  Territory 
ind  (2)  the  opening  of  her  coal  lands. 
Alaskan  Railroads. 

1  'have  already  expressed  my  be- 
lief to  Congress  that  it  was  wise  for 
the  Government  itself  to  undertake 
the  construction  and  o^peration  of  a 
system  of  trunk-line  railroads  in 
Alaska.  And  I  am  led  to  this  view 
Irrespective  of  the  possibility  of  pri- 
vate enterprise  undertaking  such  work. 
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state.  The  rates  and  tlie  service  of 
such     railroads    should       be     fixed    with 

reference    to      Alajikan      development 

not  with  regard  to  immediate  returns. 
The  charges  fixed  should  be  lower  for 
years  to  come  than  would  justify  pri- 
vate investment.  I  would  build  and 
operate  these  highways  in  the  same 
spirit  that  the  counties  or  the  states 
build  wagon  roads— not  for  revenue, 
but  tor  the  general  good.  After  all.  a 
railroad  is  little  more  than  an  operated 
wagon  road.  In  many  countries  they 
still  call  railroad  cars  "wagons."  Our 
laws  as  to  railroads  are  evolved  from 
our  old  laws  as  to  carriage  by  wagon. 
Our  courts  speak  of  railroads  as  prop- 
erty charged  with  a  public  interest  and 
so  justify  the  regulation  of  their  rates. 
But  no  court  would  justify  tlie  impo- 
sition of  rates  made  for  the  purpose 
for  which  Alaskan  rates  should  be 
made — tbe  creation  of  a  common - 
wealtli.  If  this  is  our  task,  it  should 
be  done  whole-heartedly  and  with  a 
consciousness  that  the  dollar  spent  to- 
day on  an  Alaskan  railroad  will  yield 
no  more  immediate  return  on  the  in- 
vestment than  the  dollar  spent  on  the 
Panama   Canal. 
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Alankan   Coal. 

It  is  not  necessary  to  set  forth  here 
the  extent  or  character  of  the  coal 
nelds  of  Alaska.  Neither  could  I  add 
to  your  knowledge  or  that  of  Con- 
gress as  to  the  need  for  this  coal  both 
by  the  Navy  and  by  the  Industries  and 
people    of    the    Pacific    coast    gener- 


The 


the 


the  persuading  rea- 
sons for  the  belief  that  the  Govern- 
ment should  undertake  to  drive  from 
the  coast  inland  one  or  more  lines  of 
railroad:  (I)  The  Government  al- 
ready regards  it  as  its  duty  to  build 
wason  roads.  Such  roads  when  well 
built  are  almost  as  costly  as  the  con- 
struction of  a  railroad,  which  is  the 
ntial    modern    means   of   transiporta- 


The 


that  without  surrendering  our  re- 
sources in  Alaska  private  railroads  will 
be  built.  (3)  The  opening  of  this  new 
country  demands  that  the  highways  of 
travel  and  commerce  should  be  made 
wholly  subservient  not  to  private  in- 
terest but  to  the  upbu-lding  of  this 
territory  that  they  may  be  the  real 
servants   of   the   national   puiT>ose. 

If  it  is  thought  wise  to  recoup  the 
Government  for  its  original  outlay  it 
car  be  done,  at  least  In  part,  bv  fol- 
lowing a  plan  not  unknoi-n  to  our  peo- 
ple—by giving  a  land  subsidy  to  the 
owners  of  the  road.  Retain  in  the 
Government  one-half  of  the  land  on 
each  side  of  the  railroad  until  it  has 
appreciated  in  value  by  the  growth  of 
the  lands  givtn  to  the  public.  Thus 
the  Government  would  subsidize  Itself 
and  reap  some  of  the  benefits  accur- 
Ing  to  Its  land  from  the  construction 
of  the  road.  Judging  by  the  Increase 
In  land  values  in  the  newly  opened  sec- 
tions of  Canada,  who  could  saj-  but 
that  long  before  Che  boiids  were  due 
the  Government  would  thus  have  an 
asset  sufficient  to  mee'  the  original 
debt? 
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roads.  The  two  exist  together  in 
other  countries.  I  would  not  even  ap- 
ply the  principle  of  the  commodities 
clause  of  the  act  to  regulate  commerce 
to    such    roads.      They    should    be    built, 

vision.  ca,pitalized  and  operated  under 
the  strictest  resulatlon.  and  be  at  any 
time    subject    in    purcha.=e    by    the    Gov- 
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re  appears  to 
me  but  one  conclusion  that  can  be 
reached  as  to  the  manner  In  which 
tliey  may  be  safely  turned  over  to  the 
public— under  a  leasing  and  royalty 
system  similar  to  that  under  which 
the  .State  of  Minnesota  leases  Its  ore 
lands  and  the  States  of  Montana  and 
Colorado  their  coal  lands.  The  tracts 
opened  sjiould  be  disposed  of  to  those 
who  within  a  certain  time  would  de- 
velop mines  and  make  their  product 
commercially    available.      This      means 

the  operation  of  a  mine  the  applicant 
should  take  a  lease  so  conditioned  for 
p.  limited  period.  Sufficient  land  should 
be  leased  as  a  body  to  justify  long- 
continued  and  economical  operation. 
As  the  average  of  all  operations  in  the 
United  States  Is  2.600  acres,  including 
many    small    holdings,    this    might      be 

There  has  been  much  dispute  be- 
tween those  who  favor  making  a  lease 
for  an  Indeterminate  period,  dependent 
alone  upon  continued  operation,  and 
those  who  believe  it  wisest  to  fix  a 
term  for  the  lease,  20,  JO  or  more 
years.  This  dispute  seoms  to  me  of 
much  more  academic  thr.n  practical  in- 
terest. There  should  be  no  disposi- 
tion to  change  the  lessee  If  a  fixed 
term  of  lease  is  decided  upon.  the 
original  lease  should  have  an  assured 
preferential  right  to  a  renewal  until 
the  mine  Is  worked  out.  So  that  in 
the  end  the  fixed  term  is  a  reserva- 
tion   of    the    right    on    thj    part    of    the 


<"«!  land  he  reserved,  so  that  the  pub- 
lic and  the  Navy  might  be  rendered 
irdependent  of  private  supplies  if  that 
^lould   become  necessary. 


ited 


uantltles  of  a  high  grade  of  lignite 
1  the  interior  which  may  not  stand 
xtended  storage  or  transportation, 
his  could  be  converted  into  electric- 
y  at  the  mouth  of  the  mines  and 
idely  distributed  for  lighting,  heat, 
power.  Toward  the  southern 
3ast  of  the  peninsula  there  are  two 
ell-known    fields    of   a    hish-grade    bi- 


nt  to 


pake 

nber    of  yer^.rs 

ould    be  fixed 

inlmum  anni 


tern 


the 


termlna 
A    fi.\ 

would  conduce  to  operition  and  pre- 
vent the  holding  of  lands  out  of  use. 
These  are  matters,  howeier.  of  regula- 
tion upon  which  much  ihought  sihould 
be  expended,  and  the  experience  of 
other  lands  will  be  found  helpful.  If 
the  principle  of  the  homestead  law  is 
adopted,  and  one  lease  only  permitted 
to  any  one  person  or  group  of  persons, 
and  all  leases  made  nontransferable, 
excepting  with  the  consent  of  a  deslg- 
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to 
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the    Gov 


ment.  To  stimulate  the  opening"  of 
mines,  all  royaly  might  well  be  waived 
for  a  brief  period;  later,  however 
these  royalties  would  be  a  not  incon- 
siderable addition  to  the  resources 
available  for  Alaskan  development  for 
I  would  think  it  the  wisest  policy  to 
give  to  this  new  land  the  full  return 
from  her  properties  to  be  used  in  her 
improvement,  at  least  for  many  years. 
There  are  many  isolaied  places  in 
Alaaka  where  small  m  les  may  be 
opened  to  supply  a  local  and  sm'all 
need,  A  license  to  mine  a  small  acre- 
age without  any  charge  whatever  on 
the  part  of  the  Government  would 
meet   this    need. 

* 

BllI.DING    TRADES    EMPLOVEBS'   AS 
SOllATIO.\        OF        CALIFORNIA 
ADOPTS     RESOLUTIONS       RE- 
GARDING THE  PLASTER. 
ING    SITUATION. 


At    a    special 
Building     Trade 
tion  of  Calitorni 
19H.   to   conside. 


called  meeting  of  the 
Employers'  Assocla- 
.  held  on  January  2nd. 
Plastering  sitij 


omposed    of    ihe 


led    authority,    i 
nonopoly    could    be 


tha 


ation. 


depr 


ented. 


n-ould. 

however,    add    one    other    precaution— 
t'hat  in   each    field  a  large   body  of  the 


tion.    which    Body 
following  bodies.  t„   „,. 

The  General  Contractors'  Ass'n 
Tlic   Concrete   Contractors'   Ass'n. 
The  San  Francisco  Lumbermen's  Club 
The  Master  Housesmiths'  Ass'n 
The  Furniture  &  Carpet  Trades  Ass'n 
The  San  Francisco  Planing  Mill  Own- 
ers   Association, 

The  Sheet  Metal  Contractors'  Ass'n. 

The  Lighting  Fixture  Club  of  S    F 

^_The   Erectors'   Association   of  Califor- 

The   Cabinet    ManutacLurers'   Ass'n 

T-he  Master  Roofers'  *  Manufactur- 
ers' and  Individual  Firms,  the  follow- 
ing resolution    was  adopted; 

•■WHEREAS,  Local  Plasterers'  Union 
No.  66  has  demanded  50%  of  the  labor 
involved  in  nailing  up  staff  work  on 
K-vposition  Buildings,  at  an  Increased 
labor  cost  of  50%,  which  work  hereto- 
fore, at  all  previous  Expositions  held 
in  the  United  States,  has  been  per- 
formed by  Carpenters  only,  and 

WHEREAS,  The  Building  Trades 
Council  of  San  Fl-ancisco  has  awarded 
this  work  to  Journeymen  Carpenters 
only.  In  Accordance  with  an  uni^er- 
standing  with  the  Panama-Pacific  Ex- 
position officials,  the  Building  Tndes 
Council  and  the  Contractors,  before  the 
contracts  were  awarded,  es  a  result  of 
which  decision  the  men.bers  of  Local 
Plasterers'  Union  No.  fi.;  have  walked 
out  on  all  Plastering  Work  In  San 
Francisco,  and 
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Firms    fl«4rfrln8: 

news 

on 

Hpeclal 

classes     of     bulldlnes. 
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OS       Banks,      1 

Ohorches,    Schoola 

Hotels, 

etc.. 

win  find     mieh 

Items 

all    clnssifled 

and 

crouped     ander     proper 

headings, 
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this 

page. 

These    same  | 

Itcnui    are     a^aln 

ted 

under 

"LOCAL.ATIES" 

In      the      last 

part    of 

our 

news     depnrtment 

1 

APARTMENT  HOUSES. 


SAN  FRANCISCO — ApartTnent  house. 
4  Ftory  and  base.  Class  C  construc- 
tion. Cost  not  stated.  Architect.  Her- 
man Barth.  12  Geary  street.  S-  F-  Own- 
er's name  withheld.  The  building  will 
be  erected  on  California  street  near 
Hyde  and  will  cover  a  large  ground 
area.  Plans  show  a  total  of  some  40 
suites  arranged  in  two  and  three  room 
apartments.  Interior  will  be  finished 
in  pine  wltii  elm  panels  and  oal<  floors. 
There   will    be  steam    heat,   a    liol    water 


•ten 


All 


suites  will  have  wall  beds  and  private 
bath  rooms.  Baths  will  be  finished  in 
tiic  and  will  have  composition  floors. 
Entrance  and  vestibule  will  be  finished 
in  marble  and  tile.  Exterior  of  the 
hcuse-wlll  be  faced  with  pressed  brick 
and.  terra  cotla.  Preliminary  plans  are 
new  being  prepared.  Further  mention 
wlllbe  made   of  this  work. 

SAN  FRANCISCO — Apartment  house 
alterations,  3  story,  frame.  $6,000.  Ar- 
chitect, N.  W.  Sexton,  Chronicle  Bldg,. 
S.  F.  Owner,  Mrs.  C.  De  Forest.  The 
building  on  Clayton  street  north  of 
Halght.  now  occupied  by  several  flats, 
will  be  altered  into  a  modern  apart- 
ment house  structure  containing  three 
and  five  room  suites.  There  will  be 
new  interior  finish,  partitions,  plumb- 
ing, electric  work  and  heating.  All 
spartments  will  be  equipped  with  wall 
beds  and  will  have  private  bath  rooms. 
Interior  finish  will  be  of  pine  and  red- 
wood. Bath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  Exterloi' 
of  the  building  will  be  covered  with 
rus-tic  and  shiplap.  Plans  are  com- 
plete aJld   figures  are   being   taken. 

BERKELEY.  ALA.MED  \  CO.,  CAL.— 
Apartment  house,  5  story  and  base. 
Class  C  construction,  $50,000.  Archi- 
tect, Clay  N.  Burrell.  Albany  Bldg.. 
Oakland.  Owners,  Cohn  Bros.  The 
building  will  be  erected  on  a  large 
corner  lot  in  Berkeley,  and  has  been 
designed  for  suites  of  two  and  three 
rri  ms.  Interior  will  be  flnlslied  in 
pine  and  elm  panels  with  some  hard- 
wood floors.  There  will  be  steam  heat, 
elevator  service  and  vacuum  cleaning. 
Bath  rooms  will  have  composition 
floors  and  tile  wainscot.  Entrance  will 
be  finished  In  marble  and  tile.  All 
suites  will  be  equipped  with  wall  beds 
and  private  bath  roomo.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Preliminary  plans  have  been 
a.pproved  and  the  architect  Is  now  en- 
gaged  on    the   working   drawings. 

PORTLAND.  ORE— Apartment  house 
2  story  and  base,  frame,  $15,000.  Ar- 
chitects. Goodrich  &  Goodrich.  Ablng- 
ton  Bidg..  Portland.  Owner's  name 
withheld.  The  building  will  be  erected 
on  the  East  Side,  covering  an  area  of 
t"  by  70  feet.  Interior  has  been  ar- 
ranged for  eleven  suites  of  two  and 
tiiree  rooms,  besides  a  number  of  sin- 
gle   rooms.      All    suites    -,viU    have    prl- 


all 


Hnisli     will     be     of    pine    and     redwood. 
Oak    floors    will    be    used    in    tlie    living 


a   hot   water   system   and   vacuum  clean- 
ing.     Bath    rooms    will    have    compoal- 


flo 


1(1   tile 


Ex 


uf  the  building  will  be  covered  with 
rustic  and  sliiplap.  Work  will  start  In 
Iht    spring. 

.SEATTLE,  WASH— Ar-artmet)t  house. 
3  story  and  base,  brick.  $25,000.  Ar- 
ichitect,  F.  H.  Blohme,  New  York  Bldg., 
Seattle.  Owner.  Frank  Logan.  The 
building  will  be  erected  at  the  south- 
east corner  of  Republican  and  .Minor 
streets,  and  has  been  designed  to  con- 
tain flfteen  suites  of  two  and  three 
rooms.  Interior  finish  »  Ul  be  of  pine 
and  hardwood  veneer.  Some  oak  floors 
will  be  used.  There  w!Il  be  steam 
heat  and  a  hot  water  system.  All  suites 
will  have  wall  beds  and  private  baths. 
Bath  rooms  will  have  composition 
floors  and  tile  wainscot  Exterior  of 
the  building  will  he  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are    being    taken. 

Contracts  Anarded. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  3  story  and  base,  brick  and 
steel.,  $60,000.  Architect,  Fernand  Par- 
mentler,  Byrne  Bldg..  L  A.  Owner, 
Mrs.  Harvey  Ingerson.  Contractors, 
Ditro-Wren  Constructbin  Co.,  Van 
Nuys  Bldg.,  L.  A.  Note:  The  contract 
has  been  taken  on  the  percentage  basis 
and  the  estimated  cost  of  the  building 
is  placed  'at  $60,000. 

BANKS. 


OROVILLE.  WASH..  -Bank.  2  story 
and  base,  brick  and  concrete,  $15,000. 
Architect.  A.  Harlan  Tnomas,  Arcade 
Bldg.,  Seattle.  Owners.  First  National 
Bank  of  Oroviile.  Tlie  building  will 
be  erected  on  a  corner  site,  the  entire 
first  floor  being  occupied  by  the  bank, 
and  upper  floors  will  be  arranged  for 
modern  offices.  Interior  finish  will  be 
of  pine  and  hardwood.  There  will  be 
a    central    heating    system,    special    coin 


vlndn 


ash 


frames.  Exterior  of  the  building  will 
he  faced  with  pressed  brick.  Plans  are 
being  prepared  and  figures  will  be 
nailed    for    within    a    month. 

base:  ball  park. 

Contracts    Vw.inled. 

SAN  FRANCISCO — Base  Ball  Park, 
concrete  and  frame.  Cost  not  stated 
Architect.  Walter  A.  Mathews,  Oak- 
land. Owners,  Recreation  Park  Asso- 
ciation. Contractors,  Ward  &  Goodwin, 
981  Guerrero  street,  S.  F.,  carpentry 
work    only.      Contract    price    not    stated. 


BATH  HOUSES, 


SEA  SIDE,  ORE.— Bath  house.  1 
story,  reinforced  concrete,  $25,000.  Ar- 
chuects.  Doyle  &  Patterson,  Worces- 
ter Bldg..  Portland.  Owner,  J.  E. 
Gates.  The  building  will  be  arranged 
for  ..1   large  number  of  tub  baths,  show- 


and 


pool.  Equipment  will  be  of  the  most 
modern  type.  Including  filters  and 
water  heating  plant.  E.xterior  will  be 
faced  with  cement  plastei.  No  general 
ccntract  will  be  let.  the  owner  doing 
the  work   by  Day  Labor,  .ind  subletting 


BRmaES  AND  DAMS. 


Ill 


a  tin 


grading  have  been  started. 


S.VNTA  CRUZ,  SANTA  CRUZ  CO., 
I  •-M,— Wharf,  timber  and  creosoled 
piles,  $16'5.00O.  Engineer,  H.  J.  Brun- 
nitr.  Sharon  Bldg.,  S.  F.  Owners.  City 
of  Santa  Cruz.  The  wharf  will  be 
about  2,750'  feet  long  and  will  be  erect- 
ed near  the  present  Fisherman's 
Wharf.  The  approach  portion,  which 
is  2.100  feet  long  will  vary  In  wldtll 
from  30  to  42  feet.  The  main  pier  will 
be  about  650  feet  long  and  80  feet 
wide.  This  will  have  a  shed  on  It  210 
feet  long  and  46  feet  wide.  The  entire 
construction  will  be  of  timber  and 
creosote  piles.  About  2,200  plies  will 
be  required,  \arying  in  length  from 
30  to  70  feet,  and  about  two  million 
board  feet  of  lumber.  The  usual  bolts 
and  fittings,  spikes,  drift  pins,  etc.,  will 
be  used.  There  will  be  one  track  run 
the  full  length  of  the  approach  and 
pier.  Davits  and  their  mechanical 
equipment  will  also  he  used.  Plans  are 
complete  and  figures  are  being  taken. 
Bids  will  be  opened  on  February  6th. 
Plana  and  specifications  can  be  secured 
from    the   engineer. 

ESQUIMAULT,  B.  C— Dry  dock,  con- 
crete construction,  $4,000,000.  Engi- 
neers, Dominion  Government.  Own- 
ers, Dominion  of  Canada.  Details  of 
the  proposed  dry  dock  which  Is  to  be 
elected  at  Esqulmault  have  been  made 
public.  The  structure  will  have  a  total 
length  of  1,150  feet  with  an  extreme 
depth  at  the  approach  of  50  feet  and 
an  average  depth  of  40  feet  at  high 
water.  Construi;tion  will  be  of  rein- 
forced concrete  and  steel.  The  site 
has  been  selected  and  preliminary 
work  of  grading  has  been  started. 
V\  orklng  drawings  are  now  being  com- 
pleted in  the  Dominion  offices  and  flg- 
uies  will  be  caUed  for  within  a  short 
time. 

VANCOUVER,  B.  C. — Bridge,  steel 
and  concrete  construction,  $2,000,000, 
Engineer,  John  Wolfe  Barry.  Vancou- 
ver, B.  C.  Owners.  Burraid  Inlet,  Tun- 
nel and  Bridge  Co.  Plans  for  a  large 
steel  span  bridge,  which  Is  to  be  erect- 
ed over  the  Second  Narrows,  are  com- 
plete, and  are  now  In  the  hands  of  the 
contractors  for  figures.  Bids  will  be 
opened  on  April  1st.  Plans,  speclfica- 
ii"ns  and  full  particulars  can  be  se- 
cured from  the  engineer,  who  may  be 
addressed    in   care   of  the   owners. 

PORTLAND,  ORE. — Deck  construc- 
tion. Cost  not  stated.  Engineer,  G.  B. 
Hegardt.  care  of  the  Dock  Commission, 
Portland.  Owners,  City  of  Portland. 
Plans  have  been  completed  for  Munici- 
pal Dock  No.  2,  which  is  to  be  erected 
on  the  East  Side.  Construction  will  be 
similar  to  that  of  Dock  No.  1,  includ- 
ing concrete,  brick  and  heavy  mill 
construction.  The  dock  will  be  525 
feet  long  and  will  be  covered  with  a 
shed.  Proceeds  from  bonds  valued  at 
$900,000  will  shortly  be  available.  Bids 
will  be  called  for  some  time  this  month 
but  construction  will  not  be  started 
until   the  money  is  available. 

Contracts   Awarded. 

SAN  FRANCISCO  —  Pier  addition, 
limber  construction,  $12,766.  Engineer, 
Assistant  State  Engineer,  Ferry  Bldg.. 
S.  F.  Owners,  State  rf  California. 
Ccntractors,  San  Francisco  Bridge  Co.. 
S  F.  Contract  price.  $12,766.  This 
work  Is  to  be  done  at  Pier  No.  25, 


CHURCHES. 


BERKELEY.  ALAMEDA  CD..  CAL.— 
Church.  1  story,  frame.  JlO.OflO.  Ar- 
chitect. W.  H.  Ratclift.  Jr..  First  Na- 
tional Bank  Bldg..  Berkeley.  Owners, 
St.  Peters  Parish.  The  building  will 
be  erected  on  Rock  Ridge  Road,  and 
has  been  designed  in  the  .Mission  style. 
Interior  will  be  arranged  for  a  main 
•au'ditorium,  seating  2f50  people,  and 
Sundey  school  rooms.  Pine  and  red- 
wood will  be  used  in  the  finish.  Plans 
provide  for  a  hot  air  system  of  heat- 
ing. Art  glass  will  also  be  used.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster.  Plans  are  com- 
plete and   figures  are   now   being  taken. 

PASADENA,  LlOS  A.NGELES  CO., 
CAL. — Church  auditorium.  1  story  and 
base,  frame,  $10,000.  Architect,  Nor- 
■man  P.  Marsh.  Broadway  Central  Bldg., 
L.  A,  Owners.  Tremont  Baptist  Church. 
The  addition  will  be  erected  In  the  rear 
of  the  present  church,  and  will  be  con- 
nected to  the  main  body  of  the  church 
by  an  arched  corridor.  The  building 
will  be  50  by  SO  feet.  The  main  audi- 
torium, which  is  to  occupy  the  entire 
first  floor,  will  seat  600  people.  Base- 
ment will  contain  a  social  hall  and 
kitchen.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  a  central 
heating  system.  Exterior  of  the  bulld- 
ine  will  be  faced  with  blue  brick  base 
and  cement  plaster  on  metal  lath. 
Plans   are    being    prepared. 


FACTORIES  &  WAREHOUSES. 


SAN  FRAINCISCO  —  Cold  storage 
plant,  5  story  and  base.  CLASS  B  con- 
struction. J60.000.  Architect.  Edmund 
Kollotrath,  560  Belvedere  street.  S.  P. 
Owners.  Merchants  Ice  and  Cold  Stor- 
age Co.  The  building  Kill  be  erected 
at  the  southeast  corner  of  Montgomery 
and  Lombard  streets,  covering  an  area 
of  SS  feet  2  inches  by  S9  feet.  Con- 
struction will  be  of  bilck  and  steel, 
v.ith  hollow  tile  parlltl.ins  and  cement 
floors.  There  will  be  elevator  service, 
metal  window  sash  and  frames  and 
flieproof  doors.  A  large  amount  of 
st  ecial  machinery  will  be  Installed. 
Exterior  of  the  building  will  be  faced 
with  stock  brick.  Plans  have  been 
completed  and  received  the  approval  of 
the   owners.   Construction    will   be  start- 


let. 


E.MERYVLLE.  ALAMEDA  CO..  CAL. 
— Factory.  I  story,  reinforced  concrete, 
$15,000.  Architect,  none.  Owners.  Cal- 
ifornia Pickle  and  Sauce  Co..  133  Myr- 
tle street.  Oakland.  The  building  will 
cover  a  ground  area  of  125  by  140  feet, 
pnd  will  be  practically  fireproof 
throughout.  Interior  will  be  finished 
In  pine  with  cement  flocr.  Some  tile 
wainscot  will  be  used.  There  will  be 
a  steam  plant  and  special  m,acliinery. 
Exterior  of  the  building  will  be  faced 
Vith  cement  placter.  Plans  are  com- 
plete and  in  the  hands  of  the  owners. 
Who  v.'lll  do  the  work  by  Day  Labor. 
Materials    are    now    beiiig    purcliased. 

LONG  BEACH.  LOS  yVNGELES  CO.. 
CAU— Packing  plant.  2  story  and  base. 
brick.  $60,000.  Architect,  none.  Own- 
ers. National  Tuna  Fishing  and  Pack- 
ing Co..  Charles  E.  Williamson.  Pres,, 
Long  Beach.  This  building  is  to  be 
erected  on  the  harbor  front  and  will 
cover  a  large  area.  Construction  will 
be  of  the  extra  heavy  type.     There  will 
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be  a  large  amount  of  special  machin- 
ery, metal  window  sash  and  frames 
and  fireproof  doors.  Plans  provide  for 
steam  heat,  pine  trim,  modern  electric 
and  plumibing  work,  l.'xterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  being  prepared  and 
when  complete  will  be  turned  over  to 
the  owners  wiio  will  take  figures. 
Contracts    Airarded. 

NAPA.  NAPA  CO..  CAL. — Laundry 
building.  1  story  and  base,  brick  and 
concrete.  $16,500.  Architect.  State  De- 
partment of  Engineering,  Sacramento. 
Owners.  State  of  California.  Contrac- 
tor. R.  S.  K.  Mac.Millen.  S.  P.  Contract 
pr'ce.    $16,500. 

SEATTLE,  WASH. — Warehouse,  3 
story  and  base,  reinforced  concrete. 
$75,000.  Architect's  name  not  given. 
Owners,  Oregon-Washington  Railroad 
and  Navigation  Co.  Contractors,  Pear- 
son Construction  Co.,  New  York  Bldg,, 
Seattle.  Contract  price,  $75,000.  Note: 
When  complete  the  building  will  be  oc- 
cupied by  the  Western  Hardware  and 
.Metal   Co. 
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FIRE  HOUSES  AND  JAILS. 


SAN  FRANCISCO — Fire  house.  2 
story  and  base,  brick  £.nd  concrete, 
$60,000.  Archite.-ts.  Ward  &  Blohme. 
Alaska  Commercial  Bldg..  S.  F.  Own- 
ers. City  and  County  of  San  Francisco. 
Working  drawings  for  Engine  House 
No.  12.  which  is  to  erected  at  the  cor- 
ner of  Drumm  and  Commercial  streets, 
have  been  completed  and  have  received 
Ihr  approval  of  the  Supervisors.  Fig- 
ures will  be  called  for  at  once.  The 
fci'ilding  will  contain  iho  apparatus 
room  and  stable  on  the  first  floor,  and 
quarters  for  the  men  on  the  second 
floor.  Interior  finish  will  be  of  pine 
ana  hardwood.  There  will  be  cement 
end  tile  floors.  Plans  provide  for 
steam  heat,  a  hot  water  system  and 
vacuum  cleaning.  Baths  will  be 
equipped  with  showers.  Special  plumb- 
ing and  electric  work  are  called  for 
in  the  specifications.  Exterior  of  the 
binding  will  be  faced  with  brick  and 
stone. 

SAN  FRANCISCO — Fire  alarm  sta- 
tion. 1  and  2  story,  concrete  and  brick, 
$40,000.  Architect.  City  Architectural 
Department.  Temporary  City  Hall.  S. 
F,  Owners.  City  and  County  of  San 
Francisco.  A  new  building  will  be 
ereced  in  Jefferson  Square,  probably  on 
the  site  of  the  old  Central  Emergency 
Hospital,  which  will  house  the  fire 
ali'rm  equipment  and  repair  depart- 
ment of  the  city  flre  department.  There 
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pair  sliops  and  storage  space.  Interior 
will  be  finished  in  pine.  There  will  be 
steam  heat  and  special  wiring.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  to  be 
completed  at  once  and  figures  will  be 
taken  by  the  Board  of  Public  Works. 
VENTURA  COUNTY.  :?AL.— Jails.  3. 
1  story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect.  A.  C.  Mar- 
tin. Higgins  Bldg,.  L.  A.  Owners.  Ven- 
tura County.  These  buildings  will  be 
erected  at  the  following  locations: 
Fillmore.  Moorpark  and  Camorllla.  All 
will  be  of  the  same  design  and  con- 
stiuction.  with  cement  and  pine  floors, 
steel  cells,  composition  roofs,  modern 
jail  plumbing  and  electric-  work.  There 
will  be  wrought  iron  window  grilles 
and    steel    doors.      Exteriors      will       be 


aced  with  cement  plaster.  Plans  are 
•  eing  prepared. 
LOS  ANGELES.  CAL.— Fire  houses.  4, 
story  and  base,  brick.  $10,000  each. 
Architect,  J.  J.  Backus.  24  City  Hall,  L. 
V.  Owners.  City  of  Los  Angeles.  These 
■  uildings  will  be  erected  at  1st  and 
ttno.  Vermont  and  Santa  .Monica,  Flor- 
nce  and  Moneta  and  39th  and  West- 
rn.  Each  building  will  house  two 
litces  of  apparatus  on  the  first  floor, 
nd  will  be  arranged  for  living  quar- 
ers  for  the  men  on  the  upper  floor, 
nterlors  will  be  finished  in  pine.  There 
vill  be  special  plumbing  and  electric 
v-ork.  Exteriors  will  be  faced  with 
iressed  brick.  Plans  are  being  pre- 
pared and  figures  will  be  called  as 
oon  as  working  drawings  can  be  com- 


FLATS. 

S-\N  FRANCISCO— Flats.  2  story  and 
ba.se.  frame.  $3,500.  Architect,  none. 
Owner,  John  J.  Binet.  68  Ramona  ave- 
nue. S.  P.  The  building  will  be  erect- 
ed on  the  east  side  of  Guerrero  street 
.south  of  19th.  and  has  teen  designed 
to  contain  two  modern  fiats  of  five  and 
six  roms.  Interiors  will  be  finished 
in  pine  v.'ith  some  elm  panels  and  oak 
floors.  There  will  be  open  flre  places 
ard  tile  mantels.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. Tile  wainscot  will  also  be  used 
in  the  kitchens.  Automatic  water 
heaters  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  In  the  hands 
of  the  owner,  who  will  do  the  work 
by  Day  Labor.  Materials  are  now  be- 
ing   purchased. 


GARAGES. 

WHITTIER.  LOS  ANGELES  CO.. 
CAL. — Garage  and  warehouse.  1  story 
and  base,  brick  and  concrete.  $I5.00'0. 
Architects.  Rea  &  Garlstang,  Black 
Bldg.,  L.  A.  Owners.  Standard  OH  Co. 
The  building  has  been  designed  In  the 
shape  of  an  L.  and  will  house  the  com- 
pany's office  in  the  front  portion,  a 
wi-rehous*  and  garage  in  the  rear.  The 
st'ucture  will  cover  an  area  of  33  by 
67  "4  feet  and  22  by  74  feet.  Interior 
of  the  oflices  will  be  finished  in  pine 
and  hardwoods.  The  garage  will  have 
a  cement  floor.  Metal  window  sasli 
and  frames  will  be  used.  Exerlor  of 
tlie  building  will  be  faced  with  pressed 
hiick.      Plans    are    being    prepared. 


GOVERNMENT   WORK   AND 
SUPPLIES. 

I'liinpfi,    Mnre    Inland    and    Puget    Si^und. 

The  specifimtions  foi  centrifugal 
'punipa,  etc..  required  !n  the  central 
power  plants,  navy  yartl.  Mare  Island, 
Cal..  and  Puget  Sound,  Wash.,  bids  for 
wihieh  are  to  be  opened  at  the  bureau 
of  yards  and  docks.  Navv  Department, 
on    February    14,    state: 

General  Intention. — I*  is  the  de- 
clared and  acknowledged  intention  and 
meaning  to  provide,  secure,  and  install 
two  motor-driven  centrifugal  flre 
pumps  in  the  central  power  plant  at 
the  United  States  navy  yard.  Mare 
Is'and,  Cal..  and  two  steam  turbine 
ilriven  centrifugal  hot  water  heating 
system    pumps    in    Lhe    central      power 
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plant,  United  States  navy  yard,  Puget 
Sound,    Washington. 

General  Description, — Tlie  motor- 
driven  1.000  gallon  per  minute  pumps 
are  to  be  used  for  fire  and  general 
rlusliing  service  at  Marc  Island,  Cal, 
Tiiese  pumps  sliall  be  suitable  for 
pumping  sea  water.  The  turbine- 
dri\'en  1,000  gallon  per  minute  pumps 
are  to  be  used  for  tlie  circulation  of 
freS'h  hot  water  in  a  Iveating  system  at 
Puget  Sound.  Wasli,  There  sliall  also 
be  furnished  all  material  and  labor 
necessary  to  r:iise  t'he  present  lieating 
system  heater  and  instnll  new  suction 
piping  at  the  navy  yard.  Puget  Sound, 
Washington. 

The  power  plants  are  now  operating 
.iiid    these    pumps    will    oe    installed    in 
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the  drawings,  talking  their 
suction  from  the  existing  outlets  and 
discharging  into  existir.^v  distributing 
systems.  All  t'he  piping,  valves  and 
fittings  for  connections  from  the  ex- 
isting outlet  to  points  shown  nn  the 
drawings  are  to  he  furnished  under 
this  specification.  The  pum'ps  for  Mere 
Island  shall  have  such  characteristics 
as  to  make  them  suitable  for  fire, 
flushing,  and  circulating  service,  tak- 
ing tlieir  suction  direct  from  tlip  well 
Irclow  the  pump  pit  floor. 

La    Junta,    Colo.,   Post    Office. 

The  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  has 
rejeced  all  bids  received  for  the  con- 
sitruction,  complete,  of  the  U.  S.  post 
office  at  La  Junta,  Colo. 

Cheyenne,   "W'yo.,    RepalrM.   Etc. 

The  following  bids  were  received  by 
tlie  custodian  U.  S.  po.'st  office,  Chey- 
enne, Wyo,.  for  repairing  and  painting 
in  the  V.  S.  post  office  building  at 
Cheyenne.   Wyo.: 

B.  M.  Bruce.  Cheyenne,  Wyo.,  J4,- 
475. 

J.    P.    Sullivan.    Chicago,    III..    $3,744. 

Grohne  Contracting  Co.,  Joliet.  III.. 
J4.940. 

The    Sherman     Co..    Cheyenne.     Wyo.. 


Rock     Sprlnex,     Wyo.,     Vault     Shelving. 

The  following  bids  were  received  by 
the  supervising  arcliltect.  Treasury 
Department.  Washington,  D.  C.  tor  in- 
stalling metal  vault  slieiving  in  the 
V.  S.  po.st  office  at  Rock  Springs.  Wyo.: 

Tlie  H.  H.  Sh'ults  Co.,  Gowanda,  N.  T., 
SS3. 

The  Canton  Art  Metal  Co.,  Canton. 
Ohio,     $98. 

The  Berger  Mfg.  Co..  Canton.  Ohio, 
$105. 

Art  Metal  Construction  Co..  James- 
town,  N.   Y..    $108. 

Crown  .Metal  Construction  Co.. 
Jamestown,    N.    T..    $ni..iO. 

Watson  Mfg.  Co..  Jan.estnwn,  N.  T. 
$I1S 

The  Van  Dorn  Iron  Works.  Cleve- 
Uind,    Ohio,    $46. 


Grand      .lunction,      Colo..      CouMtruction, 

T.  c  following  bids  w-re  received  by 
tl  J  supervising  architect.  Treasury 
Department.  Washington.  D.  C,  for 
the  construction  (including  plumbing, 
gas  piping,  heating  app.;ratus.  electric 
conduits  and  wiring.  Interior  lighting 
fixtures  and  approaches)  of  the  U.  S. 
post    office    at    Grand    Junction,    Colo.: 
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Bid   1.      W.   C.   Boye 
Colo. 

■J.  F.  H.  Cowell.  Central  Savings 
Bank   Building.  Denver,   Colo. 

3.  J.  H.  WIese.  1301  City  National 
Bank    Building.    Omaha,    Neb. 

4.  Hiram-Lloyd  Building  and  Con- 
struction Co.,  Odd  Fellows'  Building, 
St.    Louis,    .Mo. 

3,  Frank  Kirchliof  Lumber  Co., 
Denver,    Colo, 

For  using  light  col  )red  Colorado 
marble  tor  all  exterior  stonework,  ex- 
cept where  granite  is  required — Bid  1. 
$90,951;  2.  $100,545;  3,  $102,110;  4, 
$105,217;    0,    $111,014. 

For  using  Colorado  sandstone  for  all 
exterior  stonework.  except  where 
granite  is  required — Bid  2,  $94,725;  5, 
$104,900. 

For    using    ligiiit      colored      limestone 


ston 


cept 


where  granite  is  required— Did  1.  $90.- 
354;  2.  $93,382;  3,  $93,944:  4,  $97,717:  5, 
$104,300. 

For  alternate  1:  Substituting  Keene's 
cement  for  hard  plaster  on  wails  of 
finished  rooms  as  specified,  add — Bid  3, 
$600;    4,    $800;    5,    $550, 

For  painting  plaster  walls  of  fln- 
islied  rooms  and  finishing  ceilings  in 
distemper,  as  sipecilied,  add — Bid  3, 
$1,500;    4.    $2,500;    5,    $1,800. 

Amount  included  in  the  proposal  for 
furnisliing  and  installlnit  of  all  inte- 
rioi  lighting  fixtures— iiid  1.  no  bid; 
2,    $312;    3,    $2,000;   4.   $1.I.>0;    5,   $900. 
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Irrigation   I*roject. 

o  the   approval   of   the 


retary  of  the  Interior  ot  the  contracl 
between  the  State  ot  Washington  ana 
the  United  States  providing  for  the  In- 
vestigation of  the  Palouse  irrigation 
project.  Governor  Llste:-.  Mr,  E.  Mc- 
Culloh,  engineer  in  the  Reclamation 
.Service,  who  will  have  rharge  of  the 
vrrk,  and  Supervising  Engineer  C.  H, 
Snigart,  in  charge  of  ftashlngton  ir- 
rigation projects,  held  a  meeting  to 
outline  future  work  ond  discuss  the 
steps  necessary  for  handling  the  ap- 
piopriation  provided    by    the  State. 

The  entire  work  of  the  survey  will 
be  under  the  control  ot  the  Reclama- 
tion Service.  The  problem  is  to  find 
sufficient  feasible  reservoir  sites  to 
impound  water  for  the  irrigation  of  a 
smaller  project  than  the  one  originally 
planned,  as  the  Washtucna  Coulee  was 
considered  infeasible  by  the  board  of 
er:gineers  reporting  on  the  Palouse 
project,  and  railroad  ccnstruction  has 
mcde  the  site  at  the  diversion  point 
on    the    Palouse    River    infeasible. 

The  engineer  in  charge  has  gone 
over  a  number  of  proposed  reservoir 
slUs  and  a  portion  of  the  Washtucna 
Coulee.  A  reconnaissance  will  be 
made  in  a  short  time  ot  the  head- 
waters ot  the  Palouse  River  for  the 
purpose    of    locating    reservoir    sites. 

BrJi^haiu    City,    Vtali.    ConMtructlon. 

The  following  bids  wtre  received  by 
the  supervising  architect.  Treasury 
Department.  Washington.  D.  C,  for 
the  construction,  complete  I  including 
mechanical  equipment.  Interior  light- 
ing fixtures  and  appro  iches),  ot  the 
U.  S.   post  office  at   Brlgham  City,  Utah: 

Bid  1.  Campbell  Building  Co.  of 
Utah.   Salt   Lake   City,   Utah. 

2.  The  Parrott  Bros.  Co.,  P.  O.  Box 
9S4,    Salt    Lake    City,    Utah. 


.North  Pacino  Conrtructlon  Co.. 
Tnin    Palls.    Idaho. 

1  The  George  HlnchlifE  Co.,  Para- 
gruld,  Ark. 

Proposal  No,  1,  Using  limestone  for 
ail  stone  work,  except  where  granite 
is  required — Bid  1,  $55,849;  2,  $56,600; 
3.    $59,431:    4,    $69,600. 

Proposal  No.  3.  Using  sandstone  for 
all  stone  work,  except  where  granite 
Is    required — Bid    2,    $60,600;    3,    $61,431 

For    alternate    No.      1       (substituting 
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walls    in    the    first 

rits.    as   specified),   add— Bid    1.    $320;    2. 

$175;    3,    $185:    4,    $300. 

For  alternate  No.  2  (painting  plas- 
Ifred  surfaces  of  all  finhhed  rooms  in 
first  and  mezzanine  stories,  as  speci- 
licd),  add— Bid  1,  $298;  2,  $283.75:  3 
$7l9;    4,    $900. 

Amount  included  in  the  proposal  for 
furnishing  and  installing  of  all  inte- 
rior lighting  fixtures— Bid  1,  $298:  2, 
216;    3.    $216.    4,    $400. 

San  Jofie,  Cal.,  Sereena. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department.     Wasihlngton.     D.     C,     for 
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but.    as    the    contract 
a     over    by     the    Govern 
les    will    be    shipped    to 
and     installed    at     the    1 

yard.  Lieutenant  Gygax  is  un- 
ood  to  have  acquired  much  valu- 
information  regarding  the  Diesel 
les  during  his  tour  ot  duty 
id.  Work  has  been  begun  on  the 
:ruction  of  the  experimental  oil 
les    intended     for    installation       on 
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York  navy  yard. 
been  prevailing 
gineers  as  to  the 


Maumee    at    the    New 
Much    discussion    has 
imong    the    naval    en- 
scope  of  the  internai- 


\atlve  naval  view  is  that  it  will  be 
limited  to  small  craft,  notably  in  the 
submarines,  where  oil  propulsion  Is 
almost  universal.  Information  re- 
ceived at  the  Navy  Department  indl- 
lates  that  the  foreigner.^  have  encoun- 
teied  much  trouble  with  the  Qlesel 
motors.  One  reason  is  the  high  speed 
of  these,  most  of  them  from  350  to  450 
revolutions  per  minute.  The  piston 
.=peed  has  to  be  as  much  as  1.000  feet 
a  minute,  as  against  600  feet  a  minute 
in  the  mercantile  type.  Hence  the  time 
.T\ailable  for  the  dissipation  of  the 
heat  by  the  jacket  water  Is  very  small, 
the  difficulty  of  cooling  the  piston  ef- 
fectively therefor  being  greater  than 
In  the  ordinary  type  of  motor.  The  re- 
sult may   be  a  crack,   which  Is  a  serious 


IS 

niatler.  since  the  fuel  charge  may  en- 
ter the  crank  chamber  and  cause  ex- 
Plosions.  In  this  way  accidents  have 
'happened  on  several  occasions.  The 
experience  gained  on  merchant  vessels 
propelled  by  oil  has  helped  towards 
the  solution  of  the  naval  problem,  be- 
cause even  in  their  engine.s  cracked 
cylinder  covers  occur.  Poth  in  design 
End  material,  however,  improvement  is 
taking  place  as  engineers  adapt  the 
oil  motor  to  marine  ccnditions.  Cu- 
ricusly  enough,  accidents  have  been 
more  frequent  in  French  submarines 
thin  in  those  of  any  other  country. 
But  since  the  cast-steel  piston  has 
been  replaced  by  one  of  cast  iron  the 
trouble  has  been  largely  overcome. 
Unlike  other  navies,  too.  the  French 
navy  has  many  submarines  driven  by 
steam.  Apparently  that  government 
has  declined  not  to  place  entire  con- 
ficence  in   the  Diesel  motor. 
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Tender    Sequoia,    RepnlrK. 

The  following  bids  were  received  by 
the  lighthouse  inspector,  18th  district, 
&n  Francisco,  Cal..  tor  making  re- 
pairs  to    generator    of    tender   Sequoia: 

Marine  Electric  Co..  San  Francisco. 
Cal.,    J92:    accepted. 

Crorker-Wheeler  Co  San  Francisco 
Cal..    $100. 

Alameda,    Cal.,    Vault    Slielvlng. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington.  D.  CL,  for 
installing  metal  vault  shelving  in  the 
V.  S.  post  office  at  Alameda.  Oal.; 

The  H.  H.  Shults  Co.,  Gowanda,  N 
T.,    J137. 

Crown  Metal  Construction  Co 
Jamestown,   N.   y.,   JI53.45. 

The  Watson  Mfg.  Co..  .Tamestown  N 
r..    J155. 

Art  Metal  Construction  Co.  James- 
town,  N.    Y.,    Jl 68.85. 

The  Berger  Mfg.  Co.,  Canton  Ohio 
1206. 

The  Van  Dorn  Iron  Works,  Cleve- 
land.   Ohio,    J380. 


Portland.  Owner,  iMax  A.  Vogt.  The 
building  has  been  designed  for  a  com- 
mercial garage,  and  will  cover  a 
ground  area  of  100  by  180  feet.  There 
will  be  a  cement  floor,  metal  window 
sasji  and  frames  and  special  gasoline 
storage  tanks.  Besides  the  storage 
space  the  building  will  contain  display 
rooms,  office  t.nd  a  completely  equipped 
machine  shop.  Exterior  will  be  faced 
with  cement  plaster.  I'lans  are  com- 
plete and  will  probably  be  turned  over 
to  the  owner,  who  will  build  by  Day 
Labor   and    purchase    all    materials. 

FORT  ROSECRANB,  CAL.— Oil  pipe 
line  and  oil  burners.  Cost  not  stated. 
Engineer,  Lieut.  H.  A.  McCune,  Fort 
Rosecrans.  Owners,  United  States 
Government.  Bids  are  now  toeing 
called  for  furnishing  and  Installing  an 
oil  pipe  line  and  oil  burners  at  Fort 
Rcsec.-ans.  Included  in  the  work  is  a 
laige  central  air  supply  tank  for  all 
burners.  Plans  and  specifications  can 
be  secured  from  Lieut.  H.  A.  McCune 
An  official  proposal  appears  in  another 
column  of  this  issue.  Bids  will  be 
opened   on  February   4th. 

MARE  ISLAND.  NAPA  CO.,  CAL.— 
Pumps  and  motors,  {14,0C0.  Engineer. 
Bureau  of  Yards  and  Docks,  Washing- 
ton, D.  C  Owners,  United  States  Gov- 
ernment, Bids  will  be  opened  on  Feb- 
ruary 14th  in  Washington,  D.  C,  for 
furnishing  and  installing  on  founda- 
tios  now  complete  at  the  central  power 
plants  at  Mare  Island  and  Puget  Sound 
two  motor-driven  fire  piim.ps  each  of 
1,000  gallons  per  minute  capacity,  and 
twc  steam  turbine  driven  heating  sys- 
tem pumps  each  of  1.000  gallons  per 
minute  capacity.  Plans  can  be  se- 
cured from  the  commandants  of  either 
navy  yard.  An  official  proposal  ap,pears 
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Interior  finish  will  be  of 
rdwood.  Plans  provide  for 
elevator  service  and  a  vac- 
uum cleaning  system.  Marble  and  tile 
will  be  used  extensively.  Patent  store 
fronts,  metal  window  sash  and  frames 
are  also  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  near- 
ly   complete. 


HOSPITALS 


SAN  FRANCISCO— Hospital,  1  story 
and  base,  reinforced  concrete,  117,500. 
Architect,  George  Colmesnil.  Lick 
E!dg..  s.  P.  Owners,  City  and  County 
of  San  Francisco.  Plan-;  bave  been 
prepared  and  received  the  approval  of 
the  Building  Committee  of  the  Board 
of  Supervisors  for  an  emergency  hos- 
pital  which    is   to  be  erected   In   the   Po- 
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Reverse    Gear    IMerbanlam. 

The  following  bids  were  received  by 
the  U.  S.  Reclamation  Service  at  Los 
Angeles.  Cal..  for  reverse-gear  mech- 
anism for  gasoline  engine.  Salt  River 
project,    advertisement    No.    263: 

Palrbanks-Morse  Co..  Los  Angeles. 
Cal.,  J43  net:  at  Los  Angeles:  weight,' 
150    lbs. 

Marine  Engine  Supply  Co.,  Los  An- 
geles, Cal..  155:  at  Los  Angeles- 
weight,    100    lbs. 


Balanced  Valves,  Elephant  Butte. 

The  Secretary  of  the  Interior  has 
authorized  the  Reclamation  Service  to 
execute  contract  with  the  Best  Mfg. 
Co..  of  Pittsburgh.  Pa.,  for  furnishing 
balanced  valves  for  service  conduits 
of  the  Elephant  Butte  dam.  Rio  Grande 
Irrigation  pro.)ect.  New  .Mexico.  The 
contract    price    Is    |24,980 

WIplnsr,    Port    Maaon. 

The  contract  for  power  wiring  at 
the  transport  wharf.  Fort  Mason.  Cal.. 
has  been  awarded  to  Newberry-Bend- 
he;m  Electric  Co.,  of  214  Humblodt 
Bank  Building.  San  Francisco  Cal  at 
$11,095. 

TUB  DALLES.  ORE.  —  Garage,  1 
story  and  base,  reinforced  concrete 
and  brick,  $15,000.  Architect.  John  V. 
Bennes,    Chamber    of    Commerce    Eldg., 


—HALLS  &  SOCIETY  BLDGS— 

OAKLAND.  CAL.— Lodge  hall,  3  or  4 
stoiy  and  base,  brick  and  steel,  $40,000. 
Architects.  Cunningham  &  Politeo 
First  National  Bank  Bldg..  S.  F.  Own- 
ers, Sons  of  St.  George.  The  building 
will  be  erected  at  the  corner  of  26th 
and  San  Pablo  streets,  and  will  cover 
a  considerable  ground  area.  There 
will  be  stores  on  the  first  floor  and 
lodge  rooms  above.  Interiors  of  the 
upper  floors  will  be  finished  In  hard- 
woods and  pine.  Maple  floors  will  be 
used  in  the  banquet  hall  and  ball 
rooms.  Plans  provide  for  steam  heat, 
a  vacuum  cleaning  system  and  patent 
store  fronts.  Marble  base  in  entrance 
vestibule  will  be  used.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.      Plans   are    iieing   prepared. 

SAN  RAFAEL.  MARIN  CO..  CAL.— 
Auditorium  and  bath  bouse,  1  story, 
reinforced  concrete,  $150,000.  Archl- 
ect.  Thomas  O'Connor.  104  D  street, 
San  Rafael.  Owners,  City  of  San  Ra- 
fael. Only  preliminary  olans  for  this 
wrrk  have  been  prepared.  The  struc- 
ture will  cover  an  are  of  100  by  194 
feet,  and  will  be  practically  fireproof 
throughout.  There  will  be  cement 
floors,  steel  roof  trusses  and  metal 
window  sash  and  frames.  Consider- 
able tile  will  be  used.  Special  heating 
system  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  ce- 
ment plaster.  Working  drawings  are 
to    be    prepared. 

FRESNO.  FRESNO  CO..  CAL.— Lodge 
hall.  4  story  and  base.  Class  A  con- 
struction,    $100,000.     Architect,     C.     A. 
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.MEDICAL  LAKE,  WASH.— Institu- 
tional buildings.  1  and  2  story,  brick 
and  concrete.  Cost  not  stated.  Archl- 
te.n.  Julius  Zittle,  Jamleson  Bldg., 
Spokane.  Owners,  State  of  Washing- 
ton. This  group  will  comprise  the  new 
Institution  for  the  Feeble  Minded,  and 
will  consist  of  the  following  buildings: 
Two  cottages,  each  2  story  and  base, 
66x94  feet:  a  2  story  school  house,  32x 
10s :  a  2  story,  60x108  foot  store  house 
and  a  main  building,  2  stories  high,  an 
over  ail  length  of  266  feet,  divided  Into 
two  custodian  wings,  114  feet  long 
each.  The  wings  will  b^  75  feet  wide. 
the  central  portion  will  be  38  feet  wide 
and  123  feet  long.  All  buildings  will 
be  of  concrete  and  brick  construction, 
with  hollow  tile  floors  and  partitions. 
Tile  roofing  is  specified.  Bids  will  be 
opened  by  the  State  Botrd  of  Control 
on   January    31st. 

LAKEVIEW.    WASH.   —   Hospital.      2 

tion.  $30,000.  Architects.  Sundberg  & 
Mahon,  Tacoma.  Owners.  Pierce  Coun- 
ty. The  building  has  been  designed 
for  a  tuberculosis  hospital,  and  will 
contain  several  wards  and  private 
rooms.  Interior  finish 
throughout.      There    w 
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Coiitrads   Annrdpil. 

LOS  ANGBLBS,  CAL.— Hospital,  ;, 
story  and  base,  reinforced  concrete 
»9'9,000.  Architects,  Garrett  &  Farrell 
Currier  Bldg.,  L.  A.  Owners.  Metho- 
dist   Hospital       Association.      Contrac- 


Werlliesaay.    January    21.    1914. 

tors,  Iftidson-McCutclieoM  Conslructlon 
Co..  Li.  a.,  general  construction,  which 
includes  ail  work  except  the  elevator 
equipment.      Contract    price.    199.000. 


BUILDING    AND    INDUSTRIAL    NE3WS. 

POST  OFFICES. 


IT 


HOTELS. 


CORCORAN,  KINGS  CO.,  CAL.— 
Hotel.  3  story  and  base,  hriclt  and  steel. 
J4C.000.  Architect.  H.  Y.  Davis.  Visalia. 
Owner.  F.  A.  Cleveland.  The  building 
will  be  designed  for  a  modern  commer- 
cial hotel,  and  will  contain  stores,  the 
-main  lobby  and  office  and  a  public 
dining  room  on  the  first  floor.  Upper 
floors  will  be  divided  into  about  60 
guest  rooms  and  a  number  of  baths. 
Interior  finish  will  be  of  pine  and 
hardwood,  with  tile  floor  in  the  lobby. 
Plans  provide  for  steam  heat,  a  com- 
plete oil  burning  plant,  passenger  ele- 
vator and  hot  water  .=upply.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Marble  and  tlie  will  be 
ustd  in  tlie  entrance  and  lobby.  There 
will  be  patent  store  fronts  and  plate 
glass  windows.  E.\terlor  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans    are    being    prepared. 

LOS  ANGELES.  CAL. — Hotel.  2  story 
and  base,  brick  and  concrete.  $30,000. 
Architect.  E.  B.  Rust.  Title  Insurance 
BIdg..  L.  A.  Owner.  Charles  iNemethi. 
The  building  will  be  erected  on  West 
nth  street,  covering  an  area  of  50  by 
138  feet.  The  first  floor  will  contain 
two  large  stores  besides  the  hotel  en- 
trance. Upper  floor  wlil  be  arranged 
for  52  guest  rooms  and  20  baths.  There 
will  be  steam  heat  and  a  hot  water 
supply.  Interior  finish  will  be  of  pine. 
Beth  rooms  will  have  composition 
floors  and  tile  wainscot.  Patent  store 
fronts  and  plate  glass  windows  are 
specified.  Exterior  of  the  building 
will  be  faced  with  pressed  bVTAc. 
Plans  are  being  prepared,  and  when 
complete  the  work  will  be  done  by  Day 
Labor. 

Contracts   Awarded. 

LOS  ANGELES.  CAL-  Hotel.  3  story 
and  base.  Class  C  construction.  |90.- 
000  Architects.  Train  &  Williams,  Ex- 
change Bldg..  L.  A.  Owner.  Walter  H. 
Fisher.  Contractor  Alex  Grant,  1201 
West  37th  street,  L.  A.,  general  con- 
.itruction  only.  Note:  This  contract 
dees  not  include  excavnting.  founda- 
tion work,  structural  steel,  fire  escapes, 
plumhing,  heating  or  automatic  sprink- 
lers. 

LOS  ANOELES.  CAL. — Hotel.  3  story 
and  base.  Class  C  con.-.truction.  $15,- 
750  Architect,  J.  H.  Nicholson.  Wright 
and  Caiiender  Bldg..  L.  A.  Owners.  R. 
J.  Dunn  and  H  J.  Coates.  Contractor. 
A.  E.  Harshman.  Black  Bldg..  L  A. 
Contract    price.    $15,750 


BERKELEY.  ALA.MEDA  CO.,  CAL— 
Post  office,  2  story  and  base,  brick, 
concrete  and  stone,  $150,000.  Archi- 
tect. Supervising  Ai'chitect  Oscar 
Wenderoth.  Washington.  D.  C.  Own- 
ers, United  States  Government.  The 
building  will  cover  a  ground  area  of 
approximately  11,800  square  feet,  and 
will  be  of  fireproof  construction.  The 
main  portion  of  the  building  will  be 
two  stories  high  while  the  rear  will 
be  but  one  story.  Interior  finish  will 
be   of   pine   and   hardwood.      There   will 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 

Ccutracts    Awarded. 

SAN  DIEGO.  CAL.— Exposition  build- 
ings, frame  and  plaster  construction, 
$150,000.  Architect,  Frederick  Heln- 
lein.  Lissner  Bidg..  L.  A.  Owners, 
Panama  Oriental  Co.  Contractors.  Foss 
Designing  and  Building  Co..  100  East 
Colorado  street.  L.  A.  Contract  price. 
$150,000.  These  buildings  will  be 
known    as    the    Oriental    City. 


stean 


img 


S'ystera.  Marble  and  tile  will  be  used 
in  the  corridors.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick, 
stone  and  terra  cotta.  Plans  are  being 
figured  and  bids  will  be  opened  on 
February    liSth. 

DENVER.  COLO— Post  office  work, 
elevator  equipment.  Cost  not  stated. 
Architect.  Supervising  Architect,  Oscar 
Wenderoth,  Washington,  D.  C.  Own- 
ers, United  States  Government.  Bids 
are  now  being  called  for  the  Installa- 
tion of  elevator  equipment,  including 
car,  grilles  and  mechanical  equipment 
for  the  post  office  building  at  Denver. 
Bids  will  be  opened  on  February  16th. 
Plans  and  specifications  can  be  secured 
from  the  Supervising  Architect  at 
Washington. 

HILO.  H.'^W.'ill — Post  oflSce.  2  story 
and  base,  steel  and  stone.  Cost  not 
stated.  Architect,  Supervising  Archi- 
ed Oscar  Wenderoth,  Washington,  D 
C.  Owners.  United  States  Government 
Bids  opened  at  Washington.  D.  C.  on 
January  15th  lor  the  ronstructlon  of 
this  building  show  the  Campbell  Build- 
ing Co..  of  Salt  Lake,  low  men  at  $196.- 
922.  Their  figures  tor  iava  stone  are 
specified,  for  gi^nite  and  sandstone 
and  for  granite  and  limestone  were  all 
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ed  A  complete  list  of  ail  bids  for  this 
work  will  be  found  under  the  heading 
of  San    Francisco   in   this   issue. 


RESIDENCES. 


SAN  FRANCISCO — Residence,  i  story 
and  base,  frame.  $2,500.  Architect,  none. 
Owner.  E.  W.  Elliott,  1376  Waller 
street.  S.  F.  The  dwelling  will  be 
erected  on  the  east  side  of  41st  avenue 
north  of  Balboa,  and  lias  been  de- 
signed to  contain  six  rooms  and  bath. 
Interior  will  be  flnisiied  in  pine 
throughout.  There  will  be  some  oak 
floors.  Mantels  will  be  of  tile.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  shingles.  Plans 
are  complete  and  in  the  hands  of  the 
ov.ner.  Work  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO — Residence.  2  story 
and  base.  frame.  $2,500.  Architect, 
none.  Owners.  Johnson  and  Johnson. 
55-A  Devlsadero  street.  S.  P.  The 
house  will  be  erected  on  the  east  side 
of  23rd  street  north  of  Irving,  and 
will  contain  six  rooms  and  bath.  Inte- 
rior finish  will  be  of  pine  with  some 
elm  panels  and  oak  flors.  There  will 
be  a  large  o.pen  fire  place  in  the  living 
room  with  a  brick  mantel.  Tile  wain- 
scot will  be  used  in  tlie  bath  room  and 
kitciien.  An  automatic  water  heater 
will    be      installed.      Exterior      of      the 


dwelling  will  be  covered  with  cement 
plaster  on  metal  lath  and  rustic.  Plans 
are  In  the  hands  of  the  owners  who 
will  do  the  work  by  Day  Labor.  All 
materials    are    now    being    purchased. 

OAKLAND,  CAL— Residence,  2  story 
and  base.  frame  $3,500.  Architect 
Olln  S.  Grove.  2911  Telegraph  avenue. 
Berkeley.  Owner.  H.  E.  Walsh.  The 
dwelling  will  be  erected  on  Shatter 
avenue  near  College,  and  has  been  de- 
signed to  contain  seven  rooms  and 
bath  Interior  flnish  will  be  of  pine 
and  hardwood  veneer.  Oak  floors  will 
be  used  In  the  living  room.  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  flre  places. 
Mantels  will  be  of  tile  and  brick.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  An  automatic  water  heat- 
er will  be  Installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared. 

OAKLAND.  CAL. — Residence.  2  story 
ard  base,  frame.  Cost  not  stated.  Ar- 
chitects. Milwaln  Bros..  Delger  Bldg., 
Oakland.  Owner.  Frederick  A.  Ailardt. 
The  dwelling  will  be  erected  in  Crock- 
er Highlands,  and  has  been  designed 
tor  an  eight-room  houso  with  two 
baths  and  sleeping  porch.  Interior 
finish  will  be  of  pine,  hardwood  and 
white  enamel.  Oak  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  flre  places. 
Msntels  will  be  of  brick  and  tile.  Bath 
rooms  win  be  finished  In  tile  and  will 
have  composition  floors  There  will  be 
an  automatic  water  heater.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  will  be  called  tor 
wilhin   a   few   days. 

SAN  BRUNO.  SAN  MATEO  CO..  CAL 
— Residence.  2  story  and  base,  frame. 
$8,000.  Architect.  John  J.  Foley.  46 
Kearny  street.  S.  F.  Owner.  Father 
W  J.  Cantwell.  The  dweHlng  will 
contain  twelve  rooms,  three  baths  and 
a  sleeping  porch.  Interior  finish  will 
be  of  pine  and  hardwood.  Oak  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  beat  and  open 
fire  places.  Mantels  will  be  of  brick. 
A  small  hall  is  provided  for  In  the 
bisement.  Exterior  of  the  dwelling 
has  been  designed  In  the  Mission  style 
to  harmonize  with  the  church,  and  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared 
ai.d  figures  will  be  called  for  about 
the   first   of   February. 

SAN  FRANCISCO^Residence.  2  story 
and  base,  frame.  $7,900.  Architects. 
Willis  Polk  &  Co..  Merchants'  Ex- 
change Bldg.,  S.  P.  Owner.  John  W. 
Pioctor.  The  dwelling  v/lll  be  erected 
on  the  south  side  of  Sea  Cliff,  west  of 
25th  avenue,  and  has  been  designed  to 
contain  eight  rooms,  bafi  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwoods.  Oak  Hoors  will  be 
used  In  the  principal  rooms.  Plans 
provide  for  furnace  heal,  a  hot  water 
system  and  open  flre  places.  Mantels 
will  be  of  brick  and  tile.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are    being    taken. 

SAN  FRANCISCO— Residence.  2  story 
and  base.  frame.  $3,000.  Architect, 
none.  Owner.  Michael  Fauth.  29  Alma 
street.  S.  F.    The  dwelling  has  been  de- 


signed  for  a  seven-rooin  Iioiise  with 
bath,  and  will  be  erected  on  26tli  ave- 
nue south  of  Irving.  Interior  will  be 
finished  in  pine  and  redwood  with  some 
hardwood  veneer.  Oak  floors  will  be 
used  in  the  living  and  dining  rooms. 
There  will  be  a  large  open  fire  place 
and  tile  or  brick  mantel.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  ov.-ner  who  will 
do  the  work  by  Day  Labor.  Materials 
are   now   being   purchasec? 

EERKELBY.  ALAMEDA  CO..  CAL.— 
Bungalows,  3.  1  story  and  base,  frame. 
JS.OOO  each.  Architect.  \V.  H.  Ratcliff. 
Jr..  First  National  Bank  Blclg..  Ber- 
keley. Owners,  Alameda  Home  Build- 
ers. These  house  will  be  erected  in 
the  central  part  of  the  city,  and  each 
has  been  designed  to  contain  six  rooms 
and  bath.  Interiors  will  be  fini-'ihed  In 
pine,  redwood  and  some  hardwoods. 
Oak    floorsr   will    be   used    in    the    living 
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s  provide  for  furnace  heat 
and  open  Are  places.  Mantels  will  be 
of  tile  ind  brick.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. Automatic  water  l;eaters  will  be 
installed.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared  and  when 
complete  will  be  turned  over  to  the 
owners,  who  will  do  the  work  by  Day 
Labor. 

PALO  ALTO.  SANTA  CLARA  CO., 
CAL. — Residence.  2  story  and  base, 
irame.  57.00D.  Architect.  W.  H.  Rat- 
cliff.  Jr..  First  National  Bank  Bldg.. 
Berkeley.  Owners.  Prof.  Campbell 
and  Prof.  Allidlle.  The  hiuse  will  con- 
tain eight  rooms,  baths  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwood.  There  will  be  furnace 
heat  and  open  lire  places.  Mantels  will 
be  of  brick.  Oak  lloors  are  speclfted 
in  several  of  th»  rooms  Bath  rooms 
and  kitchen  will  have  tile  wainscot. 
An  automatic  water  healer  will  be  in 
stalled.      Exterior   at    the   dwelling    will 


th 
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metal  lath.  A  clay  tile  roof  will  be 
used.  Plans  are  complete  and  figures 
are  being  taken. 

SACRAMENTO.  CAL. — Bungalow.  1 
story  and  base,  frame.  fS.OOO.  Archi- 
tect, none.  Owner.  E.  A.  Pierce.  3520 
Park  avenue.  Sacramento.  The  house 
will  be  erected  on  the  Boxler  Tract, 
and  has  been  designed  to  contain  seven 
rooms,  bath  and  sleeping  porch.  In- 
terior finish  will  be  largely  of  pine 
with  hardwood  veneer  in  the  dining 
room.  Oak  fioors  will  be  used  in  the 
principal  roms.  Plans  provide  for  fur- 
nace lieat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Bath 
room   and   kitchen    will   have   tile    wain- 


ill 


he  installed.  Exterior  of  the  dwelling 
will  le  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
the    work    will    be    done    by    Day    Labor. 


SCHOOLS. 


SAN  FRANCISCO — School.  2  story 
and  base,  brick  and  steel.  IllS.OOO,  Ar- 
chitect, Houghton  Sawyer,  Shreve 
Bldg,,  S  F.  Owners,  Cit\  and  County 
of  San  Francisco.  This  building,  which 
is  to  he  known  as  the  Cooper  .School, 
will  be  erected  at   the  corner  of  .Jones 
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and  Lombard  streets.  Plans  show  six-  In; 
teen  class  rooms,  and  a  large  assem-  pr 
bly  hall.  Construction  will  be  prac- 
tically fireproof.  Interior  finish  will 
be  of  pine  and  hardwood  with  maple 
floors.  There  will  be  steam  heat,  vac- 
uum cleaning  system,  piogram  clocks 
and  a  modern  system  of  ventilation. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  comp'ete  and  have 
been  approved  by  the  Board  of  Educa- 
tion, Bids  will  be  called  for  by  the 
Beard   of   Public   Works   within   a  very 
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short    time. 

CALEXIOO.  r.MPERIAL  CO,,  CAL.— 
School.  1  and  2  story,  brick  or  rein- 
forced concrete.  $50,000.  Architects. 
Allison  &  Allison.  Hibernian  Bldg..  L. 
A.  Owners.  Calexico  School  District. 
These  architects  have  just  been  com- 
missioned to  prepare  plans  for  a  new 
high  school  building  which  is  o  be 
erected  in  Calexico.  Preliminary  plans 
are  to  be  prepared  at  once  and  will  be 
submitted  to  the  Board  of  Education 
for  approval.  No  details  of  the  work 
can  be  given  at  this  time.  Further 
mention  will  be  made  when  working 
drawings    have   been    completed. 

GLENDORA.  LOS  ANGELES  CO.. 
C.>L. — School.  1  story  and  base,  brick. 
Cost  not  stated.  Architects.  Allison  & 
Allison.  Hibernian  Bldg,,  L.  A,  Own- 
ers, Glcndora  School  District.  This 
work  was  mentioned  here  before  when 
plans  were  first  started.  The  working 
drawings  are  now  complete  and  figures 
will  he  opened  on  February  2nd.  The 
building  will  contain  a  number  of 
;~tandard  sized  class  roon'.s.  principal's 
office,  teachers'  rooms  and  an  assem- 
bly hall.  Plans  provide  for  a  central 
heating  sj-stem,  modern  electric  work 
and  plumbing.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick, 
Irterlor    will    be    finished    in    pine   with 


aple 


Pla 


cured  from  the  architects.  Bids  will 
be  taken  for  the  general  construction, 
with  alternates  A.  B.  C,  and  D  for  the 
plumbing  and  sewer  work  with  alter- 
nates A,  B,  and  C,  and  tor  the  heating 
and    ventilating, 

ARLINGTON,  ORB.— School,  1  story 
and  t.jse.  brick  and  concrete.  $15,000. 
Architect.  Charles  F.  Burggraf.  Alba- 
ny. Owners.  City  of  Arlington.  The 
building    will    contain    six    class    rooms. 


and     pr 
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office, 
nd    hol- 


Cunstriiction  will  be  of  I 
low  cement  blocks.  Interior  will  be 
finished  in  pine.  There  will  be  a  cen- 
tral heating  system.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  being  prepared  and 
will  l,e  ready  for  bids  within  a  week 
or    ten    days, 

INGLEWOOD.  LOS  ANGELES  CO.. 
CAL— School  group.  5,  1  and  2  story 
and  base  brick  buildings,  $150,01)0.  Ar- 
chitect, Norman  F,  Marsh,  Broadway 
Central  Bldg.,  L.  A,  Owners,  Ingle- 
wood  Union  High  School  District.  Bids 
will  be  advertised  for  as  soon  as  the 
plans  are  approved  by  the  county  su- 
perintendent of  schools,  which  will 
probably  be  this  week.  There  will  be 
five  new  buildings  consisting  of  a  sci- 
ence ball,  two  stories  110x73  feet: 
household  economy  building,  three  sto- 
rks. 110x62  feet:  manual  arts  building, 
part  one  and  two  stories,  1S2x94  feet: 
gymnasium,  one  story.  138xr,.s  feet, 
with  an  outdoor  swimming  pool:  and 
th"    central    heating   plant       The    build- 


pressed    brick    facing. 

MESA.  ARIZONA — School  group.  3.  1 
and  2  story  buildings,  brick  or  rein- 
foiced  concrete.  $200,000.  Architect. 
Norman  F.  Marsh,  Broadway  Central 
Bldg..  L.  A.  Owners,  Mesa  School  Dis- 
trict. The  School  Board  at  Mesa  has 
been  authorized  to  call  a  special  bond 
election  to  vote  funds  for  the  con- 
struction of  three  new  buildings.  Ar- 
chitect Marsh  has  been  commissioned 
to  prepare  plans,  and  he  is  now  at 
work  on  tbe  preliminary  sketches.  De- 
tails of  these  buildings  will  be  fur- 
nished as  soon  as  working  drawings 
are    under   way. 

PORTLAND.  ORE.— Ci.iivent,  3  story 
and  base,  concrete  and  hollow  tile  con- 
struction. $20,000.  Architect.  Joseph 
Jacoberger.  Board  of  Trade  Bldg.. 
Portland.  Owners.  Sisters  of  the  Holy 
Cliild.  The  building  will  be  erected  on 
a  corner  lot.  covering  an  area  of  ^iS  by 
102  feet.  Interior  will  be  arranged  for 
ch.ss  rooms,  chapel,  work  rooms  and 
dormitories.  Interior  finish  will  be  of 
pine.  There  will  be  steam  heat  and  a 
hot  water  system.  Exterior  of  tire 
building  will  be  faced  with  cement 
I  bister.  A  general  contract,  including 
plumbing  and  heating  will  be  let. 
Plans  are  complete  and  out  for  figures 
Bids    will    be    opened    on    February    1st. 

CORVALLIS.  ORE.— School.  2  story 
ind  base,  brick  or  reinforced  concrete. 
$60,000,  Architects,  Doyle  &  Patter- 
sun,  Worcester  Bldg..  Portland.  Own- 
ers. City  of  Corvallis.  At  a  joint  meet- 
ing of  the  Board  of  Education  and  a 
citizens'  committee,  the  original  idea 
of  remodeling  the  preseni  high  school 
building  was  discarded,  and  the  archi- 
tects were  instructed  to  prepare  plans 
for  a  new  building.  No  details  of  the 
structure  can  be  given  at  this  time 
Bonds  In  the  amount  of  $75,000  will  be 
voted,  and  all  but  $10.00ij  will  be  spent 
In  the  construction  of  the  building. 
Further  mention  will  he  made  of  the 
w.rk. 

Contracts  ATrardpd. 

PIXLEV.  TULARE  CO..  CAL— 
School.  1  story  and  base,  concrete  and 
trick.  $20,000.  Architect.  H.  Y.  Davis. 
VIsalla.  Owners.  Pixley  School  Dis- 
Irict.  Contractors.  Georse  A.  Noble  & 
Suns.    VIsalin.      Contract    price.    $20,000. 

SEWRRS,  STREET  WORK  AND 
WATER  SYSTEMS. 
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AMITY.  ORE.— Water  system.  $20,- 
000.  Engineer.  Louis  C.  Kelsey.  Selling 
Bldg..  Portland.  Owners,  City  of  Amity. 
Only  preliminary  plans  1  .'ve  been  pre- 
pared, but  these  show  a  system  em- 
bv&cing  the  entire  town.  A  concrete 
power  house  will  be  included.  Pump- 
ing equipment  is  not  included  in  the 
estimate  of  120.000.  Bonds  will  be 
voted  on  February  2nd.  and  it  they 
carry  work  will  be  started  at  once. 
('•nUraets    Awnrdod. 

FERKELEY.  ALAMEOA  CO..  CAL.— 
Sewer  pipe,  reinforced  concrete.  Cost 
not  stated.  Engineer.  City  Engineer 
Jessup,  Berkeley.  Owners.  City  of 
Berkeley.  Contractor.  T.  J.  .Shea. 
Contract   price.    $52,505.40 

LOS  ANGELES.  CAL.— Tunnel  work. 
$1.84,800.  Engineer.  City  Engineering 
Department,  L.  A.  Owners,  City  of  Los 
Angeles.  Contractor,  Lynn  S.  Atkin- 
son, Central  Bldg.,  L.  A.  Contract 
price.    $184,800. 

CHBHALIS.  WASH.  —  Municipal 
Water  system.  $161,750.  Engineer's 
name  not  given.  Owners.  City  of  Che- 
halis.  Contractor,  W.  H,  Mitchell.  Hol- 
land Hotel.  Seattle.  This  contract  was 
originally    signed    two    years    ago,    but 
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ently 


secured  in  which  the  right  of  the  City 
of  Chchalls  to  issue  bonds  to  a  con- 
tractor in  payment  of  construction  was 
suswined.  Mr.  Mitchell  will  start  the 
work  at  once.  He  may  be  addressed  at 
either  the  hotel  named  above  or  in  care 
of  the  City  Clerk  at  Chchalls. 
4 

STORES. 

SAN  FRANCISCO— Stores.  1  story 
and  base,  reinforced  concrete,  $5,000. 
Aichitect.  A.  W.  Pattianl.  Merchants' 
Exchange  Bldg.,  S.  F.  Owner.  A.  S. 
Mscdonald  The      building      will      be 

erected  on  Third  street,  south  of  Har- 
rison, and  will  bave  a  frontage  of  25 
feet  and  a  depth  of  77%  feet.  Founda- 
tions and  walls  have  been  designed 
heavy  enough  to  carry  three  additional 
stories.  At  present  there  will  be  one 
store  finished  in  pine  and  with  a  ce- 
ment floor.  Plans  show  patent  store 
fronts  and  plate  glass  windows.  Ex- 
terior of  the  building  will  he  faced 
with  cement  plaster.  Plans  are  com- 
plete   and    figures    are    being    taken. 

OAKLAND.  CAL. — Stores  and  offices, 
2  story  and  base,  steel  and  brick.  Cost 
not  stated.  Architect,  William  Wilde, 
Albany  Bldg..  Oakland.  Owner.  B.  M. 
C.anciarulo.  The  building  will  te 
erected  on  the  west  line  of  Broadway, 
north  of  17tb  street,  and  will  have  a 
frontage  of  2S  feet  by  a  depth  of  125 
feet.  There  will  be  two  stores  on  the 
first  floor  and  a  number  of  modern 
ofBces  on  the  upper  floor.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Metal 
window  sash  and  frames  and  paten  c 
store  fronts  are  specified.  The  pres- 
ent plans  have  been  designed  with  a 
view  to  adding  five  additional  stories 
in  the  near  future.  The  building  will 
be  equipped  with  steam  heat.  Exterior 
T.in  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

LOS  ANGELES,  CAL.  —  Store  and 
theatre.  1  story  and  base,  brick.  $16,- 
500.  Architect.  A.  Lawrence  Valk, 
Slimson  Bldg,  L.  A.  Owner.  B.  Lustlg. 
The  building  will  he  erected  on  Main 
street,  covering  an  area  of  60  by  140 
feet,    and    will    contain    two    stores   be- 


sides a  moving  picture  theatre.  Tjie 
theatre  will  hove  a  seating  capacity  of 
800  people.  Interior  of  the  building 
will  be  finished  in  pine.  There  will  be 
a  modern  system  of  ventilation  in  the 
theatre.  Marble  base  and  patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  being  prepared. 
Contracts   .\warded. 

STOCKTON,  SAN  JOAQUIM  CO..  CAL. 
— Bank  and  oftices.  10  story  and  base. 
Class  A  construction,  $250,000.  Archi- 
tects. Stone  &  Wright.  San  Joaquin 
Bldg,,  Stockton.  Owners,  Commercial 
and  Savings  Bank.  Contractors,  P.  J. 
Walker  Co..  Monadnock  Bldg..  S.  P., 
general  construction.  Contract  price. 
$250,000. 


THEATRES. 


TACOJIA.  WA.SH.— TlieJitre.  1  story 
and  base,  steel  and  reinforced  concrete, 
$100,000.  Architect,  Max  Umbrecfft. 
Seattle.  Owner,  Eugene  Levy,  Grand 
Theatre.  Seattle.  Mr.  Levy  has  leased 
the  site  on  the  west  side  of  C  street, 
between  the  Tacoma  Theatre  and  the 
Pvthian  Theatre,  and  will  shortly 
start  construction  on  a  fireproof  play- 
house. No  details  of  the  work  have 
yet  been  announced.  Construction  will 
be  of  reinforced  concrete  and  steel,  and 
it  is  stated  that  the  house  will  have  a 
seating  capacity  of  1200  people.  Sev- 
eral stores  will  occupy  the  street  front- 
Further    mention    will    be    made    of    the 


SEALED  PROPOSALS. 


PnOPOSAL    FOR    NEW    JEHSEY 
niIII.DING. 

'BALED   proposals   for   the   construc- 
n  of  the  New  Jersey  State   Building 


elected 

the  grounds  of  the  Panama-Pacific  In- 
ternational Exposition  at  San  Fran- 
cisco. California,  from  the  plans  and 
specifications  prepared  by  the  Depart- 
ment of  Oharltles  and  Corrections, 
Mr.  Hugh  Roberts.  Consulting  Archi- 
tect, will  be  received  at  the  office  of 
the  State  Treasurer.  in  the  State 
House,  at  Trenton.  New  Jersey,  at  a 
oVlcN'k  In  the  nftrrnoon  on  the  30th 
day  of  Jiinuary,  1014.  when  they  will 
be    publicly    ope 


ted 


aled 


opaque  envelope 
New  Jersey  Commission  for  the  Pan- 
oma-Pacific  International  Exposition, 
CEre  of  the  State  Treasurer,  and  mark- 
ed ■■Proposals  for  the  New  Jersey 
Building."  Each  proposal  must  be  ac- 
companied by  cash  or  a  certified  check, 
drawn  to  the  order  of  the  State  Treas- 
for    1 0    pe: 


the 


ill 


nto 


for 


hld- 


3f  the  work,  should  his 
PI  oposa]  be  accepted,  within  a  reason- 
able time  thereafter.  Each  bidder 
must  be  prepared  to  furnish  an  ac- 
ceptable Surety  Bond  for  one-half  the 
amount  of  the  contract.  The  right  to 
reject  anv  or  all  bids  is  reserved 
Plans  anil  specifications  may  be  ob- 
tained bv  application  to  the  Commis- 
sioner of  Charities  and  Corrections. 
State  House.  Trenton.  New  Jersey;  or 
to  Captain  Asher  Carter  Bak 
sition    Bui'-'  ~         - 

(Signed  1 


San    Frinclsco.    Cal. 

PAINCOA.ST. 

Secretary. 


PROPOSALS     FOR     CAlfAI,     SITPPI.IES. 

CANAL  CIRCULAR  ,sl  9— Proposals 
for  Four  Steel  Tugboats  for  Handling 
and  Docking  of  Vessels  at  the  En- 
trances of  the  Panama  Canal. — Sealed 
proposals  will  be  received  at  the  of- 
fice of  the  general  purchasing  officer 
Isthmi-an  Canal  Commission.  Washing- 
ton, D.  C.  until  lO.-.tO  n.  ni.  Mnroh  a.t. 
11114.  nt  which  time  they  will  be  open- 
ed in  public  for  furnishing  the  above 
mentioned    tugboats.      Blanks  and   gen- 


19 

eral  Information  relating  to  tbia  clr- 
cular  (No.  S19)  may  be  obtained  from 
tlH.«  iiffice  or  the  office  of  the  assistant 
liunhasing  agent,  1086  North  Point 
-■iticet,  San  Francisco,  Cal.;  also  from 
the  U.  S.  engineer  offices  In  the  follow- 
ing cities:  Seattle,  Wash.;  Los  Ange- 
les. Cal.  P.  C.  BtXJGS.  major,  corps 
engineers.   U.   S.   A.,   general    purchasing 

* 

PROPOSALS     FOR     C.\NAI.     SUPPLIES. 

CANAL  CIRCULAR  820 — Proposals 
for  Forms  for  Steel  Cylinders,  Rivets, 
Holts,  Planlslied  Iron,  Bronze  Bars, 
Nails,  Shovels,  Wool  Waste,  Manila 
Rope,  Oakum,  Unslacked  Lime,  Lye, 
Chipped  Soap,  Putty.  Pitch.  White 
Zinc.  Turpentine,  Japan  Drier,  Lard 
Oil.  Linseed  Oil.  Creosote  Oil,  Paints 
Shellac,  Varnish,  Lampblack,  Paper, 
cardboard.  Untreated  Piles,  and  Creo- 
soted  Switch  Ties. — Sealed  proposals 
will  be  received'  at  the  office  of  the 
general  purchasing  officer.  Isthmian 
Canal  Commission.  Washington,  D.  C, 
until  10i30  a.  ni.  Januar>-  'ST,  1014,  at 
which  time  they  will  be  opened  in 
public  for  purchasing  the  above  men- 
rtlcles.       Blanks    and      general 


thi: 


chasing  agent.  1086  North  Point  street, 
San  Francisco,  Cal.;  also  from  the  U. 
S.  engineer  offices  in  the  following 
cities;      Seattle,    Wash.;    Los      Angeles, 


PROPOSALS      FOR      HARBOR      WORK. 

OFFICE  OF  THE  BOARD  OP  STATE 
HARBOR  COMTHISSIONERS.  Union 
Depot  and  Ferry  House.  San  Fran- 
cisCo. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  n 
o'clf>ck  a.  m.  on  ThurMday,  January  2Sf 
1014,  for  furnishing  materials  and  con- 
structing Pier  No.  46  on  the  water- 
front of  the  City  and  County  of  San 
Francisco  in  accordance  with  the 
plans  and  specifications  prepared 
therefor  by  the  Assistant  State  Engi- 
neer and  adopted  by  the  Board  March 
6.  b913.  and  on  file  in  this  office  to 
which  special  reference  is  hereby 
made. 

The 


redwood  lumber, 
tural  steel.  cast- 
siprings. 


rs'  materials,  glas 
to.  All  materials  used  must  be  of  the 
est  of  their  respective  kinds  if  not 
sreclally  specified  herein.  All  mate- 
ials  used  in  the  structure  will  be  sub- 
ecled  to  a  rigid  examination  and  test, 
nd  If  defective,  undersize.  unsuitable 
r  not  as  specified,  will  be  condemned 
nd  must  be  immediately  removed 
rom  the  work  by   the  contractor  at  his 


No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office.  Each  bid  shall  be  accom- 
panied by  a  certified  check  for  an 
amount  equal  to  five  (5)  per  cent  of 
tlie  amount  of  the  proposal,  to  be  made 
i'a>able  to  the  order  of  the  Secretary 
of  the  Board,  conditinoed  that  if  the 
pioposal  is  accepted  and  the  contract 
awarded,  and  if  the  bidder  shall  fail 
or  neglect  to  execute  a  contract  and 
give  the  bond  required  within  six 
days  after  the  award  Is  made.  In  that 
cf.se  said  sum  mentioned  In  said  check 
shall  be  deemed  liquidated  damages 
for  such  failure  and  neglect  and  shall 
he  paid  into  the  San  Francisco  Harbor 
Improvement    Fund 

The  bond  required  to  be  not  less 
than  one-half  of  the  amount  of  the 
hid.  with  two  or  more  sureties  to  be 
approved  by  the  Board  of  {State  Har- 
bor Commissioners.  and  conditioned 
he    faithful     performance     by    the 


ontr 


of 


tor 


aid 


111   the   ten 
ct 


and 


ndi- 


cordlng  to   the 


I  the  satisfaction  of  said  Board;  and 
lid  bond  shall  also  be  effective  as 
ovided  in  an  act  approved  Mav  1. 
111.  for  the  protection  of  material 
r-n.  mech.inics  and  laborers. 
Fiids  will  not  be  considered  hv  this 
n:ird  unle.ss  delivered  to  the  Secre- 
ry    or    to    the    Assistant    Secretary    at 


the  office  of  the  Secretary,  at  or  prior 
to  11  o'clock  n.  m.  on  Tliiirnilay,  Jan- 
linry  33,  1»14,  at  which  time  and  place 
the    bids    will    be   opened. 

The  Board  reserves  the  rig-ht  to  re- 
ject any  or  all  bids  if  deemed  tor  the 
best    interestii   of   the    St.ite. 

Bidders  are   invited   to   be  present  at 


the  opening  of   the 

Plans  and  specifical 
Work  to  be  had  at  room 
Depot    and    Ferry    House 


of      this 


of   plans  and   speci- 


itlng-  $20.00  for 
returned  on  retu 
flcaticns. 

Bidders    are    requested    to    mark 
velope    containing    bid    ''Bid    for    1 
46." 

J.    J.    DWYER. 

THO.\rAS    S.     WILLIAJIS. 

J.    H.    McCALLUM. 
Board    of   State    Harbor    Commission 
JEROME    NEWMAN. 


Ass 


Sla 


thli 


of 


o'clock    p.    til.    nml    3    o'clock    p. 

Wednesday,  the  4th  daj  of  Pebpunry, 
]»14.  for  doing  the  follnwlng  work 
Including  the  furnishing  of  the  neces- 
sary labor  and  materials  therefor,  to 
TTlt: 

The  installation  of  a  heating  and 
ventilating   system    in    the    City    Hall. 

Progressive   payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public 
Works,  to  which  reference  is  hereby 
made,  and  must  be  commenced  within 
five  (5)  calendar  davs  from  the  receipt 
of  written  notice  from  the  Board  of 
Public  Works  and  completed  within 
the  time  limits  as  set  forth  In  the 
specifications. 

The  amount  of  bond  for  faithful  per- 
Icrmance  of  contract  has  been  fixed  at 
J20.fl00.00. 

All  proposals  offered  must  be  ac- 
companied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  SupervLsors.  for  an 
■amount  not  less  than  ten  per  cent  of 
the    aggregate    of    the    proposal. 

Proposal  forms  will  be  turnishel 
gratuitously  upon  application  at  the 
office  of  the  Architect,  and  all  pro- 
pn^qls   must    be   made   upon    such   forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject   anv  and  all  bids. 

Bv  order  of  the  Board  of  Public 
Work!!.  P.    J.    CHURCHILL, 

'Secretary. 

PROPOSALS     FOR     Fif.E    CASK. 

.STEEL  FILE  CASE — Treisurv  T5e- 
cartment.  Office  of  the  Suoervlslne 
Architect.  Washington.  D.  C— Sealed 
proposals  will  be  received  at  this  of- 
fice until  2  p.  m.  Janiino'  IB.  ]»14,  and 
then  opened  for _supiplying  a  stee'  file 
post   office  at    Reno. 


rdar 


ificatio 


The 


th    offlc 


bids  and  to  waive  defects.  Telegrapn 
ic  bids  or  modifications  of  bids  wll 
not    he    considered.      J.    .V,    WETMORr 


PKOPOSALS      FOR      PIPE      I.IXE      AND 
OIL     Bl'RNERS. 

PIPE    LIXE     AND     OIL     BURNER'S— 


Cal. — Sealed    proposals 


cfflce.     H.   A.  McCUNE.   1st  Lii 


pnopos.*i,< 

FLEVATOR— 
Office    of    the 


FOR     ELEVATOR. 

reasurv  Department 
Architect, 
proposals 


States  post  offl 
accordance  witl 
»f  eciflcation 


C-— Seal! 

at    this    ( 
«.  11114.  II 
or  plant 
e    at    Den 


BUILDING    AND    INDUSTRIAL    NEWS. 


the   United 


opii 


had  at  this  office  or  at  1 

the   office  of   the 

tlie    City    Hall    Building 

architects.    Tracy.    Swar 

twout    &    Litcli- 

Oakland.    California. 

field.    244    Fifth    avenue. 

Ncw    York.    N. 

Y.,   in   the  discretion   of 

the   supervising 

architect,          OSCAR 

WENDEROTH, 

Washington,    D.    C. 

♦ 

nished  by   the  City;  thro' 
tects,  and    shall    he    end 

n.  1914. 

city    of 


;ments  of  the 
.ared  and  fur- 
iigh  the 


PROPOS.\LS    FOR    MILE    ROCK 
TUNNEL. 

OFFICE    OF    THE    BOARD    OF    PUB- 
Ilc    Works    of    the    City    and    County    of 


followi 
of    the 


which    ref- 


PBOPOSALS       FOR       HEATING       AND  hundred 

VENTILATING.  days    trc 

OFFICE    OF    THE    BOARD   OF    PUB-  be    made 

lie  Works  of  the  City  and  County  "'  The  «i 
San    Francisco. 

Sealed    proposals    will    h. 


completed 
sixty-five  I 
date    of    tl 


365 


(15) 
Ithin 


performance    h; 
000.00. 

All  proposals 


lendar 
the  contract    to 
ito    therefor, 
nd    for   faithful 
fixed    at      $50.- 


offered   shall 


the 


rder 


of   the 
inted    proposal    for 
gratuitously 


11    propos 
orma 
The   Board 


jposa 
Itousl 
of   the 


St   be 


of 

an  amount  not 
n  of  the  aggre- 

ns  will  be  fur- 
on  application 
•  Engineer,  and 
nade  upon  such 


3f  Public  Works  reserve 
the  right  to  reject  any  and  all  bids. 

By     order     of    the    Board     of    Publi 
Works.  P.    J.   CHURCHILL, 

Secretary. 


PROPOS-\LS    FOR    STEEL. 

lUCTURA"      

i    Indorse 
tural  Steel  for 


dc 

pcks. 

Na 

vy    Department, 

Washington, 

C. 

unt 

11    11    o 

'clock   a. 

ni. 

February 

,, 

,   ai 

1   and      tl: 

lere 

publicly 

opened, 

to 

ir    abou 

t    1,100    t 

of   fabri- 

ca 

ted    ! 

!tru 

ictural 

steel.    In 

clud 

gs   ai 

nd 

pipe    K 

tils   for    I 

stair 

■e    bu 

lldi 

ings    ai 

Id    about 

40 

tons      of 

not    Included. 


H.     R.    STANFORD,    chief 


PROPOSALS     FOR     PUMPS. 

PU.VI'PS— Sealed  proposals  indor 
"Proposals  for  Heating  System,  F 
and  Flushing  Pumps'*  will  he  recei 
at  the  bureau  of  yards  and  docks.  Ni 
Department.  Washington.  D.  C,  ui 
11   o'clock   a.   m.   Fi-bPna'->-    14,    1»14, 


furnlshin 


publicly     ope 


fou 


for 


ited  States 
Cal..    and 


tions  provided  bv  the  go' 
the  central  power  plants.  L 
navy  yards.  Mare  Island 
Puget  Sound.  Wash.,  two  t 
fire  pumps  of  1.000  gallons 
capacity.  400  feet  head,  and  two  steam 
turbine-driven  heating  system  pumps 
of  1.000  gallons  per  minpte  capacity, 
'  '    th  gauge  head 


te 


Estii 


ated    cost,       $14,000. 
cations    can    be    obta 


Pla 
ined 


PROPOSALS      FOR 

OIL    PIPE    LINE 
office    Quartermaste 
Cal. — Sealed    proposi 


H.   A.    McCUNE.    1st   Lieut.,   C.   A.   C. 

♦ 

PROPOSALS    FOR    JAIL    EftlllPMENT. 

PURSUA.N'T    to    Resolution     No     ""T.-i 
N.    S.,    the   Council    of   the   Cltv 


I'll.    Ift14.    proposa 
nate  bids  for  fur 


of   Oak- 
Jnnunrv 

Id    alter- 


quired   for  the  PUlinliing  for  tlie  Jail   in 


aled 


ndorsed    "Bid    for    furnish- 


ing all 

slilp  required  in  connection  with  the 
Plumbing  for  the  Jail  in  the  Cltv  Hall 
Building,"  addressed  to  the  Council 
-     ■      -eposited     by     the     bidder,     or    his 


th 


<he   2»th    ilU! 


Council 
I    eleven    o'clock 
k    noon.    Pacific    Time, 
of   January,    11)14.    in    the 

Council    in    the    City    Hall. 


Washi 


stree 


ined  and  publicly  declared 


All  said 
lanshlp  is 
y  and  be  1 


all  tlK 

the  cc 
sHid    1 


Hornbostle  &  Joni 
[  City  Hall  Building, 
ns  and    specifications 


arded 
recei V 


ck.   certified    by 


of      Frank    .M. 


Smith.    City    Cler 
less  than  ten  per  cent  (10%)  of  the 
sregate    amount    of    the    proposal 
mitted   by    the   bidder. 

All    information    relati\e    to    the 
■luirements   for   bidding,   and   all   di 


chitects    upon    applii 


Ihe  right   is  reserved   to  the  Council 
in    accordance    with 
the   Charter   of   the  C 
reject  anv  i 

Bach  bid  shall  bear  the  affidavit  of 
l!ie  bidder  as  required  bv  Section  12fi 
of   the  Charter. 

FRANK   M.   S.MITH.   City  Clerk, 

• 

NOTICE  TO  CONTRACTORS. 
SEALED  PROPOSALS  will  be  receiv- 
ed by  the  City  of  Kingsburg.  Fresno 
County,  California,  until  s  O'clock  P.  M. 
.Ilonilny,  January  '.ritth.  11)14,  fop  far- 
nlKhins  the  niatprial  rcqiilreil  to  con- 
SAMTARV     SE«I.;R    SYSTEM 


In  and 

for 

xa 

Id 

t'lty    of   K 

iburs. 

Proposal 
special    Bi 
closed    in 

oMainerl    f 

ddi 

sp, 

ec%. 

ust    he      ! 

Sdied'Uie 

il      Biddlt 

iubn 
ig 

leik 

ilitted       on 
nd    be    en- 
Envelopes 

'■ 

' 

"1' 

•  ,iniiianied 

Bids 
erent 
Sche 


NOTE:— EACH  SCHEDULE  REPRE- 
^E.NTS  AN  INDIVIDUAL  BID  AND 
.\IUS3T      BE   SUB.MITTBD     IN   ITS     RE- 


SPECTIVE envelope! 


The 


Plans,   9p 
■nts  relatii 


ork 


O'the 


'Ined, 

the  office  of  the  City  Clerk  in  Kings 
burg,  or  copies  of  same  may  be  obtain 
ed  by  prospective  bidders,  for  persona 
use.  upon  the  payment  of  six  Dollar 
and  Eiglity  Cents,   ($G.SOi 

Bidding  Schedules  ana  fjnvelopes  wil 
1  e  furnished  free  of  cost  to  all  prospec 


ve  bidders  upon 
ent   that   the  Pla 


equ 


npa 


provided  that 
state- 


to. 


Specificatio 
ched  there 
are  thorough 
pective  bidder 
■  ■f  the  Cltv  o 
iglit   to  rejec 


THE      WmtK       WILL    CONSIST      OF 


FURNISHING      AND      PJjACING       AP- 
PROXIMATELY: 

S30  ft.  of  12  Inch  Pipe. 

14 — 12  inch  by  6  iniCli   Wye  Brandies. 

4800  ft.  of  10-  in<;!h  Pipe. 

98—10  inch  by  6  indh  Wye  Branches. 

S720  ft.  of  8  inch  Pipe 

247— S  inch  by  6  inch    .Vye  Branches. 

14270  ft.  .of  6  inch  Pipe. 

405—6  inch  by  6  inch   Wye  Branches. 

20  Automatic  Flush  Ti^nks. 

35    .Manholes. 

14  Lamjpholes. 

1  Septic  Tank. 

-.-..-  j.g  pip^ 

ran.  12.  1914. 
H.  B.  VKRBLE, 
Cily   Clerk.      i"j 

♦ 

NOTICE    TO    COSiTU.\rTORS. 

OFFICE  CONSTRUCTING  QUAUTER- 
-MASTBR.  Fort  .Mason,  Cal.,  .lanuary 
12,  1914. — SEALED  PROPOSAL.^,  in 
triplicate 


nt 

For 

t 

Ma 

son 

Cal 

V'ill 

h 

p    r 

"reived 

he 

re    u 

nt 

1 

1     A. 

»I. 

Janii 

•    T 

.  <ni4. 

nn 

(1   th 

cried 

PI 

ans    .s 

pe 

citi. 

ations. 

hi 

nnk 

'or 

and 

necE 

ssaL'v 

Tfni 

nation 

n   he 

oh 

tai 

ned  here. 

licp 

'>S 

t  o 

JIO.OO 

requir 

d 

tc 

ins 

1 

of 

plans, 

••Proposals    for 


SON.   Q.   M.   C. 


NOTICE    TO    CONTR.\CTOnS. 

TREASURY  DEPART.MEN'T,  Super- 
vising Architect's  Office.  Washington. 
POSALS  will  be  opened  in  this  office  at 
D.  C,  January  7.  1914 — SEALED  PRO- 
Febninry    18,    I»14     ' 


constri 
equlpn 


5ion)  stone, 
stucco  face 
feet   grou 


ohtained  from  the 
ilcv,  Cal.,  or  at  thi; 
etion    of      the   Supe 

WENDEROTH,     S 


ileal 

(with  a  l-s'tory 
ornamental  terra 
d  huildinr  of  11.- 
nd  srea;  nonefire- 
■xcept  first  floor): 
E  root;  for  the 
iffli^"    at    Berkeley. 


offlc 


nay 


PROPOSALS      POM      MECHANICAL 
EariPJIENT. 

MECHANICAL     EQUIPMENT— Treas 
rv    Department.    Office    of    the    Super 


the 
of    dr 


•  luipi 
office 


United    States     , 

Colo.         Drawings       and 

mav   be   obtained    on    or   after 

5.   1914.   at   this  office  or  nt   thi 

the    architects.    Tracy.      Swar 

Litchfield,    244    Fifth 


N.    Y.. 


thi 


ROPOSALS    FOR      STATE     HIGHWAY 
WORK. 

SEALED    proposals    will    be    rireived 


specifications 
State  bighwav    as    folio 


El   Dorado  C' 


El  Dor 
TII-E;d-II-C).  ahoi 
th.    to   be   built    of   • 


Northerly         Bound; 

about    5.3    miles    in 

of    Portland    cemeni 

TCern   County   fro 


eth.   to   h 

,erdo    to    I 
,5,9       mil 
built   of   Portlnnrl 


BUILDING    AND    INDUSTRIAL    NEWS. 
Ventura   to  Sea 


Ventura  County  fi 
■Cliff  (VH-Ven-2-D 
miles    in    length,    to 


c    froi 
4-Dl.    abo 
e  built    of 


KERN  Co"! 
Lerdn  (VI-Ke 
In  length,  to 
ment    concreK 

San     Per 
Westerlv    1 
Bd-9-D*.    about     1.7    m 
be    built    of    Portland 


Bnke 


In    length    to 


hullt    of    Port- 


Ohispo    County    fr 


Santa 

(V-S. 

gth.  to 


undary 
out  10. 
aded. 


raver  to  the 
(VI-Tul-4-E). 
,    to   be   built 


Robles  to   the  Northerly   Bo 
S.  L.  0-2A).  about   10.6   miles   in   length, 
to    be    built    of    Portland    cement    con- 
crete. 

Santa  Cruz  County  from  the  East- 
erly Bouna.iry  to  Glenn  ood  (IV -S.  Cr- 
5-A).  about  5.7  miles  In  length,  to  be 
graded. 

Plans  nray  be  seen,  and'  forms  of 
proposal,  bonds,  contract,  and  specifi- 
cations may  be  obtained,  at  the  said 
office  and  they  may  he  seen  at  the  of- 


;d  at  \\l 
n  Fran, 
nd    Liis 


of  Portland  i 

Kern   Counl 

(VI-Ker-4-E) 


1   Lerdo    to    Fan 

It       S.9       miles 

built  of     Portland     cen 


Kern    County      fr( 
Lerdo     (VI-Ker-4,D) 
in   length,   to    be 
concrete 


Lersfleld 
;    10,1    m 
lit    of  Portland 


Westerly    Boundary    to    Upland    (VII-S, 
San      Bernardino      County    from      the 

Bd-9-D),  about   1.7   miles   in   length,   to 

be  built  of  Portland      " 

Ventura  County  fr. 

Cliff     lVII-Ven-2-D 

miles  In  length 


tura  to  Sea 

about     7.7 

be  built  of  Portland 


Luis    Obispo    Count 
irita  to  Atascade 


abo 


Comn 
of   pr 


Th. 


spe 


idde 


i^pecial    atten 


be   "Notice  to  Contracto 
be    blank    form    of    proposal, 
lirections   as    to    bidding,    quar 
vork    to   be   done.   etc. 
The    Department    of    Engine 


be   built    of 

San    Luis    Obisp. 
Robles      to    the 
(V-S.    L.    0-2-A). 
length,  to  be  bull 


Santa 
Creek  V-S.  L. 
In    length,    to 


ny  Boundary 
l'0.6  miles  in 
•  rtland   cement 


San 


...-    -Igbt    ... 

bids    or    to   accept    the    hid    deemed    fo 
the  best   interests   of   the   State. 

BURTON   A.   TOWNE. 

CHARLES   D.    BLANEY. 

NEWELL    D.    DARLINGTON. 
California    Highway    Commission 

AUSTIN    B.    FLETCHER. 

Highway     Engineer. 

WILSON    R.    ELLIS,    Seci-etary 
Diled:    December    31,    1913. 


nt    6.7 


nlle 


length,    to    be 

,.._     __   and  forms     of 

>&al  bonds,  contract,  and  speclfi- 
ns  may  be  obtained,  at  the  said 
and  thev  may  be  seen  at  the  of- 
of  the  Division  Engineers  of  the 
ions  in  which  the  work  is  situated. 
Division    Engineers'    offices   are   lo- 


Willit 
?an  Francisco. 
and  Los   Angel 


San 


Fres 


.STATE    OP    CALIFORNIA 
DEPARTMENT     OF     ENGINEERING 
CALIFORNIA    HIGHWAY   COMMISSION 

NOTICE    TO    CONTRACTORS, 


bidders  is  called  to  the 
Contractors"  annexed  to  the 
1  of  proposal,  tor  full  direc- 
bidding.  quantities   of  work 


the 


Sacramento.  Cal..  until  2  o'clock  1 
on  FebTuary  2ncl,  J014,  at  which 
they   will  be  publicly  open"   --' 


County  from  El  Dorado 
e  (III-E-D-U-O.  about 
length,      to  be   built     of 


deemed    for 
>est  Tntere=ts   of  the   State. 
BURTON  A.   TOWNE, 
CHAS  D.   BLANEY, 
NEWELL  D.   DARLINGTON, 
California     Highway    Commission. 
AUSTIN    B.   FLETCHER. 

Highway  Engineer. 
WILSON   R.    EIAIS, 

Secretary, 
ted,    December    31,    1913.  (♦) 


Finns  deMlrlnK  Mew*  from  certnln  locnlltles  1 
Portland,  Seattle,  etc,  will  And  aU  •ncli  Kenin 
earefiillT  olnBBlfled  as  to  location.  These  snni 
fore  part  of  tlie  new*  dcimrtiiient,  under  dlstl 
ChureheM,  H«teU,  etc. 


ke  San  FTanclvco,  Loa  Anselea, 
eoninienelBC  on  thia  pace,  all 
;  Item*  are  repeated  In  t%9 
net     headlnvB,    aucb    aa    Banfca 


SAN  FRANCISCO. 


AP.'^RTMENT     HOUSE — 4 


•Took   P.   !*I.,  on       stated 


and 
t  not 
n  Fronciscr.  Architect, 
■th.  12  Geary  street,  S.  F. 
sner's  name  withheld.  The  building 
ill  be  erected  on  California  street 
lar  Hyde,  and  wiil  cover  a  large 
■ound  area.  Plans  sbov/  a  total  of 
me  forty  suites  arranged   in   two  and 


Francisco.  Architect,  N.  W.  Sexton, 
Chronicle  Bldg.,  S.  F.  Owner.  Mrs.  C. 
De  Forest  The  building  on  Clayton 
street  north  of  Haight,  now  occupied 
by  several  Hats,  will  be  altered  into  a 
modern  apartment  bouse  Structure 
cor.taining  three  and  five  room  suites. 
There  will  be  new  interior  finish,  par- 
titions, plumbing,  electric  work  and 
heating.  All  apartments  will  be 
equipped  with  wall  beds  and  will  have 
private    bath       rooms.      Interior      finish 


thr 


Inte 


■ill 


■ill    be 


be  finished  in  pine  with  elm  ipanels 
and  oak  floors.  There  will  be  s:team 
heat,  a  hot  water  system  and  vacuum 
cleaning.  All  suites  will  have  wall 
beds  and  private  bath  rooms.  Baths 
will  be  finished  in  tile  and'  will  have 
composition  floors.  Entrance  and  ves- 
tibule will  be  finished  in  marble  and 
tile.  Exterior  of  the  house  will  be 
faced  with  pressed  brick  and  terra 
cotta.  Preliminary  plans  are  now  be- 
ing prepared.  Further  mention  will 
be  made  of  this  work. 

APARTMENT         HOUSE        ALTERA- 
TIONS— 3    story.      frame,      ^6,000.      San 


of    pi 
ivill  ha 


ath 


sitlo 


floo 


wainscot.      Exterior    of    the   build- 


sh.plap.      Plans    are 

ures   are  being   take 

FIRE    HOUSE— 2 


nplete   and    flg- 


Qnd  base. 
$60,000.  San  Fran- 
cisco. Architects,  Ward  &  Blohme, 
Alaska  Commercial  Bldg..  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Working  drawings  for  Engine  House 
Nc.  12  which  is  to  be  erected  at  the  cor- 
ner of  Drumm  and  Commercial  streets, 
have  been  completed  and  have  re- 
crived  the  approval  of  the  Supervisors. 


Figures  will  be  called  for  at  once.  The 
biildiiig  will  contain  the  apparatus 
room  and  stable  on  the  first  Hoor  and 
quarters  for  the  men  on  the  second 
of   pine 


and 

hard 

wood 

There   w 

ill   be   cemen 

and 

tile 

floo 

s.      Plans 

prov 

ide      fo 

steam    he 

at,    a 

hot    watei 

s.vs 

em,    anc 

vacu 

um 

clear 

ing.         Ba 

hs 

will      b 

equipped 

with 

s-howers.   Specia 

plumb 

ing 

nd  e 

ectr 

c   work  are 

calk 

d  for  ir 

the 

speci 

ficati 

3ns.       Exte 

ior 

of      the 

build 

iae 

nill 

le   faced  w 

th    h 

ick  and 

stone. 

COLD  STORAGE  PLANT— 5  story 
and  base.  Class  B  construction,  J60,- 
000  San  Francisco.  Arohitect.  Ed- 
mund Kollofrath,  560  Belvedere  street, 
S.  F.  Owners,  Merchants  Ice  and  Oold 
Storage  Co.  The  building  will  be  erect- 
ed at  the  southeast  corner  of  Mont- 
gomery and  Lombard  streets,  covering 
an  area  of  8S  feet  2  inches  by  89  feet. 
Construction  Willi  be  of  brick  and 
steel  with  hollow  tile  partitions  and 
cement  floors.  There  will  be  elevator 
service.  metal  window  sash  and 
frames    and    fireproof    doors.      A    large 


Installed, 
will   be  fac 


cial  machinery  will  be 
!rior  of  the  building 
•  Ith  stock  brick.  Plans 
have  been  completed  and  received  the 
approval  of  the  owners.  Construction 
win  be  started  as  soon  as  contracts 
can   be  let. 

FLATS— 2  story  and  base,  f?ame, 
$3,500.  San  Francisco.  Architect,  none. 
Owner,  John  J.  BInet,  68  Ramona  ave- 
nue, S.  F.  The  building  will  be  erect- 
ed on  the  east  side  of  Guerrero  street 
.*;outh  of  l'9th,  and  has  been  designed 
to  contain  two  modern  flats  of  live  and 
six    rooms.      Interiors    will    be    finished 


In  pine 
floors. 


ith 


eln 


panels 


ind 


There  will  be  open  Are  places 
nd  tile  mantels.  Bath  rooms  will  have 
omposltlon  floors  and  tile  wainscot, 
lie  wainscot  will  also  be  used  In  the 
Itchens.  Automa 
ill    be    installed. 
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An    official    proposal   appear 


eolu 


of    this 


othe 


OIL  PIPE  LINE  AND  OIL  BURN- 
ERS —  Cost  not  stated.  Fort  Rose- 
crans.  Oal.  Engineer,  Lieut.  H.  A.  Mc- 
Cune.  Port  Rosecrans.  Owners,  United 
States  Government.  Bids  are  now  be- 
ing called  for  furnishing-  and  install- 
ing an  oil  pipe  line  and  oil  burners  at 
Fort  Rosecrans.  Included  in  the  work 
Is  a  large  central  air  supply  tank  for 
all  burners.  Plans  and  speciflcations 
can  be  secured  from  Lieut.  H.  A.  Mc- 
Cune.  An  official  proposal  appears  in 
arothtr  column  of  thi^  issue.  Bids 
will    be    opened    on    February    4th. 

PUMPS  AND  MOTORS— SI  4.0(11).  Mare 
Island,  Na^pa  Co.,  Cal.  Engineer,  Bu- 
reau of  Yards  and  Docks,  Washington 
D.    C.      Owners,    United  States  Govern- 
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mcnt.  Bids  will  be  opened  on  Febru- 
ary Hth  in  Washington.  D.  C,  for 
furnishing  and  installing  on  founda- 
tions now  complete  at  the  central 
power  plant  at  Mare  Island  and  Puget 
Sound  two  motor-driven  lire  pumps, 
each  of  1,000  gallons  per  minute  capac- 
ity, and  two  steam  turbine  driven 
heating  s.vstem  pumps  each  of  1,000 
gtillons  per  minute  o.vpacity.  Plans 
can  be  secured  from  the  commandants 
of  eitlier  navy  yard.  An  official  pro- 
il    appears    in    another    column    of 


21,     1914. 


th: 

HOSPITAL — 1  story  and  base,  rein- 
forced concrete,  S17,500.  San  Fran- 
cisco. Architect.  George  Colmesnil. 
Lick  BIdg.,  s.  P.  Owners,  City  and 
County  of  San  Francisco.  Plans  have 
been  prepared  and  have  received  the 
approval  of  the  Building  Committee 
of  the  Board  of  Supervisors  for  an 
emergency  hospital,  which  is  to  be 
erected  In  the  Potrero  District.  The 
building  will  contain  a  general  office, 
operating  room  and  two  wards.  In- 
terior will  be  finished  In  pine  and  tile. 
There  will  be  a  central  heating  system. 
Operating  room  will  be  equipped  In  the 
m.cst  modern  manner.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  will  shortly  be  out  for 
figures. 

PIRB  ALARM  STATION— 1  and  2 
story,  concrete  and  brick,  $40,000.  San 
Francisco.  Architect.  City  Architectu- 
ral Department,  Temporary  City  Hall. 
8.  F.  Owners,  City  and  County  of  San 
Francisco.  A  new  building  will  be 
erected  in  Jefferson  Square,  probably 
on  the  site  of  the  old  Central  Emer- 
gency Hospital,  which  will  house  the 
fire  alarm  equipment  and  repair  de- 
partment of  the  city  fire  department. 
There  will  be  a  general  office,  several 
f-epalr  shops  and  storage  space.  In- 
terior will  be  finished  In  pine.  There 
will  be  steam  heat  and  special  wiring. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  to  be 
completed  at  once  and  figures  will  be 
taken  by  the  Board  of  Public  Works. 
POST  OFFICE  WORK  —  Elevator 
equipment.  Cost  not  stated.  Denver. 
Cclo.  Architect.  Supervising  Architect 
Oscar  Wenderoth.  Washington,  D,  C. 
Owners,  United  States  Government. 
Bids  are  now  being  called  for  the  in- 
stallation of  elevator  equipment,  in- 
cluding car,  grilles  and  mechanical 
equipment  for  the  post  office  building 
at  Denver.  Bids  will  be  opened  on 
February  16th.  Plans  and  speclfica- 
ticns  can  be  secured  from  the  Super- 
vising  Architect   at    Washington. 

RESIDENCE  —  2  story  and  bas«, 
frame.  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner.  E.  W.  Elliott,  1376 
Waller  street,  S.  P.  The  dwelling  will 
be  erected  on  the  ea.sl  side  of  41st 
avenue  north  of  Balboa,  and  has  been 
designed  to  contain  six  rooms  and 
bath.  Interior  will  be  finished  In  pine 
throughout.  There  will  be  some  oak 
floors.  Mantels  will  be  of  tile.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  bouse 
will  be  covered  with  shingles.  Plans 
are  complete  and  In  the  hands  of  the 
owner.  Work  will  be  done  by  Day 
Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owners,  Johnson  and  John- 
son. .'>5-A  Devlsadero  street,  S.  P.  The 
house   will  be  erected   on   the  east  side 


nf  23rd  Ave.  north  of  Irving,  and  will 
contain  six  rooms  and  bath.  Interior 
ilnish  will  be  of  pine  with  some  elm 
panels  and  oak  floors.  There  will  be  a 
large  open  Are  place  In  the  living 
room  with  a  brick  mantel.  Tile  wain- 
scot will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
piaster  on  metal  lath  and  rustic.  Plans 
are  in  the  hands  of  the  owners  who 
will  do  the  work  by  Day  Labor.  All 
materials    are    now   being   purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $7,80-0.  San  Francisco.  Archi- 
tects, Willis  Polk  &  Co.,  Merchants' 
Exchange  Bldg..  s.  F.  Owner.  John  W. 
Proctor.  The  dwelling  will  be  erected 
on  the  south  side  of  Sea  Cliff,  west  of 
25th  avenue,  and  has  been  designed  to 
contain  eight  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwoods.  Oak  floors  will  be 
used  In  the  principal  rooms.  Plans 
provide  tor  furnace  heat,  a  hot  water 
■  ystem  and  open  fire  places.  Mantels 
will  be  of  brick  and  tile.  Bath  rooms 
win  have  composition  floors  and  tile 
wainscot.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  Michael  Fauth.  29 
Alma  street,  s.  P.  The  dwelling  bas 
been  designed  for  a  seven  room  house 
with  bath,  and  will  be  erected  on  26th 
avenue  south  of  Irving.  Interior  will 
be  finished  In  pine  and  redwood  with 
some  hardwood  veneer.  Oak  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  a  large  open  Are  place 
and  tile  or  brick  mantel.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
An  automatic  water  heater  will  be  In- 
stalled. Exterior  of  the  bouse  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  In  the  hands  of  the  owner,  who 
will  do  the  work  by  Day  Labor.  Ma- 
terials are   now  being  purchased. 

POST  OFFICE— 2  story  and  base, 
steel  and  stone.  Cost  not  stated.  HIIo. 
Hawaii.  Architect,  Supeivising  Archi- 
tect. Oscar  Wenderoth,  Washington,  D. 
C.  Owners,  United  States  Government. 
Bids  opened  at  Washington,  D.  C,  on 
January  1 5th  tor  the  construction  of 
this  building,  show  the  Campbell 
Bi.llding  Co.  of  Salt  Lake  low  men  at 
$U.6,922.  Tlieir  figures  for  lava  stone, 
as  specified,  tor  granite  and  sandstone 
and  for  granite  and  limestone  were  all 
the  same.  No  contract  has  been  award- 
ed. A  complete  list  of  ail  bids  for  this 
work  will  be  found  under  the  heading 
of  San  Francisco  In  this  Issue. 

.';CHOOI^-2  story  and  base,  brick 
and  steel,  $115,000.  San  Francisco.  Ar- 
chitect. Houghton  Sawyer,  Shreve 
Eldg.,  s.  P.  Owners.  City  and  County 
of  .San  Francisco.  This  building,  which 
is  to  be  known  as  the  Cooper  School, 
will  be  erected  at  the  corner  of  Jones 
and  Lombard  streets.  Plans  show  six- 
teen class  rooms,  and  a  large  assembly 
iiall.  Construction  will  be  practically 
fireproof.  Interior  finish  will  be  of 
pine  and  hardwood  with  maple  floors. 
There  will  b?  steam  heat,  vacuum 
cleaning  system,  program  clocks  and  a 
modern  system  of  venl'lation.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick  trimmed  with  terra  cotta  I 
Plans  are  complete  and  have  been     ap-       j 


proved  by  the  Board  oE  Education. 
Bids  will  be  called  foi-  by  the  Board 
of    Public    AVorks    within   a    very    short 

SjTORES — 1  story  and  base.  rein- 
forced concrete.  $5.0110.  San  Francis- 
co. Arcliitect.  A.  W.  P.atiani.  Mer- 
chants' Exchange  Bldg..  S.  F.  Owner. 
A.  S.  Macdonald  The  building  will  be 
erected  on  Third  street,  south  of  Har- 
rison, and  will  have  a  frontage  of  -23 
feet  and  a  depth  of  77%  feet.  Founda- 
tions and  walls  have  been  designed 
heavy  enough  to  carry  tcree  additional 
storie-.  At  present  there  will  be  one 
store  finished  in  pine  and  witli  a  ce- 
ment Hoor.  Plans  show  patent  store 
fronts  and  plate  glass  windows.  Ex- 
terior of  the  building  will  be  faced 
witii  cement  plaster.  Plans  aie  com- 
plete and  figures  are  being  talten. 
Onntrat'ls    Awarded. 

BASE  BALIj  park— Concrete  and 
frame.  Cost  not  stated.  San  Fran- 
cisco. Architect,  Walter  A.  Mathews, 
Oakland.  Owners,  Recreation  Park 
Association.  Contractors.  Ward  & 
Goodwin,  981  Guerrero  street,  S.  F., 
carpentry  work  only.  Contract  price 
not   stated. 

PIER  ADDITION — Timber  construc- 
tion, 112,766.  San  Francisco.  Engineer, 
Assistant  State  Engineer,  Ferry  Bldg., 
S.  F.  Owners,  State  of  California.  Con- 
tractors, San  Francisco  Bridge  Oo.,  S. 
F  Contract  price,  J12,766.  This  work 
is  to  be  done  at  Pier  No    25. 


City  Bids  Opened. 


Hiinrd  of  Public  \\  orks  Opens  nida  For 

IMiinibing  in  New  City  Hall.  Lowest 

Bid    From    Ales.    Coleman. 


the 


l''r 


Bids  opened 
Board  of  Pmilic  Works  at  tlieir  Wed- 
nesday afternoon  meeting  tor  furnisih- 
ing  and  installing  plumbing  In  the  new 
City  Hall  show  Alex.  Coleman  low  at 
S56.553  on  proposition  A.  Two  proposi- 
tions were  asked  for.  Mr  Coleman  did 
not  bid  on  the  second.  Pillowing  is  a 
complete  list  of  the  Didders: 

PInmblne    S.    F.    City    Hall. 

••A"  -B" 

John    Lettlch     $58,348      ( 

Alex.    Coleman     56,553 

Kiernan    &    O'Brien.    63,961        15,515 

Turner    Co 62,650        14,650 

P.   W.   Snook   &   Co..    68,214        15,479 

A.   Lettich    5i  501 

Scott    &    Co 58,600        13,475 

Wittman-Lyman&Co  61,940       14,836 
Pinkerton  &  Dawson  64.920 
Robt.  Dalziel  Jr.  Co.   59,227        16,927 
Peterson-James     Co.    66,400        17,900 
♦ 

State  Harbor  Board 
Opens  Bids  For  Pier. 

Conlnict    For    Aililltlon    to    Pier    No.    25 

Awarded     to       The     San       Kranolsco 

Bridge    Company    for   ?l2,7tI0. 

Bids  were  opened  by  tl  c  .State  Board 
of  Harbor  Commissioners  at  their 
meeting  held  on  Thursday,  January 
Uth  for  additions  to  be  made  to  Pier 
No.  25,  San  Francisco  water  front.  The 
San  Francisco  Bridge  Co.  submitted  tlie 
lowest      figure      at    $12,766    and      were 
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iwarded     the     contract.       Other     Bguras  13 

submitted   were  as   follows;  \i 

Additions  to  Pier  No.  25.  u 

Thompson    Bridge    Co $15,029  IS 


San  Francisco  Bridge  Co.. 
Healy-Tibbitts  Constr.  Co 
Hyde-Harjes  &  Co 


12,766 
13.423 


Figures  For  Hilo 
Po^  Office  Opened. 


miiiell  lluildlne  ' 

ow    Men.      Sever 

<ors    FiBi 


■o.  of  Salt  Lake  City 
il    liOeal    Contrac- 
ire   Work. 


(By    Special    Wire) 

WASHINGTON.      D.    C,    Jan.      16th — 

Campbell    Building    Co.,     ot    Salt    Lake 

City,    submitted    the    lowest    figure    for 

the    construction    of    the    Hllo    Federal 


Building    at    Hilo 
ui-es    for    lava    st 


Hav 


li.      Their    fig- 
specified,    and 


fur    granite    and 

limestone,  and   granite 

and    sandstone    \ 

vere   the   same. 

Bids      were     s 

iubmltted     as     follows: 

First,     for       lav< 

1    stone;      second,      for 

granite    and    lin 

nestone    .tnd    third,    for 

granite    and    sai 

idstone.        A      complete 

list  of  the  figure 

es  follows; 

Wire     trouble 

throughout     the     Bast 

lias    badly     interfered    v.-ith     the     tele- 

graphic   service 

and    deloyed    the    mes- 

sage.      In    the    i 

;ase    ot    the   bid    of    the 

Sound    Construe 

[ion   &   Engineering  Co. 

figures  have  bee 

in  transposed  and  while 

tl-elr    bid    is    nc 

It    within    reach    ot    the 

low    man,   may 

be    incorrect    as    it    ap- 

pears  below. 

General   Construction,   HIIo   Post    Office. 

Campbell  Bull 

Iding  Co.,  Salt  Lake   (a) 

(196.922;    (b)    same;    (c)   same. 

Sound  Constr.  &  Engineering  Co., 
Seattle  (a)  $279,032;  (b)  $251,052;  (c) 
$241,052. 

Lord,  roung  Engineering  Co.,  Hono- 
lulu (a)  $237,50.0;  (b)  $228,470;  (c) 
$123,700. 

Spaulding 
939;   (tl)   $24 


Con 


Co.,  S.  F.   (a)   $237,- 


S.    F.    (a)    $239,95 


(b)    $267,700;    (c)  . 

General  Constr.  Co..  Milwaukee,  Wi 

l.il    $2K1,000;    (h)    $2C3.2,-.3;    (c)    $266.7: 
♦ 

Building  Contracts  Awarded 


San  Francisco. 

Owner  Contractor 

S    P    Library Gladding 

Same     Petersen 

Henry     Bovyer 

p    p    1   E McFeil 

Same     .McDougall 

1st   A   M   E   Ch Johnston 

I3reyer     Bahrs 

French    Am    Herman 

Western     Pac     Healy 

.M,-C.,i  tin-      McKenzie 

[>    i>    I    I'] Contra   Costa 

.New    Process    LJv.  .Berdahl 

Bell      Bell 

Arminino     Arminino 

Homlole     Tarnborini 

Stelger '^»J",^°" 

Nelson     J't'^n" 

Zacharatos     Novelt> 

Murray     Murray 

Allen-   Allen 

Same     Same 

Cowell     Day 

Harris .Savage 

Keeffer     Carlson 

Jacobs    ' lP^^}^ 

Cal    Fruit    Can Previa 

■Salmon    ^■?'''=," 

p  p  I  E Prlngle 


Spreckels     . . . 
Public     Libra: 

Lamson 

ry...Cbisholm 

2333 
5682 

Same     

Same     . .' 

Meyers     

Same     

Christensen 
Van    Arsdale 
Summers     .  .  . 

Ralston 

.McGilvray 

Leigfli 

'Same 

.  .Chrisften«en 
O'Neill 

Swan 

1269 
15077 
2000 
2000 
1000 
1000 
1750 

Ivancovlch     . 
O'Keefe     

Bergren 

Stelner 

450 
1500 

Galll     

Polatle 

4O0 
500 

450 

JIcHugh     . . . 

Leonard 

400 

Martens     .  .  . 

Metze 

500 

Pauth     

Fauth 

3000 

Ticoulet     ... 

Ruth      

159     Gain     ., 

Ticoulet 

Gunter 

Polati 

1000 
3970 
7320 

159 


(102)  IN  RICHMOND  DISTRICT.  Terra 
cotta  work  for  Richmond  Branch  of 
S.    F.    Library. 

Owner Trustees      ot      the      Public 

Library  &  Reading  Rooms. 
Architect  ..  .Bliss      &      Paville,      Balboa 

Bldg.,    San    Francisco. 
Contractor.  .Gladding      &      McBean    Co., 

Crocker   Bldg.,   S.   F. 
Filed  Jan.   12,   '14.      Dated   Jan.    8,   '14. 
Payments  monthly  as   work  pro- 

g.-esses    ot 75% 

Usual    35    days 25% 

TOTAL  (20ST.  $2200 
Bond.  $1100.  Surety,  Equality  Surety 
Co.  Limit,  April  1,  1914.  Forfeit,  $10. 
Plans  an.i  specifications  filed. 

NOTE: — Job  is  located  W  9th  Ave  225 
N  Geary  streot. 


(103)      EXCAVATING.      CONCRETE       & 

reinforced    concrete   on   above. 
Contractor.. H.     L.     Petersen,     62     Post, 

San  Francisco. 
Filed  Jan.  12,  '14.     Dated  Jan.   S.  '14. 

Payments    same    as    above 

TOTAL  COST,  $9333 
Bond,  $4666,50.  Surety,  Aetna  Accident 
&    Liability    Co.      Limit,    April    1,    1914, 


Forfeil 
filed. 


Pla 


,•      CALIFORNIA      AND      BU- 
Reconstruct  building  damag- 


.J.  H.   Henry.   1505 
meda,  San  Jcse. 

The  Ala- 

Architect  .. 

.W.      H.    Weeks. 
San  Francisco. 

75      Post 

Contractor. 

.Bovyer   &    Sons, 
fornia,  San   Fram 

2407    Call. 
?isco. 

Filed  Jan. 

12.  '14.     Dated  Jan 

.   2,  '14. 

Usual     35     days 25% 

TOTAL  COST,  $2062 
ond,  none.  Limit,  S",  days.  Forfeit, 
one.     Plans  and  specifications   filed. 

105)  EXPOSITION  SITE.  Electric 
wiring  for  Machinery  Bldg.,  Educa- 
tion Bldg.,  Liberal  .\rts  Bldg..  Food 
Products  Bldg.  and  Agricultural  Bldg. 


ciflc 


Inte 


tinnal    Exposition    Co.,    Ser- 
vice  Bldg..  S    P. 
Architect  .  .  .None. 
Contractor.  .The       McPell       Elec.       Co., 

Royal   Ins.   Bldg.,  .S.   P. 
Filed  Jan.  12,  '14.     Dated  Jan   10,  '14. 

As  work  progresses 75% 

Usual    35    days 25% 

TOTAL  COST,    $13,080 
Bend.    $8000.        Surety,      .Massachusetts 


BUILDING    AND    INDUSTRIAL    NEWS. 


Bonding:   &    Ins 


Co.      Lin 


1.  1914.     Fiorfeit,  JIO.     Plans  and  specl- 
flcatlons   filed. 

(106)  EXPOSITION  SITE.  Staff  and 
jjla»ter  work  for  Are  stations  Nos.  2 
3   and    4. 

Owner .  .Panama-Pa-jific        Interna- 
tional   Exposition  Co..    Ser- 
vice Bl'dg-..  S    P. 
Architect  .  .  .None. 

Contractor.  .B.    C.    HTcDoug-all    &   <3o. 
Piled  Jan.   12,  '14.     Dated  Jan.  8,  '14. 

As    worlt    progresses 75% 

Usual    3,i    days ,      25% 

TOTAL  COST,  $6330 
Bond,  $3500.  Surety,  Maryland  Casu- 
alty Co.  Limit,  60  days.  Forfeit,  $10, 
Plans   and   specifications   filed. 

(107)  S  GEARY  65  E  Webster  E  72-6 
xS  137-6.  All  work  except  heating 
tor  two-story   frame   cliurcli    building. 

Owner The    Ist    African    Methodist 

Episcopal  Zlon  Church. 

.■Vrchitect  .  .  .  Wm.      J.      Wythe.     Central 
Bank  Bldg.,  S.  P. 

Contractor.  .Johnston   Co. 

Piled  Jan.   12.  '14.     Dated  Jan.   9.  '14. 
Prame   completed   to   belfry   floor, 
roof     sheathing     boards     on     an|d 

brick     chimney     up $1890 

Exterior      and      interior      brown 

toated     1890 

Completed     1890 

Usual   35   dayis 1890 

TOTAL  COST,   $7565 

Bond.   $3785.      Sureties,   .L   W.   Scho-uten 

and    J.    H.    McCallum.      Limit,    100    days. 

Porfeit,     $1.       Plans    and     speciflcationt, 

filed. 

(1108)      E  SIXTEENTH  AVE   100  S  Anza 

S  25  .     All   work      except     flnJsh 

hardware,  shades,  gas  and  electric 
fixtures,  et<:.,  for  one  and  one-half- 
story   and   basement   frame    residence. 

Ownar Viola     A.       er.a     Wm.       H. 

Dreyer,  467  :Dth  Ave.,  S.  P. 

Architect  ..  .E.   Dahl. 

Contractor.  .Wm.   Balirs,   519    19th   Ave., 
San  Prancisco. 

Piled  Jan.  13,  '14.     Dated  Nov.  4,  '13. 

Frame   up    $513.50 

Ready    for    lath 613.50 

White   coated    513  50 

Completed    and    accepted 513.50 

.to    dayo    after 613.50 

TOTAL   COST,    $2567.50 

Bond,    none.      Limit,    90    days.      Forfeit. 

none.     Plans  and  specifications  filed. 

((109)  W  TRINITY  68-0  N  Suiter  W 
61-3VixN  34-4%.  Steel  lining  of  new 
vault  and  remove  2  vault  doors  from 
present  position  to  new  vault  in  10- 
story  and  basement  bank  bldg. 

(Owfier Prencb-Amorican    Bank    of 

Savings  by  P.  J.  Walker  Co 
Agents. 
Architect  ..  .'JI.    C.  C0ucn.1t,    110   Sutter, 

San   Francisco. 
Contractor.  .The  Hermann  Safe  Co..  120 

Folsom,    San    Pran<}lsco. 
Filed  Jan.   13,  '14.     Dated  Dec.  31,  '13. 
Payments    semi-montlijy     on     1st 

and    15th     of    each    mnnfh 75% 

»e    das »    after 25% 

TOTAL  COST.  $1290 
Bondv  $645.  Surety,  Globe  Indemnity 
Co.  Limit,  as  required.  Forfeit,  none. 
Plans  and   specifications   filed. 

(110)  OPP.  JUNCTION  OP  SE  BEALE 
and  Brannan.  Two  mooring  piles  on 
S  side  and  30  fender  piles  on  E  side 


of  pier  ; 

14   on   Wate: 

r  Fr 

ont,  being  lo- 

cated  or 

1    Bast    St  re 

ret. 

Owner 

..Western 

Pac 

ll  fie      Railway 

Co..    Mills 

Bldg.,    S.    F. 

Architect  . 

.  .None. 

Contractor 

.  .Healy    Ti 

bblti 

ts   Constr   Co., 

9    Main,    San    1 

Francisco. 

Filed  Jan. 

13,  '14.      Dated 

Jan.   12,  '14. 

On     completion 

75% 

36    daya 

after 

25% 

TOTAL 

COST,     $1184 

Bond,    $59i 

i.       Surety, 

GIo 

be    Indemnity 

Co.      of   New   York. 

Lir 

nit,    10      days. 

Foreit.    moi 

ne.     Plans 

and 

specifications 

filed. 

(111)  B  BUBNA  VISTA  TERRACE 
76-3  N  14th  N  25xE  86-3.  All  work 
except  excavation,  concrete,  paint- 
ing, gas  and  electric  fixtures,  shades, 
hardwood   floors   and   wall   paper   for 


ry  fran 


ilden 


Owr 


Atchit. 


Contr 


.Paul      A.      McCarthy,      Call 
Bldg.,    San    Francisco. 
.Edw.  T.  Foulkes  and  E.  H. 
Hildebrand.    Crocker    Bldg.. 
San  Francisco. 
.K.    H.      McKenzie     &     Co., 
2783  McAllister,  S.  P. 
Filed  Jan.   13,  '14.     Dated  Jan.   9,  '14. 
Building  framed  and>  rcof  on....$40(t 

Roug'h    plaster    on 500 

Finlsti     plaster    on    an  I     interior 

mill    work    up.., 850 

Completed 875 

Usual     35     days 875 

TOTAL  COST,  $3600 
Bend,  none.  Limit,  90  aays  after  Jan, 
12.  Forfeit,  none.  Plans  and  spectflca- 
tions   filed. 


Construe 
i-ers  fo 
Servic 


(112)      EXPOSITION    SITE, 
tion    and    installation    of 
Ferry    Bldg.,      (3arden      a 
Road  south  of  Machinery  Hall. 
Owner Panama-Pacific         Interna- 
tional  Exposition   Co.,   Ser- 
vice Bldg.,  S    P. 
Architect  . .  .None. 
Contractor.  .Contra    Costa    Constr.    Co., 

Sheldon    Bids     S.   F. 
Filed  Jan.   13,  '14.     Dated  Jan.   10,  '14 

As    work    progresses 75% 

Usual    35    daya 25% 

TOTAL  COST.  $4500 
Bond,  $30(K).  Surety,  Massachusetta 
Bonding  &  Insurance  Co.  Limit.  60 
days.  Forfeit,  $10.  Plans  and  speci- 
flcations    flled. 


vork. 


San    BYancisco. 
(30ST,    $2500 


(114)      NO.     327     EIGHTH        Add     store 
room  and  tar  and  gravel  roof. 

Owner New   Process   Laundry,   378 

Eighth,  San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Hofmelster   &    Berdahl,    708 
Webster,  San   Francisco. 

COST.   $500 

(111,,      SW  ELLIS  AN  VAX  NESS  AVE. 

Alter   and   repair    saloon. 
Owner Teresa    Bell,     19S     Laidley, 

San   Pranciscc. 
Arcliitect  .  .  .Wm.    H.      Merks,    75      Post, 

San  Franciscc. 
Day's    work.  COST.    $750 

(116)      SE      AMAZON     AND      MUNICH. 
One-story  and  basement  frame  dwlg. 


Day 


COST,  $1750 
Add 


1117)    NO.    1068    LEAVENWORTH, 
four  rooms. 

Owner D.  S.  Homioie,  Premises. 

Architect  .  .  .None. 

Contractor.  .G.    Tamborinl,    331    Meadow 
Place,  San  Francisco. 

<X>ST,    $80(1 

(118)  N  TREAT  AVE  175  S  18th.  One 
story  frame  ctiip.ping  .«f  ed. 

Owner Stelger  &  Korr.  SE  Folsom 

and   18th,  Sa'i  Francisco. 
Aichitect  .  .  .None. 

Contractor.  .J.  Pattison,  2C60  Pell.  S.  P. 
COST,    $600 

(119)  N  ALMA  175  E  Cole.  Two-story 
and  basement  frame  residence. 

Owner P.   Algot  Nelson,   4333    19th, 

San  Francisco. 
Architect  . .  .None. 
Day's    work.  (X)ST,    $2800 

(120)  NO.  Ill  O'PARRELL.  Electric 
sign 

Owner P.    Zacharaios,    Premises. 

Architect  . .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,   165 
Eddy,  San  Francisco. 

COST,  $500 

(121)  W  ELEVENTH  AVE  lOO  N  Cle- 
ment. Two-story  and  basement 
frame  dwelling. 

Owner Robt.   W.   Murray,   267   llth 

Ave.,  San  Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $1500 

(122)  E  EIGHTH  AVE  200-6  S  Lawton. 
Two-story  and  basement  frame  resi- 
dence. 

Owner H.    B.    and   L    D.    Allen,    128 

Sutter,  San  Francisco. 

Architect  ..  .Albert  Farr.  68  Post,  S.  P. 

Contractor.. Allen      &    Co,    128     Sutter, 
San  Francisco. 

Cost,    $40'00 

(123)  E  EIGHTH  AVE  284-6  S  Lawton. 
Two-story  and  basement  frame  resi- 
dence. 

Owner H.    B.    and   L.    D.    Allen.    128 

Sutter.  San    b'rancisco. 

.Architect  ..  .Albert  Farr.  68  Post,  S.  P. 

Contractor.  .Allen      &    Co,    128      Sutter, 
San  Francisco 

Cost,   $4000 

(1241      INTR  NW  MARKET  &  W  EAST 
N  to  S  Commercial  W  to  pit  481-8  from 
E  Drumm  S  59-9  E   46-8  N   59-9   E   to 
Market  NB  to  beg.     .111  work  for  2- 
story  and  basement  Class  *'C  stores 
and  ofDces, 
Owner Henry   Cowell  Lime  &   Ce- 
ment Co.,   9    JIaln.   S.   P. 
Architect  ,,. Henry     H.      Meyers,      1201 
Kohl    Bldg.,   San   Francisco. 
Contractor.  .Thomas      H.    Day's      Sons, 

Sharon   Bldg.,   S.   P. 
Piled  Jan.  14,  '14.     Dated  Jan.  12,  '14. 

On    10th    of   each    month 75% 

Usual    35    days,    25% $17,675 

TOTAL  COST,  $70,675 
Bond.  none.  Limit,  126  days.  Forfeit. 
$100.      Plans   and   speciflcf.tions   flled. 

(125)  W  THIRTY-FIFTH  AVE  28  S 
Balboa  "B"  S  25xW  82-6.  All  work 
for  one  and  one-half-story  firame 
residence. 


man  xnooi  bvldino* 


UMON  HIGH  SCHOOL 
Fairfield,  Cal. 


Henry  C.  Smith,  Architect 
San  Francisco 


Building  and  Industrial  News 
January  21,  15)14 


UNION  HIGH  SCHOOL 
Patterson,  Cal. 


Henry  C.  Smith,  Architect 
San  Francisco 


Building  and  Industrial  News 
January  21,  1914 


Wednes.lay.    Jaiu'ary    21.    i:iH 

Owner Henry     Harris,    537    Scott, 

San    Franclsro. 
Architect  ..  .W.    A.    Savage    (Non-Certl- 

ned.) 
Contractor.  .W.   A.   Savage,      1222      I2tn 

Ave.,  San  Francisco. 
Piled  Jan  14,  '14.     Dated  Dec.   17.  '13. 

Ratters    on    ?6oO 

Brown    coated    i.  .    650 

Finished     650 

Usu.<il    35    days G50 

TOTAL  COST,  $2600 
Bond,  none.  Limit,  75  oays.  Forteit, 
none      Plans  and  speclflcatlons  filed. 

C12G)  LOT  62  GIFT  MAP  NO.  1  being 
W  Wool  200  N  Cortland  Ave  25.\70. 
All  work  tor  one  and  cne-halt-story 
frame    cottage. 

Owner Rose   Keefter. 

Architect  .  .  .None. 

Contractor.  .Gus.  Carlson, 

Filed  Jan.  15,  '14.     Dated  Jan.  14,  '14. 
Frame  up  and  root  sheathing  on.  $800 

Kough    plaserlng    on 700 

Completed  and   accepted i.  . .  .    575 

TOTAL   COST,    $2075 

Bond,    none.      Limit,    80    days   after   Jan. 

15.      Forfeit,    none.      Plans    and    specifi- 


BUILDWG    AND    INDUSTRIAL    NEWS, 
tractor,     balance 


alio 


lile.i. 


(127)  N  WASHINGTON  75  W  Davis  N 
65  W  44  N  55  W  66  m  or  1  S  60  E  6  S 
60  E  104  m  or  1.  All  work  for  one- 
story  Class  'C"  brick  loft  building. 

Owner A.    P.    Jacobs 

Architect  ..  .O'Brien    Bros.,    Inc.,    Clunle 
Bldg.,    San   Francisco 

Contractor.  .Tliomas    E.     Davis    &    Son, 
2321  Lake,  San  Francisco. 

Filed  Jan.   15.  '14.     Dated  Jan.   9,  '14. 
1st    floor    Joists    set    and    brick 

work  scaffold  high    $1828.50 

Brick  work  ready  for  ratters  1828.00 
Root  on,  brick  work  completed 

and   plumbing   roughed   in 1828.00 

Completed  and   accepted 1828.00 

Usual    35    days i 2437.50 

TOTAL   COST,    $9750.00 

Bond.    $4875.      Surety,    Chicago    Bonding 

&  Surety   Co.     Limit,    45   days.      Forfeit, 

none.     Plens  and  specifications  filed. 

(128)  N  BAY  137-6  W  Taylor  th  along 
Bay  S5x>7  137-6.  All  work  tor  two- 
story  frame  and  corrugated  iron 
wagon  slied  and  stable. 

Owner California    Fruit      Canners' 

Ass'n.,  120  Market,  S.  F. 

Architect  ...Philip  L,.   Bush,   120  Market 
San    Franciiio. 

Contractor.  .Trevia    &    Pasqualetti.    400 
Bay.  San  Francisco. 

Filed  Jan.  15,  '14.     Dated  Jan.  14,  '14. 
Concrete     piers    and     footings    in 
&  ground  filled  to  proper  level. $  750 
Frame,    including   roof    in    place.    1500 

Corrugated    iron    in    place 1000 

Flooring    completed    .  .  .  .' 1000 

Completed    and    accepted..' 3620 

SB  (layn  after 2630 

TOTAL  COST,    $10,500 

Bond,    none.      Limit.    25    days.      Forfeit, 

$25.     Plans  and  specifications  filed. 

(1'29)  SW  WEST  CLAY  AND  26TH 
Ave.  45x100.  All  work  tor  three- 
room   frame  bungalow. 

Owner Virena  M.  Salmon,  125  26th 

Ave.,   San   Francisco. 
Arcliitect  . .  .None. 
Contractor.. H.    Krell,    2208    San    Pablo 

A\e.,   Oakland. 
Filed  Jan.  15,  '14.     Dated  Jan.  12,  '14. 

Frame   up    .  .i. . .  .1. ., .$  250 

Bills    presented,    O    K'd    by    con- 


Pla 


1100 

TOTAL  COST.  $1350 
Limit.  30  days.  Forfeit, 
and  specifications  filed. 

The    con- 


(130)  EXPOSITION    SITE, 
struction    and    installation    of   sewers 
for  the  Court  of  Honor. 

Owner Panama-Pacific         Interna- 
tional   Exposition    Co..    Ser. 
vice  Bldg..  San  Francisco. 
Arcliitect  . .  .None. 
Contractor.. Pringle    Dunn    &      Co..    338 

Pine.    San    Francisco. 
Filed  Jan.  15.  '13.     Dated  Jan.  10,  '14. 

As    work     progresses ...      75% 

Usual    35    days 25% 

TOTAL  COST,  $4445 
Bond,  $3000.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90 
days.  Forfeit,  $l0.  Plans  and  specifi- 
cations  filed. 

(131)  EXPOSITION  SITE,  Construc- 
tion and  Installation  of  sewers  for 
the  Court  of  Palms  and  the  Court  of 
Four  Seasons   . 

Owner Panama-Pacific        Interna- 
tional  Exposition   Co.,   Ser- 
vice Bldg.,  San  Francisco. 
Arcliitect  . .  .None. 
Contractor.  .Robert  C.  Storrie     &     Co., 

Oakdale    and    (Julnt.    S.    P. 
Filed  Jan.  15.  '14.     Dated  Jan.  12,  '14. 

As    work     progresses ,.  .  .  .      75% 

Usual    3'5    days 25% 

TOTAL  COST.  $6500 
Bond.  $3500.  Surety,  Massachusetts 
Bonding  &Insurance  Oo.  Limit,  90  days 
Forfeit.  $10.  Plans  and  apeciflcatlons 
filed. 

(132)  FRONT  AND  MARKET.  Pnau- 
matic  tube  system  for  Moore-Watson 
Dry    Goods    Company. 

Owner A.    B.   Spreckels.    100   Davis. 

San  Francisco. 
Architect  ..  .G.      A.      Applcgarth.      Call 

Bide..   San    Francisco. 
Contractor.  .The  LamMn  Co..  (3all  Bldg., 

San  Francisco. 
Filed  Jan.   15,  '14.     Dated  Jan.   6.  '14. 

On   10th   of  each  month 75% 

Usual    35    days .i.  .(Balance 

TOTAL  COST,  $2333 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 

(133)  NINTH  AVE.  bet.  Geary  and 
Clement.  Carpenter  and  mill  work 
tor  llibrary  building. 

Owner Board    of    Trustees    of    the 

Public    Library    &    Reading 
Rooms  of  City  and  County 
of  San   Francisco. 
Architect  ..  .Bliss      &      Favllle,    Balboa 

Bldg.,    San    Francisco. 
Contractor.  .R.  A.  (?hisholm,   ISO  Jessie, 

San   Francisco. 

Filed  Jan.  16,  '13.     Dated  Jan.  13,  '14. 

Payments    in    monthly   installments 

of     75% 

Usual   35  days,  25% $1420.50 

TOTAL  COST,  $5682.00 
Bond,  $2841.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  May  1.  1914 
Forfeit.  $10.  Plans  and  specifications 
filed. 


» 

Bond.  $1344.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  .May  1 
1914.  Forfeit.  $10.  Plprs  and  speci- 
fications filed. 

(135)  STEEL   WORK    ON    ABOVE. 
Contractor.  .Ralston    Iron    Works,    20th 

'  and   Indiana,   S.    F. 
Filed  Jan.   16,  '14.      Dated  Jan.   9,  '14. 

Monthly    Installments    of 75% 

Usual   35  days,   25% $317.25 

TOTAL  COST,  $1269.00 
Bond,  $634.50.  Surety,  The  Aetna  Ac- 
cident &  Liability  Co.  Limit,  March  1. 
1914.  Forfeit.  $10.  Plans  and  specifi- 
cations   filed. 

(136)  STONE    WORK    ON    ABOVE. 
Contractor.  .The    McGllvray    Stone    Co.. 

7fc    and  Townsend.  S.   F. 
Filed  Jan.   16,  '14.     Dated  Jan.   8.  '14. 

Montlily    installments   ol 75% 

Usual   35   days.   25% $3769.25 

TOTAL  C->ST.  $15,077.00 
Bond,  $7550.  Sureties.  John  D.  Mc- 
Gllvray and  R.  Dewar.  Limit,  April  I. 
1914.  Forteit.  $10.  Plans  and  specifi- 
cations filed. 

(137)  S  ANZA  95  B  18th  Ave.  Two- 
story   and   basement   frame  dwelling. 

Owner Nevada      W.    Meyers.      1960 

Pierce.    San    Francisco. 

Architect  ...None. 

Contractor.  .Leigh  &  Schultz.  330  8th 
Ave..    San    Francisco. 

COST.   $2000 

(13.S)  S  ANZA  95  W  17th  Ave.  Two- 
story  and   basement   frame  dwelling. 

Owner Nevada      W.    Meyers.      1960 

Pierce.    San    Francisco. 
Architect  .  .  .None. 

Ccntracior.  .Leigh  &  Scl.ultz.  330  8th 
Ave.,   San    Francisco. 

COST,  $2000 

(139)  NB  PINE  &  KILARNY.  Alter 
doors    and    new    plumbing. 

Owner C.     Christensen,     Pacific    nr 

Kearny,    San    Francisco. 

Architect  ..  .Edw.  A.  Larsen,  702  Mer- 
chants'   Natl.    Bank,    S.    P. 

Day'"    work.  COST.    $1000 


(HO) 

NE 

BRANNAN 

AND      FIFTH. 

Mln 

or    repairs    to 

office. 

Owne 

r 

.Van    Arsdal 

e-Harrls 

Co.. 

Premise 

s. 

Architect  .  . 

.None. 

Contr 

actor. 

.Daniel 

O'Neill.      278 

N»- 

toma,    San    1 

I'ranclsco. 

NW 

COST, 
MISSION. 

$1000 

(141) 

EAST   XnD 

Roof 

Sigl 

Owne 

r 

.Sommei 

■s      &      Herts, 

660 

Market. 

San 

Franclsc 

™. 

Archi 

tect  .  . 

.None. 

Contr 

actor. 

.Swan. 

The 

Painter, 

756 

Folsom. 

San 

Francisco. 

COST, 

$1750 

12)      S    KANSAS     50     W     20th.       One- 
;tory  and    basement   frame    dwelling. 

^ner J.    Perlcleh.      778      Kansas, 

San    Francisco. 

chltect...S      A.     Sourlch.     788     Shot- 

well.  San  Francisco. 
(134)      LATHING     AND     PLASTERING       p^^..^,    ^^^k.  (XrST.    $1G»0 

on  above.  

Contractor.  .Lyden    &    Bickel,    269    Pell. 


San  Francisco. 
Filed  Jan.   16.  '14.     Dated  Jan.   13.  '14. 

Monthly    installments    rf 75% 

Usual    35    days.    25% 1672 

TOTAL  COST.   $2688 


(143)      SW   DAVIS  AND   WASHINGTON 


Alt 


stor 


.Ivancovich,      Trobrock 
Bergren,    20.)    Washlngto 
San   Francisco. 


2i 

Avchitcct  .  .  .I-'alch  &  Knoii,  715  Hearst 

Bldg.,    San    Francisco. 
Day's   work.  COST.   J450 

(l-l'l)  NO.  n02  POST.  .Move  and  re- 
pair   store    and    flats. 

Owner Mary     O'Keete,     Premises. 

Architect  . .  .None. 

Contractor.  .S.   J.  Sterner.    125   4th   Ave., 
San    Francisco 

COST,    J1500 

IH5)  B  PORTY-FIftST  AVE  98-9  N 
Balboa.  Two-story  and  basement 
frame  residence. 

Owner E.   W.  Elliott,   1378  Waller, 

■San   Francisco. 

Architect  ...None. 

D.-iy's   work.  COST,   {2500 

(146)  NO.  1032  LOMBARD.  Move 
dwelling. 

Ov.ner Frank      Galli,     1444       Polk. 

San   Francisco. 
Alchitect  .  .  .None. 

Contractor.. G.    Polatic      &      Co.,       2327 

Greenwich,    San    Francisco. 

COST.   J400 

1147)  NaS.  357-59  GRANT  AVE.  New 
front. 

Owner Julius    Casaccio,    Premises. 

Architect  . .  .None, 

Ccntractor. .  J.jhn  Tonsero.   Stark     near 

Broadway,     San    Francisco. 

COST,    $500 

(1481  E  GUERRERO  85  S  I9th.  Two- 
story    and    basement    frame    (2)    flats. 

Owner John    J.    Blnet    Co.,    68    Ra- 

mona    Ave.,  S<in    Francisco. 
Architect  .  .  .iNone. 
Day's   work.  COST.   |3500 

(149)  CARROLL  AVE  AND  QUINT. 
Raise   dwelling   and    add    rooms. 

Owner M.    Mann,    Premises. 

Architect  . .  .None. 

Contractor.  .L.      Mudrick,      65      Girard. 
San    Francisco. 

COST,   1450 

(150)  NO.   3908   CLAY.      Erect   porch. 

Owner Peter    McHugh,    Premises, 

Architect  .  .  .None. 

Contractor.  .Peter       M.     Leonard,       1247 
45th  Ave.,  San  Francisco. 

COST.    $400 

(151)  NO.  25  SIXTH.  Repair  restau- 
rant. 

Owner John    Aueich,    5S    Langton, 

San    Francisco. 
Architect  .  .  .None. 
Contractor.iJ.      Kuscih,    14SS      Vallejo, 

San    Franci.-ico. 

COST.   11000 

(1521      NO.    1573    HAIGHT       Brick   bake 

Owner Herman        Martens,        1939 

Turk,    San    Francisco. 

Aiohitect  .  .  .None    . 

Contractor.  .Paul     Metze.     2129     Roose- 
velt   Ave..    Berkeley. 

C(5ST.    $30D 

(153)  NO.  2657  MISSION.  Erect  area 
walls  and  rat  proof  market. 

OT/ner Mrs.     Clark.   810     Douglas. 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Collins      &      Burnett.      .1319 
22nd,    San    Francisco. 

COST,   $400 
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Wednesday 


.Ian  I, 


21,    inl4. 


SHOT  WELL. 


Mi 


(154)      NC 
repairs   to   flats. 

Owner Bmil  Canepo.  2538  Mission, 

San  Francisco. 
Architect  ,  ,  ,None. 

Contractor,  .Q.    Caranza,    374    Shotwell. 
'San  Francisco. 

COST.   1 1000 


(155) 

E    TWENTY-SIXTH    AVE    200    S 

Irvi 

ig.      Tliree-storj- 

and     basement 

frame  residence. 

Owner 

Michael     Fa 

jth,     29     Alma, 

San   Francisc 

0. 

A:  chit 

ect  .  .  .None. 

Day's 

work. 

COST,   }3000 

(156) 

NOS.       3005-3007 

SIXTEE'NTH 

Alter  front. 

Owner 

Scheubet    B 

OS.,     16th     and 

Day'! 


vork. 


COST,    }40C 


(157)      SE    LISBON    75    W    Peru.      One- 
story  and   basement  frame  dwelling. 

Owner Louis     Ticoulet.     53     Silver 

Ave.,   Sfln   Francisco. 


Archit 
Day's 


.No 


ork. 


(X)ST,    11000 
?.      FRANCI.'? 


(158)      LOT      5    BLK    4 
Wood    Tract.      All    work    for    three- 
story  frame  residence. 

Owner J.    M.    Ruth,    840    Van    Ness 

Ave..   San   Francisco. 
Architect  ..  .Cook,    La    Motte    Co.,    Inc., 

Rlalto    Bldg.,   S.    P. 
Contractor.  .R.   L.    Gunte--    J.   O.    Hunter 

and  F.  A.  Lehre. 
Filed  Jan.  17.  '14.     Dated  Jon.  16,  '14. 
F^-ame    up    J.992   50 


pla 


side 


building    enclosed     992   50 

Completed    &    completion    filed  992  50 

Usual    35    days.. 992   50 

TOTAL  COST,  $3970  00 
Bend.  $2000.  Surety.  American  Surety 
Co.  of  New  York.  Limit.  90  days.  For- 
feit, none.  Plans  and  specifications- 
filed. 


(159)  N  LOMBARD  126-6^4  E  Octavit 
E  25xN  137-6.  Moving,  raising  ant 
altering  present  bungalow  to  rear  ol 
lot  and  all  work  for  erecting  new  3- 
story  and  basement  and  garage  framt 
flats. 

Owner Frank    P.    Galli,    1444    Polk 

San    Francisco. 


Chile 


clii 


6     Imperial 


2327 


San  Francisco. 
Contractor,. G,       Polati       & 

Greenwich,    San    Francisco. 
Filed  Jan.   17.  '14.     Dated  Jan.   13.  '14. 
Roof  on  and   frame  completed .  .$1830 

Brown    coated    1830 

Completed   and   accepted 1830 

Usual    35    days 1830 

TOTAL  COST,  $7320 
Bond,  $3660.  Sureties,  A.  Cravlotto  and 
B.  Cadamartonl.  Limit,  90  days.  For- 
feit. $5.     Plans  and  spe,  incations  filed. 


INCORPORATION.S. 

The  Schwartz.  Capital  stock,  $2000; 
subscribed,  $3;  shares,  $1  each.  Di- 
rectors—J.  P.  Sweeney,  J  P.  Lucy  and 
B.  Hasting,  1  share  each.  Place  of 
hui?iness.    San    Francisco. 

Natoma  Warehouses.  Capital  Stock, 
$30,000:  subscribed.  $30:  shares.  $10 
each.  Directors— W.  B.  Ryder.  F.  E. 
Farmer,  C  F.  McNamara.  1  share  each. 
Place  of  business,  San,  Francisco. 


C  J.  Berry  Dredging  Co.  Capital 
Stock.  $1,200,000:  subscribed,  $1,200,000; 
shares,  fl  each.  Directors — C.  J.  Berry. 
474.000  shares;  C.  Lamb,  175,000  shares; 
N.  Leek,  100,000  shiares;  D.  S.  Bwing, 
1000  shares  and  E.  J.  Jensen.  450.000 
shares.  Place  of  business,  San  Fran- 
National  Asbestos  Co.  Capital  Stock. 
$500,000:  subscribed,  $3;  S'hares,  $1  each 
Directors — A.  A.  Cavagnaro,  A.  Dom- 
inenez,  F.  A.  cavagnaro,  1  share  eadh, 
Phice  of  business,  San  Fr«n<:lsco, 

Underwriters  Report.  Capital  Stock 
$10,000;  subscfribed,  $30:  is'hares.  $10 
each.  Directors — E.  H.  Fontecillo,  0. 
E.  Davis,  G,  E.  Tucksew,  1  share  ecah 
Place  of  business,  San   Fianclsco. 

Swiss  Italian  Groc 'ry  Co,  Capital 
Stock,  $10,000:  subscribed.  $30;  shares. 
$10  each.  Directors — ^S.  Minetti.  L, 
Bertollotto.  E.  Plnelri-i,  1  share  each. 
Place  of  business,  San  Francisco. 


NOTICE      OP      NON-RESPONSIBILITV. 

Jan.  13,  1914— N  POST   15'  W  Lagut 

W    25.\N      137-6.      Dorothea      KiliE 

and    Johanna    Girardin    as    to      in 

provements    on    leased    property.. 

♦ 

NOTICE      OP      I«ON-RESPONSIBILITY. 

.Ian.  16,  1914— b  POST  102-11  E  La- 
guna  E  25-lOxS  120.  Leo  J  and  E 
HIrth  as  to  improvements  on 
lea-^ed    property     


Fee 


olle 


;:ted  by  the  Bureau  o 
Building  Inspection  of  the  Board  o 
Public  Works  for  the  year  1913  are  a 
follow.?: 

January     $    2.688.00 

February     ..    2,130.40 

March     2,829.60 

.^pril     3,434.40 

.May     2,602,80 

June     2,533.20 

July     2,361.60 

August     2.696.00 

September     1,899.60 

October     1.848.40 

November     1.918.00 

December     2.130.40 


.$29,072.40 


PIRE    COMMITTEE    PERMITS. 


Board    of    Supi? 


permits 

as    fellows: 

■ 

Public 

Garage— Ar 

thui 

Meyners.    onl 

the    east 

side    of    Th 

rd 

!treet.    75    feet! 

south     of 

Townsend 

St 

eet;     also       to| 

alio 


Oil     Storage     Tank— Paul     J.     Stupar 
Ich.    at    2036    Hyde    street.    2000    gallons 

Savings,  at  northwest  -orner  of  Sutter 
street  and  Trinity  place  1500  gallons' 
capacity;  N.  Ahrens,  on  north  dide  of 
Berry  place.  167  feet  6  Indies  east  of 
Grant  avenue,  1500  gjllons  capacity: 
M.  S.  Show,  on  north  .«ide  of  Bush 
street,    172    feet    west    of    Hyde    street. 


500 


illo 


capa 


Boiler 

— Jolln 

F.     Snow 

Com'pany 

Iiorsepo\ 

ver,     at 

68     Julia 

1    avenue. 

he    used 

In   furn 

isiving  pon 

er  for  cle 

11 


COMPLETION  NOTICES. 


San  Francisco. 

Jan.  10,  1914— SW  SACR.\MENTO  & 
Devisadero    W    lIOxS    26-7.      Jung- 

blut   Estate  Co  to  Cha:    Hock 

Dec.    31,    1911 

Jen.  10,  1914— W  GOUGH  60  S  Oak  S 
30xW  87-6.  D  H  and  M  A  Edwards 
Co  to  Ed  Zinkand  and  H  Zinkand 
Jan.    8,    1914 

Jan.  10,  1914 — SE  POLSOM  100  SW 
Fifth    SW    50xSE    90.      Emmellne    h 

rates   to   Nichols   &   Hindley 

Jan.    9,    1914 

Jon.  10  1914— LARKIN  NOS.  1629, 
1631  and  1633.  D  J  A  O'Keete  to 
Thco    S    Hoin Jan.    9,    1914 

Jan.  10,  1914 — NW  POST  AND  SCOTT 
N  165  W  192-6  S  65  E  55  S  110  E 
137-6.  Mount  Zion  Hospital  to  John 
G    Sutton    Co Jan.    5,    1914 

Jan.  10,  1914 — LOT  6  BLK  11  St. 
Francis  Wood.  Westgate  Park  Co 
to  John  M  Bartlett Jan.   8,   1914 

Jan.  12,  1914 — S  GREEN  189-6  W 
Taylor  W  45-6xS  137-6.  Linda 
Cadwalader  Avenali  to  Oollman  & 
Coliman Jan.    4,    1914 

Jan.  12,  1914— W  FOLSOM  25  S  17th 
S  75xW  100.  Joseph  Sockolov  to 
whom    it    may    conceri.  .  .Jan.    9,    1914 

Jan.  12.  1914— NE  SUTTER  &  SAN- 
some.  Anglo  Callforni.i  Trust  Co 
to  .-Vmerican  Marble  &  Mosaic  Co 
Jan.    10,    1914 

Jan.    13,    1914— W    SECOND    AVE    110 

5  Hugo  S  25xW  120.  Jeremiah  L 
and  Mary  E  Murphy  to  Oscar  W 
Thunberg Jan.    13,    1914 

Jan.  13,  1914— NOS.  10,  12,  14  EDDY 
N  line,  bet.  Powell  and  Mason. 
Gerasimos  P  Aghiandrites  to  whom 
it    may    concern Jan.    11,    1914 

Jan.  14  ,1914— E  EIGHTH  AVE  70  S 
Calitornla  S  30xE  32-6.  Bertha  and 
Esther  Salomon  to  O  E  Anderson 
Jan.    8,    1914 

,lan.  14,  1914— S  PULTON  82-6  B 
Gough.  Ferdinand  Mertens  to  Ratto 

6  Giannini Jan.    14,   1914 

Jan.     14     ,1914 — NW     VALLEJO    AND 

Jones  27-6x70.  C  G  Scaparone  to 
J  Del  Favero  and  M  Legrand.... 
Jan.    14,    1914 

Jan.  14  ,1914— NE  BROADWAY  AND 
Churdiill  Alley  48-9  on  Broadway 
X  105-6  on  Churchill  Alley.  L  R 
Toso  to  G  Caranza Jan.  14.  1914 

Jan.  14,  1914— NE  BROADWAY  AND 
Churchill  Alley  48-9  on  Broadway 
X105-6  on  Churchill  Alley.  L  and  R 
Toso  to  Herbert  L  Mollis. Jan   14,  1914 

Jan.  14,  1914— W  DEVrSADERO  126 
N  McAllister  N  25xW  125.  Sunta  D 
Egberg   to   J   Prout Jan.    14,    1914 

Jan.  14  ,1914— NW  VAN  NESS  AVE 
and  Geary  N  275xW  157-6.  Van 
Ness  Realy  Co  (Lessee i  to  James  S 
Sampson     Jan.    12,    1914 


LIENS  FILED 


San   Francisco. 

Jan.  9.  1914- E  EIGHTH  AVE  250  S 
Lake  S  25xE  120.  Peck  &  Draper 
vs    Jas    Denny »)54 

Jan.  10,  1914— W  FOURTLENTH  AVE 
100  N  Geary  (Pt.  Lobos  Ave.)  N  50 
xW  127-6.  Gas  &  Elec  AppI  Co  vs 
Dr   R   F   Beamer $165 

Jan.  13,  1911— SE  PINE  *  POWELL 
E     68-6xS     60.       DonalJ     Mowat     vs 
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J    U   Bohllg  and  Geo  H   Stoffels.  .  .  .  Irani  e    vestibule    will    be    used.      Exle- 
{4010.13  rior  of  the  building  will  be   faced   with 

Jan.    13,   1914 — SE   PINE   &.  POWELL  ipressed    brick.      Plans    are    being    pre- 

E    68-9XS    60.      J    P   Lorden    Mill    Co  pared. 

vs  J  H  Bohlig  and  Geo  H  Stoffels..  POST   OFFICE — 2    story      and      base, 
$4679.48  brick,    concreie      and      stone,    $150,000. 

Jr.n.    14,    1914 — N   GEARY    138    E    Van  Beikeley,   Alameda  Co..   Cal.      Architect. 

Ness  Ave  E  26xN  120.     J  K  Stewart  S:]pev,.isinfr  .-Vrehitect    Ojcar  Wenderoth, 

\s    M    .M    Finlayson    .ind    James    P  Washington,      D,    C.      Owners,      United 

Sweeney     $14  Slates   Government.     The  building  will 

Jan.  14,  1914— S  POST  137-6  W  Mason  cover   a   ground  area   of  approximately 

W    68-9xS    137-5.      Thomas    J    Gui:-  11,800  square  feet,  and  will  be  of  fire- 

foy    (as    Guilfoy    Cornice    Wks)    vs  proof   construction.      The   main    portion 

Florence    A    Browne $'000  of    the    building    will    be    two    stories 

Jan.    15    ,1914— W    POURTEBNTH   AV  higli,    while    the    rear    will    be    but    one 

100   N  Geary  N  50xW   127-6.      West-  story.      Interior    finish    will    be    of    pine 

em  Bldrs'  Supply  Co  vs  R  P  Beamer  and    hardwood.       There     will    be    steam 

and  Louis  Heipner $31.52  heat    and    a    vacuum    cleaning    system. 

Jan.  16,  1914— N  GEARY  13S  E  Van  Marble  and  tile  will  be  used  In  the 
Ness  Ave  B  26xN  120.  Vincenzo  corridoro.  Exterior  of  the  building 
Passio  vs  James  P  Sweeney  and  M  will  be  faced  with  pressed  brick,  stone 
M  Finlayson  $276  and  terra  cotta.  Plans  are  being  fig- 
Jan.  16,  1914— SW  POV/ELL  AND  ured  and  bids  will  be  opened  on  Feb- 
Broadway     W     lOOxS     93-6.       Healy  ruary    18. 

Tibbltts    Constr    Co    vs    Jacob    Sur-  RESIDENCE  —  2      story      and      base, 

face,    C    A    Jefl'ers    and    T    Loncona  frsme,    $3,500.       Oakland,     Cal.       Archl- 

(as    Latin    Constr    Co) $83.20  ,£,^.t.  oiln  S.  Grove,  2911  Telegraph  ave- 

Jan.    16,    1914- SB    PINE    &    POWELL  n^^     Berkeley.      Owner,    H.    E.    Walsh. 

B  CS-9xS  60.     Boscus  E^ros  vs  John  The  dwelling  will  be  erected  on   Shaf- 

H   Bohllg  and   Geo   H  i-toffels.  .  .  $2417  ter  avenue   near   College,   and    has   been 

# designed    to    contain    seven    rooms    and 

OAKLAND  AND  ALAMEDA  "■  H'-      interior    finish    win    be    of    pine 

rtATTWPV  ^^^    hardwood    veneer.      Cak    floors  will 

COUNTY,  ^^   ^^^^     .^   jj,^  ,,^,,^^  ^^^^      ^i^.^g 

APARTMENT     HOUSE— 5    story    and  '"°'"    ""''    '■«<^«P"<">    •'■^'ll-      ™ere      will 

.mse.       Class    C    construction.     $50,000.  I^e    furnace    heat   and   open    fire   places. 

Berkeley,  Alameda  Co.,  Cal.     A,^hitect,  "«"'«'^  wll  be  of  tile  and  brick.  Tile 

,„          ^/    ^          1,       All              n.  J          ^1  wa  nscot    will      be    used    in    the      bath 

Clav     N.     Burrell,     Albanv     BIdg..     Oak-  ,■,-..,                 .               .          *■ 

\       ^                 ^   ,       T,             r™,      ,-    -ij  room      and      kitchen.         An      automatic 

laiKi.      Owners,   Cohn    Bros.      The    build-  ,        ,       ^            -,,,....    ,,.a       t-.    * 

water    heater    will    be    metalled.      Exte- 

ng   w        le   eiece     on    i     arge   corner  house  will  hi  covered  with 

lot      n    Berkeley,    and      Jias      been    de-  ,      ^                       ..,,..         t^, 

signed    for    suites    of    two    and    three  ^^'="'7'    ^"'''''    °"    '"^'="    l^"^'      ^'^^^ 

rooms.      Interior    will    be    finished      in  =>'''   ''^'"^   prepared. 

pine  and  elm  panels  with  some  hard-  RESIDENCE  —  2  story  and  base, 
wood  floors.  There  will  be  steam  heat,  frame.  Cost  not  stated.  Oakland.  Cal. 
elevator  service  and  vacuum  cleaning.  Ardiitects,  Jlilwaln  Bros.,  Delger  Bldg., 
Bath  rooms  will  have  composition  Oi.kland.  Owner,  Freder.ck  A.  Allardt. 
floors  and  tile  wainscot.  Entrance  will  Tlie  dwelling  will  be  erected  In  Crock- 
be  finished  m  marble  and  tile.  All  <■■■  Highlands,  and  has  been  designed 
suites  will  be  equipped  with  wall  beds  for  an  eight-room  house  with  two 
and  ^private  bath  rooms.  Exterior  of  b'-'I's  and  sleeping  porch.  Interior 
the  building  will  be  faced  with  pressed  fi"iah  will  he  of  pine,  hardwood  and 
brick.  Prelimlnarv  plans  have  been  "'  ile  enamel.  Oak  floors  will  be  used 
approved  and  the  aichltect  is  now  en-  i"  the  principal  rooms.  There  will  be 
gaged   on    the   working   drawings.  fianace    heat    and      open      fire      places. 

FACTORY— 1    storv.    reinforced    con-  Mantels  will  be  of  brick  and  tile.  Bath 

Crete,     $15,000.       Emervville,       Alameda  rooms   will    be   finislied    in   tile   and    will 

Co..     Cal.       Architect,       none.       Owners.  ''=ve    composition    floors.      There      will 

Cillfornia     Pickle    and    Sauce    Co.,     133  "«■   «"    automatic    water    neater.      Exte- 

M>rlle    street,    Oakland.      The    building  'lor   of   the   house   will   be   covered   with 

will   cover  a  ground  area  of   125   by   140  cement    plaster    on    metal    lath.       Plans 

feet    and    will    be    practically    fireproof  are  complete  and  figures  will  be  called 

throughout.      Interior    will    be    finished  for    within   a    tew   days, 

in    pine    with    cement    floor.      Some    tile  BUNGALOWS — 3,    1     story    and    base, 

wainscot    will    be    used.      There    will    be  frame,   $3,000   each.      Berkeley.    Alameda 

a    steam    plant    and    special    machinery.  Co..  Cal.     Architect,    W.   H.   Ratcllff,   Jr.. 

Exterior   of    the   building   will   be    faced  First    National    Bank     Bldg.,     Berkeley, 

with    cement    plaster.      Plans    are    com-  Owners.  Alameda  Home  Builders.  These 

plete   and    in    the    hands    of    the    owners  houses    will    be    erected    in    the    central 

who    will    do    the    work    by    Day    Labor  part   of  the  city  and  each   has  been   de- 

Mi.terials    are    now    being   ipurchased.  signed    to   contain    six    rooms   and    bath. 

LODGE  HALI^-3  or  4  story  and  Interiors  will  be  finished  In  pine,  red- 
btse.  brick  and  steel,  $40,000.  Oak-  wood  and  some  hardwoods.  Oak  floors 
lard,  (3al..  Architects,  Cunningham  &  will  be  used  in  the  living  rooms,  dining 
Politeo,  First  National  Bank  Bldg.,  S.  rocms  and  reception  halls.  Plans  pro- 
F.  Owners,  Sons  of  St.  George.  The  ^'''^e  for  furnace  heat  and  open  fire 
building  will  be  erected  at  the  corner  Places.  Mantels  will  be  of  tile  and 
of  26th  and  San  Pablo  streets  and  will  "rk-k.  Bath  rooms  will  have  compos. - 
cover  a  considerable  ground  area.  tlon  floors  and  tile  wainscot.  Auto- 
There  will  be  stores  on  the  firsit  floor  "">'*'=  ''^'er  heaters  will  be  installed, 
rnd  lodge  rooms  above.  Interior  of  Exteriors  will  be  covered  with  cement 
the  upper  floors  will  be  finished  in  P'a^^ter  on  metal  lath.  Plans  are  being 
hardwoods  and  pine.  Maple  floors  will  Prepared  and  when  complete  will  be 
be  used  In  the  bancjuet  hall  and  ball  turned  over  to  the  owners,  who  will  do 
rooms.  Plans  provide  for  steam  heat.  "le  work  by  Day  Labor, 
a  vacuum  cleaning  system  and  patent  CHURCH— 1  story,  frame,  $10,000, 
store    fronts.      Marble    base      and      en-  Berkeley,  Alameda  Co,,  C^l.     Architect. 


>8 

VV.  H.  Ratcllff.  Jr.,  First  National  Bank 
Blc'g.,  Berkeley.  Owner-,.  St.  Peters 
Parish.  The  building  Will  be  erected 
on  Rock  Ridge  Road,  and  has  been  de- 
signed In  the  Mis.slon  style.  Interior 
will  be  arranged  for  a  main  audito- 
rium, seating  250  people,  and  Sunday 
school  rooms.  Pine  and  redwood  will 
be  used  in  the  finish.  Plans  provide 
for  a  hot  air  system  of  heating.  Art 
glass  will  also  be  used.  Bxteiinr  »f  the 
building  will  be.  covered  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  now  being  taken. 

STORES  AND  OFFICES— 2  story  and 
base,  steel  and  brick.  Cost  not  stated. 
Oakland.  Cal.  Arcbiipct.  William 
Wilde,  Albany  Bldg.,  Oakland.  Owner, 
B.  M.  Cianciarulo.  The  building  will 
he  erected  on  the  west  line  of  Broad- 
^vay.  north  of  17th  street,  and  will  have 
a  frontage  of  25  feet  by  a  depth  of  125 
feet.      There   will   be    two   stores  on    the 
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store  fronts  are  specified.  Tlie  pres- 
ent plans  have  been  designed  with  a 
vitw  to  adding  five  additional  stories 
in  the  near  future.  The  building  will 
be  equipped  with  steam  heat.  Exterior 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figure',  are  being 
taken. 

Contractu    Awarded. 

SEWER  PIPE — Reinforced  concrete 
Cost  not  stated.  Berkeley.  Alameda  Co., 
Cal.  Engineer.  City  Enginer  Jessup. 
Berkeley,  Owners,  City  of  Berkeley, 
Conliactor,  T.  J.  Shea,  Contract  price, 
»,'.2,503.40, 


Annual  Meeting  Of 
Oakland  Exchange. 

'I'lilt.     Vmr'M     Social     Kvent     F<>IIo»1ob 

Election    of    Oflleera    ProveH    n     Big 

SiieeeNM.      Bnjoyed  by   nil. 


Saturday  night  the  Oakland  Builders' 
Exchange  held  their  annual  meeting, 
followed  by  a  very  enjoyable  evening 
of  music  and  speeches.  At  the  meeting 
the  following  men  were  elected  to 
serve  as  Directors  tor  the  coming  year: 
,1.  F.  Dingwell,  Wni,  Makm,  T.  D.  Sex- 
ton, John  Howard  Jr,.  C.  G.  Chipchase, 
Robert  Swan,  Ed.  Hunt,  O,  A,  Edwall, 
Geo,  Letter,  M,  E,  Whitmore  and  J  B 
Cruz 

The  committee  In  ch.irge  of  the 
evening's  festivities  were,  O,  A.  Ed- 
wall,  T,  D,  Sexton  and  Wm,  Makin  and 
they  were  the -recipients  of  many  con- 
gratulations for  the  program  they 
provided. 

The  secretary,  P,  F,  llradhotc,  acted 
as  toastmaster  and  gave  a  short  talk 
an  working  togethe.-  for  the  continued 
upbuilding  of  the  Exchange,  and 
sliowed  bow  the  members  would  be 
benefited  If  they  would  remember  that 
there  is  always  two  sidts  to  any  ques- 
tion. 

The  members  were  then  favored  with 
vocal  selections  by  Frank  Oates,  Wm, 
Makin,  Mr.  Young,  James  Pedgrift, 
Tony     Galardin    and    ''N'.ss^r"     Wilson, 
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.Speeches  were  made  by  Robert  Knox, 
Honorary  Member:  James  Pedgrift, 
Past    President    of    the    Exchange,    and 
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Charles      Downey,         After     a      recess,       < 
during  which    the  members  partook   of 
refreshments,  a  troupe  from  the  Gaiety      C 
Theatre  sang,   danced  and  gave  mono-      j 
iogues. 

Altogether  it  was  a  huge  success 
and  the  affair  will  long  linger  in  the 
minds  of  the  members  as  one  of  the 
mcst  enjoyable  evenings  they  ever 
spent. 


\\>d]i 


Building  Contracts  Awarded 

Owner 
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Dougherty 

Christ 
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Hagar     ,  , 

Peterson 
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((.C)      NO.    2861      VALLECTTO      PLACE. 
Oakland.     Alterations. 

Owner Mrs.  C.   D.  Lee,  Premises, 

.\roliltect  .  .  .None. 

Contractor.  .J.   Bush,   1676   Miami   Court, 
Oakland, 

COaT.    S40.' 


•01,'  i;  EIGHTY-SECOND  AVE  LHil  N 
Blanch,  Oakland.  One-story  5-room 
dwelling. 

Owner H,  G,     Black,  215     Joaquin 

Ave  .  San  1  eandro. 

Architect  .  .  .None. 

Day's  work.  COST,  J1600 


162) 


W  106TH  AVE  SO  N  Voltair  Ave 
Oakland,      One-story    4  room    dwig, 

»n«r G,  E,   Hover,    1451   73d  Ave 

Oakland. 


ibtect. 


.Non 


ork. 


COST,   $1500 


63)      NO,    1756    BROADWAY,    Oakland 

Alterations, 
iwner J,  R,  Elrod,  San  Jose. 


Ar 
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(65)  NO.  192S  WEST,  Oakland.  Alter- 
ations, 

Owner J.  J,  Kesslng,   Premises. 

Architect  , ,  ,None. 

Day's   work,  COST,    S600 

(66)  E  DOVER  33  S  57th,  Oakland. 
One-story  5-room  dwelling. 

Owner H,   C,    Pfrang.    5359    Shatter 

Ave.,   Oakland. 
.\rcbitect  .  .  .None. 
Day's  work.  COST,  $2500 

(67)  SB  FIFTY-SEVENTH  &  DOVER, 
Oakland,      One-story    5-room    dwlg. 

Owner H,    C.    Pfrang,    5359   Shatter 

Ave.,    Oakland. 
Architect  .  .  .None. 
Day's  work.  CO.ST,  $25110 

(68)  NO,  4835  SH.\FTER  AVE  (rear), 
Oakland.      One-story    4-room   dwlg. 

Owner John    Zeppi.    Premises. 

Architect  .  .,None, 

Contractor.  ,E.  CampomenosI.  5174 
Miles   Ave.,   Oakland. 

COST,   $1000 

(09)  S  McADAN  262  E  Broadway,  Oak- 
land,     Two-story   C-room   dwlg. 

Owner Michel     Dadone,     310     49th, 

Oakland, 
Architect  . ,  ,None, 
Day's   work,  COST,   $1600 

170)  N  E-TWENTY-EIGHTH  200  E 
13th  Ave,,  Oakland.  One-story  three- 
iQom   dwelling. 

Owner Florence   M,    Enke,    1346    E- 

28th,  Oakiar.d, 

Architect  ,.,None, 

Hay's   v-rk   ,  COST,   $400 

(71)  NO.  470  TWELFTH,  Oakland. 
Alterations, 

Owner I.  B,  of  Elec.  Workers,  Red- 

men's  Hall.  Oakland. 

.Sr.hitect  ..  .None. 

Contractor.  .G.  Taylor.  473  Oakland  Ave 
Oakland.  COST.   $106(1 

(72)  NO.  1733  E-SIXTEENTH,  Oak- 
land,     Alterations. 

Owner J.    Plmentel,    Premises, 

.Architect  .,  ,None, 

Contractor., M.  Brown,  1922  E-14th, 
Oakland,  COST,    $700 

(73  1  s  BRYAN  300  w  Peralta  Ave., 
Oakland.      One-story    5-room    dwlg. 

Owner M.    Nelson,       3325       Bryan, 

Oakland, 
ArchUect  ,  ,  .None    . 
Day's  work.  COST,  $100o 

(75  1      N   HILLCiIRT   CIRCLE   N  Haddon 
Hill,      Oakland.        Two-s-tory      S-room 
dwelling. 
Owner Mrs,  J,   C,   Jordan,    51    Com- 
monwealth   Ave.,   S.    F, 
Arcbltect  ..  .Leonard     A.     Cooke,     Pasa- 
dena, 
Contractor.  .B,    M.   Wotkyus,    Pasadena, 
COST.  $8000 

(76)  E  PRINCETON  "O  S  Fairfax. 
Oakland.     One-story  6-room  dwlg. 

Owner.. Jas.    C.    Gualco. 

Aichltect  ...None. 

Contractor.  .H.  P.  Sydes,  4079  Boule- 
vard,   Oakland. 

CO.ST.    $200., 

177)  S  HARPER  COURT  165  W  35th 
Ave.,  Oakland.  One-story  5-room 
dwelling. 


Wednesday,   Janua 


21.  iai4. 


nwner M.    C.    Bolts,    3116    Central 

Ave.,    Alameda. 
Architect  .  .  .None. 
Day's  work.  COST,  J20O0 


(TS'l      NOS.    467-469     ELEVENTH.    Oak- 
land.    Alterations. 

Owner Mllesch   &   CI  rchum,  Prem. 

Architect  ..,None. 

Contractor.. A,   Thomson,      2766     Grove, 
Oakland. 

COST,    }500 


Daj 


NO.    1137   CENTER,   Oakhuid.   Re- 

er Robt,    Knox,    1216    Cypress 

Oakland, 
itect  . .  .None, 
s   work.  COST,    S-loO 


(50)  E  THOMAS  135  N  Broadway 
Terrace,  Oakland.  One  and  one-half- 
story    7-room   dwelling. 

Owner Newman  &  Wilkinson,  1748 

Broadway,    Oakland. 

Architect  ..  .Claude  B.  Barton,  Security 
Bank  BIdg.,  Oakland. 

nay's   work.  COST,   $2500 

(51)  S  THIRTY-THIRD,  bet.  Grove 
and    Telegraph    Ave.,   Oakland.      Shed. 

owner J.   C.    Peters.in    &   Son.    1141 

Folsom,    San    Francisco. 
Architect  . .  .None. 
Day's    work.  CO.ST,    ?400 


(S21      E    GROVE    50    S    Sixth.    Oakland. 
Two-story    10-room    apartments. 

Owner P.  CIrelli,  4i)i  Union,  S.  F. 

Architect  . .  .None, 

Contractor.  .F.   C.    Amoroso.    1246    Kear- 


COST,    {5100 


I.S61      N    LAWTON     AVE     125    E    Gray. 
Oakland.      Two-story    7room   dwlg. 

:)wner L.    J.    Fitch.    2lst    Ave    and 

E-22nd.    Oakland. 
Architect  ..  .W.      A.      Newman,      Hewes 

Bldg..   San   Francisco. 
::ontractor.  .T.     Anderson     &    Son.     6046 
Luwton    Ave.     Oakland. 

COST,    J350I) 


IS71      W    TENTH    AVE  120      N    B-20tli. 

Oakland,      Two-story  i--room    dwlg. 

Owner A.   Y.   Skee,  2011    10th   Ave,. 

Oakland. 
Arcihtect  ..  .None. 

Day's   work.  COS^'.    12750 


(921      NO.       472    TWELFTH,       Otkland 

Alterations  . 
Owner Kahn     Binf..     1.580     Broad- 
way.  Oaklan  I 
Architect  .  .  .None. 

Contractor.  .Corbett      &      Bayless.      1110 
yranklin,   Oakland. 

COST.   $409 

03l      E    CERRITO      AVIO    130    .S      40th. 
Oakl'and.      Two-story    Ifc-room    apart- 

Owner Thos.   Dowdell,   Rm   8,    1527 

Broadway,   Oakland. 

Architect  ..  .A.     Yerrick,    Blake      Bldg,, 
Oakland. 

Contractor.  .J.   P.  Sllva,  Oakland. 

COST,  1 5 II 00 

r.il)      NO.    SI.-.   APGAR,   J.ikland,      .\l'er- 
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(95)      SB   PALOMA  AND  LE'RIDA  AVE, 
Oakland.     .Alterations. 

Owner M.  Tiiompson.  Premises. 

Architect  .  .  .None. 

Contractor.  .Matt      Kosk;.    36      Ramona. 
Oakland. 

aOST.    $400 

(961      NE     FORTY-FIFTH     &     BROAD- 
w«y.  Oakland.     Alterations. 

Owner A.     P.     Holland.     13th     and 

Franklin,   Oakland. 
A  roll  itect  . .  .None. 
Contractor.. A.     T.    Spence      641     Taylor 


Ala 


!da. 


COST.  $19 


(97)      S    PLYMOUTH    200    E    92nd    Ave., 
Oakland.      One-story    j-room    dwlg. 

Owner.. J.   P.   Lewis.   Elmhurst. 

.Architect  . .  .None. 

Contractor.  .H.  J.  Nlohol.  1325  93rd  Ave. 
Oakland. 

COST.   $1475 


(9!- 1      B  EVERETT  775  S  Hampel.  Oak- 
land     One-story    5-room    dwelling. 

Owner C.  F.  Smith,  i923  NIcol  -Ave. 

Oakland. 
Architect     .  .None. 

Contractor.  .H.  T.   McKalior,   3336   Kan- 
sas.   Oakland 

COST,   $2260 


(100)  NW  FORTIETH  AVE  &  CAR- 
rlngton,  Oakland.  Two-story  9-room 
nats   and  store. 

Owner S.    C.    Bisgard.    il40    B   Ijtil 

Oakland. 
Architect  . .  .None. 

Contractor.. Alex   C.   Wieben.    2010    38th 
Ave..  Oaklana 

COST.   $3400 

1101)  BROOKSIDE  AVE..  Oakland. 
One-story    3-room    garage. 

Owner Frank    N.    Dalton.    9tb    and 

Cedar.    Oaklmd. 
Ai  chitcct  . .  .None. 

k.  COST,    $400 


Da 


(102)  N  WALNUT  AVE  80  W  Ren- 
wick  Ave.,  Oakland  One-story  6- 
room   dwelling. 

Owner .1.  E.  Settles  1544  Broad- 
way. Oakland. 

Architect  . .  .None 

Day's  work.  COST.   $2000 

11031  N  RICH  260  W  Webster.  Oak- 
land.    One-story  6-room  dwelling. 

Owner A.      Scott,       510       Battery, 

San   Francisco. 
.Aicbitect  . .  .L.  G,   Geary.  53'52  Locksley 

-Ave,.    Oakland, 
Dr.y's   work.  COST.   $2200 

(105)  FOUR  MILES  FM  PLEASANTON 
Pleasanton  Tp.  Painting  tor  two- 
story  dwelling. 

Owner J.    Witt    Dougherty,    Pleas- 

aeton  T.p. 
Architect  ...Zanolini      &     Jewett,      660 
■Montgomery,  San  Francisco 
Contractor.. Ferd.   F.   Christ.    2606   Fill- 
more.  San   Francisco. 
Filed   Jan.    16.   '14.      Dated   Jan.   9.   '14. 
Exterior    received    2nd    coat    and 

loot   three   coats    $300 

Entire    work   received    1    coat 200 

Compleied    and    accepted..' 250 

Usual    35    days 250 

TOTAL  CO.ST.  $1000 
Lond.  limit,  forfeit,  none.  Plans  and 
spicincations,    none. 


3» 

(1061  E  GROVE  50  S  Sixth  S  50xB  75. 
Oakland.  All  work  for  two-story 
end  basement  flats. 

Owner Pasquall    Cirelll    and    Rosa 

Annuzzo.  402  Union,  S.  F. 

Arcliitect  . .  .None. 

Contractor.. F.  C.  Amoroso.   1246   Kear- 
ny. San   Francisco. 

Filed   Jan.    1'6,   '14.      Dated    Jan.    8.   '14. 

Frame     up     f 'A 

lirown   coated    'A 

Completed    and   accepted Vi 

Usual    35    days 'A 

TOTAL    COST,    $5100 

Bfnd.    $2550.       Surety.      Pacific      Coast 

Casualty  Co.     Limit,  90  diys  after  Jan. 

12,     Forfeit,  none.     Plans  and  speclnca- 

t:r.ns  illed. 

(107)  NO.  836  SIXTEENTH.  Oakland, 
Steam    beating. 

Owner W.  F.  Schroder,  2341  Valley 

Oakland. 
Architect  .  .  .None. 

Contractor.  .H,    T,    .Madden.    322    Le.ster 
Ave.,    Oakland. 

COST,    $500 

(1081  s  hi  LOT  65  M-iip  Park  View 
Tct  No..  2.  Piedmont.  Grading,  exca- 
vating, concrete,  carpenter,  roofing, 
glazing,  stair,  liardware.  plastering, 
tinning,  sheet  metal,  sewer,  electric 
work,  etc..  for  two-;;iory  attic  and 
basement   dwelling. 

(Jwner Mrs.    Helen    J.    .Moore    and 

Mrs.     Clara     Kagar,     Pied- 
mont. 

Architect  ..  .W.    J.    Wythe,   Central    Bk. 
Bldg..    Oakland. 

Contractor.  .Peterson    &  Anderson.  Okd' 

Filed   Jan.   17.  '14.      Dated  Jan.    14,  '14. 
Frame    completed,    roof    sheatlied 

and    chimney    built    $2060 

1st    coat    plaster   on    interior   and 

exterior     2060 

Completed   and   accepted 2060 

Usual    35    days 2120 

TOTAL   COST,    $8300 

Bend,   $41'50.     Surety.   Aetna  Accident  & 

Liability  Co.     Limit,   100  days.      Forfeit, 
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Building  Contracts  Awarded 
Berkeley. 

n.  Owner                      Contractor  Anit, 

9  Sellers     Cruicksliank  399,-, 

4  Alta    Bates    Hsptl...   Bates  400 

8     Wilson    Bkly    Steel  700 

,9     Same     Same  S.ITin 

10  Same     McKibben  420 

11  Same     Same  2757 

19     Infl    Constr     Owner  500 

5)      W   TELEGRAPH    AVE   80   N  Ash- 
by.    Berkeley.      One-story    galvanized 
iron  garage, 
wner S,  A.  Sellers.  3023  Benvenue 

Ave..   Berkeley, 
n-ii itect  .  .  .None, 
intractor.  .James       Crii.rkshank.       217 

Waste    Ave..    Richmond. 

COST.  $3935 

4)  W  REGENT  250  S  Webster.  Ber- 
kele.v.     One-story  laund'-y  building. 

wner Alta        Bates        Sanitoriutn. 

Premises, 
rthiteot  ...None, 
iiitractor.  .C.   B.   Bates,   Premises, 

COST.    $400 

SS)  LOTS  7  AND  8  BLAKE  TRA(3T 
o.  3.  being  N  Klttredge  near  .Shattuck 
Ave..  Berkeley.  Exterior  stairway.'? 
for  Class   "C"   theatre. 
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Get  It  From  Bacon 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 

FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST ,  S.  F. 


Ownei Fr.ink   .M,    \\  ilsr.n  and  Jolin 

.MulilMon.    211   !    Itidge    Road, 
oerkeley. 

Architect  ..  .A.    W.   Cornolius.   906   Mer- 
chants'  Nafl.    Bank,   S.   F. 

Ccntractor.  .Berkeley    steel    Co.,    Balboa 
Bide.,   San   Francisco. 

Filed  Jan.  14,  'It.     Dated  Bee.  31,  '13. 
On   1st  and   15th  of  each   month     757,, 

Usual    35    days    ... 25% 

TOTAL.  COST,-  |700 

Bond.    J3.-iij.      Sureties,    Victor    Etienne 

Jr.   and   J.    .M.    Etienne.      LMnlt.   75   days. 

Forfeit.    IIP.      Plans    ajul    spejifications 

flkd. 


(S9)      STEEL,     WORK.     KXCEIPT     BX- 

lerior  stairs  on  above 
Contractor.  .Berkeley    Kuel   Co.,    Balboa 

Bldg..   San   Francisco. 
Filed  J'an.   14,  'H.     riated   Dec.   31,  '13. 

Pay.nicnis    same    as   ahnve 

TOTAT.  COST,  $5590 
Bond,  $2795.  Sureties.  Vjctor  Etienne. 
Jr.  and  J.  M.  Etienne.  Limit.  75  days. 
Forfeit,  110.  Plans  an.'  speciflcat'ons 
filed. 


(90)  SIDE  «ALKS,  CnilRT  WALK, 
concrete  steps  and  fovnd-ation  to  re- 
ceive tile  in  foyer,  vestibule,  lava- 
lories    md   "oilcts  on  alove 

Ccntractor.  .McKibbon     &     Taylor,    2125 
Sl.atluck    Ave..    Berkeley. 

Filed  Jan.  14.  '14.     Dated  Dec.  20,  '13. 

On    10th    of    each    month 75% 

Psual     35    days 25% 

TOTAL   COST.    |420 

Bond;      1210.        Surety.      Sotithwestern 

Surety   Insurance   Oo.      Limit.    30    days. 

Forfeit,    lie.      Plans    and    specifications 

filed. 


(  0  1  ]       FOi  ITI.NGS,        F  O  U  .\  II  A  T  I  O  N 
nalLs.    retaining    walls    and    piers   and 
1  asement  Hoor  on  above. 
Contractor.. McKibben    &    Taylor,    212.5 

Siiattuck   Ave.,    Berkeley. 
Filed  Jan.   14,  'M.     Dated  Dec.  20,   '13. 

Payments    same    as    above 

TOTAL  CO.ST,  $2757 
Bond.  $1378.50.  Surety.  Soutihwestern 
Suiety  In.^urance  Co  Limit.  25  days. 
Forfeit,  $10.  Pitns  and  speciHcations 
filed. 

(991      NE  "ninth   and   PAUKER.    Ber- 
keley.     One-storv    l-room    warehouse 

Owner International  Concrete 

Constr.   Co..   Sun   Francisco 
.Archit'ot  ...None. 

I'.i.\"s  work  .                                    C'J.ST,  ?ofi!; 
♦ 

Building  Contracts  Awarded 
Alameda. 

Ko.        Owner                      Contractor  Aint. 

S3  Hassler     Hassler  70O 

84  Cole     Cole  25O0 

85  Strang-     Strang  2000 

(S3)      !vO.  712  LINCOLN  AVE,,  Alameda 
One-story    3-room    dwelling. 

Owner I.      Hassler.      "u       Lincoln 

Ave.,  Alame  ia. 
Architect  . .  .None. 
Day's    work.  COST,    $700 

(81)      NO.    3254    FAIRVIEW    AVE.,    Ala- 
meda.     One-story    G-room    dwellin);. 
Owner Mark    T.    Cole.    703    ."Syndi- 
cate Bldg..  Oakland. 
Architect  . .  .None. 
Hay's  work.  COST,  $250i) 
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CESS.V'I'ION    OF    LABOR. 


.  8,  1914— LOT  4  .Map  Sbdvn  Lot 
S.  Bay  Tract,  Okd.  John  (and 
nna  Handscliumacher  with  E  C 
ydes.   Work  ceased Dec.   2,   1913 


.\0'riCE      OP      NON-RESrONSIBILITV. 

Jan.  12.  1914— SE  DWIOHT  WAY  & 
Shattuck  Ave  B  llOxP  60.  Bkly. 
Tnoch    .Morrill    as    to    .inprovements 


''Ompljstion  notices. 

ALAMEDA  COVNTY 

Jan.  S,  1914— LOT  4  Map  Sbdvn  Lot 
46,  Bray  Tract,  Okd.  John  and 
.\nna    Handschumache:        to     E       C 

Sydes Dec.     2,     1913 

Jan.  8,  1914— SE  SAN  PABLO  AVE 
and  16tll  NE  18.68  SB  80.10  SW 
u6.42  SW  75.19  N  67.46,  Okd.  First 
Trust  &  Savings  Bank  (by  P  J 
Walk«r  Co)    to    Robert    W   Bartram 

Jan.     7,     1914 

J.Tn,  9,  1914— NW  FIFTEENTH  AND 
Washington  N  69.68  W  59.34  S  30.92 
E  44.98,  Okd.  Charles  J  Heeseman 
to  C  L  Cum.mlngs .Jan.   5,    1914 

Jan.  9,  1914— S  FORTY-FIRST  450  E 
Broad-way  B  50xS  143,  Okd.  Lillian 
H  Troy  to  whom  it  may  concern.. 
Jan.    3,    1914 

Jan.  9,  1914— THIRTY-NINTH  AVE 
430  NE  Hopkins  50.\20S  being  Nos. 
3735-37  39th  Ave.,  Okd.  Anna  M 
and  Joseph  Cottrell  to  Home  Buy- 
ers   Syndicate ..Jan.    7,    1914 

Jan.  10,  1914— LOT  8  BLK  6  Map  San 
Pablo  Park,  Bkly.  Janies  H  Fuller 
lo  whom  it  may  concern.  .Jan.  9.  1914 

Jan.  10,  1914— LOT  13  BLK  "O"  .Map 
4th  Avenue  Terrace,  Okd.  A  L 
Calvert  to  whom  it  may  concern.. 
Jan.    6,    1911 

Jan.  10,  1914— LOT  7  and  Ptn  Lots  5 
:ind  6  Blk  19  Map  Sbdvn  of  NW  Ptn 
Sather  Tract,  Okd.  Electro-Alka 
line  Co   to  W  a  Thornaily.  .Jan   9,  '14 

Jan.  10  ,1914— LOT  16  and  N  13  Lot 
17  Map  Solona  Ave  'lerrace,  Okd. 
W  B  Mallck  and  H  Beg'er  to  whom 
it    may    concern C'.ompleted    

Jan.  13  .1914 — W  BROADWAY  173.60 
S  Lawton  Ave  S  65.51  W  122.85  N 
40  E  174.73.  Okd.  Hars  N  Monsen 
to  whom  it  may  concern. Jan.   13.   1914 

J-.inl  13  ,1914- HIGHLAND  AVE  NO". 
636.  Piedmont.  Ellen  Francis  Cush- 
ing  to  J  F  Dingwell Jan.   10,   1914 

Jan.  13,  1914— LOT  9  BLK  5  .Map 
SlClnway  Terrace,  Okd  Lucy  E 
and  John  H  Beck  to  A  J  Robert- 
son  Jan.    6,    1911 

Jan.  15,  i914— NW  TWELFTH  AND 
Grove  60x112,  Okd.  The  Bruguiere 
Co  to  J  P  Spencer Jan.  9.  1911 

J.TP.  15,  1914— LOT  11  BLK  "C"  We.st- 
mnreland  Park,  Okd.  J  H  &  Annie 
E  Somerville  to  United  Home  BIdrs 
1 Ian,   6,    1914      ■ 


Wodnesday,    Jar.uary    21.    1914- 

Jan.  13.  19H — LOT  3  BLK  "C"  Jlai> 
Loiin  Height  Tract,  Okd.  llrs  H  C 
Monahon  to  United  Home  Bldrs.. 
Jan.   U.   1914 

Jan.  1.1,  1914— N\V  FIFTEENTH  AND 
Washineton  W  69.58  W  59.34  S 
30.92  E  44.98,  Okd.  Ohas  J  Heese- 
man  to  Carl  T  Doell Jan.   13.  1914 

Jan.  15,  1914 — LOT  17  BLK  "A"  Map 
Waterside  Terrace,  Ala.  Frank 
Seaman  to  whom  It  may  concern.. 
Jan.  15,  1914 

Jan.  15,  1914— NE  BROOK  AND 
Broadway,  Okd.  Rousseau  &  Rous- 
seau, architects  to  P  W  Taylor; 
brick  work  being  completed  and 
accepted  Finlla  &  Ser.holm,  con- 
tractors for  building  are  entitled 
to   2nd  payment  of  {100  .Completed  — 

Jan.   16,   1914 LOT   15   BLK  "N"  4tli 

Ave  Terrr.ce  40x100,  Okd.  Mary  C 
Mulholland   to  S  W   Jones'.  .Jan.   6,  '14 

Jan.  16,  1914— NE  TWENTY-FOURTH 
and  Webster  E  100.vN  58.6,  Okd. 
Carlton  V  Norcruss  to  Leo  L 
jjicl;ols    Dec.    12.    1913 


BUILDING    AND    INDUSTRIAL    NEWS. 

SAN  JOSE   AND   THE   SANTA 
CLARA  VALLEY, 


LIENS  FILED. 


LIENS  FILED. 


ind 


oted 


WHARF  —  Timbe 
pilesi  $165,000.  Santa  Cruz,  Santa  Cruz 
Co..  Cal.  Engineer,  H.  J.  Brunnier, 
Sl.aron  Bldg.,  S.  F.  Owners,  City  of 
Sant-a  Cruz.  The  wharf  will  be  about 
2.750  feet  long  and  will  be  erected 
necr  the  present  Fisherman's  Wharf. 
The  approach  portion,  iiich  is  2.100 
feet  long,  will  vary  in  width  from  30 
to  42  feet.  The  main  pier  will  be  about 
6311  feet  long  and  80  feet  wide.  This 
w:ll  have  a  shed  on  It  about  210  feet 
long  and  46  feet  wide.  The  entire  con- 
struction will  be  of  timner  and  creo- 
.».  le  piles.  About  2,200  piles  will  be 
required,  varying  in  length  from  30  to 
70  feet,  and  about  2.00'0.000  board  feet 
of  lumber.  The  usual  bolts  and  fitt- 
ings, siplkes,  drift  pins,  etc..  will  be 
ured.  There  will  be  one  track  run  the 
full  length  of  approach  and  pier. 
Davits  and  their  mechanical  equip- 
ment will  also  be  used,  plans  a^e  com- 
plete and  figures  are  being  taken. 
Bida  will  be  opened  on  February  6th. 
Plans  and   specifications  can  be  secured 


ALAMBDA    COUNTY. 

Jan.  'i.  I9H— NE  DWIGHT  WAY  & 
Piedmont  Ave  SO  m  or  1  on  each 
said  streets,  Bkly.  Thcmas  Wilson 
vs   T   M    Sherman    and   H   D   Koch.. 

$453.50 

Jan.  7.  1914— NE  DWIGHT  WAY  & 
Piedmont  Ave  E  70  N  111.60  W  95 
S  116.6,  Bkly.  Wm  Makin,  $892: 
United  Materials  Co,  J923.25;  F  A 
Larsen.  $22:  N  C  Jensen.  $30: 
Theodore  Koch.  $59.50;  Louis  A 
Welchselfelder,  $30:  Berkeley  Hard- 
ware Co,  $55.30;  S  J  M  Coates.  $31 
vs  T  M  Shearman  and  H  D  Koch.. 
Jan.  8  .1914— PTN  PLOT  "H"  MAP 
Rancho  I.as  Positas,  Murry  Tp. 
Anspacher  Bros  vs  Herman  Mur- 
phy,    Henry     S     Bridge     and     L     A 

Myers     $549.10 

jm,  s,  19H— BOUNDED  ON  N  BY 
County  Road  SIS  S  Center  In  Palm 
Ave.  E  land  Williams,  W  land 
Wright  330x990,  being  ptn  sbdvn 
,]  Rancho  Las  Positas,  Murry  Tp. 
..\nspacher  Bros  vs  Herman  Mur- 
phv     Estate   of  Bridge   and   May    E 

Bridge *-'SS.40 

Jan.  P  .1914— N  EAGLE  AVE  329.52 
W  Prospect  (or  8th)  W  30xN  127. 
Ala.  Eureka  Mill  cS  Lumber  Co  vs 
Mark  T  Cole,  W  F  Powell,  John 
Doe  Fiava  &.  Mary  Roe  Fiava.  .  $24.12 
Jan  10  1914— NE  PIEDMONT  AVE 
and  Dwight  Way  B  70  N  111.50  W 
10  Piedmont  Ave  S  to  pi  beg.  Bkly. 
Oakland  Concrete,  Terrazzo  &  Mo- 
saic Co,  $348;  J  A  John..<ton.  $145. 2o: 
Waterhouse  &  Price  Co.  $6.10  vs  T 

M    Sherman    and    H    D    Koch 

Jan.  12,  1914— NE  PIEDMONT  AVE 
and  Dwight  Way  E  70  N  HI. 5  W 
to  Piedmont  Ave  S  to  pt  of  beg, 
Bkly.  McKibben  &  Taylor  vs  T 
.\1  Shearman  and  H  D  Koch.. $222  35 
Jan,  12,  1914 — NE  TWELFTH  AVE 
and  E'-21st  75x100,  Okd.  N  H  Brown 

vs   C   J    Plunkett $140.75 

Jan  13  1914— NW  BROADWAY  AND 
N  26th  W  153.63  N  233.20  B  199.94 
S  52.13  SW  187,  Okd.  .lohn  G  Sut- 
ton Co  vs  1st  Presbytorian  Church 

of    Oakland     $89.91 

Jan.  13.  1914— W  ORNTRAL  COURT 
133  N  Central  Ave  N  ;::;xW  70,  Ala. 
Harry  Parker  vs  W  G  Le  Boyd 
and    Cliris    Uurgner ?60 


the 


engin 


RBSIDENCF.  —  2  story  and  base, 
tiame,  $8,000.  San  Bruno.  San  Mateo 
Co..  Cal.  Arcliitect.  John  J.  Foley.  46 
Kearny  street.  S.  F.  Owner.  Father 
W.  J.  Cantwell.  The  dwelling  win 
contain  twelve  rooms,  three  baths  and 
a  sleeping  porch.  Interior  finish  will 
be  of  pine  and  hardwood.  Oak  floors 
w.ll  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick. 
A  small  hall  is  provide!  for  in  the 
basement.  Exterior  of  the  dwelling 
hi.s  been  designed  In  the  .Mission  style 
to  harmonize  with  the  church,  and  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared 
and  figures  will  be  called  for  about 
tic   first   of   February. 

RESIDENCE  —  2  story  and  base, 
frame,  $7,000.  Palo  Alto,  Santa  Clara 
Co.,  Cal.  Architect.  W.  H.  Ratclift.  Jr., 
First  National  Bank  Bldg..  Berkeley. 
Owners.  Prof.  Campbell  and  Prof.  AlU- 
dile.  The  house  will  contain  eight 
rooms,  baths  and  sleeping  porch.  In- 
terior finish  will  be  of  pine  and  hard- 
wood. There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick.  Oak  floors  are  specified  in  sev- 
eral of  the  rooms.  Bath  rooms  and 
kitchen    will    have    tile    wainscot.      An 


vill 


tailed.      Exterior    of   the    dwelling   w 
le     covered     with     cement    plaster 
netal    lath.      A    clay    tile    roof   will 
ised.      Plans  are   complete   and    figul 
ire    being    taken. 


Building  Contracts. 


SANT.4   CL.4RA  COUNTY. 


SAN    MATEO    COl'lVTY. 


RECORDED  AMOUNT 
Jan.  13  ,1914— LOT  NO.  3  BLK  "D" 
Geo  H  Gerwins'  Oak  Villa  Home- 
stead. Redwood.  Gray-Thorning 
Lumber  Co  vs  C  Peteisen  et  al.. 
$171,43 

MARIN,  CONTRA  COSTA  AND 
SONOMA   COUNTIES. 


AUDITORIUM  .A-ND  BATH  HOUSE — 
1  story,  reinforced  concrete.  $150,000. 
San  Rafael,  Marin  County,  Oal.  Ar- 
chitect, Thomas  O'Connor,  104  D  street. 
San  Rafael.  Owners.  City  of  San  Ra- 
fael. Only  preliminary  plans  for  this 
woik  have  been  prepared.  The  struc- 
ture will  cover  an  area  of  100  by  194 
feet  and  will  be  •  practically  fireproof 
throughout.  There  wiU  be  cement 
floors,  steel  roof  trusses  and  metal 
window  sash  and  frames.  Consider- 
able tile  will  he  used.  .Special  heating 
system  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  cemtnt 
plaster.  Working  drawings  are  to  be 
piepared. 

Coiitrnels    Awarded. 

LAUNDRY  BUILDING— 1  story  and 
base,  brick  and  concrete.  $16,500.  Napa. 
Napa  Co..  Cal.  Architect.  State  De- 
partment of  Engineering,  Sacramento. 
Owners.  State  of  California.  Contrac- 
tor. R.  S.  K.  MacMillen,  S  F.  Contract 
price.    $16,.H00. 


Bids  Opened  For 
Napa  Hospital  Job. 

state    Board    of   Control    IMnfl    MeSbeeliy 

Bros.  Low  for   IJoaler  Cottngjes  and 

TrOHt  for  North   Pay. 


NCS     3S    .\iND   60  S-SECOND,   San   Jose. 
Remodeling    front    and    interior. 

Owner Wesley     Pieper,     Agent,     45 

W-Santa   Clara,   San   Jose. 
Aichitect  ..  .None. 
Day's   wo:k.  COST,   1500 

NO.    346    N-TWBLPTH.   San   Jose.      Five 
loom   cottage. 

Owner W,    Rcinliold    Jr..    Premises 

Architecl  .  .  .None 

Pay's    work   ,  COST.    $1500 


(By  Special  Wire.) 
S.\CRAMENTO,  C.'^L...  Jan.  14th— Bids 
opened  by  the  State  Board  of  Control  at 
Sacramento  for  the  construction  of 
Female  Dozier  Cottages  and  for  the 
North  Pay  Cottage  at  ihe  Napa  State 
Hospital,  show  McSheehy  Bros.,  of  this 
city,  low  on  the  Dozier  Cottages  at 
$10,292  and  Robert  Trost  is  low  on  the 
North  Pay  Cottage  at  J8.970  at  the 
same  institution.  The  contracts  will 
probably  be  awarded  to  the  low  men. 
Female   Dosler    Cottagrcs. 

.AlcSheehy    Bros $10,292 

R.  S.   K.   MacMillen 11.705 

Itobert    Trost     11.850 

K.    W.    Doughty,    Napa 12,680 

B.    J.    Duftey 13.510 

Frank    M.    Garden 13,617 

O.    F.    Fischer 14,186 

Aiteratlona,    North    Pay    Cottage. 

Robert    Trost $8,970 

R.  S.  K.  MacMillen 9.875 

E.    W.   Doughty.   Napa 1I.4C0 

Boyd.   Kerr   &   McLean 12.248 

O.   F.    Flsiyher 12.273 

B     J.    Duffey 14.990 


Building  Contracts 

CONTRA    COST.4    COUNTY. 

DANVILLE.  All  work,  brick  work, 
side  walks,  carpenter  plastering, 
painting,    plumbing,    electrical    work. 


•2 

tin,  g:tazln^  and  rooflnp  work  for  one 
fatwry   brick   building. 

Owner E.      J.      Briscoe.      Hugtison, 

Stanislaus  Co..  Cal. 
Architect  ..  .Neil    Harrisn.i.    Alamo. 
Contractor.  .Nell    Harris-n.    Alamo. 
Filed   Jan.   9.   '14.      Dated    Dec.    16.  '13. 

Foundation   in    $931 

Brick   work  completed  &  roof  on  931 

Building    completed  931 

Usual    35    days 932 

l-OTAL  COST,  13725 
Bond.  11863.  Surety,  CJiicaeo  Bonding 
&  Surely  Co.  Limit,  60  \orkin&  days. 
Forfeit,  $2  per  day  PUms  and  specifi- 
cations (ilea. 

LOTS  17  AND  18  BLK  2.  Nicholl  Mac- 
doniald  Ave.  Civic  Ce'iter,  Ricltmiond. 
All  work  for  tliree-story  and  base- 
ment brick  ■•C"  building. 

Owner Mrs.    E.    Hubbard. 

Arcliitect  ..  .Lewis      M.      Gardner,      740 
Phelan    Bldg..   S.    F. 

Contractor.  .Pedersen  &  Cvepaa. 

Filed   Jam    13,   '14.      Dated   Jan.    9.   '14. 

2nd  floor  joists  in  place $3600 

Roof    hoards    on 3600 

Ready    for   lathing 3600 

Plastering    completed     3600 

Contract    completed     ..    3600 

Qsual     35     days 6000 

TOTAL  CX)ST.  $24,000 

Bond.    $12.(>00.      Surety,   National  Surety 

Co.     Limit.   100   working  days.      Forfeit, 

$15    per   day.      Plans   anl    specificaitions 

nied. 

♦ 

COMPLETION  NOTICES. 

MARIN    COUNTY. 

RECORDED  ACCEPTED 

Jan.    13.    1914— LAUREL      &      BELLE 

Ave.    San    Rafael.      F   C    Burns    to    J 

B    Fagglano Jan.    13.    1914 

♦ 

COMPLETION  NOTICES. 

CONTRA    COSTA    COIJNTY. 

RECORDED  ACCEPTED 

Jan.  S,  1914— LOT  24  BLK  8,  City  of 
Richmond.  J  T  Jenkins  to  J  A 
Fagerstrom Dec.   31.   1913 

♦ 

LIENS  RELEASED. 

CONTRA    COSTA    COUNTY. 

RECORDED  AMOUNT 

ian.  9,  1914— LOTS  10  AND  11  BLK  5 
Richmond  Park  Tract.  Richmond 
Lumber  Co  to  Charles  Goude,  .  $502.82 
Jan.  11.  1914— LOTS  U  AND  12  BLK  4 
Brown  Andrade.  J  J  Davis  to 
Saims    &    Origler,    Delos    W    Crigler 

and    Ethel    Crigler $150.30 

♦ 

LIENS  TILED 

CONTHA    COST.\    COUNTY. 

RECORDED                                        AMOUNT 
Jan.  8  .1914— LOT  1   BLK  1   Kensing- 
ton  Park.      Pacific  MfK  Oo  vs  AtUs 
Stone    Co $56 

* 

FRESNO,  MODESTA,  SANIS- 

LAUS  AND  CENTRAL 

CALIFORNIA. 

HOTET,— .■!  story  and  h,a.=e.  hrick  and 
steel.  $40,000.  Corcoran.  Kings  Co., 
Cal.  Architect.  H.  Y.  Davis,  Visalla. 
Owner,  F.   A.   Cleveland      The   building 


BUILDLNG    AND    INDUSTRIAL    NEWS. 

will  be  designed  for  a  modern  com- 
mercial hotel,  and  will  contain  stores, 
the  main  lobby  and  office  and  a  public 
dining  room  on  the  first  lloor.  Upper 
floors  will  be  divided  into  about  60 
guest  rooms  and  a  number  of  baths. 
Ii.terior  finish  will  be  of  pine  and 
hardwood,  with  tile  floor  in  the  lobby. 
Plans  provide  for  steam  heat,  a  com- 
plete oil  burning  plant,  passenger  ele- 
vator and  hot  water  supply.  Bath 
rooms  will  have  composition  floors 
and  tile  wainscot.  Marble  and  tile  will 
be  used  in  the  entrance  and  lobby. 
Tlere  will  be  patent  store  fronts  and 
plate  glass  windows.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans    are    being  ^prepared. 

LODGE  HALL— 4  stor.v  and  base. 
Class  A  construction.  $lli0.O00.  Fresno, 
Fresno  Co..  Cal.  .\rchitect,  C.  A.  Meuss- 
dorffer.  Humboldt  Bank  Bldg.,  S.  F. 
Owners,  Ekigles'  Hall  Association.  Fres- 
no. The  building  will  be  erected  at  the 
coiner  of  .M  and  Fresno  streets,  having 
a  12o-f*oot  frontage  on  one  street  and 
73  feet  frontage  on  the  ether.  Several 
stores  besides  the  main  entrance  will 
occupy  the  first  floor.  Upper  floors  will 
be  arranged  for  the  offices  of  the  or- 
ganization, social  rooms,  lodge  halls, 
banquet  rooms  and  ball  rooms.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood.     Plans    provide    for    steam    heat. 
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also  specified.  Exterior  of  the  building 
will  be  faced  with  brick  and  terra 
cotta.      Plans  are   nearly   complete. 

STORM  WATER  SEWKP.  SYSTE.AI— 
$150,000  to  $160,000.  Fresno.  Fresno 
Co..  Cal.  Engineer,  City  Engineer  R. 
B.  Cronkite,  Fresno.  Owners,  City  of 
Fresno.  The  City  Engineer  is  now 
preparing    plans    and    specifications    for 


stor 


pl.inned    to    embr 


the 


made  of  the  woi-k. 

Contr.-iots   A  -varjled. 

SCHOOL — 1  story  and  base,  con 
and  brick.  $20,000.  Pixley.  Tulare 
Cal.  Architect.  H.  Y.  Davis.  Vi 
Owners.  Pixley  School  District, 
tractors.  George  A.  Noble  &  Sons 
salia.      Contract   price.   $20,000. 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


Owr 


A.    Pie 


Park  avenue.  Sacramento.  The  house 
will  be  erected  in  the  Boxler  Tract, 
and  has  been  designed  to  contain  seven 
rooms,  bath  and  sleeping  porcli.  Inte- 
rior finish  will  be  largely  of  pine  with 
hardwood  \'eneer  in  the  dining  room. 
Oak  floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick  and  tile.  Bath  room  and 
kitchen    will     have    file    wainscot.       An 


tailed,  Exter 
'e  covered  wi 
netal  lath.      PI 


heater 
of    the 
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cement       plaster      on 
are  complete  and  the 
work   will   be  done  by  Day  Labor. 

Contracts    Awarded. 

BANK  AND  OFFICES- 10  story  ani 
b.ise.  Class  A  construction.  $250,000. 
Stockton.  San  Joaquin  Co.,  Cal.  Archi- 
tects,   Stone    &    Wright,    .San       Joaquin 


Bldg.,  Stockton.  Owners  Commercial 
and  Savings  Bank.  Contractors,  P.  J. 
Walker  Co.,  Monadnock  Bldg..  S.  F., 
general  construction.  Contract  price, 
$250,000. 

♦ 

Building  Contracts. 

SACR.4MENTO    COUNTY. 


LOT  2.  R.  S.  IITH  AND  IITH  STS.,  Sac- 
ramento.    Erect  warehouse. 

Owner Sacramento  Warehouse  Co. 

411    Ochsner    Bldg.,    Sacra- 
mento. 

Architect  ..  .Clarence  C.  Cuff,  530  Ochs- 
ner  Bldg.,   S.'.cramento. 

■Contractor.  .Ross     Constr.     Co.,     Forum 
Bldg.,  Sacramento. 

OST,    $100,000 


Owner Sacramento  Warehouse  Co. 

411  Ochsner  Bldg.,  Sacra- 
mento. 

Architect  ...Clarence  C.  Cufl:.  530  Ochs- 
ner  Bldg..   Sacramento. 

Contractor.  .Chas.  Raymond  Ross  (as 
Ross    Constr.    Co.) 

Filed   Jan.    8,   'H.     Dated   Jan.    8.   '14. 

COST.  60c  per  cu.  yd.  of  earth  removed. 


R.  S.  IITH  AND  12TH  ST^'..  Sacramento 
Furnish   and   drive   498   concrete   piles 


.Sacramento  Warehouse  Co. 
411    Och'sne'    Bldg.,    Sacra- 


mento. 

Architect  ...Clarence  C.  Cuff,  630  Ochs- 
ner  Bldg.,   Sacramento. 

Coiitractor.  .Chas.  Raymond  Ross  (as 
Ross  Const.-.  Co.).  Forum 
Bldg,,  Sacramento. 

Filed   Jan.   8,  '14.     Dated  Jan.   8,   14. 

COST,   $12,000 


PRICE  VILLA,  10th  Street  Re»ad,  Sac- 
ramento.    Machine  sliop. 

Owner Golden     West    Motors    Co., 

518    Ochsner     Bldg,,    Sacra- 
mento. 

.\rchitect  ...Clarence  C,  Cuff.  530  Ochs- 
ner   Bldg..    Sacramento. 

Contractor.  .E.    S.    Robinson.    518    Ochs- 
ner   Bldg..    Sa?ramento. 

COST,  $12,000 

N  24  FT.  OF  N  14  LOT  7.  J.  K.  9TH 
and  Ulth  Sts.;  No.  913  K  St..  Sacra- 
mento. Place  new  store  front,  count- 
er and  partition  lud  lile  floor  and 
re-tint,  paiper  and  J  iut  store  and 
lodgings. 

Owner Gus.    Laven-on.    630    K    St., 


2212    T    St,. 
Sacramento. 

COST.  $1600 

LOT  191  New  Era  Park,  C.  D,  27th  and 
28th  Sts.:  No.  321  27tli  St.  Sacra- 
mento.    One-story  frame  dwelling. 

owner C.  T.  Chin. son.   315  25th  St.. 

Architect  . .  .None. 

Day's  work.  COST,  $2200 

LOT  31  Rose  Heights.  Oiik  Park.  40th 
St..  bet.  Stanford  and  Rose  Aves.. 
Sacramento.     One-s'ory  fi-ame  dwlg. 

Owner Lydia    A.    Moss,    3931    Rose 

Ave.,  Oak  Park,  Sacramento 

Architect  . .  .None. 


.    January    31, 

1914. 

.D.    Loinoi-iie. 
ford   St.,   oacr 

4219      Stan- 
iimento. 

COST,   J1300 
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LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


E  hi  LOT  2,  Q,  R,  19TH  &  20TH  STS., 
No.  1910  Q  St..  Sacramonlo.  All  work 
for  one-story  brick  buildin.^  (dry 
deanlng  plant  ontf  drying  rooms  also 
boiler  house  constructed  (of  terra 
cotta  tile  blocks. 

Owner Campbell    &    Miller. 

Architect  ..  .Geo.    C.    Sellon.    1003    K   St.. 


PACKING  PLANT— 2  story  and  base, 
brick,  $-60,000.  Long  Beach.  Los  Ange- 
les Co.,  Cal,  Architect,  none.  Owners, 
National  Tuna  Pishing  and  Packing 
Co.,  Charles  B.  Williamson,  Pres.,  Long 
Beach,     This  building  is  to  be  erected 


ilo. 


Contr 
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OO.ST,    $2500 
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LOT  33  Rose  Heights,  Oak  Park,  40th 
St,,  bet.  Stanford  and  Rose  Aves.. 
Sacramento.      On«-sliory    frame    dwlg. 

Owner Lydia    A.    Moss,    3931    Rose 

Ave,,   SacrF,niento. 
lArdiitect  , ,  ,None, 

Contractor,  .D.      Larnonte,      4219      Stan- 
ford  St.,   Sticramento. 

COST,    $1300 

NO,  913  K  ST.,  being  W  20  feet  of  K 
44  ft,  of  Lot  7,  J.  K.  9th  and  10th  Sts. 
Sacramento. 

Owner A.    K.    Fundulakes    and    J. 

Compogainnes. 

Architect  . .  .None. 

Contractor.  .G.    E.    Harv  e,    2212    T    St„ 

Piled   Jan.    9,   '14.      Dafd   Jan.   9,   '14. 

COST,    $1600 


pine  trim,  modern  electric 
and  plumbing  work.  Exterior  of  the 
building  will  be  faced  with  pressed 
buck.  Plans  are  being  prepared,  and 
when  complete  will  be  iurned  over  to 
the   owners  who   will   take   figures. 

SCHOOL — 1  and  2  story,  brick  or  re- 
inforced concrete,  $50,CC0,  Calexico, 
Imperial  Co,,  Cal,  Architects,  Allison 
&  Allison,  Hibernian  Bid:?.,  L.  A.  Own- 
ers,    Calexico    School     District.       These 


architects  ha 


st  be 


epa 


plan 


tor 


ommissioned 
high  school 


building  which  is  to  be  erec 
Calexico.  Preliminary  plans  are 
prepared  at  once,  and  will  be  s 
ted  to  the  Board  of  Education  f 
proval.     No  details  ot  the  work 


at    thi; 


vlll    be 


Further    n 
working  dr 


E  1,4  LOT  3.  H.  I.  18TH  AND  19  STS., 
Sacramento.  One-story  addition  to 
frame   dwelling. 

Owner H.    P.    Carstens,    1831    I    St.. 


J.,    Cal.      Architects,   Allison    &    Al- 
Hlbernian    Bldg.,    L.    A.      Owners, 


Thi 


rk 


Sacra 
Architect  .  .  .None 
Day's  work. 


nto. 


School    District. 

mentioned  here  before  whel 
re  first  started  The  work 
'ings  are  now  complete  ant 
/111    be    opened    on      Februar; 


2rd.     The  building  will  contain  a  num. 

LOT    5    BLK    2    Boxler 

Tot    2800 

Block 

her    of    standard    sized      class      rooms 

21st      St..      Sacramet 

itc.         One 

-story 

principal's    office,    teachers'    room      ant 

frame  dwelling. 

an   assembly   hall.      Plans   provide   for  t 

Owner E.     A.     Pit 

!rce,     3520 

Park 

central  heating  system,  modern  electrh 

Ave..    Sacr! 

imento 

work    and    plumhlng.      Exterior    of    thi 

Architect  ...(None. 

building    will      be      faced    with    presset 

Day's  work. 

COST, 

$J0OO 

brick.     Interior  will  be  finished  In  plni 
with   some   maple   floors.     Plans  can  b( 

S  14  LOT  .1,  Q,  R,  26TH  AND  27TH  STS,, 
No.  1730  27th  St.,  Sacr.nmento.  One- 
story    concrete    block    building. 

Owner Sacramento       Bldg.       Block 

Co.,  2318  R  St.  Sacramento. 

Architect  .  .  .None. 

Day's  work.  COST.   $1000 

W  %  LOT  7.  L.  M.  15TB  AND  16TH 
Sts.,  .Sacramento.  One-story  frame 
private    garage. 

Owner Dr.    H.    E.    Wright,    1511    M 

St.,   Sacramento, 
Architect  .  ,  ,None. 

Contractor.  .Wright    &    K'mbrough.    817 
J    St.,    Sacramento. 

COST,   $250 


plumbing 
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heating  and   ventilating. 

CHURCH    AUDITORIUM    —    1      story 
and    base,     frame,     $10,000  Pasadena, 

Los  Angeles  Co.,  Cal.  Architect,  Nor- 
man F.  Marsh,  Broadway  Central  Bldg., 
L.  A.  Owners,  Tremont  Baptist  Church. 
The  addition  will  be  erected  In  the  rear 
of  the  present  church,  and  will  be  con- 
nected to  the  main  body  of  the  church 
by  an  arched  corridor.  The  building 
will   be   50  by   80   feet.     The   main   audi- 


st   flo 
3nt    V 


vhlch    Is   to 


III 


111 


ntal: 


clal    hall 


Building  Contracts, 

SACRAMEIVTO    COrNTV. 

E  %  OF  S  70  PT.  OF  LOT  5.  D.  E.  14TH 
and  15th  Sts..  No.  14'31  B  St..  Sacra- 
mento. Addition  to  two-story  frame 
dwelling. 

Owner Mrs.   J.   K.    Grlnton.    Prem. 

Architect.  .  .None. 

Contractor.  .Prank     Artz,     141,6     E     St., 
Sacramento, 

COST,    $400 


kitchen.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  a  central 
heating  system.  Exterior  of  the  build- 
ing will  be  faced  with  blue  brick  base 
and  cement  plaster  on  metal  lath. 
Plans  are   being  .prepared. 

JAILS — 3.  1  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ven- 
tura County.  Cal.  Architect,  A.  C.  Mar- 
tin, Higgins  Bldg.,  L  A.  Owners,  Ven- 
tura County.  These  buildings  will  be 
erected  at  the  following  'locations: 
Fillmore,  Moorpark  and  Camorllla,     All 


w:ll  be  of  the  same  de.=  Ign  and  con- 
struction, with  cement  and  pine  floors, 
steel  cells,  composition  roofs,  modern 
jail  plumbing  and  electric  work.  There 
will  be  wrought  iron  window  grilles 
and  steel  doors.  Bxterjors  will  be 
faced  with  cement  plaster.  Plans  are 
'■'C'tng    prepared. 

FIKE  HOUSES— 4,  2  story  and  base, 
brick,  $10,000  each.  Los  Angeles,  Cal. 
Architect,  J.  J.  Backus,  24  City  Hall,  L, 
A.  Owners,  City  of  Los  Angeles.  These 
buildings  will  be  erected  at  1st  and 
Reno.  Vermont  and  Santa  Monica, 
Florence  and  Moneta,  and  39th  and 
Western.  Each  building  will  house 
two  pieces  af  apparatus  on  the  first 
floor,  and  will  be  arranged  for  living 
quarters  for  the  men  on  the  upper 
floor.  Interiors  will  be  fln.shed  In  pine. 
There  will  be  special  plumbing  and 
electric  work.  Exteriors  will  be  faced 
with  presed  brick.  Plans  are  being 
prepared  and  figures  wii;  be  called  as 
soon  as  working  drawings  can  be  com- 
pleted. 

GARAGE  AND  TVARFjHOUSE  —  1 
story  and  base,  brick  and  concrete, 
$15,000.  Whittier,  Los  Angeles  Co.. 
Cal.  Architects,  Rea  &  Gerstang. 
Black  Bldg..  L.  A.  Owners,  Standard 
Oil  Co.  The  building  has  been  de- 
signed In  the  shape  of  an  L,  and  will 
house  the  company's  officts  in  the  front 
portion,  a  warehouse  and  garage  In  the 
rear.  The  structure  will  cover  an  area 
ot  33  by  671/4  feet  and  22  by  74  feet. 
Interior  of  the  ofljces  will  be  finished 
in  pine  and  hardwoods.  The  garage 
will  have  a  cement  floor.  Metal  win- 
dow sash  and  frames  will  be  used. 
Exterior  of  the  bulldln.?  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

HOTEL— 2  story  and  base,  brick  and 
concrete,  $30,000.  L,os  Angeles,  Cal. 
Architect,  E.  B.  Rust.  Title  Insurance 
Bldg.,  L.  A.  Owner,  Charles  Nemethi, 
The  building  will  be  erected  on  West 
11th  street,  covering  an  area  of  50  by 
138  feet.  The  first  floor  will  contain 
two  large  stores  besides  the  hotel  en- 
trance. Upper  floor  will  be  arranged 
for  52  guest  rooms  and  20  baths.  There 
will  be  steam  heat  and  a  hot  water 
supply.  Interior  finish  will  be  of  pine. 
Bntb  rooms  will  have  composition 
floors  and  tile  wainscot.  Patent  store 
fronts  and  plate  glass  windows  are 
specified.  Exterior  ot  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  being  prepared,  and  when  complete 
the  work  will  be  done  by  Day  Labor. 
SCHOOL  GROUP — 5.  1  and  2  story 
and  base,  brick  buildings.  $150,000, 
Inglewood,  Los  Angeles  Co.,  Cal.  Ar- 
chitect, Norman  F.  Marsh,  Broadway 
Central  Bldg..  L.  A.  Owners,  Inglewood 
Union  High  School  District,  Bids  will 
be  advertised  for  as  soon  as  the  plans 
are  approved  by  the  county  superin- 
tendent ot  schools,  which  will  probably 
be  this  week.  There  will  be  five  new 
buildings,  consisting  of  a  science  hall, 
two  stories,  110x73  feet;  household 
economy  building,  three  stories,  llOx 
62  feet;  manual  arts  building,  part  one 
and  two  stories,  182x94  feet;  gymna- 
slvm,  one  story,  138x68  feet,  with  an 
outdoor  swimming  pool:  and  the  cen- 
tral heating  plant.  The  buildings  will 
he  of  brick  construction  with  pressed 
brick   facing. 

SCHOOL  GROUP— 3,  1  and  2  story 
buildings,  brick  or  reinforced  concrete, 
$200,000v       Mesa     Arizona.        Architect, 
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Norman  !•".  .Marsh.  Broadway  Central 
Bldg..  L.  A.  Owners.  Mesa  School  Dis- 
trict. The  scliool  Board  ot  .Mesa  has 
hetn  authorized  to  call  a  special  bond 
election  to  vote  funds  tor  the  construc- 
tion of  three  new  buildings.  Architect 
Marsh  has  been  commissioned  to  pre- 
ptre  the  plans,  and  he  is  now  working 
on  the  preliminar.v  sketches.  Details 
of  tliese  buildings  will  be  furnished  as 
scon    as    working    drawirss    are    under 

STORE  AND  THE.-iTRF.— 1  story  and 
base,  brick,  116,500.  Los  Angeles,  Cal. 
Aichitcct,  A.  Jjawrence  Valk.  Stimson 
Bldg.,  L.  A.  Owner.  B.  Lustig  The 
buiidin?  will  be  erected  on  Main  street, 
covering  an  area  ot  60  by  HO  feet,  and 
will  contain  two  stores  besides  a  mov- 
ing picture  theatre.  The  theatre  will 
have  a  seating  capacity  of  SCO  people. 
Interior  ot  the  building  will  be  fin- 
ished in  pine.  There  will  be  a  mod- 
ern system  of  ventilation  in  the  thea- 
tre. Maible  base  and  patent  store 
fronts  are  specified  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans  ore   being   prepared. 

Contract.s   Awarded. 

HOSPITAL— 5  story  and  base,  rein- 
forced concrete,  (99,000.  Los  Angeles, 
Cal.  Architects,  Garrett  &  Farrell,  Cur- 
rier Bldg,,  L  A.  Owners,  Methodist 
Hospital        Association.  Contractors, 

Hudson-.McCutcheon  Construction  Co.. 
L.  A.,  general  construction,  which  in- 
cludes all  work  except  the  elevator 
equipment.       Contract    price,     »«9,000. 

EXPOSITIO.V  BUILDINGS  —  Frame 
and  plaster  construction,  $150,000.  San 
Diego,  Cal.  .\rcbitect,  Frederick  Hein- 
lein,  Lisner  Bldg.,  L.  A.  Owners,  Pan- 
ama Oriental  Co.  Contractors.  Foss 
Designing  and  Building  Co,,  100  East 
Colorado  street,  L.  A,  Contract  price, 
1150.000.  These  buildings  will  be 
known   as    the   Oriental   City. 

AP.\RT.MENT  HOUSE— 3  story  and 
base,  brick  and  steel,  $60,000.  Los  An- 
geles. Cal.  Architect,  Fernand  Par- 
mentier,  Byrne  Bldg.,  L.  A.  Owner, 
Mrs.  Harvey  Ingerson.  Contractors. 
Dutro-Wren  Construction  Co.,  Van 
Nuys  Bldg..  L.  A.  Note:  The  contract 
has  been  taken  on  the  percentage  basis 
and  the  estimated  cost  of  the  building 
is  placed  at  $60,000. 

HOTEL — 3  story  and  base.  Class  C 
construction,  $90,000.  Los  Angeles. 
Cal.  Arcliitects.  Train  &  VVilliams. 
Exchange  Bids-,  L.  A.  Owner,  Walter 
H.  Fisher.  Contractor,  Alex.  Grant, 
1201  West  37th  street,  U  A.,  general 
construction  only.  Note:  This  con- 
tract does  not  not  include  excavating, 
foundation  work,  structural  steel,  fire 
escapes,  plumbing,  lieating  or  auto- 
matic .sprinklers. 

HOTEI^S  story  and  base.  Class  C 
construction.  $15,750.  Los  Angeles.  Cal. 
Aichitect.  J.  B.  Nicholson,  Wright  and 
Callender  Bldg.,  L.  A.  Owners,  R.  J. 
Dvnn  and  H.  J.  Coates.  Contractor,  A. 
E.  Harshman.  Black  Bldg.,  L.  A.  Con- 
tract price,   $15,750. 

TUNNEL  WORK— $1S1,SH0.  Los  An- 
geles, Cal.  Engineer,  CIt,'  Engineering 
Dfpartment.  L.  A.  Owners,  City  ot 
Los  Angeles.  Contraclor,  Lynn  S.  At- 
kinson. Central  Bldg..  L.  A.  Contract 
price,    $184800. 
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eis.  Dominion  of  Canada.  Details  of  I 
the  proposed  dry  dock  whicii  is  to  be  ' 
erected  at  Esquimault  have  been  made 
public.  The  structure  will  have  a 
toial  length  of  1.150  feet  with  an  ex- 
treme depth  at  the  approach  of  50  feet 
and  an  average  depth  of  40  feet  at 
high  water.  Construction  will  be  of 
reinforced  concrete  anil  sleel.  The  site 
has  been  selected  and  preliminary 
work  of  grading  has  been  started. 
Working  drawings  are  now  being  com- 
pleted in  the  Dominion  offices,  and  fig- 
ures will  be  called  for  within  a  short 
time. 

BRIDGE — Steel  and  concrete  con- 
struction, $2,000,000.  Vancouver,  B.  C. 
Engineer,  John  Wolfe  Barry,  Vancou- 
ver, B,  C.  Owners,  Burrard,  Inlet, 
Tunnel  and  Bridge  Co,  Plans  for  a 
large  steel  span  bridge  which  is  to  be 
erected  over  the  Second  Narrows  are 
complete  and  now  in  the  hands  of  tlie 
contractors  for  figures.  Bids  will  be 
opened  on  April  1st.  Plans,  specifica- 
tions and  full  particulars  can  be  se- 
cured from  the  engineer  who  may  be 
addressed  in  care  of  the  owners. 

BANK — 2  story  and  base,  brick  and 
concrete,  $15,000.  Oroville,  Wash.  Ar- 
chitect, A.  Harlan  Thomas.  Arcade 
Bldg.,  Seattle.  Owners,  First  National 
B<,nk  of  Oroville,  The  building  will 
be  erected  on  a  corner  site,  the  entire 
first  floor  being  occupied  by  the  bank 
and  upper  floors  Will  be  arranged  for 
modern  offices.  Interior  finish  will  be 
ot  pine  and  hardwood.  There  will  be 
a  central  beating  system,  special  coin 
vaults  and  metal  window  sash  and 
frames.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
■being  prepared  and  figures  will  be 
called   for   within   a  month. 

INSTITUTIONAL  BUILDING — 1  and 
2  story,  brick  and  concrete.  Cost  no* 
stated.  Medical  Lake,  Wash.  Archi- 
tect, Julius  Zittle,  Jarnieson  Bldg., 
Spokane.  Owners,  State  of  Washing- 
ton. This  group  will  comprise  the  new- 
Institution  for  the  Feeble  .Minded,  and 
will  consist  of  the  following  buildings; 
Two  cottages,  each  2  stories  and  base, 
66x94  feet;  a  2  story  school  house,  32x 
108;  a  2  story,  60x108  foot  store  house 
and  a  main  building  2  stories  high,  an 
over  all  length  of  266  feet,  divided  into 
two  custodian  wings,  ,14  feet  long 
each.  The  wings  will  be  75  feet  wide, 
the  central  portion  will  be  38  feet  wide 
and  123  feet  long.  All  buildings  will 
be  of  concrete  and  bricli:  construction, 
with  hollow  tile  floors  and  partitions. 
Tile  roofing  is  specified.  Bids  will  be 
opened  by  the  State  Board  of  Control 
on    January    31st. 


\Veduesd;.y,    January    21.    1914. 
on    the    west    side   of   C    street. 


SEATTLE  AND  WASHINGTON. 


DRV  DOCK— C 
$4,000,000.  Esquil 
neers.     Dominion 


HOSPITA1^2  story  anci  base,  hollow 
tile  construction,  $30,0.10.  Lakeview. 
Wasli.  Architects,  Sundoerg  &  Mahon, 
Tacoma.  Owners,  Pierce  County.  The 
building  has  been  designed  for  d  tuber- 
culosis hospital,  and  will  contain  sev- 
eral wards  and  private  rooms.  Inte- 
rior finish  will  be  of  pine  throughout. 
There  will  be  a  central  heating  system, 
vacuum  cleaning  and  modern  operating 
room  equipment.  Exterior  of  the 
building  will  be  faced  with  cement 
plastc.  Plans  are  complete  and  fig- 
ures will  be  called  for  by  the  Board 
of  Supervisors   within    a    few    days, 

THEATRE- 4  story  and  base,  steel 
and  reinforced  concrete,  $100,000.  Ta- 
coma. Wash.  Architect.  -Vlax  Umbrecht, 
Seattle.  Owner,  Eugene  Levy,  Grand 
Theatre,    Seattle,      Mr.    Levy    has   leased 


iietween  the  Tacoma  Theatre  and  the 
Pythian  Theatre,  and  will  shortly  start 
construction  on  a  fireproof  playhouse. 
.No  details  of  the  woi-k  have  yet  been 
announced.  Construction  will  be  of 
reinforced  concrete  and  steel,  and  it  is 
stated  that  the  house  will  have  a  seat- 
ing capacity  of  1200  people.  Several 
stores  will  occupy  the  street  front. 
Farther  mention  will  be  made  of  the 
work 

APART.MENT  HOUSE— 3  slory  and 
base,  brick,  $25,000,  Siattle,  Wash. 
Architect,  F.  H.  Blohme.  New  York 
Bldg.,  Seattle.  Owner,  Frank  Logan. 
The  building  will  be  e.ected  on  the 
southeast  corner  of  Republican  and 
Minor    streets,   and    has    been    designed 
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three  rooms.  Interior  finish  will  be  ot 
pine  and  hardwood  venetr.  Some  oak 
rtoors  will  be  used.  There  will  be  steam 
heat  and  a  hot  water  system.  .\ll 
suites  will  have  wall  ba.ls  and  private 
baths.  Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures   are    being   taken. 

Contracts   .Awarded. 

WAREHOUSE — 3  story  and  base,  re- 
inforced concrete,  $75,000.  Seattle 
Wash.  .Architect's  name  not  given. 
Owners,  Oregon-Washington  Railroad 
and  Navigation  Co.  Contractors,  Pear- 
son Construction  Co.,  New  York  Bldg,, 
Seattle.  Contract  price,  $75,000.  Note: 
When  complete  the  building  will  be 
occupied  by  the  Western  Hardware 
and    .Metal   Co. 

.MUNICIPAL  WATER  SYSTEM— 
$161,-750,  Chehalis,  Wasli.  Engineer's 
name  not  given.  Owners,  City  of  Che- 
halis. Contractor,  W,  H  .Mitchell,  Hol- 
land Hotel,  Seattle.  This  contract  was 
originally  signed  two  years  ago,  but  a 
court  decision  has  only  recently  been 
secured  In  which  the  right  of  the  City 
of    Chehalis    to    Issue    bonds    to    a    con- 
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sustained.  .Vlr.  Mitchell  will  start  work 
at  once.  He  may  be  addressed  at  either 
(he  hotel  named  above,  or  in  care  of 
the   City   Clerk    at    Chehalis. 


PORTLAND  AND  OREGON. 


GARAGE — 1  story  anu  oase,  rein- 
forced concrete  and  brick,  $15,000.  The 
Dalles,  Ore.  Architect,  John  V.  Bennes, 
Chamber  of  Commerce  Bldg.,  Portland. 
Owner,  Max  A.  Vogt.  The  building 
has  been  designed  for  a  commercial 
garage,  and  will  cover  a  ground  area 
of  100  by  180  feet.  There  will  he  a  ce- 
ment floor,  metal  window  sash  and 
frames  and  special  gasoline  storage 
tanks.  Besides  the  storage  space  the 
building  will  contain  display  rooms, 
office  and  completely  equipped  machine 
slop.  Exterior  will  be  laced  with  ce- 
ment piaster.  Plans  arc  complete  and 
will  probably  be  turned  over  to  the 
owner  who  will  build  i.\  Day  Labor 
and    purchase    all    materials. 

SCHOOI^-1  story  and  base,  brick 
and  concrete,  $15,000.  Arlington,  Ore. 
Architect.  Charles  P.  Burggraft,  Al- 
lany.  Owners,  City  of  Arlington,  The 
Luilding  will  contain  six  class  rooms, 
teachers'  room  and  principal's  office. 
Construction  will  be  of  brick  and  hol- 
low cement  blocks.  Iiuerior  will  be 
finished  in  pine.  There  v.lll  be  a  cen- 
tral   heating    system.      Exterior    of    the 
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building  will  Ije  fiiL-ed  witli  pressed 
briclt.  Plans  are  being  prepared  and 
yill  be  ready  for  bids  within  a  week 
pr   ten   days. 

■'  APARTMENT  HOUSE— 2  story  and 
base,  frame,  J15,000.  Portland,  ore. 
Architects,  Goodrich  &  Goodrich, 
Abington  Bldg.,  Port'.aiid.  Owner's 
name  withheld..  The  building  will  be 
erected  on  the  East  Side,  covering  an 
area  of  40  by  70  feet.  Interior  has  been 
arranged  for  eleven  suites  of  two  and 
three  rooms  besides  a  number  of  single 
rooms.  AJl  s.uites  will  have  private 
baths  and  wall'  beds.  Interior  finish 
will  be  of  pine  and  redwood.  Oak 
floors  will  be  used  in  the  living  rooms. 
All  suites  will  have  private  baths  and 
wall  beds.  Interior  finish  will  be  of 
pine  and  redwood.  Oak  floors  will  be 
used  in  the  living  rooms.  Plans  pro- 
vide  for   steam   heat,   a  hot   water   sys- 
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Inp.      Work   will   start   in    the   spring. 

BATH  HOU.SE— 1  sto.-y,  reinforced 
concrete,  $25,000.  Sea  Side,  Ore,  Ar- 
chitects, Doyle  &  Patterson,  Worcester 
Bldg.,  Portland.  Owner,  J.  Ei  Oates. 
The  building  will  be  arranged  for  a 
large    number    of    tub     caths,    showers 

adna  large  concrete  swimming  pool. 
Equipment  will  he  of  th%;  most  modern 
type.  Including  filters  aii.5  water  heat- 
ing plant.  Exterior  will  be  faced  with 
cement  plaster.  No  general  contract 
will  be  let,  the  owner  doing  the  work 
by  Day  Labor,  and  subletting  all  ma- 
terial contracts.  Excavating  and 
grading    have    been    started. 

DOCK  CONSTRUCTION  —  Cost  not 
stated.  Portland.  Ore.  Engineer,  G.  B 
Hegardt.  care  of  the  Dock  Commission, 
Portland.  Owners,  Citv  of  Portland. 
Plans  have  been  completed  for  Munici- 
pal Dock  No.  2,  which  I*  to  be  erected 
on  the  East  Side.  Construction  will 
be  similar  to  that  ot  Dock  No.  1,  in- 
cluding conorete,  brick  and  heavy  mill 
construction.  The  dock  will  be  525 
feet  long  and  will  be  covered  with  a 
shed.  Proceeds  from  bonds  valued  at 
J900.000  will  shortly  be  available.  Bids 
will  be  called  for  sometime  this  month, 
hut  construction  will  i  ot  be  started 
until    the   money   Is   available. 

CONVENT— 3  story  and  base,  con- 
crete and  hollow  tile  conf.truction.  »20.- 
000.  Portland.  Ore.  A'chiteet,  Jacob 
Javoberger,  Board  of  Trade  Bldg,, 
Portland.  Owners.  Sisters  ot  the  Holy 
Child.  The  building  will  be  erected 
on  a  corner  lot  covering  an  area  of  48 
by  102  feet.  Interior  will  he  arranged 
for  class  rooms,  chapel,  work  rooms 
and  dormitories.  Interior  finish  will 
be  of  pine.  There  will  he  steam  heat 
and  a  hot  water  system.  Exterior  ot 
the  building  will  be  faced  with  cement 
plaster.  A  general  contract.  Including 
plumbing  and  heating  will  he  let. 
Pl<ins  are  complete  and  out  for  figures. 
Bids  will   be  opened   on   February   1st. 

SCHO0I^2  story  and  base,  brick  or 
reinforced  concrete.  $60,000.  Corvallls, 
Ore,  Architects,  Doyle  &  Patterson 
Worcester  Bldg.,  Portland.  Owners, 
City  of  Corvallis.  At  a  joint  meeting 
ot  the  Board  of  Eiducation  and  a  citi- 
zens' committee,  the  original  idea  of 
remodeling  the  present  high  school 
building  was  discarded,  and  the  ar- 
chitects  were  .instructed  to  prepare 
plans  tor  a'  new  liuilding.  No  details 
of   the  structure   can   be   given   at   this 
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time.  Boiid.s  in  the  auifunt  ot  $73,000 
will  be  voted,  and  all  but  $10,000  will 
be  spent  in  the  construction  of  the 
building.  Further  mention  will  be 
made  of  the  work. 

WATER  SySTE.\I^-$2'l.000.  Amity, 
Ore.  Engineer,  Louis  C,  Kelsey.  Sell- 
ing Bldg.,  Portland.  Owners,  City  ot 
Amity.  Only  preliminary  plans  have 
been  prepared,  but  these  show  a  sys- 
tem embracing  the  entire  town.  A 
concrete  power  house  will  be  included. 
Pumping  equipment  is  not  included  in 
the  estimate  of  $20,000.  Bonds  will  he 
voted  on  February  2nd  and  it  they 
c<i-rry  work   will  be  startid  at  once. 


I  rizes  aggregating  $25.0«0  for  the 
musical  competitions  at  the  Panama- 
Pacific  International  Exposition  were 
announced  last  Frtday  by  the  1915 
Eisteddfod  Association.  The  first  prize 
amounts  to  $10,000  and  will  be  given 
for  the  chief  choral  competition  for 
mixed  choirs  of  not  less  than  150 
voices.  This  will  be  competed  tor  by 
many  of  the  greatest  choral  societies  in 
tlie  world. 

The  program  consists  ot  fourteen 
musical  events  including  women's 
choral  competitions,  children's  choral 
competitions  and  instrumental  music. 
In  the  military  band  competition  $2000 
will  be  awarded  as  a  premium. 

As  a  preliminary  step  fo  the  meeting 
of  the  Transcontlnen'tel  Passenger  As- 
sociation In  this  city  on  March  25th  to 
take  final  action  on  railroad  rates  to 
San  Francisco  in  1915,  <i  conference  of 
Uie  local  passenger  traftlc  managers  of 
terminal  lines  was  held  recently  In  the 
offices  of  A.  M.  Mortensen,  Traffic 
Manager  for  the  Panama-Pacific  Inter- 
national Exposition,  m  the  Exposition 
Building. 

At  thi3  meeting  a  schedule  of  1915 
railroad  rales  prepared  by  Mortensen 
was  submitted  to  the  local  passenger 
traffic  managers  tor  th^lr  considera- 
tion. This  was  an  Important  step  in 
advance  of  the  meeting  in  March  when 
represen;atives  of  all  the  railroads 
west  of  Chicago  will  assemble  in  San 
Francisco.  The  fixing  of  railroad  rates 
to  San  Francisco  diuring  the  Universal 
Exposition  of  1915  will  he  one  ot  the 
principal  orders  of  business  to  come  be- 
fore the  convention  and  final  action 
will  be  taken. 

The  matter  of  railroad  rates  to  San 
Francisco  in  1915  is  of  Ihe  utmost  im- 
portance to  prospective  visitors  and  ex- 
hibitors throughout  the  United  States 
and  abroad  and  the  action  ot  the  rail- 
road companies  in  this  natter  is  being 
watched  eagerly.  The  Exposition  of- 
ficials have  taken  an  Intense  interest 
In  the  matter  of  railroad  lates  and  are 
anxious  to  see  equitable  rates  to  San 
Francisco  fixed  by  all  ot  the  lines 
coming   Into   San    Francisco, 

J.  R.  Hanify,  spec-lal  yachting  com- 
mlssionier  for  the  Hanama-Paciflc  In- 
ternational Exposition  left  last  Satur- 
day for  New  Orleans,  i:uha  and  New 
York.  From  New  York  Mr.  Hanify 
will  journey  along  the  Atlantic  Coast 
visiting  all  yachting  ond  siilpping 
people  with  a  view  to  studying  tiie 
most  approved  types  of  boats  to  be 
entered  in  the  1915  yacht  races.  These 
races  will  be  held  in  San  Francisco 
Bay  In  April.     The  principal  events  will 


35 

be  held  with  the  12  metre  boats,  for 
wl  kli  a  cup  has  been  ofTcred  by  Presi- 
dent  Wilson. 

Sir  Thomas  Lipton  Is  now  building  a 
boat  In  compete  in  the  races.  The  12 
niet'te  h-oats  which  have  become  so 
popular  In  the  East  and  Europe  aver- 
age 39  feet,  tour  Inches  on  the  water 
line  and  60  feet  over  all.  It  Is  ex- 
pected that  representatives  of  the 
royal  families  of  Europe  will  send  their 
12  metre  boats  to  participate  in  the 
contest. 

Ditli  the  removal  ot  the  miles  of 
staging  from  the  walls  of  the  Palace 
of  .Machinery,  at  the  Panama-Par.iflc 
International  Exposition,  which  is  now 
almost  completely  cleared,  the  visitor 
to  tlie  Exposition  has  now  a  favorable 
opportunity  to  admire  me  massive  ar- 
ciiitecture  of  that  huge  building  and 
to  realize  what  its  appearance  will  be 
when  the  color  work  on  it  Is  finished. 
A  considerable  amount  of  this  work- 
has  already  been  done  and  the  richly 
toned  marble  covering  tor  the  six  great 
columns  before  the  main  entrance  is 
now  being  put  in  place.  Tlie  sixteen 
flag  poles  tipped  with  their  many 
pointed  gold  stars,  now  decorate  the 
entire  front  ot  the  building.  Within, 
the  interior  finishing  is  progressing 
rapidly. 

The  two  hundred  and  first  conven- 
tion to  meet  in  San  Francisco  during 
the  Panama-Pacific  International  Ex- 
position in  1915  was  liooked  Friday 
when  James  A.  Barr,  .Manager  of  the 
Bureau  of  Conventions  and  Societies  of 
the  Exposition,  received  a  telegram 
announcing  that  the  Phi  Kappa  Sigma 
National  College  Fraterniay  had  ac- 
cepted the  invitation  to  lonvene  in  Sar 
Francisco  during  the  Exposition.  Final 
action  was  taken  by  the  fraternity  at 
its  annual  convention  in  Nashville, 
Tennessee,  after  tour  of  Its  California 
mem'hers,  officially  delegated  by  Presi- 
dent Chas.  C.  Moore  of  the  Exposition, 
had  renewed  the  Invitation  to  hold  its 
next   convention   In   San   Franclsoo. 


Preliminary   F^lg^uTeii      Show      Tnereaaed 
Output  In    All    .netalii. 


California  shows  an  Increase  In  out- 
put ot  gold,  silver,  copper,  lead,  and 
zinc  in  1913,  compared  with  1912,  ac- 
cording to  preliminary  figures  com- 
piled by  Charles  G.  Yale,  of  the  United 
States  Geological  Survey.  The  mine 
figures  tor  1912  were  $19,713,478  In 
gold  and  1,300.136  ounces  of  sliver;  the 
estimates  tor  1913  Indlri-.te  an  output 
of  gold  valued  at  $20,013,374  and   1.606. 
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1913  o(  $299,896  In  gt.ld  and  306,125 
ounces  of  silver.  There  are  about 
1.100  producing  mttal  mines  in  the 
Stale,  and  the  deep  mine.'?  are  yielding 
about  2,700.000  tons  of  ore  annually. 
It  Is  probable  that  the  ipcrease  In  gold 
has  onme  mainly  from  the  deep  mines, 
while  the  added  quantity  ot  silver  has 
come  from  increased  output  of  copper 
and    lead-silver  ores 

The  producing  deep  gold  mines  of 
the  State,  which  yield  ubout  56  per 
cent  of  the  total  gold  output  each  year, 
are  between  450  and  ,iOO  In  number 
and  are  situated  in  26  counties.  Tliey 
have  nearly  200  reduction  plants,  with 
a    dally    capacity    of    over    12,000    tons. 
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The  largest  product;ni,  from  this 
source  Is  derived  from  .'le  five  Mother 
Lode  counties,  where  tLout  1,300,000 
tons  of  ore  are  annually  treated  with 
an  average  recovery  of  $3.70  a  ion. 
During  the  year  1913  several  of  the 
old  mines  along  the  iVjthills  and  in 
the  m.ountain  counties  have  been  re- 
opened and  equipped  after  lying  idle 
for  years,'  and  some  new  "prospects" 
have  been  opened.  It  is  a  matter  of 
encouragement  to  deey  mining  that 
the  two  deepest  ntines  in  the  State — 
In  Amador  county — are  in  excellent 
ore  and  are  in  a  prospe:ous  condition. 
The  Kennedy,  at  Jackson,  is  produc- 
ing gold  ore  from  a  vertical  depth  of 
3.600  feet,  and  U>e  Aigonaut  from 
3,300  feet.  The  ore  bodies  in  both 
these  representative  mi-ncs  are  large 
and  well  defined  at  the  ilepths  stated 
and  the  ore  is  profitably  worked.  At 
these  and  other  quartz  mines  tailings 
are  not  allowed  to  iia-ts  into  the 
streams  as  heretofore,  by  agreement 
with  farming  comni-jnities  which 
claimed  d;.  tnages  from  such  tailings. 
At  the  Kennedy  four  large  elevating 
wheels  lift  the  tailings  ind  pass  them 
to  a  200-acre  tract  where  they  are 
deposited  away  from  th'i  streams  that 
might  carry  them  down  to  the  farming 
lands. 

In  placer  mining  in  C;Llifornia  the 
dredges  continue  to  furnish  about  86 
percent,  of  the  gold  derived  from  the 
auriferous  gravels.  Of  ihe  total  gold 
yield  from  all  sources,  ceep  and  placer 
mines,  the  dredges  produce  about  38 
per  cent.  As  yet  there  are  special 
signs  to  indicate  any  diminution  ol 
the  total  yield  of  gold  from  dredging 
operations,  but  some  of  trie  older  fields 
are  on  the  decline,  th-?  best  ground 
having  been  worked  .I't.  A  few  of 
tne  companies  have  entirely  worked 
out  the  paying  ground  in  their  hold- 
ings and  have  ceased  o.ierations.  The 
operating  companies  v\  ttie  old  Oro- 
vllle  field  of  Butte  County  (the  first 
worked  in  the  .State)  are  seeking  new 
fields  In  the  smaller  strc-.ms  and  areas 
of  dredging  ground,  notalily  along 
American,  Mokelumne,  and  Trinity 
Rivers,  where  extensi\e  prospecting 
has  been  going  on  durin-.;  1913.  As  for 
large  operations  the  ccnpanies  oper- 
ating on  Yuba  River  near  Marysville 
'and  in  Sacramento  Co-mty  near  Fol- 
som  have  still  very  extensive  dredging 
areas  In  reserve  and  unworked.  In 
consequence  these  companies  have 
during  1913  been  installing  new  equip- 
ment of  greater  capacity  and  efficiency, 
thereby  i-oducing  costs  Dredge  No. 
14  of  the  Yul.a  Consoli,::  ited  Goldfields. 
an  all-steel  dredge  and  ,lie  largest  in 
California,    was    built    during    the    year 


San  Francisco 


and  started  work  on  Lecemlier  16, 
1913.  This  machine  has  buckets  of  16 
cubic  feet  capacity,  will  handle  be- 
tween 1,000  and  12,000  cubic  yards  of 
gravel  dally,  and  will  rlig  65  feet  be- 
low the  water  line  and  pile  tailings  40 
feet  above  water  line.  Another  dredge 
of  this  company,  at  work  for  two 
years  past,  handles  from  9,000  to  10,- 
000  cubic  yards  daily.  During  the 
year  one  dredge  has  been  moved  from 
Orovllle    to    American     P.iver,    and    an- 
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rebuilt  on  Mokelumne  Kiver.  Dredge 
No.  7  of  the  Natomas  Cnr.sodidaled  has 
been  rebuilt  and  put  into  operation. 
In  the  early  part  of  t;;e  year  some 
prospecting  for  dredging  ground  was 
done  in  Humboldt  County  and  pros- 
pecting operations  are  now  being  car- 
ried on  along"  Trinity  River  and  on 
Coffee  Creek  in  Trinity  County.  It 
seems  probable  tliat  several  dredges 
will  be  installed  in  sm.ill  areas  along 
Trinity  River.  The  ijrger  dredging 
comp<inies  have  during  1?13  been  mak- 
ing experiments  to  peifict  the  gold- 
saving  features  of  the  dredges,  and 
notably  for  handling  the  "black 
sands."  which  carry  much  very  fine 
gold,  a  good  deal  of  which  Is  now  lost 
In  the  mlt»lng  operatlcns.  So  far, 
however,  no  developments  of  great 
importance  have  resulieu.  In  exten- 
sive operations  it  seems  difllcult  to  de- 
termine tlie  exact  point  inhere  the  sav- 
ing of  fine  gold  is  of  sufficient  com- 
mercial importance  to  ;ustlfy  extra 
machinery,  extra  handling  of  material, 
or  slower  operating  speed. 

Dredging  has  the  advaiitage  over 
most  forms  of  placer  mining  that  it 
requires  less  water  in  proportion  to 
the  quantity  of  gravel  handled,  and 
dredge  miners  are  not  materially  af- 
fected by  "dry  seasons,"  which  occur 
occasionally  in  California.  The  winter 
of  1912-13  was  very  dry  and  there  was 
a  scarcity  of  water  for  mining  opera- 
tions. As  a  result  the  ( utput  of  the 
hydraulic,  drift,  and  :.urface  placer 
mines  of  the  State  was  restricted.  The 
hydraulic  mining  In.luslry  suffered 
most  and  many  of  the  mines  had  only 
a  few  weeks'  w.ater  supply  to  w.ish 
the  gravel,  and  others  .only  a  few 
months'  supply.  Extensive  operations 
In  hydroulicking  are  now  largely  con- 
fined to  the  northwestern  counties  of 
the  State,  where  there  are  no  legal 
restrictions  compelling  Ihe  miners  to 
impound  their  debris  or  tailings,  as 
there  are  In  the  central  counties,  in 
the  drainage  basins  of  Sacramento  and 
San  .loaquin  Rivers.  But  even  in  Sis- 
kiyou and  Trinity  cou.i.ies  no  new 
operations  of  magnitude   liave  been   be- 
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ed  up  or  equipped  tor  v  ork  for  this 
winter.  The  hydraulic  m.nos  now  pro- 
duce only  about  8  per  cent  of  the 
placer-gold  yield  in  Cd'i:ornia,  and  it 
is  difficult  to  interest  capital  in  them, 
though  there  are  large  unworked  areas  \ 
for  hydraulic  mining  in  many  coun- 
ties. The  drift-mining  Industry  of  the 
State  Is  even  less  prosperous  and  very 
few  of  these  mines  have  been  opened 
during  7913.  Only  about  1.50  per  cent 
of  the  placer  gold  has  come  from  the 
drift  mines  In  late  years,  whereas  tliey 
formerly  yielded  10  to  la  per  cent.  The 
necessity  of  running  long  tunnels  to 
reach  the  auriferous  giavel  lyin.g  be- 
neath the  lava-capped  divides  involves 
considerable  investment  before  profits 
may  be  expected.  Soiue  of  these 
mines  are  paying  their  owners  well 
after  preliminary  work  has  been  done. 
The  surface  or  sluicing  mines  of  the 
State  are  now  of  small  moment  com- 
pared with  other  foima  of  gold  mining. 
Most  of  the  available  ground  has  long 
since  been  worked  out.  and  It  Is  only 
in  small  areas  that  wojk  of  this  class 
is  being  carried  on,  mainly  by  for- 
eigners. 

Contrary  to  expectation  the  copper 
output  of  California  In  ;£13,  according 
to  preliminary  estimates,  exceeded  that 
of  1912,  when  the  mine  production  was 
33,451,672  pounds.  The  islimate  for 
1913  shows  an  output  of  36.700,430 
pounds,  an  increase  of  3  1:48,758  pounds, 
notwithstanding  continued  agitation  by 
farming  communities  against  the 
damage  claimed  to  be  done  by  smelter 
fumes  and  the  fact  thai  several  of  the 
larger  copper-smelting  plants,  idle 
from  that  cause  in  1912,  still  continue 
unproductive.  The  largest  copper 
mine  In  the  State,  the  Mammoth,  of 
Sliasta  County,  continues  mining  and 
smelting  and  It  is  generally  understood 
ttiat  fume  damage  has  -u>l  been  a  great 
as  represented.  The  Bully  Hill  mine, 
also  In  Shasta  County,  ir  still  experi- 
menting with  a  leaching  process  for 
ita  zinc  ores  but  prodi:ced  no  copper 
in  1913.  The  Balaklala  mine,  in  the 
same  county,  has  been  .shipping  small 
lots  of  ore  to  another  L.melter,  but  its 
reduction  plant  has  beer,  idle  during 
1913.  This  company  is  now  consider- 
ing the  shipment  of  its  ores  by  rail 
from  -Shasta  County  to  Pan  Francisco 
and  thence  to  the  smelter  at  Tacoma. 
Wash.  Some  ore  will  :  Iso  be  shipped 
from  the  mine  to  the  Mason  Valley 
smelter  ;n  .Nevada.  Tiie  Mountain 
Copper  Co..  of  Keswick,  Shasta  County, 
ships  the  ore  from  its  mines  by  rail 
to  its  smelter  on  the  sliores  of  San 
Francisco  Bay.  In  the  old  Iron  .Moun- 
tain   mine    of    this    company    extensive 
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bodies  of  low-grade  copper  ore  liave 
been  discovered,  and  plap&  have  been 
made  for  a  large  conc*entrating  plant 
to  he  erected  at  the  mine,  tli«  concen- 
trates to  be  shipped  to  the  smelter  of 
the  company. 

During  1913  a  commission  was  ap- 
pointed to  look  into  t-ue  matter  of 
fumes  from  the  plant  of  the  Selby 
Smelting  and  Lead  Co.  on  San  Fran- 
cisco Bay  and  Is  still  a",  work.  Its  re- 
port not  being  expected  before  next 
May. 

Lead  mining  in  the  State  made  a 
marked  advance  in  1313.  The  mine 
report  for  1912  sh.owed  a  lead  output 
of  1.144.731  pounds.  While  the  esti- 
mated returns  for  1913  show  a  yield  of 
5.060,841  pounds.  This  la  an  Increase 
of  3.916.110  pounds  and  is  due  mainly 
to  the  renewal  of  mining  and  shipping 
operations  of  the  Tecopii.  Mining  Co.. 
of  lyo  County.  Lead  Is  mined  In  Cal- 
ifornia in  the  counties  ■> .  Inyo.  Mono, 
and   San   Bernardino. 

In  zinc  mining  an  adv:ince  in  output 
is  also  shown,  though  it  is  small.  In 
1912  the  mine  report  showed  a  yield 
for  Oalifornia  of  4.345,591  pounds;  the 
estimate  tor  1913  Is  4,500,000  pounds, 
an  increase  of  159.509  pcunds.  Most  of 
the  zinc  comes  from  the  old  Cerro 
Gordo  mines  of  Inyo  County,  formerly 
worked    for    silver-lead    ores. 

PETROI-EIIM     AfcAIlV     BRE.\KS 
RECORD. 

ProdilellOD  In  I&IS  Bntlninted  by  Volted  . 
Stnlen  GeoIoBlcnl  Survey  ot  Over  240 
Million  Barrels. 

The  remarkably  great  output  of  petro- 
leum during  each  year  ot  this  century 
was  more  than  maintained  in  1913.  The 
amount  produced  in  the  past  12  months 
exceeded  240,000,000  barrels,  or  about 
32,000,000  metric  tons,  ac  ording  to  esti- 
mates of  David  T.  Day,  of  the  United 
Stales  Geological  Survej.  The  pro- 
duction in  1912,  which  made  the  record 
up  to  that  time,  was  222,113,218  barrels. 
The  rate  of  increase  in  1913  was 
greater  at  the  end  of  the  year  than  at 
the  beginning.  Callfornii;  increased  at 
least  10,000,000  barrels  over  1912,  almost 
reaching  100,000,000  barrels.  The  con- 
sumption In  California  almost  equaled 
the  production,  unj  the  addition  to 
stocks  was  very  slight.  Oklahoma  also 
showed  a  significant  ircrease,  with 
about  6  per  cent  addltlou  to  the  stockii. 
Texas  and  Louisiana  likewise  incr.ias- 
ed  their  product.  The  output  ot  the 
Gulf  Held  declined,  but  this  was  more 
than  onset  by  the  increases  in  northern 
Louisiana  and  Texas.  Wyrming  showed 
a  significant  Increase  from  the  Salt 
Creek  field.  Other  Stiles  generally 
showed  a  dect'oe,  which  was  greatest 
in  Illinois. 

The  following  is  an  estimate  of  the 
production  in  1913,  compared  with  the 
statistics   for  1912: 

Petroleum  produetlon   In   1913   (entlmal- 
ed>   nnd  1912,  In  hnrrels. 

States  1913  1912 

California     98,000,000      86,450,767 

Okiahom.t     62,400,000     51.427,071 

Illinois     22,000,000     28,601,308 

Texas     14,00''!  000     11,735  057 

Louisiana     12,DO'J.CO0        9,263.439 

West   Virginia    ...    11,001.000      12,128,962 

Ohio     8,000.('00        8,969,007 

Pei^npylvanl.i     7,000,(l,'i0        7,837,948 

Wyoming     S.OO'iOOO        1,572,306 

Kansas     2,000,000        1,592  796 

Indiapa     900,000  970  009 
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New    York    800  000           874,128  .flight       .Much    wlldcattlng    was    in    pro- 
Kentucky     500,000           484,368  .Kress    at    many    points    0%er    the    .State, 

Colorado     200.000           206  052  Chief    interest    centered    in    a    new    de- 
Other    Stales    100,000      velopmcnt      at    Moran,    In      Shackelford 

County. 

Totals      242,000,000   222,113,218  Inerense    In    Wyouilne. 

.«lil>»lnelilan  Region.  Production      Increased      in    the      Salt 

In  New  York  and  Penr.sylvania  grc-at  Creek    field   of   Wyoming,  ^.nd    the   erec- 

efforts    were    made    to    in. .-ease   produc-  tion    ot    addftional    refineries    was    com- 

tlcn  by  new  drilling  and  more  especial-  mcnced.     Ari   important   suit   was  begun 

ly  by  cleaning  out  old  wells.     No  great  by    the   Federal    Government    to    recover 

success  was  obtained,  and  the  usual  de-  oil    lands    entered    upon    since    the    first 

cline    resulted.      A    deep    lest    boring    at  withdrawal    order    of    former    President 

Derrick    City,    near    Bradford,    Pa.,    was  Taft, 

carried    to    5,673    feel    wl'.i.    the    hope    of  InereaBe    in    Cnllfornia. 

finding    oil    in    the    Medina   sands.      This  At    tlie   close    ot    1912    consumption    In 

boring  Is   being  continued.  California    had    so    nearly    balanced    the 

In  West  Virginia  no  new  pools  com-  productive  rale  as  to  encourage  the 
parable  with  the  Blue  Creek  discovery  producers  and  at  least  to  defeat  con- 
of  the  previous  year  were  opened.  The  certed  effort  toward  restriction  of  drill- 
drilling  in  Roane,  Ritchie,  and  many  Ing.  Many  of  the  weUs  of  1913  were 
other  counties  was  succssful  enough  s  ishers  of  the  phenomenal  type  and 
to  check  the  exipected  decline  due  to  ailed  greatly  in  Increasing  the  supply, 
the  decreased  yield  of  Blue  Creek.  Tl  e   efforts      to    Increase      consumption 

The     possibilities     of     finding     oil     in  su   ceeded     fairly    well,    so    that    except 

western   Kentucky   aroused  general   in-  du.ing   the   month    ot   gre^itest    produc- 

terest.  ''O'  ,  September,      when  about     9,000,000 

Eastern  Ohio  was  actively  drilled  with  banels    were    produced,    the    consump- 

falr    results,     and    in    Uii    Ohio      River  tion   almost  kept  pace  with   the  output 

region     an   interesting     innovation      in  and  ihc  amount  sent  to  storage  was  less 

handling     old   wells     gavj  promise     of  tl.an   a   million   barrels, 

very    beneficial    conseivallon    of    old    oil  The   Fullerlon  field  conc-nued  to  yield 

fields    in    the    future.      Cimpressed    air  liirge  sushers  with   sumuent  frequency 

was    f.nrced    into    the    neirly    exhausted  lo    justify    the    attempts    to    reach    the 

oil-bearing  sands   throu.'ih    a  well  situ-  unusually  great  depth  of  ihe  oil  sands, 

aled   centrally    In    a    group   of   old    wells  Farther    north    the    "west    side"    fields 

and   the  Increase  In  yield  was  marked.  of    Kern    County    continued    as    strong 

Llmentone    Fleld«.  factors  In   the   Increasing   output   of  the 

The    decline    in    the    Lima    (Ohio   and  State,  and    the    Buena   Vista   Hills,   Elk 

Indiana!    field      was    no    greater      than  Hills,    and    other    new    districts    gained 

usual;   In   fact,   the   new   development   in  in    Interest.        Even      the   ,  omparallvely 

Sullivan     County,     Ind.,  added     an     en-  old   Kern    River     field   nc.r      Bakersfield 

couraging  new   supply.'  sustained  interest  by  wlldcattlng  to  the 

Illinois  continued   the  marked   decline  northwest,  where  the  Standard  Oil  Co.'s 

uf   1912.      Wlldcattlng  gave   unsatlsfac-  well  went  into  oil  and  aroused  geologic 

tory    results.  and    financial    speculation    over    a    large 

„, .  _     .,        ,   ,„.,j  area.     The    product    of   the   district   de- 

Mld-Conllnent    Field.  r      h 

The  entire  Mld-Confnent  region  "  coaiinga's  vear  iiad  manv  eventful 
showed  an  Increase,  with  a  record  total  ,j,„ju,es.  including  extensions  of  ter- 
oulput.  In  Kansas  prospecting  return-  ^,,^j.^.  j^  ^i^^  ^^j,,  ^^^  ,,,^  discovery  of 
ed  to  many  localities  which  had  been  ^a^, (,„„„,  ^eep  sands  vie'clng  oils  con- 
temporarily abandoned  v/nen  the  Glenn  (ainlng  paraffin.  The  va'ue  of  the  field 
pool  attracted  all  available  capital  to  ^^^  indicated  by  the  sale  of  the  Call- 
Oklahoma.  During  last  year  the  high  (o^^i^  oil  Fellds.  Ltd.,  to  the  Shell 
prices  asked  for  favorauie  locations  In  Trading  &•  Transportation  Co..  an  ally 
Oklahoma  reacted  in  fa-or  of  Kansas.  ^,  „,^  p^^.^,  ^^^^  Syndicate,  late  in 
Tie    phenomenal     bonuses     obtained    in  ^^^^   veay. 

aucti-jning  leases  on  Osage  Indian  lands  .p^^  Santa  Maria  field  rcnefited  by  In- 
showed  the  hirh  value  of  Oklahoma  ,,. eased  technologic  development  by 
land.s.  The  oil  also  Inc-eased  in  price  „j,,^,„  t,,^  ^j,^  ^^^^  ,„p.,p^  ^„^  3e,,y. 
to  $1.03  a  barrel  and  would  have  gone  abated  with  markedly  great  efficiency, 
higher  but  for  the  excessive  production.  These  developments  Included  the  suc- 
which  put  oil  Into  storage  and  created  ^essful  Introduction  of  the  Cottrell 
uncertainty  as  to  future  prices.  Be-  p,ectrlc  dehydration  process.  The 
sides  satisfactory  development  of  the  adoption  of  the  Trumble  and  Dyer  lop- 
new  Cushing  and  Cleveland  pools,  in-  ,^5^^.  ^^^  dehydrating  processes  and 
teresting  prospects  for  new  pools  have  ^^^  g^^^,  advance  In  methods  for  ob- 
been  found  at  Newklrk.  Wann.  and  talnlng  gasoline  from  naii.rai  gas  were 
Healdton,  among  the  striking  achievements  of 
Large  Wells  In  Louisiana.  j,,^.  ^.^^^    ,,„,  ^i,^^^  ,3^^  spectacular,  the 

As    usual,    many    large   wells,    difficult  economies   effected    bj    ni;iny    minor   Im- 

of  control,  were  obtained  In  the  Caddo  prcvements    in    the    great    refineries    at 

region,    Louisiana,    Including    Moorings-  point    Richmond.    Oleum,    and    El    Seg- 

port.    and    fires    were    disistrous.      The  undo  contributed  perhaps  equally  to  the 

product    was    Irregular    cut    showed    an  geneial   problem   of  efficient  refining. 

Increase.      In   the   Gulf  'esion    the  pro-  In    frausportatlon   the    new    pipe    'Ine 

duct  declined.  of   the  General    Petroleum    Co    over   Te- 

Through  the  efforts  of  the  Louisiana  hochapi  Pass  effected  cheaper  trans- 
Conservation  Commission,  the  United  portation  to  the  south.  auJ  the  natural- 
States  Bureau  of  Mines,  and  the  oil  gas  line  to  Los  Angeles  were  equally 
operators  the  gas  well  near  Oil  City.  advantageous.  Meanwhile  several  new 
nhich  had  run  wild  since  the  opening  tank  oil  carrle-s  and  oll-hurnlng  steam- 
nf  the  Caddo  region,  was  closed.  ships  were  added  to  the  Pacific  coast 
Increase   In   Texas.  Irade  and  aided   In   Increasing  consump- 

The  Eleclra  and  olher  fileds  in  north-  tlnn, 

ern    Texas    continued    to    increase,    and  puel    Oil    for    the    Navy. 

the    decline    in    the    Guit     region     was  On   account   of   the    Increased   cost    of 
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fuel  oil  for  battleships  nnd  the  fact 
that  foreign  corporallon;;  are  rapidly 
purchasing  reserves  of  ill  In  the  United 
States,  the  Secretary  of  liie  Navy  has 
recommended  to  Congress  the  policy  of 
producing-  crude  oil  from  the  naval 
rcrerves  and  obtaining  '.lel  oil  from  It. 
There  has  Iteen  iinusun!  progress  In 
many  parts  of  the  country  during  the 
year  In  petroleum  refining,  especially  In 
tl  e  dehydration  of  heav.v  crude  oils,  in 
obtaining  gasoline  from  natural  gas 
and  synthetically  from  ..eavy  oils,  and 
in  obtaining  many  sptcial  products  from 
crude  oils. 
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Proiiiietlon    of    HH3    Kii-ccdi)    by    Laree 
Tonna-^e   the    Record  Flurnren   of  1010. 
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estimated    by 
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es  in  1913 
IS.  F.  Burchard,  of  tt 
Geological  Survey,  tc 
tucen  58,000,000  and  CO, 000,000  long 
tons.  This  estimate  is  based  on  pre- 
liminary reports  from  25  of  the  largest 
iron-mining  companies,  whicii  repre- 
sent the  principal  iron-producing  dis- 
tricts and  whose  combined  output  is 
about  81  per  cent  of  the  total  iron  ore 
mined  in   1912. 

The  average  increase  in  output  shown 
by  these  25  companies  was  S  per  cent 
over  that  for  1912,  and  if  tills  increase 
should  be  maintained  by  all  the  iron 
companies  in  the  Unlled  States  the 
total  output  of  iron  ore  for  1913  should 
reach  59,5ao,000  long  tons.  At  any 
rate,  it  appears  almost  certain  that  the 
former  high  record  of  iron  ore  mined, 
37,014,096  long  tons  in  IJIO.  has  been 
surpassed  in  1913.  Tlie  leports  receiv- 
ed for  1913  showed  considerable  vari- 
ation in  the  percentage  of  olianges  In 
output  compared  witi.  J412,  tlie  ma.\l- 
mum  range  being  from  .t  decrease  of  36 
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evidently  due 
particular  companies  rather  than  to 
general  or  even  local  coiiJitions  of  the 
iron-mining  industry:  i.uircover,  they 
concerned,  for  the  most  oart,  the  opera- 
tions of  conipani,es  whoso  production  is 
not  sufliclently  great  to  affect  largely 
tile  grand  total  tonnage. 
In  tile  Lake  Superior  liistrict,  where 
about  S3  per  cent  of  the  domestic  iron 
ore  is  mined,  the  Incre.ise  in  produc- 
tion corresponded  closelj  with  that  for 
ti-e  United  States  in  general,  or  about  S 
per  cent,  thus  indicatin;:  a  total  pro- 
duction for  tliat  district  of  about  :S0 - 
OOCOflO  long  tons,  compared  with  46,- 
36S,87S  tons  in  1912.  The  year  1913  Is 
therefore  a  record  year  for  production 
and  shipments  in  this  di.scrict  also.  The 
preliminary  figures  indi.ate  that  the 
shipments  of  Lalte  Superior  ore  by 
water  will  exceed  49,&0j,]00  long  tons. 
Wl.icli.  togetiier  witli  the  all-rail  ship- 
ments of  more  than  800. Out  tons,  brings 
tile  figures  for  total  shirments  of  Lake 
ore  very  close  to.  the  tonnage  of  ore 
and     indicates    ti.at     not    much 


mined 

change  has  occurred  in  the  stocks  of 
ore  at  the  mines  In  tho  Lake  district. 
Tl.ese  stocks  amounted  at  tiie  close  of 
1912  to  about  9,500,000  long  tons  of  ore. 
In  the  Birmingham  disirict,  Alabama, 
tlie  production  of  iron  ore  in  1913  as 
Indicated  ly  the  preliminary  returns 
was  about  10  per  rent  greater  llian  that 
for  1912.  In  Tennessee  there  was  ap- 
parently a  slight  decrease  and  In  North 
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Oaroliiia  h  slight  Increase  New  Jersey 
and  New  Vork  both  showed  slig'ht  in- 
creases, while  Pennsylvania  showed  a 
slight  decrease.  In  the  Rocky  Moun- 
tain district  of  Wyoming,  Colorado, 
and  New  Mexico  there  was  a  sliglit  do- 

The  types  of  iron  ore  produced  com- 
meix-iaily  consist  of  red  and  specular 
1  ematite,  brown  ore,  'Magnetite,  and 
siderite,  or  spathic  ore.  Hematite  con- 
stitutes about  90  per  c?'it  of  the  out- 
put. Only  a  very  small  f -acion  of  1  per 
cent  of  the  output  is  siderlle.  the  pro- 
duction   of    brown     ore    and    magnetite 


rly      10     pe 


total. 


Tlie  metropolitan  district  of  New 
York  City,  says  a  censnis  report,  em- 
braces 616,928  acres  of  territory,  of 
whieh  183,655  acres  consittute  the  area 
of  New  York  and  433,373  acres  the  area 
of  the  outside  territory.  The  popula- 
tion of  the  city  of  New  Y'ork  In  1910 
was  4.766.883  and  that  of  the  outside 
territory  1.707.683,  fhe  tot.'l  for  the  dis- 
trict being  6.474,568.  As  defined  at  the 
census  of  1910,  the  metropolitan  district 
includes  in  addition  to  the  central  city, 
fifteen  cities,  forty-one  toroughs,  two 
villages,  seventeen  towns  and  seven- 
teen  townships. 

In  1909  the  New  York  city  district 
had  31.782  manufacturing  establlsh- 
men'ts,  which  gave  employment  to  an 
average  of  948.706  persons  during  the 
year  and  paid  out  $607,755,267  in  sala- 
ries and  wages.  of  the  persons  em- 
ployed. 789,175  were  wage  earners. 
These  establishments  turned  out  prod- 
ucts to  the  value  of  12.970.143.382,  to 
produce  which  materla's  costing  $1,- 
710.324,660  were  utilized.  The  value 
added  by  manufacture  was  thus  $1,259,- 
818,722.  The  New  York  city  district 
ranked  first  In  1909  among  all  the  met- 
ropolitan districts  of  the  United  States 
in  the  value  of  its  manufactured  prod- 
ucts. 

In  th>  New  York  ciiy  district  the 
.greater  part  of  the  valu.;  of  the  manu- 
factured products  01  the  district  was 
reported  by  factories  within  the  cen- 
tral city,  which  is  the  leading  commer- 
cial city  and  the  Industrial  metropolis 
of  the  United  States.  New  York  city 
contained  nearly  three  fourth  (73.6 
per  cent)  of  the  population  of  the  dis- 
trict in  1910.  and  contrib.ited  more  than 
two-thirds  (68.3  per  cent)  of  the  value 
of  products  in  1909.  Its  manufacturing 
establishments  constituted  over  fcur- 
fifths  (81.6  per  cent)  of  ell  In  the  dis- 
trict, and  gave  employment  to  more 
than  seven-tenths  of  the  wage  earners 
(70.2  per  cent.) 


ifn-ernnient  GeolosrtHt  Holdn 
Hope  for  "Strike"  Near 
Cnllfornln. 
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F^irtber    Drilling 

The 
result 


ells  have  been  drilled  at 
four  rather  widely  separated  localities. 
Imdications  of  oil  have  been  reported 
in  at  least  two  of  these  wells.  In  the 
early  part  of  December.  1912,  R.  W. 
Pack,  a  .seologlst  of  the  United  States 
Geological  Survey,  made  a  reconnais- 
sance of  the  eastern  p.irt  of  this  re- 
g'ion  In  order  to  obtain  a  general  un- 
derstanding of  its  broader  geological 
features  and  to  determine  If  possible 
w^hether  oil  might  reasonably  be  ex- 
pected to  occur  theje  in  sufBclent 
amounts  to  be  commercially  valuable. 
A  number  of  wells  were  examined 
ranging  from  about  1.000  to  3.000  feet 
in  depth,  but  while  a  little  oil  has  been 
reported  from  some  of  the  wells  and 
sliowings  in  others,  in  none  has  oil 
been  struct  in  commercial  quantities 

Wa«i<e  ot  Money. 
nain  conclusion  arrived  at  as  a 
Jf  Mr.  Pack's  examination  has 
been  entirely  adverse  to  the  idea  that 
oil  occurs  In  tliis  region.  Traces  of  oil 
and  gas  are  present  in  different  parts 
of  the  world  in  fine-grained  sedimen- 
tary beds,  and  it  is  poss.ble  that  simi- 
lar traces  of  oil  may  exist  In  the  fine- 
grained detrital  beds  of  this  region, 
but  it  is  believed  to  be  highly  improb- 
able that  oil  and  gas  occur  here  In 
greater  amounts,  and  M.-.  Pack's  opin- 
ion is  that  the  northern  part  of  the 
-Monave  Desert  beteen  Barstow  and 
.Mohave  offers  practically  no  promise 
ot  becoming  a  productive  oil  field  and 
that  further  drilling  will  prove  but  a 
waste   ot    money. 

Even  it  oil  was  originally  distrib- 
uted in  minute  quantities  through  the 
rock,  the  structure  is  not  such  that  It 
would  have  tended  to  ccllect  or  trap 
the  oil.  Irregular  and  faulted  folds 
occur  in  at  least  three  places  north- 
west of  Barstow.  and  it  Is  generally 
reported  that  a  well  marked  anticline 
passes  through  the  hills  north  of  Bars- 
tow. Indeed,  it  is  believed  by  some 
that  such  a  fold  extends  along  the 
north  side  of  the  desert  from  Teha- 
chapi  Pass  nearly  to  Barstow.  This 
idea  is  erroneous,  for  :he  only  folds 
here  are  small,  di.icontinuous,  and 
much  faulted.  Faults,  not  folds,  dom- 
inate the  structure.  Virus  the  s'truc- 
ture  is  much  more  favorable  for  the 
escape  of  any  oil  that  might  possible 
have  been  accumulated  iiere  than  for 
its  concentration  in  appreciable  quan- 
tities. 

This  and  additional  information  on 
the  oil  prospects  of  the  Barstow- 
Kiamer  region  is  contai'ed  in  Bulle- 
tin 541-E  of  the  United  States  Geologi- 
cal Survey,  copies  of  which  may  be  ob- 
tained free  on  application  to  the  Di- 
rector 'f  the  Survey    Washington,  D.  C 
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years    a,gO'.      In    1890    Thomas    Fearnlev 

From    time    to    time    since     1900    the 

Wiley    of    Bedford.    England,    took    out 

the    first   patent   for   tlie  process   knswn 

the    Mohave    Desert.   California,    has   at- 

tracted attention   as  a  possible  oil  field. 

and   a    report    that   valuable    light-grav- 

ity   oil    occurs    there    has    been    widely 

liad  been  wrongly  dye<l.  and  the  work- 

the    northern    part    of    the    desert   have 

surplus   logwood   color   with   alum.      Af- 

ter  the   goods   had    been   dried   the   Im- 
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d.\er  ordered  a  repeti'ti-m  of  the  alum 
washing.  The  cloth  was  sent  to  the 
wettinig  maflhiine.  iyut  the  workmen 
found  that  they  could  not  wet  it.  It 
passed  througrh  tlie  w-ate  and  came 
out  dry,  Thus  was  the  discoyery  made 
that  cloth  could  be  watei-proof  and 
yet  remain  porous. 

The  process  used  today  is  as  fol- 
lows; Cloth  intended  for  rainproof- 
ing  are  first  freed  from  grre-ase  and 
are  then  saturated  in  •pecially  con- 
structed machines  with  the  clear 
liquor  obtained  in  liddinij  together  so- 
lutions of  pure  suphate  and  alumina 
and  acetate  of  lead.  The  lead  Is  pre- 
cipitated out,  and  the  acetate  of  alum- 
ina is  dried  in  Hie  fabric.  The  cloth 
undergoes  further  treat-nent  with  wax, 

tlonially  from  a  block  under  the  pres- 
sure of  a  pneumatic  roUer.  Under  the 
met'hod  more  generally  used  tlie  wax 
or  mixture  of  waxes.  Is  melted  by  l,6at 
and  apiilied  in  an  infliiitesimally  fine 
Blni  by  the  action  of  a  ductor  roller. — 
New   York    World. 
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DEPARTMENT    OF    THK    INTERIOR, 

Bvreau    of    Mines. 

Neiv    Publlentlons.     <L.i8t    25. — Januory, 
19I-I.) 

BULLETINS 

Bulletin  66.  Tests  of  permissible  ex- 
plosives, by  Clarence  Kali  and  S.  P. 
Howell.   1913.     3'3  pp..   1  pi..  6  figs. 

Bulletin  70.  A  preliminary  report  on 
uranium,  radium,  and  vanadium,  by  R. 
B.  Moore  and  K.  L.  Kil'iil.  1913.  101 
pp..   4   pis.,    2    flBS. 

TECHNICAL   PAPERS. 

Technical  Paper  50.  Metallurgical 
coke,  by  A.  W.  Belden.  1913.  48  pp..  21 
figs. 

Technical  Paper  54.  Errors  in  gas 
analysts  due  to  assuming  that  the 
molecular  volumes  of  til  gases  are 
alike,  by  G  A.  Burrell  and  F.  M.  Sel- 
bcrt.      1913.      16   pp..  1    fig. 

Technical    Paper   56.     Notes     on      the 

prevention    of   dust    and    p.as    explosions 

in  coal  mines,  by  G.  S.  Rce.    1913.  22  pp 
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use  of  explosives  in  coal   mining,  by  J, 
J.  Rutledge.     1913.     52  pp.    S  figs. 

The  Bureau  of  Mines  has  copies  of 
these  publications  for  free  distribu- 
tion, but  can  not  give  more  than  one 
copy  of  the  same  bulletin  to  one  per- 
son. Requests  for  all  i..apers  can  not 
be  granted  without  satisfactory  reason. 
In  asking  for  publications,  please  order 
them  by  number  and  title  Applications 
should  be  addressed  to  llie  Director  of 
the  Bureau  of  Mines.  W.iFhlngton.  D.  C. 

* 

COUNTY  COURT  HOUSE  REPAIRS. 

STOCKTON,  January  IT,.— The  feasi- 
bility of  adding  three  dories  to  the 
county  Courthouse,  the  removal  of  the 
dome,  which  is  considered  the  worst 
firetrap  in  town,  and  tl.e  installation 
of  steel  in  the  construction  work.  If 
such  a  theory  liappens  tc  be  advanced 
properly,  were  questions  brought  ujj 
in  H  discus'sion  by  prominent  citizens 
at  tlie  Courthous  recently. 

Tliat  the  .iddltion  would  greatly 
enhance  ti-e  beauty  of  lie  building 
and  that  the  proposed  Ai'ork  would  do 
away  with  tl  o  erection  of  a  City  Hall, 
in  c-isp  t!,e  city  decided  to  erect  one. 
Wire   points  enlarged   upon   by   several, 


BUILDING    AND    INDUSTRIAL    NEWS. 

It    is    understood    that    liie    Board      of  le-a 

Supervisors     appreciates      these     facts.  Pre 

and  is  now  awaiting  actiuri  on  the  part  1 

of  tlie  city   officials  before   going  ahead  12,1 

witJi   the  plans.  as 
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QUESTION    OF  A   FRANCHISE. 

STOCKTON.  January  )5. — The  Rail- 
rojid  Commission  recently  denied  the 
Oro  Electric  Com-pany  :l  certificate  to 
(permit  it  to  do  business  in  Stockton. 
An  appeal,  taken  to  the  Supreme  Court, 
was  argued  and  submitted.  Stockton 
granted  the  Oro  Company  a  franchise 
and  the  Supreme  Court  is  asked  to 
decide  that  the  franchise  Is  sufficient. 
Decision  in  favor  of  the  company 
would  limit  to  a  conslaf.rable  extent 
the  powers  granted  the  Railroad 
Commission    by    the   Legislature. 


The  Board  of  Works  has  retiuested 
the  Supervisors  to  authorize  the  con- 
struction nf  these  buildings:  Cooper 
School,  at  Jones  and  Lombard  streets, 
at  an  estimated  cost  of  $115,000,  the 
ig      prepared    by       Houghton 
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1  Commercial  streets,  ac- 
cording ao  Ward  &  Blolime's  plans,  at 
an  estimated  cost  of  »6''.C00:  auxiliary 
fire  alarm  station  in  Jefferson  square, 
according  to  the  City  Architect's  plans, 
at  a  cost  of  140.000:  Potrero  Emer- 
gency Hospital,  according  to  G.  Colme- 
snil's   plans,   at   a   cost   of   $17,500. 

The  Board  has  Invited  bids  for  the 
heating  and  ventilating  system  for  the 
new  City  Hall,  the  cos;  of  which  is 
estimated    by    the    arehitc-ts   at    $75,000. 

J.  D.  McPherson,  an  engineer,  has 
been  appointed  by  the  Board  at  $250  a 
month  to  go  to  Johnstown.  Pa.,  to  In- 
spect the  special  track  work  for  the 
municipal  railway  lines  that  Is  to  be 
manufactured  under  contract  by  the 
United  States  Steel  Products  Company. 
which  will  defray  his  traveling  and 
hotel  expenses. 


CANAL  TO  OPEN   FOR  SHIPS  JULY   1. 

The  use  of  the  Panama  canal  for 
commercial  shipping  will  not  be  prac- 
tical before  July  1st.  according  to  in- 
formation received  by  the  Chamber  of 
Commerce  from  Colonel  Goethals. 
Numerous  inquiries  at  the  office  of  the 
foreign  trade  department  from  various 
transportation  companies  and  other  en- 
terprises to  be  affected  by  the  use  of 
the  great  waterway  prompted  the  local 
organization  to  cable  Goethals  at  Cule- 
bra  on  Thursday,  requesting  the  ap- 
proximate   date    of    opening. 

Several  large  shippin.;?  concerns  have 
already  chartered  steamers  and  are  In 
readiness  for  the  first  trip  thi«ough  the 
canal.  Reports  a  while  bark  stated  that 
February  or  March  would  mark  the 
completion  of  work  In  connection  with 
the  canal  in  the  event  that  further 
slides  did  not  interfere.  Colonel 
Goethal's  latest  announcement  is  not 
•iccompanied  by  an  explanation  of  the 
latest  delay. 

« 

LOCAL      M.\N      BUYS    BIG      TR.tCT    IN 
THE   VALLEY. 

STOCKTON.  January  10.— It  is  an- 
nounced that  the  bi.g  McLaughlin 
tr.nct.  near  Tracy,  has  ^'cen  purchased 
h\'  L.TUis  Titus  of  San  Francisco.  It 
is   also    said    that    Titus    win    spend    at 


nts. 


act  involves  perhaps  close  to 
res  and  Is  known  in  Stockton 
Cl^ocker-Wlnshlp  property, 
e  some  SOOO  acres  under  cul- 
while  about  4000  acres  are 
ned.  The  price  was  not  stated. 

OVER 


The  city  ."torney  nollfled  the  super- 
visors and  th«  Board  nt  Public  Works 
of  the  decision  of  the  Supreme  Court 
sustaining  tlie  validity  of  the  new 
street  opening  ordlnanoe  under  which 
public  service  corporations  must  ob- 
tain permits  before  cutting  up  pave- 
ments to  extend  tlieir  service.  The 
decision  was  given  in  a  case  growing 
out  of  the  arrest  of  an  employ  of  tlie 
Pacific  Gas  &   Electric  C<  mpany. 

The  city  attorney  also  rendered  an 
opinion  to  the  effect  that  the  city 
should  pay  the  premium  on  tlie  surety 
bonds  required  of  employes  of  the 
.Municipal   Railway. 


FIRST  ^tORK  IS  DONE  ON  V.\N 
NESS  CITY  LINE. 
Members  of  the  department  of  en- 
gineering, as  one  of  the  preliminary 
steps  in  the  building  of  the  new  Muni- 
cipal lines,  have  just  measured  the 
curves  and  cross  sections  of  the  Union 
and  Geary  street  municlijal  railways 
where    they    will    turn    :nto    Van    Ness 

The  building  of  .the  Van  Ness  line 
will  be  one  of  the  first  pieces  of  rail- 
way construction  to  he  done  under 
the  recent  bond  election.  This  will  be 
one  of  the  main  arteries  leading  to 
the  Exposition. 


STATE    ACCIDEN 

SACRAMENTO,  Jai 
State  Accident  .  Insura 
held    Its    first    meeting 
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Sacramento 
expenditures 
with  the  State  Board  of  Control.  Com- 
missioners Harris  Weinstock,  Will  J. 
French  and  Secretary  Ira  B.  Cross  were 
present. 

The  first  claim  under  the  new  law, 
that  of  John  F.  Burns  against  the 
Yuba  Construction  Coni|Mny,  was  dis- 
cussed. Burns  fell  through  a  hatch- 
way   on    a      dredger    and    broke      a    rib. 


PLAN    NEW    SCENIC    ROAD. 

RICHMOND.  January  15— The  John 
NichoU  Company  is  preparing  to  con- 
struct a  scenic  road  from  the  extension 
of  Richmond  avenue  on  the  west  side 
of  the  city  over  the  hills  facing  on  the 
inner  harbor  and  going  around  Col- 
umbian   Knob. 

The  road  will  be  a  loop  and  will  tie 
In  with  Richmond  Avenue.  Construc- 
tion   Is    to    start    as    soon    as    tlie    rains 


Al,  \MED.A       COI'NTVS       F.\IR       CON- 
TRACT. 

OAKLAND.  Jan.   15--The  contract  be- 
(neen   the  County   of  Alameda  and   the 
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Panama-Caltfornla  Exp,)- il  ion  In  San 
Diego  In  1915  was  icioivi.l.  The  agree- 
ment palls  for  2000  feet  of  space  In  tiie 
building  to  be  devoted  to  the  central 
coast  counties.  The  amount  involved 
is  $5001).  The  contract  was  based  upon 
the  recommendations  of  .lie  Alameda 
coi.nly  c.vposltion  commission  and  the 
contract  was  accepted  liy  unanimous 
lole.  The  county  must  p.iy  $2500  down, 
L'5  per  cent  in  90  days  and  the  balance 
ori  tlie  complerion  of  tlic-  central  coun- 
ties  building. 

H.4RDOII    BONDS    FIND    OIVE    BIDDER. 

RICH.MOND.  Jan.  15— Only  one  bidder 
offered  to  take  the  1300, "CO  bond  issue 
for  harbor  bonds  which  tlic  city  council 
has  offered  "o  sell.  The  opening  of  bids 
was  up  last  evening  and  tlie  bid  was 
that  of  Farson,  Son  &  Company  of 
Chicago,  who  offered  a  premium  of  til 
for  the  issue. 
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NEW     PLANING     MII.I,     FIIIM. 

Otto  F.  E.  Burmeister  and  J.  A.  Hart 
have  formed  a  co-partnership  under 
the  firm  name  of  Hart  &  Burmeister  for 
the  transaction  of  a  general  planing 
mill  business  at  106S  Brannan  street, 
near  Tenth,  being  the  former  plant  of 
the  Usona   Mfg  Oo. 

Both  these  men  are  practical  men  of 
many  years  experience  a'ld  any  work 
entrusted  to  their  care  will  be  done 
right. 

• 

CALL    BOND    ELRCTION. 

RICHMOND.  CAL.,  Jon.  13.— The 
Beard  of  Education  has  set  January 
31st,  a  Saturday,  as  the  c'ale  when  the 
proposition  of  Issuing  bonds  in  the 
sum  of  $150,000  for  nMV  school  build- 
ings  will  be  submitted  to  the  electors 
of  this  city. 

9 —— 

PLANS    BIG    OIL  T.tNKS. 

BAKERSPIELD.  Jan.  '3— The  Stan- 
dard Oil  Company  is  proparing  to  build 
a  field  of  oil  tanks  at  Pond  station, 
and  will  employ  a  crew  of  about  200 
rntn  and  with  seven  hundred  head  of 
horses  and  mules  prosecute  the  work. 
The  work  will  be  started  within  60 
days.  Forty  or  more  tanks  ranging 
in  size  from  35,000  to  55.000  barrel 
capacity    will    be  constructed. 

UNION      STATION       WANTED      AT 
MODESTO. 

.VlODESTO,  January  1.;;.— Tlie  move 
for  a  union  station  for  .Modesto  has 
been  launched  by  the  Chamber  of 
Commei-ce.  It  is  planned  to  have  the 
Tidewater  Southern  trains,  operating 
between  here  and  Stockton:  the  Mo- 
deslo-Empire  trains,  which  connect 
Modesto  with  the  Santa  Fe  at  Empire, 
and      the   Southern      Pacific    trains     all 
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and    H.    r.    And.rews.    will    lie   held    this 
evening   in    the   Court   House. 

Hon.  E.  G.  Hopson  of  the  Unitec! 
States  Reclamation  Service  will  be 
present  to  discuss  matters  of  great  Im- 
portance  to    the   Association. 

»3O0.(100   MAUINE  HOSPITAL  FOR  SAN 
FRANCISCO. 

WASHINGTON.  January  15.— A  new 
$500,000  marine  hospital  building  for 
San  FiMncisco  was  askea  in  a  bill  in- 
troduced   by    Senator    Perkins. 

♦ 

AVHEN      PHOTOGRAPHY       WAS      DIS- 
COVERED. 

Perhaps  it  is  difficult  fully  to  under- 
stand the  panic  into  which  the  follow- 
ers of  the  art  of  painting  were  thrown 
on  the  discovery  of  photography,  since 
to  us  the  place  of  the  two  arts  is  so 
thoroughly  assured  and  so  assuredly 
separate.  But  we  must  remember  that 
to  an  unphotographed  :ige  the  art  of 
painting  necessarily  maant  something 
quite  different  from  what  it  means  to 
our  own  kodaked  generation.  "Figure 
to  yourself,"  cries  a  writer  in  shrill  ex- 
citement in  the  Moniteiit  Universel, 
January  14.  '839,  "flgure  lo  yourself  a 
mirror,  which,  after  receiving  your  im- 
age,  presents   you   your  portrait,   as   in- 


atin 


The 


outhe 


Pacific  is  planning  to  huild  a  new  sta- 
tion here  tills  year.  Frank  Cressey  Jr., 
succeeded  J.  W.  Corson  a'  president  of 


cha 


IRRIGATION    PROJECT    UP. 

RED  BLUFF  (Teham..  Co.).  Janu- 
ary 13.— A  meeting  of  the  Board  of 
Directors  of  the  Iron  Canyon  Project 
Association,  consisting  of  Harry  K 
Willard,  Charles  A.  Lange,  William 
F.  Lunning.  a.  G.  Stlce,  A.  U  Conard. 
Ed  F.  I,ennon.  Earl  L.  Gans,  J.  H. 
BradHy.    Jolin     O'Connor,     John    Tredo 


dellble    as    a    pa 
faithful!"     And 


tiling 


uch 


nore 


ering  the  image 
of  nature,  how  immensely  significant 
becomes  the  language  of  the  bill  which 
was  introduced  before  the  French 
Chamber  to  pension  M.  Daguerre;  "To 
the  traveler  the  apparatus  of  M.  Da- 
guerre would  become  a  continual  and 
Indispensable  necessity.  It  will  enable 
them  to  nx  their  Inipre.ssions  without 
having  recourse  to  the  hand  of  a 
stranger."— Annie  Nathan  .Meyer  in  At- 
lantic. 


That  the  social-center  idea  has  come 
to  stay  Is  indicated  in  a  report  just 
compiled  by  Clarence  Arthur  Perry, 
of  the  Russell  Sage  Foundation.  New 
York  city.  Perry  sliows  fhat  in  places 
where  the  movement  has  already 
started  the  rate  of  growth  is  much 
higher  than  the  rate  at  which  it 
spreads  in  new  localKlej  In  other 
words  the  actual  results  of  the  social 
center  are  more  effective  in  getting 
public  support  than  the  words  of  Ms 
most  enthusiatic  champions.  The 
work  is  getting  on  a  mo-e  solid  basis, 
seventy-one  cities  had.  during  the 
winter  of  1912-13,  paid  workers  for 
some  form  of  social  center  activity,  as 
opposed  to  forty-four  the  previous 
season,    and    the    amount    expended    in 


the 


grown  from  $139,536  in  1912  to  $324,- 
575  In  the  past  year.  There  are  i927 
paid  workers  reported.  This,  with  the 
volunteer  workers,  brings  the  number 
of  persons  engaged  in  social  center  di- 
rection considerably  above  the  3001) 
mark.  That  the  general  social  and 
recreational  possibilities  ct  the  "wlder- 
use-of-the-school-plant"  movement  are 
making  a  constantly  Treatei-  appeal 
may  le  seen  from  tlie  fact  that  in 
981  yschoolhouses  there  were  public  en- 
tertainments and  lect';res;  in  49fi 
school  buildings  there  were  open  meet- 
ings of  adults  to  discuss  local  prob- 
lems; athletics  or  folk  dancing  in  474 
schools;  and  social  dancing  in  190,  A 
notable  development  of  "wider  use"   in 


Wednesday,   January    21,    1914, 

1912-13  was  for  election  and  other  civic 
purposes.  Balloting  during  elections 
took  place  In  529  schocliiouses;  259 
buildings  were  used  for  registering 
voters;  and  political  rallies  40  the  num- 
ber of  4S1   took  place  In  rcliool  edifices 


Proposals. 


NOTICE   TO    CONT11.\CTORS. 

SEALED  PROPOSALS  will  he  receiv- 
ed by  the  CITY  OF  .MANHATTAN 
BE.\CH,  Los  Angeles  County,  Califor- 
nia, until  S  O'CLOCK  P.  .M.  SATURDAY. 
FEBRUARY    7tli.    1914,    tor    furnishing 


terial  and  labor  required  to  

struct  a  MUNICIPAL  WATER  WORK 
SYSTEM  in  and  for  said  City  of  Man- 
hattan Beach. 

Proposals  must  be  submitted  on 
special  Bidding  Schedules  and  en- 
closed in  special  Bidding  Envelopes  ob- 
tained   from    the    City   Clerk. 

Bach  proposal  must  be  accompanied 
by  a  certilied  check  on  a  reliable  bank 
or  by  a  Bidder's  Bond,  with  satisfac- 
tory surety,  for  a  sum  equal  to  ten  (10) 
per  cent  of  the  total  amount  of  the  bid. 

Bids  win  be  received  on  three  i3, 
different    schedules,    to-wit; 

Schedule  "A;"     The  work  as  a  whole 

Schedule  "B;"  Any  or  all  of  the  re- 
quired     material      f.    o.    b.    Manhattan 


Any  or  all  of  the 


Beach. 

Schedule 
struction   work. 
EACH    SCHEDULE    REPRESENTS     ' 

INDIVIDUAL    BID     AND     .MUST     BE 

SUBMITTED     IN    ITS     RESPECTIVE 

ENVELOPE. 

Each  different  type  or  kind  of  the 
same  material  shall  be  considered  an 
individual  bid  and  must  be  submitted 
on  separate  schedules,  but  there  is  no 
limit  to  tlie  number  of  Individual  bids 
which  may  be  submitted  In  the  same 
schedule  envelope. 

The  Plans.  Specifications  and  other 
documents  relating  to  Ihe  work  may 
be  seen  and  examined,  without  charge, 
at  the  office  of  the  City  Clerk  In  .Man- 
hattan Beach,  or  copies  of  same  may 
be  obtained  by  prosnective  bidders,  for 
personal  use.  upon  the  payment  of 
Eight   Dollars  and  Sixty  Cents    ($8.60). 

Bidding  Schedules  and  Envelopes 
win  he  furnished  free  of  cost  to  all 
prospective  bidders  upon  request,  pro- 
vided the  request  Is  acccmpanled  by  a 
statement  that  the  Plans  and  Speclfl- 
all     documents     attached 


reto 


EThly 


and 


food  by  th_ 
pectlve  bidder,  and  tliat  the  schedule 
or  schedules  wanted  be  speclflcallv 
na  nied. 

The  Board  of  Trustees  of  the  City  of 
Manhattan  Beach  reserves  the  right  to 
reject  any  or  all  bids  and  to  waive  any 
irregularities  in  any  or  all  bids,  and  i't' 
is  hereby  stipulated  thai  the  submis- 
sion of  a  bid  to  the  City  shall  consti- 
t.idder.  of  atiy 
or    the   City      ■ 


cha 


the 
M-ial 


Or   labor   herein    aiK  .  ,  i  i-,    :    r, 

THE  'WORK  Wll.l,  iiiN.-^lST  OF 
FURNISHING  ,4v\'i)  I'l.Ac'l.N'G  \P- 
HROXKMATELY: 

1576   feet    of   12   inch    Pipe. 
5504    feet    of   10   inch    Pipe. 
6560  feet  of  8  inch  Pipe 
16202   feet   of   6    inch    Pipe. 
I.^TS.-I    feet    of   4    inch    Pipe. 
L'5917  feet  of  3   inch   Pipe. 
524S   feet   of  2  Inch   Pine. 
19H    Tons   of   Special    F.ttings. 

1  Twelve    Inch    Gate   Viilve   and    Case. 

2  Ten    inch    Gate   Valves    and    Cases. 

4  Bight  inch  Gate  Valves  and  Cases. 
7  Six  inch  Gate  Valves  and  Cases. 
62  Four  inch  Gate  Valves  and  Cases. 
43  Three  inch  Gate  Valves  and  Cases. 
10  Two  inch  Gate  Valves  and  Casesc 
103  Two  Stream  Fire  Ilvdrants. 
17    One    Stream    Fire    Hydrants. 


Ho 
-315  O.  P.  M.  Dir< 


cted  Well 


1 — 10    feet    X    71    feet    x    17S    feet    Re- 
nforced    Concrete    Reservoir. 
I    Steel    Water  Storage   Tank. 
?.no    Metered    House    Ccnnections 
Dated    at    Manhattan    Beach.    Callfor- 
ia.   January    17th.   1914. 

C.    E.    JENKINS. 
City  Clerk  of  Manhattan  Beach.   (•) 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688 San  Fran 


Alex.  Duifer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

IVlanufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

839-84  t   MISSION  ST.  San  Franc 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting     Quantities  taken  off.  Terms  reasonable 

Address  ms  by  phona  al  San  Francisco,     Franklin  2607 

Oakland,  Oakland  S941 | 


TELEPHONE    MERRITT    ISOO 

Dow  C. 
Golden 

,     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


Peerless  Ironing  Board. 

Disappearsin  the  Wall 


PEEKUSS  /PONwe  BOARD 
5»0Wme  CAB/NET 
SET  //V  PA  K  Tl  T/Ort 
CASED  UP 


The  Peerless  Iroom^  Bo 
nience.  Inexpensive  but 
lidences.     Helps  to  i 


t  perfect  in  comp&ctness  and 
-  valuable  for  i>pi,rtmenls.  Ha 
ckly  at  better  price 


Prices  ST.50  and  SS.OO 

The  Peerless  Combioation  Ir.  ning  Board  and  Kitchi 
mbines  the  ironing'  board  with    a    disappe 


Invaluab'e    for 


Price  SIO.OO 


PEERLESS  IRONIMG  BOARD 
S60  Ptielan  Bldg.  San  Franclscc 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contracftors. 

Boxes  S2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and   Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


BUILDING  AND   INDUSTRIAL  NEWS 


Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continuolly  suffer  from  Col- 
orrh  and  Cold  fn  the  Head.  It  mukesyou  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
iind  you  wonder  when  you'll  ever  jet  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  C&tarrh  Remedy,  and  use  it. 
II  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,  or    will  be  tent 
by    mail     postpaid    by    the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


"It  Is  Almo^  Human" 


Phone  Kearny   740 


^^^  "The  Improved 
^^        Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly   An   Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability   combined      A^plio-l 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Beauty  lo  (he  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.    Fine  for  the  face  afier  shaving. 
At  all  Druggists  2.Sc. 


Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


California 


Telephone  Douglas  1794  Memher 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 
Room  321  Foxcroft  Bidg.. 


San  Fran  isco 


January  Isl,  1S14. 


L 


New  Prices  In  Effect 

B^-  SUIT   vuiir   lilcs  ( ;iiii    (mr   iirw    (  :il;il.i.u;iH'.>< 

an.!    DiHi'oiiiit   Sji.-rts. 

Ihivi'   villi   .■^rfii   ihr 

"BUNGALOW" 

That   lilllr 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heaiei  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  U'Farrell  Sts. 
Phone  SUTTi  R  5025  Sai  Francisco 


it  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  In  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  I  673      445-447  Turk  St.,  S.  F. 
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Specially  Contractors'  Protective  Assoctation. 


THK    SPEUIALTV 
■    '    STEVISNSUN 


!„  ,  i'  .IJ?^''*  "^J-""  SAN  FUANCISCO  LOCAl.  NO.  2  OF 
\1.U;  fei,y,"S'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
/ '^J-EPHONE  SUTTER  995.  MEETS  FIRST  AND 
l-.ACH  MONTH    AT    1:30     P.    M.    AT     THE     BUILDERS' 
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Ertola,  B. 

Fisher  &   Wolfe 
Fitzpatrlck.    J. 


Glbbs,     David 
Glbbs.  J.   t   Son 
GlUey-Sclimla    Co. 


Heii 


C. 


Hlgfglns.    Chai 
Hildebrand.    C 
Hobro.    W.    D. 
Hundet,    J. 
Hoffman    &    S 

lleh 
Hoopc 


Secretary.      W.   S.   SCOTT 

Masons'    and    Builders'    A  = 
E.    H.    ■Williams   and    C.    Munday, 
Attorneys, 
615    Plielan    Building. 

insists      tliat   all 


of  affiliated  association 
contracts   and   conform    to 
ions  that  are  signed  bv  the 


MEMBERS. 


Office    lai    Gough 


Ahlbach    &.    Mayer 
Anderson    &    Bai- 
ley 

Balling.    E.    A. 
Baerne.    Louis 
Beck,    Jos. 
Belknap,    V.    J. 


Son 
Bryan. 

Son 
Bryan, 


Burnham.    PI.    Co. 
Butler.   D.   S. 
Cohen,    M. 
Coleman,    Alex 
Collins.    T.    M. 
Cook.   J.    A. 
Coughlan,    Jas.    F. 


Kroger.    F.    C. 
Kurtz,    O. 
La  Chapelie.   W. 
Lang,    Leonard 
Lauder.    H.    1. 
Lawson,    Herman 
Leiser    Bros. 
Lcttlch.    J.    .M. 
Levy.    M. 


Le 


M. 


McLeod.    J.    J. 


Mitchell.    M.    A, 
Mocnnlng    &    Cc 
Holier.    VV.  D. 
Mollis,    Herbert 
Mollis.   A.   I. 
Morrice.  T.   B. 
Morrison    &    Bex 

lock  way 
Mulholland.  J 
Murray,  Roy 
.Murray  Bros. 
Newmark.  A. 
Noonan,  John 
Orchiedt      &      Vi 

Cromburggne 


Plevln    &    Morrlc 
Power    *    Pike 
Ralsche,    Fred 


Schleve.    Theo. 
Scliwarz,    Chas.  Co 
b'ht-jjard     Bros. 


ngev 


aid,    J. 


Skeiiv.   Thos. 

Slattery,    M. 

Snook,  W.  S.  & 
Son 

Spencer  Plumb- 
ing Co. 

Stalder  &  Hinkel- 
bein 

Stevens.   Jas.  F. 


Tippett.    J.    C. 
Trezl.«e.   J.   S. 


Tagen  &  Mol- 


Watson,    Chas. 
Week   &   Co. 
Westphai.   H.   N. 


Williamson.   H.  Co 
Wilson.   W.  F.  Co. 
Williams.   O.   F. 
Wlesendung.    P. 


MASTER  I'AIIN'T- 
ERS'  AND  DEC- 
ORATORS'    ASSN. 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.  E.  Gordon.  Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers.   H. 
Anderson  Bros. 
Beck.    W.   T. 
Bacigalupi,    P. 
Black.    B.    H. 
Burns.    Joseph 
Becher,   ^. 
Bernstein,    Wm. 
Byrne.   J.   P. 
Brickley,   P.   J. 
Blum.  L.     ■"" 
Cooney.   W.  H. 
Cohn.   IVL 

Clarke   &   Dickson 
Christ.    Ferd 
Cramer    Bros. 
Donovan.   V.   J. 
Daniels.    G.     V. 
Domeniconl.    S. 
Dahl.    P.   H. 
Eaton.    W.   R, 
Eckart.    H. 
Foley.    D. 


Goetze,    P.    W. 
Gercke      t      Pell- 
bach 
Graper.   Harry   G. 
Grlflin,    F. 
Gewirtz,  Joseph 
Grimes.    John 


Manning.    Jno. 
Maundreil,    H. 
Norris.     Chas. 
Orsi.    G. 
Olney,    B. 
Ostland,  John  L. 
Pyne,    R.    &    Sons 


Spark.    John 
Tozer    Co. 
Wegner.   Fred 
Weinmann,     CI 
Wendt.  O.   W. 
Woodall.    B.    F. 
Weiser.    J.    H. 
■Walk.    M. 
■Weiss,    M.    B. 
Zellnskl.    R. 


M.    J.     Mealey. 
President 
Allen.    C.    J. 
Arlett,     Arthur 
Anderson,    N. 
Alexander.     Ruhl 


Butler,  W.  J 
Brady.  O.  B. 
Beck,   Adam 


Car 


E.    E. 


Downey.    John 
Drake.    H.   E. 
Penneii,    Ja.s.    S. 
Pennell,    .Martin 
Ferris,    Chas. 


Far 


ell,    Ge 


Gale,   ia.    P. 
Gardlser.   P. 
Gladding,    McBean 
&  Co. 

Hock,    Chas.    H. 
Hadley.    Chas. 
Hibblns.    Geo.         i 
Hogbere.    Emil 
Kolden 

Larsen,    H. 


trodt. 


L.    C. 
.    A,    W. 


W. 


IC. 


Ward,   Hugh 


Llndgri 
Ludwlg,  John 
Mealy,    M.    J. 
McWhirt 
McCall,     Wm. 
McCail,    Elvln 
McCowan,     M.     B, 
Mmar,   J.    W. 
IVTblcahev,  Tbos.   F 
Millerlcli,     Philip 
Murray.    W.    C. 
McSherry.     M.     F. 


O'Connor,   J.   J. 
O'Rourke.    T.    F. 
Phillips,    Joseph  J 
Prlngle.     J. 
Rlngrose,    It. 
Ralney,    W.    A 
Ralney,    E.    S. 


.Suutl,    W.   S. 
Watson,    Sage 
Watson.    Sidney 
White.    J.    M. 
Walker.  P.  J. 
Wygant.   J.    H. 
Wilson.  Jas.  A. 
Valley  Elec.   Wks 


COOVTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   P.   Clute.   Pres. 

MASTER        PLAS- 
TERERS'      ASSO- 
CIATION. 


Office    185    Steven- 
son   Street. 
Martin   Lyden   Sec. 
Bradley  &  O'Reilly 
Bosch.  Herman 
Brennan.    Jes. 
Burt.    Chas. 
Cashman,    M.    J. 
Connell.   J,    E. 
Campbell,    Chas. 
Chalmers,   H,   A. 
Connolly    &    Son 
Dalv.    J.    H. 
Damlco,   Tonv 
Duthle,    Chas. 
Felt,    R.    D. 
Fraser,     Simon 
Fay,    J. 
Giosser,   Geo, 
Gilmour,    Wm.    G. 
Greenhflck.   Joe 


MacGruer   &    Co 
Murlale.    Nic. 
.McLeod.    J,    C. 
O'Kane.    C.    T. 
Orford.    J.    A. 
Pbllbin,    J.    J. 
Sullivan,    D.    P. 
Steere.  J.  B. 
Smith    &    Johnso 
Terranova,  M    J. 
Wagner,   J.   A. 


Atlantic 


Fir 


proofing  Co 
Balzke.   A    F 
Clinton  Fli 

proofing  Co. 
Campo.  C, 
Lynch.    R, 


ch,   J 


fjnell    &    nennl: 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    DiNtrlct    Lo- 
cnl    No.    1. 

Office       Metropolis 

Bank      Building. 
W.    S.     Hanbrldge, 


Ele 


Eng. 
Co. 


Oallfornla 
Constr.    Co. 

Central    Elec.    Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Blec.  Con.  Co. 

Hanbrldge.    W.    S. 

Eppstein    Elec.  Co. 

Levy   Elec.    Co. 

Klrsten.   W.   H. 

Marine    Elec.    Co. 

McPell    Elec.    Co. 

National   Elec.   Co. 

Newberry   -    Bend- 
helm 


Kohlw 

Standa 

Cons 


Wedel   &   Co. 


MASTER  ROOF. 
ERS'  AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 


Bende 


W 


Roofing   &    Pav- 
ing  Co. 
Cantley.   James 
Cassaretto.   John 
Enterprise     Roof- 
ing  Co. 
Flaherty      Roofing 

&  Paving  Co. 
Flbrestone         and 

Roofing   Co. 
Gross.    Felix 


Larltln         Asphal' 


Mission  Rooflng 
Co. 

.Magnesia  -  As- 
bestos   Sup.    Co 

.Malott      &     Peter 


Refining    Co 


Balzke,    A.    P 


Munsnn,  C.  t 
.VIcAbee,  E  T 
-McLelland,  R. 
Hayden.   Fred 


ItLASTKR  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 


Ventilating      Co 


Collins.    T     M. 


Gilley-Schmld     Co. 
Levy,     M. 


WIttmar 
&    Co. 
Wllllama.  E.  D. 


BUILDING  AND  INDUSTRIAL  NEWS 


Offical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 

Phone  Sutter  3580  110  JESSIE  ST. 

I'lio.afiit.   Chas.    W.   Gompertz  Tieasurer,  Clias.  A.  Day 

etary.    Wm.    E.    Haeue 


H.    Bergstrom 
llourd    of    Dlrev 


H.    \V.   tleach 

A.   H.   Bergstrom 

Jolin   Biller 

C.  A.  Day 
Flour  Manager 
Geo.   A.    Maas 

(ienerni      Coutrac- 

(Stocklio'.'^ers) 
Afkerson     &     Son, 

O.    B. 
Amweg.    Fred   J. 


Heck.   Johr 

Beethani. 

Bergren 

L5uU  Q. 
Biller.  Joh 
Bletch.    E. 


Boyd  &  Kerr 
Brandt   &   Stevens 
Braunton    Bros. 
Brutcher  &   Serna 
Caine,   Thos.    W. 
Caldwell   &   Co. 
Carlson,    Elmer 
Casty,  John 


lid. 


W.  Go 


npe 


Pee 

lUilph    McL.  rati 

Ituukkeeper 

Geo     A.    Watson 

MEMBGBS 

game 

McLaughlin.       J 


Mc 

.Monk.  J. 
.Monson  1 
Mu 


agh  &  Vezl- 


■p.    J 


Coll 
.  Peter- 


Day-s  sons    T.   H 
Fnrqiiharson,    u.rt. 
Fee.   Grant 
FerroUte   Co. 
Finlayson,   M.   M. 


Gr 


nper 


'  Robert 
m,   Jantes 
wood;     Ctta 
C.   W. 


Kalllng.   U. 
Hamer 
Wm. 


Bros. 
I.   R. 
&    Son 

Peter 
Hansen.  C.  W. 
Healing.   George 
H  P  a  1  y  -  Tibbltti 

Constr.  Co. 
Heapl.y,  J.  J. 
Heckenroth  i 

Sohell 
llpnnings.   Adoli 
lllnnini,    W.    H. 
Hill,   .1.   A. 
Holt.   O.   C.  .     „   , 


Koenlg.    L.    B.    G. 
(vvcss.   S.    B. 
Kiivkendall.    J.    O 


&    I'l 


Dur 


Frank 
World 


holdt 
Neal.  J 
Neldick 
Newsom. 

&     Koh 
Nielsen.    N.    F. 
O'Brien.   J.   J. 
Olson.     Andrew 
Owslev.    Burt   T 


ink  Lansing- 

H.   Masow 
las.  Wright 


JllcNear        Brli 
aielger  Terra  Ci 

to   Co. 
Vallejo    Brick    a 
Tile    Co. 
Arl  Crillugs. 
Berger   Mfg.   Co 

Art   Glajis. 
Grossllcht    jc 

Pioneer    Pat 


Johnson,   J.    W. 
Koherling,   Jos. 
Koldenstrodt.    F. 
Mc   Whirter,   W.  , 
Mealey   &   Collins 
Millerick,    Phil,    ; 
Oberteld.   Chas. 
O'Rourk,    T.    F. 
Reed  &  White 
Tingberg.    John 
W.itson    Bros. 
Whitney  &  Davie 

Drlck  Dearcra. 

Bay 


Slogren    Brothe 


Strehlow.      : 

&    Peterso 

Tflvlor  S.-  Gn 

Terrlll.     W. 


W.nifl    &   Goodwlr 


Son 
Hillard 


ikopf 

r. 

*  Kloe 


Works. 
T.eutholdt 
Monarch 

Works 

Sartorlus 
RalRlnn 


Vtilc 


Dill 


Supply    Co. 
AhdWuK   a   Bliun 
Inoux    Pnvlne. 

Nugent.     Robinsc 


Slar    Con.    Co. 


nollcr  >)i  Pipe  Cov- 


H.    W. 
;.    W.    S. 

isia    Asbe 


'loiiilx  .«  liiKiirauci- 

Arp.    Chas    W. 

Company 


;  Life  Ins.  Co 


Illinois   Surety    Co. 

Lloyd    &    Spengler 

MacMeans.    H.   V. 

Meherin  &  Son. 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Pacific    Surety    Co. 

Webster  -  All- 
sopp    Co. 

Rrlrk     Contraotorw 

Alexander,     Hobt. 
Allen,   C.   J. 
Anderson    &    Rai- 


Co. 


_al.   Potte-,     _-. 
Carnegie    Brick 

Po»tery  Co. 
City    Supply   Co. 


Ille  .._. 
Gladding      -      Mc- 

Bean  Co. 
Golden    Gale  Brick 

McNear         Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Valleio     Brick     & 
Western     Develop 

ment     Syndicate 


Keuffel  &EsserCo 
Hulltjiui?    JoiiruniM 

Arc?hltect  &  En- 
gineer. 

Building  and  In- 
dustrial    News. 

Daily  Pacific 

Builder 

Uuilillue  MnCerlala 

Aigeltinger.    E. 
Alct^n'a        Portland 
nt  Co. 


Western  Asbestos 
Magnesia   Co, 

Western  Builders' 
Supply   Co, 

Western  Develop- 
melil    Syndicate. 

Western  Lime  A 
Ccuu-nt  Go, 

Whittier  -  Coburn 
Co. 

Woods  &  Hud- 
dart 

Cenieut    Deulcru. 


Supply   Co. 
ell      Lime 
■ment  Co. 


Bake 
tor 


&     Hamil- 


„..,  --.elop.  . 
Berger  Mfg.  Co 
Bird  &  Son.  F. 
Cal.     Bldg.     Mat^ 

rial   Co. 
Cal.    Pott 


W. 


Ir.„ 
City    Supply 


riiamonti    Brick  Co 
Dwan    Co..    J.    E. 
Falls    Mfg.    Co. 
Fuller    &    CO..W.P. 


Gross    Co..    Felix 
nuerln  &  Co..  J.  S. 
Hnllcway       E  .-c  p. 
Metal    Lath    Co. 


Johns     -    Mai 

Co..    H.    W. 

Jorgensen  & 


Lillev  .%  Thurston 
Co. 

Meyer.    .Adolph 

Pac.  Portland  Ce- 
ment Co. 

Parafflne  Paint   Co 

Parrott    *    Co. 

Roman    Co..    C. 

Ryan.    George 


nt    Co, 
Co. 


itlaiid 
rtland 


Standard   P 

Ceme 
Waierh 

Price 
Western     Lime     « 

Cement   Co. 

Chliiiueyn,    Pulvn 

Clawson  Co.,  L.   E 
Dresser    -    McDon 

nell   Co. 
Dunlevy  .&    GettI 
Hughes,    H.    J. 

Cold    Storage  Insu 


Camp    &    Cari'lllon 
Chase.    S.    A, 
Crescent    Concrete 

Co. 
Dillon.    H. 
Gass   Bros.   Co, 
Gnecco.   M.    H. 


Hau 
Hu 


C.    C.    W 


Leonard,  J.  P. 
McCabe  &  Bn 
Mission      Cone 

&  Mosaic  V 
Mornncelll.  Jo 
Nllson  & 
New     Ei 

&    Con 


I  Marble 
■rete  Co. 
Robinson 


Nugent 
Peters^ 
Chos 
Ras.mu 
Riljoni 


Schmidt    &'snn.   J 


jrtnan    I!. 

|i;({iill>nio 

L.    Toiin!-    > 
linerv    Co. 
an  &  Co..  E. 
lina.     E.     R. 
sing   Co. 
prford,  Felts 

ns'tein      -      i 
iir    Konpel 


Metal    Works. 
Hlbernia    Sheet 

Metal    Works 
Hughes.   H.   J. 
Hurabellle     Bros. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.    A. 
Modern  Sheet 

Metal    Works 
Morrison    &    Co. 
Olive  &  Leary 
United         Metal 

Products    Co. 


S    Co 


Co. 


CriulF  Oil   Burnera 

BUI     &     Jacobsen 
Sherman,    Kimball 

&  Co, 

Crusliell     Hock. 

Bay    Devcl.    Co. 
Cal.   Building   Ma- 


terial   Co 
Supply   Co. 


Join 


Holland, 
McMuUln.    A.    L. 
Slmon-Foiit    Brick 


Company. 
Standard    Crushed 

Rock  Co 
Stone  Co.,  E.  B,  & 


Damp     Proofing. 

Brlckley,    P.    J. 
Pox,    John    L. 
Imperial        Water 


En 

Cul. 

t~:o 


Ele 


ntral    Elec.    Co 
City  Proteuti- 

Electric    Co. 
Decker     Electric 

Constructio 


Par 


rth     Ele 


cal    Works, 
ieneial 

Constr. 
!  1  o  b  e 

Works 


W. 


Manhattan       Elec- 
tric  Co. 
McFell    Elec.   Co 
National      Electric 

Co. 
Newherrv   -  Bend 
helm    Elec.    Co. 
Pac.     Pire     Extin 

s-uisher    Co. 
Ridlpv     1     F    n 
RochdMle     '•".lecC, 
Schlmetschek.    M 
Stand.nrl    Elec.  Co 
Turner     Co        The 
Vitt    Elec.    Co. 
Weldentbal   -  Cos. 

liner     Trlf.„      c. 
Welrl    Rlei-trif-rn, 


McClr 

C^  , 

Mel  e- 


S.  J.  Metal    Stan 

Iner    ^-    Cnrr.    ( 

A  roll.  Term    Tn* 


GlTnertsen    & 

Johns 
Ollson.    John    B. 
Hansen    &    Co. 
Holdine      &      Car- 

^an 


standard   Portland 

Cement  Co. 
Steiger  Terra  Cot- 

ta  i^  Pot'vv  Wks 
Stoner,    O,    W. 
Vallejo     Brick     & 

Tile   Co. 
Waterhouse  & 


Hen  t  i 


Ventihitin 
R:irtl»     Cor,     tVks, 

Capitol  Shce 
tleltil    Works 

Conlln    &  Roberts 

C  r  n  w  n  Cornlct 
Works 

Gullfoy  Cor.  'Wks 


BUILDING   AND   INDUSTRIAL  NEWi 


Kluum.      CuihvomI- 
tiun. 

Ai  lulllll      Mfg.     Co. 

bender    K  &1-.    Co.. 

J.    W. 
invaii    Co..    J.    E. 
I'lurestone     & 

Hoofing    Co. 
Flaherty    K.    &.    P. 

Co.,    K.    H. 
ilalolt    &  Peterson 
Uoodmanson.    A.  K 
Watsonlte   Co. 

Floorit.     Hurdwoort 

Hardwood    lut.   Co 
Inlaid    Floor   Co. 
Pac.     Floor     Sand- 
ing Co. 


Uerger    Mtg.    Co. 

Gur  Fixture. 

Dav     Co..     Thomas 

Gas    HeatinE    Sf«- 

tenui. 

5^  e  G  I  o  r    System 


Demlng.    E.    R. 

GlaB»     &     GlazluK. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Cohen.    I. 

Fuller    Co..    W.    P. 

Grossllcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

Mission  Plate  & 
Window      Glass 


Scl-.warz    &    Gott- 
lieb 
United    Glasa 


Works    tin 


GrMtlDK. 

Branlck.    J.    P. 
Button.    I.    V. 
Carlin    Bros. 
Cassaretto.     John 
Uevlncenzl    &   Co.. 


Dllloi 
Co. 


Teaming 


Gio.„.    _.-.    _ 
Hartnett    J.    D. 
Holland.   J.    P. 
Lennon    Co..    J.    E. 
Leffler.    Fred 
McGHnchey  & 

Monohan 
.Montague    Co..    P. 
O'Day    Co.,    Dan  1 
ODonnell,     Philip 


Rahlman    &Woods 
S<-hniid.     A. 
FIblev    Grading    K- 

Teaming    Co. 
Ptar  Con.  Co. 
Wright    C'       I.    H. 


Bay    Devel.    Co. 
Cai.    Building   Ma- 
terial   Co. 
Cassaretto,      John 
City  Supply  Co. 
ftandard    Crushed 


Stone  Co..'E.  B.  & 
Hardwood       Deal- 


ett    Bros, 
iln    &   Co. 

e,     J.     H. 


Nurman      &     Sons 

F.   G. 
Palace    Hd'wareCi 
S.    F     Hdware    Cc 
Smith    Co.,    P.    A. 

Hay    dt    Grain 
.\lgellinger,     E. 


Healing    &    Ventl- 
liitine. 

Ahlbach    &    Mayer 
Atlas     Heating    k 

\fntilatlng  Co. 
Kleriuin  &  O'Brien 
Hurley  Co.,  J.  C. 
Lawson.  Herman 
Looney  Co.,  J. 
Mangrum  &  Otter 
.Snook       &       Co.. 

Fred    W. 
Turner  Co..   The 
Houaea    Movers    Jk 

Ralaera. 
Hatch.    H.    L. 
Pearson,    N.    H. 
rfullUan.    D.    J.4T. 

Inlaid    Fluura. 


Inlaid   Floor   Co. 
Pac.     Floor     Sand- 
ing  Co. 

Iron    FoundjTjr. 

Enteri>rlse    Foun- 
dry   Co. 

Stelger      i      Kerr. 
Stove    &    Foun- 
dry   Co. 
Iron     A     Steel. 

Baker    &     Hamil- 
ton 

Dawson   &   Noyes 

ludson    Mfg.    Co. 

Pacific  Coast  Steel 
Company, 

Trussed    Concreite 
Steel     Company. 

Wuous  &   Huddart 


Eureka     Wire       & 

Iron    Wks. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard    Co..   C.   J. 
Keil     Iron     Works 
Michel    &    Pteffer 


Sartorlus 

aihraede 

Works 


Vulcan    Iron    Wks 

West    Coast    Wire 

&   Iron   Works 


Kortick  -  Fulls 
Mtg.    Co. 

Lillev  &  Thurs- 
ton   Co 

Roman   Co.,   C. 

Waterhou-^e  & 

Price    Co. 


Lathers,    Wirad    A 
Metal. 

Balzke,     Robt. 
Edwards,    C.    H. 
Hayden,    Fred 
Lynch,   Richard 
.McABee,    E.   T. 
Ravmond.   Wm     H. 
Snell     &     DenniiS 
Ward.    J.    E. 


Plas 


Co 


&  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

LJuerlr,  &  Co..  J.  S. 

Holland,   J.    P. 

Lennon  Co.,   J.   B, 

[Haclflc       Portland 

Western  Lime  & 
Cement  Co. 

Lumber  Dealers. 

-\cnie    Lumber   Co. 
Christenson    Lum- 
ber Co. 
Columbia    Lumber 

Doe  Co..  Frank  P. 
Hardv  Lumber  Cc. 
Hart-Wood     Lum- 


Kruse  Co.,   J.  H. 

Hooper  Lumber  Co 

Higgins  Lumber 
Co.,  J.  E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber    Co. 

Peterson,   E,   T. 

Pope  &  Talbot 

Reinhart  Mill  & 
Lumber  Co. 

R    an,    George 


Metal     Stamping 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 
Oils    and    Greases. 
Hatch,     J.     G. 
Standard  Oil  Co. 
Ornamental     Plas- 

Benkman,     Etl.     G. 


ud  Dee- 


Baker   Co.,    W.    T. 
Bernstein.    Wm. 
Blum,    Louis 
Brock    &    James 
Burns  Bros 
Clark    &    Dickson 
Cramer    Bros. 
Connor,   E,   J. 
Copnick,   T.    W. 
Hani.  T.    H. 
Donovan,    V.    J 
Erlcksen,  W  ti 
Hansen.     Eiblng  A 
Lewis,   S. 
Miller,    L 
Miller,   J.   A. 
McCubbin.    James 
Manning.   John 
Neal,   L.  J. 
Ouandt  &   Son 
Ruderman,  I 
Salisbury.     Ben.. 
Schafer.  Wirt. 
Simon   Neilson    Co. 
Smith,  J.  S. 
Sovig.    C.   B. 
Spark       &       Sons. 


nta    Fe    Lumber       zelinsky,    R 


Pnli 


s.   oils   A'nr 


Sunset  Lumber  Co. 
TiermaniS:  Beronio 
Van    Arsdale-Har- 

rls   Lumber  Co. 
Wilson    Bros.&  Co. 
Wail,    Jos.   P. 
Wood  Lumber  Co., 

E.  K. 
VntPs.   Wm    F. 

Magneslte     Floor- 
Inic. 

tollth     .Mfg.    Co. 


Flaherty     R.&P.Co 

R.    H. 
r.ondmanson.    A,  K 
MaKott     &     Peter- 

Watsonlte    Co. 

Mantels.     Tiles     A 
Grates 

Ginsberg    Bros. 


Marble  and  Mosale 
Work. 

Gnerc^.   M.    H 
GrassI   *   Co.    P 
Mission       -oncreip 

Marhle 


Ishea.  IBtc. 

Clark   &   Dickson 
Cohn    &    Co.,    Mar- 
lon   D. 
Fuller  Co.,   W.   P 
O'Brien.   J.   S. 
Parafflne  Paint  Cn 
Pratt    X-    Lambert 
Whlttier  -  Cnhiirn 

Co. 
Patent     Chimneys. 
Clawson  Co     L    R 
Dresser    -    McPon- 
Hug.bes,   H.    .'. 
Dunlevy     &    Gettl. 

Pile      Drivlns 

Lamburth,    C.     E. 


pin 


Mllli 


Ande 

.^.tl.is  Pinning 

Mill     Cn. 
Birth    Co..    r,.    H 
Builders'        Supply 

Cal.  Door  Co. 

Cai,     Planing    Mill 
Emanuel.    L.    &E, 

(InO 
Empire        Planing 

Mill 
Hermann.    A 
Herring's   Mill 
Holden    .    Deuprev 

Co. 
Lorden      Mill     Co.. 

J    P 
Main     Sf       Planing 
Moore    Mill  *Lum- 


Woi 
Mustn 


Son 


Marble 
Marble 


Roeblines 

Co.,    John 
■Waterhnnsp 


San  Mateo  Plan- 
ing MI11 

Santa  Clara  Val 
ley  Mill  *•  Li'm- 

Spooper    St.    Plan- 
ing Mill 
Tnvlnr    X-    Co 
Tiaona    Mfg    Co 
Wpstorn      Planing 

Mill 
Vevhip     K-     Collins 
Yates,     Win      F 

Plasterer* 

Bosch,    Herman 
Bradley  X-  O'Relll. 
Brennan.    Jnmea 
Burt.    Cha.x     J. 
Campbell,   fhns 
Cashman.   M.   J 


Chalmers,     H.     A. 
(Inc.) 

Fay,    John 
Greenback,  Joe. 
Connel   Co.,   J.    K. 
Daly,  J.  H. 
Duthie.    Chas. 
Fraser,    Simon 
Fry.  A, 

Gllmour,    W.  G. 
Jacot>son.    N. 
Ivnowies,    A. 
Leaf   &    iCalser 
Lyden     &     Bickel 
-VlaoGruer    &    Co. 
Mawat    Donald 
Orford,  J.  A, 
Phiibin.    J.    J. 
Sexton.    T.    D. 
Terranova,    M.    J. 
Th<     Pepitlc    Plas- 
tering  Co. 
Wagner    Jarr.es  .\. 


Vhlbach    &    Ma 


Alt 


Tho 


W. 


Boacu 
Bernard,  Geo.  F. 
Condon   &   Band 
Dunn.   Neil    H. 
Empire    Plumbing 

Co. 
Gosh,    Wm.    P. 
Grondona,     A. 
Houston,    J.    J. 
Kara.  F.  E. 
Klernan  &  O'Brien 
Klrschbaum.    W,  F 
Lacev   Bri 


H.    I. 


Laude 
Lawson.    Herman 
Lettlch   Bros. 
Levy  Plumbing 

Co.,   M. 
Looney     Co.,    J. 
May.    Gus 
MsBnhill,     Leo.     J. 
McLeod.   J.   J. 
Penkerton.    J.    H. 
PerazzI,  H.  J. 
Skelly,  Thomos 
Shears.    John 
Snook      &      Co., 

Fred   W. 
Stewart.  James  E 
'l-urner   Co.,   The 
■Wetzel.    Theo. 
Wilson    &   Co.W. 


Railroad  .\^ent. 
Freight  «  Pas- 
Kent.  James'  B. 

Railway   Materials 

Langford,  Felts* 
Myers. 

Orenstein  -  Ar- 
thur Koppel   Co 

RiKglnf. 


Cal.   Roofing  Co. 
Cantley   &   Co.,   J. 
Enterprise      Roof- 
^Ing  Co. 


Flaherty.    R.   H. 
Goodmanson,    A.  K 
Lai^ln         Asphalt 


Lovett    Bros 
Malott     &Petersoii 
Parry    &    Co.,H.  .M. 
Rapheld       Roofing 


Co. 

Watsonlte  Co. 
Western    Asbestos 

Magnesia  Co 
Western    Felt    and 

Refining    Co 

Rnuflnic     (SInte     * 
TIIe.> 

Graham.   R.    G. 


Rooflng    Materials. 

Bird  &  Son,  F.   W. 
Johns    -    Manvlile 

Co.,  H.   W. 
Parartine  Paint  Co 
Waterhouse  & 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 


Wr 


Cobti 


&aud.    Gravel,    Ktc. 

Ua-y    iJeveJop.    Co. 

cal.  Building  Ma- 
Material     Co. 

Holland,   J.    P. 

McMulnn    Bros. 

litune  Co..  E.  B,  & 
A.    L, 

Western  Building 
teriai  Co. 

Western  Develop- 
ment   Syno.cate. 

Sauiiary     Garbage 

Bill   &   Jacubsen 


Ventilating  Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 
Comyns  &   Nygren 
Crown      Cornice 

Works 
Forderer      Cornice 

Works 
O.    &    M.    Sheet 

Metal    Works. 
GuUfoy         Cornice 


Hurabeiiie  Bros. 

Ideal  Cornice  Wks 

Korell  &  Co..  J.  a. 

Modern  Sheet  Met- 
al Works. 

Morrison  &   Co. 

&  P.  Metal  Stam- 
ing  &  Corr-  Co. 
i  t  e  d        Metal 


Products    Co 


\V  er  tern    Furnace 
&   Cornice  Co, 

sidewalk       LlKhts. 

Jackson  Co.,  P.  H. 
Owan  &  Co..  J.  K. 
•McGulgan     &     Co.. 

Phoenix    Sidewalk 

Light    Co. 
Waterhouse  A 

Price 


Boiler,  John 
Jacobsen,  J. 
Johnson.    C.    Wi 


Foster  &  Short 
"right,    J.    H. 
Meel    Mars. 
Baker     &     Haml 


Elliot. 
ore   Frotiia 

neer    Mfg    Co 
Iham     &EIliot 


Cn 


.<itruetural  Steel 
Conlraetora. 

ludson    Mfg.    Co. 

Schraeder's  Iron 
Works. 

West.-rn  Iron  Sup- 
ply Co. 

Wno<is  ,(L-  Huddart 
Stoves. 

Mangrum     &  Otter 

Stelger    £    Kerr 


Erode    Iron    Wks. 
Dwer    Bros. 
Oolden    Gate    Iron 

Works 
San        F  ranclsco 

Iron    Works 

Ralston     Iron  Wks 

Vultan    Iron    Wks. 

Zenith    Iron    Wks 

SurTeyor«- 

.Morser.    E.    J. 


TcamlDK   A    C.T 


Devencenzl   &   Co. 

L. 
Dillon    Teaming 

Co. 
Hartnett,   J.    D. 
Holland,   J.    P. 
Lennon  Co..   J.   E. 
Leffler.  Fred 
LiUEr&en.    Ernest 
.Mi-Glinchey  & 

Monohan 
Montague   Co.,   P. 


Sibley    Teaming 
Grading:    Co. 
Schmld,    A. 


BUILDING  ANP  INDUSTRIAL  NEWS 
Wright  Co.,  J.  H. 


TlllDK. 

Ginsberg  &  Co..  S. 
Mangrum  &.  Otte- 
Peerless    Agencli*' 


Wate 


V/OTkS. 


WhltenashlnK 

Simon    Neilson   Co. 
Brlckley,    P.    J. 
Relgle  &  Jamelson 
Taylor.    L.    A. 
window    Cleaning. 

American   Window 
rilng    Co. 


ogre 


Cle 


Win 


United       Wi 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'  EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President.  .lames  A.   Wilson  Financial  Secretary,  S.  A.  D.  Sclienck 

Vice-President,    Richard    Herring.  Ass't   Secretary,   W.   J.   Carberry 

Treasurer.   C.   W.    Witmngton  Doorkeeper.    B.    R.    Wolcott 
Secretary.   R.  J.   H.   Forbes 


DIRECTORS 
Wilson  Robt.    Dewar 
■  .MennieH.   Maundrell 
tningtonM.   F.   Gale 
'orbes      J.  j.   Phillips 


R.   A.  Chlsholm 
O.  E.  Brady 
Richard  Herring 


Bay        City        Iron 

Works. 
Erode  Iron    Works 
Central   Iron  Wks. 


Morte 

Co. 

Mlcha 


■Is    &    Ptet- 


lalston  Ir 

■chrader 

Works. 


UEICBEBS 

rick   Co.. 


San  Fran.  Bk.  Co. 
San  Jose  Brick  Co 
Steiger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

building    Material. 

California      Build- 
ing   .Material 

City    Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 


Concrete. 

Chase.    Silas   A. 
Camp  &   Carillon. 
Duncanson,      Har- 
relson  Co. 

&   Vogt. 


in- 


Fosti 
Good 

clal  Stone  C( 
Haun,  C.  C.  W 
Keatlnge  &Sor 
Leonard,  J.  J. 
Leonard,  J.  P. 
Lynch,  A. 
Pasqualetti,  J. 


Concrete       Rein- 

Lilley   &   THur'ston 


H. 


md 


Knowles  &  Reich- 
ley. 

Lang  &  Bergstroni 

Letter,      E.      T.      & 
Sons. 

Lynch,  M.  C. 

Masow  &  Morrison 

Mathews  Con.   Co. 

Mathles. 

McBaIn, 

McKllIlc 
Wm. 

McLachlan,   Thos. 

Miller,  Adam. 

MoIIer,    R.    W. 

Morey,  H.  B.&  Son 

Owsley,  B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 


Savage.    M.    J. 


electrical. 

California  Electri- 
cal   Works. 

Central  Electric 
Co. 

City   Electric   Co. 

Decker  ElectrlcCo 

Globe  Elec.   Co. 

Hanbrldge,   W.   S. 

Levy    Bleo,    Co. 

National  Elec,  Co. 
ii^levatOTH. 

Otis    Elevator    Co 

Van  Emon  Eleva 
tor    Co. 

Fibre. 

S.  F.  Fibre  &  Cord- 
age   Co. 


Floor    Sanding 

Inlaid    Floor   Co. 
Pacific    Floor 

Sanding    Co. 

Grill    Work. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A 
Sartorius   Co. 
Withington.   C.   W. 
Geo.      Contractora. 
Andrus.    R.    C. 
Brlgham,    H.    B. 
Caldwell   &  Co. 
Cereghino    &    Son, 


D.  B 


Farquli 
Fee,    Grant. 
Fluth   &   Morton 
Graham.    D.    E. 
Grltflth.     Wm. 
Hannah,    J.    D. 
Hannah    &   Co.  J.S. 
Hayes,    W.   W.  . 
Jack,?on.    A. 
Kuvken.Iall.    J.    O. 
Mallcy.    lOdwnrd. 
Mattliles.     Henry 
Peacock.    .lohn 
Van     Sant-Hougli- 


nenlluK    &    Vrntl 

Burnham      Plumb- 
ing   &    Heating, 

Crunan.    Wm. 
Mangrum    &   Oiler 
Montague.    W.    W. 


RnlaloK 

Blume  Confg  Co. 

Pearson.    E.    K. 

Sullivan,  n  1  .«-T 
Inlaid    Floors. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    Co. 

Pacific  Floor 
Sanding  Co. 

Iron   WnrK>. 

Lorenz,      Sdiffaer 

&  Co. 
Michaels    it    Ptef- 


fer 


M  ( 


Works. 
Pacific  ftrtlling 

Mill    Co. 
Pacific    Stru'c.  Iron 

Works. 

interior         nepiirn- 
tor».     I.nthera. 

Snell  &  Dennis. 

Lynch,   Richard 

Joint     Hnii]B;eM     A 
Pont   CapH. 

Kortick  -  Pails 
Mfg  Co. 

Lilley   &   Thurstopi 
Co. 

Kannpcr    S:riitpin 
Store    Frontn. 

Falls    Mfg.    Co. 

Lilley  &  Thurston 
Co. 

l.l«:ht     and     Power 

City    Electric    Co. 

Pac.    Gas    &■  Elec- 
tric  Co. 


Plaster    Co. 
Arden    Plaster    Co 
California    Lime  & 

Hydrate  Co. 
Cowell      Lime      & 

Cement  Co. 
Holland.  J.  P. 
Holmes    Lime    Co. 


Shasta    Lime    Pro- 
ducts   Co. 
Western     Building 


•I-     Rrl,  k     H 


I';,  unit    &    Co. 
Parfiffine  Paint  Co 
Pratt    Building    & 

.Material    Co. 
Quality    Lime    and 

•lament  Co. 
I'niled    MaterlalCo 
Walerhouse  it 

Price   Co. 
Western  Bldr."' 

Supply    Co. 
Western     Building 

Material  Co. 

Bulldlne  Paper 


Hlllman    *  Son.J.R 
Lawton,    A.   F. 
Lloyd    /k    Spengler 
MocMeans.    H.    V. 
National         Surety 

Boyd   &  M 
Llll.-y   &   T 
Co. 

Cement 

Co. 
Pacific    Coast    Sas- 

ualty    Co. 
Pacific    Surety    Co 
U  n  \l  't  e  d       States 

Metal    Products 

BaKour. 

Cow°ell  Lin 

ment   Co 

Hnimes   LI 

Guthrie 

le  .«:  Ce- 
'o. 
.    Lime 
Holland, 
Leonard.   .1     J 
Maynard.  Jr..  J-  L 
Meyer,   A. 
Pacific         Portlan.l 

Cement   Co. 
Quality   Lime    and 

Western  BulI.linK 
Materials     Co. 

^•landard  Pnrtl.nnd 
Cement   Co. 


Anderson,   W.    W. 
Arthur,  L. 
Bateman.  J.  C. 
Boring.    F.    H. 


Braunton  Bros. 
Burdick,  Wm.  i 
Caldwell  &  Co. 
Cameron    &    Di! 


Concannon,    W.    N. 
Conrad.    H. 
Creghino     &     Son. 

Lewis 
Days'  Sons.  T.  H. 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott.    E.    W. 
Fahy,  R. 
Fischer,    Fred. 
Franz.   Val. 
Frost.   T.    P. 
Gillespie.   G.  G. 
Gallagher,     Frank. 
Gardlser,     Florent. 
Greig,  Robt. 
Hansbrough    Bros. 
Healey     -     Tibbits 


Con    Co. 


Hln 


L.   A. 


Hill,    J. 
Holm   &   Son. 
Howkins,   A. 


Terrlll.   G.   C. 


Corutce  iVorks. 

Amsler,  C.  S. 
Berger  Mfg.  Co. 
Capitol  Sheet  Mtl. 


PonJerer      Corn 

Works. 
Gullfoy         Corn 

Works. 
Appmann     Corn 

Works. 
Heidt,    Wesley. 


Carbtng.     Granite 

McLenegan.    S.    B 
Dump   Proofers. 

Brickley,    P.    J. 
Rcigle   &  Jamlsoi 


Habenlcht    & 

Hewlett 
Holland.   J.    P. 
Schwarz     &     Gott- 
leib    (Inc.) 

GrndiuK    «^    Tcnni- 
lug. 

Church,    D.    O.,    Co. 


reka 


Co. 


Tean 


Fay, 
McClure.  H.  N. 
Wilhelm,  A.  H. 
Wilkle  Co..  A. 
Williams.  F.  A. 
Wright.  Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.    S.     B. 

Granite. 
Bradbury.    Thos. 
Cal.   Granite  Co. 
De  Lano  &  Sons, 

C.   U 
Hunt.  A.  T. 


riond     Granite 


&    Co. 


J.  H. 


SChftaen 

*  Co. 
Meyer,    A. 
Osborn    Hardware 

,<t  Tool  Co. 
Pal.Tcp    Hdw.    Co. 
Wriifht     Hdw.     Co. 
Heat      and     Lleht. 
Pacific       Gas     and 

Electric    Co. 


Lumber. 

Acme    Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Luni- 
ber   Co. 

Hooper       Lumber 


Macdonald      Lur 

her    Co. 
Moore.     R.     B.  Mill 

&    Lumber    Co. 
Olsen     -     Mahoney 

Lumber    Co. 
Pope  &  Talbot, 
Santa    Fe    Lumber 

Co. 
Schouten     Lumber 

Co. 
Tiernan     &     Bern- 
Van    Arsaale-Har- 

ris  Lumber  C«» 
Wilson    Bros.&C" 
Doe    Co..    F.    P 
Lumber  (Hard- 

ivooil.) 
Dieckmann    &    Co 
Howard,    E.    \.    ft 


White    Bros. 
S.    F.    Lumbe 
Machinery. 
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Maaonii   ABnIlderH 


Brady.  M.   V. 
Brady.    O.    E.&Son 
Brnndon.    E    J 


Butcher    &  Hadley 
Byron.    D.    J.&Son 
Campbell     Bros. 
Carr      J      W. 
Drake.    Harry    E. 


M.    F.    &  Son 


Hlhhins  R 
Hock.  Ch 
Hoffman. 
Hogrberg 


hray. 
Mulcahy    Brob. 
Nagel.  W.  L. 
O'Connor     &     Col 

11ns 
O'Rourke,    T.    F 
Ralney     *     Plihll 

1lp9. 
Rlnerose,     R.&Son 
Scott,    W.   S. 
Walker.    P.    J. 
Watson.    Sage 
Watson,    Sidney 
While.    .T.    M. 
Whitney  &  Davles 
Wilson,    .'ames    a 
Wvgant.    3.    H. 


&   Mosaic   Co. 


.  Peter.  Co 
.^ndrew    T, 

,  F.  I.,  a  Co. 
&    Sons,  Jos 


Mnntela.    Tile 


p.Tiided    Mtl    Co. 
,vnch,    H.    T. 
lational      Lathing 


Gc 


Mt 


Mnnatc. 

•.      Marble 
lie    Co. 


vals 


H. 


Ma  I  no.    F.    L.  *  Co 
Office  Flxturen. 

Bateman,    Wm. 
i'orbes    &    Son, A. J. 
Schlndler 


Sin 


Co. 


John 


.Spark,    J.    H. 


Point    Burner 

aint    (Damp    Re- 
sisting.) 


Kte. 

,  W,P. 


Dunlevy    &    Gettle 
Dresser    -    McDon- 
nell   Co. 
Cal.  Pottery  Co. 


ford  Co, 
Ca..    Door    Co. 
Cal.    Milling   Co. 
Central    Lumber 

Milling  Co. 
Bl  kl  ng>  to  n 


ndall, 
Kruse.    J.    H. 
Lorden  Mill  Co.. 

P. 
R.  B.  .Moore    Mill 

Lumber    Co. 
National     Mill 

Lumber    Co. 
Pacitic   Mfg.    Co. 
Relnhart      Lumbi 

&    Planing     Mi 

Co. 
Rellly.   P.   F. 
Santa     Clara     Ml 

&   Lumber  Co. 
San     Mateo     Plar 

Ing   Mill. 
Searle    &    Hayma 
Taylor  &   Co. 

Plasferf-Fd. 
BInner,  Theo. 
Carrlck,    M.    H 


Clark.  D.  Ro 
Crlchton,  J. 
Coghlan.  Fr; 
Connolly,  J. 
Connell,  J.  I 
Fay,  John 
Felt,  R.  L. 
Floodberg  H 
Caftery. 


Jacohsen,    N. 
Knowles    A. 
Leaf   iS:    Kaiser 
byden    &    Blckel 
MacGruer    &     Co. 
Mennle,    Alex. 
McCleod.  J.   C. 


gmith    &    Johnson 

Plaster     o'    Pnris. 

Lucas,   W    E. 

Plnmblne     «     dan 
FlltlnK. 

AhJbach    &    Mayer 
Bernard.    G.    I 
Burnham     Pli 
Ing   Co.,    In. 


b- 


Co 


Dalzlel,   R, 
GlUey-Schmld    C' 
Levy,    M. 


Snook      &      Co.. 

Frederick    W. 
Sutton,   John   G.Co 


Tur 


The 


R/^nl  Kntatc. 

Williamson    CO..H, 
Wittman   •   Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Co. 

Rle^ers. 

Blume       Contract- 


CroMhed  noi-K. 


Artollth     .Mfg.    Co. 

Bender.  J.  W. 
Root   Co. 

Flbrestone  Root- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Pete 


ille 


W.    John 


Co..     H. 
V.    Johl 
Meuer  Bros.   Co. 
Pac'iflc  Reflntng  i 

Roofing  Co. 
Parafflne    Paint  Co 
Samuel   Co.,   H.  D. 
Western    Asbestos 

Mag.  Co. 
Watson        Roofing 

Co. 
Snnd,  Gravel,  Etc. 
Cassaretto,    Jonn 
Holland,   J.    P. 
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LET  US  SHOW  YOU  Our  very  complete  assorinient  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telepho  le  Kearny  720 


White  &.  Farnswortli 
425-427  MONTGOMERY  STREET 

(Since   1906) 
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Office  110  Jessie  Street 
Residence  369   14th  Ave 


This  s  the  HOTEL  ROiS  Y.N.  S  I'. 

.  E.  Krs.ff  1  6  Son,  Architects.  O.  C.  Holt.  Bldr. 


Issued  Weekly,  $3.00  Per  Year 


Fourteenth  Year,  No.  4. 


BUILDING  AND 
INDUSTRIAL   NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Indu^ial  Activities  of  the  Pacific  Coa^ 


Successors  to 

"CALIFORNIA  ARCHITECT" 

"INDUSTRIAL  NEWS  OF  ALAMEDA  CO." 

"BUILDER  AND  CONTRACTOR" 

"WESTERN  BUILDER" 


THIS  WEEK'S  ILLUSTRATIONS: 


Hospital  Building  To  Be  Eredted  At  The 
Affilliated  Colleges  In  San  Francisco. 
Eredted  From  Funds  of  the  Hooper  En- 
dow taent  Given  to  the  University  of  Cal- 
ifornia. Designed  By  Architedt  Lewis  P. 
Hobart  of  San  Francisco. 

Late^  And  Accepted  Design  For  The 
Hobart  Building  Which  Will  Raise  Thirty 
Feet  Above  The  Top  Of  The  Call  Building. 
Designed  By  Architedt  Willis  Polk  &  Co.. 
San  Francisco. 
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The 

SOLUTION 

To  Your  Hot  Water 
Problem. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  ol  America 

Succasmoni  to  JOHN  WOOD  M.-C.  CO. 
218-21  Pacific  Bldg.    447-49  E.  3rd  St.    331 -339  Cyprus  SI. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1035 

Fine  and  Sanitary 
PLUMBING 

^^^ 

221  OAK  STREET 

Bol.  Cough  and  Oclavia 

SAN  FRANCISCO,  CAL. 

JAMES  CAHILL  &  CO. 

Incorporated 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.                            Tel.  Oakland  1113 

Free  E^imating  Bureau 

If  you  want  e^imates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 


To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  • 
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NILES  SANB  GRAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Builditig,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 


And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  c&refully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    ^^  inula 

Gravel  and  Crushed  Boulders      ^  iiu'li  to  1  inch 

"         "  "  "  1  inch  to  \]4  inch 

1  ><  inch  to  214;  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only  as  good  as  its  service 


The  new  Ritz-Carlton 
Hotel,  in  Philade'phia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 
ed by  the  Oiis  Eievator 
Company. 

ARCHITECT 
Horace  Tnimbauer 


Other  Hotels  of  tlie  Ritz- 
Carlton  chain  which  are 
Otis  equipped-  — 

The  Rilz-Cailton. 

New  York 

The  Ritz-Carlton. 

Montreal 

The  Plaza.  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaruja,  near  Santos, 
Brazil 

The  Carlton,  London 

The  R'tz,  London 

The  Hyde  Park.  London 

The  Ritz.  Paris 


And  it?  service  can  be  only  as 
good  as  its  elevators— --which  is 
one  good  reason  why  hostelries 
with  reputations  to  maintain,  like 
the  liitest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

Otis  Elevators 

Choosing  from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 
(^f  the  structure  and  iilsure  per- 
fect service — can  equip  all  build- 
ings of  all  clas.ses  in  accordance 
with  iheir  needs. 

drive  a  building  unsatisfactory 
elevator  service,  and  its  other  ex- 
cellence can  not  overcome  the 
handicap.  Our  offices  in  ninety- 
one  cities  in  the  United  States 
ate  always  at  the  Architect's  call 
iind  can  assist  you  in  making  your 
elevator  specifications  100  per 
cent  correct. 


OTIS  ELEVATOR  COMPANY 


Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Office  s  in  all  Principal  Cities  of  the  World. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walli  22  ft.  high.  Cement  plastered  oe 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


Interior  walU  da 
Proofing.  Exterio 
perial  Water  Proofi 


Lpprofed  with  Imperial  Damp 
walls  waterproofed  with  Im- 
e.      Color  effects  with  Imperial 


TEMPORARY   CITY   HALL.   San  FranclBc* 

Wright.    Rushford    &    CahiU.    Architects 

;rior  wattrprovfed  with  Imperial  and  color  effects  with  Im 


KAII.N     BKUS.     DEPARTMENT    STORE.OAKLAND 

C.     W.     Dickey.    Archltect- 

ScYcnty-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 


GERMAN    HOUSE.    San    Francsco 
Frederick  H.  Meyer,  Architect 

■racotta  work   treated  with  Imperial  Water  Pn 

preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on   which   IMPERIAL   WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products   are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St..  Bet.  22  nd  and  23rd 

San  Francisco 
As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Rhone    Oakland    1T5S 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
=^AND  TILES= 

Fire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOKE.  Mui>£ec 
Reiidenca  Phone.  O^kl^d  4ttl 


G.H.CUNNINGHAM.Mg 


^^^^^:^i^^'IH:^'l^^^'H:k^i■l||:HJ^>^M■■4^^l 

"^4^'^^^'-''^^  3  8  EIGHTH    ST. 

%  San  Francisco.  Cal. 


'  JhlBpllSIlBB 

Mrist  2BB 
I&ibtSB? 


A£~-, 


JOEL 
JOHNSON 

GENERAL 

CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 
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PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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"KINNEAR" 

Steel  Rolling 

Doors  &  Shutters 

KINNEAR   STEEL    ROLLING   DOORS   are   designed  to   afford  fire 
protection    and   for   the  closure  of  all  openings  in  which  ease  and 
speed  of  operation  and  economy  of  space  are  considerations.     They 
are  adaptable  to  all  classes  of  new  or  old  building  construction   and 
hj  their  use  make  possible  the  closing  of  very   large  openings   which  could 
not  otherwise  be  conveniently  covered. 

In  addition  to  the  above  uses,  their  extensive  employment  for  fire  pro- 
tection and  the  high  degree  of  efficiency  shown  by  them  in  actual  fires,  has 
caused  the  KINNEAR  Company  to  produce  a  shutter  of  a  distinctly  fire  re- 
tardant  character.  With  this  end  in  view,  numerous  tests  extending  over  a 
period  of  five  years  were  made,  and  effects  carefully  noted.  As  a  result,  we 
are  now  in  a  position  to  offer  for  special  fire  protective  purposes  KINNEAR 
Steel  Rolling  Doors  and  Shutters  of  the  "Abacus"  Construction,  all  of  which 
bear  the  label  of  the  "National  Board  of  Fire  Underwriters'  Laboratories." 

Special   Catalogue   showing   Abacus  Construction   can  be 
obtained  on  application. 

Recent  great  I  conflagrations  have  fully  vindicated  the  claim  of  the 
"KINNEAR"  STEEL  ROLLING  DOOR  to  pre-eminence  as  a  fire-stop. 
Placed  side  by  side  with  various  other  forms  of  fireretardants  it  has  in  every 
case  remained  in  place  even  after  the  others  were  destroyed. 

We  will  consider  ourselves  favored  if  allowed  to  explain  and 
make  quotations  on  any  constructions  meeting  your  definite  needs. 

We    have    just  received  from  the  press  a  new 
Handbook  on  Steel  Rolling  Doors  and  Shutters 
Illustrated  only  with  California  Installations. 
WOULD  YOU  LIKE  A  COPY? 

The  LILLEY  d  THURSTON  CO. 
Rialto  Bldg. — San  Francisco 
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Tlie  .status  of  the  Hetch-Hetchy 
v/.Tter  supply  was  a  liopeless  tangle  till 
Engineer  FreenKin  made  his  report  on 
the  subect.  Then  the  .-tmosphere  was 
clarified,  a  layman  could  understand 
the  subject.  Then  the  atmosphere  was 
formulated  whereby  the  city  could  get 
a    water   supply. 

In  an  analogous  way  the  attitude  of 
tile  United  States  in  regard  to  Alaska 
has  been  made  plain  by  Secretary  Lane 
in  his  report.  Under  Ballinger  and 
former  Secretaries  ot  the  Interior 
Uiere  was  a  lot  of  report  and  divers 
contentions  and  nobody  seemed  to 
know  just  what  the  situ.Ttion  was.  The 
present  Secretary  in  his  report  for  the 
fiscal  year  ending  June  30,  1913,  has 
clearly  stated  tbe  condition  of  that 
country,  the  immense  wealth  that  it 
contains  and  tbe  duty  tliat  the  United 
States  owes  to  this  vast  country  In 
the  frozen  zone. 

Tlie  government  has  withdrawn 
.-^loska  from  the  posslbiiity  of  being 
e.X'pIolted  by  the  money  interests  of  the 
ciountry.  The  GuggenTieim  Interests 
are  no  longer  a  menace  to  the  coal 
lands  and  the  timber  and  mineral 
wealtli  of  the  country.  Eut  as  yet  the 
government  has  done  nothing  to  sub- 
stitute a  safer  guardian  for  the  public 
Interests  and  for  the  development  of 
Ibe   country   . 

Secretary  Lane  suggests  that  a 
Board  of  Diiectovs  sliould  be  estab- 
lished into  whose  hands  would  be 
given  ail  the  national  assets  ot  the 
country.  its  lands,  its  forests,  its 
mines,  its  fisheries,  its  waterways  and 
railroads.  This  board  would  have 
nothing  to  do  with  the  irternal  affairs 
of  the  country  and  would  exercise  no 
powers  save  such  as  Congress  might 
giant  over  the  property  of  the  United 
•States. 

Tlie  arguments  set  forth  by  tbe  Sec- 
retary in  favor  of  this  policy  are 
briefly  these:  In  the  first  place  this 
board  would  advice  Conyress  what  to 
do  from  a  first  hand  knov/iedge  of  con- 
ditions. And  It  would  bring  authority 
under  one  head  so  that  ti;ere  would  be 
some  definite  responsibility  and  unity 
of  action.  As  matters  sland  the  con- 
trol of  land  is  in  one  department,  of 
forests  In  another,  of  roads  in  another, 
of  fisiieries  in  a  fourth,  of  railroads  in 
anotlier  department  and  so  on.  And 
to  show  to  what  ridiculous  ends  this 
subdivision  is  carried  the  Secretary 
cites  the  fact  that  the  care  of  brown 
boars  is  in  one  department  and  tliat 
of  black  bears  in  another  No  wonder 
that  there  is  no  .satisfactory  admirls- 
tration  o'  government  under  such  con- 
ditions. One  would  seem  to  think  that 
authority     had    been      purposely     sub- 


divided to  render  It  inefficient  and 
make  it  impossible  to  fix  responsibility. 

The  Secretary  very  appropriately 
states  that  there  can  be  r,o  satisfactory 
administration  of  land  laws  or  of  any 
other  laws  at  a  distance  ot  6000  miles. 
That  Alaska's  opening  and  improve- 
ment should  be  treated  as  one  problem 
and  that  "the  eye  that  sees  the  need 
should  be  near  the  voice  that  gives  the 
order." 

During  the  forty-six  years  that  wo 
have  owned  Alaska  it  has  added  to 
our  wealth  more  than  1500,000.000 
through  the  yield  ot  Us  mines,  fisheries 
and  furs.  Secretary  Lane  believes  that 
tbe  territory  should  be  developed  so 
far  as  possible  out  of  her  own  revenues 
and  rjsources.  The  funds  raised  from 
the  revenues  derived  from  her  mines, 
her  forests,  her  fisheries  and  her  furs 
to  be  used  in  the  construction  of  rail- 
rotd  and  telegraph  and  telephone  lines 
and  for  any  other  purpose  which  would 
make    her    resources    more    available    to 


orld. 


A  great  deal  of  criticism  has  been 
made  ot  President  Wilson  concerning 
his  attitude  on  the  Mexican  situatior. 
by  the  socialists.  Their  idea  seems  t» 
be  that  the  peons  shoui.l  be  restored  to 
the  land  of  their  fathers  and  that  the 
lands  that  have  been  taken  by  the 
oligarchy  of  the  Mexican  republic 
should  be  restored  to  tlie  place  they 
originally  belonged.  Ti:ey  say  that 
the  peons  do  not  want  progress,  that 
they  want  to  live  as  their  fathers  did, 
till    the  soli    to  get   enough   to   exist  on 


and 
fathe 


Tbi 


utin 


tbe 


the 


ly  all  be  a  pretty  theory  but 
It  stops  short  ot  the  o.ie  essential  ot 
.Ul  government — and  that  Is  protection 
of  lite  and  property.  How  are  bandits 
to  be  prevented  from  robbing  their 
neighbors,  and  how  is  crime  to  be 
prevented?  By  what  magical  trans- 
formation are  all  people  going  to  obey 
the  moral  law?  Suppose  ever>-  body 
was  restored  to  their  lands  who  would 
protect  them  in  their  rights  of  property 
and  guarantee  them  personal  safety  or 
prevent  tliem  from  being  murdered  by 
their   neighbprs? 

These  socialistic  theories  are  usually 
halt   baked  and   leave  out   many   essen- 

litical  philosophy,  The  preamble  to 
the  United  States  Constitution  recites 
tlic  purposes  tor  which  the  constitution 
is  enacted  to  be  "to  establish  justice, 
insure  domestic  tranquilliy,  provide  for 
the  common  defense,  promote  the  gen- 
eral welfare,  and  secure  the  blessings 
of  liberty  to  ourselves  and  our  pos- 
terity." This  sort  of  constitutional 
sovernment  the  President  Is  seeking  to 
have  establislied  in  Mexico.  How  best 
to  secure  it  is  the  great  prolilem  which 
seems  well  night  impossible  of  solu- 
tion.     In    the    meantime    every    fly-up. 
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Ihe-creek  phllosoplier  is  telling  liow  It 
could  be  done  over  night.  Willie  Ran- 
dolph Hearst  Is  exhorting  about  the 
American  people  and  every  jawsmlth 
is  having  his  say.  So  far  the  President 
has  the  support  ot  the  great  mass  of 
the  thinking  people  ot  the  country. 
The  ma,iorily  think  he  ii  of  the  right 
mind  and  that  he  knows  more  of  the 
.Mtuation  than  all  his  critics  combined. 

Among  the  unemployed  in  Ijos  An- 
geles it  was  found  that  the  men  ac- 
cepted any  job  under  any  conditions, 
at  any  wages,  and  thai  the  women 
likewise  accepted  any  job  under  any 
conditions,  at  any  wages,  provided  it 
was  something  else  than  domestic  ser- 
vice. Many  of  them  would  not  accept 
domestic  service  at  all,  though  plenty 
ot  positions  were  offered  at  good 
wages.  This  is  perhaps  not  so  sur- 
prising as  the  other  tact  that  ot  those 
who  were  willing  to  a- cept  domestic 
services  nearly  all  were  extremely  par- 
ticular as  to  the  nature  of  the  place 
accepted.  A  woman  looking  for  cleri- 
cal work  took  the  first  place  she  could 
get  and  asked  no  questions.  Another 
woman  looking  for  washing,  scrubbing 
or  similar  hard  work  likewise  took  the 
llrst  place  she  could  get  and  asked  no 
liuestioTis.  But  every  woman  looking 
for  domestic  work  scrutinized  the  con- 
ditions of  the  places  very  critically 
and  usually  refused  several  places  be- 
fore being  induced   to  ac-?ept  one. 

This  at  fli-st  blush  would  seem  to  be 
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service.  Possibly,  however, 
some  ot  the  difference  is  inherent  In 
the  very  nature  of  the  jobs.  All  other 
forms  of  work  affect  only  a  portion  of 
the  lite  of  the  worker.  Almost  any 
ronditlons  are  endurablf.  tor  eight 
hours  a  day.  The  social  stigma  which 
has  somewhat  attached  Itself  to  domes- 
tic service  doubtless  keeps  many  other- 
wise willing  workers  out  ot  it.  But 
even  among  those  who  are  not  deterred 
:)y  this  social  stigma  Ihere  Is  more 
lisposition    to    distinguish    between    oJie 


do 


job   and   an 
cupation. 
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ting  sidelight  on  do- 
mestic service  as  shown  by  the  report 
that  in  Los  Angeles  servants  working 
for  more  than  $40  a  month  are  never 
out  of  a  job,  while  large  numbers  ot 
servants  working  f<.r  less  than  $30  a 
month  are  chronically  unemployed  in 
the  face  of  the  tact  that  more  than  an 
equal  number  ot  employers  ot  suoh 
servants  are  chronically  without  help. 
Tlie  two  classes  ot  course  are  those 
who  have  learned  the  business  and 
those  who  have  not.  For  the  cook  who 
can  cook,  the  waitress  who  can  wait,  or 
tile  general  housekeeper  wiio  can  do 
house  work  there  is  always  a  job  at 
liigh  wages.  For  the  servant  who 
wants  a  place  but  will  not  condescend 
to  learn  the  trade  there  is  also  a  place, 
but  there  is  usually  dissatisfaction  on 
both  sides. — Fresno  Repi:b:Ican. 
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i-ancisco  t;.\<imli 
come  tlie  champion  tor  .lie  abolition  of 
prize  fighting.  Editorially  it  comes 
forth  tor  the  abolition  ot  the  brutal 
sport.  Which  reminds  one  that  if  the 
public  was  Interested  in  the, sport  as 
it  was  a  few  years  ago  the  Examiner 
would  hire  all  the  litem  y  men  in  the 
country  and  devote  four-fifths  ot  its 
■  f^pace, 
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The  Biillrliii.  for  instance,  is  leading 
the  hysterical  wave  that  seems  to  be 
sweeping  over  the  country  in  regard 
to  crimes  and  criminals  and  the  white 
slave  problem.  Just  n-tv/  the  people 
are  standing  in  line  to  see  the  exhibi- 
tion of  moving  pictures  as  to  the  in- 
side of  the  white  slave  traffic  and  a 
curious  mob  falls  over  :  self  to  see  a 
lot  of  pictures  that  an  Intelligent  per- 
son ought  not  to  look  at  it  he  was 
paid  a  dollar  an  hour  for  his  time. 

Anything  to  get  a  ciiculation  and 
make  money  tor  the  paper.  Such  has 
become  the  office  ot  the  "great  dailies" 
as  they  are  called.  If  it  is  to  debauch 
the  public  taste  and  espouse  a  crime 
in  order  to  fill  its  pur-;e  the  average 
newspaper  will  do  it.  And  the  pres- 
ent state  of  the  theatre,  the  moving 
picture  shows,  and  the  co.itessions  that 
run  in  the  papers  that  cater  to  the 
ever  changing  taste  of.  the  multitude 
seem  to  indicate  the  public  taste  is  not 
improving  at  any  alainilng  rate  ot 
speed. 


Edgar  I^ucien  Larkin.  tl.e  astronomer 
at  Mt.  Lowe  observatory,  has  come  out 
witli  the  statement  that  it  is  impos- 
sible to  predict  the  appearance  ot  sun- 
spots  and  as  a  consequence  Father 
Ricard's  theory  as  to  -.he  cause  ot 
storms  must  of  necessity  fail.  If  what 
Mr.  Larkin  says  is  true  that  the  rec- 
ords of  years  past  that  have  recorded 
every  sunspot  that  has  ever  appeared 
during  the  time  show  tliat  there  is  no 
law  by  which  the  appearance  ot  sun- 
spots  can  be  foretold  wiUi  any  degree 
of  accuracy  it  would  necessarily  fol- 
low that  storms  dependi'-ig  upon  such 
phenomena  for  their  cause  could  not 
be  foretold. 

This  controversy  will  nave  some  good 
effect  in  that  it  will  call  popular  at- 
tention to  the  study  of  iistromony  and 
the  almost  incomprehensible  mathe- 
matical laws  by  which  the  movements 
of  tlie  majestic  suns  and  worlds  are 
determined. 


The  question  of  Japanese  exclusion 
is  again  up  before  Congress  and  It  is 
said  that  the  Raker  bill  has  been  sup- 
pressed for  the  time  be'ng.  It  is  a 
strange  thing  that  the  people  of  the 
Eastern  States  and  particularly  the 
Eastern  press  wish  to  decide  questions 
off  hand  in  which  the  people  ot  Cali- 
fornia are  interested  -ind  are  par- 
ticularly hostile  to  us.  In  the  case  ot 
the  Hetch-Hetchy  water  supply,  tor 
instance,  the  general  attitude  of  the 
Eastern  press  was  that  San  Francisco 
was  a  burglar  and  seeking  to  steal  by 
the  metliod  of  a  highwayman  the  prop- 
erty that  belonged  to  >he  National 
Government.  And  in  t.,.5  Ihey  were  led 
by  the  great  and  only  Jul  n  D.  Works. 
Senator  from  the  great  Slate  of  Cali- 
foinia. 

It  is  a  strange  thing  that  there  is 
no  objection  by  the  Japanese  against 
the  action  of  Canada  in  legard  to  ex- 
clusion. In  the  case  i.  f  Canada  the 
laws  are  much  more  drastic.  But  liere 
the  Japanese  are  evidently  backing  on 
the  sentiment  of  the  Eastern  people 
and  the  Eastern  press  an..l  their  power 
in  Congress  and  In  the  meantime  Cali- 
fornia has  to  hear  the  burden  imposed 
upon   it   li.v  .",  prejudiced   press. 
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upun  the  Religious  Penances  and 
Punishments  Self  Inflicted  by  the  Holy 
.Men  of  India.  It  is  illustrated  with 
seventy-five  photograph:  sliowing  the 
strange  and  often  horrible  self  torture 
that  these  religious  frnatlcs  Inlilct 
upon  themselves.  It  is  interesting  to 
know  that  such  sects  still  exist  in  a 
land  where  religious  pliilosophy  and 
metaphysical  research  has  been  carried 
to  such  a  degree  of  refinement. 
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mer  years.  This  readjust- 
ment is  aptly  referred  to  in  an  edi- 
torial of  the  Kansas  City  Star  entitled 
"The    Sea    ot    Faith:" 

In  the  middle  of  the  last  century 
-Matthew  Arnold  voiced  ll.e  doubt  that 
engulfed  the  scientific  men  of  his  time 
in   Ills  poem,  "Dover  Beach:" 
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Lay   like    the   folds   of   -. 

.  furled. 
But  now  I  only  hear 
Its   melancholy,   long,  wi 
Retreating,    to   the   hrea 
Ot    the    night      wind,    d 

edges  drear 
And    naked   shingles   ot 

In  the  sadness  ot  the 
bot'led  tlie  tragedy  of  so  many  of  the 
men  of  his  generation  who  were 
brought  up  in  a  faith  wh.ch  they  were 
unable  to  make  their  own  when  the 
time  came  to  work  out  tiieir  indepen- 
dent philosophy  of  life.  It  was  an  age 
of  disillusionment.  In  -.vhich  many  a 
heart  cried  out,  "They  have  taken 
away  my  Lord  and  I  know  not  where 
they  have  laid  him." 

But  "Dover  Beach"  belongs  definitely 
to  the  middle  of  the  last  century,  when 
it  looked  to  many  men  as  if  the  founda- 
tions of  their  beliefs  wire  crumbling. 
In  recent  years  a  change  iias  come  in 
the  mood  of  the  men  ot  the  Arnold 
type.     It   might  be  called   the  practical 
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worked,  as  they  took  up  the  duties  of 
everyday  lite,  as  they  met  their  obliga- 
tions to  their  neighbors,  the  tide  ot 
talth  came  back.  This  was  a  fact  that 
had  to  be  taken  into  tin-  account  by 
tile      philosophers      and      tisychoiogists. 
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nal  and  tlu-.t  his  devotion 
as  much  a  part  ot  his  life 
and  sleepin'.;-  were. 


eful 


ientlfic  temper,  like  Royce  a 
the  United  States,  and  Bei 
lOken  abroad— to  say  i.othing  ot  ; 
St  of  lesser  men— have  explained  th. 
ality  ot   the   religious   1  te.   "Explain 
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ated.' 
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ality  is  experl- 
,  hy  lo^ic.  So  today 
more  than  ever  hefoie,  the  naked 
sliingles  ot  the  world  are  suffused  with 
lisrlit  and  everywhere  lio.-ts  of  men  and 
women  are  working  to  realize  those 
Ideals  which  the  prophets  of  all  ages 
have   proclaimed. 
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ELEIVIEMTS  OIM  STONE. 

IJlfYect  of  Hent  and  CorroHion   by  Ga8««8 

as  Determined  from  CvperiinentH 

ivilh    IliiililtiiK    Stone. 

B>     Hill.    A.    PiirkM.    11. A.,    IMiD.* 


From  Report  on  the  Building  and  Or- 
namental Stones  ot  Canada,  pub- 
lished by  the  Canadian  Department 
ot   Mines.   Ottawa. 

The  atmosphere  consists  essentially 
of  oxygen,  carbonic  acid  gas,  and  ni- 
trogen; the  last  of  these  is  practically 
inert,  but  both  the  oxygen  and  car- 
bonic acid  act  as  chemical  agents  to- 
wards effecting  the  destruction  of 
stone.  As  an  accessory  constituent  of 
tiK  atmosphere,  water  is  always  pres- 
ent; on  settling  from  the  atmosphere 
the  water,  whether  as  rain,  dew,  snow, 
or  hoar  frost,  is  charged  with  a  certain 
amount  of  botli  oxygen  and  carbonic 
acid  gas.  The  water,  tlierefore,  which 
enters  the  interstices  ot  stone.  or 
which  may  act  on  the  surface  only, 
is  not  pure  water  but  a  mild  acid  and 
an  oxidizer  as  well.  It  is  to  the  pres- 
ence of  tliese  chemical  agents  in  the 
water  that  is  due  the  oxidizing  of  the 
uncolored  salts,  and  aI=o  the  gradual 
cliange  of  silicates,  such  as  feldspar, 
into  a  soft  clay-like  material.  Pura 
water  is  able  to  dissolve  limestone 
scarcely  at  all,  but  ordinary  rain  water 
with  its  little  charge  ot  carbonic  acid, 
effects  the  solution  of  'imestone  with 
comparative  ease.  The  great  caves  of 
Kentucky  have  been  cul  out  of  beds 
ot  limestone  by  the  solvent  water  ot 
percolating  rain  water.  It  is  not  to 
be  expected  that  buildings  constructed 
of  limestone  will  escape.  As  there  is 
no  means  of  avoiding  the  carbonic 
acid,  the  builder  must  exercise  all  pos- 
sible precautions  to  guard  against  the 
soaking  of  water  into  the  walls  ot  the 
building.  This  simply  brings  us  back 
to  the  question  of  porosity  which  has 
already  been  considered.  Other  things 
being  equal,  a  porous  limestone  will 
dissolve  more  quickly  than  a  compact 
one.  The  percentage  ot  carbonic  acid 
in  the  atmosphere  ot  large  cities  is 
slightly  greater  than  in  the  open 
country,  the  difference,  however.  Is 
much  less  than  is  ordinarily  supposed. 
The  average  volume  per  cent  of  car- 
bonic acid  gas  in  the  atmosphere  is 
0.03  to  0.04  per  cent.  In  London  on 
clear  days  it  is  O.038  per  cent,  on  dull 
days  0.045  per  cent,  and  on  cloudy 
dcys  0.051  per  cent.  The  direct  action 
ot  the  gas  cannot  therefore  be  greatly 
different  in  cities  and  in  the  country. 
Experiments  have  been  made  to  de- 
teimine  the  effect  of  an  atmosphere  of 
carbonic  acid  in  the  presence  of  mois- 
ture on  samples  of  limestone  and  mar- 
ble. The  tables  published  show  little 
deterioration  in  the  short  period  of 
time  over  which  the  experiments  ex- 
tended. 

phere  but  when  the  stone  is  soaked 
with  water  that  the  carbonic  acid  pro- 
duces its  injurious  effectr,  it  was  de- 
cided to  determine  the  corrosive  ac- 
tion ot  this  material  on  specimens  im- 
mersed in  water.  For  this  purpose 
cubes  were  prepared  having  an  approx- 
imate size  of  one  inch  I'nd  therefore 
presenting  six  square  inches  to  the 
action  of  the  solvent.  The  cubes  were 
dried   at    110   degrees   C,  and    carefully 


weighed;  they  were  then  measured  and 
the  exact  superficial  arc-a  determined. 
The  Sipecim«ns  were  suspended  by 
threads  in  a  large  bottie  filled  with 
distilled  water  into  which  a  stream  ot 
carbonic  acid  gas  was  conducted.  The 
water  was  renewed  every  tour  days 
and  the  action  allowed  to  continue  for 
tour  weeks.  At  the  expiration  of  this 
time  the  specimens  were  removed 
washed  in  distilled  water,  and  rubbed 
with  the  tips  of  the  Angers  to  remove 
loose  particles,  as  such  grains  consti- 
tute an  essential  loss  as  well  as  the 
particles  which  fall  from  the  cubes 
while  suspended  in  the  bottle.  After 
thorough  drying,  the  specimens  were 
weighed  and  the  loss  noted.  A  very 
interesting  and  valuable  series  of  fig- 
ures was  obtained,  whith  is  believed 
to  express,  as  well  as  any  single  set 
of  results  can.  the  relative  durability 
of  the  different  stones  tested.  In  the 
tatle  given  in  the  appendix  the  loss 
is  expressed  in  grams  per  square  inch 
ot  surface  exposed.  While  the  actual 
loss  is  in  itself  small  in  most  cases, 
the  figures  regarded  in  a  comparative 
way  show  a  wide  divergence  in  the 
resistance  of  the  different  stones  to 
the  action  ot  carbonic  acid,  which 
must  be  regarded  as  the  most  potent 
agent  in  promoting  the  decomposition 
of  stone.  An  analysts  it  the  table 
shows  that  the  limestones  and  dolo- 
mites varied  from  0.005  grams  to  0.33 
grams,  that  the  sandstones  show  a 
range  from  0.0018  grams  to  0.1135 
grams,  and  that  the  crystalline  lime- 
stones and  dolomites  vary  from  0.0019 
grams  to  0.9  grams.  Ic  is  interesting 
to  note  also  that  the  granites  and 
grcisses  were  effected  to  an  extent 
ranging  from  0.0001li4  to  0.0045  grams 
per    square   inch    of   surface. 

The  change  in  color  brought  about 
by  the  a,ction  ot  the  carbonic  acid  is 
very  distinct  and  corresponds  closely 
with  the  alteration  resulting  from  nat- 
ural weathering  of  long  duration  in 
all  cases  known  to  the  writer;  it  is 
inferred,  therefore,  that  this  test  fur- 
nishes a  ready  means  of  determining 
the  change  in  color  that  will  take 
place  on  exposing  a  stone  to  the  weath- 
er. A  table  is  inserted  in  tlie  appendix 
expresing  the  change  in  color  as  thus 
determined. 

It  is  well  known  that  dolomite  is 
much  less  easily  dissolvod  by  carbonic 
acid  than  calcite  and  it  would  seem 
therefore  that  dolomite  is  the  more 
durable  material.  In  all  the  tests 
made  the  dolomites  lost  far  less  in 
weight  and  suffered  less  change  in 
color  than  the  limestones,  in  spite  ot 
which,  authors  state  that  it  has  been 
proved  by  experience  that  limestones 
are  less  durable  than  dolomites.  It  is 
apparent  that  one  must  remember  the 
nature  of  the  stone  when  using  these 
figures  tor  comparative  purposes.  It 
would  be  absurd  to  state  that  a  lime- 
stone which  loses  ten  times  as  much 
as  sandstone  is  ten  timei:  less  durable. 
But,  it  is  believed  that,  within  the 
group  ot  limestones,  those  which  suffer 
the   greater  loss  are   the   less  durable. 


Likewise,  the  sandstones  which  lose  a 
gri-ater  amount  are  less  durable  than 
those  in'which  the  loss  ;o  not  so  large. 
In  cities  where  large  amounts  ot 
c-.Kil  are  consumed  the  air  is  contam- 
inated with  sulphurous  acid  which  is 
a  much  stronger  corrosive  than  car- 
bonic acid.  It  is  advis^ible  to  ascer- 
tain, in  the  case  ot  stone  intended  for 
use  near  railway  stations  and  manu- 
factories, its  resistance  to  the  action 
of  such  limes.  Buckley  performed  this 
test  by  placing  small  cubes  ot  stone, 
carefully  dried  and  weighed,  in  a 
large  glass  bottle  in  which  smaller 
bottles  ot  water  with  open  miouths 
seived  to  keep  the  "atmosphere  moist. 
Sulphurous  acid  gas  was  then  intro"- 
duced,  and  allowed,  with  occasional 
renewals,    to   act    on    the    stone    tor    44 
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moved,  washed,  dried,  a 
and  the  loss  noted.  Discc 
velopment  ot  cracks,  etc.,  were  also 
observed.  Buckley 'found  that  some  of 
his  samples  increased  in  weight  while 
others  lost;  they  were  all,  however, 
mere   or  less  discolored  and   etched. 

The  Custom  House  at  Nlagam  Falls, 
Out.,  is  constructed  of  Qileenstown 
l.meslone.  This  stone,  in  most  struc- 
tures, presents  a  good  appearance  after 
many  years  of  exposure,  but  in  the 
bi.ilding  mentioned,  the  dressed  Work 
shows  bad  exfoliation  as  well  as  cor- 
rcsion  along  the  bedding  planes  of 
the  stone.  There  is  little  doubt  that 
this  unfortunate  result  is  to  be  at- 
tributed to  the  sulphurous  acid  fumes 
from  the  locomotives  ot  the  nearby 
llichigan   Central    Rjiiiway. 

Iflfrect  of   Hent   on  Stone. 

Like  nearly  all  substances,  stone 
expands  when  heated  and  contracts  on 
cooling;  the  frequent  repetition' ot  this 
process  from  day  to  day  cannot  fail 
to  impair  the  strength  ot  the  stone. 
The  deterioration  usually  manifests 
itself    by    scaling    and    exfoliation.      In 

developed  .  which  permit  ot  the  liiore 
ready  a.ccess  of  water  thereby  facili- 
tating decay.  In  climates  where  there 
is  a  considerable  difference  between 
the  tempenature  of  night  and  day,  more 
attention  must  be  given  to  the  'selec- 
tion of  stone  of  slight  expansibility 
than  in  more  uniform  climates.  An- 
other Injurious  effect  of  the  expansion 
and  contraction  is  to  open  the  joints 
between  contiguous  blocks  ot  stone. 
Sn'all  as  the  opening  Is,  it  is  sufficient 
to  allow  the  entrance  of  water  with  all 
its  harmful  effects.  Ti-e  amount  '  ot 
expansion  of  the  different  types  ot 
stone  has  been  determined  by  different 
authors.  The  figures  obtained  by  W. 
H.  Bartlett  are  most  commonly  quoted 
as   follows: 

in.   per   toot   tor   each    degree 

Granite     expands     000001S25 

Marble    expands    00000566S 

.Sandstone    expands    0000095'32 

It  should  also  be  noted  that  delicate 
experiments  have  pi-oven  that  stone 
once  expanded  by  heat  never  quite 
mr, tracts  to  its  original  size.  The  dif- 
tcience   may  be   only   infinitesimal,   but 
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U  Is  sufficient  to  show  that  the  stone 
has  suffered  some  permanent  injury. 
Numberless  repetitions  i  t  the  same 
treatment  cannot  fall  t^i  weaken  the 
whole  stone  throughou;  Its  mass.  It 
is  generally  considered  that  fine 
grained  and  homogeneous  stone  is  less 
liable  to  Injury  than  coarser  and  less 
uniform   varieties. 

The  excessive  heating  of  stone  when 
subjected  to  Are  causes  a  relatively 
large  expans.ion.  followed  by  rapid  coft- 
traction.  The  change  ma'  be  extreme- 
ly sudden,  as  when  the  flow  from  a  fire 
hose  comes  in  contact  with  ■  the  hot 
stone.  The  fire  resisting  properties 
of  stone  are  therefore  a  matter  for 
serious  consideration  on  the  part  of 
builders,  particularly  in  large  cities. 
It  may  as  well  be  plainly  stated  that 
no  stone  will  pass  through  a  serious 
fire  uninjured.  The  amount  of  Injury 
resulting  from  a  fire  of  given  inten- 
sity varies  greatly  with  the  character 
of  the  stone.  Some  stones  withstand 
fairly  well  a  temperature  as  high  as 
1200  degrees  F..  while  ethers  are  to- 
tally destroyed  at  a  much  lower  tem- 
perature. With  regard  t.>  the  heat  re- 
sisting power  of  the  diffrent  types  of 
stone  there  seems  to  be  tome  difference 
of  opinion.  It  would  stem,  however, 
that  limestone  and  marble,  if  the  heat 
has  not  endured  long  enough  to  calcine 
the  stone  throughout,  are  more  dura- 
ble than  granite  and  sandstone.  Cer- 
tain ciliceous  examples  of  the  sand- 
stones and  conglomerates  are.  how- 
ever, able  to  withstand  a  very  high 
temperature. 

Tests  to  determine  tlie  Are  resisting 
power  of  stone  are  made  by  subjecting 
prepared  cubes  to  a  temperature  of 
SOO  degrees  F..  which  is  gradually  in- 
creased up  to  1200  degrees  or  4500  de- 
grees. The  specimens  are  then  al- 
lowed to  cool  naturally  or  they  are 
rapidly  cooled  by  being  plunged  in 
water.  Buckley  found  tl^at  all  three 
types  of  stone  were  practically  de- 
stroyed at  temperatures  between  1200 
degrees  and    1500   degrees  F. 


By    Kdwnrd    P.    K.    Tro;-.' 

Seattle  may  just  boast  of  possessing 
the  largest  municipal  electric  ptant  in 
the    United    States,      with      an      income 
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rican 
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municipal  undertaking.  The  vote  of 
ite  people  last  year,  ap,'>roving  of  the 
purchase  of  the  Lake  Cushman  and 
White  River  power  sites,  will  enable 
that  city  soon  to  operate  one  of  the 
greatest  electric  plants  in  the  "World. 
It  will  furnish  at  cost  215,000  horse 
power  tor  the  lighting  if  the  city  and 
its  homes,  and  the  operation  ©f  its 
manufacturing  industries,  thus  insur- 
ing the  commercial  supiamacy  of  that 
place. 

From  the  beginning  of  the  city  in 
1869  its  charter  has  provided  for.  mu- 
nicipal lighting.  In  1902  the  voters 
approved  of  a  bond  issue  for  that  pur- 
pose, and  in  two  years  the  plants  was 
in  operation.  The  prUate  company 
was  charging  20  cents  por  kilowatt  tor 
residence  lighting.  Immediately  the 
city  commenced  to  build  its  plant  this 
rate  was  reduced  to  12  cents. 

The  city  commenced  supplying  cur- 
rent for  8%  cents;  in  1911  reduced  its 
charge   to   7   cents,  and   last   year   to   6 


the  people  of  Seattlt 
one  dollar  for  the  same  quantity  of 
electricity  that  they  had  to  pay  three 
dollars   for   to    the  private   company. 

The  city  plant  has  a;.'o  established 
a  rate  of  3  cents  for  corking,  washing, 
sewing,  ironing  and  other  domestic 
appliances.  The  people  of  Seattle, 
through  municipal  ownership,  are  fur- 
nished the  great  modern  convenience 
— electricity — for  all  purposes  in  the 
home  at  such  a  low  cost  ,;s  will  permit 
its   use  by  every   one. 

There  are  over  800  arc  and  more  than 
5.000  other  electric  lamps  in  the  mu- 
nicipal street  lighting  system.  The 
cluster  lights  alone  illuminate  more 
than  twenty-flve  miles  of  streets.  The 
company  formerly  furnished  213  arcs 
at  $66  per  year,  and  1.891  other  lights 
at  tl5.  The  municipal  plants  gets  J54 
foi  each  arc  and  $9.60  for  incandes- 
cents.  It  will  be  seen  that  the  com- 
pany charged  66  per  cent  more  than 
dees  the  city  for  incandescents,  and  22 
per  cent  more  for  arc  lamps.  Thus  mu- 
nicipal ownership  has  enabled  Seattle 
to  greatly  Increase  its  street  lighting, 
making  it  one  of  the  best  lighted  cities 
of  America.  Porland.  San  Francisco 
and  Los  Angeles  could  do  as  well  if 
they  became  free  from  li  e  corrupt  in- 
flcence    of    private    lighting    companies. 

The  total  revenue  of  the  plant  for 
1911  was  J727,3S4,  and  the  operating 
expenses,  including  interest,  $315,016. 
Of  the  proflt,  $161,581  was  set  aside  for 
depreciation,    and    the    balance    put    into 


con 


The 
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are  being  connected  with  those  of  the 
Tacoma  municipal  electric  plant,  in- 
suring continuous  service  to  each  city 
should  either  of  the  plants  meet  with 
any  accident.  This  will  save  the  build- 
ing of  steam  reserve  p'ants  by  either 
city. 

The  entire  plant  was  huilt  by  City 
Engineer  R.  H.  Thompson,  and  his 
asistant,  J.  D.  Ross,  the  latter  of  whom 
is  now  in  charge  of  the  plant.  Mr. 
Rcss  gives  the  Icval  citizens  of  Seattle 
credit  for  the  splendid  success  of  this 
plant,  in  spite  of  vicious  opposition  of 
the    corrupt    corporations   opposing. 


Chile 


German  electrical  apparatus 
Installed  in  a  plant  lor.i.te<l  ir 
for  extraction  of  copper  from  the  ore. 
and  the  works  are  said  t)  be  operating 
quite  successfully  at  pre'ei.t.  It  makes 
use  of  the  new  Slemtns-Schuckert 
electrolytic  process.  The  electric  sta- 
tion is  situated  at  CobiJ.;  on  the  coast 
and  180  miles  from  the  copper  mines, 
which  are  inland,  and  the  curient  is 
sent  to  the  copper  extraction  plant  at 
the  mines  by  a  power  line.  The  electric 
station  is  steam  operated.  and  is 
equipped  with   16  boilers  which  are  fired 


by 


fuel. 


stean 


sets  of  3000   hnrsepow 


urrent      for    use      in    tlie      electrolytii 
anks. — Scientific  Amerinnli. 
California    has    untold    quantities    o 


oppe 


is  : 


elt- 


the  metal  from 
the  ore.  Power  is  cheap  in  the  high 
Sierras  where  the  ore  is  found  and  if 
a  practical  means  of  the  extraction  of 
the  metal  by  electrical  process  has  been 
perfected  there  is  no  I'-ason  why  a 
great  industry  should  not  be  developed. 


THE    I,E.\>JIXG    TOWERS. 


The 


ry    of 


valid  old  gentleman  who  l.y  long  look- 
ing at  the  leaning  tower  of  Pisa  came 
to  the  delusion  that  the  lower  was  per- 
pendicular and  everything  else  was 
slanting.  A  friendly  priest,  who  sought 
to  disillusionize  him.  asked  a  favorite 
grandchild  of  the  old  man  to  say 
whether   the   tower   was   straight. 

'■Of  course  it  leans,"  the  little  boy 
told   the   grandfatner. 

.Mr.  Wilson  in  Washington  desires  the 
fresh  view.  By  the  concentrated,  in- 
valid view  of  professional  Washington 
tile    tower    is    perpendicular    and    every- 


each  coupled  to  an  alternator  of  15,000 
horse-power  size  wliich  delivers  5000 
\nlts.  and  step-up  transformers  raise 
the  voltage  to  110,000  volts  for  operat- 
ing   the    power    line.  At    liie    copper 


slants. 


Specialists  in  any  department  of 
thought  or  action  assume  lllat  only  they 
are  competent  to  judg  correctly  of 
their  specialty.  But  tl'iy,  too,  have 
their  crooked  towers  iliat,  by  long 
gazing  on.  they  think  are  straight.  It 
was  not  the  old  generals  who  changed 
I'c  rules  of  war.  It  .^as  the  young 
Bonaparte  who  did  not  know  the  rules 
of  war— or.  rather,  who  did  know  them 
well  enough  to  know  that  they 
"leaned." 

Practitioners  of  the  law  are  likely  to 
despise  the  rash  layman  who  criticises 
their  tower.  It  stands  tor  "the  accumu- 
lated wisdom  of  the  centuries."  it  is 
impious  to  say  it  leans.  If  it  is  not  in 
true  proportion  it  is  only  because  the 
life  surrounding  the  tower  has  beo-ime 
oblique. — Kansas   City    Star. 


A    CITY    OP    HOTELS. 


Of  the  building  of  hotels,  as  of 
theatres,  there  is  no  end  The  newest, 
about  to  be  opened,  cost  $10,000,000, 
covers  an  entire  block,  has  26  stories 
and  1000  bed  rooms,  each  with  a  bath. 
If  the  next  ten  yeais  repeat  the  story 
of  the  last  ten  years,  the  new  hotel 
will  soon  take  its  fixed  place  among 
the    leading   hotels    of    the   city   and   ten 


ill    aris 


to 


dispute  public  favor.  New  York  has 
learned  to  view  calmly  ti;e  wonders  of 
its  great  buildings;  in  tpe  rapid  change 
of  conditions  they  rapidly  lose  ther 
air  of  novelty. 

One   huge      hotel    that      will   house      a 


vhole 


nful 


ury 


seems  to  make  no  difference.  Old  ones 
go  and  new  ones  come  I  )  meet  growing 
needs.  It  is  all  port  of  the  normal  ex- 
pansion of  the  first  city  of  the  country. 
Neither  London  nor  Par;s  nor  Berlin 
nor  any  other  Europetn  capital  has 
provided  on  the  same  scale  splendid 
accommodations  for  travelers  or  Its 
own  people. 


In    the 


lid    da 


the    foreign    vislto 


used  to  laugh  at  the  Irited  States, 
where  every  hotel  war  called  a 
"pala,ce."  So  far  as  pre-ent-day  New 
York  is  concerned,  the  oid  gibes  have 
lost  their  point.  In  their  equipment 
and   arrangement,      in    their     comforts. 


nces 


nd     prov 
ir  hotels 


for 


nd  prices. — New 
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APARTMENT  HOUSES. 

OAKL.AND.  e.\l>.  — .Spavlinent  liouse. 
2  story  and  base,  frame.  JIO.OOO.  Ar- 
chitects, Hutchinson  Bros..  470  13tli 
slieet.  Oakland.  Owner?  name  witli- 
lieid.  Tlie  building  will  he  erected  on 
31st  street  near  San  Pal)lo  avenue,  and 
will  be  arranged  for  suites  of  two  and 
tliree  rooms.  All  apartments  will  liave 
private  bath  rooms  and  wall  beds.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Bath  rooms  will  have  com.posi- 
tlon  floors  and  tile  wainscot.  Entrance 
will  be  finished  in  tile  ajiu  marble.  Gas 
grates  and  tile  mantels  will  be  used. 
Exterior  of  the  liou.se  ,vill  be  covered 
with  rustic  and  sliipiap.  Plans  are 
i.uw    being   completed. 

RICHMOND,  CONTRA  COSTA  CO.. 
C.\L. — Apartment  house,  2  story  and 
base,  brick,  Jli2.000.  Architect.  James 
T.  Narbett,  Richmond.  Owner,  O.  E. 
Liddell.  The  building  will  be  erected 
at  the  corner  of  Agnews  and  Richmond 
avenues,  and  will  be  arranged  tor  two. 
thiee  and  tour  room  apartments.  The 
interior  will  be  finished  In  pine  and 
redwood.  Some  hardwood  floors  will 
be  used.  There  will  he  steam  heat 
.ind  a  hot  water  system.  Bath  rooms 
will  be  finished  in  tile  wainscot  and 
will  have  composition  floors.  Wall 
lieds  will  be  installed.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  now  nearly  complete 
rnd    figures  will   be   asked    for   sliortly. 

SEATTLE,  WASH.  —  Apartment 
liouse.  3  story  and  base,  brick.  $35,000. 
Architect,  none.  Owner,  John  Hakan- 
son,  2725  Nob  Hill  avenue,  Seattle.  The 
building  will  be  erected  at  the  corner 
of  Spruce  and  12th  avenue,  and  will 
cover  an  area  of  50  by  120  feet.     Plans 


xteen 
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,  thr 


and  four  rooms.  Interior  finish  will  be 
of  pine  and  redwood,  with  hardwood 
floors  In  the  living  rooms  and  halls. 
There  will  be  steam  heat,  an  oil  burn- 
ing system,  vacuum  cleaning  and  hot 
water    supply.      Bath    rocms    will    have 


wan 


cot 


All  suites  will  be  equipped  with  wall 
beds.  Entrance  will  be  finished  in 
n.arble  and  tile.  Exterior  of  the  build- 
ing will  be  faced  witli  pressed  brick. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Ijibor.  Bids  will  be 
taken  in  about  two  wejks  for  mate- 
rials. 
APARTMENT    HOUSES  adn.    ek 

LOS  ANGELES,  CAL.  —  Apartment 
house.  3  story  .and  base,  brick  and 
steel,  $40,000.  Architects,  Blanchard, 
Green  &  TIfal,  Van  Nuys  Bldg..  L.  A. 
Owner.  B.  P.  Stevens.  The  building 
will  be  erected  on  Santee  street  near 
10th,  and  will  cover  an  are.i  of  50  by 
140  feet.  Interior  has  1  een  arranged 
for  a  total  of  7S  rooms,  v.'liich  will  be 
divided  into  two  and  three  room  suites. 
All  apartments  will  have  priv-ate 
iBths  and  wall  beds.  Interior  flnlsh 
will  be  of  pine  with  some  hardwood 
panels  and  oak  floors.  Plans  provide 
tor  steam  heat,  a  hot  water  system 
a.id  vacuum  cleaning.  E-v:terlor  of  the 
building    will     be    faced     witti     pressed 


Pi  a 


nple 


nd     the 


tlie  superintendance  of   Webb  &  O'Neil. 
L!  nkershlm   Bldg.,    L.    A. 

LOS  ANGELES,  CAL.  —  Apartment 
house.  3  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architects,  R. 
D.  King  and  E.  C.  Taylor.  Consolidated 
Realty  Bldg.,  L.  A.  Owner.  Ellas  She- 
doudy.  Tlie  building  will  be  erected 
at  the  corner  of  3Sth  and  Main  streets, 
covering  an  area  of  50  by  130  feet. 
There  will  be  a  total  of  65  rooms  ar- 
ranged in  two  and  three  room  suites. 
The  first  floor  will  contain  three  stores 
besides  the  entrance.  Interior  will  be 
finished  In  pine  with  elm  panels  and 
liardwoo<i  floors.  Plan-,  provide  tor 
steam  Iieat,  a  vacuum  cleaning  system, 
wall  beds  and  hot  water  plant.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing  will    be    faced    with    pressed    brick. 
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SACRAMENTO,  CAL. 
house,  2  atory  and  base, 
Aichitect,  none.  Owner. 
409   21st  street,  Sacramer 


Apartment 
me,  $10,000, 
W.  Norrls 
The  build- 


ing will  be  erected  on  18th  stre 
has  been  arranged  to  contain 
modern  suites  of  three  and  four 
Interior  finish  will  he  of  pine  wi 
floors  In  the  living  rooma  All 
will  have  private  bath  rooms  ar 
beds.  There  will  be  g.is  grat- 
tile    mantels.       Bath    ro 
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iting  sysitem  and  hot 
water  supply  will  be  Installed.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day    Labor. 

SAN    PRANCrsCO— Apartment    house. 

3  story  and  base,  reinforced  concrete, 
$60,000.  Architect.  .Matliew  O'Brien. 
Foxcrott  Bldg.,  S,  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed at  the  corner  of  Dovlsadero  and 
Duboce  streets  and  will  cover  a  large 
area.  Suites  will  contain  two,  three 
and  four  rooms  with  b.tth.  Interior 
flr.isli  will  be  of  pine  and  hardwoods 
with  oak  floors  in  the  principal  rooms. 
.^11  apartments  will  be  equipped  v/itl' 
wail  beds.  Plans  provde  for  steam 
heat,  elevator  service,  a  hot  water 
system  and  vacuum  cleaning.  Bath 
looms  will  have  com.positlon  floors  and 
tile  wainscot.  Marble  and  tile  will  be 
used  in  the  entrance.  Eyterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans   are    being   prepared. 

SAN    FRANCISCO— Apartment    house. 

4  story  and  base,  reinforced  concrete. 
$32,750.  Architects,  Rousseau  &  Rous- 
seau. Monadnock  Bldg..  S.  P.  Owner, 
J.  D.  Relte.  The  building  will  be  erect- 
ed on  the  south  side  of  Post  street 
nest  of  Larkin,  having  a  frontage  of 
25  feet  by  a  depth  of  120  feet.  There 
will  be  pine  and  hardwood   panels  with 
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vork  will  be  done  by  Day  Labor  under 


equipped  with  wall  beds  and  w 
private  bath  rooms.  Bath  roon 
have  composition  floors  rnd  tile 
scot.  Marble  and  tile  will  be  i 
the  entrance.  Exterior  of  the  b 
vlll    be    faced    with      cement      i 


■laiis  are  complete  and  Uie  i 
f  done  by  Day  Labor.  Ail 
re    being   purchased. 

Contracts    4  warded, 

SEATTLE,  WASH, 
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I  oncrete.  $75,000.  Architect's  nan 
given.  Owner,  Mr.  Dow.  Contr 
David  Dow,  21st  and  Spruce  si 
Seattle.      Contract    price.    $75,000. 


BANKS. 

REDONDO  BEACH.  .LOS  ANGELES 
CO.,  CAL— Bank.  2  story  and  base 
Class  A  construction.  $25,000.  Archi- 
tect. L.  B.  Pemberton.  Auditorium 
Bldg.,  L.  A.  OwnerSi,  Farmers'  and 
Merchants'  National  Bank.  The  build- 
ing has  been  designed  in  the  classic 
psssajd  qii.n  pajuj  aq  niM  PUB  9IX)s 
brick  and  terra  cotta.  Walls  and  floors 
will  be  of  reinforced  concrete.  Inte- 
rior partitions  will  be  ot  hollow  tile 
and  metal  lath  and  plaster.  The  en- 
tire first  floor  win  be  occupied  by  the 
bank,    and    will    be    finished    in     hard- 
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ntal 
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vault  work  is  also  called  for.  Plans 
have  been  revised  and  fisures  are  now 
being   taken. 

BRIDGES  AND  DAMS. 
Contracts    Anarded. 

SAN  FRANCISCO  —  Pier  construc- 
tion, $146,215.  Engineer,  Assistant 
State  Engineer,  Perry  Bldg.,  S.  P.  Own- 
ers, State  of  California.  Contractors, 
Healy-Tibbitts  Construction  Co.,  S,  F. 
Contract  price,  $146,215.  Other  flgures 
submitted  for  this  work  will  be  found 
under    the    heading    of    San     Francisco 


CHURCHES. 


SAN  FRANCISCO  —  Church,  reln- 
fcrced  concrete  construction,  $50,000. 
Architects,  Shea  &  Lofqulst,  Bankers' 
Investment  Bldg..  S.  V.  Owners.  Star 
of  the  Sea  Church.  The  building  will 
be  erected  at  the  corner  of  Geary  and 
Sth  avenue,  and  will  be  designed  in  tlie 


style 


Interlo 


vlll 


ntain 


ating   7,^0   people,   Sunday 
and    social    rooms.      Inte- 


Mlsslo 
auditorium 
school  roon 
rior  flnlsh  will  be  of  pine  and  red- 
wood. Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Roof  will 
be  of  red  clay  tile.  Working  drawings 
Pre    being    [irepared, 

REDONDO  BEACH.  LOS  ANGELES 
CO.,  CAL— Church.  I  story  and  base, 
bilck.  $12,000.  Architect,  Frank  T. 
Kegley,  Consolidated  Realty  Bldg.,  L. 
A.  Owners,  Roman  Catholic  Church. 
The  building  will  cover  an  area  ot  40 
by  106  feet  and  will  contain  an  audito- 
rium seating  300  people,  vestry,  sacrls- 
ly  and  social  hall.  Interior  will  be 
fir.isbed  in  pine  and  redwood.  A  num- 
ber ot  art  glass  windows  will  be  used. 
Exterior  will  be  faced  with  hlue 
pressed  brick.  Roof  will  be  ot  clay 
tile.  Plans  are  being  prepared  and  fig- 
uies  will  he  called  tor  about  the  mid- 
dle  ot   February. 

SEATTLE,  WASH.— Ciiurch,  I  story 
lid  base,  frame.  $10,001.  Architects. 
Wilcox  &  Sayward,  Cential  Bldg..  Se- 
attle.      Owners,     Keystone     Congrega- 


ticnal  Cliur 
at  once  on 
elected    on 


■h.      Work    will    be   started 
Ihe    new     buikling    to    be 

list  street.  Tlieie  will  be 
a  main  auditorium  seating  300  people, 
pastor's  study  and  Sunday  school 
rooms.  Interior  finish  will  be  ol  pine 
Uirougliout.  A  central  heating  system 
will  be  installed.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.-  The  work  will  probably 
be  done  by  Day  Labor.  Some  art  glass 
is    specified.         .    - 

CITY  MORGl'E. 
SAN  FRANCISCO— Morgue.  Class  A 
construction,  ?3'4,330.  Architect.'  City 
Department  of  Architecture.  Te.mpo- 
rary  City  Hall.  Owners,  City  and 
County  o£  San  Francisco.  Bids  opened 
at  the  last  meeting  of  the  Board  of 
Pblilic  Works  show  T.  W.  McClenahan 
low  at  134,330.  He  will  probably  be 
awarded  the  contract.  A  complete  list 
of  the  figures  received  will  be  found 
under  the  heading  of  San  FYancisco  in 
this  issue. 
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FACTORIES  &  WAREHOUSES. 


SAN  FR..\NC1SC0— En.i^ine 
stables,  reinforced  concrete 
Cost  not  stated.  Architec 
Kollofrath,  560  Bellvedeve  s 
Owners,  Merchants  Ice  and 
age  Co.  These  buildings  w 
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Lombard  and  Montgomery  ^ 
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:old  Storage 
plant  have  also  been  completed  and 
will  go  out  for  figures  at  once. 

LOS  ANGELES,  CAL. — Warehouse,  1 
story  and  base.  Class  A  construction. 
Cost  not  stated.  Architects,  Train  & 
Williams.  Exchange  Bldg.,  L.  A.  Own- 
ers, Bradford  Baking  Co.  This  build- 
ing will  be  erected  at  401  North  Ave- 
nue 20,  and  will  cover  an  area  of  50  by 
165  feet.  ,  Walls  and  floors  will  be  of 
reinforced  concrete.  There  will  be 
motal    lath    and   plaster    interior    parti- 


etal 


nd   fran 


Interior  finish  will  be  of  pine.  A  cov- 
ered platform  30  by  163  feet  will  also 
be  constructed.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Modern  plumbing  and  electric  work 
are  specified.  Plans  are  complete  and 
figures   are   being    taken. 

LONG  BEACH,  LOS  ANGELES  CO., 
CAL. — Ice  and  cold  storage  plant,  2 
story,  brick  and  frame,  5^5, 000.  Archi- 
tect, Faget  Engineering  Co.,  Central 
Bldg.,  L.  A.  Owners,  People's  Ice  and 
CoH  Storage  Co.  The  plant  will  be 
erected  at  the  corner  of  Ocean  Park 
avenue  and  3rd  street,  and.  will  cover 
an  area  of  200  by  125  feet.  The  first 
story  will  be  of  brick  construction 
With  plaster  exterior,  the  second  story, 
which  will  cover  half  the  area,  will  be 


with  plaster  over 
rior.  A  complete 
•ating  machinery 
veil  drilled  and 
1.  The  company 
distilled    water. 


of  frame  construction 

metal  lath  on  the  extc 

etiuipment    of    refrige 

will    be    installed,    a 

pum'ping    plant    put    i 

will    manulacture    ice 

ice    cream    and    soda    waier.      Plans    are 

being  prepared. 

Contracts   Awarded. 

GRESHAM.  ORE.— Factory,  ]  sfory 
and  base,  reinforced  concrete,  825,000 
Architect.  P.  Cbappell  Browne,  Mo- 
hawk Bldg.,  Portland.  Owners.  Beaver 
State      'Motor      Car      Co.      Contractors, 


FIRE  HOUSES  AND  JAILS. 


OAKLAND.  CAL  —  .Ibll  plumbing. 
Cost  not  stated.  Architects.  Palmer  & 
Hornbostel.  New  York  and  City  Hall 
Bldg..  Oakland.  Owners,  City  of  Oak- 
land. All  bids  received  sometime  ago 
for  the  furnishing  and  .nstallatlon  of 
-■ipeeial  jail  plumbing  v.-ere  rejected 
and  new  figures  are  being  called.  Bids 
will  be  opened  on  January  29th.  Plans 
and  specifications  can  be  secured  from 
the    architects. 

SEATTLE.  WASH. — Fire  station  and 
jail.  3  story  and  base,  reinforced  con- 
crete. $100,000.  Architect.  D.  R.  Hunt- 
ington. Seattle.  Owners.  City  of  Se- 
attle. A  resolution  has  been  intro- 
duced by  Supervisor  Pierce  calling  for 
a  bond  election  to  secure  funds  for  a 
combination  fire  station  snd  jail  in  Uie 
Denny  Hill  Distiict.  Preliminary 
plans  of  the  architect  accompanied  the 
icsolution.  Further  mention  will  be 
n  ade  of  the  work. 


FLATS. 

SAN  FRANCISCO— Flats,  2,  2  story 
and  base,  frame,  $5,000  each.  Archi- 
tect, Herbert  A.  Schmidt,  Royal  Insur- 
ance Bldg..  S.  F.  Owner,  Charles  J. 
U.  Koenig.  520  Church  street.  These 
two  buildings  will  be  erected  on  the 
north  line  of  Broadway,  east  of  Larkin 
streets.  Each  has  been  designed  to 
contain  two  modern  flats  of  five  and 
six  rooms  each.  Interiors  will  be  fin- 
ished in  pine  with  some  oak  floors 
and  elm  panels.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Bath  rooms  will  have  iile  wainscot 
and  composition  floors.  There  will  be 
automatic  water  heaters.  Exteriors 
will  be  covered  with  rustic,  cement 
piaster  on  metal  lath  and  a  pressed 
brick  veneer  base.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO— Flats.  2  story 
and  base,  frame.  $5,000.  Architects, 
Rousseau  &  Rousseau  Monadnock 
Bldg.,  S.  F.  Owners,  Rousseau  Realty 
Co.  The  building  will  be  erected  on 
the  south  side  of  Greenwich  street 
west  of  Larkin,  covering  an  area  of 
271^  feet  by  46i4  feet.  There  will  be 
two  flats  of  five  rooms  each.  Interior 
finish  will  be  of  pine  and  redwood. 
Oak  floors  will  be  used  in  the  princi- 
pal rooms.  Bath  rooms  and  kitchens 
will  have  tile  wainscot.  Exterior  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the    work    will   be   done   by    Day    Labor. 

SAN  FRANCISCO— Fiats,  3  story 
and  base,  frame,  $7,000.  Architects, 
Falch  &  Knoll,  Hearst  Bldg.,  S.  F 
Owners.  Frediani  Bros.  The  building 
will  be  erected  on  Folsom  street  near 
Third,  and  will  be  arranged  for  one 
store  on  the  first  floor  and  two  flats 
on  the  upper  floors.  Inferior  finish 
will  be  of  pine  and  redwood.  Gas 
grates  and  tile  mantels  %vill  be  used. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Exterior  of 
the  building  will  be  covcied  with  ship- 
lap  and  rustic.  Plans  are  com.plet6 
and    ligures    are   being    taken. 

SAN  FRANCISCO — Flats,  2  story 
and  base,  frame,  $4,000.  Archit.?ct, 
none.      Owner,    James      Finegan.      3342 
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Army  street,  S.  F.  The  building  will 
ho  erected  on  Serpentine  street,  east 
of  Mission,  covering  an  area  of  25  by 
53%  feet.  There  will  be  four  flats  of 
five  rooms  and  bath  each.  Interiors 
will  be  finished  in  pine  and  redwood 
with  some  oak  floors.  Each  living 
room  will  have  an  open  fire  place  and 
tile  mantel.  Bath  _rooms  will  have 
composition  floors.  Kitchens  and  baths 
will  have  tile  wainscot.  Exterior  of 
tilt-  building  will  be  covered  with  rus- 
tic end  shiplap.  Plans  are  complete 
and  in  the  hands  of  the  owner  wiio 
will  do  the  work  by  ay  Labor.  All  ma- 
terials are  now   being  purciiasied. 

SAN  FRANCISCO— Flats.  2  story 
and  base.  frame.  $3,200.  Architect, 
none.  Owner.  E.  F.  Maxwell,  738  Cle- 
ment street.  S.  F.  The  building  will  be 
erected  on  the  north  side  of  Clement 
street  east  of  9th  avenue.  The  first 
floor  will  be  occupied  by  a  store,  while 
the  uppper  floor  will  be  arranged  for  a 
five-room  flat.  Inteilor  of  the  flat  will 
be  finished  in  pine  and  redwood  with 
some  oak  floors.  There  will  be  an 
open  fire  place  and  tile  mantel.  Bath 
room  and  kitchen  will  have  tile  wain- 
ccct.  There  will  be  patent  store  fronts. 
Exterior  of  the  building  will  be  cov- 
ered witli  rustic  and  shiplap.  Plans 
are  complete  and  the  work  will  be 
done  by   Day  Labor. 

SAN  FRANCISCO—  Flats.  2  story 
and  base.  frame.  $2,500.  Architect, 
none.  Owner.  W.  G.  McDlarmid,  56 
Ellsworth  street  S.  F.  The  building 
will  be  erected  on  the  north  side  of 
26th  street,  west  of  Dolores,  covering 
an  area  of  27  by  32  feet.  Interior  will 
be  flnlshed  in  pine  and  redwood.  There 
will  be  two  small  flats.  Bath  rooms 
and  kitchens  will  have  tile  wainscot. 
Open  fire  places  and  tile  mantels  are 
specified.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
Materials   are   now    being   purchased. 

SAN  FRANCISCO — Plat  alterations, 
frame  construction.  $2,000  and  $3,000. 
Architects,  O'Brien  Bros.,  Clunle  Bldg., 
S.  F.  Owner's  name  withheld.  Plans 
are  complete  and  figure.?  are  now  be- 
ing taken  tor  the  alteration  of  two 
flat  buildinga.  Included  in  the  work 
will  be  new  store  fronts,  plumbing, 
electric  work,  plastering,  interior  fin- 
ish and  exterior  painting  and  plaster 
work. 


GARAGES. 


Coiitracis   Awarded. 

SEATTLE,  WASH.— Garage,  2  story 
and  base.  $30,000.  Architect,  none. 
Owners,  Waterhouse-Sands  Co..  Con- 
tractors. Sound  Construction  and  En- 
gineering Co..  Lowman  Bldg..  Seattle. 
Contract    price.    $30,000. 


GOVERNMENT   WORK   AND 
SUPPLIES. 

Strnctuml    SteeL 

Uuder  advertisement  appearing  else- 
where in  this  issue  for  furnishing  fab- 
ricated structural  steel,  etc..  for  the 
n?val  station.  Pearl  Harbor.  Hawaii, 
bids  to  be  opened  February  7  at  the 
bureau  of  yards  and  docks.  Navy  De- 
partment. The  specifications  provide 
as    follows: 

It  is  the  declared  and  acknowledged 
intention    and    meaning    to    provide    and 
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secure  the  fabricated  structural  steel, 
reinforcing  rods,  with  castings  and 
pipe  handrails  for  stair'^ays  required 
for  five  shop  buildings,  viz.  Boat  store- 
house, pattern  shop,  paint  sitop  and 
rigging  loft,  steei  storeliouse  and 
metal  and  lumber  storeliouse,  properly 
marked,  bundled,  and  .ielivered,  out 
not  erected.  No  anchor  bolts  will  be 
required    under    this    contract. 

The  material  required  lor  tlie  various 
buildings  is  comprised  in  the  following 
general    description; 

(a)  Paint  Shop  and  Rigging  LK)ft. — 
Stluctural  steel  for  trusses,  purlins, 
struts,  diagonal  bracing,  columns,  sec- 
ond-floor framing,  side  and  end  wall 
girts,  window  framing,  s'.airs,  elevator 
shaft,  and  door  slides  and  hangers;  re- 
inforcing rods  for  second  floor;  cast- 
ings for  stair  treads,  an^l  pipe  railings 
for  stairs. 

(b)  Pattern    Shop.— Structural      steel 
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(c)   Steel       Storehouse.    —    Structural 
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(d)   Metal   and   Lumber   Storehouse. — 
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Paint  shop  and  riggine-  loft,  520,800 
pounds;  pattern  shop.  195,000  pounds; 
steel  storehouse,  504,800  pounds;  metal 
and  lumber  storehouse.  382,000  pounds; 
boal  storehouse,  591,000  pounds;  total, 
2,193.600    pounds. 

Weights  and  lengths  of  reinforcing 
rods    required: 

Paint  shop  and  riggirg  loft:  Two 
hundred  and  thirty  Vi-i"-Ch  round  rods 
21  feet  6  inches  long.  685  7-16-inch 
round  rods  16  feet  6  inches  long,  and 
345    7-16-inch    round    rods    24    feet   long. 

Pattern  shop;  Eight  hundred  and 
twenty  %-inch  rounds  2:  feet  6  inches 
long,  1,230  %-inch  rounds  23  feet  long, 
lit  %-inch  rounds  15  feet  long.  10  hi- 
inch  rounds  22  feet  Ion,-,  375  %-inch 
rounds  21  feet  long.  5  -4 -inch  rounds 
15  feet  long,  15  %-inch  rounds  35  feet 
long,  475  %-inch  rounds  20  feet  9 
inches  long,  155  %-Inch  ounds  24  feet 
long,  225  1-lnch  rounds  20  feet  6  inches 
long. 


Approximate     total 
ing   rods    79,000    pouni 
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,  L.   Wolf  Mfg. 

Radiator  Co.; 
nonconducting  coverings,  Johns-AIan- 
viJle  Co.;  radiator  valves,  Jenkins 
Bros.;  damper  regulator  and  air  valves 
for  radiators,  American  Radiator  Co.; 
air  valves  for  end  of  steym  mains,  do; 
rndiators,  American  Radiator  Co.;  calj- 
inet  and  tablet.  Frank  Adam  Electric 
Co.;  conduit.  National  r.letai  Molding 
Co.;  rubber-covered  wire,  Detroit  In- 
sulated Wire  Co.;  plug  receptacles  and 
snap  switclies,  Metropoilt.in  Electric 
Mfg.   Co. 

Cheyenne,  W'yo.,  RepolTH,  Kte. 

The  contract  for  repa:rs  and  paint- 
ing in  the  U.  S.  post  office  building  at 
Cheyenne.  Wyo.,  has  been  awarded  to 
J.  P.  Sullivan,  Chicago,  t'l  ,  at  $3,744. 


Port    Wo-rden,    Wash.,    Bakery. 

The  contract  for  the  construction  ot 
an  addition  to  the  bakery  at  Port  Wor- 
den.  Wash.,  has  been  awarded  to  Kok- 
man  &  Mowat,  of  Seattle,  Wash.,  at 
prices  as  follows:  Construction.  $1,218.- 
71,  plumbing,  $415;  heating.  $-560;  wir- 
ing, $48;  fixtures  are  to  be  in  accord- 
ance with  government  specification  of 
June.    1910. 

Albany,    Ore.,    Post    Office.. 

As  previously  reported,  the  contract 
for  the  construction  of  'he  V.  S.  post 
oflice  at  Albany.  Ore.,  was  awarded  to 
Fied  A.  Erlxon,  Salem,  Ore.,  at  $58,282. 
In  the  construction  of  the  building  fix- 
tures   and     material     manufactured     by 


San     FranelHco,     Cat.,     Plunter     Models. 

The  following  bids  weie  received  by 
the  supervising  architect,  Treasury  De- 
partment, Washington,  D  C,  for  fur- 
nishing plaster  models  for  the  U.  S. 
subtreasury    at    San    Francisco.    Cal. : 

Neum-an  &   Evan.   New   York  city,   $1.- 


contractors  were  not  informed  at  :iny 
time  that  there  was  urgent  need  of  the 
steel.  It  is  held  by  the  War  Depart- 
ment that  the  question  devolves  on  the 
definition     of    what     may    be    regarded. 

able  time  which  may  be  taken  by  the 
contractors  for  the  delivery  ot  the 
niaterial,  and.  in  view  of  the  fact  that 
the  steel  was  shipped  within  four 
nicnths  of  the  date  ot  tne  order,  the 
shipment  is  regarded  as  having  oc- 
curred within  a  reasonable  time.  There 
was,  however,  considerable  delay  be- 
tween the  date  of  sihioment  and  the 
arrival  ot  the  material  at  Honolulu, 
but  there  is  notliing  to  show  why  or 
where    this   delay    occurred. 

Government    Manufaeturo    of    War    Ma- 
terial. 

In  the  hearings  which  have  been 
conducted  this  session  before  the 
House  military  and  naval  committee 
it    Is    ohservei  that    some    of    the    mem- 
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Donnelly    &    Rii 
ity.    $1,485. 
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Outlet    Pipes. 

Abstract  ot  bids  opened  at  Los  An- 
geles. Cal.,  under  advertisement  No. 
256-F  for  outlet  pipes  for  Minatare 
dam.    North    Platte    proj.-ct; 

The  East  Jersey  Pipe  Co..  50  Cliurch 
street.  New  York  city,  $:.2SS;  at  Pater- 
son.  N.  J.,   20  days;   weight   127,675   lbs. 

The  Wm.  B.  PollocK  Co..  Youngs- 
town,  Ohio,  $5,800.  riveted  pipe;  at 
Ycungstown,   Ohio,  60  days,    169,024    lbs. 

Riter-Conley  Mfg.  Co..  Pittsburgh, 
Pa.,  $6,310,  riveted  pipe;  at  Leetsdale, 
Pa..    70   days;    157.000   tbs. 

American  Spiral  Pipe  Works,  Chi- 
cago, 111.,  $6.4175,  la-p-weided  pipe;  at 
Chicago.   111.,   SO  days;   111.5O0   lbs. 

S.  .Morgan  Smith  Co.,  York,  Pa.,  $6,- 
600,  riveted  pipe;  at  York,  Pa.,  130 
days;    152,000   lbs. 

Pelton  Water  Wheel  Co.,  New  York 
city,  $7,300,  riveted  pipe;  at  Harris- 
burg,   Pa.,   80   days;    145,000    lbs. 

Fulton  Engine  Works.  Los  Angeles. 
Cal.,  $12,234,  riveted  pipe,  at  Los  An- 
geles,  Cal.,   90   days;   15'5,000    lbs. 

CoBlroversy    with    Belgian    Contractor. 

A  long-standing  controversy  between 
the  constructing  quartermaster  at  Hon- 
olulu and  a  manufacturing  concern  of 
Brussels,  Belgium,  over  the  delay  in 
the  delivery  of  certain  special  tool- 
steel  bars,  etc.,  has  been  terminated. 
The  order  for  the  material  was  placed 
in  July,  1911;  the  material  was  shipped 
in  November  of  that  year,  and  did  not 
reach  Honolulu  until  .March,  1912,  too 
l[.te  to  be  of  any  use.  It  was  claimed 
that  the  delivery  was  not  made  within 
a  reasonable  time  after  the  date  of  the 
order,  and  the  quartermaster  refused 
to  accept  it.  The  foreign  firm,  in  the 
course  of  the  correspondence,  expressed 
a  willingness  to  make  a  reduction  in 
its  bill  of  $350.  It  appears  that  there 
was  nothing  in  the  original  ordei'  to 
indicate    the    time    ot    delivery,    and    the 
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ascertaining  whether  more  work  inay 
not  be  done  at  government  plants.  The 
chief  of  ordnance  of  the  Army,  for  in- 
stance, and  the  chief  m  the  quarter- 
master corps  were  aski-d  repeatedly 
by  memhers  of  the  military  committee 
whether  there  would  not  be  a  material 
saving  in  the  public  expense  by  having 
supplies  made  at  government  plants 
instead  of  purchased  under  contract. 
It  is  evidently  desired  to  increase  as 
much  as  possible  the  output  of  the 
military-naval  shops.  It  so  happens 
that  this  agitation  is  created  for  the 
n.ost    part    by    memhers    in    whose   dis- 


cts 


ated 


nd  the  desir 


th 


rnmunt  plants,  and 

conomy   in   that  di- 

tion    is   born   of   the   expectation   that 

increase   in   plant   outout   will   mean 

employment    of       adoitional     labor. 

>  ot  the  questions  presented  to  Gen- 

1    Crozier    had    to    do    with    the    in- 

of  the  plant  at   Rock   Island  Ar- 

enal   with  a   view    to   making  a   saving 

f    25   per  cent  on   contract   prices     on 


tille 


ehic 


uch 


aisso 


inutactured 


stlm>i 


Umbers, 

Rrck  Island.  Th« 
sufficiently  large  to  permit  ot  such  v«- 
hicles,  for  which  the  capacity  is  lim- 
ited, being  manufaeturca  by  contract. 
This  is  necessary,  as  conditions  are 
r.ot  always  such  when  appropriations 
become  available  as  to  permit  of  the 
work  being  done   in  a   reasonable   time 


The    in 


ased 


city 


at  Rock  Island  to  manufacture  artillery 
veiiicies  is  equivalent  to  appropriations 
of  about  $1,200,000  a  year.  A  saving  of 
25  per  cent  on  the  carriages,  limbers, 
ard  caissons  included  in  appropriation 
of  $1,200,000  will  be  made  and  the  sav- 
ing used  to  secure  additional  material. 
This  saving  would  amount  to  approx- 
imately $215,000.  If  all  the  artillery 
vehicles  covered  by  this  year's  esti- 
mate could  be  manufactured  at  an  ar- 
senal under  as  favorable  conditions  as 
at  Rock  Island,  the  saving  would  be 
approximately    $380,000.      Under   present 


cndit 


nt    tor 


to    the 

utacturing    field 
aving    could    be    1 


al      equi 
rtille 


appropriation  of  $1,200,001. 

Rlvenlde,    Cal.,    Vault    Sht^lvlne- 

The    contract      for      Installing    metal 
\BuU    shelving    in    the    U     S.    post    office 
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at  Riverside,  Cal.,  has  heen  uwarded 
to  Watson  Mtg.  Co..  Jainestonn,  N.  Y., 
at  (271:  time  90  days. 

Protest  of  Snpplj'  Firm. 

In  the  award  of  a  contract  under  the 
War  Department  during  the  present 
week  an  interesting  question  was  pre- 
sented. The  bidder  whose  proposal  was 
accepted  specified  a  ceitain  type  of 
fixtures  for  installation  in  tiie  general 
work  in  which  he  wis  interested. 
After  the  contract  was  awarded  the 
successful  bidder  represented  to  the 
War  Department  that  it  would  be  to 
his  advantage  it  he  could  furnish  an 
article  or  fixture  from  a  manufitctur- 
ing  source  different  froui  that  he  had 
specified.  The  lecommendatlon  .^ was 
nrade  that  the  substitute  type  of  arti- 
cle would  be  accepted.  This  led  to  a 
protest  from  the  firm  which  had  been 
originally  named  as  the  source  of  the 
fixtures. 

The  protest  appears  to  have  been 
well  taken.  It  is  in  the  interest  of  the 
gxvernment  that  biddes  be  reauired  to 
furnish  an  article  whicli  they  have 
specified  or  wliich  is  exclusively 
named  in  the  specifications.  Of  course, 
when  something  "equally  good"  is  per- 
mitted then  it  becomes  a  matter  with- 
in the  discretion  of  the  government 
official  which  of  sever,vl  substitutes 
designated  are  acceptable  to  the  gov- 
ernment. When  an  article  Is  named 
to  the  exclusion  of  all  others,  either 
by  the  successful  bidder  or  in  the  gov- 
errment  specifications  on  which  the 
bid  was  made,  it  is  important  that 
there  be  no  exception,  which  In  the 
end  permits  the  establishment  of  a 
dangerous  precedent.  Witn  such  a  de- 
parture  from   a   strict   rule   tlie   govern- 


nt  is  in  the 


ing  what  it 
bids  were  n 
fairly,    beca 


fore  bid 
thtre  m£ 
part    of   ; 


•  obtain.      Those   whose 

?cepted  are  not  treated 

with     t:ie    opportunity 

amend    the    specificafons    they,    too. 

ight    have    occasion    to    modify    their 

ds.      If    the    government    is    going    to 

opt  a  new  rule  it  should   do  this  be- 

are     opened,     in     order     that 

be    no    opportunity    on    the 

al    bidders   to     entertain     a 

r  to  believe  ti.emselves  the 

favoritism. 


were  sub,iected.  The  ch'ef  oljjection 
against  tlie  aLtion  taken  by  the  comp- 
troller's office  under  tl.»  late  admin- 
istration arose  from  the  tact  that  the 
tenor  of  tl^e  decisions  appeared  to  be 
bilious  and  bellicose.  There  seemed  to 
be  a  disposition  to  find  out  just  where- 
in the  contractor  could  Ve  set  back  by 
an  exact  Interpretation  oi  law  and  reg- 
ulations. There  was  not  that  practi- 
cal consideration  of  questions  which 
might  be  expected  of  a  .iudicial  officer. 
S.nce  Mr.  Downey  has  i  een  comptrol- 
ler the  tenor  and  tone  of  the  comp- 
troller's decisions  have  perceptibly 
changed  for  tne  better.  There  seems 
to  be  a  willingness  to  believe  that  the 
ccntractor  now  and  then,  at  least,  has 
a    meritorious    claim. 


BIIIInBS,     Mont.,     Furniture. 

The  following  bids  wer.j  received  by 
the  supervising  architect.  Treasury 
Department,  Washington.  D.  C,  for  in- 
stalling furniture  In  the  U.  S.  post  of- 
fice at  Billings,  Mont.: 

Louck  &  Hill  Co.,  Richmond,  Ind., 
Jl,197.85;    90    days. 

Federal  Equipment  Co.  Carlisle,  Pa., 
$!,881.25;    100    days. 

Commercial  Cabinet  Co.,  Chicago,  III., 
$2,160:    60   days. 

Improvement     In     Comptroller'H     Ofllee. 

It  Is  gratifying  to  observe  that 
Comptroller  Downey,  who  has  succeed- 
ed Comptroller  Traceweli  in  the  Treas- 
ury Department  as  the  official  who 
must  finally  pass  upon  the  claims  of 
contractors  and  other  subjects  In  con- 
troversy with  the  accounting  officers 
of  the  government,  is  manifesting  a 
liberality  and  breadth  of  view,  which 
Is,  to  say  the  least,  refref:hing.  Under 
the  former  administraiton  the  claim- 
ant had  a  right  to  feci  that  it  was 
scmewhat  of  the  ''nit  and  miss"  va- 
riety of  decision  to  which   his  Interests 


Nnval    Torpedo    Station    for    the    West 

The  recommendation  of  the  Secre- 
tary of  the  Navy  to  expend  $260,000  for 
the  increase  In  the  facilities  of  the  tor- 
pedo station  at  Newport  has  suggested 
the  question  among  members  of  the 
House  Naval  Committee  -.is  to  the  wis- 
dom of  having  this  sum,  or  a  part  of 
it,  used  toward  the  establishment  of  a 
torpedo  factory  on  the  Pacific  Coast. 
There  was  an  appropriation  made  two 
or  three  years  ago  for  the  purchase  of 
land  on  the  west  coast  for  the  estab- 
lishment of  a  repair  t.iipedo  station, 
with  a  view  to  repairing  torpedoes  on 
that  coast  Instead  of  going  to  the  ex- 
pense of  transporting  them  across  the 
continent,  but  the  land  which  was  se- 
lected at  Keyport  Peninsula,  Wash., 
was  held  at  such  a  hlgli  figure  by  the 
"land  sharks"  that  the  Navy  Depart- 
ment was  forced  to  abandon  the  idea 
of  acquiring  this  tract.  Since  then  no 
bitter  success  has  attended  the  efforts 
of  the  naval  authorities  to  obtain  the 
land  or  any  other  site  which  would  be 
equally  available   for  the  purpose. 


— HALUS  &  SOOIETy  BLDOS— 

RICHMONIJ,  CONTRA  COSTA  CO, 
CALi. — Lodge  hall,  3  story  and  base, 
brick,  $50,000.  Architect,  James  T. 
Norbett,  Richmond.  Owners,  Richmond 
Eagles  Hall  Association.  Mr.  Narbett 
and  a  Building  Commltlee  are  now 
considering  several  sltcp  for  a  new 
lodge  building.  Two  sites  on  Rioh- 
mcnd  avenue  are  said  to  be  most  fa- 
vorably considered.  In  case  either  of 
these  is  selected  the  building  will  be 
des-Igned    with    stores   on    the    first    floor 


and 


and 


offlc 


upper  floors,  which  arrangement  will 
afford  the  owners  an  Income.  Further 
particulars  of  the  building  will  be 
g-ven  as  plans  progress. 

* 

HOSPITALS 

TURLOCK,  STANISLAUS  CO.,  CAL 
— Hospital,  2  story  and  base,  reinforced 
concrete,  $40,000.  Architect,  John  J. 
Foley,  46  Kearny  street,  S.  F.  Own- 
ers. Sisters  of  Providence,  A  site  has 
been  secured  and  funds  are  now  nearly 
all  available  for  the  construction  of  a 
modern  hospital.  Funds  have  been 
donated  by  the  citizens,  and  the  hos- 
pital will  be  conducted  as  a  non-sec- 
tarian institution.  Plan-  will  be  ar- 
ranged   for    two    wards,    a    number      of 


offlc 


rter 


vlll    be    finished    In    pine,    hard- 


wood and  tile.  Construction  will  bo 
fireproof.  There  will  be  steam  heat, 
oil  burning  plant,  hot  water  system 
and  v.icuum  cleaning.  Kxterlor  of  the 
building  will  be  faced  with  cement 
plaster.     Plans   are  being    prepared. 

NAPA.  NAPA  CO.,  CAL. — Recreation 
building,  frame  and  concrete.  Cost 
lot  s.tated.  Architect,  Slate  Architect 
-McDougall,  Sacramento.  Owners,  State 
of  California.  Plans  for  a  recreation 
building  which  is  to  be  erected  at  the 
Napa  State  Hospital  have  been  com- 
pleted and  are  now  out  for  figures. 
Bids  will  be  opened  on  February  24th 
by  the  State  Board  of  Control.  Plans 
and  specifications  can  be  secured  from 
the  State  Department  of  Engineering. 
An  official  proposal  appears  in  another 
column   of   this   issue. 

MARTINEZ.  CONTRA  COSTA  CO.. 
CAL — Hospital  addition,  2  story  and 
base,  reinforced  concrete,  $30,000.  Ar- 
chitect, W.  H.  Weeks,  75  Post  street. 
S.  F.  Owners,  Contra  Costa  County. 
The  building  will  be  In  the  nature  of 
a  new  wing  to  the  County  Infirmary 
and  will  contain  wards  and  private 
rooms.  A  modern  operating  room  and 
equipment  will  also  be  installed.  In- 
terior finish  will  be  of  pine.  Plans  .pro- 
vide for  steam  heat,  a  hot  water  sys- 
tem and  vacuum  cleaning.  Tile  and 
marble  will  also  be  used  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  now  being  pre- 
pared and  figures  will  be  called  for 
within    a   short    time. 

» 

HOTELS 

SAN  FRANCISCO— Hotel  3  story 
and  base.  Class  C  construction,  $15,- 
000.  Architect,  David  C.  Coleman, 
Merchants'  National  Bank  Bldg.,  S.  F. 
Owner's  name  withheld.  Tiie  building 
will  be  erected  on  Third  .street  near 
Bryant,  and  will  be  designed  for  stores 
on  the  first  floor  and  a  number  of 
liotel  rooms  and  several  baths  on  the 
upper  floor.  Interior  will  be  flnlshed 
In  pine  throughout.  There  will  be 
steam   heat    and   a   central    iieating   sys- 

scot  and  composition  floors.  There 
win  be  patent  store  fronts  and  plate 
glass  windows.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  out  for  figures. 

SAN  FRANCISCO— Hotel,  4  story 
and  base.  Class  C  construction,  $40,000 
Architects,  Shea  &  Lofquist.  Bankers' 
Investment  Bldg.,  S.  F.  Owners,  M.  C. 
and  J.  B.  Kennedy.  This  building  will 
be  erected  at  the  corner  of  Ellis  and 
Larkin  streets,  covering  a  considera- 
ble ground  area  There  will  be  a  store 
besides  the  hotel  entrance  and  lobby 
on  the  first  floor.  Upper  floors  will  be 
arranged  for  in  the  neighborhood  of 
70  guest  rooms,  a  large  percentage  of 
which  will  have  private  baths.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  vacuum  cleaning  system  and 
hot  water  supply.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  .  Soke  wall  beds  will  be  used. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Working  draw- 
ings are    being   prepared. 

OAKLAND,  CAL — Hotel,  7  story  and 
base,  reinforced  concrete,  $110,000.  Ar- 
chitect, C.  W.  Dickey,  Central  Bank 
Bldg.,  Oakland.  Owner,  Frank  Bllger. 
The  building  will  be  erected  on  the 
north   side  of   leth   street   between  San 
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Petlo  and  Telegraph  avenues.  Con- 
struction will  be  practically  fireproof. 
Interior  flnisli  will  be  of  pine  and  ha'-d- 
woods.  There  will  be  in  the  neighbor- 
hood of  150  guest  rooms,  nearly  all 
having  private  baths.  There  will  be 
a  large  lobby -and  office.  Plans  pro- 
vide for  steam  heat,  elevator  service, 
wall  beds,  vacuum  cleaning  and  hot 
water  system.  Metal  window  sash  and 
frames  will  be  used.  Ornamental  plas- 
ter, marble  and  tile  will  be  used  In  the 
ei.trance  and  lobby.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.      Plans    are    being    prepare<l. 

OAKL..\ND,  CAL. — Hotel  work.  J2.- 
000.  Architect,  Clay  N.  Eurrell,  Alliany 
Bldg.,  Oakland.  Owners,  Morris  & 
Muller.  Plans  are  being  prepared  for 
tile  ornamental  plaster  work,  marble 
work,  light  fixtures,  mantels  and  wall 
paper  In  the  lobby  and  lounging  rooms 
of  the  seven-story  hotel  building  be- 
ing erected  at  the  corner  of  14tb  and 
Jefferson  streets.  Owners  will  take 
figures. 

SEATTLE,  WASH. — Hotel,  6  story 
and  base,  brick  and  steel,  $60,000.  Ar- 
chitect, John  Graham,  Lyon  Bldg..  Se- 
attle. Owner,  P.  J.  Murphy.  The  build- 
ing will  be  erected  at  the  corner  of  6th 
and  Jackson  streets  and  will  cover  a 
Itrge  area.  Construction  will  be  prac- 
tically fireproof  with  a  steel  frame, 
brick  walls,  reinforced  concrete  floors 
and  hollow  tile  Interior  partitions.  All 
guest  rooms  will  have  private  baths. 
Interior  finish  will  be  of  pine  and 
hardwood.  Plans  provide  for  steam 
htat,  elevator  service,  a  vacuum  clean- 
ing system  and  metal  window  sash 
and  frames.  A  complete  oil  burning 
system  will  be  Installed.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Ornamental  plaster,  marble 
and  tile  will  be  used  In  the  entrance 
and  lobby.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  comiplete  and  figures  will  be  called 
for  at  once. 

SUTHERL.IN,  ORE.— Hotel,  2  story 
and  base,  brick,  $30,000.  Architect, 
Earl  A.  Roberts.  Selling  Bldg.,  Port- 
land. Owner,  F.  B.  Walte,  The  huild- 
ing  will  be  erected  on  a  corner  site. 
Tlie  first  floor  will  contain  a  large 
store  besides  the  main  hotel  office, 
lobby,  dining  room,  kitchen  an<l  ice 
storage  plant.  Upper  floor  will  be  di- 
vided into  40  guest  rooms,  15  of  which 
will  have  .private  baths.  Interior  fin- 
ish will  be  of  pine  tbrougiiout.  Plans 
provide  for  steam  lieat  and  patent 
store  fronts.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Exterior  of  t/lie  buildin,?  will  be  faced 
witli  pressed  brick.  Plans  are  being 
prepared. 

PANAMA  -  PACIFIC    EXPOSI- 
TION  WOEK. 

SAS^  FRANCISCO — Can:.dian  Exhibit 
Palace,  frame  and  plaster  construction. 
$300,000.  Architect,  G.  F.  Freeman, 
London,  now  it  the  Palace  Hotel,  S,  F. 
Owners,  Dominion  of  Canada,  Final 
plans  for  the  Canadian  building  at  tlie 
Exposition  were  submitted  by  the  Ca- 
nadian architect  and  approved  by  the 
division  of  works  of  tie  Exposition 
yesterday.  Actual  building  work  is 
to  be  started  shortly.  Colonel  William 
Hutchinson.  Canadian  Exposition  Com- 
missioner, who  has  been  here  for  tlie 
I  Isst    couple    of    weeks    arranging    the 


BUILDING    AND    INDUSTRIAL    NEWS. 

nist  details  tor  Canada's  exhibit,  has  I 
been  In  constant  communication  with 
the  heads  of  the  various  departments  i 
and  divisions  of  the  Exposition,  and  It 
Is  his  desire  to  rush  the  work  with  ail 
possible  speed.  Canada  is  to  be  one  of 
the  foremost  exhibitors  it  the  Exposi- 
tion. The  pavilion  alone  will  cost  m 
the  neighborhood  of  $30t,000.  and  will 
be  among  the  greatest  of  national  and 
state  buildings,  being  240  feet  long, 
240  feet  wide  and  50  feet  high.  It 
will  be  the  largest  exposition  building 
ever  erected  by  Canada.  The  esti- 
mates tor  Canada's  exliihlts  here  In 
1915  call  tor  an  expenditure  of  $600.- 
000.  Practically  the  entire  exliibit  of 
Oi.nada  at  the  Ghent  Exposition  Is  en 
route   liere    now. 

SAN  FRANCISCO  —  Waslilngton 
Slate  exhibit  building,  frame  construc- 
tion, $60,000.  Architect,  A.  F.  Helde, 
46  Kearny  street,  S.  F.  Owners.  State 
of  Washington.  Architect  A.  P.  Helde 
has  secured  the  approval  of  the  Wash- 
ington State  Building  Commiittee  to  his 
plans  for  their  building  to  be  erected 
at  the  Panama-Pacific  Exposition.  A 
two-story  building  is  to  be  erected  in 
place  of  the  original  three-story,  as 
intended.  Washington  will  expend 
Dbout  $60,000  In  construction.  Bids 
will    be    called    for   shortly. 

SAN  FRANCISCO — Oriental  conces- 
sion bundling,  frame  construction,  $50,- 
000.  Architect.  Alfred  I.  Coffey,  Hum- 
boldt Bank  Bldg..  S.  F.  Owners.  Fung 
Ming  and  Mr.  Sullivan.  Bankers'  In- 
vestment Bldg.  Tlie  building  will  be 
a  three-story  structure  with  a  large 
central  tower.  A  site  100  by  200  will 
be  completely  covered  by  the  building 
The  design  has  been  carried  out  in  the 
true  Oriental  style.  Modern  plumbing 
and  electric  work  will  be  Installed. 
Exterior  will  be  covered  with  cement 
plaster  and  a  large  amount  of  galvan- 
ized iron  will  also  be  used.  Bids  will 
be  taken  by  the  owners. 

SAN  FRANCISCO — Wisconsin  State 
Exhibit  building,  frame  construction. 
Cost  not  stated.  Architects.  R.  M.  Mess- 
mer  &  Bros..  Milwaukee,  Wis.  Own- 
ers. State  of  W'iscunsin.  Plans  re- 
cently submitted  In  competition  with 
a  number  of  the  leading  architects  of 
Wisconsin  resulted  in  the  selection  of 
the  above  named  architects  to  design 
the  Wisconsin  State  building.  The 
exact  amount  of  money  to  be  expended 
has  not  yet  been  determined,  and  the 
question  of  the  type  of  iuilding  to  he 
erected  is  also  an  open  subject  at  this 
time.  Further  mention  will  be  made 
of   the   work. 

SAN  FRANCISCO— Court  of  Palms 
and  Flowers,  frame  consi ruction.  $184,- 
000.  Arcliltect,  Directo.-  of  Works, 
Service  Bldg..  S.  F.  Owners,  Panama- 
Pacific  International  Exposition  Co 
Strehlow,  Freeze  &  Peterson  submit- 
ted the  lowest  figure  .C.  $184,000  for 
tlie  construction  of  tliis  building.  Neil 
A.  McLean  was  the  next  lowest  bidder 
at  $197,000.  A  contract  will  be  award- 
ed In  the  course  of  a  week. 

SAN  FRANCISCO— Exhibit  building, 
frame  construction,  JIB, 000.  Arclil- 
tects.  Bakewell  &  Brown.  251  Kearny 
street,  S.  F,  Owners,  Ghirardelll  Choc- 
olate Co,  Plans  are  being  prepared  for 
a  private  concession  building  which 
will  be  occupied  by  tlie  Ghirardelll 
Cf.m.pany.  The  design  w,ll  probably  be 
in  the  Mission  style  witii  tlie  exterior 
covered   with   cement  plaster  on   metal 
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SA.M  FRANCISl 
and  base.  Class  A  consli  uction.  $150,- 
000.  Architect,  Frederick  H.  Meyer, 
H'.nkers'  Investment  Bldg..  S.  F.  Own- 
er. 1.  W.  Hellman,  Jr.  This  building 
will  be  erected  on  the  owner's  prop- 
erly ut  the  corner  of  Broadway  and 
Broderlck  streets  In  one  of  the  finest 
residential  sections  of  the  city.  The 
liuliding  will  contain  twenty  rooms, 
ii  eluding  billiard  hall,  conservatory 
and  danc3  hall.  There  will  be  a  com- 
plete steel  frame  with  exterior  walls 
faced  with  terra  cotta  and  stone.  In- 
terior finish  will  be  of  hardwoods  with 
hardwood  floors  throughout.  There 
will  be  a  central  heating  system,  prob- 
ably steam  heat,  elevator  service  and 
vi,cuum  cleaning  system.  All  bath 
rooms  will  be  equlp,ped  with  shower 
bath  and  will  be  finlsilied  in  tile.  A 
garage  will  also  be  erected  on  the  lot. 
Working  drawings  are  now  being  pre- 
pered  and  figures  will  be  called  for 
shortly. 

SAN  FRANCISCO  —  Residence.  2 
story  and  base,  frame.  $4,000.  archi- 
tect, none.  Owner,  Louis  K.  A.  Colton, 
534  Battery  street.  S.  F.  The  dwelling 
has  been  designed  for  a  seven-room 
house,  and  will  be  erected  on  the  west 
side  of  10th  avenue  south  of  Balboa 
.•.treet.  Inte-rior  will  be  finished  in 
pine  and  redwood  with  some  hardwood 
panels.  Oak  floors  will  be  used  in  the 
lUIng  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  beat 
and  open  Are  places.  Mantels  will  be 
of  tile  and  brick.  Bith  room  and 
kitchen  will  have  tile  wainscot.  An 
artomatic  water  heater  will  be  in- 
slalled.  Exterior  of  the  dwelling  will 
be  covered  with  rustic  and  shingles 
and  a  pressed  brick  veneer  base.  Plans 
are  in  the  hands  of  tl'e  owner  who 
will  do  the  work  by  Day  Labor. 

SAN  FRANCISCO  —  Residence.  2 
story  and  base,  frame.  $15,000.  Archi- 
tect. Charles  J.  Rousseau,  46  Kearny 
street,  S.  P.  Owner's  name  withheld. 
The  dwelling  will  be  erected  In  Forest 
Hill  on  a  lot  about  <3  by  100  and  will 
ccntain  a  Igare  living  loom,  reception 
ball,  library,  breakfast  room,  dining 
rtom  and  kitchen  on  the  first  floor, 
and  bed  rooms  and  open  air  porches  on 
tlie  second  floor.  The  oasement,  which 
is  elevated  above  the  ground,  will  con- 
tain servants'  rooms,  billiard  room, 
furnace  room  and  cellars.  The  inte- 
rior on  tlie  first  floor  wiil  be  finished 
in  fumed  oak  In  the  craftsman  style. 
The  bed  rooms  will  be  finished  In 
Louis  XVI  style  and  the  sleeping 
poiclies  will  bave  cement  floor  and  ce- 
ment walls  in  regul-ir  country  cottage 
style.  The  exterior  elevations  will  be 
of  cement  piaster  over  metal  lath  in 
tbo  tiue  Spanish  style.  Plans  are  be- 
ing   prepared. 

SAN  FRANCISCO  —  Residence,  2 
story  and  base,  frame,  $12,000.  Archi- 
tect, Charles  J.  Rousseau,  46  Kearny 
meet,  S.  F.  Owner's  name  withheld 
Tlie  dwelling  will  be  erected  in  St. 
Francis  Wood,  and  will  contain  a  large 
living  room  on  the  first  floor,  reception 
b.ill.  large  dining  room  with  French 
doors  at  one  end  lending  to  a  conser- 
viUorj,    which    will    be   used  also   as   a 


breakfast  room,  there  will  also  be 
kitchen  and  servants-  rooms  on  the 
first  floor.  The  second  story  will  con- 
tain a  sewing  room  and  three  large 
bed  rooms  and  a  large  open  air  sleep- 
ing porch.  The  interior  will  be  fin- 
ished in  red  gum  tliroiighout  and  the 
exterior  will  be  in  the  old  English 
style,  half  timber  and  cement  plaster. 
Plans   are  being  prepared. 

SAN  FRANCISCO  —  Bungalow,  1% 
story  and  base,  frame.  -52.000.  Archi- 
tect, none.  Owner.  N.  J.  Nelson.  4278 
2rd  street.  S.  F.  The  dwelling  will  con- 
tain six  rooms  and  bath,  and  is  to  be 
erected  on  17th  street,  west  of  Cole. 
Interior  finish  will  be  of  pine  and  red- 
wood with  oak  floors  in  the  principal 
rooms.  There  will  be  a  I'vrge  open  fire 
place  in  the  living  room  with  a  brick 
m:  ntel.  Bath  rooms  wll,  be  finished 
in  tile.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  rustic 
and  cement  plaster.  Plans  are  In  the 
hands  of  the  owner  and  the  work  will 
be  done  by  Day  Labor.  Materials  are 
now    being  purchased. 

SAN  FRANCISCO  —  Residence.  2 
story  and  base,  frame.  J3.000.  Archi- 
tect, none.  Owner.  C.  A.  Hall.  1318 
Dih  avenue.  S.  F.  The  house  will  be 
elected  on  the  east  side  of  23rd  ave- 
nue, south  of  Lake  street,  and  will 
contain  seven  rooms  and  bath.  Inte- 
rior finish  will  be  of  pine  and  some 
hardwood  panels.  Oak  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  An  automatic  water  heater  will 
be  installed.  Bath  room  and  kitchen 
will  have  tile  wainscot  E.vterior  of  the 
bouse  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete. The  owner  will  .'c  the  work  by 
Day   Labor. 

BERKELEY.  ALAMED.\  CO..  CAL. — 
Residende.  I'i  story  and  base,  frame. 
S2.500.  Arrhitect.  none.  Owners,  Pat- 
rick-Nelson Co..  2011  Shottuck  avenue. 
Bfkeley.  The  dwelling  has  been  de- 
signed for  a  six-room  hivse  with  bath 
and  sleeping  porch.  Inteilor  finish  will 
be  of  pine  and  redwood  with  some  oak 
floors.  There  will  be  furnace  heat  and 
an  open  fire  place.  Miantel  will  be  of 
brick.  Bath  room  will  hrwe  tile  wain- 
scot and  composition  floor.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  piaster  on  metal 
lath.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor.  Ma- 
terials   are    now    being    purchased. 

OAKLAND.  CAL— Residenee.  2  story 
and  base.  frame.  t3.CO0.  -Architect. 
Claude  Barton.  Security  Bank  Bldg., 
Oakland.  Owners.  Newman  and  Wil- 
kinson. The  dwelling  will  be  erected 
in  Claremont  Tract,  and  will  contain 
seven  rooms,  bath  and  sleeping  porch. 
Pine  and  redwood  finisli  and  hardwood 
flcors  will  be  useA  in  the  principal 
rooms.  There  will  he  furnace  heat 
and  open  fire  places  .Mrntels  will  be 
of  tile  and  brick.  An  automatic  water 
heater  will  be  installed.  Bath  room 
will  have  composition  floor  and  tile 
wainscot.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  arc-  complete  and 
figures    are    being    taken. 

PIEDMONT.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame, 
$4,500.  Architect.  Charle.'!  W.  MeCall. 
Central    Bank    Bldg.,   Oakland.      Owner. 
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Dr.  Shannon.  The  dweling  has  been 
designed  for  a  seven-room  house  and 
v/iU  be  erected  in  the  Piedmont  Tract. 
Interior  will  be  finished  in  pine  and 
hardwoods.  Oak  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception Imll.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick  and  tile.  Bath  room  win 
have  tile  wainscot  and  composition 
floor.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared 
OAKLAND.  C.AL. — Residence.  2  story 
and  base,  frame.  17.000.  Architect.  Al- 
vin  Stern.  1522  Broadway.  Oakland. 
Owner,  Roger  Colt.  This  house  will 
be  erected  at  the  southeast  corner  of 
Lennox  and  Monteclto  .streets.  and 
hss    been    designed    to      contain      eight 


aths 


In- 


terior finish  will  be  of  pine  and  hard- 
wood. Oak  floors  will  be  used  in  the 
principal  room.s.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  rooms  will  have  tile 
floors  and  wainscot.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing   prepared. 

BYRON.  CONTRA  COSTA  CO..  CAL. 
— Residence.  2  story  and  base,  frame. 
$3,500.  Architect.  E.  B.  Brown.  Ma- 
sonic Temple.  Stockton.  Owner.  Mr. 
Kamond.  The  dwelling  will  contain 
seven  rooms,  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine 
throughout.  Oak  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  Arc  places.  Man- 
tel will  be  of  tile.  Bath  room  and 
kitchen  will  have  tile  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
•nili  be  taken  at  once. 

MONTEREY.  MONTEREY  CO.,  CAL. 
— Residence.  2  story  and  base,  frame 
and  concrete.  $30,000.  Architects.  Shea 
&  Lofquist.  Bankers'  Investment  Bldg.. 
S.  F.  Owner.  Juan  Copper.  The  house 
will  be  designed  for  a  large  country 
home,  containing  in  the  neighborhood 
of  twenty  rooms,  three  baths  and 
sleeping  porches.  Interior  finish  will 
be  of  pine  and  hardwood  with  oak 
floors  in  the  principal  rooms.  Bath 
rooms  will  be  finished  in  tile  and  will 
be  equipped  with  showers.  There  will 
be  a  central  heating  svttem.  probably 
hot  water  heat,  a  vacuum  cleaning 
plant  and  hot  water  supply.  Exterior 
of  the  dwelling  will  he  faced  with  ce- 
ment plaster.  Roof  will  he  of  red  clay 
tile.      Plans  are    now    being    prepared. 

SAN  JOSE.  SANTA  CLARA  CO.,  CAL. 
— Residence.  I  story  and  base,  frame. 
52.000.  Architect,  none  Owner.  W. 
Reinhold.  Jr..  346  North  12th  street. 
.Ssn  Jose.  The  dwelling  has  been  de- 
signed for  a  five-room  hoi  se  with  bath. 
Interior  finish  will  be  of  pine  and  red- 
wood. Oak  floors  will  be  used  in  the 
principal  rooms.  There  will  be  a  large 
open  Are  place  and  brick  mantel.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. Exterior  of  the  house  will  be 
covered  with  rustic  and  shiplap.  Plans 
are  complete  and  the  work  will  be 
done    by    Day    Labor. 

CAPISTRANO,  ORANOR  CO..  CAL.— 
Residence.  2  story  and  base,  reinforced 
concrete.     Cost  not  stated.     Architects. 
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Walker  &  Vawter,  Hibernian  Bldg.,  L. 
A.  Owner,  Grace  Dolph.  The  dwelling 
will  contain  ten  rooms  and  four  baths. 
Irterior  finish  will  be  of  pine  and 
hardwoods  with  oak  floors  in  the  prin- 
cipal rooms.  Bath  rooms  will  have 
tile  floors  and  wainscot  There  will 
be  steam  heat  and  a  hot  water  sys- 
tem, vacuum  cleaning  and  special 
electric  work.  Several  I"rge  open  fire 
places  with  brick  and  tile  mantels  will 
be  used.  Exterior  of  the  house  will  be 
faced  with  cement  plaster.  Art  glass 
is  also  specified.  Plans  are  complete 
and  ready  for  figures. 
SAN  FR.\NCISCO — Residences.  2  2 
story  and  base,  frame.  |:.500  each.  Ar- 
cliitect,  none.  Owner.  F.  Nelson.  30 
Piesidio  Terrace.  S.  P.  These  houses 
will  be  erected  on  the  west  line  of 
15th  avenue  north  of  Ci'.ifornia.  Bach 
dwelling  will  contain  six  rooms  and 
lath.  Interiors  will  be  finished  in 
pine  with  some  hardwood  panels.  Oak 
floors  will  he  used  in  the  living  rooms 
and  dining  rooms.  There  will  he  large 
cii  en  fire  places  and  tile  i  r  brick  man- 
tels Bath  rooms  will  have  tile  wain- 
scot and  composition  flo  'rs.  Automatic 
water  heaters  will  be  installed.  Ex- 
teriors of  the  houses  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  owner  will 
do  the  work  hv  Day  Labor.  All  mate- 
rials are  now  oeing  purchased. 
« 

SCHOOLS. 

SAN  FRAXCiaCO^Sc.ool,  2  story 
iiid  base.  Class  A  construction.  $100.- 
iiCO.  Architect.  City  Department  of  Ar- 
chitecture. Temporary  City  Hall.  S.  P. 
Owners.  City  and  County  of  San  Fran- 
cisco. Plans  for  the  Washington  Irv- 
ing School,  to  be  erected  on  the  north 
side  of  Broadway  between  Sansome 
and  Montgomery  streets  have  been 
approved  and  are  now  out  for  figures. 
Bids  will  be  opened  by  the  Board  of 
Public  Wo|-ks  on  February  11th  Sep- 
arate bids  are  being  raken  for  the 
general  construction.  brick  work, 
plumbing  and  gasftttlng.  electric  work 
and  heating  and  ventilating.  An  of- 
ficial proposal  appears  in  another  col- 
umn of  this  issue.  Plans  can  be  se- 
cured from  the  Department  of  .Archi- 
tecture. 

SAN  FRANCISCO— School.  3  story 
and  base,  reinforced  concrete.  $70,000. 
Architects.  Shea  &  Lofi.ulst,  Bankers' 
Investment  Bldg..  S,  F:  Owners,  St. 
Paul's  Church.  The  building  will  be 
erected  at  the  corner  of  29th  and 
Church  streets,  and  will  be  designed 
for  a  parochial  school.  There  will  be 
a  number  of  class  rooms,  general  of- 
fice and  a  large  auditorium.  Interior 
will  be  finished  in  pine.  Plans  pro- 
\ide  for  a  central  lit-ating  system, 
probably  steam,  program  clocks  and 
vacuum  cleaning.  Exterior  will  be 
faced  with  cement  plaster.  Working 
drawings    are    being    prer-ured. 

PALMS.  LOS  ANGELES  CO..  CAL.— 
School.  1  story  and  base,  brick,  $45,000. 
.Architects.  Dennis  &  Hewitt.  Pay  Bldg.. 
L.  A.  Owners.  Palms  School  District. 
The  building  will  contan  eight  class 
rooms,  an  auditorium  seating  600  peo- 
ple. Iboys'  and  girls'  playrooms,  do- 
mestic science  department  and  manual 
training  department.  Construction 
will  be  of  brick  and  steel.  Interior 
linish  will  be  of  pine  with  maple  floors 
in  the  class  rooms.  .Modern  school 
pluinhing,    steam    heat   and    a    progi-am 
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EL  CENTRO,  IMPERIAL  CO..  CAL.— 
School.  1  story  and  base,  brick,  $30,000. 
Atchitect,    Pred    T.    Harris.    Holt    Bldg., 


Che 
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class  rooms,  princ 

■ipal's   office. 
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all. 
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Hrish  will  be  of  pine  with  maple  Hoors 
in  the  class  rooms.  Steel  ceilings, 
steam  heat  and  slate  blackboards  are 
specifled.  Exterior  of  the  building  will 
lie  faced  with  pressed  brick.  Plans  are 
ii.miilete  -and  figures  will  be  opened 
on  February  9th.  Plan=  can  be  se- 
cured  from   the   architect. 

ONTARIO,  SAN  BBR'XARDINO  CO., 
CAL— School,  2  story  and  base,  brick, 
Jie.OOfl.  Architect,  Norman  P.  .Marsh. 
Broadway  Central  Bldg..  L.  A,  Own- 
ers, Cllaffey  Union  High  School  Dis- 
trict. The  building  is  190  by  105  feet. 
Tl'e  concrete  found'ation  and  about 
one-half  of  the  brick  walls  are  stand- 
ing. All  interior  work.  carpentry, 
lilumbing  and  electric  wcrk  is  still  to 
lie  completed.  Architect  Marsh  has 
the  working  drawings  complete  and  is 
now  taking  figures.  Bids  will  be  open- 
ed on  February  5th.  Pl'ins  and  speci- 
lications  .can  be  secured  from  the  ar- 
chitect. 

THE  DALLES.  ORE.— School.  2  story 
and  base,  brick  and  concrete.  $100,000. 
Aichitect.    C.    K.    Crandail,    The    Dalles. 
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Paula  School  District.  Contractors,  re. 
The  Venlura  Mill  and  Lumber  Co..  lie 
Si.nta  Paula.      Contract    price,   $J3.911.  tin 

SEWERS,  STREET  WORK  AND     '  ■' 
WATER  SYSTEMS. 


sli,    plumbing,    electric 
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5ANTA  PAULA,  VENTURA  n 
School.  2  story  and  base,  brie 
I.  Architects.  Allison  &  Allis 
man      Bldg.,    L.    A.      Owners. 


.MANHATTAN  BEACH.  LUS  ANGE- 
LES CO..  CAL. — Municipal  water  sys- 
tem. Cost  not  stated.  Engineer,  Prank 
A.  Lathrop.  Los  Angeles.  Owners,  City 
of  Manhattan  BeacJi.  Plans  for  a  mu- 
nicipal water  system  have  been  com- 
pleted and  figures  are  now  being 
taken.  Bids  will  be  opened  on  Feb- 
ruary 7th.  An  official  proposal  appears 
in  another  column  of  tliW  issue.  Bids 
will  be  received  on  three  schedules 
(a)  The  work  as  a  whole.  <b)  Any  or 
all  of  the  required  materials  f.  o.  b. 
Manhattan  Beach,  (c)  Any  or  all  of  the 


li,    taken. 

-MODESTO,  STANISLAUS  CO..  CAL. 
-Department  store,  1  story  and  base, 
rick  and  steel,  }15,000.  Architect, 
ol.n  J.  Foley.  46  Kearny  street.  S.  P. 
«ner.    Charles    Daunt.      The    building 

ill  be  erected  at  the  corner  of  K  and 
Dth  streets,  covering  an  area  of  50 
y  150  feet.  The  basement  as  well  as 
le   ground   floor   will   be   arranged   for 
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consist  of  furnishing 
proximately  the  following;  1.576  feet 
of  12-inch  .pipe;  5.604  feet  of  10-inoh 
pipe;  6.560  feet  of  S-inch  pipe;  16,202 
feet  of  6-ine.h  pipe;  48,783  feet  of  4- 
inch  pipe;  25,917  feet  of  3-inch  pipe; 
5,248  feet  of  2-inch  pipe:  19%  tons  of 
srecial  fittings;  1  12-inch  gate  valve 
and  case;  2  10-inch  gate  valves  agd 
cases;  4  S-inch  gate  valves  and  cases; 
7  6-inch  gate  valves  and  cases;  63  4- 
inch  gate  valves  ai 
gate   valves   and   ca: 


?lves 


nd   cases;    103    t\ 
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es;  43  3-inch 
)  2-inch  gate 
o-stream  fire 
Sre  hydrants;. 
3  IS  O.  P.  'M. 
Tip;    1    800    O. 


10x71x178     foot 


ior  finish  will  be  of 
•dwoods.  A  cement  floor. 
w  sash  and  frames  and 
vm  be  installed.  The  en- 
tire building  lias  been  leased  to  the 
Rochdale  Co.  Exterior  will  be  cov- 
ered with  pressed  brick.  Patent  store 
fronts  and  plate  glass  windows  are 
specified.  Plans  are  nanrly  complete 
and  figures  will  be  called  for  at  once. 
LO'S  ANGELES.  CAL.— Bank  and  of- 
fices. 12  story  and  base.  Class  A  con- 
sti  notion,  $1,000,000.  Architects,  Par- 
kinson &  Bergstrom,  Security  Bldg.,  L. 
A.  Owners,  Comn 
Building  Co.  Propei 
east  corner  of  5th  ai 
covering  an  area  of  115  by  155  feet 
will  be  improved  by  the  construction 
of  a  Class  A  building.  The  first  floor 
will  be  occupied  by  tlie  Citizens*  Na- 
tional Bank.  The  building  will  be  of 
steel  frame  and  brick  construction, 
with  concrete  foundation,  terra  cotta 
facing,  plate  glass  windows,  compo- 
sition roofing,  hollow  tile  and  concrete 
floors.      There    will    be   iiardwood    inte- 


Pirepr 
the    nor 
Spring  stre( 


STORES  &  OFFICE  BUILDINGS 


irble 


nd    flo 


lltra 


The 


fill 


SAN  PRANCISCO— Office 
stories  or  more.  Class  A 
$500,000.  Architect.  Lewi 
Crocker  Bldg..  S.  P.  Ownf 
Fund  Insurance  Co.  The  i 
that  Lewis  P.  Hobart  has 
as  the  architect  for  this  building  hi 
just  been  made.  Tlie  stiucture.  whic 
will  rank  among  the  most  modern  . 
San  Prancisco's  office  buildings,  wi 
be    erected    at    the    corner    of  Californ: 


be    live    elevators.      Metal    frames    and 

Iding,    10 

sash     and     wired    glass    will    be    used. 

itruction. 

Each  office  will  have  a  lavatory.  There 

Hobart. 

will    be   steam    heat,   vacuum   cleaning. 

•iremen's 

mail    chutes,     plumbing      and       electric 

wiring.     Plans  are  now  being  prepared. 

selected 

LOS      ANGELES.      CAL.— Stores      and 

nd  ba 


Cla 


nd    San 


ets. 


rable    gr 


■ing 


i^ea. 


ctio 


thr 


will  be  fireproo 
complete  steel  f 
brick  and  concr 
brick  and  terra 
of  reinforced  coi 
partitions       Metal    t 


stiuction.  Cost  not  stated.  Architects. 
Train  and  Williams.  Excliange  Bldg.. 
L.  A.  Owner.  J.  P.  Hosflcld.  Monrovia. 
Tlie  building  will  be  erected  on  the 
east  side  of  Broadway,  adjoining  the 
City  Hall,  and  will  cover  an  area  of 
60    by    160    feet.      The    first    story    will 


alls 


18-foot 


ith   pr 


flo 


lling 
ill    be 


ete 


ash 


nd    fr: 


qualitii 


th 


ond    flo 


ill    be 


steal 


nen's  Fund  Insuranc 
ime  300  offices  will  t 
of  the  building.  Pic 
n  heat,  passenger  a 


''loors  will  be 
th  hollow  tile 
metal  window 
id  to  the  fire 
building. 

tile  will  be 
The    entire 

a  part  of  the 
UTJied'  by  the 
!  Co.  A  total 
'cupy  the  bal- 


stores.  Uprper  flooi 
for  lofts.  There  i 
passenger  elev^ators 
plaster  partitions, 
ir.etal  window  sash 
heat  and  a  vacuui 
Patent    store    front: 


itl^  a   mezza- 
occupied    by 


111  be  freighr 
metal  lath 
fireproof      i 


ind   fran 
cleanin 


ystem. 


pre 


for 


d    freight   ele- 


cliutes.  Working  drawings  are  being 
completed  and  figures  i^  ill  be  called 
for    shortly. 

SAN  PRANCISCO — Restaurant  alter- 
ations. Cost  not  stated.  Architect 
Oscar  H.  Ostlund.  64  Ravisch  street.  S, 
P.  Owner.  G.  W.  White.  The  buildins? 
now  located  at  122  to  130  Kearny  street 
Is  to  undergo  extensive  alterations, 
and    will    be   fitted    up   for   a  high-class 


with  plate  glass 
windows  will  be  installed.  Exterior 
of  the  building  will  he  faced  witli 
pressed  brick  and  terra  cotta.  Plans 
ire    now    being    prepared. 

PHOENIX,  -ARIZ.— Offices.  8  story 
ii.d  ba.se.  reinforced  concrete  construc- 
:i<  n.  $200,000.  Architects,  Mayberry  & 
P.irker,  Pacific  Electric  Bldg..  L.  A. 
3b  ners,  Dwight  B.  Heard  and  asso- 
■iates.  The  building  is  to  be  erected 
n-.  Central  avenue,  covering  an  area  of 
i"  by  146  feet.  The  first  floor,  hase- 
lunt  and  second  floor  will  be  occupied 

y  a  large  mercantile  firm.  Upper  six 
liinrs  will  contain  156  offices.  There 
,v  ill    he    a    freight    and    passenger    ele- 

alors    in    the    store      section    and    two 
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.pas 


enger  elevat 
tion.  Consliuuli 
forced  concrete 
ciete  floors  -and 
lath  and  plaster 
lobby,  corridors 
iE(l»ed  in  marble, 
hardwood  and  r 
sa&h  and  frames 


of  1 


al.  Pla 
and    va 


uum 


and 


Valk, 


g.  Exterior  of  1 
ing  will  be  faced  with  pres: 
Plans  will  he  complete  ant 
taken    by    March    1st. 

I>OS  ANGELES,  CAL. — St 
theatre,  I  story  and  base,  bi 
000.  Architect,  A.  Lawren 
Stimson  BIdgr..  L,.  A.  Owner,  B.  S.  L.us- 
tig.  The  building  will  be  erected  on 
Main  street  between  Winston  and 
Filth,  and  will  contain  several  stores 
besides  a  motion  picture  theatre.  The 
building  will  cover  an  area  of  60  by 
140  feet,  the  theatre  having  a  seating 
capacity  of  800  people.  Interior  will 
be  finished  in  pine.  There  will  be  a 
modern  system  of  ventilation.  Exte- 
rior will  be  faced  with  pressed  brick. 
Plans  are  complete  and  flgures  will  be 
taken  at  once. 

Contracts    Awarded. 

LOS  ANGELES,  CAL— Lofts.  3  story 
and  base,  brick  and  steel,  $55,000.  Ar- 
chitect. Fred  R.  Dorn,  Marsh-Strong 
Bldg.,  L.  A.  Owner,  Frank  R.  Strong. 
Contractors,  The  Davidson  Construc- 
tion Co.,  16th  and  Tennessee  streets,  L. 
A.  All  work  except  stiuctural  steel, 
elevators,  plumbing  and  heating.  Con- 
tract   price,    155,000. 


SEALED   PROPOSALS. 


PROPOSALS     FOR     CAN.HI,     SUPPLIES. 

CANAL  CIRCULAR  823 — Proposals 
for  Electric  Welding  Outfit.  Tinsmiths' 
Plate  Bending  Roll,  Steel  Locker  Cab- 
inets, Water  Closets,  Water  Closet 
Seats,  Curb  Boxes,  Soil  Pipe  and  Fit- 
tings, Wrought  Iron  and  Steel  Pipe. 
Pipe  Fittings.  Plush  Pip.\  Valves.  Lead 
Pipe,  Sheet  Lead.  Pig  Lead.  Linoleum. 
Linoleum       Ceme  '       ^ 

Strips  for  LInole 


Canal  Commiss 
until  10:.<M  n.  i 
which  time  the' 


ig  officer.  Isthmian 
n.  Washington.  D.  C. 
February    7.    1f>14.    at 

^'111  be  opened  In  pub- 


Blanks  and   gene 
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PROPOS.iLS 


Wednesday 


Lighthouse  Inspect 
until    2   o'eloek    |>. 

and  tiien  opened. 
Island,  Washing 
Blank    proposals    i 


Seattle,  Wash.:  ] 
C.  BOGGS.  majoi 
U    S.   army,   gene 


PROPOSALS    FOR     C.4N.\L     SUPPLIES. 


CANAL  CIRCULAR  f  22— Proposals 
for  Motor-Driven  Air  Compressors,  Ex- 
citer Sets,  Autotransfonners.  .Switch- 
board. Steel  Rails.  Pressure  'Oil  Dis- 
tributor, Agricultural  Plow,  Doors. 
Windows.  Sash,  and  Lumber. — Sealed 
proposals  will  be  receivcl  at  the  of- 
ficf  of  the  general  purchasing  officer. 
Isthmian  Canal  Commission.  Washinir- 
tcn.  D.  C  .  until  10:30  a.  m,  February  3. 
t914,  at  which  time  they  will  be  opened 
in  public  for  furnishini?  the  above 
n-entioned  articles.  Bhinks  and  gen- 
eral infnrmatinn  relating  to  this  cir- 
cular fNo.  S22)  mav  be  obtained  from 
this  ofnce  or  the  office  of  the  assistant 
purchasing  agent,  1086  North  Point 
street.    San    Francisco,    Cal.;    also    from 


the  U.  S.  engineer  office?  i 

n  the   tollow- 

ing  cities:   Seattle.  Wash.: 

Los  An.geles. 

Cal.     P.   C.  BOGGS.   major. 

corps   of  en- 

gineers,  U.  S.  array,  geners 

i]  purchasing 

pfticer. 

the    offic 
,      Portland.      Ore.. 
Jan.|iar}'    31,    1(^14, 


Portland,    Or 


PROPOSALS     FOR     HUILDING. 


Sealed   proposal; 


!»14.  for  do 


ry    labo 


vit: 
The 


s  will  be  received  at 
;en  the  liours  of  3 
I  3  o'clock  p.  in.  on 
1th    day    of    February, 

e  foUovt'ing  work,   in- 


the 


general 


efor,    to 
of      the 


_  constru 

Washington  Irving  School   Building, 
be  located  on   Broadway,   between  San. 
some  and  Montgomery  streets. 

Progressive    payments   will    be   made 

Said    work    must    be    done    in    accord. 

ar.ce   with    the  specifications   on    file   ir 

the  office  of  the  Board  of  Public  Works 

to    which    refer 


St  be 
calendar  days  fr 
ter  notice  fron 
Works,  and  con 
dred  and  sevent 
thereafter. 

The  amol 
formance  o 
$20,000.00. 

All  propo 
panii 


need  within    five  (5) 


the 


oipt  of 
:rd  of  Publ 
th  two  hui 
alendar    da; 


bank,    payable 


the 


ot    le 


of  the 


th 


of  the 

Printed    proposal    to 

uished     gratuitously 

at    the    office   ot    the   / 

proposals    must     be     i 


Supervisors 

t.!n    per 

proposal. 


order 
Dr  an 
nt   of 


upo 


The   Board   of   Public  Works   reserve: 
he  right  to  reject  any  and  all  bids. 

By    order    of    the    Board    of     Publii 
\'orks.  F.    y.   CHURCHILL. 

Secretary. 


AVedneMlay 

t»I4,  tor  doing  t 
eluding    the    fur 


als  will  he  received  at 
.•een  the  hours  of  2 
nd  3  o'clock  p.  ill.  on 
lltli    day   of   Februa.ry. 


listant      purchasing       the  offic 


Th 


atte 


fl    completed 
leventy    (27C 

unt  of  tond 


Public  Works. 


Board    of   Publi. 


0) 


iilendar    days 


faithful  per- 
rmance  ot  contract  has  been  fixed  at 
50.00. 

-All  proposals  offered  must  be  accom- 
nled  by  a  check  certified  by  a  re- 
onsible    bank,    payable    to    the    order 


ot    le 


nished  gratuito 
at  the  office  of 
proposals    must 


tha 


for 


nt    of 


The   Board   of  Public 


all  bids 
Bnird  of  Pu 
CHURCHILL. 


PROPOSALS    FOR    ELECTRIC    WORK. 


San  Francisco, 


Sealed  proposal 
this  office  betwi 
o'clock  p.  111.  nail 
Wednesday-,  th. 
1914,  for  doing  th 


Januar 
v\n  be 


lit 


electric 


rk    of  the    Wa 


Irving   School    Building. 


.    1914. 
ved    at 


ngti 


payr 


ill    be 


offi. 


ith    the    specificati jns    on    file    ir 

f  the  Board  of  Public  Works 

is     hereby     made 

need  witliin    five  (51 


to    which    referenc 

and   must  be   comm 

calendar  days  from 

ten     notice    from     the     Board'ot   piibiic 

Works,    and    completed    with    two    hun- 

d:ed  and   seventy    (270)    calendar   days 


The 


$(.50.00. 

All  propo 
panied  by 
sponsible  h 
of  the  Clerl 
amount  nol 
aggre 


nt  of  bond  for  faithful  per- 


ils offered  must  be  accom- 
check  certified  by  a  re- 
nk,  payable  to  the  order 
Supervisors,   for  an 


tha 


per 


-    of   the  p._r.„.. 

Printed  proposal  forms  will  b( 
ished  gratuitously  upon  appli 
t  the  office  of  the  Architect,  a 
:oposals    must     be     made     upon 


The 


ard  ot  Publi 
to  reject  an 
er     of     the 


c  Works  reserve! 
y  and  all  bids. 
Board     of      Public 
CHURCHILL. 

Secretary. 


OFFICE    OF   THE    BOARD    OF    PUB- 
c    Works   of    the    City    and    County    of 


this  office 
o'clock  II. 
'X^'eflnewdny 

1!>14.  for  di 
eluding    th 


the 

ing  the  tollo\ 

furnish  lig 
and  ■    • 


lis    the 


efor 


The  plumbing   and   gas    htting  ot   the 
Washington    Irving    School    Building. 

Progressive   payments   will    be   made. 

Said    work    must  be   done   in    accord- 
ance   with    the    specifications    on    file    in 
the  office  of  the 
to    which     reference     Is 


otic 


days  tr 


elpt  of  1 


rlt- 


of   Publi( 


Works,    and 

conliieti 

ed    w 

Ith    two    hun- 

dred   and    seventy    (2 

70)    . 

calendar    days 

thereafter. 

The  amoun 

t   of  bor 

Id   fu: 

r   faithful  per- 

contract 

has 

heen  fixed  at 

$1,500.00. 

All  proposa 

lis  often 

?d  m 

ust  be  accnm. 

ranied    bv    a 

check 

certified    bv    a    re- 

sponsible'  ba 

nk.    pay. 

able 

to    the    order 

of  the  Clerk 

of  the   Supc,.. 

visors,   for  an 

less    tha 

n    ner    cent    of 

the  aggregat 

e   of   the 

!   proposal. 

Printed    proposal    forms 

will    be    fur- 

lushed     grati 

litouslv 

uon 

n     application 

at    the    office 

of    the 

Arch 

itect,    and    all 

proposals    mi 

1st      be 

mad 

e     up.on    such 

foims. 

The   Board 

of   Publ 

ic  Works  reserves 

tl-e   right   to 

reject  ai 

Id   all   bids. 

By     order 

of    the 

Boa: 

id     of      Publi> 

Works. 

F.   ,1. 

CI  I. 

JRCHILL, 
Secretary. 

PROPOSALS    FOR    BRICK    WORK. 


San   Francisco. 

■ 

' 

Sealed    proposals 

w 

111    h, 

this     office     hetwei 

the 

hours     ot     2 

•c't'loek     n.  III.    iiud 

3 

o'clii 

I'k     II.     in.    oa 

Wc<lne*Mlay,   the   11 

th 

day 

followi 

ing   work.  In- 

c'udlng    the    turn!: 

=hli 

f    the    neces- 

scry    labor    and    m 

ate 

rials 

therefor,    to 

The   brick    work 

of 

the 

Washington 

Irving   School    Buildln 

Progressive    payi 

i-ill    he    made 

Said    work    must 

he 

d.ir 

ance    with    the    spe 

cih 

cat  CO 

ns    on    file    in 

tlie  office  of  the  Bo 

ard 

of  Public  Works. 

to     which     referenc 

■e 

is     hereby    made. 

cftlenrlar  days  thereafter. 


We.h.esday. 

Jill 

nuary 

:;s. 

19H. 

The  amoun 

t     0 

f  bond  fo 

r  faithf 

111  per- 

ha.s 

been    li 

.xed  at 

13,000.00. 

All  proposs 

lis 

ottered  m 

ust  be  « 

iccom- 

panied    by    a 

ch 

eck    1 

-em 

fled    by 

a    re- 

sponsible   ba 

nk 

ihlr. 

to    the 

order 

of  the  Clerk 

of 

the   S 

for  an 

amount   not 

les: 

5    thai 

n    per    c 

ent    of 

the  aggreg^t 

e   a 

if   the 

posal. 

Printed    propos.il    fi 

will    b 

e    tur- 

1  ished     gratuitously 

ication 

at    the    office 

ot 

the 

Arc' 

litcct.    a 

nd   all 

proposals    mi 
forms. 

The   Board 

Jit 

be 

mad 

e     upon 

1    such 

of 

Puhl 

Ic   Works   re 

serves 

the  right   to 

reit 

5ct  ar 

lid  all  b 

ids. 

By    order 

of 

the 

Boa 

rd    of 

Public 

Works. 

F.    J. 

CHURCHTLU 
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Secreta 
NOTICE  TO    COKTR.4CTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed tiy  the  Council  in  an  open  meeting 
at  the  City  Hall  of  the  City  of  Santa 
Cruz,  California,  10:00  A.  »I.,  Soturdaj', 
Fel^ruary  Tth,  1&14,  for  the  CoDstruc- 
tlou  of  a  CreoNOte  Pile  and  Timber 
Deck  Wharf  and  Alipurtenances  ut  tlie 
foot  of  Paclflf  Avenue.  The  Wharf  is 
about  2750  feet  long  varying  in  width 
from  30  to  SO  feet.  All  to  be  in  ac- 
cordance with  plans  an. I  specincations 
prepared  by  H.  J.  Brunnier  and  on  flle 
in  the  office  of  the  City  Clerk. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
Order  of  T.  W.  DruUard.  Mayor  of  the 
City  of  Santa  Cruz:  in  the  amount  of 
Five    (5)    per  cent  of   bid 

The  City  reserves  the  right  to  reject 
any  and  all  bids.  Progressive  pay- 
ments will  be  made. 

Plans  and  specifications  may  be  ob- 
tained at  the  office  of  H.  J.  Brunnier, 
312    Sharon    Bldg..    San    ?'rancisco,    Cali- 

11. 
T.    W.    DRULLARD, 

Mavor, 
J.    L.    WRIGHT.    Clerk, 
an    22-23-24-26-27. 


NOTICE    TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure.  State  Ergineer.  Capitol 
Building.  Sacramento.  California,  wn  to 
and  ineliidlne  1'  o'clock*  noon,  TneH- 
day.  Feliniary  24,  11)14,  nald  bids  then 
and  there  to  he  Plibllciv  openefl  and 
read  for  furnlMhlnK  all  plant.  nia- 
tcrtalH,  and  labor,  and  dolnK  the  n-ork 
required  for  the  eon.>^truetlon  and 
erertion  of  a  building  knon  n  ax  the 
Reereatlon  Hall  at  the  Napa  State 
Hoapltnl,  Nnpn.  Califoruia.  in  accor- 
dance with  plans  and  specifications 
therefor,    copies    of   wliich    may    be    ob- 


Californla, 

Such  bids  will  be  received  for  the 
Entire   Work. 

Casli.  a  bidder's  bond,  or  a  certified 
clieck  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Ten  (JIO.OO)  Dollars  will 
Vie  required  on  plans  and  specifications 
to  tho  State  Departmenl  of  Engineer- 
ing at  Sacramento,  California,  in  good 
condition. 

The  State  Department  of  Engineer- 
■ight    to    reject    any 


All  bids  must  be  addressed  to  W.  F. 
McClure.  State  Engineei-.  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  "'Proposals  for  Recreation 
Hall,   Napa   State  Hospital.   Napa,   Cali- 


NOTICE    TO    CONTRACTORS. 

SEALED  PROPOSALS  will  be  receiv- 
ed by  the  CITY  OP  MANHATTAN 
BEACH,  Los  Angeles  County,  Califor- 
nia, until  S  O'CLOCK  P.  M.  SATURDAY. 
FEBRUARY  7th,  1914,  for  furnishing 
the  material  and  labor  required  to 


hattan  Be 

Proposals  must  be  submitted  on 
special  Bidding  Schedules  and  en- 
closed in  special  Bidding  Envelopes  ob- 
tained   from    the    City    Clerk. 

Each    proposal    must    be    accompanied 


by 


per  cent  of  the  total  amount  of  the  bid. 

Bids   will    be   received   on   tliree      r.: 
different    schedules,    to-wit: 

Schedule  "A:"     The  work  as  a  whole. 

Schedule    "B:"   Any    or  all   of    the 


quired 


b.    Manhattan 


EACH    SCHEDULE    REPRlilSENTS     ' 
INDIVIDUAL    BID     AND     MUST     BE 
SUB.MITTED     IN    ITS     RESPECTIVE 
ENVELOPE. 

Each  different  type  ir  kind  of  the 
same  material  shall  be  considered  an 
individual  bid  and  must  be  submitted 
on  separate  schedules;  but  there  is  no 
limit  to  the  number  ot  individual  bids 
wlilch  may  be  submitted  in  the  same 
schedule  envelope. 

The  Plans,  Specifications  and  other 
documents  relating  to  the  work  may 
be  seen  and  examined,  without  charge, 
at  the  office  ot  the  City  Clerk  in  Man- 
hattan Beach,  or  copies  of  same  may 
be  obtained  by  prosnective  bidders,  for 
personal  use.  upon  the  payment  of 
Eight  Dollars  and  Sixty  Cents   (}8.60). 

Bidding  Schedules  and  Envelopes 
will  be  furnished  free  cf  cost  to  all 
prospective  bidders  upon  request,  pro- 
vided the  request  is  acccmpanied  bv  a 
statement  that  the  PIa;;s  and  Specifl- 
ind    all     documents     attached 


tho 


ned 


thoroughly  understood  by  the  pros- 
pective bidder,  and  that  the  schedule 
or    scliedules      wanted      he      specifically 

The  Board  of  Trustees  of  the  City  of 
Manhattan  Beach  reserves  the  right  to 
reject  any  or  all  bids  and  to  waive  any 
irregularities  in  any  or  al!  bids,  and  it 
is  hei-ebv  stipulated  thai  the  submis- 
sion of  a  bid  to  the  City  shall  consti- 
tute a  waiver  by  the  bidder,  of  any 
obligation    on    the    part    of    tho    City    of 


or   lalior    lierein    adverti: 

THE  WORK  WILL  CONSIST  OF 
FURNISHINO  AND  PLACING  AP- 
PROXI.MATELY: 

1576    feet    ot    12    inch    Pipe. 
5504    feet    of   10    inch   P.pe. 
6560  feet  of  S  inch  Pipe 
16202   teet    ot   6    inch    Pipe. 
4.S7.S3   feet  of  4   inch  Pipe. 
25917  teet  ot  3  inch  Pipe. 
5248   teet   of  2   inch   Pipe. 
191/4   Tons  of  Special  F.ttings. 

1  Twelve    Inch    Gate   V.nlve   and    Case. 

2  Ten  Inch  Gate  Valves  and  Cases. 
4  Eight  inch  Gate  Valves  and  Cases 
7  Six  inch  Gate  Valves  and  Cases. 
62  Four  Inch  Gate  Valves  and  Cases. 
43  Three  inch  Gate  Valves  and  Cases. 
10  Two  inch  Gate  Valves  and  Cases. 
103   Two   Stream    Fire   Hydrants. 

17   One   Stream   Fire  Hydrants. 
1    Frame   Pump  House. 
1—315  O.  P.  M.  Direct  Connected  Well 
Pump. 

ct      Connected 

10   feet    x"  71    feet   x    17S   teet   Re- 
enforced   Concrete  Reseri'oir. 
1   Steel   Water  Storage  Tank. 
300    .Metered    House   Cf.nnections. 
Dated    at    Manhattan    Beach,    Califor- 
nia,  January    I7th,    1914. 

C.    E.   JENKINS, 
City  Clerk   ot  Manhattan  Beach.    I'l 
Mr.    Frank      A.    Lathrop.      Consulting 
Engineer,     will    be     at     the    City     Hall. 


SEALED  proposals  tor  the  construc- 
tion ot  the  New  Jersey  State  Building 
to  be  erected  on  the  site  selected  on 
the  grounds  ot  the  Panama-Pacific  In- 
ternational   Exposition    at      San    Fran- 


ment  ot  Ol'aritles  and  Correctio 
Mr.  Hugh  Roberts.  Consulting  Archi- 
tect, will  be  received  at  the  office  of 
the  State  Treasurer.  in  the  State 
House,  at  Trenton.  New  Jersey,  at  L" 
o'clock  in  the  aftcnonn  on  the  Mtb 
day  of  January,  l!il4,  when  tbev  will 
be    puhliclv    opened    and    read.      Propo- 


by 


sals 

New  Jersey  Commission  for  the  Pan - 
oma-Paclflc  Intern.itional  Exposition, 
cere  ot  the  State  Treasurer,  and  mark- 
ed   "Proposals    for       the      Ne 


npanied  by  casti  o 
.ivn  to  the  ordi 
■r,    for    10    per 


tified 
of  the  State  ■: 
Bnt    of    the 


uist    be    prepared    to    furnish 
cplable    Surety    Bond    tor    one 


that  the  bld- 
for  the 
uld    his 

Each      bidder 


and  specificatio 
by  application 
of    Charities      a 


all      bids    Is 


[  Corrections, 
ew  Jersey;  or 
Baker.    Expo- 


PUOPOSALS     FOR    CANAL     SUPPLIES. 


CANAL      CIRCULAR 
or    Four   Steel    Tugbi 
nd     Docking 


ian  Canal  Con 
>  C.  until  10:30 
at  which  time  the 
public    tor    turni! 


Proposals 

Handling 

Vessels    at     the     En- 

nama    Canal.— Sealed 

received    at    tlie    ot- 

nl    purchasing    officer 


Washi 
March    23, 

II  be  open- 


the 


relating  to  this  cir- 
lav  be  obtained  from 
oliice  of  the 


No 


th     Point 


jnglneer  offices  in  the  follow- 
:  Seattle,  Wash.;  Los  Ange- 
P.  C.  BOGGS.  major,  corps 
U.  S.  A.,  general  purchasing 


Hi 

San    Pra 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  ot  2 
o'clock  p.  ni.  and  3  o'clock  p.  ni,  on 
AVcdnewlay.  the  4th  day  of  February, 
11)14,  for  doing  the  following  work, 
including  the  tilrnlshing  ot  the  neces- 
sary   labor    and    materials    therefor,    to 


allatio 


ventilating   system    in    th 

e    City    Hall. 

Progressive    payments 

will    be    made. 

Said    work    must    he    done    in    accord- 

ance   with    the    specificati 

ons    on    file    In 

the    office      of      the      Boai 

-d      ot      Public 

Works,     to    which     referc 

nee    is    hereby 

made,    and    must    be    comi 

menced   wlthlh 

five   (5)   calendar  davs  tn 

um  the  receipt 

of    written    notice    from 

the    Board    of 

Public    Works      and      com 

npleted  within 

the    time    limlta     as      se: 

:    forth    in    the 

specifications. 

The  amount  ot  bond   to 

r  faithful  per- 

fcrmance  ot  contract  has 

:  been  fixed  at 

$20,000.00. 

All   proposals   offered    i 

must      be      ac- 

companied  by  a  check  cei 

rtlfied  by  a  re- 

sponsible  bank    payable  1 

;o  the  order  of 

the    Clerk    ot    the    Superv 

■isors.    tor     an 

amount    not    less   than    t€ 

in    per   cent   of 

the   aggregate   of   the   pr 

oposal. 

Proposal    forms 


the 
jst    be 


Archite 


application   at    the 


upo 


all    pr 
ch  forrr 


ot  Public   Works 
■ight   to  reject  any  and   all  bids. 

order     ot     the     Board      of   Public 
ts.  P.    J.    CHURCHILL 

'Secretary. 


SEALED    propo 

sals 

will    be    r. 

ecelved 

at  the  office  ot  tl 

le   California  Hi 

ighway 

Commission.    515 

Fori 

im    building.    Sac- 

ramento.  Cal..   un 

til   S 

o'c!ock   P, 

M„   on 

February  2nd,   11)14,  al 

:   which   tin 

le  they 

will    be   publicly 

open 

led    and    rei 

ad.    tor 

tic     construction 

in 

accordance 

with 

the     specification.^ 

1     th( 

;refor.     to 

which 

special    reference 

Is    t 

nade,    porti 

ons    of 

State  highway  as 

!     fol 

lows: 

El   Dorado  Cour 

itv    f 

rom   El   Doi 

•ado  tn 

Placerville      (III- 

K  11- 

II-C).     abo 

ut    e% 

miles   in    length. 

to    b. 

c   built    of 

rtlfled  check  on  a  reliable  bank       Building."     Each   proposal  must  be 


Tuolumne  County  from  the  Westerly 
Boundary  to  Keystone  i  iniTuo-13-A). 
about   10.8   miles  in   length,   to  be   grad- 


Tulare  County  from  Travc-i-  to  the 
Northerly  Boundary  I  VI-Tiil-4-B.) 
about  5.3  miles  in  length,  to  be  built 
of    Portland    cement    ffoncielo. 

Kern  County  from  Lerdo  to  Famosa 
(VI-KER-E).  about  S.9  miles  In 
length,  to  be  built  of  rortland  cement 
concrete. 

KERN  County  from  Bakersfleld  to 
Lerdo  (VI-Ker-4-D),  about  10.1  miles 
in  length,  to  be  built  of  Portland  ce- 
ment   concrete. 

San  Bernardino  County  from  the 
Westerly  Boundary  to  L'pl.ind  (VII-S- 
Bd-9-D),  about  1.7  miles  in  length  to 
be    built   of   Portland   cement    concrete. 

Ventura  County  from  A'entura  to  Sea 
ClifC  (VII-Ven-2-D  &  E),  about  7.7 
miles  in  length,  to  be  built  of  Port- 
land   cement    concrete. 

San  Luis  Obispo  Cou'.ity  from  Santa 
Margarita  to  Ataacadera  Creek  (V-S. 
L.  0-2-C),  about  S,4  miles  in  length,  to 
be    built    of    Portland    cement    concrete. 

San  Luis  Obispo  County  from  Paso 
Robles  to  the  Northerly  Boundary  (V- 
S.  L.  0-2A),  about  10.6  miles  in  length, 
to  be  huilt  of  Portland  cement  con- 
crete. 

Santa  Cruz  County  from  the  East- 
erly  Boundary    to  Glenwood    (IV-S.   Cr- 


-A), 


lit  5.; 


length,    to 

and'  forms  of 
t.  and  speclfi- 
ti,    at    the    said 


graded. 

Plans  may  be  seei 
proposal,  bonds,  conti 
cations  may  be  obtai 
office  and  they  may  b 

flees  of  the  Division  Engineers  of  the 
divisions  in  which  tlie  work  is  situ- 
ated. The  Division  Engineers'  offices 
are  located  at  Wllitts,  Redding,  Sacra- 
mento. San  Francisco,  San  Luis  Obispo, 
Fresno,    and   Los   Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnisihed  hy 
the  Commission.  The  special  atten- 
tion of  prospective  bidders  is  called  to 
the  "Notice  to  Contractors"  annexed  to 
t'he  hlank  form  of  proposal,  for  full 
directions  as  to  bidding,  quantities  of 
work    to   be    done,    etc. 

The   Department    of   Engineering   re- 
■ight    to    reject    any 


cept 


bid    deemed  for 


the  best 

BURTON   A.   TOWNE. 
CHARLES    D.    RLANEY. 
NEWELL    D.     DARLINGTON, 
California   Highwav    Commission. 
AUSTIN    B.    PLETCHER. 

Highway     Engineer. 
WILSON    R.    ELLIS,    Secretary. 
Dated:    December    31,    1013. 

♦ 

STATE    OF    CALIFORNIA 
DEPARTJIENT      OF     ENGINEERING 
CALIFORNIA    HIGHAVAV   COMMISSIOM 

NOTICE    TO    CONTRACTORS. 

SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  High- 
way Commission,  515  Forum  Bldg., 
Sacramento,  Cal.,  until  2  o'clock  P.  M. 
on  February  2nd,  1914,  at  which  time 
they   will   be   publicly   opened 


for 


ctio 


speclflcatio 
reference 
highway    as    folio 


!for 


dance  with   the 

3  which  special 

portions    of    State 


El  Dorado  County  from  El  Dorado 
to  Placerville  <III-E-D-11-C),  about 
6%  miles  in  length,  to  be  built  of 
waterbound   macadam. 

Tuolumne  County  from  the  Westerly 
Boundary  of  Keystone  (III-Tuo-13-A). 
about  10,8  miles  In  length,  to  be 
graded. 

Tulare  County  from  Traver  to  the 
Northerly  Boundary  (VI-Tul-4-E), 
about  6.3  miles  in  length,  to  be  built 
of  Portland   cement   concrete. 

Kern  County  from  Lerdo  to  Famosa 
(VI-Ker-4-El,  about  S.9  miles  in 
length,  to  built  of  Portland  cement 
concrete. 

Kern    County      from    Bakersfleld      to 
Lerdo    (VI-Ker-4,D),    aoout    10.1    miles 
In  length,   to   be  built   of  Portland   ce- 
ment concrete 
Westerly    Boundary    to   Upland    (VII-S. 

San  Bernardino  County  from  the 
Bd-9-D),  about  1.7  miles  In  length,  to 
be  built  of   Portland  cement  concrete. 

Ventura  County  from  Ventura  to  Sea 
Cliff  (VII-Ven-2-D  &  E),  about  7.7 
miles  In  length,  to  be  built  of  Portland 
cement  concrete. 

San  Luis  Oliispo  County  from  Santa 
Margarita  tn  Atascadero  Creek  V-S.  L. 
0-2-C).  about  S.4  miles  in  length,  to 
be   built   of    Portland   cement    concrete. 

San  Luis  Oli.'ipo  County  from  Paso 
Robles      to    the      Northerly      Boundary 
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(V-S.  L.  0-2-A),  about  10.6  miles  in 
length,  to  be  built  of  Portland  cement 
concrete. 

Santa  Cruz  County  from  the  Easter- 
ly Boundary  to  Glenwood  (IV-S.  Cr-5- 
A).  about  5.7  miles  in  length,  to  be 
graded. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  specifi- 
cations may  be  obtained,  at  the  said 
office  and  they  rnay  be  seen  at  the  of- 


of   the 

ons  in  which  the  work  is  £ 
Division   Engineers'   offices 
Willlts,    Redding,    Sacr 


fices 
divis 

The  Division  Engineers'  offices  are  lo- 
cated at  Willlts,  Redding,  Sacramento 
San  Francisco.  San  Luis  Obisp 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.      The    special    attention    of 

prospect 

•■Noti. 


:tive     bidders     is     called     to 

the 

to  Contractors"  annexed  to 

the 

rorm  of  proposal,  tor  full  di 

rec- 

s  to  bidding,  quantities  of  w 

■ork 

one,  etc. 

Department    of    Engineering 

re- 

the    right    to    reject    any    or 

all 

■    to    accept    the    bid    deemed 

tor 

BURTON  A.   TOWNE, 
CHAS  D.   BLANET, 
NEWELL  D.   DARLINGTON, 
California    Highway    Commisslo 
AUSTIN    B.    FLETCHER, 

Highway   Enginee 
WILSON   R.    ELLIS, 


PROPOSALS    FOR    FILE    C.iSE. 

STEEL  FILE  CASE— Treasury  De- 
partment. Office  of  the  Supervising 
Architect.  Wa.shington.  D.  C. — Sealed 
proposals  will  be  received  at  this  of- 
fice until  2  p.  in.  Jnnnary  1ft,  1»14,  and 
then  opened  for  supplying  a  steel  file 
case  for  the  V.  S.  post  office  at  Reno. 
Nev..  in  accordance  with  office  drawing 
and  specifications.  Tlie  department  re- 
serves the  right  to  reject  any  or  all 
bids  and  to  waive  defects.  Telegraph- 
ic bids  or  modifications  of  bids  will 
not  be  considered.  J.  A.  WETMORE. 
acting    supervising    architect. 


PIPE  LINE  AND  OIL  BURNER'S— 
Office  Qu-artermaster.  Fort  Rosecrans, 
Cal. — Sealed  proposals,  in  triplicate, 
will  be  received  in  this  office  until  11 
n.  ni.  February  4,  1014,  and  then  opened 
for    extension    of    oil    pipe    line    and    in- 


plant    to 


illation  of  oil  hu 
quarters;  also  a  central 
all  oil  burners.  Further 
may  be  obtained  by  applying  at  this 
office,  H.  A.  MeCUNE,  Ist  Lieut.,  C.  A. 
C.   A.   Q.   M. 

♦- 

PROPOSALS     FOR    ELEVATOR. 


Washington,  D.  C. — Sealed  proposals 
will  be  received  at  this  office  until  3 
p.  m.  February  10,  1914,  and  then  open- 
ed, for  an  elevator  plant  in  the  United 
States  post  office  at  Denver.  Colo..  In 
accordance  with  the  drawings  and 
specifications,  copies  of  which  may  be 
had  at  this  office  or  at  the  office  of  the 
architects,  Tracy,  Swartwout  &  Litch- 
field, 244  Fifth  avenue.  New  York,  N. 
Y.,  in  the  discretion  of  tlie  supervising 
architect,  OSCAR  WENDEROTH, 

Washington,    D.   C. 

♦ 

PROPOSALS     FOR     PUMPS. 

PUMP.S — Sealed  proposals  indorsed 
"Proposals  for  Heating  System,  Fire 
and  Flushing  Pumps"  will  be  received 
at  the  bureau  of  yards  and  docks.  Navy 
Department,  Washington,  D.  C,  until 
11  oVIocIc  a.  ni.  February  14,  1914,  and 
then  and  there  publicly  opened,  for 
furnishing  and  installing  on  founda- 
tions provided  bv  the  government  in 
the  central  power  plants.  United  States 
navy  yards.  Mare  Island.  Cal.,  and 
Puget  Sound.  Wash.,  two  motor-driven 
fire  pumps  of  1,000  gallons  per  minute 
capacity.  400  feet  head,  and  two  steam 
turbine-driven     heating    system    pumps 


PROPOSALS      FOR      OIL      PIPE      LINE. 

OIL  PIPE  LINE  AND  BURNERS— 
itflice  Quartermaster,  Fort  Rosecrans, 
Cal, — Sealed  proposals,  in  triplicate, 
will  be  received  at  this  office  until  11 
a.  m.  Febrnarj'  2,  1914,  and  then  open- 
ed for  extension  of  oil  pipe  line,  in- 
stallation of  oil  burners,  and  central 
air  plant,  this  post.  Further  informa- 
tion obtained  by  applying  this  office. 
H.   A.   McCUNE,    1st  Lieut  .   C.   A.   C. 


NOTICE   TO    CONTU.*CTORS. 

TREASURY  DEPART.\iENT,  Super- 
vising Architect's  Office.  Washington, 
POSALS  will  be  opened  in  this  office  at 
D.  C.  January  7,  1914— .SEALED  PRO- 
S  P.  M.  on  February  IS,  1914,  for  the 
construction  (including  mechanical 
equipment  and  approaches)  of  a  two- 
story  and  basement  (with  a  1-story 
rear  extension)  stone,  ornamental  terra 
cotta  and  stucco  faced  building  of  11,- 
Si,iO  square  feet  ground  area;  nonefire- 
proof  construction  (except  first  floor): 
composition  and  tile  roof:  for  the 
United  States  post  office  at  Berkeley, 
Cal.  Drawings  and  specifications  may 
he  obtained  from  the  custodian  at  Ber- 
keley, Cal.,  or  at  this  office.  In  the  dis- 
cretion of  the  Supervising  Architect. 
O.  WENDEROTH,  Supervising  Archi- 
tect. (•) 


MECHANICAL  EQUIPMENT— Treas- 
ury Department,  Office  of  the  Super- 
vsiing  Architect,  Washirgton,  D.  C. — 
Sealed  proposals  will  he  opened  In 
this  office  at  3  p.  ni.  February  10,  1914, 
for  the  mechanical  equipment  (except 
roof  drainage  and  elevators),  of  the 
United  States  post  office  at  Denver, 
Colo.  Drawings  and  specifications 
may  be  obtaineri  on  or  after  January 
s.  1914.  at  this  office  or  at  the  office  of 
tlie  architects.  Tracy,  Swartwout  & 
Litchfield.  241  Fifth  avenue.  New  York, 
N.  Y.,  In  the  discretion  of  the  super- 
vising architect,  O.  WENDEROTH. 
supervising    architect. 


PROPOSALS    FOR    STEEL. 


al  Steel  for  Five  Buildings"  will  be 
received  at  the  bureau  of  yards  and 
docks.  Navy  Department.  Washing'ton, 
D.  C.,  until  11  o'clock  a.  nu  February 
7,  1914,  and  then  and  there  publicly 
opened,  for  about  1,100  tons  of  fabri- 
cated structural  steel.  Including  cast- 
ings and  pipe  rails  for  stairways  for 
hve  buildings  and  about  40  tons  of 
steel  reinforcing  rods.  Erection  is 
not  included.  Plans  and  specifications 
can  be  obtained  on  application  to  the 
bureau.  H.  R.  STANFORD,  chief  of 
bureau. 


PROPOSALS     FOR    CANAL     SUPPLIES. 


CANAL  CIRCULAR  820— Proposals 
for  Forms  for  Steel  Cylinders.  Rivets, 
Bolts,  Planished  Iron,  Bronze  Bars, 
Nails,  Shovels,  Wool  Waste,  Manila 
Rope,  Oakum,  Unslacked  Lime,  Lye. 
Chipped  Soap,  Putty,  Pitch,  White 
Zinc,  Turpentine,  Japan  Drier.  Lard 
Oil,  Linseed  Oil.  Creosote  Oil,  Paints, 
Shellac,  Varnish,  Lampblack,  Paper, 
Cardboard.  Untreated  Piles,  and  Creo- 
soted  Switch  Ties. — Sealed  proposals 
will  be  received  at  the  office  of  the 
general  purchasing  officer.  Isthmian 
Canal  Commission.  Washington,  D.  C. 
until  10:30  a.  m.  January  27,  1914,  at 
which  time  they  will  be  opened  in 
public  for  purchasing  the  above  men- 
tioned articles.  Blanks  and  general 
information  relating  to  this  circular 
(No.  820)  may  be  obtained  from  this 
office  or  the  office  of  the  assistant  pur- 
chasing agent,  1086  North  Point  street, 
San  Francisco.  Cal.;  also  from  the  U. 
S.  engineer  offices  in  the  following 
Seattle,    Wash.;    Los      Angeles, 
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Flriim  deslrlnji;  newa  from  eer 
Portlaad,  Sc><tlr.  rtr.,  ttIII  (nil 
t^refiilly  elaaalfled  aa  to  locatlo 
fore  part  of  the  ae^Ta  deiiarlinc 
Churehra.   Hatcia,  etc. 


calitlea  like  Sun  Franclaco,  Loa  Aacelea, 
cli  IteiiiN.  (-oiiiiiieBelagr  oh  tlila  yaf^e,  all 
ewe  Nnine  Iteiiia  are  repeated  la  tha 
der    dl-sttnot     hoadlaua.    aiich    aa    Banks 


SAN  FRANCISCO. 

RE.SIDENCE  —  3  stuiy  and  base. 
Cass  A  construction,  $150,000.  .San 
Francisco.  Architect,  Fi-ederick  H. 
Meyer,  Bankers'  Investni.^nt  Bldgr.,  S. 
P,  Owner,  I.  W.  Hellraan,  Jr.  Tills 
bulldins  will  be  erected  en  the  owner's 
property  at  the  corner  of  Broadway 
and  Broderick  streets,  in  one  of  the 
finest  residence  sections  of  the  city. 
The  building:  will  contain  twenty 
rooms,  including  billiar<l  hall,  conser- 
vatory and  dance  hall.  There  will  be 
a  complete  steel  frame  with  exterior 
walls  faced  with  terra  cotta  and  stone. 
Interior  finish  will  be  of  hardwoods 
with  hardwood  floors  throughout. 
There  will  be  a  central  lieating  system. 
probably  steam  heat,  elevator  service 
and  vacuum  cleaning  system.  All  bath 
rooms  will  he  equipped  with  sthower 
baths  and  will  be  finlscied  in  tile.  A 
gi.rage  will  also  be  erecud  on  the  lot. 
Working  drawings  are  now  being  pre- 
pared and  figures  will  be  called  for 
shortly. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  San  Prancjsco.  Archi- 
tect, none.  Owner,  Louis  K.  A.  Colton, 
534  Battery  street,  S.  F.  The  dwelling 
has  been  designed  for  a  seven-room 
house,  and  will  be  erected  on  the  west 
side  of  10th  avenue,  south  of  Balboa 
street.  Interior  will  be  finished  in 
pine  and  redwood  with  some  hardwood 
■panels.  Oak  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be-  furnace  heat 
and  open  fire  places.  iMantels  will  be 
of  tile  and  brick.  Bath  room  and 
kitchen  will  have  tile  v;ainscot.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  rustic  and  sbingles 
and  a  pressed  brick  veneer  base.  Plans 
are  in  the  hands  of  the  owner  who  will 
do   the  work   by    Day   Lahor. 

RESIDENCE  —  2  sto-y  and  base, 
frame,  $15,000.  San  Francisco.  Archi- 
tect, Charles  J.  Rousseau,  46  Kearny 
.street,  S.  P.  Owner's  name  withheld. 
The  dwelling  will  be  erected  in  Forest 
Hill  on  a  lot  about  45  fc-t  by  100,  and 
will  contain  a  large  living  room,  re- 
ception hall,  library,  breakfast  room, 
dining  room  and  kitchen  on  the  first 
floor  and  bed  rooms  and  open  air  sleep- 
ing porches  on  the  second  floor.  The 
basement,  which  is  elevated  above  the 
ground,  will  contain  servants'  rooms, 
billiard  room,  furnace  room  and  cellars. 
The  interior  on  the  first  floor  will  he 
finished  in  fumed  oak  in  the  craftsman 
style.  The  bed  rooms  will  be  finished 
in  Louis  XVr  style  and  the  sleeping 
porches  will  have  cement  floor  and  ce- 
ment walls  in  regular  country  cottage 
style.  The  exterior  elevations  will  be 
of  cement  plaster  over  metal  lath  in 
the  true  Spanish  style.  Plans  are  be- 
ing  prepared. 

RESIDENCE  —  2  sto>y  and  base, 
fr£.me,  $12,000.  San  Francisco.  Archi- 
tect, Charles  J.  Rousseau  46  Kearny 
street,  S.  F.  Owner's  name  withheld 
The  dweling  will  be  erected  in  St. 
Prancisc  Wood  and  will  contain  a 
large   living  room   on    firs'    floor,   recep- 


tion ball,  large  dinini;  room  with 
Fiench  doors  at  one  end  leading  to  a 
conservatory,  which  will  be  used  also 
as  a  breakfast  room,  tiiere  will  also 
be  kitchen  and  servants'  rooms  on  the 
first  floor.  The  second  story  will  con- 
tain a  sewing  room  and  three  large 
bed  rooms  and  a  large  open  air  sleep- 
ing porch.  The  interior  will  be  fin- 
ished in  red  gum  throub,-hout,  and  the 
exterior  will  be  in  the  old  English 
style,  half  timber  and  cement  plaster. 
Plans    are    being   prepare  l. 

BUNGALOW— 11^  story  and  base, 
frame,  $2,000.  San  Francisco.  Archi- 
tect, none.  Owner,  N.  J.  Nelson,  427S 
2Crd  street,  S.  F.  The  dwelling  will 
contain  six  rooms  and  Lath,  and  is  to 
be  erected  on  17th  street,  west  of  Cole. 
Interior  finish  will  he  of  pine  and  red- 
wood with  oak  floors  In  the  principal 
rooms.  There  will  be  a  large  open  Are 
place  in  the  living  room  with  a  brick 
mantel.  Beth  room  will  be  finished  in 
tile.  .4n  automatic  watei  heater  will 
be  installed.  Exterior  cf  the  dwelling 
will  be  covered  witli  rustic  and  ce- 
ment plaster.  Plans  are  in  the  hands 
of  the  owner  and  the  work  will  be 
done  by  Day  Labor.  Materials  are 
now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco,  Archi- 
tect, none.  Owner,  C.  A  Ha.ll,  1318  5th 
avenue,  S.  P.  The  house  will  be  erect- 
ed on  the  east  side  of  23rd  avenue, 
south  of  Lake  street,  ard  will  contain 
seven  rooms  and  bath.  Interior  finish 
will  be  of  pine  and  some  hardwood 
pcnels.  Oak  floors  will  be  used  in  the 
principal  rooms.  There  vill  be  furnace 
htat  and  open  flre  places.  Mantels 
will  be  of  brick  and  tile.  An  automatic 
water  heater  will  be  Installed.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. Exterior  of  tne  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete.  The  owner 
will  do  the  work  by  Day  Labor. 

CA.\ADIAN  EXHIBIT  PALACE— 
Frame  and  plaster  construction.  $300,- 
000.  San  Francisco.  Architect,  G.  F. 
Freeman,  London,  now  at  the  Palace 
Hotel,  S.  F.  Owners,  Dominion  of  Can- 
ada. Pinal  plans  for  the  Canadian 
building  at  the  Exposition  were  sub- 
mitted by  the  Canadian  architect  and 
approved  by  the  division  of  works  of 
the  Exposition  yesterday.  Actual 
building  is  to  be  started  shortly. 
Colonel  William  HutcHnson,  Cana- 
d.an  Exposition  Comm'ssioner,  who 
lias  been  here  for  the  last  couple  of 
weeks  arranging  the  first  details  for 
Canada's  exhibit,  has  been  In  constant 
communication  with  the  heads  of  the 
various  departments  and  divisions  of 
tlie  Exposition,  and  it  is  his  desire  to 
rush  the  work  with  all  possible  speed. 
Canada  is  to  be  one  of  the  foremost 
exhibitors   at   the    Exposition.      The   pa- 
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horhood  of  $300,000,  and  will  be  among 
the  greatest  of  national  and  state 
buildings,  being  340  feet  long,  240  feet 
wide  and  50  feet  high.  II  will  be  the 
largest  Exposition  building  ever  ere'ct- 
ed  by  Canada.  The  estimates  for  Can- 
ada's  exhibits   here   in    1915    call    for   an 


iNIiciidilure  of  $600,000  Practically 
111.  eatire  exhibit  of  Canada  at  the 
•  ilicot  Exposition  is  en  route  here  now. 
WASHINGTON  STATE  EXHIBIT 
l:|-|LIilNG— Frame  con.»lructlon,  $60,- 
""'1.  San  Francisco,  Architect,  A.  P. 
lleule,  46  Kearny  street,  S  F.  Owners, 
•Sti.te  ot  Washington,  .\rchitect  A.  P. 
Htide  has  secured  the  approval  of  the 
Wasliington  State  Building  Committee 
to  his  plans  for  their  building  to  be 
erected  at  the  Panama-Pacific  Exposi- 
tion. A  two-story  building  is  to  be 
erected  in  place  of  the  original  three- 
slury  as  intended.  Washington  will 
expend  about  $60,000  In  construction. 
Bids  will  be  called  for  shortly. 

ORIENT-\L  CONCESSION  BUILDING 
—  Frame  construction,  $50,000.  San 
Francisco.  Architect,  Alfred  I,  Coffey, 
Humboldt  Bank  Bldg.,  S  F.  Owners, 
Ftng  Ming  and  .Mr.  Sullivan,  Bankers' 
Investment  Bldg.  The  building  will 
he  a  three-story  structure  with  a  large 
central  tower.  A  site  100  by  200  will 
be  completely  covered  by  the  building. 
The  desiign  has  been  carried  out  in  the 
true  Oriental  style.  Modern  plumbing 
and  electric  work  will  be  installed. 
Exterior  will  be  covered  with  cement 
plaster  and  a  large  amount  ot  galvan- 
ized iron  will  also  be  used.  Bids  will 
be  taken  by  the  owners. 

WISCONSIN  wSTATE  EXHIBIT 
BUILDING — Frame  construction.  Cost 
not  stated.  San  Francisco.  Architects, 
R  M.  Messmer  &  Bros.,  Milwaukee. 
Wis.  Owners,  State  of  Wisconsin. 
Plans  recently  submitted  in  comipetl- 
tlon  with  a  number  ot  tl;e  leading  ar- 
chitects of  Wisconsin  resulted  in  the 
selection  ot  the  above  named  archi- 
tects to  design  the  Wisconsin  State 
Building.  The  exact  amount  ot  money 
to  be  expended  has  not  yet  been  de- 
teimlned,  and  the  tiuestlon  ot  the  type 
of  building  to  be  erected  is  also  an 
open  subject  at  this  time.  Further 
mention   will  be  made   ot  the  work. 

COURT  OF  PALMS  AND  FLOWERS 
— Frame  construction,  JlS4,OflO.  San 
Francisco.  Architect,  Director  of 
Works.  Service  Bldg.,  S.  P.  Owners, 
Panama-Paciflc  International  Exposi- 
tion Co.  Strehlow.  Freeze  &  Peterson 
submitted  the  lowest  figure  at  $184.- 
000  for  the  construction  ot  this  build- 
ing. Neil  A.  McLean  was  the  next  low- 
est bidder  at  $197,000.  A  contract  whl 
be  awarded   in   the  course   of  a   week. 

CHURCH— Reinforced  concrete  con- 
struction, $50,000.  San  Francisco.  .Ar- 
chitects. Shea  &  Lotquist.  Bankers'  In- 
vestment Bldg.,  S.  F.  Owners,  Star  of 
the  Sea  Cliurch.  The  building  will  be 
erected  at  the  corner  ot  Geary  and  Sth 
avenue,  and  will  be  designed  in  the 
Mission  style.  Interior  will  contain 
an   auditorium  seating   750   people.  Sun- 
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ill  be  of  pine  and  red- 
wood. Exterior  ot  the  building  will  be 
faced  with  cement  plaster.  Roof  will 
be  ot  red  clay  tile.  Working  drawings 
are    being  .prepared. 

ENGINE  HOUSE  AND  STABLES— 
Reinforced  concrete  and  frame.  Cost 
not  stated.  San  Francisco.  .■Architect, 
Edmund  Kollotrath.  660  Bellvedere 
street,  S.  P.  Owners.  Merchants'  Ice 
and  Cold  Storage  Co.  These  buildings 
will  form  a  part  ot  the  new  plant 
which  is  to  be  erected  at  the  southeast 
corner  of  Lombard  and  .Montgomery 
streets.  The  engine  house  will  be  of 
reinforced    concrete    whilt    tlie      stable 
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building  will  be  of  frame  construction. 
Plans  for  a  large  six-story  ice  and 
cold  storage  plant  liave  also  been  com- 
pleted and  will  go  out  for  figures  at 
on«e. 

FLATS — 2.  2  story  and  base,  frame. 
$■5,000  each.  San  Francisco.  Architect, 
Herbert  A.  Schmidt,  Royal  Insurance 
Bldg.,  S.  F.  Owner,  Charles  J.  U. 
Koenig,  520  Church  street.  These  two 
buildings  will  be  erected  on  the  north 
line  of  Broadway  east  of  Liarkin 
street.  Each  lias  been  designed  to  con- 
tain two  modern  flats  of  Ave  and  six 
rooms  each.  Interiors  will  be  flnished 
In  pine  with  some  oak  floors  and  elm 
panels.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Bath  rooms 
will  have  tile  wainscot  an:d  composi- 
tion floors.  Tliere  will  be  automatic 
water  heaters.  Exteriors  will  be  cov- 
ered with  rustic  and  cement  plaster 
op  metal  lath  and  a  pressed  brick  ve- 
neer base.  Plans  are  complete  and  the 
work   will  be   done   by   Day  Labor. 

FLATS  —  2  story  and  base,  frame, 
15,000.  San  Francisco.  Architects, 
Rousseau  &  Rousseau,  Monadnock 
Bldg.,  S.  F.  Owners.  Rousseau  Realty 
Co  The  building  will  be  erected  on 
the  south  side  of  Greenwich  street  west 
of  Larkin.  covering  an  area  of  27% 
feet  by  46%  feet.  There  will  he  two 
flats  of  Ave  rooms  each.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Oak 
floors  will  be  used  in  the  principal 
rooms.  Bath  rooms  and  kitchens  will 
have  tile  wainscot.  Exterior  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will   be  done   by   Day   Labor. 

FLATS  —  3  story  and  base,  frame, 
$7,000,  San  Francisco.  Architects, 
Falch  &  Knoll,  Hearst  Bldg.,  S.  P. 
Owners,  Frediani  Bros.  The  building 
will  be  erected  on  Folsom  street  near 
Third  and  will  be  arranged  tor  one 
store  on  the  first  floor  and  two  flats 
or  the  upper  floors.  Interior  flnish 
will  be  of  pine  and  redwood.  Gas 
grates  and  tile  mantels  will  be  used. 
Bfth  rooms  will  have  tile  wainscot 
and  composition  floors.  Exterior  of 
the  building  will  be  covered  with  ship- 
lap  and  rustic.  Plans  are  complete 
and    figures   are  being   taken. 

PLATS  —  2  story  and  base,  frame, 
$4, COO.  San  Francisco.  Architect,  none. 
Owner,  James  Flnegan,  3342  Army 
street,  S.  P.  The  building  will  be 
erected  on  Serpentine  street  east  of 
Mission,  covering  an  area  of  25  by 
53%  feet.  There  will  be  four  flats  of 
five  rooms  and  bath  each.  Interiors 
will  be  finished  in  pine  and  redwood 
with  some  oak  floors.  Each  living 
room  will  have  an  open  fire  place  and 
tile  mantel.  Bath  rooms  will  have 
composition  floors.  Kitchens  and  baths 
will  have  tile  wainscot.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  shiplap.  Plans  are  complete 
and  in  the  hands  of  the  owner,  who 
will    do    the    work    by    Day    Labor.      All 

PLAT  AND  .STORE — 2  story  and  base 
frame,  $3,200.  San  Francisco.  Archi- 
tect, none.  Owner.  E.  F.  Maxwell.  73S 
Clement  street.  S.  P.  The  building  will 
be  erected  nn  the  north  side  of  Clement 
street  east  of  9th  avenue.  The  first 
floor  will  be  occupied  by  a  store,  while 
the  upper  flonr  will  be  arranged  for  a 
Ave  room  flat.  Interior  of  the  flat  will 
he  finished  in  pine  and  redwood  with 
some  oak  florrs-  There  will  be  an  open 
Are   place   and   tile   mantel.      Bath   room 
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and  kltilicn  will  have  llle 
There  will  be  patent  store  fronts.  Ex- 
terior of  the  building  will  be  covered 
with  shiplap.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 

PLATS  —  2  story  and  base,  frame, 
$2,500.  San  Francisco.  Architect,  none. 
Owner,  W.  G.  McDiarmid.  56  Ellsworth 
street,  S.  F.  The  building  will  be  erect- 
ed on  the  north  side  of  26th  street  west 
of  Dolores,  covering  an  area  of  27  by 
32  feet.  Interior  will  be  finished  in 
pine  and  redwood.  There  will  be  two 
small  flats.  Bath  rooms  and  kitchens 
will  have  tile  wainscot.  Open  flrc 
places  and  tile  mantels  are  specified. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  'will 
'be  done  by  Day  Labor.  Materials  are 
now   being   purchased. 

PLAT  ALTERATIONS — Frame  con- 
struction, $2,000  and  $3,000.  San  Fran- 
cisco. Architects.  O'Brien  Bros..  Clunie 
Bldg..  S.  F.  Owner's  name  withheld. 
Plans  are  complete  and  figures  are  now- 
being  taken  for  tlie  alteration  of  two 
flat  buildings.  Included  in  the  work 
will  be  new  store  fronts,  plumbing, 
electric  work,  plastering,  interior  fin- 
ish and  exterior  painting  and'  plaster 
work. 

HOTEL— 3  story  and  base.  Class  C 
construction,  $15,000.  Fan  Francisco. 
Architect.  David  C.  Coleman.  Mer- 
chants' National  Bank  Bldg..  S.  P.  Own- 
er's name  withheld.  Tlie  building  will 
be  erected  on  Third  street  near  Bryant, 
and  will  be  designed  for  stores  on  the 
first  floor  and  a  number  of  hotel  rooms 
and  several  baths  on  the  upper  floor. 
Interior  will  be  finished  In  pine 
throughout.  There  will  be  steam  heat 
and  a  central  heating  system.  Bath 
rooms  will  have  tile  waI:,scot  and  com- 
position floors.  There  will  be  patent 
store  fronts  and  plate  glass  windows. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  out  for 
figures. 

HOTEL — 4  story  and  base.  Class  C 
construction.  $40,000.  San  Francisco. 
Architects.  Shea  &  Lofqulst.  Bankers' 
Investment  Bldg..  S.  P.  Owners.  M.  C 
and  J.  B.  Kennedy.  This  building  will 
be  erected  at  the  corner  of  Ellis  and 
Larkin  streets,  covering  -^  considerable 
ground  area  There  will  be  a  store  be- 
side the  hotel  entrance  and  lobby  on 
the  flrst  floor.  Upper  floors  will  be  ar- 
ranged for  in  the  neighborhood  of  70 
guest  rooms,  a  large  percentage  of 
which  will  have  private  baths.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  vacuum  cleaning  sistem  and  hot 
water  supply.  Bath  rdms  will  have 
tile  wainscot  and  composition  floors. 
Some  wall  beds  will  be  used.  Exterior 
of  the  b\iildlng  will  be  faced  with 
pressed  brick.  Working  drawings  are 
being  prepared. 

SCHO0I^2  story  and  base.  Class  A 
construction.  $100,000.  San  Francisco. 
Arcliitect.  City  Department  of  Archi- 
tecture. Temporary  City  Hall.  S.  P. 
Owners.  City  and  County  of  San  Fran- 
cisco. Plans  for  the  Washington  Irv- 
ing School,  to  be  erected  on  the  north 
side  of  Broadway  between  Sansome 
and  Montgomery  streets,  have  been 
approved  -and  are  now  out  for  figures. 
Bids  will  be  opened  by  the  Board  of 
Public  Works  on  February  11  tb.  Sep- 
arate bids  are  being  taken  for  the  gen- 
eral construction,  brick  work,  plunrb- 
ing  and  gasfitting.  elect'-ic  work  and 
heating    and    ventilating.      An    officcial 
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this  Issue.     Plans  can  be  secured  from 

the    Department    of    Architecture. 

SCHOOL— 3  story  and  base,  rein- 
forced concrete.  $70,000.  San  Francisco. 
Architects.  Shea  &  Lofciuist.  Bankers' 
Investment  Bldg..  S.  P.  Owners,  St. 
Paul's  Church.  The  building  will  be 
erected  at  the  corner  of  29th  and 
Church  streets,  and  will  be  designed 
for  a  parochial  school.  There  will  be 
a  number  of  class  rooms,  general  of- 
fice and  a  large  auditorium.  Interior 
will  be  finls.hed  in  pine.  Plans  provide 
for  a  central  heating  system,  probably 
steam,  program  clocks  and  vacuum 
cleaning.  Exterior  will  be  faced  with 
cement  plaster.  Working  drawings 
are   being   prepared. 

OFFICE  BUILDING — m  =,ories  or 
more.  Class  A  construction,  $500,000. 
San  Francisco.  Architect.  Lewis  P. 
Hobart.  Crocker  Bldg..  S  F.  Owners. 
Firemen's  Fund  Insurance  Co.  The 
announcement  that  Lewis  P.  Hobart 
has  been  selected  as  the  architect  for 
this  building  has  just  been  made.  The 
structure  which  vriW  rank  among  the 
most  modern  of  San  Pr.tncisco's  office 
buildings,  will  be  erected  at  the  cor- 
ner of  California  and  Sansome  streets, 
covering  considerable  ground  area. 
Construction  will  be  fireproof  through- 
out with  a  complete  steel  frame,  ex- 
terior walls  of  brick  and  concrete 
faced  with  pressed  brick  and  terra 
cotta.  Floors  will  be  of  reinforced 
concrete  with  hollow  ille  partitions. 
-Metal  trim,  metal  window  sash  and 
frames  will  add  to  the  fire  resisting 
tiualltles  of  the  huilding.  Hardwoods, 
marble  and  tile  will  be  used  for  inte- 
rior finish.  The  entire  flri?t  floor,  mez- 
zanine and  a  part  of  the  second  floor 
will  be  occupied  by  the  Firemen's  Fund 
Insurance  Co.  A  total  of  some  300  of- 
fltes  will  occupy  the  balance  of  the 
building.  Plans  provide  for  steam  heat, 
rassenger  and  freight  elevators,  vac- 
ufm  cleaning  and  mail  chutesi.  Work- 
ing drawings  are  being  completed  and 
figures   will   be    called    for   shortly. 

RESTAURANT  AijTERATIONS — 

Cost  not  stated.  San  Francisco.  Ar- 
chitect. Oscar  H.  Ostlund.  64  Rausch 
street.  S.  P.  Owner,  G.  W.  White.  The 
building  now  located  at  122  to  130 
Kearny  street  is  to  undergo  extensive 
alterations  and  will  he  fitted  up  for  a 
high  class  restaurant.  Ir.cluded  In  the 
work  will  be  concrete  and  marble 
floors,  interior  flnish,  plumbing,  elec- 
tric iwork  and  painting.  Clircasslan 
walnut,  blue  gum  and  other  hardwoods 
will  be  used.  Plans  are  complete  and 
figures   are   being   taken. 

MORGUE  —  Class  A  construction. 
$34,330.  San  Francisco.  Architect. 
City  Department  of  Arcl-.itecture,  Tem- 
porary City  Hall.  Owners.  City  and 
County  of  San  Francisco  Bids  opened 
at  the  last  meeting  of  the  Board  of 
Pi  bile  Works  show  T.  W.  McClenahan 
low  at  $34,330.  He  will  probably  be 
'awarded  the  contract.  A  complete  list 
of  the  figures  received  will  he  found 
under  the  heading  of  San  Francisco  in 
this    issue. 

APARTMENT  HOUSE— 3  story  and 
base,  reinforced  concrete,  $60,000.  San 
Francisco.  Architect,  Mathew  O'Brien, 
Foxcroft  Bldg.,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed at  the  corner  of  Devlsadero  and 
Duboce  streets,  and  will  rover  a  large 
area.      Suites    w;ll    conta:n    two.    three 


LATEST  AND  ACCEPTED  DESIGN  FOR  HOBART  BUILDING 

San  Francisco 


Willis  Polk  <S  Co.,  Architects 
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Much  New  Work  ;■; 

At  Army  Po^s. 


WorkliiB      l>r>i,vlue«     1. 

Being:   Completed   and 

Be  Called   For 


Til 


APARTMENT  HOUSE- 
ase,  reinforced  concrete,  $32,75o!  San 
'rancisco.  Architects,  Rousseau  & 
iousseau,  Monadnock  Bldg..  S,  F. 
wner.  J,  D.  Reite,  The  building  will 
e  erected  on  the  south  side  of  Post 
;reet  west  of  Larkin,  having  a  front- 
?e  of  25  feet  by  a  depth  of  120  feet, 
here  will  be  27'  suites  of  two  and 
.ree  rooms.  Interiors  will  be  nnished 
1  (Pine  and  hardwood  panels  with 
ime     oak     floors.       Plans    provide     for 


cle 


pr 


aning.      All 
pped   with   wall  beds 
ate    bath    rooms,      Bj 
■  comiposltion   floors 


elevE 
lites 


nil    be 


md  tile  wain- 
ill  be  used  in 
of    the    build- 


All 


Marble   and 
the    entrance,      E> 
inp    will  -he  faced   with   cen 
Plans   are   complete   and    th 
be    done    by    Day   Lab 
are    being  .purchased. 

EXHIBIT  BUILDING — Frame  con- 
struction, $15,000,  San  Francisco,  Ar- 
chitects, Bakewell  &  Brown,  2.51  Kear- 
ny street,  S.  P.  Owners,  Ghlrardelll 
C!;ocolate  Co.  Plans  are  being  pre- 
pared for  a  private  concession  build- 
ing which  will  be  occupied  by  the 
Ghirardelli  Company.  The  design  will 
probably  be  In  the  Mission  style  with 
the  exterior  covered  with  cement  plas- 
ter on  metal  lath.  Preliminary  draw- 
ings are  being  prepared.  Further  men- 
tion will  be  made  of   the  work. 

RESIDENCES— 2,  2  story  and  base, 
ach,  San  Francisco, 
Owner,  P.  Nelson,  30 
,  S,  F,  These  houses 
n  the  west  line  of  15th 
of  California,  Each 
mtaln  six  rooms  and 
vlll  be  finished  in  nine 


frame,    }2,500 
Architect,   none. 
Piesidio   Terrac 
will  be  erected 


■ith 


hardv 


ood       pa 


ied   In    the 
s.     There 


tels 


pla 


Is,       Oak 

will  be  large 
r  brick  man- 


Automa- 
talled.  Ex- 
be  covered 
letal     lath. 


Bath  rooms  will  h 
scot  and  composition  flo 
tic  water  heaters  will  be 
teriors  of  the  houses  w 
with  cement  plaster  oi 
Flans  are  complete  nnd  the  owner  will 
do  the  work  by  Day  Labor.  All  mate- 
rials are   now  being   purchased. 

ContractR  Awarded. 

PIER  CONSTRUCTION  —  J146.215 
San  Francisco.  Engineer,  Assistant 
State  Engineer,  Ferry  Bldg,,  S,  P.  Own- 
ers, state  of  California,  Contractors, 
Healy-Tibbltts  Construction  Co.,  S,  F. 
Contract  price,  $146,216,  Other  figures 
submitted  for  this  work  will  he  found 
under  the   heading  of  San    Francisco   In 


Constructing  Quartermaster's 
office  at  Fort  Mason  are  now  working 
over  1000  men  on  the  various  con- 
struction enterprises  on  which  the  de- 
partment   is    engaged.         About    500    of 


PLANS     FILED     POK     Mi;§EUM. 

Plans  were  filed  January  23rd  with 
John  P.  Horgan,  Chief  Inspector  of 
Buildings  of  the  Board  of  Public 
Works,  for  the  construction  of  a 
museum  in  Golden  Gate  Park,  to  cost 
approximately  $200,000,  Plans  for  this 
structure  were  prepared  by  Architect 
Lewis   P,   Hobart, 
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NRW    STABLE    BQILDINGS 
;    Sec 


urned 
master  by  th 

put   to   V 
of      McDo 


to 


!tary  of  War  has  allotted 
ii'Jut  $90,000  for  the  construction  of 
fl-  e  new  reinforced  concrete  stables, 
which  are  to  be  erected  for  the  Presi- 
dio and  Port  Scott.  Bach  building  will 
be  about  18,1  feet  long  and  6S  feet 
wide.  Floors  will  be  of  paving  brick 
while  the  most  approve!  stable  equip- 
ment will  be  Installed,  including  elec- 
tric  lights   and   plumbing       Each    stable 


vill 


animals.  Exteriors  will  b 
■.vith  cement  plaster  and  roofs  will 
of  red  clay  tile.  As  soon  as  plans 
specifications  can  be  flnithed  the  w 
will  be  advertised  for  bids.  The  ; 
Cor  the  buildings  Is  now  being  clea 
ty  day  labor,  but  a  contract  will  pr 
ably   be   let  for  the  grading.      Plans 


100 


nple 


sten 


thr 


the  stable  site   have   be. 
sent  to  Washington  for  approval. 
MUCH    NEW    ROAD    WORK. 
McDowell   avenue,  on  which  over 
of   the   unemployed   are   at   work.    Is 


rted 


nto 


ard 


will 


miles  long.  The  roadway 
of  a  one  course  six  inch 
concrete  pavement,  using  a  one  part 
cement,  two  parts  sand  :;nd  three  and 
one-halt  parts  stone  mix,  laid  fairly 
dry.  The  rest  of  the  roads  In  the  res- 
ervation will  be  constructed  of  oiled 
macadam.  All  work  will  be  done  by 
(lay  labor  except  the  placing  of  the 
contrete,  which  will  be  let  by  contract, 
PIER    AND    BREAK  IVATBR, 

fPlais  for  a  new  pier  and  breakwater, 
which  is  to  be  erected  at  Fort  Berry, 
have  been  prepared  by  the  Construct- 
luK  Quart-rmaster's  ofllcc  and  have 
been  sent  to  Washington  for  approval. 
The  pier  and  breakwater  will  be  of 
stone  with  an  apron  wharf  on  one  side 
200  by  50  feet  and  an  approach  of  115 
by  2.1  fctt.  The  pier  will  be  carried  on 
:0  inch  Iron  pile,  the  superstructure  be- 
ing of  frame.  An  estimated  cost  of 
$6.';, 000   Is  placed   on   the  work. 

HOSPITAL    IMPROVE.MENTS. 

A  ward  for  the  treatment  of  special 
cases  at  the  Letterman  General  Hosipi- 
tsi  has  been  authorized  by  the  Surgeon 
General,  This  building  will  be  two 
stories  high  covering  an  area  of  SO  by 
2S  feet,  construction  being  of  reinforc- 
ed concrete.  Exterior  will  be  faced 
with  cement  plaster  and  a  red  clay  tile 
roof  will   be   used.      Plans   include   mod- 


ne  and  Ice  tank.  Plans  for  this 
are  now  being  completed  by  En- 
O.  W.  Degen  of  the  Construct- 
jartermaster's  office. 
k  of  converting  Fnrt  Point  into 
ntion  Barracks  for  500  men  will 
The    work 


ill    be   done    by    the 
rials  and  prison  la 
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heatii 


lating. 


An 


and 


ntl- 


ated    cost    of    $20,000 


The  refrigerating  plant  at  the  Let- 
^man  General  Hospital  is  to  be  en- 
rged    by    the    addition    of   another    ice 


Bids  For  Court  Of 
Palms  and  Flowers. 

S<relilc»\v-Free/.e        A         I'elerHon         Kiiw 

Men     (ur     Big     Fxposltiiin     BiilldInK 

Nell    A.    MeLean    Next. 


The  lo 
structon 
Flowers 


t  bid  received  for  the  con- 
I  of  the  Court  of  Palms  and 
i  was  presented  by  Strehlow- 
leeze  &  Peterson  at  $184,000,  while 
e  next   lowest   figure  came  from   Nell 

McLean    at   $197,000. 
Bids    were    opened    by    the    Buildings 
id  Grounds  Committee  of  the  Panama 
iclflc    Exposition    Comnanv, 


State  Harbor  Board 
Award  Pier  Contrad. 

Heal,.1<i|,|,ltl»     ConMruellon     Company 

Win    Uulld    Pier    No.    .|«.      BldH    to 

Be   Called   For  on   Two  Jobs. 

Bids  were  opened  by  the  .State  Board 
of  Harbor  Commlsloners  on  Thursday, 
January  22nd,  for  the  conatructlon  of 
Pit-r  No.  4G.  The  lowest  figure  was 
submitted  by  Healy-TIbbitts  Construc- 
tion Company  at  $146.21,"  and  a  con- 
tract has  been  awarded.  A  complete 
list  of  bids  follow: 

Plep  No.  40. 
San   Francisco    Bridge   Co. ,,  $151,770 
Healy-Tibbltts    Constr.    Co..    146,215 

Thompson    Bridge   Co 149,870 

Hyde-Harjes     Co 156,000 

At    the    same    meeting    ihe   Secretary 
was  instructed   to  advertise  for  bids  on 
widening   pier  No.   54  and   for   the  con- 
struction of  Perry  Slip  No.  8. 
♦ 

City  Bids  Opened. 

Bids    Keceived      For    the    City      Illoreue. 

Four  Bidders  Identical  i.n  Furntatl- 

Ine  Copper  Kail    DoudH. 

Bids  were  opened  by  the  Board  of 
Public  Works  at  their  Wednesday 
afternoon  session  for  the  construction 
of  the  morgue  in  the  new  Hall  of 
Justice.  T.  W.  McClenahan  presented 
the  low  figure  at  $34,330,  Other  figures 
received   were  as  follows: 

MorEue,   Hall    of  Juntiee. 

William    Bateman    $43,250 

Newsom,    Wold    &   Kohi. 35,760 

Sound   Constr,   &  Eng.   Co 36,527 

Grant   Pee    40,000 

Caldwell   &   Son 36,572 

T,   W,   McClenahan   &   Co  .  ,  ,  .    34,330 

.McSheehy    Bros 35,933 

Monson    Bros 35,837 

I),    C,    Holt    37,940 

Lids  were  also  received  for  furnish- 
ing copper  rail  bonds  tor  the  new 
.Municipal  lines.  Unit  prices  were 
.isked    for    on    eight    propositions.      The 


26 

ligures  submitted  by  thn  United  States 
StL-el  Products,  Westlnsi  ousc  Electric 
Mfg.  Co.,  Electric  Servic;  Co.,  and  the 
General  Electric  Co.  on  tach  ot  these 
propositions  were  identical.  Holabird 
&    Re.vnolds,     biddlns 
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Death  Notice. 


Long    Illne-sk. 

It  is  with  the  deepest  regret  that 
the  ■■Builder"  announces  the  death  ot 
Architect  William  Cwrlett  at  his  home 
In  Monlo  Park  on  ^^"ednesday  morn- 
iirg.   January    21st. 

Mr.  Curlett  was  one  of  the  ablest 
and  most  respected  members  of  the 
architectural  profession  and  has  de- 
voted the  greater  part  of  a  lite  e.\tend- 
ing  over  seventy  years  to  his  profes- 
sion. Among  the  many  notable  struc- 
tures which  were  desi,.cned  by  him, 
may  be  mentioned:  The  Los  Angeles 
County  Court  House,  th-?  Mary  Pauline 
Payne  residence  at  Mcn'o  Park,  the 
Pl.elan  and  Addison  Head  Buildings  in 
this  city  and  other  large  commercial 
-stri.ctuies      In      various     parts     of   the 
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tate: 
Mr.   Curle'tt's  death 


Building  Contracts  Awarded 
San   Francisco. 

».       OTrn«r                    Contractor  Amt. 

0  Academy     Science.  .  .Sunset  2000 

1  J^ellerhach      Perazzi  600 

»  Svlvi..        Sylvia  1000 

'  -M.'hiir.iiil      Montrouil  1200 

'    ■'  '  ii'i' Silva  2500 

II  '    I  '"i.ilci     'MacDonald  400 

i:i  ik^  II     Peierson  3000 

I  -MiiNuell      Maxwell  3200 

."■  Hatlield      Grahn  1800 

r.  McDiarmid     McOiarmid  2100 

7  Miller     Allen  140O 

S  Glynn     Donaldson  600 

0  Rath     Rath  1500 

J  Sheftel     Kiernan  1650 

1  Koenig     Koenig  5000 

2  Same     Same  .'iOOO 

3  Tubbs Walker  4000 

4  Goetze     Binet  2605 

,i  Westgate     Pk     ...Etherton  67'92 

0  Cesana     Sciorroni  C650 

7  Del    Tredicci    .. .  .Hantzsche  3100 

5  P    P    I   B Monk  2215 

8  Same     Healy  14300 

0  Goetze     Witzelsburger  3400 

2  Witt     Stroth  400 

3  Same     Same  400 

f  Umbsen     Hock  400 

5  Cook     Dounan  500 

6  Pinegan     Finegan  400O 

7  Thomas     Paulker  400 

8  Franchi     Farnchi  1000 

9  Hall     ■ Hall  2900 

0  Roth     .'..Roth  1000 

1  Keyes     Gilson  400 

2  Colton      .Colton  4000 

S  Giol     MnntanI  400 

4  Porter     Han.slrough  400 

i  Nelson      Nelson  2000 

C  Thompson     W.irburton  3850 

7  Recreation    Pk    ...Peterson  6175 

8  Same     Ward  26300 

9  Byington     Gilbertson  253:5 

0  Same     Franz  4400 

1  Same     Schrader  1558 

2  Lynch     Anderson  2350 

3  Sass     Casty  6000 

H  N-akagawa      O'Neill  7250 

5  Gillen     Wooldridge  3800 

0  Stanford    Unlv    ...Wilhelm  405S 

7  Same     Pinkerton  783 

8  Belli     FilUppis  7890 


213 
214 
215 
216 

Same      

Chlossi     

MerlUlon     

Branscombe     ., 

Same 

Chlossi 

Deane 

Brar,scombe 

2500 
500 
400 
SOOO 
1234 

218 
219 

Academy    Science    ..Wilson 
Lum   Sai   Hoo  Tong.-.Elam 

3800 
3765 
1776 

221 

Sarr-e     

.  .Marcussen 

9784 
1000 

400 

224 
225 
226 

Rousseau     

Nelson     

Same     

.  .  .Rousseau 

Nelson 

Same 

5000 
2500 
2500 

Reite 

32750 

229 

P   P   1    B 

Woods 

72000 

231 
232 

Weinsteln     

Acad'y    Science 

.  .Weinsteln 
Scott 

2000 
3150 

1160)       IN     GOLDEN 
ot     Band     Stand, 
iluscuni  Building. 

Owner Californ 

G.VTE     PARK    SB 
ia         Academy        of 

Architect  ..  .Lewis    P.    H.-bart,    Crocker 

Bldg.,  San  Francisco, 
i-onti-actor.  .Sunset    Constr.      Oo.,       62 

Post,   San   Francisco. 
Filed  Jan.   19,  '14.     Dated  Jan.   6.  '14. 

Excavation    completed     $200 

Back     filling    completed 500 

Completed     and     accepted 800 

Usual    33    days,    balance! 25% 

TOTAL  COST,  $2000 
Bond,  $1000.  Surety.  National  Surety 
Co.  Limit,  30  days.  Forfeit,  none. 
Plans  and  specifications  filed. 

(161)  S  CLAY  200  B  Drumm  B  75xS 
119-6.  Plumbing  and  gas  fitting  tor 
extension  of  vent  pipes  and  cold  and 
hot  water  pipes  in  addition  of  3rd 
story  to  present  two-story  and  base- 
ment  brick   building. 

Owner Zellerbach    Levison    Co. 

Architect  . .  .None. 

Contractor.  .H.  J.   Perazzi,  2237   Leaven- 
worth,   San    Francisco. 

Filed  Jan.,  19.  '14.     Dated  Jan.  17,  '14. 

Plumbing    roughed    in $225 

Completed    and    accepted 225 

Usual    35     days 150 

TOTAL   COST,    $600 

Bond,    $300.      Sureties,    Jno.    S.    Phillips 

and    Chas.    Lauffer.        Limit,    30      days. 

Forfeit.    $10.      Plans    and    specifications 

filed. 

(1C2)      NO.    3032    ARMY.      Repair    steps. 
Owner J.   Witt,   58   Woodland   Ave., 

Aichltect  .  .  -None. 

Contractor.  .E.  C.  Stroth,  477   14th.  S.  P. 
COST,   $400 

(163)  NOS.  1409-21  GUERRERO.  Re- 
pair  steps. 

Ov,  ner J.    Witt.   58   Woodland   Ave., 

San    Francl.?co. 
-\rchltect  .  .  .None. 

Contractor.  .E.  C.  Stroth.   477   14th.  S,   F 
CO.tJT,    ?JOn 

(164)  NO.  20  MONTGOMERY.  Under- 
pin   wall. 

Owner G.  H.  Umbs3n.  Premises. 

Architect  . .  .None. 

Contractor.. (^as.    H.    Ho;k,    ISO    Jessie, 
San    Francisco. 

COST,    $400 

(165)  NO.  3426  ARMY.  Electric  wir- 
ing,  new  lath  and  plaster  partitions. 

Aichitoct  .  .  .None. 

Contractor.  .T,     J.    Dounnn        1477       6th 
Ave..   San  Francisco. 

COST,   $500 


Wodi:esday,    January    2S,    1914. 

1 11)6)      S   SERPENTINE    270    E    Mission. 

Two-story    and    basement    frame    (4) 

Mats. 

Owner Jas.     Finegai..     3342     Army, 

San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $4000 

(11.7)      NOS.    57-59  THIRD.     Alter   shop. 

Owner The  Thomas  Estate,  Prem. 

Aichltect  . .  .None. 

Contractor.  .W.    M.    Paulker,    1116    Ellis, 
San   Francisco. 

COST.   $4  00 

(IBS)  W  THIRTIETH  AVE  300  N 
Geary.  One-story  and  basement 
(ranie  dwelling. 

Owner C.      J.    Franchi,   237     Scott. 

San    Francisco. 

Architect  . .  .None  . 

l-la^■s  work.  COST,  $1000 

(109)  B  TWENTY-THinl)  AVE  250  S 
Lake.  Two-story  ;ind  basement 
frame  residence. 

Owner C.    A.    Hall,    1318    5th    Ave., 

■San    Franicsco. 

Aichltect  ..  .None. 

Dcy's   work.  COST,    $2900 

(170)  NO.  316  SCOTT.     Alter  residence 

Ov,  ner Max    Roth.    Premises. 

Architect  ..  .M.    J.    Lyon    Co. 

Doy^s  work.  COST.   ? 

(171)  NO.  26  MONTGO.ViERY.  Under- 
pinning. 

Owner Keyes      Estate,       Humboldt 

Bank  Bldg..  S.   F. 
Architect  .  .  .None 
Contractor.  .J.     E.     Gilson.     ISO     Jessie. 

San    Francisco. 

COST.    $400 

(172)  W  TENTH  AVE  183  S  Balboa. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Louis    A.    Colton,    534    Bat- 
tery, San  Francisco. 
Architect  .  .  .None. 
Doy-s    work.  COST,    $4000 

(173)  NOS.  2708-10-12  GREENWICH, 
ilinor  changes   to  dwelling. 

Owner G.  Giol,  Premises. 

Architect  . .  .None. 

Contractor.  .Montani    &    Stetanlnl.    1753 

Greenwich.   San   Francisco. 

COST.   $400 

(174)  NO.  61  PERALTA  AVE.  Repair 
Hat, 

Owner Mrs.    M.    Porter,    Premises. 

Architect  ...None. 

Ci  ntraclor.  .G       W.    Hansbrough,      .433 
Stelner,    San    Francisco. 

CaST.   $400 

1175)  S  SEVENTEENTH  1,12  W  Cole. 
One  and  one-half-stO'y  and  base- 
ment  frame   dwelling. 

Owner N.     J.   Nelson       ^27S     23rd, 

San    Francisc  , 

Architect  . .  .None. 

Day's    work.  COST,    $2C10 

(176)  E  DOLORES  55-9  N  15th  N  137-6 
xE  90.  Plumbing  for  three  frame 
apartment    houses. 

Owner Adrlenne  and  Nellie 

Thompson. 

Architect  ..  .None. 

Contractor.  .Thos-    Warhurton,    455    7th 

Piled   Jan.   20,   '14.      Dated   Jan.    S,   '14. 
Every   14  days  payments  of....      75% 


Wednestlay.    January    2S.    lal4. 

TOTAL  COST,  $3850 
Blind,  51025.  Surety,  U.  H.  Fidelity  & 
Guaranty  Co.  Limit,  75  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

<i77)      SW     MASONIC     AVE     AND     ST. 
:;o.se  Ave   W   a50.\S   540.      Excavation 
and    concrete      work      for     buildings, 
bleachers,  grand  stand  and  fences. 
Owner Tlie  Recreation  Park   Asso- 
ciation.   15th    i.nd    Valencia, 
San  Francisco. 
Architect  ..  .Walter    J.      Mathews,      927 

Broadway,    Oakland. 
Contractor.  .1-1.  ■  L.     Peterson,     62     Post, 

San   Franicsce. 
Filed  .Ian.  20,  '14.     Datd  Dec.   31,  '13. 

-As    work    progresses 75% 

Ifsual    35    days 25% 

TOTAI,  COST,  $0175 
Bnn.l,  none.  Limit,  20  days.  Forfeit, 
SI  no.     Plans  and  specifications  filed. 

(17S)  ERECTION  OF  GRAND  STAND, 
bleachers,  office  and  club  house 
buildings  (or  ho.se  ball  park  on  above 

Cntraetor.  .Ward       &       Goodwin,       981 
Guerrero,  San   Francisco. 

Piled  Jan.   20,  '14.     Dated  Jan.   15,  '14. 

14    of  work  completed $4931.25 

V,    of  work  completed 4931.25 

54    of  work  completed 4931.25 

Completed  and  accepted 4931.25 

Usual    35    days 6575.00 

TOTAL  COST,   $26,300.00 

Bond,     none        Limit,     March     16,     1914. 

Forfeit,    $50.      Plans    an-l    specifications 

filed. 

(179)  NW  WASHINGTON  &  DAVIS 
W  75xN  60.  Brick  work,  pointing, 
cementing  and  cleaning  down  two- 
story  and  basement  brick  store  bldg. 

Owner Catherine    Byington,       1308 

Call  Bldg.,  San  Francisco. 
Architect  ..  .Earl      B.    Scott.      Humboldt 

Bank  Bldg.,  S.  F. 

Contractor.  .L.     Gilbertsen    and     F.     A. 

John  as  Gilbertsen  &  John, 

110  Jessie,   San   Francisco. 

Piled   Jan.    20,  '14.      Dat;!<l   Jan.    14,   '14. 

Walls  to  2nd  floor  joists $600 

Walls   to   ceiling   joists 600 

Completed   and    accepted 635 

Usual     35     days 700 

TOTAL  COST,  $2535 
Bond,  $I26S.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  none. 
Forfeit,  $25.  Plans  and  specifications 
filed. 

(150)  CARPENTER,  TIN  AND  GAL- 
vanizcd  iron  work,  de'idening,  stairs, 
glass,  glazing,  hardware,  etc.,  on 
above. 

Contractor.. Val    Franz,    IS5    Stevenson, 
San  Francisco. 

Filed  Jan.   20,  '14.     Dated  .Ian.   14,  '14. 

2nd  floor  joists  in  place $   750 

Uoof  on 750 

Completed   and   accepted 1500 

Usual    35    days 1400 

TOTAL  COST,   $4400 

Bond,    $2200.      Surety,    National    Surety 

Co      Limit,  30  days.  Forfeit.   $25.  Plans 

and  specifications   filed. 

(151)  STEEL  AND  IRON  WORK  ON 
Above. 

Contractor.  .Schrader   Iron    Works,    1247 

Harrison,     San     Francisco 
Filed  Jan.   20,  '14.     Dated  Jan.   14,   '14. 

Completed   and   accepted $1158 

Usual    35    days.....'    400 

TOTAL    COST,    $1558 


BUILDING    AND    INDUSTRIAL    NEWS. 


Bond.     $900.       Surety.     Ncllonal 
Co.     Limit,  30  days.     Forfeit,  $25 
and  specifications   filed. 


(1S2)  S  TWENTY-BIFTH  160  W  Castro 
All  work  tor  one  and  one-half-story 
and  basement  frame  residence. 

Owner William     T.       and       Bertha 

Lynch,  2567  Folsom,  S.  F. 
Architect  ..  .None. 
Contractor.. A.  V.   Anderson.    4223   23rd, 

San  Fi-ancisco. 
Filed  Jan.  20,  '14.     Dated  Jan.  19,  '14. 

Roof    on     $487.50 

White   coat   plaster   on 487.50 

Completed    and    accepted 487.50  Usual     35 

Usual    35    days 487.50 

TOTAL  COST.  $2350.00       Bond.    $2029. 


-licit  metal,  steel  and  iron,  glass, 
electric,  painting,  hardware,  etc..  for 
transformation  of  present  amphi- 
theatre for  uses  of  laundry  for  Lane 
Hospital. 

Owner Board    of    Trustees    of    the 

Leland       Stanford        Junior 
University.    1st   Nat'l    Bank 
-    Bids..    San    Fi-ancisco. 
Architect  ..  .Bakewell      A      Brown.    251 

Kearny,    San    Francisco. 
Contractor.  .A.    H.    Wilhelm,    180    Jessie, 

San    Francisco. 
Filed  Jan.  21,  '14.     Date.l  Jan.   14,  '14 

On    15th    of  each    month    75% 

Usual     35     days.. 26% 

TOTAL  COST.   $4058 
ty,    Wilson    Bros.    & 


Lin 


90    d-iys   fron 
lone.       Plans 


Co 


and 


ill. 


plaster,  roofing,  hardv 
two-story  frame  store; 
uner .lochim    Sas.5. 

San  Francisci 
rchitect  .  .  .  H.       Geilfuss 

Kearny.  San 


and    flats. 
1695    Brya 


Contractor.  .John      Casty       110      Jessie 

San    Francisco. 
Filed  Jan.  20,  '14.     Dated  Jan.   14,  '14. 

Frame    up    $1125 

Roofed   and   partitions   set 1125 

White  coated   1125 

Usual    35    days 1500 

Completed   and   accepted J125 

TOTAL  COST.  $6000 
Bond,  $3000.  Sureties,  Wm.  Camp  and 
C.  A.  Carillon.  Limit.  90  days.  For- 
feit. $10.     Plans  and  spec.flcations  filed 


(1S4)  NW  BUCHANAN  AND  POST  N 
90xW  65  W  A  275.  Alterations  and 
additions  to  three-story  frame  build- 
ing  into   stores  and   flats. 

Owner J.  K.  Nakagawa. 

-Architect  ...O'Brien    Bros.    Inc..    Clunle 
Bldg..  San  Francisco. 

Contractor.  .Daniel  O'Nei:',  27'8  Natoma 
San    Francisco. 

Filed  Jan.  21,  '14.     Dated  Jan.  15.  '14. 
Building   raised,   new    2nd      story 
joists    set.    columns    ana    girders 

in    position    $1812   50 

Building    floored,    electric    wiring 
roughed  in  and  plumbing  roughed 


in 


1812   50 


Completed    and    accepted 1812   50 

Usual   35   days 1812  50 

TOTAL  COST,  $7250  00 
Bend.  $3625.  Sureties.  Jas.  F.  Smith 
and  Martha  F.  O'Neill.  Limit,  60  days 
after  Jan.  19.  Forfeit,  none.  Plans 
and  specifications  flled 


(1S5)       W    MENDELL 
Ave.      All    work    for 

flats. 


N      Necombe 


Architect  . 
Contractor 
Filed  Jan. 


1S6)  E  WEBSTER,  bet  Sacramento 
and  Clay.  Excavation,  concrete, 
brick,      plastering,      carpenter,      mill. 


jimit.     March     15.     1914.       Forfeit. 
Plans  and  spei:ifications  filed. 


(187)      PLUMBING   ON    -vDOVE. 
Contractor.  .Jas.       H.     Pinkerton.       2266 

Fulton.    San    Francisco. 
Fiied  Jan.   21.  '14.     Dated  Jan    14.  '14. 

Completed    and    accepted $587   25 

Usual    35    days 195   75 

TOTAL  COST.  $783  00 
Bond.  $391.50.  Surety,  Kidelity  &  De- 
posit Co.  of  .Maryland.  Limit,  March 
15,  1914.  Forfeit,  none.  Plans  and 
specifications    filed. 


(188)  SB  FILLMORE  AND  JACKSON 
E  95xS  40.  Alterations  and  additions 
of  two-story  frame  residence  into  3- 
story  frame  (stores  .-nd  flats)  and 
erect  a  one-story  name  market 
building. 

Owner Angelo      Belli.      NW      Plll- 

more   &   Washington.   S.   F. 
Architect  ..  .Chas.  Fantoni    916  Kearny, 

San   Francisco. 
Contractor..  V.      Filippis.      866      Union, 

San  Francisco. 
Filed  Jan.  21.  '14.     Dated  Jan.  20,  '14. 

Buildings    roofed     $1972.50 

Buildings    brown   coated 1972.50 

Completed    and    accepted 1972.50 

Usual    35    days 1972.50 

TOTAL  COST,  $7890.00 
Bend,  $3945.  Surety,  F'idelity  &  De- 
posit Co.  of  Maryland.  Limit.  75  days 
after  Jan.  26.  Forfeit.  $5.  Plans  and 
specifications    filed. 

(189)  E  THIRTY-EIGHTH  AVE  300 
S  Geary.  One-story  and  basement 
frame  dwelling. 

Owner A.   M.  Sylvia,   575   41st  Ave., 


COST,    $1000 


W'      ANDOVER     300     S     Virglni; 
and  one-lialf-slory  and   basemer 


Architect  .  . 
Day's    work 


P.  W.  Montroui: 
trie,  San  Franci 
None. 


COST.    $1200 
AVE       150       S 


jp    $950 

?oated    »50 

ed    and     accepted 950 

5   days 950 

TOTAL  COST.  $3800 
le.  Limit,  90  days.  Forfeit, 
and  speciflcaiicins  filed. 


(191)      E    SIXTEENTH 

Anza.        Two-story      an.1       basement 

frame   dwelling. 

Owner Henry    E.    and    Mary    Cal- 

lender.  546   Cth  Ave,.  S.  F. 
Aichitect  .  .  .John      H.    Dreyer.      560    6th 


acto 


Ave..  San  I 
.Frank   Silv 


alito 


$2500 


(192)      NO.     78       CAIN       AVE.         Raise 

dwelling  and   build   new  foundation. 
Owner J.    A.     MacDcnald,    59    Col- 
lege   -\ve,.    San    Francisco. 


[hit. 


.No 


vork. 


COST.    $400 


(193)      W  SURREY   450    :■!  Castro.  Two- 

itory   and   basement   frame   residence. 

Owner Albion    Brlk.sen.    2312    23ra, 

Arcliitect  .  .  .None. 

Contractor.  .A.    Peterson.    S44    Guerrero, 
San    Francisco. 

COST.   13000 


BUILDING  And  industrial  news. 

Archi 
Day's 


li<)4)      N    CLE.MENT    56    E    Ninth    Ave. 

Two-story  and  haseme;i;   frame  store 

and   fiat. 
Owner B.     F.     ^rax^vcll,     73S     Cle- 
ment.  San    Friinoslco. 
Alchltect  ...None. 
Day's  work.  COST,  J3200 


(195)  W  De  rfARO  20C  S  22nd.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner Samuel     Hatfield,     1038     De 

Haro,   San  Francisco. 
Architect  .  .  .None. 

Contractor.  .Wm.    H.    Gralm,    2840    Bry- 
ant, San   Francisco. 

COST,  $1800 


(196)  N  TWENTY-SIXTH  70  W 
Dolores.  Two-story  and  basement 
frame   flats. 

Owner W".   O.  McDlurmid.   56   Ells- 

wortli.    San    Francisco. 


Chile 


.No 


Day'! 


COST,  $2100 


(197)      S  SEVILLE   173  E  Naples.     One- 
story   and   basement   frame   dwelling. 

Owner John    Miller,    1031    Belmont 

Ave.,    Fresno. 
Architect  .  .  .None. 

Contractor.. L.    L.    Allen.    4525    Mission, 
S«  n  Francis,  o. 

COST.   J1400 


(198)      W  FRANCONIA   100   8  Rutledge. 
One-story  and  basement  frame  dwlg. 

Owner Peter  Glynn,    330    Rutledge, 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .D.       T.       Donaldson,        1637 
Stuart,    Berkeley. 

COST.   $600 


(109)      S    FARALLONE    250    E    Capitol. 

Two-story  and  basement  frame  dwlg 

Owner Adam   Rath,    173    Parallone. 

Architect  .  .  .None. 

Day's   work.  COST,    $1500 


(200)  NOS.  1914-16  PINll.  Install  low 
pressure  heating  plant  and  domestic 
liOt  water  storage  for  coal  burning. 

Owner M.    Sheftel   Co.,    2083    Bush, 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Kiernan  &  O'Brien  Heat- 
ing Works,  1754  Mission. 
San    Francisco 

CO.ST,    $1650 


.Herbert  A.   Schmidt,    Royal 
Insurance    Bldg..    S.    F. 

COST,   $5000 


(203)  W  KENTUCKY  130  N  23rd. 
Construct  retaining  wall,  new  side- 
walk lights  and  fill  present  tunnel. 

Owner Tubbs    Cordage    Co..    Iowa 

and  22nd.  S.  F. 
Engineer  ..  .Maurice     Couchot.     French 

Bank  Bldg.,  S.  F. 
Contractor.. P.    J.    Walker.     Monadnock 
Bldg.,   San    Francisco. 

COST,     $4000 


(2011  N  BROADWAY  160  E  Larkin. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Chas.      J.    U.    Koenig.      520 

Church,    San    Francisco. 
Architect  ..  .Herbert   A.   fcchmidt.   Royal 

Insurance   Bldg..   S.    F. 
Day's   work.  COST,   $5000 


(204)  E  EIGHTH  AVE  56  N  Lawton. 
All  work  except  painting,  glass  and 
glazing  for  one-story  and  basement 
frame  cottage. 

Owner F.  W.  and  Ida  Goetze. 

Architect  . .  .None. 

Contractor..  John    J.    Bluet    &    Co..    68 
Ramona  Ave.    S.  F. 

Filed  Jan.  22,  '14.     Dated  Jan.  21,  '14. 

Frame   up    $661   25 

Brown    coated    651   25 

Completed     651   25 

Usual    35    days 651   25 

TOTAL   COST,    $2605   00 

Bond,   none.     Limit,   100   days  after  Jan. 

23.      Forfeit,    none.      PI.*. r.s    and    speci- 
fications  filed. 

(205)  LOTS  8  AND  9  BLK  6.  St.  Fran- 
cis Wood.  Grading,  evcavation,  con- 
crete, carpentry,  brick  and  tile,  sheet 
metal,  plumbing,  lathing,  plastering, 
glazing,  electric  wiring  and  wrought 
iron  for  two-story  and  basement 
frame  dwelling. 

Owner Westgate  Park  Company. 

Architect  ..  .Henry    H.   GuUerson. 
Contractor.  .E.      E.      Ethcrton,      South- 

mayde  Apmnts,  S.  F. 
Filed  Jan   22,   '14.     Dated   Jan.   7,  '14. 
Frame    up    and    roof    boarding 

on     $1273   50 

Sheathing      on    and    roof      com- 
pleted         1273   50 

Plastering    finished    1273   50 

Completed    and    accepted....    1273  50 

Usual    35    days 1698  00 

TOTAL  COST,  $6792  00 
Bond,  $3396.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit.  80  days 
after  Jan.  8.  Forfeit,  $5.  Plans  and 
specifications   filed. 


(202)  N  BROADWAY  137-6  E  Larkin. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Chas.      J.    U.    Koenig,      520 

Church,   San   Francisco. 


(206)  W  MASON  95-3  N  Pacific  N  22-3 
xW  137-6.  All  work  for  three-story 
and  basement  frame  flats. 

Owner Angelina   Ce-.ana,    648   Val- 

Icjo,   San   Fiancisco. 

Architect  ...Chas.  Pantopi,   916  Kearny 


San 


Com 


and     C. 


.Antonio    Scia 
Manclni. 
Filed  Jan.   22.  '14.     Date.l  Jan.   16,  '14. 

Building    roofed    $1662   50 

Brown    coated    1662  50 

Completed   and   accepted 1662  50 

Usual    35    days 1662    50 

TOTAL  COST.  $6650  00 
Bond,  $3325.  Surety,  Chicago  Bonding 
&  Surety  Co.  Limit,  90  days  after  Jan 
26.  Forfeit,  $3.50.  Pla".--  and  specifi- 
cations  filed. 


(207)  E  TWENTY-FOURTH  AVE  100 
S  Clement.  Two-sto.y  and  base- 
ment  frame   flats. 

Owner V.     Del     Tn.diccl.     340     7th 

Ave.,  San  Fri.ncisco. 
Architect  .  .  .None. 
Contractor.  .Hantzsche    &    McKay. 

(XIST,    $3100 


Wednesday.    January    28,    1914. 

(208)  EXPOSITION  SITE.  Construc- 
tion of  boiler  house  for  Horticulture 
building. 

Owner Panama-Pacific        Interna- 
tional   Exposition    Co..    Ser- 
vice   Bldg.,   S.    F. 
.\rehltect  ...None. 
Contractor .  .John       Monlt.       Exposition 

Site,    San    Francisco. 
Filed  Jan.  22,  '14.     Dated  Jan.  12,  '14. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $2215 
Bond,  $1500.  Surety,  American  Surety 
Co  of  New  York.  Limit,  March  31,  '14. 
Forfeit,  $10.  Plans  and  specifications 
filed. 

(209)  EXPOSITION  SITE.  Construc- 
tion and  Installation  ot  sanitary  and 
storm  sewers  for  Western  Sites  and 
Live   Stock    Section. 

Owner Panama-Pacific        Interna- 
tional  Exposition   Co.,   Ser- 
vice   Bldg.,   S.    F. 
.\rchitect  . .  .None. 
Contractor.  .Healy-Tibbitts    Constr.    Co. 

9   Main.  San   Francisco. 
Filed  Jan.  22.  '14.     Dated  Jan.  16,  '14. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $14,300 
Bond,  $8000.  Surety,  Globe  Indemnity 
Co.  Limit.  120  days.  Forfeit.  $15. 
Plans  and  specifications  filed. 

(210)  E  BEIDEMAN  75  N  Ellis  N  lOOx 
E  90.  All  work  for  alterations  to  old 
building  and  erection  of  new  two- 
story    frame   building. 

Owner Edw.    H.    Goetze. 

Architect  ...L.    M.   Weismann     &     Son, 

Pacific    Bldg.,    S.   F. 
Contractor.  .Jacob     Witzelsburger,     126 

Rousseau,   S.   F. 
Filed  Jan.   22,  '14.     Dated  Jan.   19.   '14. 

Enclosed     $1400 

Completed   and   accepted 1150 

Usual    35    days    860 

TOTAL  COST,  $3400 
Bond,  $1700.  Sureties,  Geo.  Wollensch- 
laeger  and  Jerry  CaJey.  Limit,  none. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(211)  N  COLLEGE  TERRACE  250  W 
.Mission.  Two-story  and  basement 
frame  residence. 

Owner J.  H.  Kruse,  23rd  and  Fol- 

som,  San  Francisco. 
Architect  ..  .Jos.    M.    Geary,    2581     Post, 

San     PranclBco. 

Contractor.  .C.  T.   Wenga.d,   3638  Judah 

San    Francisco. 

COST,    $2600 

(2121  N  COLLEGE  TERRACE  226  W 
Mls.slon.  Two-story  and  basement 
frame  residence. 

Owner J.  H.  Kruse,  23rd  and  Fol- 

som,   San  Francisco. 
Architect  ..  .Jos.    M.    Geary.    2581    Post. 

San    Francisco. 

Contractor.. C.  T.   Wengard,   363S  Judah 

San    Francisco. 

COST.    $2500 

(213)  N  COLLEGE  TERRACE  200  W 
Mission.  Two-story  and  basement 
frame  residence. 

Owner J.    H.   Kruse,   23rd  and   Fol- 

scm,  San  Francisco. 
-\rchitect  ...Jos.    M.    Geary,    2681    Post, 

San    Francisco. 

Contractor.. C.  T.  Wengard,  3638  Judah 

San    Francisco. 

COST,    $2600 


Wednesday.    January    28,    1914. 

(214  1  SW  LO.MBARD  &  OCTAVIA. 
Repair   saloon. 

""iier George      H,       Cliiossi.       721 

Pacific  Bldg-..  S.  F. 
Arcliitect  .  .  .None. 
Day's   work.  COST.   $500 

(215)  NO.  1706  BROADWAY.  New 
Elate   roof. 

Owner R.    p.    .\IerilI:on,    Premises. 

Ar.jhilect  ...None. 

Contractor.  .Deane    &    Co..     110    Jessie, 
San  Francisco. 

COST.   $400- 

(2161  NW  CHATTANOOGA  AND  24th 
Tiiree-story  and  biisement  frame 
stores  and  (8)   apartments. 

Owner J.   M.   &   M.   E.   Branscomlje. 

292    Cliattanooga,    S.    P. 
Architect  ..  .J.    B.    Randeil,    1337    Palm, 

Alameda 
Contractor.  .M.      E.      Briiisoombe.      292 
Cliattanooga,    S.    F. 

COST.   ISOOO 

(2171  CALIFORNIA,  be;  Front  and 
Battery.     Extra  plastering  for  bulld- 

Onner The    Hind    Estate    Co..      310 

Architect  . .  .None. 
Contractor.  .R.    D.    Felt. 
Filed  Jan.  23,  '14.     Dated  Oct.   17,  '13. 
Terms    and       conditions    as       per 
conditions      of    contract       dated 

August    14,    1913 

TOTAL  COST,  J1234 
liond,  limit,  forfeit,  nnpe.  Specifica- 
tions  only   filed. 

(21S)  IN  GOLDEN  GATE  PARK  SE 
of  Band  Stand.  PKimblng.  water 
supply,  plumbing  fixtures,  etc.,  for 
Museum  Building. 

Owner California        Academy        of 

Science.. 
Architect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg.,  San  Francisco. 
Contractor..  Wm.    F.     -Wilson    Co.,     1175 

Turk.    San    F,  ancisco. 
Filed  Jan.   23.  '14.     Dated  Jan.   15,  '14. 

On   :5th    of  each    montu 75% 

Usual    35    days 2o% 

TOTAL  COST.  »3S00 
Bond.  J1900.  Surety,  New  England 
Casualty  Co.  Limit,  Aug,  15.  Forfeit, 
rone.     Plans  and  speciflcarions  filed 

(219)  NO.  953  DUPONT  W  line,  bet 
Washington  and  Jackson.  Altera- 
tions and  additions  to  add  a  three- 
story   to  brick  and   frame  building. 

Owner Lum  Sal   Hoo   Tong    (corp) 

Premises. 

Architect  ...W.     H.       Crim       Jr.,       425 
Kearny,    San    Francisco. 

Contractor.  .Thos.    Elam      &    Son,      ISO 
.Tcssle,   San   Francisco. 

Filed  Jan.  23,  '14.  Dated  Jan.  22,  '14. 
Root  on  &  building  enclosed.  1941.85 
Plastering,    marble    and     tile 

work     done     941.25 

Completed    and    accepted 941.25 

Usual    35    days 941.25 

TOTAL    COST.    |376o.OO 

Bond.    $1883.        Surety,      Pacific      Coast 

Casualty   Co.      Liinlt.    50    days.      Forfeit, 

to      Plans  and  speclflcatiiins  filed. 

1220)  N  GREEN  116-„?i  W  Jones  W 
47xN  120.  Plumbing,  sewering  and 
gas  fitting,  hot  water  hcatlng^ 
vacuum  cleaning  pipe,  etc..  for  two- 
story  hasemrnt  and  attic  frame  resi- 
dence. 
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("'nner Jolin    .McGaw.    Mills    Bldg..        Arc 

Bldg       Day 


Aichltect  ..  .Oscar    Haupt.    Phel 

San  Francisco 
Contractor.  .Hill    Broa.    Company. 
Filed  Jan.   23.  '14.     Dated  Jan.   10,  '14. 

Rough    plumbing    in $666 

Completed  and   accepted 666 

Usual   35   days 444 

TOTAL  COST,  $1776 
Bond,  $900.  Sui-ety.  Massachusetts 
Bonding  &  Insurance  C.x  Limit,  with- 
out delay.  Forfeit,  none.  Plans  and 
specifications   filed. 


(221)      CARPENTER.   ETC..   ON  ABOVE 
Contractor.  .Marcus    Marcussen,    19    De- 

visadero,  San  Francisco. 
Filed  Jan.  23.  '14.     Datj.l  .Ian.  10,  'H. 
Frame       up,       root       ready       for 

gravel $1800 

Enclosed    , rough    floors    in    place, 
exterior    and    interior    ready    tor 

plaster 

Doors   and    windows   huij. 

Completed   and   accepted 93s 

Usual    35    days 2446 

TOTAL  COST,  $9784 
Bond,  none.  Limit,  120  days.  Forfeit, 
I  one.      Plans    nnd    specifications    filed. 


1S00 


.  .None. 
.Johnson 
Church. 


223)      NO.    75    BOYCE.      Ooncre 
repair    steps    and    sidewalk. 

'wner Christian  and   Chas 

3111   Geary.   San   F 


Hatland,    1513 
^l-ancisco. 
COST.    $1000 

oncrete    floor, 
lik. 

Reuss, 


clii 


.Non 


;.      77       Blake, 

COST,    $400 

7  0    W      Larkin. 


nt    fr 


(2) 


.Ro 


Realty  Co..  441 
Monadnock  Bldg..  S.  F. 

ct  ..  .Rousseau  &  Rousseau.  441 
.Monadnock    .'lldg..    S.    F. 

vork.  COST.  $5000 


frE 


W  FIFTEENTH  AVE 
Ilia.  Two-story  i,nd 
me   dwelling. 


3.)   Presidio  Ter- 
Fivncisco. 

COST.   $2500 

0  N  Cali- 


bas 


Owner F.  Nelson.  3)  Presidio  Ter- 
race,   San    Francisco. 
Arcliitect  ...None. 
Day's   work.  COST.   $2500 


(227)      NO.   317   KEARNY. 


Aite 


(228)  S  POST  195  W  L.-irkin 
story  and  basement  ccncre 
apartments. 

Owner.  ,  .  ,  .  .  J.  B.  Reite,  110 
San    Franicsi," 


Four- 
(27) 


.Rousseau    &    Rousseau.    441 
Monadnock   i3!dg.,   S.   F. 

COST.    $32,750 


1229  1      EXPOSITION    SITE.      Clay    and 
Iilaster     models     (except     models     for 
sculpture      as    noted)      and  cast      all 
ornamental     plaster    and    staff     work 
ready    for    Installment,    reinforcement 
and  furring  (ot  wood)   for  Fine  Arts 
Building. 
Owner Panama-Pacific         Interna- 
tional  Expo.'itfon  Co,  by  J. 
D.    Hannah,     507     Williams 
Bldg.,  San  Francisco. 
Plans  and   specifications   by   R.   B.    May- 
beck,  Lick  Bldg..  S.  F. 
Suh-Contractor.  .John      P.    Woods,      713 

Castro,  San  Francisco. 
Filed  Jan.   24,  '14.      Dated  Jan,    12.  '14. 
On  1st  and  15th  ot  each  month  as 

work    progresses    75% 

Usual    35    days 25% 

TOTAL  COST,  $72,000 
Bond.  limit,  forfeit,  nont.  Plans  and 
specifications,   none. 


(230)  NE  NINTH  250  SE  Ha 
25xNE  100  100  V  295.  All 
three-story  and  basemen 
building    (10    2-room   ap,irtn 


Ol 


Ro 


e). 

.  .K.     H.     Morgi.n.     2059    Unl 

versify    Ave.,    Berkeley 
..Chas.       J.       Rousseau, 

Kearny,  San  Francisco. 
..J.   A.   Hill.   899   Hayes.   S.   F. 
24.  '14.     Dare;  Jan.  20,  '14 
and  enclosed.    : $2666.25 


46 


ated 


2666.: 


Completed    and    accepted.....    2666.25 

Usual    35    days 2666.25 

TOTAL  COST,  $10,665.00 
Bond.  $5337.50.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  90  Jays  from  re- 
cording. Forfeit,  none  Plans  and 
specifications  filed. 


arny. 


(231)  NO.      647    NINTH      AVE.        A 
dwelling  Into  two   flats. 

Owner S.     Weinstein.     45     Keai 

San  Francisco. 
Architect  ...Jos.      Cthen. 

San  Francisco. 
Day's    work.  COST,    $2000 

(232)  GOLDEN  GATE  PARK.  Steam 
heating  and  oil  burning  system  com- 
plete with   oil  tank  tor  .Museum  Bldg. 

Owner California        Academy 


of 


ohite 


ntraetoi 


Sciem 
..Lewis    P     H,il  art.    Crocki 

Bldg.,   San    F.-ancisco. 
.  .Scott    Co. 
24,  '14.     Date.i   Jan.    15,  '14. 


Filed  Jan. 

On    15th    of   each    month.. 75% 

Usual    35    days 25% 

TOTAL  COST.  $3150 
Bond.  $1575.  Surety,  National  Surety 
Co.  Limit.  August  15.  1914.  Forfeit, 
$25.     Plans  and  specifications  filed. 


INCORPORATIONS. 


National  Signal  Co.  Capital  Stock. 
$25,000;  subscribed,  $1260:  shares,  $1 
each.  Directors — P.  S.  Sanborn.  W.  A. 
Hesse.  500  shares  each;  S.  C.  Simmons. 
250  shares;  C.  E.  Twisseiman  and  H. 
L,    Sanborn.    5    shares    each.      Place    ot 

California  Flreprooting  and  Home- 
building Co.'  Capital  S'ock.  $50,000; 
subscribed.  $1500;  shares.  $1  each.  Di- 
rectors. W.  F.  Barnes.  W.  M.  Hail.  H. 
C.  Norton.  C.  W.  Burks.  J.  P.  Fallon, 
and  J.  R.  Daniels.   1  share  each.     Place 
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Weiln 


Janua 


2S,    1914. 


Get  It  From  Bacon 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST ,  S.  F. 

_^ Edward  R.  Bacon  h  positively  not  connected  with  any  other  firm. 


al,    100 


Plac 


A.    Ros 


Fri 


Golden  West  Meat  Co.  Capital 
Stock.  JSO.OOO:  subscribed.  JGOO:  shares 
JIGO  eacli.  Directors^L.  .M.  Olds.  T.  A. 
Keogli.  A.  C.  Duerr.  G.  T.  OTlanagan 
Fiace  of  business,  ian  Francisco. 

Safety  Devices  Co.  Capital  Stock. 
J250,000:  subscribed,  |,):  shares,  |1 
each.  Dii-ectors — H.  R.  Stovei,  R.  W. 
Neal,  U  V.  Bentley,  H.  U  A.  Bates, 
J.  P.  Storey,  10  shares  tHch.  Place  of 
.buiiness,  San  Francisco 

Breghauser  Murley  Co.  Capital 
Stock,  120,000:  subscribed,  $200.  shares. 
$100  each.  Directors— J.  H.  Berg- 
hauser,  A.  G.  Kruass,  R.  J.  .Murley,  1 
stare  each.  Pliice  of  l-nsiiiess,  San 
Fl<.ncIsco. 

Waps-Thalman  Co.  Cf.pltal  Stock. 
$250,000:  subscribed.  $500.  shares.  $100 
each.  Directors — V.  Wap.s-Thalman,  C 
Nuese,  J.  G.  Zwicker,  .1.  S.  Arnot  and 
k^.  Spring,  1  share  e^at-;..  Place  of 
business.    San    Francisco. 

The  Manufactures  Li:  rary  of  San 
Francisco:  Capital  S  ock.  $25,000: 
subscribed,  $300:  share.-J  100  each. 
D;rectoi-s— G.  VV..Fishb«ck,  C,  Coonan, 
N.  Schmulowitz.  1  shar^;  each,  place 
of    business.    San    Franc:s:co. 

Purity  Dry  Milk  Co.  Capital  Stock. 
$1,000,000;     subscribed,     $7:     shares     $1 


1    sha 
i-rancis 


Dir 


-A.    S.    Wi 


L     L. 


King.    J.    Roeh.    p.    F.    Fratesso,    L.    B. 

Walrond.   W.   D.  O'Donncll   .ind    R.   M. 

JFratesso,   1   share  each.     I'lnce  of  busi- 

•  Pockman  &  Co.  Capic.il  .Stork.  $100.- 
000:  BUbscrlbed.  $50:  shares,  $10  each. 
Dliector.f— A  A.  Rosensbine.  W.  P. 
Jolinson.  .1,  K.  .To!in?nn,  T,   T.  Pockman, 


Fletcher  and  Nedomj  Co.  Capit-al 
Stock,  $10,000:  subscribeJ,  $30:  shares, 
$10  each.  Directors — J.  H.  Fletcher,  C. 
L.  Nedomo,  A.  F.  Dever^aux,  I  share 
each.     Place  of  business,  San  Fi-ancisco 

Henry  Rhine  &  Co.  Capital  Stock, 
$40,000;  subscribed,  $500,  shores,  $100 
each.  Directors— H.  R:une.  H.  W. 
Bode,  S.  Brizjiolaro,  A.  J,  WIerner,  W. 
B  Waterman,  1  share  each.  Place  of 
,  business,    San    Francisco. 

M,  Sheehan  Investment  Co.  Capital 
stock.  $60,000:  subscribed,  $60,000: 
shares,  $10  each.  Directors — J.  H 
Sheehan,  E.  F.  Delmas,  C.  E.  Een  Eyck. 
2000  shares  each.  Place  of  business 
San    F^incisco. 


XOTK  R       or       NOIV-UK>i!.ulM.slllIMTY. 

Jan.  19.  19U_LOT  43  P.LK  23:  Lot 
43  Elk  5:  Lot  39  Blk  5,  Crocker 
Amazon  Tract.  Crocker  Estate  Co 
as  to  improvements  on  leased 
property     

Jan.  23,  1914— S  SIXTEENTH  233-6  E 
Dolores  B  65xS  110.  Geo  C  Sargent, 
Wm  S  and  Elizabeth  S  .Montgomery 
as  to  improvements  on  leased 
property     ". 

Jan.  21,  1914— W  KEARNY  52-6  N 
Bush  N  23-6XW  47-5.  E  L  Gold- 
lea  sed    property     

Jan.  21  ,1914— S  LIBERTY  373  (1375) 
E  Casiro  E  25xS  114.  P  F  Reilly 
a^  to  improvements  op  leased  prop- 
erty      

Jan.  21.  1914 — SW  VAN  NE.SS  AVE 
ond  Ellis.  Teresa  Be  1  as  to  im- 
provements on   leased    property.... 


Jan.  19  ,1914— SW  BRODKRICK  AND 
Tonquin  W  lOO.xS  62-6,  Charlotte 
J  Hoffmann  and  as  extrx  Estate 
MntthaiiH  Hofmann,  deed  as  to  im- 
provements  on   leased  property,,.. 

Jan.  20  ,1914— N  CALIFORNIA  25  W 
26th  Ave  W  20xN  ir.O.  Jacob 
\Veissbein    as    to    improvements    on 

kased    property 

• 

ASSIGNMENT    Or    LIEN. 

Ian.  22,  1914— SE  PINE  *  POWELL 
N  Geary  H2-6  W  Jones  W  25xN 
i:!7-e.      B   C  Van  Emcn   to   B   C   Van 


OOlttPLETlON  NOTICES 

San   Francisco. 

Jan.  9,  1914— W  EIGHTEENTH  AVE 
100  N  Fulton  W  120xN  25.  Harriet 
H   and   H  H   Somers   to  E   Ellingson 

&   O  K   Holt Jan,  5,   1914 

Jan.  15.  1914— S  GEARY  76  W  Larkin 
W   44x120.       P  J  Gartland   to  Fred 

Miller    Jan.    15,    19U 

.Ian.     17.     1914 — N       PINE       142-6       E 

Leavenworth    37-6xl37-G     Frederick 

F  Heine  to  Louis  Lee... Jan.   16,  1914 

Jan.   19,    1914 — W  NOE   155  S  30th   30x 

70.      Annie    E    and    Altvtd    R    Nasel 

to    Jacob    Nelson Jan.    13,    1914 

Jan.  19  ,1914 — E  MASON  53-6  S 
Broadway  S  30  B  68-9  N  30  W  6S-6 
.\ntonio    Conti    to    A    De    Benedetti 

and    G    Cuneo Jan.    17,    1914 

Jan.  19,  1914 — SW  FOURTH  55  NW 
Folsom  NW  25xSW  SO.  Isidore 
Rudee  to  John  Sparaio. .  Jan.  19  ,1914 
Jan.  19,  1914— SW  FILLMORE  AND 
Hieenwich  S  24xW  100.  Blucher 
Bthen    Co,    Inc    to    W    Horstmeyer 

Co Jan.     16,     1914 

Jan.  17,  I9I4— S  ROSE  AVE  110  E 
Gough  E  27-6  S  to  NW  Market  SW 
to  a  pt  caused  by  the  intersection 
of  a  line  at  r  a  to  Rose  Ave  at  a 
pt  of  hog  with  NW  Market  N  to 
S    Rose    Ave.       Bruce    Cornwall    to 

John    G.    Sullen    Co.  .  .Completed    

Jan.  19,  1914— E  COLE  125  N  Fell  N 
25xE    106.      John    P    Horgan    to    Ira 

W  Cohurn,  Inc Jan.  14.   1914 

Jan.  19,  1914- SE  MORSE  30  SW 
Ntwton  30x75.  John  Bjorkman  to 
whom  it  may  concern .  .Jan.  16.  1914 
Jan.  19,  1914— SW  MARKET  AND 
Stewart  S  67-4xW  45-10.  John  C 
-Meyer    and    W    H    Rehmstcdt    to    J 

Wendering Ian.     17    .1914 

Jam    20,    1914— S    CLE.MENT    82-6    W 

23rd    Ave    W    25xS    100.      Frederick 

Kruse    to   Thos   HamiH..Dec.    29,    1913 

Jan.    20,   1914— S  WASHINGTON   206-3 

W   Laurel   S    127-SHxW    30.        Ida    J 

.Moody   to  H  H  L.-irsen   &   Bro 

Jan     12,    1914 

Jan.  20,  1914— N  UNION  113-6  W 
Leavenworth  W  24xN  77-6.  Minnie 
C  Aguilar  to  V  M  Trace. .Jan.  16,  1914 
Jan.  20.  1914 — N  GOLDH.V  GATE  AV 
34-6  E  Hyde  E  4SxN  6S-9.  Pauline 
Weiss   et  al    to   Ward    &   Goodwin.. 

Jan.    20,    1914 

Jan,  20,  1914— EXPOSITION  SITE. 
Panama-Paciflc  International  Ex- 
position Co   to  Flinn     ,   Treacy,  Jan 

13;    Healy-Tibbitts    Cor.str    Co 

Ian.    17,     1914 

Jin.    21,     1914— S    LIBERTY    272-6    E 
.    Dolores       K     25x114,         Maggie       L 

Allred    to   C   S   Allred...    .Ian.    19.    1194 
Jan.     :i,     1514— W     TWL'NTY-NINTH 
Ave    50    S      Calirornia    \V    95xS      2.i. 
Ellen    Kidder    St.    Clair      to    C       H 


Wednesday.   Jariary   28,    1814. 

Besselt Jan.    7,    1914 

l^'n.  21.  1914— S  PACIFIC  AVE  66-9 
W  Presidio  Ave  W  52xS  41-S1ai. 
Robert  C  Porter  to  William  Martin 
Jan.    9.    1914 

an.  22  ,1914— E  THIRTY-SEVENTH 
Ave  125  N  Irving  (I)  N  25.vE  120. 
Anna  Bellanca  tj  whunl  it  may 
loncern Jan.     20.     1914 

an.  22  .1914— S  CLAY  50  E  Mont- 
gomery  E   30.\S   59-6.     The  Banii    of 

Italy   to  Lange  &   Ber.iEtrom 

Jan.    19.    1914 

an.  22  ,1914 — S  CALIFORNIA  32-6 
E  24th  Ave  E  50.VS  75.  Jolin  Gray 
lo    Tlios    Hamill Jan.    21.    1914 

an.  22  .1914— N  GREE.N  193-3%  \v 
Jones     W     45xN     120.       Tlie    Geo    A 

Bos    Co    to    W    A    Goericke 

Jan.    20,    1914 

an.  22,  1914 — EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Sunset  Constr  Co.. 
Jan.    20,    1914 

an.  22  ,1914 — W  TRINITY  6S-9  N 
Sutter  W  at  r  a  to  W  Trinity  6I-314 
N  Si-i%  B  61-3',6  S  34-1%.  French 
Amercian  Bank  of  Svgs  (P  J 
Walker,  Agent)  to  Rr.iston  Iron 
Works.    Inc Jan.    13.    1914 

an.  22,  1914— W  CUVIER  325  N  Bos- 
worth    N    25xW    100.      !■•   Munson    or 
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to 


1914 


UENS  FILED 


San    Francisco. 

an.  17,  1814— W  FOURTEENTH  AV 
100  N  Geary  N  50xW  12i-6.  Eureka 
Sash,  Door  &  Moulding  Mills  Co, 
JS92.22:  Jas  H  Hardy.  Inc.,  J159.92; 
JaTnes  H  Hardy,  $1460.22  vs  R  F 
Beamcr    and    L    Heipner 

an.  17,  1914— LOT  16  Blk  "J"  Mis- 
sion Terrace.  The  Greater  City 
Lumber  Co  vs  Mission  Terrace  Co 
and    Vernon    M    Trace J437.25 

in.  17,  1914— S  UNION  114-10  E 
Grant  Ave  E  22-6xS  68-9.  A  Sasso 
and  L  Dioguardl  vs  A  Quaranta.. 
S197.4IJ 

an.  17  .,914— LOT  1  BLK  329  Soulh 
."^  S  F  Hd  and  R  R  Ass'n.  Jas  H 
Hardy.  1381.45:  Jas  H  Hardy.  Inc. 
J.16.51  vs  Thos  R  and  Mary  Smith. 
.lames    Tarbett    and    Fred    Knott... 

an.  19.  1914— W  FOURTEENTH  AV 
100  N  Geary  N  50xW  127-6.  J  E 
Brennan   vs  R  F   Eeamer  r.nd   Louis 


Heipn 


.$28 


Jan.  19.  1914- NE  TWENTY-SEpOND 
and  Dolores  E  37-6xN  94.  George 
W  Peek  vs  Charles  L.ndemar.n  & 
Alexander    O     Brown $54.81 

Jan.  19  ,1914— SE  POWELL  AND 
Pine  S  60xE  6S-6.  George  H  Stof- 
fels    vs    J    H    Bohllg $3966.98 

J-an.  19  .1914— N  GEARY  138  E  Van 
Ness  Ave  E  26xN  120.  The  Par- 
amne  Paint  Co.  $105;  Olson-Ma- 
honey  Lumber  Co.  $1117.20  vs  M 
W  Finlayson.  Jas  P  Sweeney  and 
H    H    Saltier    

Jan.  20.  1914— W  FOURTEENTH  .WE 
100  N  Geary  N  50xW  127-S.  W  P 
Puller  &  Co  vs  R  F  Beamer  and 
C   M  Cook $92 

Jan.  21,  1914— W  FOURTF.ENTH  AVE 
100  N  Geary  N  50xW  127-6.  W  F 
rorter  Inc  vs  R  F  Beamer $130 

Jan.  22.  1914— S  POST  177-6  W  Ma- 
son W  6S-9XS  137-6.  Conrad  .Mon- 
zer  &  Conrad  Menzer.  Co-pnrtners 
as  C  Menzer  &  C  .Menzcr  vs  Flor- 
ence A  and    R   ,>   Rrowne ..$361 


an.  22.  1914— W  FOURTEENTH  AV 
100  N  Geary  N  50xW  l:;7-6.  Robert 
Balzke  vs  R  P  Beamer,  Geo  W 
Tarry  and  Cook.  La  Motte  Co,  Inc 
$200  3 

an.  22.  1914- SB  JONES  &  JACKSON 
53-1x137-6;  No.  1456  Jones.  Leo  H 
Peterson    vs    Elmelenn    Hulett    and 

Callaghan    Esl    Co $13  5 

# 

OAKLAND  AND  ALAMEDA 
COUNTY. 
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f  the  dw! 
ered  with  cement  pla 
Plans  are  complete  and  tJie  work  will 
be  done  by  Day  Labor.  .Materials  are 
new  being  purchased. 

RESIDENCE  —  2  story  and  base, 
fr.'me.  $3,600.  Oakland,  Cal.  Archi- 
tect. Claude  Barton.  Security  Bank 
Eidg.,  Oakland.  Owners  Newman  and 
Wilkinson.  The  dwelllUL'  will  be  erect- 
ed in  Clarcmont  Tract,  and  will  con- 
tain seven  rooms,  bath  and  sleeping 
porch.  Pine  and  redwood  finish  and 
hardwood  floors  will  be  used  in  ttie 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  Are  places.  Man- 
tels will  be  of  tile  and  brick.  An  au- 
tomatic water  heater  will  be  installed. 
Bath  room  will  have  composition  floor 
and  tile  wainscot.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  $4  500.  Piedmont.  Alameda  Co.. 
Cal.  Architect.  Charles  W.  McCail. 
Ctntral  Bank  Bldg..  Oakland.  Owner. 
Dr.  Shannon.  The  dwelling  has  been 
designed  for  a  seveii-rcom  house  and 
will  be  erected  in  the  Piedmont  Tract. 
Ii.terior  will  be  finished  in  pine  and 
hardwoods.      Oak    floois    will    be    used 


the    li 


dini 


and 


reception  hall.  There  vill  be  furnace 
hiat  and  open  fire  places  .Mantels  wil! 
be  of  brick  and  tile.  Bath  room  will 
have  tile  wainscot  and  composition 
floor.  An  -automatic  wa^cr  heater  will 
be  inslnlled.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plastei 
on  metal  bath.  Plans  are  being  pre- 
pared. 

RESIDE.VCE  —  2  story  and  base, 
frame,  $7,000.  Oakland  Oil.  Archi- 
tect. Alvin  Stern,  1522'  «-oadway.  Oak- 
land. Owner.  Roger  Cni.  This  house 
will  lie  erected  at  the  sootheast  cor- 
ner of  Lennox  and  -Vlontecito  streets, 
and  has  been  designed  to  contain  eight 
rooms,  "baths  and  sleeping  porch.  In- 
terior finish  will  be  of  nine  and  hard- 
wood. Oak  floors  will  he  used  in  tFe 
principal  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  An  au- 
tomatic water  heater  will  be  installed. 
Balh  rooms  will  have  tile  floors  and 
woinscot.  Exterior  of  -ne  dwelling 
will  he  covered  with  cement  plaster  on 
metal   lath,     plans  are  being  prepared. 


M'-\KT.\1ENT  HOUSE— 2  story  anil 
•■■■-■■.  frame.  $10,000.  Oakland.  Cal.  Ar- 
chitr-cts.  Hutchinson  Bros..  470  13th 
street,  Oakland.  Owner'.-!  name  with- 
!  cl.l.  The  building  will  be  erected  on 
•TIM  street  near  San  Pablo  avenue,  and 
will  lie  arranged  for  suites  of  two  and 
tinee  rooms.  All  apartments  will  have 
Ii.vate  bath  rooms  and  wall  beds.  In- 
tivior  finish  will  be  of  pine  and  red- 
wi  od.  Bath  rooms  will  have  compbsi- 
ti.in  floors  and  tile  wainscot.  Entrance 
"ill  be  . finished  in  tile  and  marble.  Gas 
grates  and  tile  mantels  will  l,e  used. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  shiplap.  Plans  are  now 
liemg   completed. 

JAIL  PLUMBING— Cost  not  stated. 
Oakland,  Oal.  Architects.  Palmer  & 
Hcrnbostel,  New  York  and  City  Hall 
Bldg.,  Oakland.  Owners,  City  of  Oak- 
land. All  bids  received  sometime  ago 
for  tl.e  furnishing  and  installing  of 
special  jail  plumbing  were  rejected 
and  new  figures  are  being  called.  Bids 
will  be  opened  on  January  29th.  Plans 
and  specifications  can  he  secured  from 
the   architects 

HOTEl 7   story  and   hise.  reinforced 

concrete,  $110,000.  Oakland,  Cal.  Ar- 
chitect, C.  W.  Dickey,  Central  Bjink 
Bldg..  Oakland.  Owner.  Frank  Bilger. 
Ti.e  building  will  Le  ei-ected  on  the 
north  side  of  16th  slree.  between  San 
Pablo  and  Telegraph  aienues.  Con- 
struction will  be  practi.ally  fireproof. 
Interior  finish  will  be  of  pine  and  hard- 
noods.  There  will  be  in  the  neigh- 
borhood of  150  guest  rooms,  nearly  all 
having  private  bath,'.  There  will  he  a 
large    lobby    and    office.      Plans    provide 


.•^tf 


am  lieat.  elevator 
icuum  cleaning  anc 
Metal  window  sas 


all 


■  hot  V 
ind  fr 


ill 


sed. 


Or 


ntal      piasle 


marble  and  tile  will  be  used  in  tlie  en- 
trance and  lobby.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.      Plans   are   bein:-;    prepared. 

HOTEL  WORK  —  $2,000.  Oakland. 
Cal.  Architect.  Clay  N.  Burrell.  Albany 
Bldg.,  Oakland.  Ovners.  .Morris  and 
.Muller.  Plans  are  being  prepared  for 
the  ornamental  plaster  work,  marble 
work,  light  flxtures,  mantels  and  wall 
paper  in  the  lobby  and  luunging  rooms 
of  tie  seven-story  hotel  building  being 
erected  at  the  corner  of  lUh  and  Jef- 
ferson   streets.      Owners    will    take    fig- 


The   building 


1912 


The    figu 


li     g.i 


till 


iw   month   by  month   to,-  each   city; 
Oakland. 

January      $    60S.S22.25 

Februairy      59^.264.00 

.March      917,022.30 

April     635.176.20 

May      1. 2S2. 145.60 

June     577,517.00 

-luly     660.588,25 

August     l.OSO.966.40 

September     456.424.00 

October      777.387.45 

November     414.226.25 

December      1.099.021.70 

Total      $9,106,191.40 

nerkeley. 

■  iaiiuary     $     IID.SOO 

February     162,000 


BUILDING    AND    INDUSTRIAL    NEWS. 


.Marcl)      

:!31.S5D 

2311.900 

129 
130 

133 
134 
135 
136 
137 
13S 
140 
141 
142 
143 
144 
146 
147 
14S 
149 

(in 

la 
Owr 
Arcl 
Day 

(112 

Al 

Owr 

Arcl 

Same    A.iderson 

Same     Anderson 

6150 
30045 

isn.soo 

.'114. SOO 

i:;3,oi)o 

iij.nno 
i:is.ii.-,o 

•jn5.50rj 

-May      

June      

July     

August     

September     . 

October     

Novemler     .. 
Uecemher     

Hear     Corbett 

Morton     S-^hncbly 

1000 
2400 

Bruguiere     Coffin 

Powell     Baccus 

Morgenson      .  .  .  .  Mor  fj^ensen 

Christensen      Owner 

McLaughlin     Amlerson 

Diehl     Xulchar 

2200 
1023 
3741 
ISOO 

400 
4S26 

500 

Harris     Hudson 

Mendell     Vaughn 

Plersoll     Wiser 

1000 
1208 
2000 

February     

edn. 

110(1.130 

SO.I  it 

.'■.S.17G 

GraJiam     Monson 

7948 

March     

)   NO.    2417   TWEDFTbl   AVE., 
nd.     Alterations   and   addition 

ler Geo.     Aldridse,     Pren 

meet  ...None. 

■s  work.                                 COST 

Oak- 

May     

61.517 

02,222 

lises. 

.    $400 

34,1S7 

September     

October     

52,968 

33.972 

1      NO.     14S9    SEVENTH,       Oa 

terations. 

ler Capt.    F.    L>  nch.    Pre 

litect  ...None. 

kland 

Deeemler     

30.220 

mises. 

Total     JG45,S00 

As  the  city  of  Richmor.d  is  so  close 
by  it  might  be  well  to  idd  these  also. 
From  January  to  June,  1913,  the  fig- 
ures reached  1451,507  ann  for  the  last 
six  months  of  the  year  building  opera- 
tions amounted  to  $2S;.MS  making  a 
total  of  $733,325,  and  a  healthy  gain 
over    1912. 


Bids  Opened  For 
Park  Improvements. 

Onkliiuil     Pjirk       CoiiiiniNnlitneTN        Open 

BIdx    Fair    Tool    Hoiine    and    Comfort 

Station    .Addition. 

Bids  opened  by  the  Oakland  Park 
Commissioners  for  addition  to  the 
comfort  station  and  for  the  construc- 
tion  of  a  tool   house  follow: 

Addition   to    Comfort    Station. 

W.    G.    Thorn-ally $792 

Cederborg   &    Andeiso 800 

Alfred   J.    Hopper 672 

Thomas   F.   Dowd 727 

Christensen    Bros 825 

.lohn    R.    Faulkes 754 

Tieslau    Bros 788 

CODBtrnctlon    of   Tool   HoiiHe. 

W.    G.    Thornally $1,091 

Cederborg    &    Anderson 985 

Alfred    J.    Hopper 966 

Thomas    F.    Dowd 912 

A.    E.    Pake 960 

Christensen    Bros 1.019 

Jolm     R.     Faulkes 986 

Tieslau    Bros 964 

* 

Building  Contracts  Awarded 
Oakland. 

Not.       Onrner                    ContrRv-tui*  Amt. 

111  Aldridge     Aldridse 

112  Lynch      Gallagher  600 

113  Schroeder     Schroeder  1000 

114  Same     Same  1000 

115  Vaughan     Vaughan  400 

116  Deluchi     Biegante  50n 

J17  Kelley      Kelley  1200 

118  Coleman     Schlomer  400 

119  Gompertz     Reichel  "onn 

121  Christensen     Texdahl  3600 

122  Wallace     Neal  7294 

!?3  Oakland     M"Kibben  4495 

121  Peter.«nn      Peterson  1700 

12'6  Nunes     Nunes  2'500 

127  Cunla     Vat  4000 

128  Streit    Lass  6838 


Contractor.. J.    P.    Gallagb.er,    619    61st. 
Oakland. 

COST,    $600 

1113)      NO.    721    SIXTEENTH.    Oakland. 

Alterations 
Owner W.   F.   Schroeder.   2341   Val- 
ley.  Oakland. 
Architect  .  .  .None. 
Day's   ^vork.  COST,    $1000 


(114)      NO. 


23  41 


VALLEY, 


Day 


ork. 


Oakland, 
er.   2341   Val- 

COST.    $1000 


111-3)      NO.     1124     HAMPEL,     Oakland. 
Alterations. 

Owner John    Vaughr.n,     Premises. 

Architect  . .  .None. 

Day's   work.  COST,   $400 


NO, 


VALLEJO,     Oakland. 


(116) 

Addition. 

Owner Celestina    Deluchi,     Prem. 

Architect  .  .  .None. 

Contractor.  .D.    Bregante.    Premises. 

COST.    t.VI'i 

(117)      E    GROVE    30    N    40th.    Oakland. 


.  .None. 

t.  COST.    $1200 

1503    OAK.    Oakland.      Addl- 

.  .-Mrs.       Frances        Coleman, 


Premises. 
Architect  ...None. 
Contractor.  .Herman       Schlomer,        1114 

Kirkham,   0:jk;and. 

COST.    $4011 

U19)      EDITH    &    McADA.M.      Oakland. 

Two-story    S-room   dwelling. 
Owner C.    W.    aonip>rtz.    503    Mar- 
Architect  ..  .Albert   Farr.   OS   Post,  S    F. 
Contractor.  .Paul     Reichel,       Claremont 
Manor,    Oakland. 

COST,    $7000 


(121)  E  MIRA  VI.STA  AVE  240  N 
Bonham  Way  E  47.95  NE  78.45  SW 
65.18  SW  39.32.  Oakland.  All  work 
for   two-story  dwelling. 


Wednesday.    J-nuary    28,    1914, 

Owner Jessie   A.    Clristensen,    Okd 

Architect  ..  .A     W.    Smith.    1010    Broad- 
way,   Oakland. 
Ccntractor..C.     Texdahl,     2035     Harper, 

Berkeley. 
Filed  Jan.   19  ,'14.     Dated  Jan.   17,  '14. 

Frame    up     y. 

Plastering   completed    &    accepted      Vi 

Completed    and    accepted y^ 

Usual    35    days Vt 

TOT.iL  COST.  $3600 
Bond.  none.  Limit,  April  15.  Forfeit, 
$2.     Plans  and  speciflcat  ons  filed. 

(122)  LOT  60  PARK  VIEW  TRACT 
No.  2  on  Hagar  Ave.,  Piedmont.  All 
work  for  two-story  and  basement 
dwelling  and  garage. 

iiwner George    Wallace,    S.    F. 

Architect loseph    T.    Carter,    Balboa 

Bldg.,    San    Francisco. 
Contractor.. Joseph    Neal,    Balboa    BIdg., 

San    Francisco. 
Filed  Jan.   19  ,'14.     Dated  Jan.   19,  '14. 
Semi-monthly     payments    of...     76% 

Usual    35    da.vs $1832.50 

TOTAL  COST,  $7294.00 
Bond,  $3650.  Sureties,  Seth  Walker 
and  W.  F,  Porter.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
hied. 

(123)  FOURTEENTH  AND  WASH- 
ington.  Oakland.  Curbs,  ijaving  and 
sidewalk. 

Owner City   of   Oakl.ind. 

Architect  ...None. 

Contractor.  .McKlbbeon    &    Taylor,    2125 
Shattuck  Ave.    Berkeley 

COST,  $4195 

(124,  ,5E  iIFTY-FIRST  &  IGNACIO. 
Oakland,      One-story   5 -room   dwlg. 

Oakland 
.\rchitect  ...None. 
Day's  work.  COST,    $1700 

126)  S  KIETH  AVE  lO-.l  W  McMillan, 
Oakland.     Two-story  G-room  dwlg. 

Owner Geo.   W.    Nunes,    3616   West, 

Oakland. 
Architect  .  .  .None. 
lX(y's   work.  COST,    $2500 

(127)  NO.  952  EIGHTH.  Oakland. 
-\dditlon   . 

O-A'ner Cunla  &  Carcgno.  Premises 

Architect  .  .  .None. 

Contractor.  .Wm.   Vat.    433    37th.   Okd. 

COST.   $4000 

(128)  NE  ELEVENTH  &  FR.INKLIN 
E  lOOxN  37-6,  Oakland.  Plumbing 
and  gas  fitting  for  six-story  and 
basement  steel  and  brick  hotel. 

Owner Mrs.    Barbara    Streit,    Okd. 

Aichitect  ...Wm.   Wilde.   Albany    Block, 

Oakland. 
Contractor.  .H.   F.   Lass,    1915    4Sth   Ave., 

Oakland. 
Iiled  Jan.  19,  '14.     Dated  .lan.   15.  '14. 

1»'  of  each  month. 75% 

L.-ual    35    days 25% 

TOTAL  COST,  $6838 
Bond,  $3500,  Surety,  Southwestern 
Surety  Insurance  Co,  lymit.  85  days 
Forfeit,  $20.  Plans  ami  specifications 
filed. 

(129)  REI.N'PORCED  BltlCK  WORK 
on   above. 

Contractor.. E.    Anderson,   .San    Leandro. 
Filed  Jan.   19.  '14.     Dated   Jan.   15.  '14. 

Fayitieiits    sr;rne    as    above 

TOTAL    COST.    $6130 


Wednesda: 


1914. 
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Bond.  $331)0.  Suiety.  Southweslern 
Surety  Insurance  Co.  Limit,  22  days. 
Forfeit,  $20.  Plans  and  speciflcations 
filed. 

(130)  SHEET  METAL  i'^ORK.  ROOP- 
ing,  lathing  and  plastering,  glass  and 
glazing,  carpenter  work.  electric 
work,  marble,  tile,  composition  floors, 
fire  escapes  «nd  grill  work,  sidewalk 
doors,  lights  and  basement  floors, 
etc..  on  above. 

Ccntractor.  .E.  Anderson,  San  Leandro, 
Filed  Jan.  19.  '14.     Dated  Jan.   15.  '14. 

Payments    same    as    a.jove 

TOTAL  COST,  $30,045 
Bond,  $15,100.  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  110  days 
Foiteit.  $40.  Plans  and  specifications 
filed. 

(131)  S  WALNUT  AVE  200  W  Lilac, 
Oakland.     One-story   6-room   dwlg. 

Owner T.    Griffiths,    56    Lafayette, 

San   Francisco. 
Architect  ...None 
Day's   work.  COST.    $2000 

(132)  NO.  470  TWELFTH.  Oakland. 
Alterations. 

Owner Harry    Kear,    Premises...     . 

Architect  . .  .None. 

Contractor.  .Corbett  &  Bayless.  1110 
Franklin.    Oakland. 

COST.    $1000 

(13i3)  FOURTEENTH  AND  BROAD- 
way,  Oakland.     Alterations. 

Owner H.   Morton,   Piemises. 

Architect  . .  .None. 

Contractor.  .Schnebly,  Hostrawser  & 
Pedgrift,  6tli  and  Jackson, 
Oakland. 

COST,    $2400 

(134)  NOS.  1619-23  SAN  PABLO  AVE., 
Oakland.      Alterations. 

Owner Chas  Jurgens    904   Adeline, 

Oakland. 

Architect  . .  .None. 

Con  tractor..  Wm.  McCar'.y  1922  Tele- 
graph Ave.,  Oakland. 

COST,    $500 

(135)  W  THIRTY-FIFTH  AVE  85  S 
Harper.  Oakland.  One  story  five- 
room   dwelling. 

Owner W.     C.     Brown,     1624     64th 

Ave.,  Oakland. 
Architect  . .  .None. 
Day's  work.  COST,   $2200 

(136)  NW  TWELFTH  AND  GROVE  50 
X112,  Oakland.  Electric  work  for  6- 
story  and  basement  steel  frame 
apartment  house. 

Ov,  ner The      Bruguiere      Co.,      133 

Geary,  San  Francisco. 
Architect  ...Chas.    W.    MtCall.    Central 

Bank  Bldg.,  Oakland. 
Contractor.  .E.  M.  Coffln.  Oakland. 
Filed   Jan.   21,  '14.      Dated   Jan.   14.   '14 

1st   3   stories   roughed   in $250 

Entire    building    roughed    in 253 

Completed    and    accepted 260 

Usual   35  days 260 

TOTAL  COST.  $1023 
Bond,  limit,  forfeit,  none  Plans  and 
specifications    filed. 

(lo7)  NE  THIRTEENTH  AND  WEB- 
ster  E  lOOxN  50.  Oakland.  Work 
necessary  to  complete  first  story  of 
seven-story   brick  and  steel  hotel 


.11. 


II     Oakland. 
.4.lchltect  ...F.   D.   Vorhees,   Central   Bk, 

Bldg.,   Oaklijnrt. 
Contvactor.  .Baccus     &     Kennedy,     52o 

Oakland    Ave  ,    Oakland. 
Filed  Jan.  20,  '14.     Dated  Jan.  17,  '14. 

1st   of  each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $3741 
Bond.  $1871.  Surety,  Southwestern 
Surety  Insurance  Co  I.;mit,  16  days. 
Forfeit.  $2."i.  Pl;ins  and  specifications 
filed. 

W    Los    An- 


Owner Morgense 

1    Uros..    5.54    63rd, 

Oakland. 

Architect  . .  .None. 

Day's  work. 

COST.  $1800 

(140)    NO.    3S31    BRIGHTON   AVE..   Oak- 

land.     .Alterations. 

Owner .1.    P.    Chr 

stonsen,    Prem. 

Architect  .  .  .None. 

Day's  work. 

COST.   $400 

.Geo.        McLaughlin.        Core 

Oakland       Bank     of       Svgs. 

Bldg.,  Oakland. 

.None. 

.Anderson    &    Larsen.     ^240 

E-17th,   Oakland. 

COST,   $1826 


(14  2)      NO. 
land.     Alteratio 

Owner Diehl 

Architect  . .  .None. 
Contractor.  .S.  Kulch 


469     FOURTEENTH, 
Preu:lses. 


Oak- 


4th,  Okd. 
COST,    $500 


143)  W  FORTY-SEVENTH  AVE  35 
S  Melrose  Ave.,  Oakland.  Two-story 
5-room   dwelling. 

Iwner H.  A.  Bally,  2019   45th  Ave., 

Oakland. 


chite 


vork. 


COST,  $18 


(144)      N   SCENIC  AVE    150   W   Laguna, 
Oakland.     One-story   4-room  dwelling 

Owner Harris   &    Hulson,    1957    E- 

3Sth,   Oakland. 


Archi 
Day's 


.Non 


vork. 


COST,    $1000 


(14.6)  NW  LYDIA  ANu  CURTIS,  Oak- 
land. All  work  for  one-story  store 
building. 

Owner John   M.   Mendell.   Oakland. 

Architect  .  .  .None. 

Contractor.. M.  C.  Vaughn,  5833  Ayala, 
Oakland. 

Filed  Jan.   23,  'i..     Dated  Jan.  21,  'H. 


Fr.i 


roof 


.$402 


Completed   and    accepted 402.83 

Usual    35    diys 402  84 

TOTAL  COST,  $1208.50 
Bond,  $604.25.  Surety,  Maryland  Casu- 
alty Co.  Limit,  35  days.  Forfeit,  ncne. 
Plans   and    specifications    filed. 


(147)      W    BELVEDERE 
Oakland.      One-story   5 

Owner Mrs.       Mary 

Oakland. 
Architect  .None. 
Contractor.  .Go-don    Wis. 


40    S      Trask, 


,    Oakland. 
COST,    $2000 


33 

W    PARK    30    S    E-Eighth,    Oak- 

One-story  six-r.)f,m  dwelling. 
Mrs.  Maria  Ccsta,  525  Lan- 
caster,   Oakland. 


.Silv 


&   Luzane,   2869    Ford 

1516   Poplar,   Oakland. 

CO.ST,   $1620 


U9)      BLOCK     46     BDE.O      ON    N 
Wells  Ave,  E  by  Sycamore.  S  by  Ba 
Ave  alnd   W   by   Grove,    Newark.     J 
work   for  one-story  brick   warehou; 

wner James  Graham  Mfg.  Co.,  5 


Mis 


San 


chitect  . 


.None. 
Contractor.  .Monson   Bros.     1907   Bryant, 

San    Francisco. 

Filed  Jan.  23,  '14.     Dated  Jan.   19.  '14. 

Brick  work  completed  to  level  1st 

floor    joists $2500 

Completed    3461 


■ual   35   days 

a,  $3974.  St 
Co.  Limit, 
ificatlo 


TOTAL  COST,  $7918 
urety.  Fidelity  &  Casu- 
45  days.  Forfeit  none, 
nly    filed. 


Building  Contracts  Awarded 


Berkeley. 


No,  Owner 

109  Pallen 

110  Christe 
120  Robinsoi 


Contractor 

Pallen 

KJidaer 


3660 
1000 
1700 
3643 

(109)  W  COLUSA  AVE  110  S  Sonoma, 
Berkeley.       One-story    5-room    dwlg. 

Owner A.   H.   Pallen.   686   61st.   Okd 

Architect  .  .  .None. 

Day's   work.  COST,    $2500 

(110)  NO.  1924  HASTE,  Berkeley. 
Repairs. 

Owner John    Christe,    Premises. 

Arcihtect  . .  .None. 

Contractor., Kidder  &  McCullough,  2075 
Addison,   Berkeley, 

COST,    $450 

(120)  LOT  40  AND  W  'i  LOT  41  BLK 
"C"  Hopkins  Terrace  Map  No.  3,  Ber- 
keley. All  work  except  heating  for 
two-story    dwelling. 

Owner Leslie    D.    Robinson,    I334A 

Oxford.    Berkeley. 
Architect  ..  .James     W.     Plachek,       1424 

Spring,    Berkeley. 
Contractor.  .C.    H.    Warren,     1628    Ban- 
croft Way.   Berkeley. 
Filed  Jan.  19,  '14.     Dated  Jan.  5,  '14. 

Frame    up    One-fifth 

Brick   work,   roof,    rough    plumbing 
and  rough   electric  wiring  in..i.... 

...I One-fifth 

Rough    plastering    completed 

I One-fifth 

Completed   and    accepted One-fifth 

Usual    35    days One-fifth 

TOTAL  COST.  $3660 
Bond.  none.  Limit,  80  days.  Forfeit 
$10.      Plans    and    specifications    filed. 

(125)  W  MASONIC  AVE  525  N  Oilman, 
Berkeley.     One-story   2-room  dwlg. 

Owner Carl   Ericsson.    1346  NIelson 

Berkeley. 
Architect  .  .  .None. 
Day's  work.  CO.ST.  $1000 


E    LEE 
-story    5-1 


51    S    Ashby,    Berkeley. 


Owner United     Holiif     Bldrs,     1782 

Broadway,   Oziklancl. 
ArcliUect  . .  .None. 
Day's    work.  COST.    J1700 


(1-15)  LOT  59  BLK  1  Btikeley  Heights 
iierkel'^y.  All  work  for  two-story  6- 
looin   dwelling. 

Owner Mrs.      H.    W.      Knoll,      2442 

Prince,  Berkeley. 


BUILDING    A^JD    INDUSTHIAL    NEWS. 
Jan.    21,    lull 

.Ijn.  22,  ISH— B  IJENVBNUB  AVE 
100  N  Alcatraz  Ave,  .,£ing  Lot  21 
Blk  1,  Fairview  Park,  Okd.  B  C 
Read   to   W   A  Parris.  .  .  .  Jan.    21,    l:iM 

Jan.  22  ,1914 — W  WEBSTER  174  N 
23ra  X  261  W  103  S  259.41  E  169-6. 
Okd.  First  M  E  Church  of  Oak- 
land to  Schnebly,  Hnstrowser  & 
Pedgritt Jan.    20,    1914 


.No 


Contractor.. Lcland      S.       Lewis,       2421 

Woolsey,   Berkeley. 
Filed  Jan.   23,  '14.     Dated  Jan.   19,  '14. 

Frame  up  and   root  slu-athed M 

1st  coat   plaster  on % 

Completed   and   accepted 'A 

Usual  35   days M 

TOT.\L  COST,    $;:643 
Bend,    S1S22.       Surety,     Flu.......     &    De- 

po:<it    Co         Limit.      90    days.        Forfeit 
none.      Plans   and    spcci.lcalions    filed. 


NOTICE     OF     ivon-re;«po51.sibh,ity. 


Jan.  21,  1914— TWELFTH  NO.  47 
Okd.  Kahn  Bros,  as  to  improvi 
meats    on    leased    property 


iompljstion  notices. 


AbASlED.V  COUNTY 

Jan.  16.   1914 I-OT  15  BLK  "N"  4tli 

Ave  Terr.-ce  40x100,  Okd.  Mary  C 
Mulholland   to  S  W  Jones.  .Jan.   6,  '14 

Jan.  16,  1914 — NE  TWENTY-FOURTH 
and  Webster  E  lOOxN  5S.6,  Okd. 
Carlton  V  Norcross  to  Leo  L 
Nichols    Dec.    12,    1912 

Jan.  17  ,1914— NW  FIFTLENTH  AND 
Washington  N  69.58  W  59.34  S 
30.92  E  44. 9S,  Okd.  Charles  J 
Heeseman  to  Wm  J  ilaccus  (two 
completions)    Jan.   13,   1914 

Jan.  17,  1914— NE  TWENTY-FIFTH 
and  Telegraph  Ave  47-4x99,  Okd. 
Annie  M  Spelman  to  whom  it  may 
concern Jan.    15,     1914 

Jan.  17  ,1914— E  BAKER  320  N  Ore- 
gon, being  Lot  28  Blk  4,  San  Pablo 
Park,  Bkly.  E  L  Hiteman  to  whom 
It   may   concern Jan.   15.   1914 

J-.:n.  19,  1314- NE  Kf^EVKXTH  AND 
Franklin      E    lOOxN   37-fi.      Oakland. 

Barbara  Streit  to  R  W   i?artram 

Jan.   15,  1914 

Jan.  19  ,1914— NE  PiED.VIONT  AVE 
<ind  Dwight  Way  E  70  N  111.30  W 
to  Piedmont  Ave  S  to  beg,  Bkly. 
T  M  Shearman  to  Gurnett  & 
Chandler Jan.    12,    1914 

Jan.  20,  1914— SW  40  LOT  14  BLK  ''C" 
.Map  Piedmont  Vista,  Piedmont. 
Mrs  Prank  De  Beneditti  to  E  Lund- 
berg  and  T  D  Counrigat. Jan.  Is,  1914 

Jan.  21,  1914— LOT  9  MAP  GEO  W 
Austin's  Sbdvn  Blk  "D"  Vernon 
Paik,  Oakland.  Samuel  Harper  to 
Patrick  Nelson  Bldg  Co.. Jan.  20,  1914 

Jan.  31  .1914— W  TBLEdRAPH  AVE 
100  S  16th  S  130  NW  103-95  SW 
102.44  N  130  NB  90  MW  5.72  NB 
112.89  SE  74  SW  100  SB  100,  Okd. 
Kahn  Realty  Co  to  Automatic 
Sprinkler  Co  of  American. Jan.   12,  '14 

Jan.  22.  1914— BDED  BY  13TH,  14TH, 
Harrison  anl  -Mice,  Okd.  Oakland 
Hotel  Co  (by  P,  J.  Wi.!ker  Co)  to 
J  Gensler  (Electrical  Constr  Co.) 
; Jan.    19,    1914 

.Ian.  22  ,1914 — W  90  LOT  35  and  S 
16-8  of  W  90  Lot  36  Blk  5  Map 
Fairview  Park,  Okd.  George  L 
Mohr    I"    wlirim    it    in. IV    concern.. 


LDSNS  FILED. 


ALAIIIESDA   COUNTY. 


an.  7,  1914— NE  DWIGHT  WAY  & 
Piedmont  Ave  80  m  or  1  on  each 
said  streets,  Bkly.  Thcmas  Wilson 
vs  T  M  Sherman  and  H  D  Koch.. 
?453.D 


Jan.  7,  1914 — NE  DWIGHT  WAY  & 
Piedmont  Ave  E  70  N  111.50  W  95 
S  116.6,  Bkly.  Wm  Makin,  1892; 
United  Materials  Co,  J923.25;  P  A 
Larsen,  J22:  N  C  Jensen.  |30; 
Tiieodore  Koch.  J59.50:  Louis  A 
Weichselfelder,  $30:  Berkeley  Hard- 
wore  Co,  J55.30;  S  J  M  Coates,  $51 
vs  T  M  Shearman  and  H  D  Koch.. 

Jan.  8  .1914— PTN  PLOT  "H"  MAP 
Rancho  Las  Positas,  Murry  Tp. 
Anspacher  Bros  vs  Herman  Mur- 
phy, Henry  S  Bridge  and  L  A 
Myers     J549.10 

Jan.  S,  1914— BOUNDED  ON  N  BY 
County  Road  818  S  Center  In  Palm 
Ave,  E  land  Williar.tE,  W  land 
Wright  330x990,  being  ptn  sbdvn 
J  Rancho  Las  Positas,  Murry  Tp. 
Anspacher  Bros  vs  Herman  Mur- 
phy, E3late  of  Bridge  and  May  B 
Bridge. $|28S.40 

Jan.  9  ,1914— N  EAGLE  AVE  329.52 
W  Prospect  (or  Sth)  W  30xN  127, 
Ala.  Eureka  Mill  &  Lumber  Co  vs 
Mark  T  Cole,  W  F  Powell,  John 
Doe  Piava  &  Mary   Roe  Fiava.  .$24.12 

Jan.  10,  1914— NE  PIED.MONT  AVE 
and  Dwight  Way  E  70  N  111.50  W 
to  Piedmont  Ave  S  to  pi  beg,  Bkly. 
Oakland  Concrete,  Terrazzo  &  Mo- 
saic Co,  $348:  J  A  John.^ton.  $145.25; 
Waterhouse  &  Price  Co,  $6.10  vs  T 
M   Sherman   and    H   D   Koch 

Jan.  12,  1914- NE  PIEDMONT  AVE 
and  Dwight  Way  K  70  N  111.5  W 
to  Piedmont  Ave  S  to  pt  of  beg, 
Bkly.  McKibben  &  Taylor  vs  T 
.M   Shearman    and    H    D   Koch ..  $222.35 

Jan.  12,  1914— NE  TWELFTH  AVE 
and  B-21st  75x100.  Okd.  N  H  Brown 
V3    C    J    Plunkett $140.73 

Jan.  13  ,1914— NW  BROA.DWAY  AND 
N  26th  W  15S.63  N  233.20  B  199.94 
S  52.13  SW  187,  Okd.  .lohn  G  Sut- 
ton Co  vs  1st  Presbytorlan  Church 
of    Oakland    $89.91 

Jan.  13,  1914— W  CENTRAL  COURT 
133  N  Central  Ave  N  KSxW  70,  Ala. 
Harry  Parker  vs  W  G  Le  Boyd 
and    Chas    Burgner $60 

Jon.  14  .1914— LAND  CONVEYED  BY 
S  Caldeira  by  deeds  of  Jose  Pereira 
de  Vargas  Liber  990  Page  475  of 
Deeds  and  Jose  Silveira  Luiz  and 
wife  Liber  1005  of  Deeds.  Page  316, 
Washington  Tp.  Fred  L  Duster- 
berry  vs  Joseph  Caldeira $196.25 

Jan.  19  ,1914 — LOT  42  BLK  "K"  Map 
4th  Ave  Terrace.  Okd.  National 
Roofing  Co   vs   M   P   Graves $98 

Jan.  21,  1914 — BOUNDED  ON  E  &  N 
by  San  Luis  Road  on  W  and  NW 
and  SW  by  Arlington  and  S  Blk  2 
Map  Arlington  Villa  SUes.  Oakland 
Tp.     Wm   .Makin,  $26.i4;   Pacific  Mfg 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY, 


RECOUEB'S     .\.\.\l. 


tl.  Heiner  of  Snn 
Reeord     for    Early     Return 
Papers — Oflice    PrOHperoiiM, 


County   Set* 


The  following  statement  made 
Ccunty  Recorder  H.  O.  Heiner  of  San 
Mateo  County  for  the  year  1913.  whil^ 
it  shows  a  decrease  in  the  total  n 
her  of  papers  recorded  for  the  year, 
still  leaves  the  county  a  very  flna 
profit. 

One  of  the  most  interesting  state- 
ments brought  out  by  the  report 
that  relating  to  the  average  length 
time  required  by  tlie  Recorder  to  file 
copy,  index,  compare  and  return 
pers  to  the  patrons.  In  San  Matec 
County  this  process  takes  but  foui 
days.  This  is  one  of  tlie  besit  recordts 
for    time   in    the    state.. 

Deeds     4.72< 

Trust     Deeds     

.M.ortgages     

Release  ot  Mortgages   (full   or  par 

tial     

Builders'    Contracts    

Maps     

All    other    documents    1,15! 

Number    of    papers    recrrded 7,590 

Total  amount  of  fees  col- 
lected      $10,793   30 

Expended  for  salaries  of 
Recorder,  two  deputies 
and  five  copyists   .  . .  .i.  .      8,316  74 

Profit   to    County    2,476   56 

Compared    with    1912    <ind      1911,    the 
year    1913    in    the   business    ot    the   Re- 


ofBc 


sho 


follows: 

No.   of  papers  recorded         Total   fee 

1911     '7,825  $11,128   51 

1912     S,52S  11,833   9( 

1913     7,591  10,793   3t 

« 

RESIDENCE  —  2  story  and  base, 
frame  and  concrete.  $30,000.  Monte- 
rey, Monterey  Co.,  Cal.  Architects, 
Shea  &  LofQuist,  Bankers'  Investr 
Bldg..  S.  P.  Owner,  Juan  Copper, 
house  will  be  designed  for  a  large 
country  home,  containing  in  the  ne 
borhood  of  twenty  rooms,  three  hatha 
and  sleeping  porches.  Interior  finish 
will  be  of  pine  and  hardwood  with  oak 
floors  in  the  principal  rooms.  Bath 
rooms  will  he  finished  in  tile  and  will 
be  equipped  with  showers.  There  will 
be  a  central  heating  system,  probably 
hot  water  heat,  a  vacuum  cleaning 
plant  and  h.ot  water  supply.  Exterior 
ot  the  dwelling  will  be  faced  with  ce- 
ment plasiter.  Roof  will  be  of  red 
clav  tile.  Plans  are  now  being  pre- 
pared. 

RESIDENCE  —  1  storv  ana  base, 
frame,  $2,000.  San  Jose,  Santa  Clara 
Co.,  Cal.  Arciiltect,  none.  Owner,  W. 
Reinhold,  Jr..  346  North  12th  street. 
San  Jose.  The  dwelling  has  been  de- 
signed for  a  five-room  house  with 
bath.  Interior  finisJi  will  be  of  pine 
and  redwood.  Oak  floors  will  be  used 
in  the  principal  rooms.  There  will  he 
a  large  open  fire  place  .and  brick  man- 
tel.     Bath    room  and    kilcl.en    will    liave 


Wednesday.    January    2S,    1911. 

ti:e  wdinscot.  Exterior  of  the  house 
will  be  eovereil  witli  rustic  and  ship- 
lap.  Plans  are  complete  and  tlic  work 
will   lie   done   liy    Day   Labor. 

« 

Building:  uontracts 

SANTA  CLAHA    COUNTY. 

E  SEVENTH.  2nd  Lot  S  of  Keyes  St.. 
San  Jose.     Five-room  cottase. 

Owner E.   H.   Kartuni,    Premises. 

Architect  .  .  .None. 

Day's   work.  COST,    $1700 

E   SPENCER      AVE.    4th    Lot   S   ot      At- 

Owner J.  Hiatt,   Premises. 

Architect  . .  .Non.e. 

Day's  work.  COST,   $1600 

N  HUMBOLDT  near  Tl-.lrd,  San  .lose. 
All  work  tor  one-story  frame  bunga- 
low. 

Owner W.    C.    Ghettl,    104S    W-San 

Fernando   St  .   San   Jose. 
Arcihtect  ...L.  T.  Lenzen    110  S-Second 

St.,  San  Jose. 
Contractor.  .J.   L.    Carter.    Route    S    Box 

630   D,  San   Jose. 
Piled  Jan.  5,  '14.     Dated   Dec.  30.  '13. 

Frame    up   and    l  oof    on J725 

Outside  complete  1st  coat  paint..   725 

Building  completed 725 

Usual    35    days 725 

TOT.VL  COST,  12900 
Bond,  J1450.  Sureties,  W.  E.  and  O.  E. 
Kchnabel.  Lim'it,  70  dayg.  Forfeit, 
none.     Plans  and  specifl.  ations   filed 

W  NORTH-FIRST  near  George,  San 
Jose.  All  work  for  one  and  one-half 
story   frame   residence. 

Owner G.    H.    Anderson,    Morrison 

and  The  Alameda.  S.  J. 
Designer  ..  .A.      P.    Hill.      Elks'      Bldg., 

San   Jose. 
Contractor.  .0.      A.    Thomas,      692      San 

Pedro    St..    S.in    Jose. 
Filed  Jan.  16.  '14.     Dated  .Tan.  12.  '14. 

Frame    up     $2009.50 

One-half   Interior   trim    in 2009.50 

When    completed    2009.50 

Usual    35    days 2009.50 

TOTAL  COST,  $8038.00 
Bond,  $4019.  Surety,  W.  M,  Stalker. 
Limit.  90  days.  Forfeit,  none.  Plans 
and   speciHcatlons   filed. 

OAK  HILL  CBMBTBRY,  San  Jose.  All 
work  for  granite  mausoleum. 

Owner L.    V.      Slavich,    221    W-St. 

James  St.,  San  Jose. 

Designer  ..  .Western    Granite   Works. 

Contractor.  .A.  Frantavlcl  ,  San  Jose. 

Filed  Jan.  14,  '14.     Dated  Jan.  10,  '14. 

10   days    after   commencement $650 

When   work   is    %   done 350 

Usual    35    days 850 

TOTAL   COST.    $issn 

Bond.   $3000.     Sureties,  J.   .Mllojevich.   F. 

Simcieh    and    C   Marilia.      Limit.    1    year 

from    date.      Forfeit,    none.      Plans    and 

specifications    filed. 

LOT  15  BLK  5,  East  San  Jose  Home- 
stead. San  Jose.  All  work  for  frame 
I  ullding. 

Owner Trinity  Church,  SW  Second 

and  St.  John  Sts.,  San  Jose. 

Architect  ..  .W.    C.    Phillips. 

Contractor.  .Z.   O.   Field,    :67    S-17th    St.. 
San    Jose. 

Piled  Jan.   6,  '14.     Dated  Dee.   31.  '13. 

Foundation    finished     .    $180 

Frame  up  and  enclosed 580 


BUILDING    AND    INDUSTRIAL    NEWS 

Building     completed      3S2 

Usual    35    days 381 

TOT.AL  COST,  $1523 
Bond.  $760  Sureties,  F.  Gardiser  and 
F.  H.  Figel.  Limit.  60  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

ON  COE  AVE,  between  Delmas  and 
Bird  Aves.,  San  Jose.  All  work  tor 
one-story    frame    cottage. 

Owner H.  G.  Paulsen,  San  Jose. 

Architect  ..  .None. 

Contractor.  .P.  J.  Schmid  .  1222  Delmas 
Ave.,  San  Jose. 

Filed   Jan.   7,  '14.     Dated  Jan.   C,  '14. 

Frame    up    $592 

Brown    plaster    on 592 

House    finislied    592 

Usual    35   days 592 

TOTAL   COST,    $23GS 

Bond,    $1100.      Sureties,    V.  Seeman    and 

W.   M.   Stalker,    (sign).      L.mit,   90   days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

B  ORCHARD  near  San  Fernando,  San 
Jose.      Remodeling   dwelling. 

Owner :.Wm.  Culligan,  San  Jose. 

Architect  ..  .C.    S.    McKenzie.    Bank    of 
San  Jose  Blt'g.,  .San  Jose. 

Contractor.  .Shottenhamer      Bros.,      143 
S-16th,  San  Jose. 

Piled  Jan.  15,  '14.     Dated  Jan.  13,  '14. 

Foundation    laid     $746.25 

Plastering    completed    746.25 

When   completed 746.25 

Usual    35    days    746.25 

TOTAL  COST,  $2985.00 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 

(Correction) 

N  LUMBER  St.  adjolniiur  Kerr  Bldg., 
Saratoga.  To  erect  one-story  b-ick 
and   frame  bank  building. 

Owner Saratoga         Slate         Bank, 

Saratoga,  Cal. 
Architect  ..  .C.     S.     McKenzie,    Bank     of 

San  Jose  Bldg.,  San  Jose. 
Contractor.  .J.  Rodoni,  ri..ratoga,  Cal. 
Filed  Jan.    15,   '14.     Dated  Jan.  9,  '14. 

Foundation    in     $1087.50 

Brick   work  done,   roof   on....    1087.50 

Work    done    1087.50 

Usual    35    days 1087.50 

TOTAL  COST,  $4350.00 
Bond.  $2500.  Sureties,  R.  L.  Hogg  and 
J.  T.  Corpstein.  Limit,  80  days.  For- 
feit, none.  Plans  and  specifications 
filed 

* 

COMPLETION  NOTICES. 

SANTA  OLARA  COUNTY. 

RECORDED  ACCEPTED 

Jan.  2,  1914 — LOT  3  BLK  16  Polhemus 
Tract,  .San  Jose.  E  Cardon  and  L 
Garden  to  E  J  Delmue..Dec.   22,  1913 

Jan.  9.  1914— LOT  19  BLK  47,  Palo 
Alto.  Jno  Dudfield  to  H  J  Ross.. 
Jan.    8.    1914 

Jan.  12  ,1914 — FOURTEENTH  ST.  nr 
.Santa  Clara,  San   Jose.      N  J  Brown 

to   J   Kelley .I-.ui.    9.    1914 

♦ 

LIENS  FILED. 

SANTA  cr,AR.\    COUNTY. 

RECORDED  AMOUNT 

Jan.  14.  1914 — LOTS  10.  li.  14  Nucleus 
Tract.  San  Jose.  Glenwood  Lum- 
ber     Co    vs    M      TeresI     (J    Gaiotti, 

agent)     $165.04 

Jan.  10,  igUi— LOTS  10.  11,  14  Nucleus 


3ii 

Tr.ict,       San    Jose.         Hubiiard-Car- 
liiuliael    Co    vs    .M    Teresi    (J    Gaiotti 

■i^ent)      $206.00 

♦ 

PARTHL     release:     OF     MEN. 

SAN    MATEO    COUNTY. 

UI'lCORDED  AMOU.nT 

■Ian.    6.    1914— LOT    4    BLK    11    Rocka- 

wny  Beach.      Wm   Bowen   lo  Rocka- 

way  Beach  Co $15  paid 

♦ 

COMPLETION  NOTICES. 

SAN   MATEO    COUNTY. 

RECORDED  ACCEPTED 

■Ian.  s.  1914— LOT  35  BLK  23.  Crock- 
er Estate  Tract.  Daly  City.  Arthur 
G  Duncan  to  L  L  Allen.. Jan.   7,   1914 

Jan.  12,  1914— LOT  5  BLK  11  Lomita 
Park  No.  2.  Lomita  Park.  W  H 
Eddy    to    R   C    Stickle Jan.    3,    1914 

.Tan.  14,  1914— LOT  15  BT.K  1,  Central 
Addition  to  San  Mateo,  San  Mateo. 
J  McConvey  to  Croop  &  Keegan 
• Jan.    S,    1914 

Jan.  14,  1914— LOTS  25,  26,  27.  28,  16, 
17,  IS,  19,  Salada  Beach.  San 
Pedro  School  District  to  H  H  Smith 
Dec.    1,    1913 

J.-n.  16.  1914 — COUNTY  ROAD  AND 
Oak  Grove  Ave.  Burlingame.  Bur- 
lingame    School    District    to    Willis 

L    Gott Jan.    13,    1914 

♦ 

Liens  Filed. 

SAN  MATBO  COUNTY. 

RECORDED  AMOUNT 

Jan.  22  ,1914- MYRTLE  AND  PARK 

Ave,    Daly    City.      The    Greater  City 

Lumber    Co    vs    M     German,    Lena 

Eerman    and    Samuel    Saarl $307.10 

• ♦ 

MARIN,   CONTRA  COSTA  AND 
SONOMA    COUNTIES. 

RESIDENCE  —  2  stoi  y  and  base, 
frame,  $3,500.  Byron,  Contra  Costa  Co.. 
Cal.  Architect,  E.  B.  Brown,  Masonic 
Temple.  Stockton.  Owner,  .Mr.  Kamond. 
The  dwelling  will  contain  seven  rooms, 
bath  and  sleeping  porch  Interior  wfFI 
be  finished  In  pine  throughout.  Oak 
floors  will  be  used  In  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  place.  Mantel  will  be 
ot  tile.  Bath  room  and  kitchen  will 
have  tile  wainscot.  An  automatic 
water  heater  will  be  .nstalled.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  will  be  taken 
at    once. 

APARTM'EiNT  HOUSE— 2  story  and 
base,  brick,  $12,000.  Richmond,  Contra 
Costa  Co.,  Cal.  Architect,  James  T. 
Narbett,  Richmond.  Owner,  O.  E.  Lid- 
dell.  The  building  will  be  erected  at 
the  corner  of  Agnews  and  Richmond 
avenues  and  will  be  arranged  for  two. 
thiee  an<J  tour  room  apartments.  The 
interior  will  be  finished  in  pine  and 
redwood.  Some  hardwood  floors  will 
be  used.  There  will  be  steam  heat 
and  a  hot  water  system.  Bath  rooms 
will  be  finished  in  tile  wainscot  and 
will  have  composition  floors.  Wall 
beds  will  be  installed.  Exterior  ot  the 
building  will  be  faced  with  presseil 
b.ick.  Plans  are  n.ow  nearly  complete 
and    figures   will    be  asked    for  shortly. 

LODGE    HAr.,L — 3    story      and      base. 


BUILDING    AND    INDUSTRIAL    NEWS. 


The  Panels  that  are 
as  good  as  they  are 
famous. 


Be  Particular — 
Use  Wybro  Panels 

Get  the  mo.5t  for  your  money,  even 
when   buying   Veneered    i'anels. 

Particular  people  appreciate  the  su- 
periority of  the  Wybro  Panels  over  all 
otliers.     Are  you? 

Wybro  Panels  cost  no  more  then 
ntliers.  hut  their  quality  !B  tar  superior 


White  Bpotlieps 

5th  and  Brannan  Streets 


San  Francisco 


brick,  J50.001I,  RiclimonJ,  Contra  Costa 
Co.,  Cal.  Architect.  James  T.  Nai-bett. 
Richmond.  Owners.  Richmond  Eagles 
Hall  Association.  Mr.  I,'<,rhett  and  a 
Building   Co 


Bond,  $2031.  Surety,  United  Stales  Fi- 
delity &  Guaranty  Co  of  Baltimore,  Md. 
Limit.  60  days.  Forfeit,  % — .  Plans  and 
specifications    filed. 


for 


lodg 


build- 


lites 


are  said  to  be  most  favorably  consid- 
ered. In  case  eiUier  of  these  is  se- 
lected the  building  will  be  designed 
with  stores  on  the  first  floor  and  lodge 
rooms  and  offices  on  the  upper  floors, 
which  arrangement  wi'i  afford  the 
owners  an  income.  FurMier  particulars 
of  the  building  will  he  Biven  as  plans 
progress. 

RBCRBATION  BUILDING  —  Frame 
?nd  concrete.  Cost  not  stated.  Napa. 
Napa  Co..  Cal.  Architect,  State  Archi- 
tect. McDougall,  Sacramtnto.  Owners, 
State  of  Ca.litornia.  Plans  for  a  recre- 
ation building  which  is  to  be  erected 
ot  the  Napa  State  Hospital  have  been 
completed  and  are  now  out  for  figures 
Bids  will  be  opened  on  February  24th 
by  the  State  Board  of  Control.  Plans 
and  specifications  can  be  secured  from 
the  State  Department  of  Engineering 
An  official  proposal  appears  In  another 
column   of  this  issue. 

HOSPITAL  ADDITION — 2  story  and 
base,  reinforced  concrete.  $30,000^  Mar- 
tinez, Contra  Costa  Co..  Cal.  Architect, 
W.  H.  Weeks,  To  Post  street,  S.  F.  Own- 
ers, Contra  Costa  Countv.  The  build- 
ing will  be  in  the  nature  of  a  new  wing 
to  the  County  Infirmary,  -and  will  con- 
tain wards  and  private  rooms.  A  mod- 
ern operating  room  and  equipment  will 
also  be  Installed.  Interior  finish  will 
be  ot  pine.  Plans  provide  for  steam 
heat,  a  hot  water  sysitem  and  vacuum 
cleaning.  Tile  and  marble  will  also  Tie 
used.  Bxterloj-  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
now  being  prepared  and  figures  will  be 
called  tor  within  a  short  time. 


Building  Contracts. 


MARIN    COUNTY 


)TS    .1 

AND    6 

FAIRFAX    HEIGHTS, 

Pairf« 

X.      All    ^ 

vork 

e.x^ept    pain 

ting. 

finish 
for   tv 

hardware 
■o-storv   f 

and 

lighting   fix 
huilding. 

ur€s 

vner. 

Rocc 

a  Lan 

d  Co   (Corp) 

San 

Anse 

mo. 

chlte 

t  ...C.   0 

Clau 

sen.  Pl^elan 

Bldg 

San   Franc 

is.'O. 

Contractor.  .A,  F.  Hanson,  San  Anselmo 

Filed  Jan.  22,  '14.    Dated 

Frame    up    $1015.50 

Brown    coat    plaster    on 1015..=i0 

When   complete<l    1015.50 

Usual    2.'.    days 1015.50 

TOTAL  COST,  $4062.00 


COMPLETION  NOTICES. 


MAUUV    COUNTY 


RECORDBD  ACCEPTED 

Jan.  16,  1914— LOT  6  BLIC  7.  Sunny- 
side  Tract.  Mill  Valley.  Jolin  D 
Saxe   to   Myrl    R   Crane.. Jan.    15,    1914 

Jan.  16,  1914— SAN  RAFAEL  AND 
Olema  Road,  San  Anse'.mo.  Kath- 
erine  Cahill  to  Wm  Dwyer.Jan.  9,  '14 

Jan.  20  ,1914— BUSH  TRACT,  San 
Anselmo.  Joseph  Dondrro  to  Norio 
Oavaglia Jan.    12,    1914 

Jan.  22.  1914 — CULLODF.N  PARK. 
San  Rafael.  William  F  Lamme  to 
A    MacDonald Oct.    15,    1913 

.fan.  19,  1914— BUSH  TRACT  ANNEX, 
San  Anselmo.  L  K  Reinhardt  to 
Watson    Bros    Jan.    19,    1914 


COMPLETION  NOTICES. 


CONTRA    COSTA    COUNTY. 


RECORDED  ACCEPTED 
Jan.  16,  1914— RANCHO  LOS  ME- 
ganos  and  lands  northerly  and 
easterly  thereof.  BaKour-Guthrie 
&  Co  to  Edward  Mallcy..Jan.  7,  1914 
Jan,  20,  1914— ON  RANCHO  SAN 
Ramon  Tract  near  Walnut  Creek. 
A    Rudgear    to    Neil    Hjrrison 


.Jan 


1914 


Jan.  20,  1914— LOT  11  BLK  5  Rich- 
mond Villa  Tract,  Hoyt  &  Greene, 
Inc  to  C  D  Knotty Jan.  14,   1914 

Jan.  20.  1914— LOTS  9  AND  20  BLK 
■■E"  Nlcholl  Sbdvn.  Hoyt  &  Greene 
Inc   to  T   S  Handley Ian.    17,    1914 


LIENS  RELEASED. 


CONTRA    COSTA    COUNTY. 


RFICORDED  AMOUNT 

Jan.    14.    1914— LOT    48    ULK    7    Walls 

Harbor  Center  Tract.     P  P  Allen  to 

Harbor    Center    Land    Co,    J    C    Van 

and    L    P    Anderson $123 

Jan.  14  1914— LOT  6  BLK  56  Town  of 
Ani.ioch.  Hutchinson  Co  to  Con- 
sresational  Church  Society  of  An- 
tioch      $298.31 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA, 

HOSPITAL— 2  story  and  base,  rein- 
forced concrete.  $40,000.  Turlock,  Stan- 
islaus    Co.,     Cal.     Architect,     John     J. 


E.  H.  Williams 


Chilmer  Munday 


Monday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building  . 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

61 S  Phelan  Building,        Sin  Fianolioi 


S.   F.     Ov 


rly   all 


Foley,  li;  Kearny  sti 
Sisters  of  Providenc 
secured  and  funds 
available  tor  the  construction  of  a 
modern  iiospltai.  Funds  have  been  do- 
nated by  the  citizens  and  the  hospital 
win  be  conducted  as  a  non-sectarian 
institution.  Plans  will  be  arranged  for 
two  wards,  a  number  of  modern  pri- 
vate rooms,  operating  rooms,  office  flnd 
nurses  quarters.  Interior  will  be  fin- 
ished in  pine,  hardwood  and  tile.  Con- 
struction will  be  fireproof.  There  will 
he    steam    Iieat,    oil    burning   plant,    hot 

Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Pl.'.ns  arc  being 
prepared. 

DEPARTMENT  STORE— 1  story  and 
base,  brick  and  steel.  $15,000.  Modesto, 
Stanislaus  Co.,  Cal.  Architect.  John  J. 
Foley,  46  Kearny  street,  S.  F.  Own- 
er. Cliarles  Daunt.  The  building  will 
be  erected  at  the  corner  of  K  and  10th 
streets,  covering-  an  area  of  60  by  160 
feet.  The  basement  as  well  <is  the 
ground  floor  will  be  arranged  for 
stores.  There  will  be  considerable 
steel  used.  Interior  flnis-h  will  be  of 
pine  and  hardwoods.  A  cement  floor, 
metal  window  sash  and  frames  and 
steam  heat  will  be  installed.  The 
entire  building  has  been  leased  to  the 
Rcchdale  Co.  Exterior  will  be  cov- 
ered with  pressed  brick.  Patent  store 
fronts  and  plate  glass  windows  are 
s/pecifled.  Plans  are  nearly  complete 
and   figures   will   be  called   for  at  once. 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA, 


APARTMENT  HOUSE— 2  story  and 
base,  frame,  $10,000.  Sacramento,  Cal. 
Architect,  none.  Owner,  A.  W,  Norris, 
409  21st  street,  Sacramento.  The  build- 
ing will  be  erected  on  ISth  street,  and 
has  been  arranged  to  contain  four 
modern  suites  of  three  and  four  rooms. 
Interior  finish  will  be  ot  pine  with  oak 
floors  In  the  living  rooms.  All  suites 
y/ill  have  private  bath  rooms  and  wall 
beds.  There  will  be  gas  grates  and 
tile  mantels.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
A  central  heating  system  and  hot 
water  plant  will  be  installed.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  In  the  hands 
of  the  owner  who  will  do  the  work 
by    Day    L,abor. 


Building  Contracts. 


.SACRAMENTO    COUNTY. 


E    %   OP  S    VS    LOT   5   U,   V,    2«TH   AND 
30TH  Sta.,  No.  2931  V  St.,  Sacramento 


Wednesday,    January   28,    1914. 


BUILDING    AND    INDUSTRIAL    NEWS. 


Erect    one    and 

one-half-story    frame 

LOT      18    .MIER      & 

SI 

>WFA.L,      HIGH 

dwelllnB   (7  roo 

ms>  end  private  gar- 

Scliool   Tract.    "T" 

Cou 

rt,  Sacramento. 

age   In  rear. 

One-story    a-room 

trar 

ne  dwelling. 

irner E.     B. 

Dutfee,    2701    X    St., 

Owner J.     Paul 

Mi 

l.er,     3129     "T" 

Sacrai 

nento. 

Court,   S 

iacra 

iniento. 

rihitect  .  .  .None. 

Architect  ...None. 

jMtractor.  .Green 

&  Deuel.    122U   M  St., 

Contractor.  .Chatter 

ton 

Bros.,     3120     T 

Sacrai 

nento. 

COST.  »2T50 

Sacrame 

nto. 

COST,   J3000 

W  1/4  OF  S  (4  LOT  3,  U.  V,  29TH  AND 
.•!nth  Sts.:  No.  2927  V  St..  Sacramento, 
one-story  six-room  frame  dwelling. 

iiwiier W.  B.  Morse,  2419  23rd  St.. 

Sacramento. 


Arihi 
Contr 


.No 


ctor 


en   &  Deuel,   1220  M   St., 


COST,  J2500 


S  411  FT.  OF  E  ^4  OF  LOT  7,  Oak  Grove 
Tract.  Sacramento.  One-story  five- 
room    frame    dwelling. 

Owner Mamie      Davis,      3230       1st 

Ave.,    Sacramento. 
Architect  . .  .None, 

Contractor.. A.     Miller.     3205     3rd     Ave., 
Sacramento. 

COST,   J1350 


S  'A  OF  LOT  4,  I,  J,  20TH  AND  21ST 
Sts.;  914  21st  St.,  Sacramento.  Re- 
model front  porch  of  one  and  one- 
half-story  frame  dwell' ig. 

Owner .Mrs.    Homer      McKce,      914 

2Ist   St.,  Sacremento. 
Arcliitect  ..  .None. 

Contractor.  .W.    T.    Feagoi.,    3209      23rd 
St.,  Sacrame-ito. 

COST,   J300 


I  SE    KIVERSIDE      ROAD     AND    Y      ST., 
I       Sacramento.     Repair  rucf  and  trusses 
In  grand  stand. 

Owner E.    L    Kripps,      601      J    St., 

Sacramento. 
Arcliitect  . .  .None. 

Contractor.  .G.    E.    Harviu,    2212    T    St.. 
Sacramento. 

COST,    J600 


W  1,4  Lr)T  2  C,  D,  23RD  AND  24TH  STS 
S'l.  2310  C  St..  Sacramento.  One- 
-I  .-y  flve-room  frame  dwelling. 

<  IV.  I.  r Mrs.  M.  G.   Bfttz.  2614  C  St., 

San   Fra.ilcscc. 
Ari:inect  . .  .None. 

Ccntractor..A.  W.   Norris.   409    21st  St., 
Sacramento. 

COST,    $2700; 


X  i,i  LOT  8  G.  H.  19TH  A.VD  20TH  STS.. 
No.  719  19th  St.,  Sacramento.  Two- 
!.tory  frame   tenement   I  I  apartments) 

Owner A.    W.    Norris.    409    21st    St., 


chitcct 


-Non 


COST.   »7000 


LOT   I, 

K. 
;nto 

L,    8TH   AND 
.     Alter   store. 

I.TH  STS..  Sac- 

Owner 

..Albert     Elku 
Sacramento. 

is.     826     K     St.. 

.Arcliit( 

act  . 

.  .None. 

Contra 

ctoi 

■..Siller    Bros.. 
Sacramento. 

1614    13th    St.. 
COST,    J2300 

'/4  OF  N  %  LOT  5.  V,  W.  ISTH  AND 
19th  Sts.,  No.  2324  19th.  Sacramento. 
One-story    frame    dwelling. 

inner John     Sylva,      1211   X     St.. 

Sacramento, 
.rchllect  .  .  .None. 

nntrntlnr.  .W.    D.    McKoy,    1212    X    St., 
Sacramento. 

COST.    »13o0 


LOT  13  UHL  COURT,  Oak  Park,  Sacra- 
mento. One-story  fi/v-room  frame 
dwelling. 

Owner Fred  Uhl,  2  Thl  Court,  Sac- 


.None 


COST.    $1600 
Ave.. 


ROSE   AVE   TCT,   Oak    Park,   Gl 

Sacramento.     One-stor-.-  frame  dwig. 
Owner H.  Uhl,  2  Uhl  Court,  Sacra- 
mento. 
Architect  ...None. 
Doy's    work.  COST,    $1400 


N  100  FT  LOT  1,  U  M,  7TH  AND  STH 
Sts.;  No.  700  L  St.,  Sa-ramento.  En- 
close heating  apparat>is  witli  mas- 
onry wall  and  metal  covered  fire 
door. 

Owner Mrs.  Charles  Schwartz.  700 

L  St.,  Sacramento. 
Architect  . .  .None  . 

Contractor.  .Geo.    C.    Bur.igartel,    1410V4 
G  St.,  Saoramentn. 

COST,    $S00 


E  20  FT  OF  E  V4  LOT  3,  L,  M,  5TH  & 
6th  Sts.;  No.  522  L  St.,  Sacramento. 
New  front  in  store. 

Owner E.    Shevlln.     1608     7th     St.. 

Sacramento. 

Architect  ...None. 

Day's   work.  COST,    $500 


N    14    OF   B    14    LOT 
27tli    Sts 
mento. 
dwelling. 


H,  I,  26TH  AND 
822  27th  St.,  Sacra- 
tory      4 -room      frame 


On 


.Tom   A.   Cody, 
Sacramento. 


.Non 


est  G.  Johns 


COST,   J1701I 


LOT  1  WEST  CURTIS  OAKS,  2Ist  St. 
near  1st  Ave.,  Sacramento.  Repair 
lire   damage      to    one  and      one-half- 


Architect  . .  .None. 

Contractor.  .A.   J.    .Moss.   826   L  St.,   Sac- 
ramento. 

COST,  »i.';oo 

Building  Contracts. 

S.4X    JOAaUIN    COUNTY. 

LOT    4    BLK    ''D"    W.    Stockton.       One- 
story    frame    building. 

Owner W.    H.    Tlioni-son,    806   North 

Hunter.  St..   Stockton. 
Architect  .  .  .None. 
Day's  work.  COST,  J2230 

NOS.    39    AND    43      E-MAIN,      Stockton 

Remodel    brick   building 
Owner M.    E.    Cunningham.    17    E- 


Archltect  ...No 


E  50  LOT  13   BLK  6   E,  .-tockto 
brick  warehouse. 


CO.ST,  »loon 
Erect 


37 

'"■Mi.r .Mrs.     Rlllil    A:     .\li-<.    I.oreny. 

24    S-Stanlsli;us,    Stockton. 
Arcliitect  ...None. 
D:iy's   work.  COST,    $2500 


BLK  "I 
'riime  bul 
.W.  H.  Thjmson.  41 
Market  St..  Stockton. 
.None. 
;.  COST, 


W, 


>.    26   S-BL,   DORADO,    Stockton.      .te- 
Tiodel  brick   building. 

.ncr C.    B.    McDougald. 

chitect  .  .  .None. 

y's   work.  riiST,    $-.00 


LOT    15    BLK    3,    THE    li 

Frame   building. 
Ov.  ner C   A.    Oibso: 


\l<^■ 


Day'! 


vork. 


COST.    $2000 


N    OPHIR      BLK    6    LOT    IS,      Sto. 
Frame   building. 

Owner Wm.    .McClc-ary. 

Architect  . .  .None. 

Day's    work.  COST. 


0.\E    .MILLION    FKKT    DK    Ll.MBER. 


One 


of  the  largest  ordcr.s  f. 
ever  placed  for  one  job  was 
Ward  &  Goodwin,  contractors,  to  th 
Hart  Wood  Lumber  Company  for  th 
largest  base  ball  groimds  west  o 
Chicago. 

The  Job  is  to  be  done  in  50  workin; 
days  so  QS  to  he  ready  for  the  openini 
of   the  base   ball   season. 


by 


ated 


-Ma 


ind  Rose 


COMPLETION  NOTIt'ES. 


SACIIAMENTO    COUNTY. 


RECORDED  ACCEPTED 
Jan.   22,    I9I4— N   50   FT   OF  S    V4    LOT 
4,    K,   L,    lOth    and    Iltli    Sts..   Sacra- 
mento.      Bertha     Howe     to     Camp- 
bell    &    Turner Ian      19.    1914 


LIENS  RELEASED. 

SACn.tMENTO    COUNTY. 


an  211  .1914— LOT  13  BI.K  1  R  Tur- 
ner's Sbdvn.  W  J  0'Kr;en  to  H  H 
1  nd    Ethel    .Mull $55.7 


Liens  i'iled. 

SACRAMENTO    COUNTY. 


22.    1914— LOT   8,   I,   .7.   5TH   &    6TH 


Young    Men's    Chi 
General    Eng    Co. 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFOENIA. 


Ov. 


.PARTMBNT  HOU.SE— 3  story  and 
:e.  brick  and  steel.  $40,000.  Los  An- 
es.  Cal.  Architects,  Blanchard, 
len  &  Tifal,  Van  Nuy.s  BIdg..  U  A 
ner.    B.    F.    Stevens.      The    building 


ill    be 


cted 


San 


10th  and  will  cover  an 
110  feet.  Interior  has 
for  a  total  of  78  rooms, 
divided  into  two  and  thr 
All  apartments  will  hav 
and   wall   beds.     Interior 


ol 

r    50    bv 

ai 

rranged 

will    be 

■al 

te  baths 

ll 

will   be 

nf  i)iiip  «  itii  snme  hardwood  panels 
and  oiik  lluors.  Plans  prnvUle  tor 
sleam  heat,  a  hot  water  system  and 
vacuum  cleaning.  Exterior  of  tlie 
1-ulldinff  will  be  faced  with  pressed 
hrick.  Plans  are  complete  and  the 
Mork  will  te  done  by  Day  Labor  under 
the  superlntendance  of  Wehb  &  O'Nell, 
L.:>nkershim   BIdg..    L.    A. 

APART.MENT  HOUSE— 3  story  and 
base,  brick  and  steel.  C'o3t  not  stated. 
Los  Angeles.  Cal.  Architects.  R.  0. 
King  and  E.  C.  Taylor,  Consolidated 
Realty  Bldg..  U  A.  Owner.  Elias  She- 
doudr.v.  The  building  will  he  erected 
at  the  corner  of  3Sth  and  Main  streets, 
covering  an  area  of  5Q  by  130  feet. 
There  will  l;e  a  total  of  65  rooms,  ar- 
rpnged  in  two  and  three  room  suites. 
The  first  floor  will  contain  three  stores 
besides  the  entr.ince.  Interior  will  be 
finished  in  pine  with  elin  panels  and 
hardwood  floors.  Plans  provide  for 
steam  heat,  a  vacuum  cleaning  system, 
wall  beds  and  hot  water  plant.  Bath 
rooms  will  have  tile  wainscot  and  com- 
pcsillon  floors  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  being   prepared 

BANK — 2  story  and  base.  Class  A 
construction.  $25,000.  Redondo  Beach. 
Los  Angeles  Co..  Cal.  .Architect.  L.  B. 
Ptmberton,  Auditorium  Bldg..  L.  A. 
Owners.  Farmers'  and  Merchants'  Na- 
tional Bank.  The  building  has  been 
designed  in  the  classic  style  and  will 
be  faced  with  pressed  hrick  and  terra 
cotta.  Walls  and  floors  will  be  of  re- 
inforced concrete.  Interior  partitions 
will  te  of  hollow  tile  and  metal  lath 
and  plaster.  The  entire  tirst  floor  will 
be  occupied  by  the  tank  and  will  be 
finished  in  hardwoods,  marble,  orna- 
mental plaster  and  bronze  grilles. 
Upper  floor  will  be  subdivided  into  ten 
offlces  Hnisl-.ed  in  birch.  There  will  be 
steam  heat,  a  vacuum  cleaning  system 
and  metal  window  sash  and  frames. 
Special  vault  work  Is  also  called  for. 
Plans  have  been  revise  1  and  figures 
are  now  being   taken. 

WAREHOUSE — 1  story  and  base. 
Class  A  construction.  Cost  not  .stated. 
Los  Angeles.  Cat  Architects.  Train  & 
Williams.  Exchange  Bldg..  L.  A.  Own- 
ers, Bradford  Baking  Co.  This  build- 
ing will  be  erected  at  JO]  North  Ave- 
nue 20.  and  will  cover  an  area  of  50 
ty  165  feet.  Walls  and  -floors  will  be 
of  reinforced  concrete,  'mere  will  be 
metal  lath  and  plaster  interior  parti- 
tions, metal  window  sash  and  frames. 
Interior  finish  will  he  of  pine.  A  cov- 
ered platform  30  by  165  feet  will  also 
be  constructed.  Exterior  of  the  buiia- 
ing  will  be  faced  with  cement  plaster. 
Modern  plumbing  and  electric  woi-k 
are  specified.  Plans  are  complete  and 
figures   are    being   taken. 

ICE  AND  COLD  STdllAGE  PLANT — 
2  story,  lirick  and  frame.  S65. 000.  Long 
Beach.  Los  Angeles  Co..  Cal.  Archi- 
tect. Faget  Engineering  Co..  Central 
E!dg.,  I^.  A.  Owners,  .Psople's  Ice  and 
Cold  Storage  Co.  The  plant  will  be 
ere:-ted  at  the  corner  of  Ocean  Park 
avenue  and  3rd  street,  and  will  cover 
an  area  of  200  by  125  feet.  The  first 
fiery  will  be  of  brick  construction 
T^ith  plaster  exterior,  the  second  story, 
which  will  cover  half  the  area,  will  oe 
of  frame  construction  v.ith  plaster 
over  metal  lath  on  the  exterior,  A 
comiplete  eciuipment  of  refrigerating 
machinery  will  be  Installed,  a  well 
drilled  and  iiumping  plant  put  In.  The 
company    ulll      manufacture      ice,     dis- 
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tilled   water,   ice  cream  and   soda  water.       I 
Plans    are    heing    prepared.  Ii 

RE.SIDENCE  —  2  story  and  base.  t 
reinforced  concrete.  Cost  not  stated. 
Capistrano.  Orange  Co..  Cal.  Archi- 
tects. Walker  &  Vawter.  inbernlan 
Bldg,,  L,  A.  Owner.  Grace  Dolpli.  The 
dwelling  will  contain  ten  rooms  and 
fcur  baths.  Interior  finish  will  be  of 
pine  and  hardwoods  with  oak  floors  in 
the  principal  rooms.  Batli  rooms  will 
have  tile  floors  and  wainscot.  There 
will  be  steam  heat  and  -a  hot  water 
system,  vacuum  cleaning  and  special 
electric  work.  Several  large  open  fire 
places  with  brick  and  tile  mantels  will 
he  used.  Exterior  of  the  house  will  be 
faced  with  cement  plaster.  Art  glass 
is  also  specified.  Plans  are  complete 
and  ready  for  figures. 

SCHOOL — 1  story  and  base,  brick. 
$30,000,  El  Centre,  Imperial  Co..  Cal. 
Architect.  Fred  T.  Harris,  Holt  Bldg.. 
El  Centro.  Owners,  El  Centre  Scho'ol 
District.  The  building  has  been  de- 
signed to  contain  eight  standard  sized 
clpss  rooms,  .principal's  office,  teach- 
ers' rooms  and  assembly  hall.  Interior 
firish  will  be  of  pine  with  maple  floors 
in  the  class  rooms.  Steel  ceilings, 
steam  heat  and  slate  blackboards  are 
specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figuies  will  be 
opened  on  February  9th.  Plans  can  be 
secured   from   the   aichltect. 

SCH!OOI^2  story  and  base,  brick. 
$40,000.  Ontario.  Sin  Bernardino  Co.. 
Cal.  Architect.  Norman  F.  Marsh. 
Broadway  Central  Bldg..  L.  A.  Own- 
ers. Chaftey  Union  High  School  Dis- 
trict. The  building  is  190  by  105  feet. 
TJie  concrete  foundation  and  about 
ore-half  of  the  brick  wolls  are  stand- 
ing. All  interior  work.  carpentry, 
plumbing  and  electric  work  Is  still  to 
be  completed.  Architect  Marsh  has 
the  working  cjrawings  complete  and  is 
now  taking  figures.  Bids  will  be 
opened  on  February  5t,i.  Plans  and 
specifications  can  he  secured  from  the 
architect 

SCHOOI^-I  story  and  base.  brick. 
$45,000.  Palms.  Los  Angeles  Co..  Cal. 
.iirchitects.  Dennis  &  Hewitt.  Fay  Bldg.. 
L.  A.  Owners.  Palms  S~hool  District. 
The  building  will  contain  elglit  class 
rocms,  an  auditorium  sef.ring  600  peo- 
ple, boys'  and  girls'  playrooms,  domes- 
tic science  department  and  manual 
training  department.  Construction  will 
be  of  brick  and  steel,  interior  flnisli 
will  be  of  pine  with  maple  floors  in 
the  class  rooms.  Modern  school  plumb- 
ing, steam  lieat  and  program  clock  sys- 
tem will  be  installed.  Exterior  will 
1  e  faced  with  cement  plaster.  Sepa- 
late  bids  will  be  taken  on  the  general 
construction,  plumbing,  heating  and 
ventilating  and  electric  work.  Plans 
are  complete  and  figures  will  he  opened 
on  January  31st.  Plans  and  specifica- 
tions can  be  secured  from  the  archi- 
tects. 

CHURCH— 1  story  and  base,  hrick. 
$12,000.  Redondo  Beach.  Los  Angeles 
Co..  Cat  Architect.  Fra.ik  T.  Kegley. 
Ccnsolldated  Realty  Bldg..  L.  A.  Own- 
ers. Roman  Catholic  Church.  The 
building  will  cover  an  area  of  40  by 
106  feet  and  will  contain  an  audito- 
rium seating  300  people,  vestry,  sa- 
cristy and  social  hall.  Interior  will  be 
finished  In  pine  and  redwood.  A  nviin- 
ber  of  art  glass  windows  will  he  used. 
Exterior  will  lie  fared  witli  blue 
pressed    brick.      Roof    nili    lie    of    .lay 
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Hie.  Plana  are  being  prepared  and 
figures  figures  will  be  called  for  about 
tlie   middle    of   February, 

SCHO-O'L — 1  and  2  story  and  base, 
biick.  $65,000.  Glendora,  Los  Angeles 
Co..  Cal.  Architect.  Norman  F.  Marsh, 
Broadway  Central  Bldg.,  L.  A.  Own- 
ers. Glendora  High  Sciiool  District. 
The  buildings  will  conform  to  the 
present  building  In  design  and  con- 
struction. The  household  arts  build- 
ing will  be  a  two-story  and  basement 
structure  36x100,  with  a  central  rear 
wing  70x70  feet.  It  will  contain  a 
careterla.  lunch  room,  laundry,  metal 
liammering  room  and  furnace  room  in 
the  basement:  two  study  halls,  library, 
commercial  department,  offices  and 
rooms  for  stenograpiiy,  typewriting 
and  musical  courses  in  the  first  story; 
ar.d  domestic  science,  sewing  and  art 
departments,  office  and  model  flat  in 
the  second  story.  The  ^  manual  arts 
building  will  be  one  story  172x180  feet, 
and  will  provide  for  wood  working, 
pattern  making  machine  room,  foun- 
dry, lecture  room,  forge  and  mechani- 
cal drafting.  The  buildings  will  be  of 
brick  construction  wit':.  sand  lime 
hrick  exterior  facing,  concrete  foun- 
diitiors.  composition  roofs,  pine  trim, 
pine  and  maple  floors.  lavatories, 
plumbing,  electric  wiring,  heating  and 
ventilating. 

MUNICIPAL  WATER  SYSTEM — Cost 
not  stated.  Manhattan  Beaoli,  Los  An- 
geles Co.,  Cal.  Engineer.  Frank  A. 
Uithrop,  Los  Angeles,  Owners,  City  of 
Manhattan  Beach.  Plans  for  a  munic- 
ipal water  system  have  been  complet- 
ed and  figures  are  now  being  taken. 
Bids  will  be  opened  on  February  7th. 
An  official  proposal  appears  in  another 
column  of  this  Issue.  Bids  will  be  re- 
ceived on  three  schedules  (a)  The  work 
as  a  whole,  (b)  Any  or  all  of  the  re- 
quired materials  f.  o.  b.  Manhattan 
Beach,  (c)  Any  or  all  of  the  construc- 
tion work.  The  work  will  consist  of 
furnishing  and  placing  approximately 
the  following:  1.576  feet  of  12-lnch 
pipe;  5.504  feet  of  10-lncb  pipe;  6.560 
feet  of  S-incb  pipe;  16.202  feet  of  6- 
Inch  pipe;  48.783  feet  of  4-Inch  pipe: 
25.917  feet  of  3-inch  pipe:  5.248  feet 
of  2-inch  pipe:  19V4  tons  of  special 
fittings;  1  12-inch  gate  valve  and  case; 
2  10-inch  gate  valves  anrl  cases;  4  8- 
Ir,ch  gate  valves  and  cases;  7  6-Inch 
gate  valves  and  cases:  62  4-incb  gate 
valves  and  cases:  43  3-Inch  gate  valves 
and  cases;  10  2-Inch  gate  valves  and 
cases:  103  two-stream  fire  hydrants:  17 
or.e-streani  fire  hydrants:  1  frame 
pump  house;  1  315  O,  P.  M,  direct  con- 
nected well  pump;  1  800  O.  P.  M.  di- 
rect connected  pressure  pump:  1  lOx 
71x178  foot  reinforced  concrete  res- 
evvoir:  1  steel  water  storage  tank;  3I1II 
metered    house    connections. 

BANK  AND  OFFICES— 1  story  and 
base.  Class  A  construction.  $1,000,000 
Los  Angeles.  Cal.  Architects.  Parkin- 
son &  Bergstrom.  Security  Bldg..  'L.  A. 
Owners,  Commercial  Fireproof  Build- 
ing Co.  Property  at  the  northeast  cor- 
ner nf  5th  and  Spring  streeLs,  cover- 
ing an  area  of  !15  by  155  feet,  will  he 
improved  by  the  construction  of  a  Class 
A  building.  The  first  flo^r  will  be  oc- 
cupied by  the  Citizens'  National  Bank. 
Tl  e  building  will  be  of  steel  frame 
and  brick  construction  n'ith  concrete 
foundation  and  terra  cntt.i  facing,  com- 
li'isitlon  roof.  There  will  be  plate 
s'fiss  windows,  hollow  tile  and  con- 
crete   floors,    hardwood     interior    trim 
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Iilc  wainscot  and  floors  in  con 
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I 'I       Los    Angeles,    Cdl.      Arcliitects, 

ri    &    Williams.   Bxcliange   Bldg..    L. 

liuner.    J.    F.     Hoslield.    llonrovia. 

building    will    be    erected    on    Ibe 

I    .side    of    Broadway    adjoining    Ibe 

.     Hall,    and    will    cover    an    vu-ea    of 

'■y    iW    fest.      The    first    story    will 

.    an   IS-toot  ceiling  with    a   mezza- 

r     Moor    and     will     be     occupied     l).\- 

i-s.      Upper    floors    will    be    arranged 
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Plan 


im    prepared. 

tl-KlCES — 8     story    and     base,     rein- 
in    concrete    construction.    J201I.000. 
1"  nix.   Ariz.     Architects,   Mayberry  & 
rker.     Pacific     Electric     Bldg.,     L.     A. 
•ner.     Dwight     B.     Heard     and    asso- 
I..S.      The    building    is    to    be    erected 
'■. Mitral    avenue,    covering    an    area 
T'l     by     116     feet.       The       first     floor, 
i  nient    and    second    floor    will    be    oc- 
.ocl     by       a      large    mercantile    firm. 
"1     six    floors    will    contain    156    of- 
There    will    be   freight   and   pas- 
i^.'i     elevators    in    Uic    store    section 


pas 


ators 


the 


ot- 


ction.  Construction  will  be  of 
ced  concrete  throughout  with 
e  floors  and  hollow  tile  and 
atb  and  plaster  partitions.  En- 
lobby,  corridors  and  halls  will 
ilied   in   marble.   OUices  will  Ji-ave 


ind    fran 
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will 
(or 


etal. 
■and 
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varuum  cleaning.  Exterior 
Ijuilding  will  be  faced  with  pressei 
biick.  Plans  will  be  complete  and  fig 
uifs    taken    by    March    Ist. 

STi  )RBS  AND  THEATRE— 1  stor; 
11.1  I  ise.  brick.  $25,000.  Los  Angeles 
1-  I  Architect,  A.  Lawrence  Valk 
.<iinisi,n  Bldg..  L.  A.  Owner.  B.  S 
l-n-im.  The  building  will  be  erecte: 
HI  M  in  street  between  Winston  am 
I'lllli     and    will    contain    several    store: 


pictur 


theatr 


ngu 


seating  capacity  of  SOO  people. 
ir  will  be  finished  m  pine.  There 
p    a    modern    system    of    ventila- 

Exterior  will  be  faced  with 
1  brick.  Plans  are  complete  and 
!   will   he   taken   al   once. 


Cciiiracts    Awarded. 

SCHOOL — 3  story  and  base,  brick. 
153.3111.  Santa  Paula.  Ventura  Co..  Cal. 
AiThitects.  Allison  &  Allison.  Hiber- 
nian Bldg..  L.  A.  Owners.  Santa  Paula 
School  District.  Contractors.  The  Ven- 
tura Mill  and  Lumber  Co..  Santa  Paula. 
Contract   price.    $53,911. 

LOFTS— 5  story  and  base,  brick  and 
steel.  $55,000.  Los  Angeles.  Cal.  Ar- 
chitect. Fred  P.  Dorn.  Marsh -Strong 
Bids.,  u  A.  Owner.  Frank  R.  Strong. 
Contractors,  The  Davidson  Construc- 
tii  n   Co.   IBth  n-id   Tennessee  streets.   L 


\ll 


jxcept    structural    steel. 


elevatoi 
tract   p 
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PORTLAND  AND  OREGON. 

HOTEL— 2  story  and  base.  biicR. 
$30,000.  Suthcrlin.  Ore.  Architect, 
Earl  A.  Roberts.  Sulling  Bldg..  Port- 
Ir  nd.     Owner.  F.  B.   Waite.     The  build- 
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lobby,     dining     room.     1 
storage  plant.     Upper 
vided  into  lo  guest  roo 
will    have    private    bath 
isli   will   be   of  pine  thr 


(ntain  a  large 
the  main  hotel  oflice. 
room,  kitchen  and  ice 
r  will  be  di- 
15  of  which 
Interior  fln- 
rhout.  Plans 
provide  for  steam  .heat  and  patent 
store  fronts.  .Bath  rooins  will  iiave 
composition  fl.oors  and  tile  wainscot. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepare<i. 

SCHOOL— 2  story  and  base,  brick 
and  concrete,  $100,000.  The  Dalles,  Ore. 
Architect,  C.  K,  Crandall.  The  Dalles. 
An  announcement  of  the  selection  of 
the  architect  has  just  been  made  by  the 
Board  of  Education.  Details  of  the 
building  cannot  be  pub'.is.hed  at  this 
lime.  It  is  the  intention  of  the  Board 
to  erect  a  modern  high  school  struc- 
ture. 


CHURCH— 1  story  and  base,  frame. 
$10. 000.  Seattle,  Wash.  Architects.  Wil- 
cox  &  Sayward,  Central  Bldg..  Seattle. 
Ownei-s.  Keystone  Congregational 
c:.urrh.  Work  will  be  started  at  once 
on  tie  new  building  to  be  erected  on 
51st  street.  There  will  oe  a  main  aud- 
itorium seating  300  pGOi)le.  pastor's 
study  and  Sunday  school  roomsv  In- 
terior finish  will  be  of  pine  through- 
out. A  central  heating  system  will  be 
irstalled.  Exterior  of  the  building 
Hill  le  covered  with  rustic  and  ship- 
lap.  The  work  will  probably  be  done 
by  Day  Labor.  Some  art  glass  is  speci- 
fied. 

FIRE  STATION  AND  .lAIL— 3  story 
and  base,  reinforced  concrete.  $100,000. 
Seattle.  Wash.  Architect,  D.  R.  Hunt- 
ington,   Seattle.       Owners,    City    of    Se- 
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uurete.  $2G.I)00.  Gr 
Architect.  P.  Chappell  Brc 
lawk  Bldg.,  Portland.  Ow 
ler   Slate    Motor   Car  Co.      C 


Contracts   Anarded. 

APARTMEiNT     H0USE--6     story    and 
use.    reinforced    concrete.    $75,000.    Se- 
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Wasb. 


chite 


Portland. 


Co 


SEATTLE  AND  WASHINGTON. 


APART.MENT  HOUSE— 
base,  brick,  $35,000.  St 
Architect,  none.  Owner, 
son,  2725  Nob  Hill  avenue, 
building  will  t:e  erected  e 
of  Spruce  and  12th  avcn 
cover  an  area  of  50  by  12i 


iven.  Owner.  Mr.  Dow.  Contractor. 
^avld  Dow.  21st  and  Spruce  streets, 
cattle.      Contract    price.    $75,000. 

GARAGE — 2  story  and  base,  brick 
3C.000.  Seattle.  Wash.  Architect, 
one.  Owners.  Waterhouse-Sands  Co. 
'ciiti-actors.  Sound  Construction  and 
Jiigineering  Co..  Lowman  Bldg..  Seat- 
Contract    price.    $30,000. 
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,11    suites    will    be    equipped    with    i 
eds.       Entrance    will     l-c     finished 
larble  and   tile.   Exterior  of  the   bu 
IB    will    be    faced   with    pressed   br 
'lans  are  complete  and    the  work   wil 
e   done   by    D.iy    Labor.      Bids   will    bi 
aken    in    about    two    weeks    for    mate 
ials. 

HOTEI^— 6  story  and  l.ase,  brick  anc 
•eel,  $60,000.  Seattle,  Wash.  Arohi 
Bct.  .lohn  Graham,  Lyon  Bldg.,  Seattle 
iwner,  P.  J.  Murphy.  The  building  w"il 
e    erected    at    the    corner    of    6th    ant 


as  ■■betula  lenta. 
of  the  so-called 
the   factories    is 


ically 
de-.U 


:"  brich  used  in 
the  red  heart- 
d  of  yellow  birch  (betula  lutea). 
information  given  is  of  interest  to 
y  producer  of  birch  throughout  the 
ed  States.  We  quote  from  the  bul- 
1  as  follows: 

Early    ITseH. 
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ets.  and 
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ill   hi 


ised  chiefly   (or   fuel,    there   is   e' 
that    it    was    on    the    market 

r    more    than    a   ceniury   ago. 
as    1791    shipments    were    goi 

irly  to  Clyde  and  Liverpool. 

3h    is    believed    to    have    been    t 

ivood  employed  as  an  imitation 


thi: 
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rtai: 
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fur 


■ill  he  installed, 
•omposition  floo. 
Ornamental    pla 


•ere  putting  It  to  th 
y.  It  Is  still  so  usee 
mmercial  names  is 
en  it  because  of  its 
(eit.  Cherry  birch  1 
me.s;.  due  to  it.-  sue 
•    for    chcrrv.    It    is    i 
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name  he.-itoweij  Ijecausc  the  hcartwood 
is  red.  and  the  second  because  tlie  sap- 
wood    is    wliite. 

While  Boston  was  staining  birch  and 
telling  It  as  mahog-any  in  furniture  and 
musical  instruments.  New  York  car- 
rihge  makers  were  building  fine  panels 
of  It  and  flnding  ready  sale  for  their 
pioduct  without  hiding  'A  under  false 
names.  The  artistic  frorl  of  many  a 
ciiest  of  drawers  passed  .'or  mahoffany 
i!  century  ago  (and  may  still  pass  as 
Etich  in  antique  collections),  though  the 
wood  grew  in  Massachusetts.  New  York 
or  Pennsylvania. 

Furntturt;. 

Among  the  earliest  attwnpls  to  make 
lilgh  grade  furniture  of  sweet  birch 
Were  those  successfully  tarried  out  at 
Boston.  Hand-carved  arms  for  chairs 
Were  turned  out  in  attractive  designs. 
Ti.e  early  hand  processes  expanded  and 
developed  into  manufacturing  as  the 
te:m  is  now  understood  Sweet  birch. 
Ijelng  a  wood  of  hi^h  grade,  has  been 
prominent  in  furniture  manufacture 
from  the  ttrst  successful  attempts.  It 
Is  physically  equal  to  ne.trly  any  wwod; 
it  is  heavy,  dense,  of  good  milling  qual- 
ities, lends  itself  to  stains  and  fillers, 
and  hold.s  flnish  well.  There  is  probab- 
ly no  Important  line  of  furniture  pro- 
duced in  this  country  which  does  not 
make  use  of  some  birch.  The  earliest 
furniture  of  this  wood  seems  to  have 
been  chairs,  and  at  this  day  choirs  are 
of  sufficient  importance  to  claim  first 
pUce.  The  range  rises  iTom  the  cheap 
camp  chair  or  stool  to  tl.u  finest  rocker. 
The  entira  article  Is  nut  necessarily 
birch;  in  fact.  It  seldom  is.  This  wood 
may  supply  only  the  Back,  the  seat,  the 
arms,  the  rockers,  or  some  of  the  slats, 
rounds,  or  spindles,  a  special  place  tor 
it  is  found  in  opera  chairs,  In  which 
three  or  five  ply  veneer,  the  visible 
n  ood  Lelng  birch,  is  sh;,ped  tor  seats 
and  backs.  School  desks  In  large  num- 
tcrs  are  manutactn.-ed  >n  similar  pat- 
terns. -Morris  chairs,  tf  which  the 
arms  at  least  are  of  this  wood,  are 
widely  sold,  and  a  still  higher  grade 
is  found  in  upholstered  and  plain 
parlor  suites.  including  davenports, 
sofas,  setees,  squabs,  and  lounges  Tlie 
heavier  of  these  articles  are  on  casters, 
which  are  often  of  birch,  as  its  hard- 
ness,  and    strength    fit   it    for  such    ser- 

Several  important  places  in  church 
furniture  and  fittings  .-.re  admirably 
filled  by  sweet  birch,  altliough  It  is  not 
so  extensively  employed  as  oak.  It  Is 
made  Into  pews,  pulpits,  communion 
tables,  contribution  plates.  pulpit 
chairs,  and   Bible  stands. 

It  is  a  popular  cab'net  wood  and 
crters  Into  the  construcjon  of  a  long 
list  of  articles,  from  kitchen  tables 
and  cupboards  to  elastic  i.ookcases  and 
filing,  cabinets.  It  is  not  always  the 
outside  wood,  hut  it  usually  is.  especial- 
ly tlie  richly  colored  i  eartwood.  It 
should  le  borne  In  mind  Ihat  there  are 
two  kinds  of  birch  as  the  cabinet- 
maker views  it— heartwood  and  sap- 
wood.  The  difference  in  color  is  ap- 
parent ot  a  glance,  and  the  workman 
selects  his  material  for  the  sake  of 
color.  He  selects  it  as  carefully  for 
another  reason,  if  he  employs  glue  to 
fasten  the  parts  together  Birch  does 
not  nail  readily,  because  cf  Its  tendency 
to  split,  and  much  ot  It  ie  either  dove- 
tailed or  glued.  If  it  Is  glued  the  best 
results    are    attained    only    when    sap- 
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wood  is  glued  to  sapw-jod  and  heart- 
wood  to  he^.irtwood.  Birch  appears  in 
many  kinds  of  desks,  not  only  as  an 
imitation  of  cherry  or  nahogany  but 
on  its  own  merit.  Smoking  stands  and 
card  tables  ot  this  wood  are  also 
popular.  Children's  cribs,  folding 
beds,  china  closets,  extension  tables, 
wall  cases,  hall  trees,  taborets,  umbrella 
stands,  chiffoniers  and  dressers  of 
sweet  birch  are  listed  by  many 
factories 


Proposal 


ST.\TE     OF     CALIFOnNI-\. 
DEP.\RTME,\T      OF     ENGINEERING. 
CALIFORNIA    HIGHWAY   COMMISSION 


NOTICE   TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  Olitornla  High- 
way Commission,  515  Forum  Bldg., 
Sacramento,  Cal.,  until  2  o'clock  P.  M. 
on  February  24tli,  1M4,  at  which  time 
they  will  be  publicly  opened  and  read. 


ctio 


portii 


vhlch 


the      specifica 

special    reference    is    ma<le 

State  highway  as  follows 

San  Mateo  County  from  the  south 
line  Daly  City  to  South  San  Franciscc 
(IV-S.  M-2.A).  about  4  miles  In  length 
to  be  built  ot  Portland  cement  concrete 
with   asphalt    surface. 

San  Diego  County  from  Las  Flores 
to   the  Westerly   Boundary    (VII-S.   D-2- 


D). 


II.: 


Jth. 


built    ot   Portland    cerr 

Plans  may  be  seen,  and  forms  ot 
proposal,  bonds,  contract,  and  specifi- 
cations may  be  obtained,  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  of  the 
divisions  In  which  the  t\  ork  Is  situat- 
ed. The  Division  Engineers'  offices  are 
located  at  Willlts.  Redding.  Sacra- 
nto,  San  Francisco.  San  Luis  Obispo. 


nd  Los  Angele 


Fres 

No   bid   will  be   received   unle 
made    on    a    blank    form    furnished    by 


the  ■■Noti.  _ 

the  blank  form  of  proposal,  for  fuH 
directions  as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The    Department    ot    Eiigineerlng    re- 
serves   the    right    to    reject    any    or    all 
bids    or    to    accept    the    bid    deemed    for 
the   best    Interests   of   the   State. 
Dated:      January    22    .IMH. 

CHARLES  D.   BLANEY. 
NBWELL  D.    D.-.RLINGTQN, 
CH.\RLBS  F.  STERN. 
California    Highway   Commission. 
AUSTIN  B,   FLETCHER 

Highway  Engineer. 


NOTICE    TO    CONTR.4CTOR.S. 


INTERNATIONAL 


SEALED  PROPOSALS  will  be  recelv 
ed  by  the  Buildings  and  Grounds  Com 
mlWee  of  the  Panama-Pacific  Inter 
national  Exposition  Company  at  Roon 
"'"     ■        ■  Iding.    FlUmor. 


nd    Chestnut    St 


i>r    Vnrlcd      Inclii 


BuUdln 
Trunaporlnth 

with    the  plai 


Pan 


Con 


.  M.  Thurflda}-, 
Electric  Wlrlne 
BulIdlDE.  Mlnea 
M    nulldlDK      nnd 


of  Works, 
iccompanled 
ibie  to  the 
fie  Interna- 
ny      In      the 


tional      Expo 

sum  of  (10)  per  cent  of  the  amount 
or  the  same  will  not  be  consid 
When  the  award  of  contract  is  i 
oil  checks  will  be  returned  to  th< 
'ept    that    filed 


spectlve 

bidd 

the    ace 

epted 

check    V 

ill    b 

cessful 

biddf 

and    filln 

g   the 

in   the  s 

contract 

pric, 

faithful 

perfr 

rteu 


the 


f  fifty   (501   pe 


'H6I    '8S   .^Jtmu^f   'XtipsaupOjVi 

tory  to  the  Buildings  and  Grounds 
committee  ot  tne  Panama- Pacific  In- 
ternational   Exposition   Company 

Progressive  payments  will  be  made. 

The  right  Is  reserved  to  reject  ajiy 
and  all  bids  and  to  waive  technical  de- 
fects If  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work  may  be  obtained  from  the  Di- 
rector ot  Works,  Room  207  Service 
Building,  Fillmore  and  Chestnut 
by     depositing 


abm 


and  failing  to  subr 
will  forfeit  the  depo 
Dollars    to    tlie    Expo: 


11   be   refunded 

bona     fide 

taking      out      plans 


;  of  Twenty-five 
ion   Company. 
Buildings     and 


mmlttee. 

WILLIAM  H.  CROCKER. 

Chairman,    i 


NOTICE    TO    CONTRACTORS. 

OFFICE  OF  THE  BOARD  OF  STATE 
HARBOR  COM.MISSIONERS.  Union 
Depot  and  Ferry  House.  San  Francisco 
January   28.   1914. 

SEALED  PROPOSALS  or  bids  will  be 


offlc 


to   11 


uary 


o'clock    A.    M.,   on   Wednc^diiy,   Fclir 

11.    1]>14,    for    fumlMhlnj?    nintcirliilH 

conNtnictinfi;  nn  addition  to  the  north 
^Ide  of  IMcr  No.  54.  on  (he  nulcrfront 
of  the  City  nnd  County  of  San  Fran- 
cisco, in  accordance  with  the  plans  and 
specifications  prepared  tiierefor  bv  the 
Assistant  State  Engineer,  and  adopted 
hy  the  Board  August  6.  I'J13.  and  on  file 
in  this  ofl^ce  to  which  special  reference 
isjiereby  made. 

als  to  be  used 


shall  consist  of  the  requi 

Ite  quantities 

Portland    cement    and    Du 

glas   fir   Piles 

(which    will    he    furnished    to    the    con- 

tractor     by   the      Board  l. 

sand,  crushed 

rock,      gravel,      reli.forcir 

g      materials. 

lumber,   castings,  structur 

al   steel,  rods. 

bolts,  spikes,  car  springs 
ing.  etc. 

asphalt  pav- 

All    materials    used    m, 

st    be    of    the 

best    ot    their    respective 

kinds.    It    not 

especially      specified    her.. 

n.        All    ma- 

terlals    used    in    the    stru 

cture    will    be 

subjected    to    a    rigid    exa 

mlnation    :ind 

test,    and    if   found   defect 

ve,   undersize. 

unsuitable    or    not   as    spe 

cifled.   will   be 

condemned    and    must   he 

immediately 

removed    from    the    work 

by    the    con- 

at   h 


No  bid  will  be  received  unless  it  Is 
made  on  a  blank  form  furnished  from 
this  office,  and  is  accompanied  by  a 
certified  check  for  an  aii'ount  equal  to 
five  (5)  per  cent  ot  the  amount  of  the 
proposal,  to  be  made  payable  to  the 
Board,  conditioned  that 
s  accepted  and  the  con- 


of  til 


Seer 

it  the  pr 

tract   awarded   and    It   the    bldde 

fall    or    neglect    to    execiite   a    contra 

and  give   the   bond  required   within   i 

vard    is   made. 

im    mentioned 


that 

case    tl 

e    said 

Cher 

k    > 

hall    be 

dami 

fni 

such    t 

and 

shal 

b« 

paid    i 

Ha 

■bor    Impro 

Id 

one-l 

air 

of  I 

IP  total 

t    Fund, 
not  less  than 
nt  of  the  bid. 
to  be   ap- 


of  :ill  ii  .  i,,,„.  .,„,]  conditions  ot  said 
contract  .ucording  to  th',-  true  intent 
and  meaning  thereof,  al.d  to  the  satis- 
faction of  the  Board,  ard  said  bond 
shiill  also  he  effective  as  provided  In  an 
Act  approved   -May   1,   191),   for  the  pro- 


to  the  Assistant  Secretary  at  the 
e  of  the  Secretary  at  or  prior  to 
I'clock  A.  M..  on  Wednesday.  Feb- 
•y  11.  1911.  at  which  time  and  place 
bids  will  be  opened 
le  Board  reserves  tlie  right  to  re- 
any  or  all  bids  It  deemed  for  the 
Interests  of  the  State, 
dders  are  Invited  to  be  present  at 
opening   nf   bids, 

J    J.   DWYER. 
THOMAS  S.   WILLIAMS. 
.1.    H    McCALLU.M. 
lard  of  State  Harbor  Commissioner" 
JERO.ME    NEWMAN. 
Assistant    State    Ensin»er. 
LEO  V.  MRRLK.  JR.. 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 
558  MARKET  ST. 

Phone  Kearny  2688  San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.       San  Francisco 


JOHN  G.  ILS  &  CO. 

IVIanulacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

839-84  1  MISSION  ST.                                                 San  Francisco 

Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.  Terms  reasonable 

Address  m«  by  phone  al  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


TELEPHONE    IMERRITT    1900 

Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515  14th  Avenue 

East  Oakland,  Cal. 


Peerless  Ironing  Board. 

Disappearsin  the  Wall 


!  PEER£,ESS /POf^WG BOARD 

5/fOmNG  CABINET .- 

I      SET //V  PART/ r/O/V 
I  CA5£OC/P 


The  Peerless  IrODing  Board  is  perfect  in  comp&ctness  and  con- 
venience. Inexpensive  but  very  valuable  for  ap&rtmenti.  flats  and 
residences.  Helps  to  rent  or  sell  more  quickly  at  better  prices. 
F>pices  «T.50  and  $S.OO 
The  Peerless  Combination  Ir.  nmg  Board  and  Kitchenette  Table 
combines  the  ironing  boa,rd  with  a  disappearing  table  in  the  most 
compact,  inexpensive  and  convenient  form.  Invaluab'e  for  the 
small  kitchen. 

Price  $10.00 

Write  for  circular.        Agents  wanted. 

PEERLESS  IRONING  BOARD 

560  Ptielan  Bldg.  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contra<ftors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and  Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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Catarrh  canje  Relieved 

There:  is  no  need  for  you  to  continually  suffer  from  Cat- 
arrh  and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  youll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  C&tarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

F»rice  SO  Cenis 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


"It  Is  Almosi  Hu 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air  Cushion   Check,  worl<ing    automatically. 

Simplicity  and   Durability   combined      A|»ph;!l 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  sizr  of  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  P.-irts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Pei^ect  Preparation  for  Bringing 
that  Deli  ate  Beauty  lo  the  Sitin  so  desired 
by  the  Ladies  and  admired  by  the  CJentle- 
men.    Fine  for  the  face  afier  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  BIdg.,  San  Frantisco 


aanuaF>'  Isl,  1914. 


New  Prices  In  Effect 

lie  sure   \niir   lilcs  cnntaiii     our  new   ('at;iliiii;iii's 
and   Disftiiint  SIkh-U. 

Have  you   soon   the 

"BUNGALOW" 

That  liltli- 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 

NOW  AT 

237  POWELL  STREET 

Be'ween    Geary   and  O'Farrell  Sts. 
Phone  SUTTCR  5025  Sa^i  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1  673      445-447  Turk  St.,  S.  F. 
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Parrott  &  Co.,   320  California  St.,  San 
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CORNICE    AND    SHEET    METAL    VVKS. 


CRUSHED    ROCK. 


DOOR    CHECK    AND    SPRING. 

•reli,  P.  D.,  278  Natoma,  San  Fran 


DOORS,    SASH,    MOULDINGS. 


ELEVATORS. 

Otis    Elevator    Company,    Beach 


FIRE  INSURANCE. 

Boggs,   Pred   H.,    68   Post Page    42 

FLOORING. 


I'Al.NTERS,     PAPER     HANGERS,     ETC 

Scliater,  Pred  (House  and  Fresco 
Painter)  1468  Green.  Phone  Park 
lla7.        Shop,      111      Franklin,      San 


PANELS. 

Bros,,    5th    and    Brannan,    San 


PATENT    WINDOWS. 


PHOTOGRAPHER. 


Dalzel,    P.    E.,    2014    Unlve 

Berkeley:  manufacturer  of'  house 
and  office  fittings,  mouldings  and 
window  frames,  turning,  band 
sawing,    shaping,    etc 

PLASTER    BOARD. 


PLUMBERS. 

I.ow  &  Anderson,  Plumbing,  Tinning 
and  Gas  Pitting;  jobbing  a  special 
ty;    814    Broadway;    Phone    Oakland 


REVERSIBLE    WINDOWS. 


Niles  Sand.   Gr 


STATIONERS. 


CLASSIFIED     INDEX. 
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Bldg..    San    Francisco Page    36 


BOILERS — KITCHEN, 


BUILDERS'     HAJtDnrARE. 


BUILDING    SPECIALTIES. 


CONTRACTORS  AND  BUILDERS 


CABINET    MAKERS. 

Hunter.  R.  J.,  expert  cabinet  maker, 
2166  Telegraph  Ave,;  dealer  in  ma- 
hogany,   antique    and    all    kinds    of 


GRATES,     MANTELS     AND    TILES. 


HARDWOOD    LUMBER. 

Parrott  &  Co..  320  California  St.,  San 
Francisco    Page— Back    cove 

White  Bros..  5th  and  Brannan.  San 
Francisco     Page    3 

HOISTING   MACHINERY. 


KITCHEN     OUTFITS. 


LUMBER. 

Taylor   £  Co.,   2006   Grand,   Alameda.  . 

MACHINERY. 

Parrott  &  Co..  320  California  St.,  San 
Francisco    Page — Back    cover 

METAL   LATH. 

Parrott  ft  Co..  320  California  St.,  San 
Francisco   Page — Back  cover 

Llllev  &  Thurston  Co.,  Riaito  Bldg., 
San    Francisco     Page    « 

PAINTERS    AND    DECORATORS. 


STORE      FRONT      CONSTRUCTION. 


WATER     HEATERS. 

Gas  Appliance  Sales  Co.,  218  Pacific 
■Bldg Pagle    40 

Pittsburg  Water  Heater  Co.,  237 
Powell     Page    42 

Wood  Mfg.,  Co.,  John  218  Pacific 
Bldg.,  San   Francisco    Page   37 

VENEERED     PANELS. 


WALL  FINISHING. 

Imperial   Co.,   183   Stevenson  St.. Page   > 

WATER    PROOFING. 

Dwan  ft  Co.,  J.   E.,   445  Turk... Page  43 
Imperial  Co.,   183  Stevenson  St.. Page  3 
Parrott  ft  Co.,   320   California  St.,  San 
Francisco    Page— Back    cover 

WHEELBARROWS. 


WINDOWS — PATENT. 


■WINDOW  SHADES. 

Cahlil     »     Co..     James,     372     12th     St., 
Oakland.  Oil.    Pagr*  IT 


ECi^UlNG   A>.D   INUUBTlilAL  NWWS 


Specialty  Contractors'  Protective  Assoctation. 

OFFICIAL  LIST  OF  .MEJIBERS  OP  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THE  SPECIALTY  CoNTKACTOliS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
185  STEVENSON  ST.  TELEPHONE  SUTTER  995.  MEETS  FIRST  AND 
THIRD  MONDAYS  OF  EACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS' 
EXCHANGE. 


OFriCE)RS. 


President.    JOSEPH   AHLBACH 

MasterPlumbers'  Ass'n. 
Vice-President,  W.  F.   CLUTB 

Contracting  Plasterers'  Ass'n 
Treasurer;     JAMES  R.   WILLIAMSON 

Master   Steam    Fitters'    Ass'n 

"This 


Office     101     Gough 

John   L.  E.  Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson    &    Bai- 
ley 

Balling.    E.    A. 
Baerne,    Louis 
Beck.    Jos. 
Belknap,    V.    J. 
Bernard.    Geo.    F. 


Masons'    and    Builders'    As 
H.    Williams    and    C.    Munday, 
Attorney.s, 
615    Phelan    Building. 


tulfil  all   contracts 

and    conform    to    all 

specifications  that 

ire  signed  by  them." 

MEMBERS. 

Houston.  J.  J. 

Watson,    Chas. 

Sovlg.   C.   B. 

Kane,    J  as.    I. 

Week    &.    Co. 

Sleverts.    C. 

Kara,    F.    E. 

Westphal,   H.   N. 

Spark,    John 

Kayser,     Chas. 

Wetzel   &   Grass 

Tozer    Co. 

Klein.    A.    E. 

Whitley.   H.   T. 

Wttgner.   Fred 

Klimm.    Frank    J. 

Whitman      -      Ly- 

■Welnmann,   C 

Klernan   & 

man  Co. 

Wendt,  O.  W. 

O'Brien 

Williamson.   H.  Co 

Woodall,    B.    F 

Wilson.   W.  F.  Co. 

Welser.    J.    H. 

Knoles.     F.     T. 

Williams.  O.  F. 

Walk,    M. 

Koch.    F.    &    Son 

Wlesendung.    P. 

Weiss.  M.   B. 

Kramer.    J. 

Zellnskl.    R. 

Boscus   Bros. 


Brook,      J.      H. 

Son 
Bryan,      J.     M. 

Son 
Bryan.   S.   D. 
Buick.   Wm. 
Burke.    PI.    Co. 
Burnham,    PI. 
Butler,    D.    S. 
Cohen,    M. 
Coleman.    Alex 
Collins.    T.    M. 
Cook,    J.    A. 
Coughlan,    Jas. 
Cronln.   J. 


Dallamore.    G.    C. 
Dalziel.     Robt.    Jr. 
Davis.    A. 
Deas,    John 
De   Lano   Bros. 
Demers     &      Dag- 

Dl   Vecchlo.   S.   J. 
Deventhal.    E.    M. 
Oockery.    Wm. 
Doherty.    J.    P. 
Dowlng.    W.    J.    & 


Flood      t      Ham- 
mond 
Ford.    Thos.    J. 
Forsyth.    W.    C. 
Franklin.   C.   P. 
Glbbs,     David 
Glbbs.   J.    k   Son 
Gllley-Schmld    Co. 


Kroger.    F.    C. 
Kurtz.    O. 
La  Chapelle,    W, 
Lang.    Leonard 
Lauder.    H.    I. 
Lawson.    Herma 
Lelser    Bros. 
Lettlch.    J.    M. 
Levy,    M. 


McLeod.    J.    J. 
Meehan.    P. 
.Vlensor,    G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
MoUer    ~"    ~ 
Mollis, 
Mollis.   A.    1. 
Morrlce,   T.    B. 
Morrison    &    Bevl- 

lockway 
Mulholland,    J.     K. 
Murray.    Roy 
M  " 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office    236    PaclBc 

Building 
W.    T.    Beck,    Sec. 

C.  E.  Gordon,  Sec. 
Anderson&Bros.  E. 
Axt.    H.    J. 
Ankers.    H. 
Anderson   Bros. 
Beck.  W.  T. 
Baclgslupl,    P. 
Black,   B.   H. 


M.    J.    Mealey. 
President 
Allen.   C.   J. 
Arlett,    Arthur 
Anderson,   N. 
Alexander,     Robt 
Butcher,     Thos.  V 
Brady.    M.    V. 


Butle 


eph 


rbcrt  L. 


Beche 


H. 


Wn 


J.    F. 


Gle 


il.    F. 


Gom 

Goss.  Wm. 
Grady.  H. 
Grundy.  E. 
Hahn,  A.  J. 
Haub,  Geo. 
Hays,  E.  L. 
Heinz,  C. 
ttennessey, 
Hlgglns.    Oh 


HoCFnian    &    Scha- 

lle^ 
Hooper,    F.    M. 


ay    Bros 

Noonan.   John 
Orchledt      &      V 
Cromburggne 
O'Mara,    J.    E. 

Peiazzi.  H.  J. 
Petersen,  S. 
Plevln  &  Morr 
Power  t  Pike 
Ralsche,  Fred 
Rehn.  C. 
Richardson,     J. 

Son 
Rohr.    Jos. 


Schallch.  J.  A. 
Schleve.  Theo. 
Schwarz.  Chas. 
Shepard  Bros. 
Slngewald.  J. 
Skelly.  Thos. 
Slattery.    M. 


Spencer  Plumb- 
ing Co. 

Stalder  &  Hlnkel- 
beln 

Stevens.    Jas.    F. 

Strohmier  &  Koe- 
nlg 

Sthur.   C.   G. 

Sutton    Co. 

Szanlk.    S. 

Taylor    &    Prltch- 


Von    Tagen  &  Mol- 

ler 
Ward,  Hugh 


Byr 

Brlckley,    P.   J. 
Blum.   L. 
Cohn.   M. 

Clarke   &   Dickson 
Cramer    Bros. 
Donovan,   V.  J. 
Daniels,    G.    V. 
Domenlconl.    S. 
Pahl,    F.   H. 
Eaton.    W.    R. 
Eckart,   H. 
Foley.    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Graper.   Harry   G. 
Grlffln.     F. 
Gewirtz,  Joseph 
Grimes,    John 
Gordon.    C.    E. 
Hoffman,    Jno. 
Hansen,  p.  a. 
Jablonski.  A. 
Kern.   Henry 
Klescl.   Fred 
Kroder,   Gus. 
Koenle.  Otto 
Lorenzen.    Fred 
Lucas.    Ed.    J. 
Manning.    Jno. 
Maundrell,   H. 
Orsl.   a. 
Olney.    E. 
Ostland.  John  L. 
Pastier,  Robert. 
Quadt.    Jno. 
Quandt.    A. 
Schaefer.    Fred 
Schaefer.    Adam 
Schaefer,     Wm. 
Shephe 


Beck.   Adam 
Barker.    Geo. 
Byron.    D.    j. 
Brandon,   E.   J. 
Butler.   J.   J. 
Brlgham.    H.    B. 
Brennan,   J.   B. 
Carr.    J.    W. 
Collins.    Jerome 
Campbell.    T.    J. 


Gale.  M.  F. 
Gardlser.  F. 
Gladding,    McBean 

&   Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 
HIbblns,    Geo.         ( 
Hogberg,    Emll 
Koldenstrodt,     F. 
Larsen.    N. 
Larsen,   H.   H. 
Larsen.  L.  C. 
Lawson,   A.   W. 
Llndgren,   C.   J. 
Ludwlg,  John 
Mealy.    M.    J. 
McWhlrter,    W.    J. 
McCall.     Wm. 
McCall,    Blvln 
McCowan,     M.     B. 
Miller.    J.    W. 
Mulcahey.  Thos.  F 
Mlllerick,     Philip 


Mur 


W. 


M. 


McShei    .. 
Mowbray, 
Nagel,    W.    L. 
Nagel,    R.    H. 
O'Connor,   J.   J. 
O'Rourke.    T.    F. 
Phillips.    Joseph  J. 
Prlngle.    J. 
Rlngrose.    R. 


Watson,    Sidney 
White,   J.    M. 
Walker.  P.  J. 
Wygant.   J.    H. 


COMTRACTING 
PIASTER  ERS' 

Assjr. 

Office    185    Steven- 
son   Street. 
W.  F.   Clute.   Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 


Offlc 


1S5    Steve 
n    Street. 


Martin  Lvden  Sec, 
Bradley  &  O'Reilly 
Bosch,  Herman 
Brennan,    Jgs. 
Burt.    Chas. 
Cashman.    M.    J. 
Connell.  J.   E. 
Campbell.    Chas. 
Chalmers.    H.    A. 
Connolly    &   Son 
Dalv.    J.    H. 
Damico,   Tony 
Duthle.    Chas. 
Felt.    R,    D. 


Leaf  &  Kaiser 
Lvden  &  B^ckel 
Manning. 


Murlale.  NIC 
.McLeod,  J.  C. 
n'Kane.  C.  T. 
Orford.  J.  A. 
Phllbin.  J.  J. 
Sullivan.    D.    F. 

Smith  '  &    Johnson 
Terranova.  M.  J. 
Wagner.  J.  A. 
W  m.        Raymond, 

Atlantic  Flre- 

prooflng  Co. 

Balzke,  A.  P. 

Clinton  Flre- 

prooflng  Co. 

Campo,  C. 

Lynch.   R. 

Lynch.  J. 

Munson.    C.    &    Co- 

McAbee,   E.   T, 

Havden.   Fred 

Potter,   A.   V. 

Peerle-«s  Fire- 

proofing  Co. 

Raymond.   Wm. 

Roebling  Con.    Co. 

Snell  &  Dennis 

Streeter.    M. 

Sheehan.     Thomas 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OP 
ELECTRICAL 

CONTRACTORS 

S.    F.    Dlntrict    Lo- 
cal   No.    1. 

Office       Metropolis 


Sec 


ary. 


Butte        Eng.        < 

Elec.   Co. 
California        Elec 

Constr.   Co. 
Central   Elec.   Co. 
Davis    Elec.    Co. 
Decker  Elec.  Co. 
Gen  Elec.  Con.  Co. 
Hanbrldge.    W. 


Klrsten.  W.   H. 
Marine    Elec.    Co. 
McFell    Elec.    Co. 
National    Elec.    Co. 
Newberry  -  Bend- 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son   Street. 
Harry    Larkln, 

President. 

Bender,  J.  W. 
Roofing  &  Pav- 
ing   Co. 

Cantley.   James 

Cassaretto.    John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&   Paving  Co. 

Flbrestone  and 
Roofing    Co. 

Gross,    Felix 

Johns  -  Manvllle 
Co. 

Larkln  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Mission       Roofing 

Co. 
lagne 
best 

Malott     &     Peter- 

Parafflne  Paint  Co 
Rapheld.       J.       L. 

Roofing  Co. 
Samuels.  H.  D.  Co 
Western  Asbes- 
tos Magnesia  Co 
Watsonlte  Co. 
Western  Felt  and 
Refining    Co. 


Office     Monadnock 

Building, 

J.   B.    Dennis.    Sec. 

Atlantic  Plre- 

prooflng    Co. 


Plr 

Co 


t    Co. 


Clinton 
^  proofin 
Campo.  ( 
Lynch,  I 
Lynch,  J 
Munson. 
McAbee, 
McLelland.  R. 
Hayden,  Pred 
Potter,  A.  V. 
Peerless  Fire- 

proofing  Co. 
Raymond,    Wm. 
Roebling  Con.   Co. 


Snell    t    De 


Str 


eter.    M. 


helm 


Sheehan,    Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 


Collins,    T.    M. 
Central    Elec.    Co. 
Dalziel,    Robt.,    Jr. 
Gen.    Eng.    Co. 
Gllley-Schmld    Co. 


Sutton    Co..   J.    ( 
Turner    Co..     Th 
Walsh,    P.    P. 
Williamson    Co., 
WIttman.      Lym 

&   Co. 
Wllllama,  B.  D. 


BUILDING  AND  INDUSTRIAL.  NEWS 


Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 

Phone  Sutter  3580 


110  JESSIE  ST. 


etary.   Wm.    E.    Hae 


A.  Day 


Board    of    Directors,    1012-13. 


O.  A.  Day 
Floor   Manage 


Civuernl      Coatrac- 


Amweg.   Fred  J. 
Anderson     &     Co.. 

W.    W. 
Ueach     &     HeCfer- 

Ueck.'jolin  B. 
Beetham.    A.    H. 
Bergren      &      Son. 

Louis  O. 
Biller.   John 
Bletch,   E.   C. 
Bluxome   &   Co. 
Born.    F.    H. 
Uosworth.     P.      H. 
Boyd  &  Kerr 
Brandt   &   Stevens 
Braunton   Bros. 
Brutcher  &  Serna 
Caine.  Tlios,   W. 
Caldwell  &  Co. 
Carlson,   Elmer 
Casty,   John 
Cavanagh  &  Vezl- 


CoUn 


&      Coll 


Commai'y   -   Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer.   O.    A. 
Day's  Sons.  T.  H 
Farquhaison,    D.B. 
Fee.   Grant 
Ferrollte   Co. 
Finlavson.    M.    M. 
Flaherty  &  Ogle 
Fletcher.    James  P. 
Glnlev.   Ed. 
Glaze,    Robert 


Gutleben  Br__. 
Hailing.  B.  R. 
Hamerton    &    Son, 

Wm.    C. 
Hamilton,    Peter 
Hansen,  C.  W. 
Healing,  George 
H  e  a  1  V  -  Tibbltts 

Constr.  Co. 
Heaphy.  J.  J. 
Heckenroth  & 

Schell 
Kennlngs.   Adolf 
Henning,    W.   H. 
Hill,   J.   A. 
Holt.   O.   C. 
Johanson,    J.    Eric 
Jolinson.    Joel 
Tones,   Fred  C. 
Klenck,    F.    J. 


Kl> 


Ha 


Knenig,  C.  J.  U. 
Koenig,   L.   B.   G. 

Ki'ivkend'all,'   J.    O 
I.ange       &       Berg 

l.anslne.  Frank  P. 
I.irsen      &    Larsen 
Linden.    William 
Mndpren    Co. 
r.indsav,    Chas.    M 
r.indsay,    Frank 


McClennlan  & 

Co..    T.    W. 
MrTenn.     Neil 

Monro     niflg,     Co.. 
.Moore    &     Biirlin- 


Ed.   Ginl 
Chas.  W.  Gompertz 
Grant   Fee 
Ralph   McLfran 
Bookkeeper 
A.   Watson 


Frank  Lansing 
F.   H.   Masow 
Chas.  Wright 


Ge 


McLauglilin, 
Mi-Leran   &    Ft- 
.Monk,    J. 


.Mo 

Munster    &     Born- 

holdt 
Neal,    Joseph 
Neidick.    Frank 
Newsom,     World 

&     Kolin 
Nielsen,    N.    F 
OBrlen,  J.  J. 
Olson,    Andrew 
Owsley,   Burt  T. 
Peterson,    W.    O. 
Petlerson   &   Pers- 

•Pratt,  J,  J, 
Quinn,  P.  P. 
Ransome   Concrete 


Rolandl.    F. 
Saner.    ..\dam 
Saywell.    Sylvester 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,    P.    V. 
3tnrkholm     &     Al- 

lyn 
Strehlow.     Freese 

&    Peterson. 
Taylor  &  Goericke 
Terrill,     W.     A.     i 

C.    C. 

H   A. 


Tin 


Co.. 


K.    T. 
Trost.    Robert 
Van     Sant-Hough- 

ton     Company 
Walker,    a    h.     & 

Seth 
Ward  &  Goodwin 
Wendp<ring.   J. 
Witzelberger.    J. 


Will 

Hender.'in 
Wright,  Ch 


Brode  Iron   Works 
Eureka      Wire      & 

Iron  Works 
Farreiikopf  & 

Sons,    C. 
Glasser    ft  Kloeres 
Hillard    &    Co.,    C. 

J 
Kell    Iron    Works 
Kcy.%tone  Orr. 

Iron     &     Bronze 

Works. 
T.eutholdl    &Co..  II 
Momr-h  Iron 

Works 
Michel    .!;■    Pfeffer 
.tiartorius    Co. 
Ral«lnn  Iron 

WoHi.- 
Vulcan    Iron    Wks 


Bean    Co. 
.McNcar       Brick' 
Steiger  Terra  Cot- 

to  Co. 
Vallejo    Brick    and 
Tile   Co. 
Ar(  CelliuBD. 
Bergcr  Mfg.   Co. 

Art  Glasii. 
Grosslicht  tk  Din- 
Pioneer  Pate  & 
\V  indow  Glass  Co 
bchwarz  &  Gott- 
lieb 
Artlctle         Plaster 

Decorations. 
Benknian,    Ed.    G 
Banner    TIniodore 
Larson.  O.   F. 
Lipp  &  Co..  I.  P. 

Co. 
Asbestos  IVIaterlois 
Johns     -     Manville 

Co.,   H.   W. 
Magnesia      Asbes- 
tos Supply  Co". 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co, 
Asphalt    «&    Bltuin- 

luous    PavluK. 
Nugent,     Robinson 

Attoraoys. 

Aitken  &  Altken 
Anto  Delivery. 

Holland,  J.  P. 
.Slar  Con.  Co. 
Automobile 

Supplies. 

Burgers.    Fred    W, 
Boilers. 

Measy    Utilities  Co 
Peerless    Agencies 

Company. 
Boiler  &  Pipe  Cov- 

erluK. 
Jolins     -     Manville 

Co.,  H,  W. 
Lewis,  W.  S. 
Magnisia   Asbestos 

Supply  Co 
W'estern    Asbestos 

Magnesia    Co. 

'loads  &  Insurauce 

-^rp,    Cha 

Lite"lns."co 
General  Acc'dt 

Assur.    Corp. 

Hayburn,    Jas.    C. 

Illinois   Surety    Co. 

Lloyd    &    Spengier 

MacJIeans.    H.    V. 

Meherin  &  Son, 
Mark  M, 

Pacinc  Coast  Cas- 
ualty   Co. 

Paeiftc    Surety    Co 

Wehster      -      All- 


W< 


Cn 


*rc1i.    siici    iirtnl 

S.  F.  Metal    Siamp- 

Ing    X-    Cnrr     Co 

Aroh.   T..rrn    Cottii 

Calif.     Potterv    Co. 
C'lrnegip     Brick     .U 

Polterv    c-o. 
Clark    &    Sons.    N 
niamond     P.iick  Co 
Gladding      -      Mc- 


-Agency      Company 


ColHn.   Jean 
neviller-";.     J. 
Uiake.    H.    L. 
Finn.nla      & 


John    E. 

&    Co. 

:      &      Ca 


Hansen,    James 
Johnson,   J.    W. 
Koberllng.    Jos. 
Koldenstrodt.    F. 
Mc   Whirter.   W.   J 
Mealey   &   Collins 
Mlllerick.    Phil.    J 
Oberteld.   Chas. 
O'Rourk,    T.    P. 
Reed  &  White 
Tlngberg,    John 
Watson    Bros. 
Whitney  &  Davies 

Brick  Dealers. 

Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    & 

Pottery  Co. 
City   Supply  Co. 
Clark    &    Sons.    N 
Diamono^^  Brick  Co 

Gladding      -      Mc- 

Bean   Co. 
GoWen    Gate  Brick 

McNear         Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Vallejo  Brick  & 
Western     Develop 

_ment  Syndicate 
Western    Lime      & 

Cement    Co. 

Builders 


Keuffel   &Es 
BiiiloluB    Jo 


Bulldlue  MnCerlals 

Aigeltinger,    E. 
Alsen's       Portland 

Cement  Co. 
Baker     &     Hamil- 

Bay    Develop.    Co. 

Berger   Mfg.   Co. 

Bird  &  Son.  F.   W 

Cal.  BIdg.  Mate- 
rial Co. 

Cal.  Pottery  Co.. 
Inc. 


arnegle    Brick    ,t 

Pottery    Co. 
;omyn.       Mockajl 
Company. 


•II     Li 


Dia 


H. 


-;^- -.nond    Brick  Co 

Dwan   Co..    J.    E. 

Falls    Mfg.    Co. 

Fuller    St    Cc.W.P. 

Gladding  -  Mo- 
Bean    Co. 

Gross    Co..    Felix 

Guerln  *  Co..  J.  S. 

HoUcway  Exp. 
Metal    Lath    Co. 

Holmes     Lime    Co 

Holland,  J,   p. 

Johns  -  Manville 
Co..    H.    MV, 

Joi;^gensen    &_Co^,C 

'  Co.' 
Meyer,   Adolph 
Pac.    Portland    Ce- 
ment  Co. 
Parafline   Paint  Co 
Parrott    ft    Co. 


Standard   Portland 

Cement   Co. 
Steiger  Terra  Cnt- 

ta  .t-  Pofrv  Wks 
Sinner,    Q.    W. 
VoIIeio     Brick      ,^- 


Pric 


Co. 


Asbestos 
.Magnesia   Co. 
I'cstern    Builders' 

.Supply    Co. 
.e.siern    Develop- 

lotnt    Syndicate. 
l'e.stern     Lime     & 


Cement    Co. 
City    Supply    Co. 
Cowell      Lime       & 

Cement  Co. 
Dwan  &  Co.,  J.   E. 
Guerln  &  Co.,  J.  a. 
Holland.  J.   P. 
Lennon    Co..    J.    E. 
Lilley  &  Thurston 

Co. 
.Meyer,   Adolph 
Pacific        Portland 

Cement  Co. 
Standard   Portland 
ent    Co, 


Walerhouse 
Price    Co. 


& 


Chimneys,     Patent 

Clawson  Co.,  L.  E. 
Dresser    -    McDon- 
nell  Co. 
Dunlevy    &    Gettle 
Hughes,    H,    J. 

Cold   Storage  lasu- 
Inliou 

Van    Fleet,    .\I,    V. 

concrete    Contrnc- 


Camp    &    Carrillon 


Leonard.  J.  P. 
McCabe    &    Brown 
Mission     Concrete 

&    Mosaic     Wks. 
-Moroncelli,     John 
Nilson   &   Arras 
New     Era     Marble 

&  Concrete  Co. 
Nugent,  Robinson 
Peterson      &      Co., 


Concrete    Co. 
Schlosser,    Max 
.Schmidt   &    Son.   J. 
Sundberg    &   Scliot 
Spargo,    .John 
Szoke,    Francis 
Thomas   &    Sands 
vvesterlund.    J.    V. 
Zimmerman,   L.   M. 
Concrete       Macliy. 
Co..   E.  R 


Road   Machv 
Lansing   Co. 
Lilley   &   Thur 


Co 


Chine 
Bacon   &  Co..   R, 
~        ■  E.     R. 


Lan 


Co. 


Langford.  Felts  & 
M.y..-rs 

Orensteln  -  Ar- 
thur  Koppel    Co. 


He 


Cornic 
tin 


Apon 

Wo 
..Mlas 

Ventilating  Co." 
Rnrth  Cor.  Wks. 
C  .1  p  i  t  o  1        Shes 

Metal    Works 
'■ruilln    &    Robert 
Crown      Cornic 
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Comyna  &   Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hjbernia    Sheet 

Metal    Works 
Hughes.    H,    J. 
Hurabeille     Bros. 
Ideal    Cornice    Co 
Korell   &Co..   J.    A. 
Modern  Sheet 

Metal     Works 
Morrison    &.    Co. 
Olive  &  Leary 
United         Metal 

Products    Co. 
Western      Furnace 

&  Cornice  Co. 
S.    F.   Metal   Stamp 


&    Cor 


Co. 


Crude  Oil   Burners 

Bill    &     Jacobsen 
Sherman,    Kimball 

&   Co. 

Crushed     Hock. 

Bay    Devel.    Co. 
Cal.    Building   Ma- 

teTial    Co. 
Cassarretto.     John 
City    Supply   Co. 
Holland,  J.   p. 
McMullin,    A.    L. 
Sirnon-Fout     Brick 

Star  Contracting 
Company. 

Standard  Crushed 
Rock   Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment    Syndicate 

Damp     ProollaK. 

Brickley,    p,    J, 
Pox,    John   L, 
Imperial        Water- 


Tar  lor.    L.    / 
Whittier  -   Coburn 
Company. 

Door     0|»eaer    una 

Rlschmulier.     Geo. 
F.leetHe   I.IkIiI    Co. 

City    Electric    Co. 
Pac.     Gas    &     Elec 
Company, 


American        Elect. 

Eng.    Co. 
Cal.    Elec.    Constr. 


Electric   Co. 

Decker     Electrical 
Construction    Co 

Farnsworth     Elec- 
trical   Works. 

General       Electric 
Constr   Co. 

Globe        Electric 
Works 

Hanhrldge.    W.    S 

Kirsten.   W.    H. 

Lauder,    H.    I. 

Levy    Elec.    Co 

Manhattan      Elec- 
tric  Co. 

MeFell   Elec.  Co. 

National      Electric 
Co. 

Newherr\'    -   Rend 
helm    Elec.    m 

Pac.     Fire     Exiin 
guisher    Co. 

RIdlev.    A     R    n 

Rochdale     isiler  c. 

Schimetschek.    M, 

Standarl    Fie 


The 


Co. 


We1ol    Electric  Co 

Blevator    BuIIiUt. 

Otis     Elev.nlnr     IV. 
S.    F.    Elevator    Co 


Ferguson,    VV.    H. 
Horwege  H.  J. 
Morser.    E.    J. 
Priddle,.    Milton 


„...  K.  H. 
Malott  &  Peterson 
Goodmanson,  A.  K 
Watsonlte   Co. 

Fluort*.     HJirilwoort 

Hardwood   Int.   Co 
Inlaid    Floor  Co. 
Pac.     Floor     Sand- 
ing Co. 

Gnlvnalird        Iron. 

lialcer    &    Ilamll- 

Bers"er    Mfg.    Co. 

Gas  Fixture. 

Day     Co.,     Thomas 
Gan    Hcntl»s    SyB- 


P. 


Go 


or    System 
Heating  Co 


Cohen,    I. 

Fuller    Co.,    W.    P. 

Grossllcht    &    Dln- 


Schwarz    &     Gott- 
lieb 

United     Glass 

Works     (Inc.) 

Gra«UnB. 

Branlck,    J.    P. 

Button,     I.     V. 

Carlln    Bros. 

Cassaretto,    John 

Uevlncenzl    &    Co.. 
L. 

Dillon        Teaming 


llartnett    J.    D. 
Holland,   J.   P. 
T.ennnn    Co..    J.    E. 
LefEler.    Fred 
McGlinchey  & 

Monohan 

Co.,    P. 


Rahlman    ftWoods 
Sflimid.    A. 
Sihlev    Grading    & 

Teaming    Co. 
Star  Con.  Co. 
Wrier.t    r,       I.    H 

Grnnlle      CurblnR. 

GrHhain        Granite 

Co. 
I.eed    Granite    Co., 

Pacific  Granite  Co 


terlal    Co. 
Cassaretto.      John 
City  Supply  Co, 
Flandard    Crushed 

Rock  Co. 
Smr       Contracting 

Company. 
.Stone  Co..  E.  B.  & 

4.    L,. 
llnrriwonA       Deal- 

ern. 
Inlaid     Floor     Co. 


S.    F.    Hdware    Co 

Smith    Co.,    P.    A. 

Hny    A     tiralu 

Aigeltinger,     E. 

HealiuK   •&    Veutl- 
laliUB. 

Alilijach    &    Mayer 
.•vtlas     Heating     & 

Ventilating   Co. 
Kiernan    &  O'Brien 
Hurley    Co.,    J.    C. 
Cawson,    Herman 
Loonev   Co.,   J. 
.Mangrum   &   Otter 


Mouses    Movers    A 
lla4sers. 

Hatch.    H.    L. 
fearson,    N.    H. 
Sullivan,    D.    J.4T. 

Inlaid    Floors. 


Inlaid   Floor  Co. 
Pac.     Floor    Sand- 
ing   Co. 

Iron   Foundry. 

Enterprise    Foun- 
dry   Co. 

Steiger      &      Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron    &     Steel. 


Dawson  &  Noyea 
ludson  Mfg.  Co. 
Pacific  Coast  Steel 

Company. 
Trussed    Concrerte 

Steel     Company, 
w.io.ls  &  Huddan 


Dver     Bros. 
Eureka     Wire       & 

Iron    Wks 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
HillQrd    Co.,   C.   J. 
Keii     Iron     Works 
Michel    &    Pfefter 
Monarch         Iron 

Works 
Ralston  Iron 

Works 
.S.    F.   Iron   Works 
Sartorlus   Co. 
aJhraeder's       Iron 

Works 


Stove  &  Foun- 
dry  Co 

Vulcan    Iron    Wks. 

West  Coast  Wire 
*   Iron   Works 


Balzke.    Roht. 
Edwards.    C.    H. 
Hayden,    Fred 
I^ynch.   Richard 
McABee.    E.    T. 
Rnymond.    Wm.    f 
Shell     &     Dennl'S 
Ward,    J.    E. 


3U1LU1N0    AND   INDUSTUIAL  NIJW:-^ 

Metal     StampluK 

S.  F.  Metal  Stamp- 
ing   &   Corr.    Co. 
Oils    and    Greases. 

Hatch,    J. 


Cal.    Lime    &    Hy- 
drate   Co. 
Cowell       I.lme      & 

Guerln  &  Co.'.  J.  S. 
Holland.   J.    P. 
Lennon  Co.,  J.   E. 
iPaclflc       Portland 


aber  Dealers. 


Doe  Co.,   Frank  F. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co..  J.  H. 

Hooper  Lumber  Co 

Higgins  Lum'ber 
Co.,  J.  B. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber    Co. 

Peterson,   B.  T. 

Pope  &  Talbot 

Relnhart  Mill  & 
Lumber  Co. 

R.  an.    George 


Sunset  Lumber  Co. 
Tierman&  Beronlo 
Van    Arsdale-Har- 

rls   Lumber  Co. 
Wilson    Bros.&  Co. 
Wall.    Jos.   P. 
Wood  Lumber  Co., 

R.   K. 
Yates.   Wm.   F. 

Maf^eslte     Floor- 
ing. 

*rtoilth  Mfg.  Co. 
Bender  R.JbP.  Co. 
nwan  &  Co..  J.  H. 
Flhrestone     & 

Roofing    Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
Mallntt     &     Peter- 


Mantels.     Tiles     & 


an     &     Dono- 


RlKuev.     Tlin.«.     F. 
Watson    Mantel    ,>« 
Tile  Co. 

Marble  and  Mosaic 

Gnecc,  .    ,«f     H 
GransI    ,«-   Co      P 
Mission         -•nncrel^ 

*     MO„,.|c      TVlr  = 

.Mission  Marhle 

Works. 


Mn 


no-Keo. 

Marble 
e    Co 
Marhle 


Rercer    Mfg.    '"'o 
Hr.llowav       Metal 

Lath     Company. 
Lillev   ,«■   Thurston 

Co. 
Roehllnes       Sons 

Co..    John     A. 
Waterhouse  * 


Standard  Oil  Co. 

Ornamental     Plas 

terlnic. 

Benkraan,     Ed.     G 


ralnters   and   Dec 

Baker'^cJ"   W.   T. 


Clark    &    Dickson 
Cramer    Bros. 
Connor.   E.   J. 
Copnick,    T.    W. 
Uahl.  T.   H. 
Donovan.    V.    J 
Ericksen.  Wn 
Hansen.     Elblng  A 
Lewis,  S. 
Miller,    L. 
Miller,   J.    A. 
McCubbin.    James 
Manning.    John 
Neal.  L.  J. 
Quandt  &   Son 
Ruderman,  I 
SaHlsbury.     Ben. 
Schafer.  Wm. 
Simon   Nellson   Co. 
Smith,  J.  S. 
Sovlg.   C.   B. 
Spark       .1        Sons, 

John   H. 
Swanson.    Peter 
Walker.    Mayer 
Wagner.  Fred 
Wagner    Bros. 
ZellnsUy.    R 

Paints.  Oll«    Vnrn- 
Ishea,  EMc. 

Claxk  &  Dlckaon 
Cohn    &;    Co.,    Mar- 
lon   D. 
Fuller  Co.,   W.   V 
O'Brien.  .T.   S. 
Paramne  mint  Co 
Pratt    a   Lambert 
Wlhittler  -  Cohnrn 

Co. 
Parent     Chimney- 
Clawson  Co     I.    F 
Dresser   -    Mcrion- 
Hug.hes,   H.    .', 
Dunlevy    &    Getil. 


Plnnlnc    Mllln. 

Anderson    Bros. 
Atlas         Planing 

Mill     Co. 
Birth    Co..    L.    H 
Builders'        Supply 

Depol 
Cal.  Door  Co. 
Cal      Planing    Mill 
Emiinuel.    L.    &K. 


Mill  X-Lun 
Co. 

IS         Planlr 


San     Mateo     Plan- 


Mill 
Vevhle     *     Cnllln! 
Yates.    Wm     F. 

Plasterers 

Bosch.    Herman 
Bradley  f:-  O'Rellli 
Brennan.    James 
Burt.   Chas.    J. 
Campbell.   Chas 
Cashman.   M.   J 


Chalmers,     H.      A 
(Inc.) 

Fay,    John 
Greenback,  Joe 


Duthle.  Chas. 
Eraser.  Simon 
Fry,   A. 

Gllmour.   W.  G. 
Jacobson.    N. 
Knowles,    A. 
Leaf   &   Kaiser 
Lyden    &    Blckel 
MaoUruer    &    Co. 
Moiwat    Donald 
Orford,  J.  A. 
philbin,    J.    J. 
Sexton.    T.    D. 
Terranova,     .VI.    J. 
Th«     Oseinc    Plas- 
tering Co. 
Wagner    James  A. 


\hlbach    &    Mayer 


KfmUnic    Materials. 

Bird    &  Son,   F,    VV. 
Johns    -    Manvllle 

Co.,  H.  W. 
Paralhne  Paint  Co 
Waterhouse  & 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -   Coburn 

Co. 
Sauu,    Gravel,    Ktc. 
Bay    Develop.    Co. 
Building   Ma- 


Tho 


W. 


Bernard.  Geo.  F. 
Condon   &.   Band 
Dunn,    Nell    H. 
Empire     Plumbing 

Co. 
Goss,    Wm.    P. 
Grondona.     A, 
Houston,    J.    J. 
Kara,  F.  E. 
Kiernan  &  O'Brien 
Klrschbaura,    W.  F 
Lacev  Bi'os. 
Lauder.    H.    I. 


Lav 


He 


Lettlch   Bros. 
Levy  Plumbing 

Co.,   M. 
Looney    Co.,    J. 
May,   Gus 
-McEnhill.   Leo.   J. 
McLeod.    J.    J. 
Penkerton.    J.    H. 


■Wetzel.    Theo. 
Wilson    &    Co„W. 

Plumbers   supplies 

Mark-Lally    Co. 
Nelson   Mfg.   Co. 

Railroad         .\-zent. 

Freight    &    Pas- 

seuKer. 


Railway  Materials 

Langford,     Felts  & 
Mye 


Cal.  Roofing  Co. 

Cantley   &   Co..   J. 

Enterprise  Roof- 
ing Co, 

Fibresuoe  & 
Roofing    Co. 

Flaherty.    R.   H. 

Goodmanson,    A.  K 

Lartcin         Asphalt 


l^ovett   Bro!. 
.Malott     ^Peterson 
Parry    &    Co..H.  M. 
Ranheld       Roofinp 


Watsonlte   Co, 
Western    Asbestos 
Magnesia  Co 


Rooflnic     <Slnte     X 


Ma 


al     Co. 


Holland,    J.    P. 
McMulUn   Bros. 
Slone  Co.,   E.  B.  & 
A.   L. 

Building 


We 


rial  Co. 

itern    Develop- 

ent    Syndicate. 


sanitary     GarbaiE* 
causes. 

Bill  ..v   jacoDsen 

Sauu   UlasllUK. 

McDwrinott,    W. 
Sibeet    Metal    Wks. 

Appnian       Cornice 

Works 
Atlas     Heating     & 

Ventilating  Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 
Comyns  &  Nygren 
Crown       Cornice 

Works 
Forderer      Cornice 

Works 
G,     &     M.     Sheet 

Metal    Works. 
GuUfoy         Cornice 
Hlbernla      Sheet 

Metal    Works 
Hughes,    H.    J. 
Hurabelaie  Bros. 
Ideal  Cornice  Wk& 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison   &   Co. 
S.    F.   Metal   Stam- 
^   ing   &    Corr.    Co. 
United        Metal 

Products    Co 
Wet  tern    Furnace 

&  Cornice  Co. 


Slilenalk 


LlKhts. 

•on  Co.,  P.  H. 
1  &  CO..  J.  u. 
ilgan     &     Co., 

nl.\    Sidewalk 


Price 

Stair  Builders. 

Bishop    &    Peralno 
Boiler.  John 
Jacobsen,  J 
Johnson.    C.    Wm. 
Porter.   W.   F. 
Stewart.   J.   K. 

Stationery. 

Foster   &   Short 
Wright,    J.    H. 

^■eel     liars. 
Baker     &     Hamll- 


leel    Erector. 

•-nier,    Fred    C. 
neer     Con.    Co. 


Conniham    &Elliot 

Structural        Steel 
Contractors. 

ludson    Mfg.    Co. 
Schraeder's       Iron 

Works. 
Western  Iron  Sup- 


Stractnral        S<««1 
Contmctora. 

Erode    Iron    Wka. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         Francisco 

Iron     Works 
Ralston     Iron  Wks 
Vukan    Iron    Wks. 
Zenith    Iron    Wks. 


Sanborn   &    Corln- 


BUILDING  ANP  INDUSTRIAL.  NEWS 
Wright  Co..  J.   H. 


Dillon    Teamini 

Co. 
Hartnett.   J.    D, 
Holland,   J.    I'. 
Lennon  Co..   J.   15. 
Leffler.   Fred 
uussen.    Erneiit 
McGllnchey  & 


O'Day  Co.,  D. 


Sibley   Teaming 
Grading    Co. 
Schmld,    A. 
Star      Contract 


Tlllniir. 

Ginsberg  &  Co.,  S. 
Mangrum  &  One- 
Peerless    Agen':!'' 

Co. 
Tile    Mfg.    Co. 


Bill  &  Jacobser 
Hyde  Henry  C. 
Uniied    Elec    Co. 


Water  "Works. 

\VbltewB«hln«r 

Simon   Neilson  Co. 
Brlcktey,    P.    J. 
Relgle  &  Jameison 
Taylor.    L.    A. 
WIndOfT    Cleanlne. 
American  Window 

Cleaning    Co. 
Progressive     Wln- 


Wlndon-s,    Patent. 

Birth   Co.,   L.   H. 
Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'  EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President,  James  A.  Wilson  Financial  Secretary,  S.  A.  D.  Schenck 

Vice-President,   Richard   Herring.  Ass't   Secretary,    W.   J.   Carberry 

Treasurer,  c,  W.  Witnington  Doorkeeper,   B.   R.   Wolcott 
Secretary,  R.  J.  H.   Forbes 


Arckltietural    Iron 
Worka 

Acme  Iron  Works. 
Bay        City        Iron 

Works. 
Erode  Iron   Works 
Central   Iron  WUs. 
Dyer   Bros. 


G.      G.      Structural 

Iron    Woil:.<. 
Hlllard,   C.    J.   Co. 
Judsun   Mfg.   Co. 
Mortenson       Cons. 


DIRECTORS 
James  A.    Wilson  Robt.   Dewar 
Alexander  MennleH.   Maundrell 
C,   W.   Wunington  M.    F.    Gale 

J.   J.    Phillips 

UEMBEBS. 

rick  Co..  ( 


Forbe 


R.  A.  Chlsholm 
O.   E.   Brady 
Richard  Herring 


Peterson   -   Karts- 

choke  Brick  Co. 
Remlllard  Bk.  Co 
Sacramento 

Trans.   Co. 
San    Fran.    Bk.   Co. 
San   Jose   Brick  Co 
Stelger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 


Foster  &  Vogt. 
Goodman        Arllfi- 

clal  Stone  Co. 
Haun,  C.  C,  W. 
Keatlnge    ftSons.R 


PasqualettI,  J. 


Michaels    &    Ptef-       Callfo 


Material. 

1      Bulld- 


"hoenlx  Iron  Wks 
■talston  Iron  Wks 
Ichrader  'r'  ■ 

Works. 


Sto 


* 


/iil:an  Iron  Wks. 
Western  Iron  Wks 
WIthlngton,  C.   W. 

Art    Glnaa. 
Cal.    Art  Glass  Co 
Ingerson  &  Glaser 
Co. 

Blaekanilth. 

Paul   Klelber 
Bonda. 

American        Bond- 
ing   Co. 
Costello    &    Cutler 
Aetna  Life   Ins.  Co 
Boole,  F.  W.     ^ 
Empire   State   Sur 

ety  Co. 
Fidelity  &  Deposit 
Co.  of  Maryland 
Ijan 


Lloyd  &  Spengler 
MacMeans.  H.  V. 
National        Surety 

Co. 
Pacific    Coast    Sas- 

ualty    Co. 
Pacific   Surety  Co. 
UnU'ted       States) 

Metal     Products 

Co. 


Ing  Ma 
City  Supply  Co. 
Fernald  Co.,  The 
Kortick  -  Falls 

Mfg  Co, 
Holland,   J.    P. 
J.   E.  Lennon. 
Johns-Manvlile  Co 
'.evy   &   Co..   Roht. 

Lllley   &  Thurston 

Co. 
Pacific  Refining   & 

Roofing    Co. 
Parrott    &    Co. 
Parafflne   Paint   Co 
Pratt    Building    & 

Material    Co. 
Quality    Lime    and 

Cement   Co 
United    MaterlalCo 


Forbe 

n.  L.   W 

Reln- 


rthu 


nan,  J.  C. 
"     H. 


Bat 

Boring. 

Born  &  Son,  S. 

Brady,  C.   A. 

Braunton   Bros. 

Burdlck,    Wm.    / 

Caldwell   &   Co. 


Can 


Pric 


& 


ton 


W< 


Co. 
Bldrf 


Diss- 
&    Ve 


Supply   Co. 
Vestern     Buliainj 
Material   Co. 

BnildlnE  Paper 


Cement     nenler» 

Balfour,  Guthrie 
Co. 

Coweil  Lime  &  Ce- 
ment  Co. 

Holmes   Lime   Co 

Holland.   J.   P. 

Leonard.   J. 

Maynard.  Jr 


J.  L 
Hand 


Creghino     &     Son, 

Lewis 
Days'  Sons,  T.  H. 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,  R. 
Fischer,    Fred. 
Franz,  Val. 
Frost.   T.   P. 
Gillespie,    G.   G. 
Gallagher,     Frank. 
Gardlser,     Florent. 
Greig,  Robt. 
Hansbrough    Bros. 
Healey     -     Tibblts 

Con    Co. 


Knowles  &   liu 


Lynch,  M,  C. 
Masow  &  Morrison 
Mathews    Con.    Co. 
Mathies,  H.  C. 


Wm. 
McLachlan,   Tlios. 
Miller,  Adam. 
Moller,    R.    W. 
Morey,  H.  B.&  Son 
Owsley,  B.  T. 


Robinson  &  Gil- 
lespie. 

Savage.    M.    J. 

Slmmen,    Joh'i. 

Smith,  J.  W.  &  Son 

Spence,   A.  T. 

Stockholm  &  M- 
Ivn. 

Terrlll,   G.   C. 

Walker  Bros.   Co. 

Warwick,  H.  C. 

Buller,   Thos. 

White  Bros,  (car- 
centers!. 

(.  Dt-iflce  Worka. 

Amsler.   C.   S. 
Berger   Mfg.    Co. 
Capitol  Sheet   Mtl. 

Works. 
Comyns    &    Child- 

Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works 
Appmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison   &  Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&    Cornice   Wks. 


IClectrlcnl. 

California  Electrl- 

<al    Works. 
Central        Electric 


Globe   Elec.   Co. 
Hanbrldge.  W.   S. 
Le%y    Elec.    Co. 


Van    ICmon    Eleva 
irir    Co. 

Fibre. 

S.  P.  Fibre  &  Cord- 
age  Co. 


Co 


npme 


Carey.  J.  E. 
Carnegie    Brick    & 

Pottery  Co 
Carqulnez  Brick  & 

Pottery  Co. 


.Me 
Pacific 

Cement  to. 
Quality   Lime    and 

Cement    Co. 
Western     Building 

Materials    Cn. 


HIn 
Hill. 
Holm  K- 
Howkin 
Hovt   Bi 


L. 
J.    A. 


&    Ped- 
grift 
avmond,  W.  H. 


Curbing,     Granite. 

McLenegan.    S.    B 
Dnnip    ProoferH, 

nricklev,    P.    J. 
Reigle   &   Jamison 


Inlaid    Flo 


Fl  < 


Co. 


Sanding    Co. 
Grill    ^Vork. 

Cal.  Art  Metal  & 
Wire  Works. 

Merle  Co.,  A. 

Sartorlus   Co. 

WIthlngton,  C.  W. 

Gen,     Coutractora, 

Andrus,    R.    C, 

Brigham,    H.    B. 

Caklwell   &   Co. 

Cereghino  &  Son, 
Louis 

Dempnlak    Bros. 

Farquharson.    D.  B 

Fee.    Grant. 

Fluth  &  Morton 

Graham.    D.    E. 

Grifflth.    Wm. 

Hannah.    J.    D. 

Hannah    &   Co.  J.S. 

Hayes,   W.   W. 

Jackson.    A. 

Kuvkendall,    J.    O, 

Mallev.   Edward. 

Mattliies,     Henry 

Peacock,    John 

Van  Sant-Hough- 
ton    Co. 

Glnna  and  Glazing 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen,   I. 

Cobbledick  Glass 
Cb..    L.    N 

Friedman     Bros. 

Fuller.      VV.      P.     & 

Ha'benlcht    & 

Howlett 
Holland.   J.    P. 
Scliwarz     &     Gott- 
lelb    (Inc.) 

Gradliic    &    Tenni- 
Ine- 

Church,    D.   O.,   Co. 
Dillon.    D. 

Oo. 
Fay.   S.    J. 
Mi-Clure.   H.    N. 
Wllhelm,  A.  H. 
Wllkle  Co.,  A. 
Williams,   F.  A. 
Wright.    Cha.s. 
Monarch    Teaming 

Co. 
Sibley.    L.    B. 
McLenegan.    S.    B. 

Granite. 
Bradbury.    Thos. 
I'ai.    Granite   Co. 
De   Lano   &   Sons, 

C.   L. 
Hunt.  A.  T. 
Raymond     Granite 


I,- ruse,   J.  H. 
Lorenz,      iSdhffael^ 

&   Co, 
Meyer,    A. 
Osborn    Hardv 


Heating  A  VrntI 
latlnK. 

Burnham  Plumb- 
ing &  Heating. 
Inc. 

Cronan,    Wm. 

Mangrum    &    Oiler 

Montague.  W.  W 
&    Co. 

House  MovhlK  •« 
RnlnlnK. 

Blume  Confg  Co. 

Pearson,    E.    K. 

Sullivan,  n.  I  .i:T 
Inlaid    Floors. 

Hardwood  Inte- 
rior   Co 

Inlaid    Floor    Co. 


Iron  n'ork». 

Lorenz,       Schffaer 

&   Co. 
Michaels    i    Pfef- 

fer 
Monarch      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works. 


tora.      I.nthera. 

Snell  &  Dennis. 
Lynch,  Richard 
Joint      llansera     A 

PoNt   CapN. 
Kortick  -  Falls 

Mfg  Co. 
Lllley   &   Thurston 

Co. 
Knwneer     System 

Pa'ils  Mfg.  Co.  ' 
Lllley   &   Thurston 


Pac.    Gas    &    Elec- 
tric   Co. 
I.lme.    Cement.  Gte 


,*;■  Tool  Co. 


Pa  la 


Hdv 


Co. 


PI  a 


Co. 


Arden    Plaster   Co. 
California    Lime  & 

Hydrate  Co. 
Coweil       Lime       & 

Cement  Co. 
Holland.  J.  P. 
Holmes    Lime    Co. 


Western     Building 

Material    Ci 
Western     Llir.o     & 


Lumber. 

.Acme    Lumber   Co. 

Christenson    Lum- 
ber Co. 

Hart-Wood     Lum- 
ber   Co. 

Humboldt   Lumber 
Co. 

HQuptman      Lum- 
ber   Co. 
Hooper       Lumber 


Macdonald  Lum- 
ber   Co. 

Moore,  R,  B.  Mill 
&    Lumber    Co. 

Olsen  -  Mahoney 
Lumber    Co. 

Pope   &   Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tiernan     &    Bero- 

Van    Arsdale-Har- 

rls  Lumber  Co 
Wilson    Bros.&  C" 
Doe    Co..    F.    P 
Lumber  (Hnm- 

Dleckmann    &    Co 
Howard,    E.     ^.    K- 

Nleh'aus,   Ed.    K.    .4 

Co. 
White    Bros, 
g.    P.    Lumber    Co. 

Maclilnerr. 
Harron,      Rlckard 
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Maaonn   aKOulliIc 


Ar'ctt.    A 
Rpck.    A 
Brady,   M.   V. 
Brady,    O.    B.&Soi. 
Brandon.   E   J 
Brennan.    J.    E. 
Brigham,    H.    B. 
Butcher.    Thomas 
Butcher     &  Hadle.v 
Byron.    D.    J.  &Son 
Campbell    Bros. 
Carr.    T.    W. 
Drake.    Harry    t- 
Downey.    J. 
Parrell    &    Reed 
Fennell.   Jas. 
Gale.   M.    P.    &  Son 
Gllson,    J.    E. 
Harrison.    A. 
Hibblns  &  Bakei 
Hock,    Chas. 
Hoffman.  V. 
Hoeberg    &    Lud 

wig 
Larsen.   H.   H. 
Lawson.   A.  W. 
McGowan.    M. 
Miller,  J.   W. 
Murray     &     Mow 


O'Connor     &    Col 

Ilns 
O'Rourke,    T.   F. 
Ralney     &    Phhll- 

Rlngrose.     R.&Son 


Watson.    Sage 
Watson.    Sldnej 
White.   J.    M. 
Whitney  &  Dav 
Wilson,    James 
Wygant,    J.    H. 


Gervals,    Henr 
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Peter,    Co.       Paintn,    Oils,    Ktc. 

■'  ~  sHeuter 

..ler  &  Co.,  W.P. 
tn  &   Sons,  Jos       Kuss.   P.   N. 
n;in  Co.  Maundrell,    H. 

nKint        Marble       Pacilic     Refining  & 

Roofing 
antelH.    Tiles  Paraffine    Paint  Co 

Grnten.  Whittier  -  Coburn 

s-in     &     Dono- 


Mangrum  &  Otter 
Montague  &Co,,W 
Peerless  .Airencies 
Melal     Fiirrlne     & 

l.nthlns, 
11  n  1  1  <,  «■  ay     Ex- 

l.:iu.ii,l     lltl     Co. 
Lvncli.    H.    T. 
National      Lathins 

,-nd    Furring 
Northwestern    Bx- 

panrled         Metal 

Co 


Metal  nMndoiv 

Dwan.  J.  e' 

Amer.     Marble     & 

Mosaic   Co. 
Gervals,    H. 
Maino.    P.    L.  &  Co. 

Office  Fixtures. 
Bateman.    Wm. 
Forbes    &    Son, A. J. 
Pink    &    Schlndler 

Co. 
Simmen,   John 
Painters. 
Daniels.    Gus   V. 
Donovan.   V.   J. 
Fraser.   J.    P. 
Kuss.   P.    N. 
I.ewellvn,    J. 
Maundrell,    H, 
Spark,    J.    H.    , 
Tucker.   W.  W.  Co. 
Neal,  L  J 

Paint   Borner 

Paint    (Damp    Re- 

Dwan  Co.  J.   K. 


Dresser    -    McDon 

nell   Co. 
Cal.   Pottery   Co. 


Br 
,    G 
Burnham    -    Stan- 

♦'ord  Co. 
Ca      Door   Co. 
Cal.   Milling   Co. 
Central    Lumber  ,>t 

Milling   Co. 
E  1  ki  n  g>  t  o  n       & 

Hucke 
Herring    MilUInci 
Kendall.   A. 


al     Mill       & 

Lumber    Co. 
Pacinc    Mfg.    Co. 


&   Lumber  Co. 
San     Mateo     Plan- 
ing  Mill. 


Plasterers. 

Binner.    Theo. 
Carrick.    M.    H. 
Chalmers,      H.      A 
(Inc.) 


Clark,  D.   Ross. 
Crichton,    J.    L. 
Coghlan,    Frank 
Connolly,    J.    J. 
Connell.    J.    E. 
Fay,    John 
Felt,   R.   I/. 
Floodberg    &    Mc 

Caffery. 
Fraser,  Simon 
Gregg   &   Clute 
Jacohsen,    N. 


McCleod.   J.   C. 
Morehouse.   C.    C 
O'Kane   &   CO..C.T. 
O'Sulllvan   &  Bow- 
ler. 
Smith    &    Johnson 


Plnmblne     £     Gas 
FIttlnK. 

Ahlbach    &   Mayer 

Bernard,    G.    P. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalzlel.  R.,  Jr..  Co 

Gilley-Schmid    Co 

Levy,    M. 

Looney.  J..  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Sutton.   John   G.Co 

Turner  Co.,   Tlie 

Ri^al  Estate. 

Williamson    C0..H, 
Wittman    •    Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Co. 

RiSBrers. 

Blume      Contract- 
ing  Co. 
Pioneer  Const.  Co, 


Crashed  notT^. 

Holland.   J.    P. 

3.  F.  Bay  Imp.  i-'o. 

Stone.     E.     B.&A.L. 

UOoflDK       ComiMDll- 

tlon. 

Artolith     Mtg,    Co. 

Bender.  J.  W. 
Roof   Co. 

Fibrestone  Root- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

iMalott    &  Pete 


Ma 


■ille 
W.    John 
Br 


H, 


Meu 


Co. 


Pacific  Refining   A 

Roofing  Co. 
Paraffine    Paint  Cn 
Samuel    Co..    H.   D. 
Western     Asbestos 

Mag.    Co. 
Watson        Roofing 

Co. 


Holland.  J.   P. 
Keystone  Sand  Co 
Sanitary   FloorfuK. 

Stone.    E.    B.    &    A, 

L..    Co. 
Fibrestone     Roof- 


Co. 


Sldenalk      LlKhts. 

Jackson.    P.  H.&Co 
McGulgan,   John 


Stewart.  J.  K. 

Roof   Repalrlni;   , 

Paint. 

Street    Work. 

Fay,  S.  J. 


Lilley   &  Thurston 


Stone    Coatraclors. 

De    Lano    &    Sons, 

I.    I^. 
Blan.;n,Trd.    W.    W. 
Hunt.   Andrew   T. 
McGilvray       Store 

Co. 
Raymond     Granite 


Stone     Quarries, 

Bradbury,    Thos. 
Keystone    Sand  Co 
Raymond     Granite 


Holland.  J.  P. 
McClure.  H.  N. 
Monarch    Teamir 

Co. 
McLenegan.   S,    I 

Terra  Colta. 


&    Co. 
t  c  Iger 
Cotta   Co 


Whitewaslier 


Wire  Works, 


Wire   Works 

Eureka      Wire 

Iron    Works. 


TUULJS 

LET  US  SHOW  YOU  Our  very  complete  assoriment  of  Bound  and  Luose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telepho  te  Kearny  720 


White  &.  Karnswopth 

425-427  MONTGOMERY  STREET 

(Since   1906) 


Calitnrnia  Sir 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave 


This  s  (he  HOTEL  ROjS  YN,  S  f. 

.  E.  Kr!.Hl  6  Son,  Architects,  O.  C.  Holt,  Bldr. 


Issued  Weekly,  $3.00  Per  Year 


Fourteenth  Year,  No.  5. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  ano 
Indu^rial  Adtivities  of  the  Pacific  Coa^ 


Successors  to 

"CALIFORNIA  ARCHITECT" 

"INDUSTRIAL  NEWS  OF  ALAMEDA  CO." 

"BUILDER  ANii  CONTRACTOR" 

"WESTERN  BUILDER" 


THIS  WEEK'S  ILLUSTRATIONS: 


I.  N.  Van  Nuys  Building,  Los  Angeles,  Cal., 
A  Modern  Office  and  Bank  Structure,  De- 
signed By  Architects  Morgan,  Walls  &  Mor- 
gan, Los  Angeles. 

Beautiful  Residence  For  Lee  C.  Pitzer  At 
Pomona,  California.  Designed  By  Architedt 
Robert  H.  Orr,  Los  Angeles. 


WEDNESDAY,  FEBRUARY  4,  1914. 

SAN  FRANCISCO  AND  OAKLAND,  --  --  CALIFORNIA 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  ol  America 

Succassors  to  JOHN  WOOD  Mi-C.  CO. 
218-21  Pacific  BIdg.    447-49  E.  3rd  St.    331 -339  Cypress  SI. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 

Fine  and  Sanitary 
PLUMBING 

/ 

^t?MS!^ 

^^/lJb/£^ 

4^^^ 

yTW^^^ 

4^berJ 

221  OAK 

STREET 

Bol.  Cough  and  Octavia 

SAN  FRANCISCO,  CAL. 

t; 


JAMES  CAHILL  &  CO. 

IncorporalQd 

—  DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECQBiTORS 

372-374  Twelfth  Street 

Bel.  Broadway  and  Franklin.                            Tel.  Oakland  1113 

Free  E^imating  Bureau 

If  you  want  e^imates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.     No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  ■ 
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NILES  SANO  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  c&refully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZBS: 

Clean  River  Sand  -  -  to    i^.  iiicli 

Gravel  and  Cruslied  Boulders      y^  inch  to  1  inch 

"         "  "  "  1  ineh  to  1^^  inch 

l;<  incii  to  2;4  inch 


Roofing'  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Doug'las  2944 
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The  Hotel  is  only 

as 

good  as  its  service 

And  its   service  can   be  only   as 

The  new  Ritz-CarUon 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  its  elevators — which   is 
one  good  reason   why    hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-C'arlton 
chain,  at  Philadelphia,  have 

ed  by  the  Otis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Tnimbaucr 

Choosing   from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain   which  are 

fect  service — can  equip  all  build- 

Otis equipped-— 

ings  of  all  classes    in  accordance 

The  Ritz-Cailton, 

New  York 

with  theii-  needs. 

The  Ritz-Carhon, 

Montreal 
The  Plaza,  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaruja,   near  Santos. 

Give    a   building    unsatisfactory 
elevator  service,  and  its  other  ex- 
cellence  can    not    overcome    the 
hanilicap.     Our  offices  in  ninety- 

Brazil 
The  Carlton.  London 
The  Ritz.  London 

one   cities   in    the    United  States 
are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  iu  making  your 

The  Ritz,  Paris 

elevator     specifications    100    jjcr 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offict  s  in  all  Principal  Cities  of  the  World. 
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FFICf;    PACIFIC    TEL.    &    TEL.    CO. 


proofed  with  Imperial  Water  Proofing. 


of  street  fronts 


Interior  walli  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.     Color  effects  with  Imperial 


TEMPORARY   CITY    HALL,    San   Francis 
Wright.    Rushford    b    Cahlll,    Architects 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 

C.    W.    Dicke.v.    Architect- 

snty-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 


GERMAN    HOUSE.    San    Frai 
Frederick  H.  Meyer,  Archite 


A   Few  of  the  Buildings  on   which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products   are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St..  Bet.  22  nd  and  23rd 

San  Francisco 
As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.     RISC  HMULLER 

3442  19th  Street  San  Francisco 


Ptione    Oakland    ITSS 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
^=AND  TILES= 

Pire    Sets.    yVndirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 


G.RCUNNlNGHAM,Mgr 


i(i.iiiM:i.iJiL'H:ij.|ihHJ^^mrrnl 


3  8  EIGHTH    ST. 
San  Francisco.  Cal,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

OHice 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 
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PALACE  HAHDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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"KINNEAR" 

Steel  Rolling 

Doors  &  Shutters 

KINNEAR   STEEL   EOLLIN(;    DOORS   are   designed  to  afford  fire 
protection    and   for   the  closure  of  all  openings  in  which  ease  and 
speed  of  operation  and  economy  of  space  are  considerations.     They 
are  ada])table  to  all  classes  of  new  or  old  building  construction   and 
by  their  use  make  possible  the  closing  of  very   large  openings   which  could 
not  otherwise  be  conveniently  covered. 

In  addition  to  the  above  uses,  their  extensive  employment  for  fire  pro- 
tection and  tlie  high  degree  of  efficiency  shown  by  them  in  actual  fires,  has 
caused  the  KINNEAR  Company  to  produce  a  shutter  of  a  distinctly  fire  re- 
tardant  character.  With  this  end  in  view,  numerous  tests  extending  over  a 
period  of  five  years  were  made,  and  effects  carefully  noted.  As  a  result,  we 
are  now  in  a  position  to  offer  for  special  fire  protective  purposes  KINNEAR 
Steel  Kolling  Doors  and  Shutters  of  the  "Abacus"  Construction,  all  of  which 
bear  the  label  of  the  "National  Board  of  Fire  Underwriters'  Laboratories." 

Special   Catalogue  showing   Abacus  Construction  can  be 
obtained  on  application. 

Recent  great  conflagrations  have  fully  vindicated  the  claim  of  the 
"KINNEAR"  STEEL  R0LLIN(4  DOOR  to  pre-eminence  as  a  fire-stop. 
Placed  side  by  side  with  various  other  forms  of  fire  retardants  it  has  in  every 
case  remained  in  place  even  after  the  others  were  destroyed. 

We  will  consider  ourselves  favored  if  allowed  to  explain  and 
m&ke  quotations  on  any  constructions  meeting  your  definite  needs. 

We    have    just   received  from  the  press  a  new 
Handbook  on  Steel  Rolling  Doors  and  Shutters 
illustrated  only  with  California  Installations. 
WOULD  YOU  LIKE  A  COPY? 

The  LILLEY  €f  THURSTON  CO. 
Rialto  Bldg(. — San  Francisco 
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Tlie  government  railroad  in  Alaska 
is  to  be  built  in  the  near  future.  Forty 
millions  of  dollars  is  to  be  spent  in  the 
construction  of  the  road  and  in  the  de- 
velopment of  the  country  and  all 
people  will  have  an  equal  chance  in 
siiipments      over      the       road.  The 

Chronicle  reluctantly  admits  that  the 
road  is  to  be  constructed  and  that 
Alaska  and  the  Pacifii;  Coast  will 
greatly  benefit  thereby,  but  states  that 
if  the  rest  ot  the  country  is  willing  to 
pay  for  the  construction  that  we  should 


ot  complain. 
It    is   the   plan    ot  Seen 
ave   Alaska  pay   for   its 
lent.     This,  it  no  doubt  v 
liort    order.      It    Is   a    va: 

f  its  forests  and  mines  a 
nd  fisheries  will  nc 
ic  government  for  i 


;ary  Lane  to 
>wn  develop- 
ill  do  in  very 
ast  country  of 
nd  the  wealth 
and  coal  lands 
[ibt  soon  repay 
1 loney  expend- 


What  the  Chronicle  and  all  the  other 
organs  of  special  privlltge  would  have 
liked  would  have  been  to  see  the  re- 
sources ot  Alaska  turneil  over  to  the 
GuggenJieims  or  some  other  similar 
syndicate.  The  railroads  would  then 
have  been  controlled  by  special  in- 
terests and  only  those  on  the  inside 
would  have  had  the  advantage.  The 
country  would  probably  have  been  de- 
veloped if  it  would  make  money  for  the 
syndicate  but  only  the  privileged 
classes  would  have  had  a  show.  The 
construction  of  the  government  rail- 
roads will  set  a  new  standard  of  de- 
velopment and  when  it  is  once  estab- 
lished there  will  be  no  return  to  the 
old    feudal   methods. 


One  feature  of  the  Exposition  that 
will  be  interesting  to  builders  will  be 
-a  first  hand  production  ot  the  archi- 
tecture ot  other  nations  in  the  con- 
struction of  their  respective  buildings. 
T!ie  world  will  be  represented.  And 
the  religion,  the  climate  and  the  mode 
of  life  win  be  embodied  in  the  archi- 
tecture tliat  has  grown  up  under  dif- 
ferent cond'itLons  and  eniVironmentts. 
Atter  all  the  main  feature  of  the  Ex- 
position will  be  Its  buildings  and 
grounds,  its  landscape  jyardenings  and 
lighting  effects,  so  that  while  the  in- 
dustries ot  the  world  will  be  repre- 
sented and  the  progress  ot  mankind 
chronicled  in  its  exhibits  the  art  ot  the 
builder  will  be  the  first  and  last  ex- 
hibit ot  the  great  show. 


the    question 
of 


up 


nit  of  the  propertj 
ej  Water  Company 
ists  upon  trying  a 
cfore  going  ahead 


'  ot  the  Spring  Val- 

Th.f  company  in 

L   pending  rate   case 

with  the  condemna- 


tion proceedings.  Delay  Is  certainly 
a  word  that  is  over  worked  in  the  at- 
tempt to  get  a  water  supply  for  this 
city.  The  safeguards  that  are  hedged 
about  citizens  are  often  taken  advant- 
age of  by  the  unscrupulous.  These  in- 
terminable dela,ys  Interposed  in  the 
path  of  progress  makes  one  wish  for 
the  plenary  power  of  an  autocratic 
ruler  that  would  kick  some  of  the  ob- 
structionists  into  the  Pacific  ocean. 

The  Senate  has  passed  the  bill  for  the 
leasing  for  a  period  of  six  years  of  tbe 
dry  dock  to  be  constructed  at  Hunter's 
Point  by  the  Union  Iron  Works.  As 
the  bill  is  practically  assured  of  pass- 
age it  means  the  construclion  here  of  a 
dry  dock  big  enough  to  take  any 
vessel  of  the  American  Navy  and  ship 
that  can  pasLs  tbe  Panama  canal.  As 
San  Francisco  Bay  is  thus  recognized 
as  the  logical  base  for  th-  Pacific  Navy 
tlie  merchant  marine  of  the  world  will 
find  a  similar  base  at  this  port.  San 
Francisco  will  eventually  come  to  its 
own.  because  of  its  geogi-aphical  posi- 
tion and  its  relation  to  the  commerce 
of  the  western   world. 


Twelve  good  men  and  irue  bave  re- 
urned  a  verldct  that  Leah  -Alexander, 
iho  shot  J.  D.  Van  Baalen.  is  not 
:uilty  ot  the  crime  of  murder.  It  is 
eported  that  the  jury  found  that  she 
'a-s  temporarily  insane  when  the  crime 
vos  committed. 

There  seems  to  be  a  strange  standard 
f  life  in  tbe  minds  ot"  most  people. 
Vhen    it    happens    that    a    woman    kills 


tor 


ated 


gen 


tba 


ne  was  at,  irresponsibl 
ing  and  not  endowed  with  an 
alns.  Tlie  old  standard  of  morals  c 
e  middle  ages  is  placed  upon  moder 
ciety    where    women    lave 

■e.     rights    and     libert 


oh. 


In  the  case  of  tlie  .Alexander  woman 
It  was  a  clear  case  ot  partners  in  crime 
fhe  could  not  plead  deception  oi 
apologize  for  her  own  acts  in  the 
matter.  Society  had  not  wronged  her, 
she  had  as  good  a  chance  in  the  world 


tin 


So  tiiat.  it 


uld 


drunk    and 
bis    fellow 
that  be  was 
the  crime. 

Meanwhil 
are  drawing  in 
eulogized  by  tl 
f.-ir  minded  ci 
to  give  the  wo 
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It    is    shown    that 
aovanatge   of   by 
poterty  or  weakiw 
tl.o  sort   of  sentin 
to   have   the   hold 
i'?scd   on   a     imIIo 


nd  being 
atid  press.  All 
Zens  will  be  disposed 
m   the  best  of  it  when 
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lat   now    s 

public    is 
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nature  and  it  puts  a  premium  on  sorts 
of  wickedness  lliat  should  be  con- 
demned as  strongly  as  tli";  crimes  It  Is 
supposed  to  expose. 

A  decision  has  been  handed  down  "by 
the  Circuit  Court  of  Appeals  susl-aln- 
Ing  tlie  contention  of  the  Wright 
Brothers  in  their  infrln:;ment  suit  on 
their  patents  lo  the  aeroplane.  This 
sustains  the  popular  opinion  for  the 
Wrigflit  Brothers  were  certainly  tde 
first  to  practically  demonstrate  aerial 
nnvigation.  It  is  true  they  did  riot 
apply  any  new  principle.  But  tiiey 
combined  and  adjusted  the  ideas  al- 
ready developed  and  roade  a  success 
of  what  had  before  been  a  failure.  As 
the   Scientific   American   says: 

"This  is  t'he  history  of  many  other 
inventions.  Morse,  Bell,  I^Uon  and  tlie 
rest,  all  of  tliem  seized  .t^e  aban- 
donedf  devices  of  t'heir  predecessors  and 
combined  them  into  commercial  opera- 
tive inventions.  To  the  world  at  large 
it  seems  but  a  little  thing  to  step  in 
this  manner  from  failure  to  success;  yet 
or  ly  a  master  mind  succeeds  in  grasp- 
ln(!  the  true  relation  of  a  dozen  me- 
cihonical  devices,  hitherto  uncombined, 
and  in  uniting  them  in  some  brilliant 
invention  for  wd' ich  tbe  world  is  im- 
measurably  richer. 

The  decision  In  the  Wrigia  ca.^e  ought 
to  lay  low  the  idea  that  the  invention 
of  a  light  gasoline  motor  made  the 
flying  macliine  possible.  If  that  were 
really  true,  the  man-carrying  aero- 
plane should  have  appeared  twenty 
years  ago.  To  be  sure,  '.he  motors  of 
that  period  were  not  liglif,  but  on  the 
other  hand,  the  long  flishts  (hat  have 
1  ten  made  in  recent  years  with  two, 
three  and  even  five  pa-'sengers,  proved 
conclusively  tJiat  lightness  of  motor 
was  not  the  only  consideration.  The 
Wright  brothers  succeeded,  not  be- 
cause tliey  built  a  light  motor  with 
their  own  hands,  but  be<_ause  tliey  hod 
solved  a  problem  In  aero-dynamics 
which     had    baffled     the    best    scientific 


The  most  noted  architect  in  Japan, 
Matusnosuke  Moriyama,  who  recently 
made  an  extended  visit  to  America  for 
the  purpose  of  studying  the  engineer- 
ing phases  of  our  modern  buildings.  In 
commenting  on  the  skyscraper,  says: 
Generally  speaking,  there  is  no  archi- 
tecture in  America,  in  thi  real  sense  of 
the  term.  When  I  say  that  there  is  no 
architecture  in  this  counrry.  I  make  a 
clear  distinction  between  a  product  of 
architecture  and  a  mere  building. 
There  are  many  Immense  buildings  in 
New  York,  but  there  are  few  that  can 
be  rightly  regarded  as  t;ie  products  of 
architecture  proper.  Most  of  them  are 
nothing  but  mere  accumulations  of 
wcod,  stone,  iron  and  clay,  because 
they    have    no   artistic   value   at   all.      If 


vel 


ill  ; 


buildings  of  high  architectural  value 
When  you  look  at  them  they  will  ap- 
peal to  you.  and  the  impression  you 
get  will  be  entirely  different  from  that 
you  get  out  of  most  of  the  American 
buildings.  The  former  impression 
comes  from  fine  arts,  wjiile  the  latter 
comes  from  the  mere  a,:cumulation  of 
the  building  materials  put  together 
ui  artistically. 

Mr.  Moriyama  attributes  the  lack  of 
high  class  architecture  htre  to  Amer- 
ica's short  existence;  her  lack  of  deli- 
cate aesthetic  taste,  and  her  haste  in 
building    the    nation.      In    referring    to 
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the  possibility  of  a  characteristic  style 
in  this  country,  he  says;  America  has 
not  her  own  school  of  architecture  as 
yet,  but  a  mere  imitation  cf  the  French 
school.  In  the  near  future,  however, 
the  Americans  will  have  their  own. 
They  will  begin  to  modify  the  sky- 
scrapers. They  cannot  be  satisfied 
with  the  mere  accumulation  of  big 
boxes  when  their  artistic  nature  de- 
mands a  better  type.  I  can  see  with  a 
clear  vision  that  the  time  is  coming 
when  there  will  be  many  beautiful  sky- 
scrapers in  New  York  with  'high  archi- 
tectural merit.  As  the  skyscrapers 
are  an  American  production.  America 
will  have  her  own  school,  distinctly 
different     from     other     foreign     schools. 


ha 


skys 


ith 


The  Woolworth  building  indicates 
his  tendency.  There  has  never  been 
I'ch  a  skyscraper  as  Lhe  Woolworth 
■  uilding.  It  has  beautiful  sky  lines, 
armony  and  good  proportion  from  an 
ichltectural  point  uf  view.  I  do  not 
esitate  to  say  that  it  has  been  suc- 
essful  In  all  respects.  When  America 
las  such  skyscrapers  as  -.he  Woolworth 


ildii 


opinion     of     the 
will   be  entirely 


different    from    no 


chit 


of  the 


ica  is  ahead  of  all  n 
You  can  find  no  country  with  a  more 
scientific  system  of  healing  or  better 
building  materials.  Thoueh  I  can  learn 
almost  nothing  about  the  architectural 
side  of  the  buildings  here.  I  am  ex- 
pecting to  get  more  benefit  in  this 
country  from  the  engineering  charac- 
ter of   them   than    in   any   other   country 


the 


rld.- 


Sometlmes  the  Kxamlner  has  an  in- 
telligent editorial  and  the  real  men 
of  brains  on  the  newspaper  voice  their 
independent  thought  that  is  not  color- 
ed by  the  personal  ambition  or  petty 
spite  of  Willie  Randolph  Hearst.  For 
example  witness  the  following  editorial 
of  yesterday's  Examiner  concerning 
syndicated  news  publications  of  Julian 
Hawthorne's   life    in    prison: 

DISGUACING    A    GREAT    N.IME. 

"Following  the  example  ji  oUier 
impudent  and  shameless  jaiiblrds, 
Julian  Hawthorne  lias  been  peddling 
his  prison  experiences  in  print.  A 
special  investigating  commission,  ap- 
pointed by  the  Department  of  Justice, 
has  .iust  reported  that  Julian's  "ex- 
periences" are  mostly  lies,  which  was  to 
i.ave  been  expected,  as  J'jlian  lias  been 
little  else  than  a  cheap  parasite,  trad- 
ing on  his  father's  honored  name,  all 
his  life  long. 

Hawthorne's  offense  wcs  of  a  pe- 
culiarly mean  sort.  He  used  his  name 
to  cheat  hundreds  of  |.oor  men  and 
women   of  their  earning!;,  selling  bogus 


He 


ted. 


icted    and    very    properl.v     S3nt    lo 
federal    penitentiary    in    Atlanta, 
eived   an    inadequate    term    of    a 
nonths      and    then    appeared      in    p 
tearing      the      halo    of    a      self-ele 


the 


bad 


ice  crooks  thrust  their  effrontery  ar 
amelessness  upon  the  public.  But 
a  blacker  shame  to  see  the  name  i 
great    genius    and    high-souled    gei 


the 


Scarlet    Lette 


thr 


"Wednesday.    February   4.   1914. 

in  which  unscrupulous  sensation 
mongers  bid  for  the  printed  output  of 
base    and    ill-smelling    scribblers." 

If  the  Examiner  would  apply  its  own 
criticisms  to  its  own  colu'uns  and  leno- 
v;itc  its  own  sensationalism  the  pub- 
lic and  its  subscribers  w  c-uld  he  much 
benefited. 

♦— 

Thomas  Carlyle  said  that  the  best 
goiernment  in  the  woric  would  ho  an 
absolute  monarchy,  provided  we  could 
get  the  best  and  most  capable  man  for 
monarch.  An  instance  of  tlie  truth  of 
his  statement  is  seen  in  the  govern- 
'  ment  of  the  Canal  zon'^  by  Colonel 
Gotehals  and  there  Is  a  demonstration 
of  what  a  really  capable  n^an  can  do 
when  he  knows  his  business,  is  abso- 
lutely honest  and  eminently  falrminded 
and  just. 

Just  now  he  is  offered  a  number  of 
places  in  the  civil  life  of  the  country. 
The  Mayor  of  New  York  has  offered 
liim  the  place  of  commissioner  of  police 
of  that  .city.  There  seems  to  be  a 
prcbability  of  his  accepting  the  place. 
He  is  said  to  consider  it  on  the  ground 
that  he  be  given  absolute  power.  Tliat 
would  mean  that  there  would  be  no 
political  pulls  or  vote  g'  tting  orgina- 
tions  that  would  have  to  be  looked 
after.  It  would  mean  th,t  the  Colonel 
would  have  a  free  hand  in  the  organi- 
zation of  the  police  of  the  city  and 
with    bis    wide   knowledge   of   adminis- 


atio 


could  be  expected  to  nii-ke  the  police 
force  something  entirely  olftercnt  from 
what   it   now   is. 

WANT    SANIT.%RY    l,.4W  .S    ENFORCED. 

The  Commission  of  Conservation  at 
Ottawa  has  received  the  following  in- 
teresting and  important  resolution 
frcm  the  '"Trades  and  Llbor  Congress 
of  Canada." 

""Whereas,  the  heavy  increasing 
death  rate  and  infant  mortality,  par- 
ticularly in  some  of  our  large  cities,  is 
due  in  a  large  measure  to  the  unsan- 
itary   systems    of    heating,    ventilation 


itatii 


the 


rious  condition   of  life,   and 

Whereas,  the  present  laws  recog- 
nized by  some  of  our  Provincial  and 
Municipal  bodies  are  in  many  instances 
contrary  to  tlie  laws  of  sanitation, 
lacking  effectiveness  and  uniformity, 
ard  thereby  endangering  the  lives  of 
the   people,   and 

"Whereas,  the  questlor  of  the  health 
of  the  community  should  be  the  first 
consideration  of  all  o'lr  governing 
bodies,  and  as  all  important  scientific 
and  medical  bodies  declare  the  urgent 
necessity    of    the    highes-     standard    of 


atlon 


the 


human  life  and  the  adopl'on  of  modern 
s.\stems    for    all    cities    ard    towns, 

"Be  it  resolved,  that  this  Congress 
erdorse  the  action  of  th,;  United  Asso- 
ciation of  Plumbers  ani  Steamfltters 
in  its  efforts  to  establish  Dominion  and 
Provincial  laws  gov.^rning  the  installa- 
tion of  modern  sanitary  systems  of 
plumbing  and  heating,  and  that  the 
officers  of  this  Congr,iss,  along  with 
the  officers  of  the  United  Association, 
endeavor  to  place  this  important  mat- 
ter before  the  Dominion  Conservation 
Commission,  with  a  view  to  their  rec- 
ognizing the  necessity  of  Dominion 
legislation  in  sanitation  instead  of  the 
present  unsatisfactory  Provincial  and 
Municipal  laws  governiiist  this  matter 
at   present." 
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Tlie  railroad  commlss'ion  nf  the  state 
of  California  siliould  fix  all  the  raites 
of  all  the  public  service  companies  in 
the  stable  of  Oaliforraia.  It  Should  be 
given  full  power  to  act  as  a  court  of 
arbitratfion  between  the  public  service 
coTTipaniess  and  the  public.  It  sihoul-d 
be  g-iven.  the  opportunltv  to  assist  the 
publlic  -service  companies  as  well  as  to 
limiit  tiliem.  thereby  benefitting  th© 
puhl'iic  as  well,  and  it  sliould  perform 
the  function  of  fixing  rates,  for  by  so 
doing  they  can  assist  the  public  serv- 
ice companiies  by  g'iving  tliem  the  nec- 
essary finrancial  stab  i  I'll  y,  impossible 
under  tbe  present  methods. 

By  having  complete  control  of  all 
the  nattfe  fixing  as  well  q3  the  regulat- 
ing power  it  w'ill  be  possible  for  the 
railroad  commission  to  protect  the 
publ'lt  service  companies  from  the  pub- 
li'c  and  the  public  from  the  public 
service  companies.  Each  nee-ds  pro- 
tection from  the  other.  The  stabiliz- 
ing of  the  public  service  comipanies 
will   benefit   the   public. 

That  each  one  of  the  above  state- 
ments  is   true   needs    no   aemon'straition. 

The  growth'  of  public  service  is  re- 
cenit,  has  been  ^ap^d  and  is  ever  ex- 
panding and  including  n'?w  functions, 
and  to  its  rapid  growth  can  be  laid 
most  of  the  faults,  real  or  imaginary, 
ascribed  to  publ'i'c  service  companies 
by    the   public, 

A  hostiMy  has  grown  up  between 
the  public  service  companies  and  the 
public  due  to  their  peculiar  relation- 
shiip,  but  mainly  because  of  the  more 
or  less  momopollst'ic  character  of  the 
oervlce,  also  because  of  the  ability  o£ 
the  public  service  company  to  deprive 
tbe  conisumer  of  the  service  upon  non- 
pas  ment  of  bills. 

Most  people  believe  and  insist  that 
they  are  honesit,  and  that  they  are  sin- 
cere in  thlis  belief  cannot  be  gainsaid, 
but  too  often  they  are  influenced  in 
their  standard  of  honesty  by  their 
pers'onal  feeEngs,  wih'lch  lare  noit  |a 
safe    guide. 

Tlie  account  of  the  butcher,  the 
b:iker  and  the  candle-stick  maker  can 
be  stood  ofC,  and  they  have  no  recourse 
when  beaten  out  of  their  accoun'ts,  for 
many  others  are  doing  bustiness  im  the 
same  lines,  but  the  public  service 
company's  service  is  one  that  cannot 
be  had  elsewhere,  conveniienitly,  an-d 
this  iS'  the  galling  fact. 

This  condi'tion  compel 5  a  payment  for 
a  service  that  has  been  itndered  at  the 
ddte  of  pre'sentation  of  the  account. 
Too  many  people  look  upon  this  condi- 
tion as  an  ■Infringemen't  or.  their  rights. 
many  look  upon  it  as  impugning  their 
honesty.  People  hate  to  be  forced  to 
ppy    a    bill. 

Look  the  matter  squarely  in  the  face 
and  you  will  know  that  ihis  i.s  .n  t  the 
bottom  of  any  grievance,  real  or  im- 
aginary, you  have  againtt  ihe  public 
strviice  company. 

We  are  all  alike,  we  want  what  we 
wan.t  when  we  v.-ant  it.  and  what  we 
want  is  certainly  not  to  pay  for  a 
common    place    service    that    has    been 


We  prefer  to  spend  our  money  for 
the  joys  of  Iif€.  not  for  ihe  dead  horse 
bills    for    necessities. 

Our  joys  may  be  fin.e  raiment,  the 
bright  lights,  the  music,  the  'tinkle  of 
glasses  wi'.h  a  silver  i.i.cket  on  the 
the  side,  or  it  may  be  gasoline  anid 
I'ljgh  speed  with  a  hiigoball  now  and 
then,  OT  again  it  may  even  be  sweet 
charity,  or  white  ribbons  and  tea,  but 
whatever  our  joys  are,  they  are  the 
tilings  we  delight  to  spend  our  money 
for. 

It  is  often  said  that  in  this  world 
there  d'a  nothln'g-  certain  but  death  and 
Utyos. 

All  people  hate  a  tax.  A  tax  must  be 
paiid  or  prope-Pty  will  be  taken  for  its 
sati.'-faction. 

A  public  service  is  not  a  tax,  but  the 
conditions  of  our  modern  life  make  'it 
com©  very  near  :t. 

Pnopei-ty  cannot  be  take  for  the  non- 
paymemt,  the  comsumer  has  had  the 
service,  and  'is  obliged  to  get  along 
without  it  for  vphat  he  lias  bad  unless 
h©  pays  the  publii'c  seivice  company 
luas  an  unpaild  account,  and  both  have 
o    grouch. 

It  is  therefore  Ivopeles.s  to  think  of 
an  en.Lire  removal  of  hosrility. 

Some  people  th'ink  the  only  cure  is 
public    owniership. 

Public  owner-shiip  will  sh'ift  the  posi- 
tion of  the  difficulty,  and  possiibly  the 
distrtbution  of  the  burden  of  payment 
but   d'oes'  not    remove   the   difficulty. 

The  same  conditions  :i^  to  payment 
of    Mills    must    remyiin. 

It   is    the    I'ast    stage,    and    there    is    no 

People  who  cry  for  it  will  then  have 
not  only  to  pay,  but  pay  more  for  less 
efficient    service. 

None  of  the  Utopian  dreams  or  rosy 
ideas  work  out  in  practice,  pr'incipally 
because  all  incentive  to  good  and  eco- 
riomiical  service  is  removed  as  soon  as 
it  is  In  the  hanids  of  the  municipal  em- 
ployes. 

\\"hat  is  everybody's  business  is  no- 
bcdy's  business. 

There  Is  no  way  to  compel  efficient 
muniicipal    publiic    service, 

Thie  fun'ction'S  are  so  many  and  needs 
of  th'e  municlpaliCies  so  great,  in  addi- 
tion to  that  of  public  service,  that 
th e re  is  not,  and'  canno t  be.  prop er ty 
value  enough  in  the  municipalities  to 
permit  bonidin^g  them  to  acquire  all  the 
publiic  serviice  requ'lred-  by  modern 
ccnditions. 

Thiat  being  tbe  case  there  is  no  other 
way,  than  to  have  privately  owned 
publiic  service  companies  for  this  serv- 
ice  has    become   a    nece.^sity. 

If  they  must  remajin.  in  private  own- 
ership, tbey  must  furniish  service  to 
the   public  on   a   reasonable  basis. 

A  reasoTiable  basis  ia  that  there 
should  be  a  fa^ir  return  to  the  owners 
of   the   pubric   service  company   for   the 

But  the  determiination  of  what  is  a 
frir  return  V9  one  of  the  biggest  prob- 
lems   now    before     the     public    service 
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It  is  a  problem  that  is  intricate  and 
viiriable.  and  can  only  be  solved  by 
tho««  having  the  facilities'  to  dieter- 
min-e  and  integrate  all  the  factors  that 
enter   into   it. 

The  rate  fixing  should  be  in.  the 
hand&  of  the  state  railroad  commiisisilon, 
for  it  alone  is  in.  a  position  to  get  the 
necessary  data  upon  which  to  arrive 
at    a   fair    basis    for    rate    fixing. 

The  rate  fixing  'Sihould  be  in  the 
hands  of  the  state  railroad  comm'ission, 
for  it  alone  has  the  service  of  experts 
to  solve  tbe  problem  of  Ihe  fair  basis 
of   the   rate    fixing. 

The  rate  fixing  should  be  in  the 
hands  of  the  state  railroad  commi'ssion 
because  it  alone  is  capable  of  dWlng 
so  in  strict  justice  between  the  public 
service   companies  and  the   public. 

The  raiiroad  commii'ssl'on  should  not 
be  hampered  In  the  performance  of  th-ls 
enorm  ous  task  b  y  b  eing  compel  led  to 
hire  any  but  the  very  hig-hes-t  grade 
expert  talent,  for  such  'fvervice  to  Che 
public    13   cheap   at    any    price. 

The  last  person  'in  the  world  that 
should  have  the  rate  fixing  power  is 
the    counici'lman   of  a    municipal   corpor- 
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fitted   and   diisquQlifiedi   for   this  work. 

He  cannot  do  It  in  fairness  to  him- 
self, the  public  or  t3ie  publit  service 
C'cmpan/y. 

He  h'as  not  the  knowledge,  tUie  time, 
or  the  ability  to  acquire  the  knowl- 
edge to  enable  him  to  take  up  the 
matter  of  thte  so'Iution  of  the  problem 
of   the  fair   rate    fixing  basis. 

He  is  under  political  obligations  bo 
the  voters  of  his  ward,  and  there  is  a 
definrite,  or  impl'ied  promise  on  his 
part  to  reduce  rates  in  return  for  his 
election. 

He  i's  himself  a  coniS'Umer  of  public 
stivice  and  hais  his  owa  natural   incli- 
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minded    person. 

When  he  is  not  a  fair  and  honor- 
alle  citizen,  and  such  cases  have  been 
k;.own.  it  is  impossible  lo  tell  where 
he    will    stand'. 

Tb-ere  can  be  no  more  unfair  con- 
dition Imagined  than  lo  expect  a  fair 
adjustment  of  public  service  rates  from 
a  man  who  has  absolutely  no  element 
in  his  relationship  to  the  pujbiic  service 
company,  other  than  that  to  lead  him 
to   cut    the  rates   down. 

The  question  always  is.  "how  much 
ure  the  rates  to  be  cut  down?"  And 
not  "how  are  the  rates  to  be  adjusted?" 

The  councilman  is  handicapped  by 
public  suspicion  of  graft  if  he  is  fair 
to  the  public  service  company,  or  Is 
blamed  by  the  citizens-  for  n'Ot  doing 
his  duty  to  hi®  coniStitutents  who  elect- 
ed  him,    if  he   does   not    ;'ut    the    rates 

The  rates  for  public  service  have 
been  thus  forced  down  in  price  at 
alout  the  same  rate  that  other  neces- 
.'^lities  of   life   have  gone   up. 

A  decrease  in  rates  cinnot  continue 
ir.iefiniltely.  for  sooner  or  later  it  will 
'■e;uih'  the  zero  point. 

During  the  period   In   which   the  pub- 
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lit  service  has  been  de\  eloped,  it  has 
been  steadily  forced  down  in  price, 
while  labor  and  the  cost  of  living  and 
most  all  raateri'als  have  steadily  gone 
up. 

II  ft-aml®  to  reason  that  with  two 
tilings  moving  In  the  opposite  dircc- 
ticns,  the  one  down  the  other  up.  tne 
ppparent  speed  of  their  departure  from 
eECh  other  is  rapid,  and  ii  takes  but  a 
short  time  for  them  to  reach  th-e  ex- 
tremes  of  separation. 

The  public  service  companies  have 
been  bled    till    they   are   :inaemic. 

They  have  been   starved   till   they  are 
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The  public  servit-e  has  becon 
big  end  of  business,  and  it  stands'  to 
reaison  if  the  big  end  of  the  business 
is  s-ick.  tihe  remainder  of  the  business 
body   cannot   long   remain    well. 

That  is  what  is  increasing  the  army 
of    unemployed. 

Samson  destroyed  himself  as  well  as 
hie  enemies  when  he  pulled  down  the 
p. liars    of    the    temple. 

The  publi<c  service  companies  are 
suffering  from  a  lack  of  confidence  on 
tlie  part  of  the  investing  public  in 
their   safety   and   stability. 

It  is  an  often  heard  complaint  ihat 
they  are  overcapitalized  and  that  stock 
i's    v/atered, 

Th^®  is  partly  true  In  some  cases,  but 
is  largely  due  to  laws  made  to  liarrass 
rpther   than    to   lieip   corporations-. 

All  the  pioneers  In  public  service 
know  to  theiT  so'i-row  that  when  a  de- 
mand had  firPt  to  be  created  for  the 
service,  all  the  so-called  securities 
were  liquid,  and  a  buyer  of  bonds  warn 
niot  an    investor,   but   a   bold    speculator. 

If  the  ti'de  took  him  io.  he  was  suc- 
cessful, if  it  took  him  out  lie  was  a 
wreck. 

Corporations  were  a  nil  are  oblige'l 
to  lay  a  large  foundation  bo  meet  the 
c^rndltions  of  growth,  and  are  obliged 
to  mske  their  provi-sions  In  the  start 
of  the  business  for  future  growPh.  due 
to  the  cum'berswme  corporation  laws, 
th-at    make    enlargement    :;o    difficult. 

There  has  been  forced  on  them  the 
combination  of  small  oorporitions. 
tha't  were  organized  to  n-eet  the  smaP 
dcmanid's  for  s?rv1ce  in  the  beginning. 
&nd  these  companies  must  be  kept  alive 
end  fully  organized  until  the  l^^t  of 
lleir  obligations 'have   been   met. 

Thus  the  holding  company,  inter- 
locking directorates  and  affiliated  com- 
pa  n'i  eis,  u  nder  tii  e  corpora  t  ion  laws, 
become  a  necessity. 

Jt  has  heen  made  more  and  more  on- 
erous and  aifficult  to  incorporate  com- 
pj-nies  and  to  transact  corporate  busi- 
i.-eps.  the  idea  being  to  harrai-^s  and  d'i's- 
courage  ra tli er  t ha n  to  a ivl  coipor-at e 
investment. 

,  ^^U  pf  these  things  have  made  it 
nic-re.*a(iffieult  to:  fi im !>*«■. t'.i e?e 'foncer»9. 
recessitating  stock  bonuses,  but  none 
of  the  obstacles  of  law  are  so  potenit 
as  the  fear  on  the  pain  of  the  investing 
public  th^t  tliey  will  he  ground  to 
powder  between  the  upper  and  nether 
miilstoaes    of    commission      regulation 
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and    municipal    rate    fixing. 

This  condition  of  financial  in&tabil- 
i'ty  may  not  seem  to  be  of  much  in- 
terest to  the  consumer  of  public  serv- 
ice, but  in  the  end  t'he  consumer  will 
T'&y  for  the  ruinous  sacrifices  the  pub- 
lic service  company  has  had  to  make 
in  order  to  deliver   the  service. 

With  the  settlde  condi'tion  that 
would  be  brought  about  by  the  com- 
plete regulation  of  i>olicies  and  in- 
come by  a  juj-t  tribunal,  the  finances 
of  the  companies  sihould  be  so  vastly 
improved  thait  it  would  te  possible  to 
sell  the^iT  securities  at  or  near  par  in 
the  open  ma^rket.  for  they  would  then 
be  sought  as  a  safe  inTtitment.  rather 
tiian  as  a  speculation,  the  con.tract  for 
works  could  be  let  to  ihe  lowesit  re- 
sponsible bidder,  and  the  company 
and  the  public  tibmug-h  it  would  have 
the  full  value  of  the  economy  in  cost 
in    the   reduced   coot  of   t.ic   service. 

The  condition  of  the  puhlic  siervice 
company  may  be  justly  compared  witli 
that  of  a  snake  trying  to  crawl 
thorough  a  hole  un'der  a  high  wall,  the 
public  service  commision  punching  it 
on  the  tail  to  speed  it  up.  the  public 
on  the   other  side   beating    its   head   off. 

To  give  good  service,  tie  public  serv- 
ice company  must  be  properly  sus- 
tained, it  cannot  be  expected  to  furn- 
ish the  best  service  at  the  best  econ- 
omy under  the  strain  of  fear  of  anni- 
hilation of   the   values  of  its   securities. 

And  under  tiie  present  conditionis 
thi's  fear  is  ever  present  for  there  are 
so  many  people  that  would  like  to  use 
the  machinery  of  municipal  competi- 
tion to  wreck  the  privately  owneid  pub- 
lic   service   company. 

This  effort  is  now  being  made  in  the 
two  largest  municlpalites  in  the  state 
and  many  of  tthe  best  citizens  have 
their  sen-se  of  honor  so  eclipsed,  by 
petty  spite,  that  t/liey  think  it  a  square 
deal. 

This  desire  on  the  part  of  tlie  people 
to  get  the  public  service  in  some  lines 
into  th-e  o-wner3.hip  of  the  municipality 
is  due  on  the  part  of  many  who  know 
they  will  liave  to  pay  more  for  poor 
er  service,  to  their  antipathy  to  the 
puhlic   service    company. 

It  is  due  on  the  part  of  many  more, 
who  honestly  believe  on  account  of 
Kpresentatioms  made  t^  them  that 
there  will  be  a  lower  i-aie  and  better 
seivice,  e-ven  though  they  know  the 
ir.^esitment  and  operating  expense  will 
he  higher. 

It  is  a  hope  that  siome  ^.ay.  some  one 
e-ise  will  have  to  carry  their  burdens. 
.  All  the  experiments  tl^us  far  made 
with  the  municipal  ownership  have 
ipal     public 
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At  least  such  municipal  public  serv- 
■c  as  is  in  competition  with  privately 
wned>  public  service  in  the  same  line 
hould     be    regulated     by     the    railroad 
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It  would  be  far  wiser  were  a  law 
enacted'  by  tile  congress  to  begin  at  the 
sea.t  of  tlie  trouble  and  regulate  the 
tri-:sts  as  to  tlieir  financial  stabilHy 
and  tlie  prices  of  their  products  to  the 
public,  and  t'liereby  maice  the  present 
big  business  securities  a  safe  invest- 
ment for  the  many,  rather  than  to  try 
to  scatter  the  evil,  only  to  add  to  the 
cost    of    their    adminiisitration    and    re- 
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The  need  of  competitioi.  between  the 
public  service  companies  in  the  same 
market  is  entirely  removed  where  the 
flnancies.  tlie  rates  and  the  duality  of 
service    are    ail    regulated    by   a   public 

It  Should  be  the  policy  of  the  public 
and  of  the  public  service  commissions 
to  encourage  combinations  in  the  same 
natural  field,  for  this  all  tenids  towardts 
and  leads  to.  a  reduction  of  the  cosit  of 
the  public  service  both  l.y  the  reduc- 
tion of  the  overhead  costs,  and  -also 
by  the  rem'oval  of  unnecessary  dupli- 
cation' of   pl'ant. 

Oompetition  and  duplic;.tion  in  tele- 
phone service  particularly  is  not  only 
utter  tolly  under  regulation,  it  is  a 
crime  againsit  the  comnvon  people.  The 
removal  of  competition  sihould  alE«  add 
to  the  element  of  financial  security  and 
lead  to  the  economy  of  extension  of 
service,  that  can  be  had  only  with 
financial    stability. 

A  sane  state  regulation  removes  any 
ocuse  for  the  foolish,  impractitai  and 
drafiitic  regulations  imposed  on  the  de- 
vel'opment  of  waiter  power  in  the  for- 
est reserves  by  the  officials  of  the  Fed- 
eral  Government. 

The  people   of   the   states    where    the 
public  utilities  are  commission  regulat- 
ed  are   only    hampered    by    thi 
eral    reguiatiions.    and    the    Federal    i 
ater    powei    deveiopn 
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costs  more   to   somebody    than   privately 
owned   public  service. 

states. 

Tlielse    regulationis    arc     inleiided     to 

The  reason   that  in  some  cases  it  ap- 

cover  the  same  .iurisdict'on  as  that   of 

pears    t'o  be    cheaper    is    because    of   the 

the  public  service  commission,  but  they 

metho'd      of    distribution    of    cowts      by 

are    unsetlling    of    the    financial    sitand- 

the    bookkeeping      methods      employed. 

ing.   owing  to  t'he  revoking  clause,   and 

The  burden   is  not  so  fairly  di'Strihuted. 

jre  based  on   the  Federal  policy  of  pre- 

as th'e  tax  deficit   must   be  liorne  by  the 

venting  combination,   whlih   is  also  bad. 

propel  ty  owner,  who  nui.v    not  even  be 

The    people    of    the    Etate    should    not 

a  conisumer  of  public  sen  ice. 

he   obliged    to  pay   the   Federal  Govern- 

Competition      in      public    service    be- 

ment for   fire  use  of   Its   cwn  water,   for 

tween  a  municipal  and  piivately  owned 

this  is  what   tile   forest   service  charges 

public    service    company    is    unfair    and 

s  mount   to. 

expensive,    both     to    the  ^  public  '  s>e*^Vice 
company   and    tlie   municipality. 

It  i^iould  be  made  possible  by  a  law 
giving  such   power  to  the  railroad  com- 
mission   as    to    prevent    coinpetltion    be- 
tween  a    municipality    and    n    privately 
owned  public  service  company. 

•  >fo''wateri  power  is  worth  anything 
tc  anyone  not  connected  with  an  ex- 
isting power  company,  for  tlie  reason 
tl-.at  it  is  the  policy  of  the  i-ailroid 
commission  to  prevent  competition  ex- 
rtpt  as  a  matter  of  puhli,  convenience 
and    necessity. 
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This  policy  is  not  only  rigll.t  as  tend- 
ing to  stabilize  the  existing  eompaniels 
but  R  is  to  the  interest  of  Uie  public  as 
well. 

Tlvere  will  be  n.o  new  water  power 
development  in  California  for  general 
distribution,  except  by  some  one  or 
other  of  V}'.e  existing  companies,  an-d 
Iil'tre  sihO'uld   not   be. 

.\s  time  goes  on.,  more  and.  more  .of 
tire  niecessities  and  comforts  of  life 
tij  at  are  su'bject  to  general  dlsitribution 
will  come  under  lilie  head  of  public 
service,  for  there  in  a  ccnsitant  accre- 
ticn  of  inventions  tliat  at  flrsl  are 
luxuries  and  finally  become  by  use 
rece.ssities.  .ind  their  g-eneral  distri- 
bution   make   tliem    public    service. 

Tlie  ra.tes  a-s  well  as  the  finances  of 
t'he  public  service  companies  isiliould  be 
Ifgulated  by  the  railroad  commission, 
because  W  is.  tlie  only  fair  tribunal 
capable  of  coming  to  a  just  decision 
as  to  the  relations  of  the  public  serv- 
ice companies  to  tJie  public  and  the 
public  to  the  public  service  companies: 
because  it  i's  the  only  way  ttia.t  confi- 
denice  can  b©  restored  in  the  public 
seivice  securities,  and  slaibility  given 
to  the  investmeU't:  because  this  sta- 
bility insures  to  the  benefit  of  the  oon- 
»ume-r  who  will  tih.ereby  receive  the 
maximum  of  service  at  the  minimum 
cost:  and  because  tlie  public  needs 
I  1  otection  from  tlie  exactions  of  the 
public  service  companies,  and  the  pub- 
lic service  compan.ies  need  to  be  pro- 
le .ted    from    the   avarice    of    the    public 
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brioks  is  generally  placed  at  S'A  to  S% 
inches  long.  4  inches  wide  and  2H  to 
■2i%  inches  thick.  But  there  are  plenty 
of  bricks  both  larger  and  smaller  than 
this  size.  Some  in  New  York  are  used 
a.s  .small  as  small  as  714x3%x2  inches, 
ar.d  as  large  as  9x4V4x2te  inches.  The 
la'ger  size  with  joints  will  lay  up  80O 
to  the  thousand  in  a  w.aM  of  standard 
measureme.it,  and  the  small  size  1100 
and   more    to    the   thousand-brick    meas- 

Varlntlan   In   Priced  of   Brick. 

BriKiks  vary  in  price  as  much  as  in 
siize,  and  while  $6.50  to  S7  per  thousand 
may  li©  the  average  price  at  the  yard, 
they  may  in  some  instances  cost  |8  to 
lit  per  thousand  or  seconds  a.s  low  as 
$1!  per  tliouisand.  The  quality  of  the 
I  ricks  must  be  clearly  specified  before 
E-i.y  figuring  can  be  undertaken.  The 
cost  of  getting  the  bricks  delivered 
varies  greatly,  depending  upon  condi- 
tions.     Usually    in    cities    where    brick- 


ards 


the 
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charge  a  uniform  price  for  delivery 
If  Shipped  by  train  frcm  the  brick- 
yard's, tlie  cost  of  freight,  unloading 
and  hauling  must  all  be  added  to  the 
cost  of  the  materials.  These  charges 
may  amount  to  sever. l  dollars  per 
thousand  in  some  locali'ics.  The  con- 
dilio-ns  of  the  streets  and  roads  makes 
an  important  factor  in  the  situation. 
For  ins-ance  while  a  te.im  may  haul 
1500  bricks  as  a  load  across  good  city 
streets,  the  spame  team  could'  barelj 
haul  inore  than  500  bricks  over  rough 
dirt  roads  of  the  country.  All  .these 
frctoirs    musf    be    considered    before    the 
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Kiys  fewer  by  iv,0  bricks  in  an  hour 
thi-n  if  lie  used  mortar  softened  witih 
one    part    lime. 

For  a  cubic  yard  of  miortar  then, 
wiiiu  sandi  at  50  cen.ts  per  cubic  yard, 
lime  at  50  cenits  per  barrel  and  cement 
i.t  ?],75.  we  would  -have  about  the  fol- 
lowing coets  W'itli  A  proportion  oif  1  to 
?.    lime   mortar: 

Sand,  0.85  cubic  yards,  at  50c,  $0.43; 
2  barrels  llnne  at  50c,  $1.00;   total.  $1.43. 

A  richer  ankl'  better  formula  of  lime. 
c.-men.t  and  sand  in  the  proportion  of 
1    lo   -l,    woul'd'  have  the   following  cost: 

Sand.    0.85    cubic    yards,    at    50c,    $0.43; 

1  barrel  lime  at  50c,  $0.50;  1  barrel  ce- 
ment  at   $1.75,    $1.75;    total,    $2.68. 

For  a  stronger  oemenit  aomimonly 
used  for  engineering  and  underground 
work  wiith  a  proiportion  of  1  to  3,  we 
would  'have   this: 

Sand.    0.85    cubic    yarids.   at    50c.    $0.43; 

2  barrel's  cement  at  $1.75,  $3.50;  total, 
$;!.93. 

The  cost  of  sand  is  purely  arbitrary 
and  cannot  be  fixed.  It  can  often,  be 
Ol-tained  for  tihe  cos^t  of  carting,  but  It 
rarely  costs  as  m.uch  as  $1  per  cubic 
yard.  However.  tih1«  must  be  consid- 
ered for  eacli  locality,  and.  prices  ob- 
tained before  any  estimates  are  put  in. 

If  1000  Ivricks  of  SVtx4x2iV4  inches 
V.  ere  piled-  up  sonKl  witihout  mortar. 
tliey  would  occupy  1.65  cubic  yards  of, 
SI  ace.  If  the  'bricks  coF't  $6.50'  per 
housanid'  a  cubl-c  yard  of  them  would 
ccst     th^n     approximately     $3.96.       This 
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Tive  cofiit  of  brick  work  must,  of 
rci;rse.  vary  considerably  owing  to  the 
wage  scale  and  the  cost  of  bricks,  sand, 
lime  and  la boi'.  Th e  ra t h er  a rb itra ry 
rules    figured    by    ma&ons    to    ascertain 

in  figuring  out  estimateo.  but  they  are 
frtquemtly  far  off  the  actual  cost.  The 
only  sure  way  for  taking  up  the  prob- 
lem initelligently  is  to  study  all  the 
various  Items  carefully,  and  then  mak- 
ing estimates  for  the  particular  job 
b£5.ed  on  thls'  data.  If  one  is  consid- 
ering a  job  of  any  size  great  care 
sCiould  be  exercised  in  verifying  these 
figures. 

In  making  suc'h  estimates  the  cost 
Sihould  be  made  first  on  lihe  materials 
and  then  on  the  labor,  including  all 
Incld'emtal  expenses.  A  rule  that  is 
adO'pteid  by  engin'eers  for  brickwork  is 
to  figure  on  14  bricks  per  square  foo't 
of  9-inch  wall,  and  21  bricks  per  square 
fcot  of  13»^-inch  wall,  making  deduc- 
tions for  all  openings.  ThiB'  means  an 
allO'Wance  of  7  bricks  per  square  foot 
for    each    half-brick    thickness    of    wall. 

If  we  accept  this  method  of  figuring 
we  have  48  square  fe&t  of  12'^-incih 
wall  for  eadhi  tho'usand  bricks,  or  prac- 
tically 2  cuibic  yards.  This  frequently 
taken  as  the  stanidiard  unit  of  measoire- 
ment.  Masons,  however,  usually  figure 
on  22  H  bricks  per  square  foo.t  of  12- 
indi    wall,    which    includes  all    openings 

In  former  years  manufacturers  of 
liricks  had  a  few  -sitandard  sizes,  and  it 
^^  as  much  simpler  to  apply  the  arbi- 
trary rules  for  estimating  hy  the 
thou'sand;  but  today  the  size  and  thick- 
ness  of  bricks  varies  conisiderably,  and 
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of  mortar  and  scaffolding 
requited  should  next  be  taken  up.  Of 
course,  the  amount  of  mortar  used  de- 
pends upon  tihc  thickne.^s  of  the  joints, 
anid  the  joints  vary  a  good  deal  In  dif- 
ferent classes  of  work.  Taking  the 
standard  joints  as  a  guide  the  amount 
of  mortar  required  per  thous'and  bricks 
wiM  he  as  follows: 

With  %-inch  joints.  H  cubic  yard 
mortar.  With  Mi-inch  join-ts,  %  cubic 
yards  mortar.  With  %-inch  joints, 
4-5  cubic  yard's  mortar. 

The  amount  of  mortar  needed  being 
ascertained.  iX  is  next  wise  to  propor- 
tion the  ingrediemts  so  that  orders 
can  be  placed  accordingly.  Limo  mor- 
ar  i'9  used  today  only  ir  the  cheaper 
class  of  sitructures.  annJ  it  s'hould  never 
1 )  e  us  cdi  in  a  n  j-  h.ea  v  y  w  o  rk .  n  ei  th  er 
should  it  be  used  when  exposed  to 
grt'at  dampness.  In  engineering  sitruc- 
tures  and  in  underground  work  all 
cement  nTortar  is  frequently  specified 
rnd  us-ed.  But  for  the  majority  of 
jobs  sandi  and  Portland  cemen.t  in  the 
proportion    of    1    to    3.    4    or    5    are    used 


glance  the  relative  cost  of  bricks  and 
mcrtar.  In  the  case  of  the  cement 
mortar  the  cost  of  bricks  would  be 
pructioally  the  same  as  the  mortar,  but 
foi  lime,  cemenit  and  sard  mortar  the 
cost  of  the  latter  would  be  about  one- 
th.ir^i  less  than  the  bricks,  and  for 
plain  lime  mortar  the  difference  in  the 
cost    Is   more    striking. 

Having  analyzed  the  cost  of  mate- 
rials, so  that  tihe  estimator  can  get 
clearly  in  mdnd  Che  relative  amount 
and  cost  of  the  various  ingredients  of 
his  trade,  the  labor  cost  should  n-ext 
be  taken  up.  Lahor  is  the  one  item 
that  makes  brick  laying  so  expensive 
in  seme  parts  of  the  country.  The 
cost  of  materials  are  fairly  constant 
tft.roug'hout  the  country,  but  labor  Is 
not.  This  varies  as  greatly  as  the 
efficiency  of  the  men  themselves.  Hig'h 
wages  do  ntot  always  mean   higli-grade. 
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yard  of  1  to  3  mortar  ther- 
quired  .85  cubic  yard  of  sand  and  2 
barrels^  of  Portland  cement  or  lime. 
Usually  both  lime  and  cement  are  used 
w  ith  the  sand,  but  these  vary  consid- 
erably i'n  proportoin.  One  part  lime, 
one  part  cememt  to  six  parts  sand  is  a 
cqnwuon  speeificationi        -  ...••]'< 

One  reason  why  one  part  lime  Is  gen- 
erally added   with   the  cememt  is  that  it 
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v/ith,  andp  in  the  cos.t  of  labor  this 
amounts  to  considerable.  In  Uie  mod- 
ern efllciency  movement  attention  must 
be  given  to  such  little  details.  A  'bricK- 
lajer    working    with      cement      mortar 


Bricklayers  are  paid  aU  the  way 
from  50  andi  75  cents  anId  more  per 
h'cur.  Probably  60  cents  Is  as  near  the 
average  paid  throughout  the  country 
as  can  he  made.  Hod  carriers'  and  ma- 
sons' helpers.  Who  keep  the  bricklayer 
supplied  with  mortar  and  building 
sc.^ffoIds,  receive  from  30  to  45  cents 
and  more  per  lioqr.  These  rates  vary 
so  miaterially  that  one  can  never  figure 
on  a  job  In  another  town  or  state 
without  knowing:  exactly  beforehand 
the  union  scale  of  wages  prevailing 
there.  It  is  never  safe  lo  assume  tliat 
the  same  wages  are  paid  in  any  two 
places.  Many  a  contractor  has  lost 
heavily  on  contracts  simply  through 
fallurfr  to  -  ascertain:  in- ■  sfavahce  the 
exact  sc-ale  of  wages  prevailing  in  cer- 
tain towns  both  for  masons,  laborers. 
1  od    carriers    and    carpenters.      Figured 
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lighi 
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nw    much    does    la bor    cos t    per    th ou - 
:iid   bricks. 

COM    of   Labor   per   M    Brick*. 

The  answer  tto  tlils  depends  upon  the 
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ability  aiid  efficiency  of  t'he  men  and 
t'lie  amount  of  work  tihe  contraotoir  can 
th«  laying  of  50  bricks  by  a  niaji  may 
be  cori'Sidered  a  good  days  work,  the 
get  frorn  tTiem  in  a  day.  While  work- 
ing on  narro-w  piers  and  proje^^tions, 
average  on  a  S-inch  wall  may  be  at 
Uie  ra^te  of  1100  to  1400  in  a  nine-ho-ur 
day.  On  13-inc'h  walls'  the  average 
sIiouM  run  ajs  higtli  as  1300  to  1600 
'bricks,  and  oti  an  IS-inch  to  22-iTicli 
wall  from  1500  to  22000  bricks  in  nine 
hours  !per  man^  On  heavy  foundations 
wl'.ere  tHie  work  is  the  simplest,  it  is 
not  uncommon  for  bricklayers  to  aver- 
oge  3.00O  bricks  a  day  and  even  5.000 
bricks'  have  been  laid  by  bricklayers 
w'lien   rusihed. 

On  buildings  equipped  with  an  ele- 
vator and  distriliuting  arrangememts, 
t'he  labor  of  laying  bricks  may  be  as 
low  as  $1  per  thousand,  but  on  higli 
bi-ildingis  and  narrow  walls  the  labor 
may  run  all  the  way  from  $2  to  |4  per 
thouisand.  Tlie  co&t  of  scaffolding  must 
■be  considered  in  all  such  contracts,  for 
this  takes  labor  and  materials.  A  car- 
peniter  m-us.t  be  employed  for  scaffold 
ercc-tion  at  rates  ranging  from  20  to 
40  cents  per  hour.  The  carpenters  may 
be  w  i  tth  dira  w  n  from  soni  e  oth  e  r  part 
of  t'h-e  building  to  erect  the  scaffolds, 
but  the  charges  for  their  time  should 
be  placed  to  the  cost  of  bricklaying, 
ft  liardlly  pays  to  get  masons  or  ma- 
sons' helpers  to  erect  the  scaffold*. 
They  do  tftie  work  clumsily,  and  often- 
times ini  such  a  way  that  the  scaffolds 
are  dangerou's.  Eesi-d'es  this  it  takes 
them  much  longer  to  do  tilie  work  than 
a  skilled  carpenter.  Hod  carriers  and 
mortar  men  are  beter  at  at  their  par- 
ticular joibs^  and  it  rare.y  pays  to  at- 
tcmipt  to-  turn  them  to  another  skilled 
trade    even    in^   emergencies. 

THie  cost  for  laying  a  cubic  yard  oT 
brl-cks  in  a  wall  may  then  be  figured 
out    as    follows: 

Materlalfi. 

459    brlckis    at    ?7    per    M ?2.84 

F!-eight    on    bricks    50 

^4    cubi-c    yarki'   sand    11 

Freig-lit    on    sand     06 

0,22  ibbl.  of  cement  at  J2  per  bbl..  -.44 
1    bu.  lime  at   20  ceats 20 

Total      $4.21 

L^l>or  for   Cubic   Yard    of  Wall. 

Bricklayers     $2.62 

Laborers     93 

Oarpen^ters     39 

Unloading    materials    58 

Total    labor    $4.52 

Total    material*    4.21 

Ijahor    and    materials     $8.73 

As  1000  bricks  of  the  average  size 
when  piled  up  solid  ^vithout  mortar 
makes    practically       1.65      cubic      yards 
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out  even.  There  are  many  th 
which  interfere  with  the  proper  w 
ing  out  ot  the  rules.  Tl-.e  charace 
tiie  wall,  time  lost  through  the  : 
delivery    of    materials,    interruption. 
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good  joints  increases  this  pile  sio  that 
the  .tiJiousand'  bricks  when  laid  up  in 
a  wall  equals  about  two  cubic  yards, 
it  will  be  seen  tliat  doubling  the  above 
ec  mjate  for  each  cubic  yard  of-  wall 
w«  liiove  t'he  cost  per  thousand  bricks 
at  $17.46.  whi-ch  includes  all  materials 
anid  labor. 

The  work  figured  by  the  ordinary 
rules'  for  a  snap  estimate  will  be  a  few 
dollars  under  this  estimate.  But  a 
snap  estimate  is  never  intended  to  be 
more  than  a  guide.  Masons  generally 
employ  the  ordinary  rule  and  then  add 
a  dollar  or  two  to  make  sure  of  coming 
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FirniM    deHlrlng    newM    on    Npeclal 

clasNc-M     of     buildlngH,       nuoh       aa       Bank*. 

ChureheH,    ScIiooIh.      Hotels,    etc. 

(Till  Hiid     micb        itenif*       all     elaaslfled       and 

grouped     under     proper     headings. 

coniiiieneint?    on    this    pagre.        These    aame 

IteniH     are     aKoln     repented     under 

«*LO<  ALATIBS"    In      the      last    part    of   •nr 

newM     department. 

APARTMENT  HOUSES. 


SAN  FRANCISCO — Apartment  house. 
7  fctory  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect.  C.  A.  Meuss- 
dorfter,  Humboldt  Bank  Bldg..  S.  P. 
Owner's  name  withheld.  This  building 
will  be  erected  on  Powe;l  street  near 
Washington  and  will  cover  a  large 
ground  area.  Construction  will  te 
practically  fireproof.  Inlerior  will  be 
arranged  for  a  large  niimher  of  two. 
three  and  four  room  suites.  Pine  and 
hardwoods  will  be  used  in  the  interior 
finish.      Plans   provide    for    steam  heat. 


hot  water  supply  and  dumib  waiters. 
All  suites  will  have  wall  beds  and  pri- 
vate baths.  Bath  rooms  will  have 
composition  fioors  and  tile  wainscot. 
Main  entrance  lobby  pnd  reception 
hall  will  be  finisihed  in  hardwood  with 
ornamental  plaster.  Entrance  will  be 
finished  in  tile  and  marble.  Exterior 
of  the  building  Vill  be  fi>ced  with  ce- 
ment plaster  and  pressed  brick.  Plans 
are    being    prepared. 

SAN  FRANCISCO — Apartment  boose, 
2  story  and  base,  frame,  f1 0,000.  Archi- 
tect, none.  Owners,  Mr.  and  Mrs. 
Kohlby,  represented  by  J.  Prout,  2020 
Turk  street,  S.  P.  The  building  will 
be  erected  on  the  south  .=  ide  of  Fulton 
street  west  of  Broderlck.  and  has  heen 
designed  to  contain  four  modern 
apartments  of  three  and  four  rooms 
each.  Interior  finish  will  be  ot  pine 
and  redwood.  Oak  floor.-5  will  be  used 
in  the  dining  rooms.  All  suites  will 
liave  wall  beds  and  private  bath  rooms. 
Bath  rooms  will  have  composition 
floors  and  tile  wainscot.  Automatic 
water  heaters  will  be  installed.  Bach 
living  room  will  liave  rn  open  fire 
place  with  tile  mantel.  Entrance  will 
be  finished  in  tile  and  i,.arble.  Exte- 
rior of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete  and  the  work  will  be  done 
by    Day    Lahor    under    the    direction    of 
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SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $25.0'00.  Ar- 
chitect. William  H.  Crim,  Jr.,  4'25  Kear- 
ny street,  S.  F.  Owner's  name  with- 
held. The  bunding  will  be  erected  on 
Mission  street,  and  has  oeen  designe<l 
fo'r  stores  on  the  first  floor  and  a  num- 
ber of  two  and  three  room  suites  on 
the  upper  floors.  All  suites  will  have 
wall  beds  and  private  bath  rooms. 
There  will  be  a  steam  leating  system 
and  hot  water  supply.  Interior  finish 
will  be  of  pine  througliout.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot      Patent  stare  fronts  are 


spetifled.  Exterior  of  the  building 
will  be  covered  with  rustic,  s'hiplap 
and  cement  plaster  on  metal  lath. 
Pl-tins  are   now   being   prepared. 

TACOMA,  WASH.— Ap.iriment  bouse. 
4  story  and  base,  brick  and  steel.  $135,- 
000.  Architects.  Heath  &  Gove,  Na- 
titnal  Realty  Bldg..  Tacoma.  Owner's 
name  withheld.  The  building  will  be 
erected  at  the  corner  of  13th  and  C 
streets,  covering  a  considerable  area. 
There  will  be  a  total  of  twenty-two 
suites  of  from  two  to  five  rooms.  In- 
terior flnish  will  be  of  pine  and  hard- 
wood with  some  oak  floors.  Plans  pro- 
vide for  steam  heat,  elevator  service, 
a  \acuuiTi  cleaning  plant  and  hot  water 
.supply.  Bath  rooms-  will  have  tile 
wainscot  and  composition  floors.  V/ali 
beds  will  he  installed  in  all  apart- 
ments. Exterior  of  the  building  will 
be  faced  witli  pressed'  brick  and  terra 
cotta.  Plans  will  go  out  tor  figures 
within    thirty    days. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  3  story  and  base,  briok  and 
steel.  Cost  not  stated.  Architects,  R. 
D.  King  and  B.  C.  Taylor,  Consolidated 
Realty  Bldg.,  L.  A.  Owner,  Ellas  She- 
doudy.  The  building  ti  ill  be  erected 
on  a  corner  site  coverln:;  an  area  of  50 
by  130  feet.  There  will  be  three  stores 
on  the  flrst  floor  and  a  total  of  65 
rooms  arranged  in  two  and  three  r:>om 
suites  on  the  upper  floors.  Interior 
will  he  flnlshed  In  pine  throughout. 
There  will  be  steam  heat,  a  hot  water 
system  and  vacuum  cleaning.  Patbnt 
store  fronts  and  plate  glass  windows 
are  specified.  Bath  rooms  will  he  fln- 
ished  in  tile  and  will  have  composi- 
tion floors.  Wall  beds  will  be  used  In 
all  apartments.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  hrick. 
Plans  are  being  prepared  and  when 
complete  the  work  will  bo  done  by  Day 
Lrbor. 

Contracts    Awarded. 

LOS  ANGELES.  OAL.  —  Apartment 
house.  2  story  and  base,  brick,  $20,192. 
Architects,  Buchanan  &  Brockway.  65 
North  Raymond  avenue,  L.  A.  Owner, 
F.  De  Witt  Smith.  Contractor,  William 
C.  Crowell,  Chamber  of  Commerce 
Bldg.,  L.  A.  Contract  price,  $20,192. 
♦ 

BANES. 
Contracts   Awarded. 

REDONDO  BEACH.  LOS  ANGELES 
OO.,  CAL.— Bank,  2  st  iry  and  base. 
Class  A  construction,  S17.600.  Archi- 
tect. L.  B.  Pemberton.  Auditorium 
Bldig.,  L.  A.  Owners.  Farmers'  and 
Merchants'  Bank.  Contractor.  Carl 
Lecnardt,  H.  W.  Hellman  Bldg..  L.  A. 
Contract    price,    $17,600. 


VWdlics.lay,     F.linin  iv     J,     v.l\  I 

BATH  HOUSES. 

SAN  RAI.'AEL.  MARIN  CD..  CAI*— 
Batli  hou£e.  1  story,  reinforced  con- 
crete. Cost  not  stated.  Architect. 
Thomas  O'Connor,  104  D  street.  San 
Rafael.  Owners,  City  oi  San  Rafael. 
This  work  has  been  mentioned  here 
before  when  p'lans  were  being  pre- 
p.Tred.  WoUklng  drawings  liave  been 
completed  and  received  tiie  approval 
of  tile  City  Trustees  ana  flg-ures  are 
now  bcins-  called.  Bids  ..-ill  lie  opened 
on'FeOjruary    9Ui.      Plans   and    speclflca- 


11  red 


Chi 


tect.  Construction  will  be  of  reinforced 
concrete  throughout.  Exterior  will  be 
faced  with  c»inent  plaster.  .Mechanical 
equipment,    modern    hath    house    plumb- 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 

.SA.N  FRAN'CISOU — W.iATt  construc- 
tion, timber  and  pile.  Cost  not  stated. 
Er.gineer.  Assistant  Stale  Engineer, 
Ferry  Bidg.,  S.  P.  Owners,  State  of 
California.  Plans  for  the  construc- 
tion of  Pier  No.  54,  wiiieh  will,  be 
erected  on  the  waterfront  south  of  the 
Ferry  Building,  have  re.-eived  the  ap- 
pioval  of  the  State  Board  of  Control 
and  are  now  out  for  figures.  The  struc- 
ture will  be  similar  to  several  of  the 
new  piers  witli  timher  piles  and  heavy 
tiniber  superstructure.  Plans  can  be 
secured  from  the  Assistant  State  En- 
gineer, Ferry  Building.  Bids  will  be 
opened  by  the  Board  of  Harbor  Com- 
missioners on  February  nth.  An  of- 
ficial proposal  appears  ir,  another  eol- 
iin-.n  of  this  issue. 

TAOOMA,  WASH.  —  Bulkhead  and 
wharf,  $100,000.  Engineer,  City  Emgi- 
neer,  Tacoma.  Owners.  City  of  Ta.oo- 
ma.  B.onds  in  the  sum  of  5100.000  will 
be  voted  on  at  the  gene^-<il  election  in 
April  for  the  construction  of  a  bulk- 
bead  and  wharf  at  Old  Town.  Prelim- 
inary plans  are  now  being  prepared  by 
the  City  Engineer.  Further  mention 
will  be  made  of  tlie  work. 

SEATTLE.  WASH.  —  Bridges,  steel 
and  concrete  construction,  $1. 830,000. 
Engineer  not  selected.  Owners,  City 
of  Seattle.  At  a  meeting'  of  tlie  City 
Council  an  ordinance  was  passed  pro- 
viding for  the  submission  to  the  voters 
on  March  3rd  of  a  bond  issue  In  the 
sum  of  Jl,8'30.000  for  the  construction 
of  bridges  over  the  Lalve  Wasliington 
Canal    and    the    East    Waterway. 

Contracts  Awarded. 

SAN  PRANCIKCO  —  Wharf  office, 
frame  construction,  }2,S00.  Engineer, 
Assistant  State  Engineer,  Ferry  Bldg., 
S.  F,  Owners,  State  of  California.  Con- 
tr-actor.  Joel  Johnson.  Contract  price. 
J2,800.  Note:  A  complete  lis/t  of  the 
figures  received  for   this  work   appears 
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CHURCHES. 

SAN  FR.4!XCIS'00 — Church.  2  story 
and  base,  semi-fireproof  construction, 
$30,000.  Architect,  John  J.  Foley.  46 
Kearny  street,  S.  F.  Owners.  St.  Emi- 
dius  Parish.  Rev.  Father  J.  Hartnett. 
Working  drawings  are  now  Ijeing  pre- 
pared for  the  cliurch  edifice  wliich  is 
to  'be  erected  in  the  newly  created  par- 
ish  of  St.   Emidlus   in   Engleslde.     Tlie 


BUILDING    AND    INDUSTRIAL    NEWS. 
Gothic    style.       he 


design  is  In  tlie  Tudo 
the  Ijuilding  neing  built  in  the  shape 
of  a  ci-uclform  witli  transceptsi  There 
will  be  a  main  auditorium  seating  in 
the  neighborliood  of  GOO  people,  Sun- 
day school  rooms  and  social  liall.  In- 
terior finish  will  be  of  pine  and  oak 
with  ornamental  plaster.  Art  glass 
windows  and  a  marble  sanctuary  will 
he  used.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Bids 
will   be   called   for   shortly. 

SAN  FRANCISCO— Ohurcli.  2  story 
ai-.d  base.  Class  A  construction,  $75,- 
(100.  Architect,  W.  J.  Wythe.  Central 
Bank  Bldg.,  Oakland.  Owners.  Cen- 
tral .Metlrodist  Churcli.  The  building 
will  be  erected  on  property  adjoining 
the  present  Sunday  school  rooms  at 
the  southwest  corner  of  Leavenworth 
ai-d  O'Parrell  streets.  The  main  audi- 
torium will  seat  about  1.000  people. 
Interior  will  be  finished  In  pine  and 
liardwood  with  considerable  orna- 
mental plaster.  Steam  heat  will  be 
installed.  Art  glass  and  marble  are 
specified.  Exterior  of  the  building 
will  be  faced  with  Colusa  Sandstone 
Plans    are    nearly    complete. 

VENICE,  LOS  ANGELES  CO.,  CAL.— 
Church,  1  story,  tower  and  base,  brick, 
$10,000.  Architects,  C.  H.  Russell  & 
Co.,  Union  League  Bldg.,  L.  A.  Own- 
ers' name  withheld.  Tho  building  will 
be  erected  on  Innes  street  and  will 
contain  a  main  auditorium  seating  350 
people,  Sunday  school  rooms  and  pas- 
tor's study.  A  hot  air  system  of  heat- 
ing will  be  installed.  Interior  finish 
will  be  of  pine.  A  tower  containing  a 
set  of  chimes  will  also  be  erected.  Ex- 
terior of  tlie  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

LOiS  .\NGELE;S.  CAL,.— Mission  build- 
ing, 3  story  and  base,  brick  and  steel. 
Cost  not  stated.  Architect.  Robert  H. 
Orr,  Van  Nuys  Bldg..  L.  A.  Owners, 
Cl.riatian  Church,  Department  of 
Women's  Home  Missions.  The  building 
will  be  erected  on  Wall  street,  and  ,ha3 
been  arranged  for  a  chapel,  offlces  and 
class  rcvoms  on  the  first  floor,  20  bed 
rooms  on  the  second  floor  and  six 
suites  of  three  rooms  each  on  the 
third  floor.  Interior  flnisb  and  floors 
will  be  of  pine.  There  will  be  steam 
heat  and  a  hot  water  system.  Exterior 
of  the  building  will  ■■la  faced  with 
pressed  brick  Working-  drawings  are 
being    completed    and     I'sures     will     be 
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Contracts  Awarded. 

SEATTLE.  WASH.  —  .Mausoleum.  - 
story,  reinforced  concrete.  $750,000-.  Ar- 
chitect. Marbury  Somervell.  White 
Bldg..  Seattle.  Owners.  Northwest 
Mausoleum  Co.  Contractors.  Cornell 
Bros.,  Savage-Scofield  DMg..  Seatt"?. 
Contract  price.   $750,000. 


FACTORIES  &  WAREHOUSES. 

OAKLAND.      CAL.    —    Cil      refineries. 


pipe    line 


offic 


etc., 


;o..     110 
Pacific 


Engineer,  Engineering 
Pacific  States  Oil  Refin 
Sutter  street,  S.  F.  Ot 
States  Oil  Refineries.  I'lans  -ire  nov 
complete  for  rehabilitating  the  plan 
recently  destroyed  by  la-e.  Arcbitec 
Walter  H.  Parker.  Holbruok  Bldg..  ha 
prepared    plans    for   a    w-irehouse.    cor 


rugated  ii 
feet,  and 
story    frar 


200    by 


100 


tor 


llfflC 


ted 


Day    Li 


In- 


cluded in  the  plans  for  the  mechanical 
CMUipment  are  a  numlber  of  large  steel 
t.-ii,ks,  pipe  and  pipe  lines,  pumps,  con- 
dcnsors  and  stills.  Praclically  all  work 
will  be  done  by  Day  Labi  r.  Full  par- 
ticulars can  be  secured  from  tlie  San 
Francisco  offices  of  the  owners. 

Contracts    Awarded. 

GRESHAM,  ORE^Motor  car  factory, 
1  story  and  base,  reinfo:ced  concrete, 
$2G,000.  Architect,  P.  Chappell  Browne, 
-Mchawk  Bldg.,  Portlai  d.  Owners, 
Beaver  Motor  Car  Co.,  Lumibermen's 
Bldg.,  Portland.  Contractor.  James  P. 
Ti.ylor,  Couch  Bldg.,  Portland.  Con- 
tract price,  $25,000'.  Note:  This  is  the 
first  unit  ot  a  large  plant  wliich  is  to 
be  erected  this  year. 

COLTON.  SAN  BERNARDINO  CO  . 
CAL. — Factory,  1  story,  brick.  $14,000. 
Architect,  Lyman  Farwell  Story  Bldg., 
L  A.  Owners,  Hydraulic  Truck  Co. 
Contractor.  H.  M.  Holloway.  Wilcox 
Bldg.,  L.  A,     Contract  price.   $14,000. 

I.OS  ANGELES,  CAL — Brewery  addi- 
tion. 4  story,  brick  and  steel,  $15,000. 
Engineers.  Mayberry  &  Parker,  Pacific 
Electric  Bldg..  L.  A.  Owners,  Los  An- 
geles Brewing  Co.  Contractor.  Harry 
C.  Brown,  1666  Westmoreland  -.ivenue. 
L.   A.     Contract  price.   $l.-,.0OO. 


FIRE  HOUSES  AND  JAILS. 


BERKELEY,  ALA.MEDA  CO..  CAL.— 
Fire  houses.  3.  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  W.  H.  Rat^ 
cliff.  Jr..  First  National  Bank  Bldg.. 
Berkeley.  Owners.  City  of  Berkeley. 
These  huildings  will  be  erected  in 
North  Berkeley.  South  Berkeley  and 
Cicremont.  Each  station  will  provide 
apace  for  one  piece  of  apparatus  and 
sleeping  quarters  for  the  men.  Inte- 
rior finish  will  be  of  pine  throughout. 
.Modern  plumbing  and  electric  work 
will  be  Installed.  Exteriors  will  be 
faced  with  cement  plaster  on  metal 
lath.  Plans  will  be  completed  shortly 
and  figures  will  be  called.  Further 
mention    will    be    made    of    the    work    at 


FLATS. 

SAN  FRA.N'CISCO — Flats,  3  story  and, 
base,  frame.  Cost  not  slated.  Archi- 
tect, Charles  J.  Rousseau.  46  Kearny 
street,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  the 
north  side  of  Pacific  avenue  near  Tay- 
lor street,  covering  an  area  of  2-5  by 
62  feet.  Plans  show  three  modern 
flats  of  five  rooms  each.  Interior  finish 
will  be  of  pine  with  some  elm  panels 
and  oak  floors.  Bach-  living  room  will 
have  a   large  open   fire  place  with  brick 


or    tile    1 
finished 


alh 


ill 


and  will  have  compo- 
sition floors.  Automatic  water  heat- 
ers will  be  installed.  Entrance  to  the 
building  lyili  be  finished  in  marble  and 
tile.  Exterior  will  he  covered  with  ce- 
mcnt  plaster  on  metal  latli.  A  pressed 
brick  veneer  base  Is  specified.  Plans 
are  complete  and  figures  are  lieing 
taken   for   the   work. 

.■?AN  FR.^NOISOO — Flats,  2.  2  story 
and  base,  frame.  Cost  not  staled.  .Ar- 
chitect. Earl  B.  Scott,  Humholdt  Bank 
Bldg..  S.  F.  Owner's  name  withheld. 
Tl  ese  buildings  will  be  erected  on  ad- 
joining property  on  California  street 
near  2Ist  avenue,  and  each  building 
will    contain    two    flats    ot    four    rooms 
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eacli  and  a  basement  sufage.  The 
rooms  liave  been  designed  so  as  to 
give  the  largest  possible  amount  of 
space  and  will  receive  sunlight  from 
all  sides.  Interiors  will  be  finished  in 
pine  and  hardwoods  wi:  Ji  oak  floors 
in  tlie  living  and  dining  lOoms.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Entrances  will  be  fin- 
ished in  marble  and  tile.  Eaeli  living 
room  will  have  an  open  tire  place  and 
tile  mantel.  Electric  lieaters  and  tile 
n;antels  will  be  used  in  the  bed  rooms. 
Exteriors  of  the  building.5  will  be  cov- 
ered with  rough  cement  plaster  on 
metal  lath.  Clay  tile  cornices  will  be 
used.  Plans  are  completi>  and  flgures 
are    being    taken. 


GASAfiES. 

♦ 

SAN  FRANCISCO— Garage,  1  story 
and  base.  Class  C  construction,  |10,- 
OtO.  Ar<rhitect,  .Mathew  O'Brien,  Fo.v- 
croft  Bldg.,  S.  F.  Owner.  P.  J.  Mehe- 
gr.n.  The  building  will  he  erected  on 
the  south  side  of  Pine  c  treet  west  of 
Fillmore,    and    has    Ijeen    designed    for 


vill      be 


a  cement  floor,  metal  window  sash  and 
frames  and  -  special  gasoline  storage 
tenks.  Interior  will  be  finislied  in 
pipe.  Besides  the  storage  space  plans 
provide  for  a  large  v.ell  eqtiipped 
machine  shop.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  figures  are 
new    being    taken. 

Contracts    Awarded. 

SEATTLE.  \V.\SH. — G^u  age,  2  story 
and  base.  brick.  $3(),',l(l<l.  Architect, 
ncre.  Owners,  Waterhouse-Sands  Co.. 
.Seattle.  Contractors.  Sound  Construc- 
ticn  and  E'ngineering  Co.,  Lowman 
Bldg..    .Seattle.      Contract    price,    JSn.aoo. 


GOVERNMENT  WORK  AND 
SUPPLIES. 


PROSPECTIVE    BIDDERS. 


Sup«n'lMlne    Architect. 

Specifications  tor  woik  under  the 
olfice  of  the  supervising  architect  have 
been  furnished  to  the  following  firnw 
in  addition  to  those  previously  noted 
in  .these  columns: 
Berkeley,    Cal.,    ConMraetlon,    Feb.    18. 

J.    H.    WIese.      City     National      Bank 
Building.   Omaha.  Neb. 

Grant   Fee,   San   Francisco,   Cal. 

Spaul/ding      Construction      Co.,      San 
Francisco,   Cal. 

Fluth    &    .Morton.    180     lessie    street, 
San    Francisco,   Cal. 

Campbell   Building     Co..     Salt      Lake 
City,   Utah. 

King  Lum.ber  Co.    Oharlotteville,  Va. 

Thurston    &   Co.,   San  Francisco,   Cal-. 

A.   T.    Spence,    180   Jessie   street,    San 
Francisco,    Cal. 

Frank   Gallegher.    ISO      Jessie      street, 
San    Francisco,    Cal. 

Bolberts.    San    Francisco,   Cal. 

Frederick   J.    Amweg.    .\Urston    Build- 
ing.   San    Francisco,    Cal. 
Boonevllle,    Mo..    ConHtraetlOD,    FelK    11. 

The   Potters  Lumber   Co..   East   Liver- 
rcol.    Oliio.  "■    ■  .-al-t. 

C.    W.    Bernsing.    612      .Massachusetts 
Building.   Kansas  City,   Mo. 

Hiram  Lloyd    Building  and   Construc- 
tion   Co.,    .«I3    Odd      Fellows    Bldg.,    St. 


buHiDinq  and  industrial  news. 

Joh-n   G.    Unkefer,    Minerva,    Ohio. 

Thomas    W.    Cissel,       220     S.     Market 
street,    W'ooster,    Ohio.  o 

George    W.    Stiles    Construction    Co.,       I 
1036    Rookery   BMg.,  Olvicago,    111. 

General     Construction    Co..     31st    and 
Galena   streeu.    Milwaukee,   Wis. 

James  Corse,  506  Robinson  Bldg..  Ra- 
cine,  Wis. 

Rogers   &   Kaiser,   Peoples   Gas   Bldg., 
Chicago,   111. 

N.    H.    Shields,    Baum    Blilg..    Danville. 
III. 

Riehards,  McCarthy   &   Eultord,   Hart- 
man   Bldg.,   Columbua    Ohio. 

L.  N.  Wyatt,  Columbus.  Oliio. 

B.   E.  Cassity,  Columbus,  Ohio. 

King  Luraber  Co.,  Charlottesville,  Va. 

W.    H.    Fissell    &  Co.,    1133    Broadway. 
New   York    City. 


Wednesday 
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Walla    Walla,    wash.,    Piles. 

Tile  contract  for  installing  book  and 
file  case  in  the  U.  S.  past  office  at 
Walla  Walla,  Wash.,  has  been  awarded 
to  Davis-Kaser  Co.,  Walla  Walla. 
Wash.,   at    J514.92. 


Civilian  Na^-y-Yarfl   nianasfenient. 

There  is  an  animated  revival  of  the 
discussion  among  members  of  the 
Hi.use  Naval  Committee  of  legislation 
which  sihall  touch  in  a  vital  way  on 
tile  management  of  navy  yards.  "Wlien 
Secretary  l>aniels  appears  before  the 
committee  In  the  course  of  the  next 
week  or  two  he  will  be  asked  to  give 
his  views  on  the  subject.  He  has  been 
looking  into  the  problem  and  has  had 
I  lie  benefit  of  t.ie  advice  of  Mr.  E.  H. 
Evanis.  formerly  an  officer  of  the  naval 
construction  corps,  who  resigned  to  ac- 
cept a  position  with  a  shipbuilding 
concern  on  the  wes.t  coast.     Mr.  Evans, 

g-unization  and  management,  has  not 
only  talked  with  Mr.  Daniels,  but  has 
seen  members  of  the  House  Naval  Com- 
mittee, and  is  understood  to  be  at 
work  on  a  measure  wlliich  will  provide 
for  civilian  management  of  navy  yards. 
Some  of  'he  members  of  the  committee 
who  were  on  the  inspection  trip  of 
navy  yards  last  summer  entertain  de- 
cided views  a,s  to  the  need  of  a  change 
in    the    system,    but    they    have    found 
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J.   H.   Wise,   1301   City   National  Bank 
LIdg.,  Omaha,  Neb. 


Pearl    Harbor    Dry    Dock    Investlsatlon. 

When  Secretary  Daniels  appears  be- 
fore the  House  Naval  Committee,  he 
will  be  prepared  to  give  some  Inter- 
esting Information  concerning  the  in- 
vestigation which  has  been  conducted 
concerning  the  disaster  which  over- 
took the  big  dry-dock  at  tlie  Pearl 
Harbor  naval  station.  The  best  ob- 
tainable information  sh,iws  that  the 
accident  was  due  to  the  failure  to 
place  plies  of  sufficient  length  to  with- 
stand the  pressure.  The  uuestlon  be- 
fore the  naval  committee  has  been  one 
which  aims  to  fix  tic  extent  of 
the  responsibility  of  the  dock  builders 
on  account  of  a  clause  inserted  in  the 
contract  nuaking  them  responsible  to  a 
certain  degree.  Tlie  Navy  Department 
authorized  modifications  in  tlie  design, 
and  it  must  be  determined  whether  tlie 
government  is  sufficiently  responsible 
in    the    matter    to    warrant    payment    to 

money.  It  is  desired  that  the  work 
shall  be  completed  by  the  builders  who 
have  undertaken  the  project.  Already 
one  year's  work  has  been  lost  o^n  ac- 
count of  the  accident  and  the  delay  to 
mcke  the  necessary  investigation  and 
to  adjust  the  claims  of  the  contractors. 
It  will  also  be  necessary  to  have  an 
additional  appropriation  of  what 
amount  remains  to  be  determined. 
That  is  one  of  the  aspects  of  the  situ- 
a.tlon  which  win  be  broug!ht  out  by 
Mr.  Daniels  in  hi.s  hearing  on  the  sub- 
ject. 

Phoenix,    Arlxn    Files. 

Tlie  following  bids  were  received  by 
the  custodian,  U.  S.  post  office  and 
court  house.  Phoenix,  Ariz.,  for  install- 
ing filing  equipment  in  the  U.  S. 
weather  bureau.  Phoenix.  ,\riz.: 

The  Shaw-Walker  Co..  Muskegon, 
Mich..    J87.20. 

Automatic  File  &  Index  Co..  Green 
Bay..  Wis.,   $91.25. 

Tlie    Globe-Wernicke    Co..     Washing- 
ton,  D.   C   1102.50. 
- 1^- Dorris-HeyTuan    Furniture    Co.,    ?126.- 
45- 

The  Canton  Art  Metal  Co..  Canton. 
Ol  lo,   $147.90. 

Art  .Metal  Construction  Co..  James- 
town, N.   y.    $15S. 

The  Van  Dorn  Iron  Works.  Cleve- 
land. Ohio,   $201.60. 


the 


ity 


of  opinion  entertained  by  officers  of  the 
service  and  others  who  may  be  regard- 
ed as  in  a  position  to  know  what  is 
bes.t  to  be  done.  Mr.  Daniels  has  not 
signified  his  own  views  and  will  prob- 
aibly  witlihold  his  opinion  until  he  ap- 
peal's before   the   naval   committee. 

Reno,  Nev.,  File  Case. 

The  foilowing  bids  were  received  hy 
the  supervising  architect.  Treasury 
Department.  Washington,  D.  C.  for 
furnlsiliing  one  steel  file  case  for  the  V. 
S.  post  office  a.t  Reno.  Nev.: 

Typewriter  and  Office  Supply  Co., 
Washington,   D.   C,    $311.85;    60   days. 

Crown  Metal  Construction  Co.. 
Jamestown,  N.  T.,  $369.40;  60  days. 

Berger  Mfg.  Co.,  Canton,  Ohio,  $366; 
75  days. 

W'atson  Mfg.  Co.,  Jamestown,  N.  Y., 
$397;    70    days. 

Invincible  Metal  Furniture  Co.,  Mon- 
roe,  Wis.,   $430;   90  days. 

General  Fireprooflng  Co.,  Washing- 
ton, D.  C.  $463.67;  75  days. 

Art  Metal  Oons-truction  Co..  James- 
town. N.  Y.,  $467.25;   60  ddy.s. 

The  H.  H.  Shul'ts  Co.,  Gowanda.  N.  Y., 
$469.50;   90   days. 

Bernstein  .Mfg.  Co.,  PhiLadelphia,  Pa.. 
$498.60;   30   days 

.\retal  Office  Furniture  Co.,  Grand 
Ropids,   Mich.,   $49,S.C0;    60   days. 

Steel  Fixture  .Mfg.,  Co..  Topeka,  Kan., 
$518;   90  days. 

O.  M.  Edwards  Co.,  Syracuse,  N.  Y.. 
$.S75;    60   days. 

HILO.   H.  T.,   Conslrnctlon. 

The  following  bids  were  received  by 
the  supervising  arclnitect.  Treasury 
Department,  Wasfliington.  D.  C,  for 
the  construction  (including  plumbing. 
gas  piping,  electric  wiring  and  ap- 
proaches) of  the  U.  S.  post  office,  cus- 
tom house  and  court  house  at  Hilo, 
Hawaii: 

Alternate  No.  1.  Subs-tltutlng  gran- 
ite and  limestone  tor  the  lava  stone 
required   for   tlie   building. 

No.  2:'  'Sufisfituting  ■  granite  and 
sandstone  for  all  lava  stone  required 
for    the   building. 

Campbell  Building  Co.  of  Utaih,  Salt 
Lake  Cit.v,  Utah,  $J.0C.922;  alternate  1, 
no  addition:    2,   no   aeductions. 

Sound    Construction     &     Engineering 


Wednesday,   February   4.    1914. 

Co.,  Lowman  Bulldlne.  Seattle.  Wash.. 
J207.932:  alternate  1.  de.luct  $2,780;  2, 
deduct   $a.780. 

Loi-d-Young  Engineering-  Co..  Ltd.. 
Honolulu.  H.  T..  $237,500;  alternaite  1, 
dod'uct   $9,030;   2.  deduct.   $13.Si)0. 

Spalding  Construction  Co..  RiaUo 
Building,  San  Francisco.  Cal  .  $237,939; 
alternate  I.  add   $4'.0O0;2.   none. 

Frank  Gallag'her.  ISO  Jessie  street, 
San  Francisco,  Cal..  $239,950;  alternate 
1,   add   $7,240;    2.  add    $3,020. 

W.  N.  Ooncanon  Co..  525  Market 
street.  San  Framcisco,  Cal,,  $275,000; 
alternate   1,   deduct   $7,300;   2.    no  bid. 

General  Construction  Co.,  Milwaukee, 
Wis.,  $281,000;  alternate  1.  $17,74'5;  2, 
deduct   $14,270. 

Alninedn,   CaU   Vault    Sbelvlne. 

Tile  contract  for  in.stalling  metal 
vault  shelving  in  t'he  U.  S.  post  otBce  at 
Alameda,  Cal..  has  been  awarded  to 
ti.e  H.  H.  ShuUs  Co..  Gowanda,  N.  Y.. 
at   $137 

Pocntello,   Idaho,   Pout    Office. 

Ine  contract  tor  tlie  construction, 
including  plumbing,  heating  apparatus, 
ga.s  piping,  conducts,  wiring.  interior 
lig'hting  fixtures,  and  .-.pproaclies.  of 
the  U.  S.  post  ofBce  and  court  house  at 
PocQitello.  Idaho,  has  *een  awarded  to 
Palmberg  &  Mattson,  Astoria.  Ore.,  a.t 
$93,575,  using  Boise  sandstone  for  all 
stone  work  except  where  granite  is-  re- 
quired;   time    to   complete.    July   B.    1915. 

Pueet   Sound,   Quny  AVnll. 

The  following  bids  were  received  by 
tile  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department.  Washington, 
D.  C.  for  the  construction  of  a  quay 
wall  at  the  U.  S.  naval  magazine.  Puget 
Sound,   Wash.: 

Item  1.  number  of  linear  feet  of  wall 
proposed  to  he  built  within  the  amount 
Evailable  (see  par.  41)  in  accordance 
with  t'he  plans  and  specifications, 
measured  on  the  front  edge  of  the  wall 
coping,  beginning  the  measuiement  at 
llie  point  nxarked  ''X."  as  shown  o-n 
sheet  No.  1.  the  distance  from  "X"  to 
••Y"  to  be  considered  413  feet;  item  2. 
under  this  item  bidders  may  submit 
pioposals  for  the  complete  work  in  ac- 
cordance with  the  spirit  of  the  apecifi- 
oalions.  but  with  suc'h  mcdlfloatlons  of 
methods  and  details  as  tliey  desire,  pro- 
vided all  sudh  modifications  are  fully 
v^ipeclfied  or  indicated  upon  plans  ac- 
L'onijpanying    the    proposal. 

B.  J.  Erixon,  5011  Meridian  avenue. 
Sccttle,  Wash.,  item  1.  $9S"  feet;  2. 
$23.91«. 

H.  A.  Hatfield,  411  Was.1ilngton  street. 
Brtmerton.  Wash..  Item  1.  $900  feet;  2. 
$19,824. 

Foi'd  Bros.,  92  Front  street.  Bremer- 
ton.  Wash.,    item.  2.   $13,492.40. 

T.  Ryan  &  Co.,  1st  and' Cherry  streets, 
Seattle,  Wasli..  item  1,  $925 V4   feet. 

David  Levergreen,  Seattle,  Wash., 
itcriil    900    feet;    2.    $18,000. 

L.  L..  Lent.  Bremerton.  Kasii,  item  2, 
$12,936. 

The  North  Coast  Contract  Co.,  Port- 
land, Ore.,   Item   1,   $592  feet. 

Portlflcations    tor    Guam. 

No  estimates  were  prepared  this  year 
by  the   War    Department    for    fortiflca- 
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repting  in  the  Hawaiian  Islands  an 
the  Philippines,  hut  attention  is  beln 
given  to  the  installation  nf  .lefenses  a 
Guam    and    Guantanamo.      Nothing    ha 


been  recommended  tor  Aloska,  and 
there  has  been  no  study  by  the  mili- 
tary offlcials  for  defenses  for  t'he  terrl- 
t'ory  for  the  last  two  years.  At  tihe 
suggestion  of  the  Navy  Department  a 
survey  is  now  being  made  of  Guam, 
the  Navy  Department  having  in  con- 
temiplation  the  establishment  of  a  coal 
ana  oil  depot  there.  There  has  heen  no 
approved  pro'ject  made  for  the  defense 
or  Guam,  and  the  problem  is  yet  to  be 
teken  up  in  detail  by  the  War  Depart- 
ment, wliicih  has,  however,  taken  up 
the  Guantanamo  project  and  given  It 
very  careful  consideration.  The  de- 
velopment of  Guantanamo  defenses  de- 
pends largely  upon  the  p.olicy  of  Con- 
gress respecting  the  increase  in  the  fa- 
cilities for  the  naval  base  at  that  place. 

Navy  Coal  and  Puel-OII   Stattons. 

The  Navy  Department  has  completed 
its  plans  for  next  year's  expenditure  of 
$500,000  if  Congress  appropriates  that 
amount  for  Mie  development  of  coaling 
sta'tions  and  fuel-oil  stations  for  the 
navy.  Tlie  naval  general  board  has 
submitted  a  report  to  the  Secretary 
sliowlng  in  what  direction  and  relative 
order  of  importance  the  money  should 
be  expended.  This  is  as  follows:  1. 
contingent.  $30,000;  2.  San  Francisco! 
storage,  $100,000;  3,  San  Diego,  storage 
$£0,000;  4,  San  Diego,  coaling  tower 
$45,000;  5.  Puget  Sound,  .storage.  $105.- 
OOO;  6,  Norfolk,  storage.  $150,000:  7, 
Melville,  storage,  $20,000;  total,  $500- 
000.  The  most  important  item,  con- 
sidering the  amount  inv.ilved.  is  tha.t 
for  three  additional  7.000-ton  fuel-oil 
tanks  contemplated  at  Norfolk,  in- 
creasing the  total  storage  at  that  place 
to  26,000  tons  of  fuel-oil.  The  navy  is 
maintaining  a  small  supply  of  coal  at 
.S'an  Diego  (about  10.000  tonis  at  this 
time).  The  department  desires  to  in- 
crease Uils  to  50.000  tons  stored  in  the 
open.  At  present  there  are  no  mechan- 
ical appliance's  for  handling  coal.  The 
installation  of  the  tower  will  provide 
means  for  handling  the  coal  rapidity 
and  econoinically.  The  station  is  now 
provided  with  a  suitable  wharf  on 
whlcih  the  tower  can  be  erected.  Coal 
will  be  handled  to  and  from  the  stor- 
age pile  by  small  cars.  At  the  present 
time  the  navy  has  no  oil  storage  in 
San  Francisco  Bay  or  at  Mare  Island, 
except  a  sm-all  storage  :it  the  latter 
place  for  industrial  purposes.  The  mat- 
ter of  a  suitable  site  is  under  investi- 
gation, but  it  is  uncertain  whether  a 
proper  site  can  be  found  on  land  be- 
longing to  the  department.  The  com- 
mandant of  the  Mare  Island  yard  has 
prepared  a  comprehensive  report  on 
the  existing  commercial  facilities  in 
San  Francisco  Bay  an-d  recommenda- 
tion  for  the  location  of  a  naval  plant. 
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ig'hway  bridge  across  the  San 
iver,  Navajo  Reservation,  N. 
!  been  awarded  to  Uie  El  Paso 
nd  Iron  Co.,  El  Paso,  Texas,  at 


Sau    FtnnelMco,   Oal.,   Repnirs, 

The  contract  for  repairs  to  ram  ele 
vator  at  t'he  U.  S.  Mint.  San  Prancisct 
Cal.,  has  been  awarded  to  Otis  Bleva 
tor   Co..    Washington.    D.   C.   at    $570. 

Ccint   DarKe.'i  to  I>|-  Built  at  ^nvy  Vnrdi 


portant  step  in  the  line  of  his  policy 
to  furnish  as  muoli  work  as  possible  at 
tlic  navy  yards.  He  has  obtained  esti- 
mates from  each  navy  yard  on  the  At- 
lanitic  anKi  west  coasts  and  has  now 
authorized  the  construction  of  22  500- 
lon  steel  coal  barges,  of  whicli  from 
■two  to  four  will  be  built  at  each  of  llie 
yards.  Judgin,g  from  t/iie  cos>t  of  sim- 
ilar barges  built  hitherto  under  con- 
trojot,  the  expense  of  this  work  will 
anount  in  the  aggrega.e  to  $440,000, 
it  being  estimated  tliat  the  cost  of 
etCh  barge  will  he  $20,000.  These 
barges  will  be  used  for  coaling  vessels 
of  t'he  fleet  and  will  be  added  to  the  list 
of  some  thirty  similar  ci*aft  acquired 
by  the  Navy  Department  by  contract 
Recently  the  Seattle  Construction  and 
Diy  Dock  Company  completed  nine  of 
these  harges,  and  the  Cramp  Ship- 
building Company  completed  ten  of 
similar  design.  The  new  steel  coal 
barges  are  intended  to  replace  the  old 
wooden  barges  whidli  have  ,been  used 
and  w'biali  are  now  kept  tor  service  as 
ocicaslon  requires  at  the  Norfolk  and 
JVDare  Island  navy  yards.  In  the  line 
of  possible  nevr  construction  at  navy 
yards  are  the  two  15-kno.t  35-foot 
motor  boats  purx?liased  under  contraiot 
by  Che  Navy  Department  for  experi- 
menital  purposes.  One  of  these  boats 
has  been  sent  to  the  -Montana  to  be 
used  as  a  torpedo  chaser.  The  other 
has  been  sent  to  the  Ut.vh  to  'be  tried 
out  as  a  com-manding  otflcer's  boa>t. 
Upon  the  reports  received  will  depenid 
the  adoption  of  this  type  ot  m'Otor 
boat  as  a  standard.  In  wiliicih  event  it 
is  possihie  that  similar  craft  will  tie 
built  by  the  Navy  Department. 

Interrupted  Biilldlne  In  the  PhlllppIneM. 

The  instruotions  from  the  War  De- 
partment to  discontinue  the  construc- 
tion at  Camp  Stotsenburg.  in  the  Phil- 
ippines, found  several  of  the  officers' 
qiarters  practically  completed  as  far 
as  the  first  story.  In  consequence  the 
buildings  were  finished'  at  this  point, 
meking  them  one-story  buildings  in- 
stead of  two-story  edifices.  The  design 
of  the  building  is  quite  aatisfactory,  as 
the  one-story  bungalow  type,  with  a 
pcrdli  all  around  t'he  building,  is  the 
tjpe  of  residence  most  desirable  in  tlie 
climate  of  the  Plillippine  Islands.  If  Is 
plactically  impossible  to  construct  the 
larger  'buil'dings  in  the  Philippines 
within  the  limits  of  cost  fixed  by  Con- 
gress, but  it  is  believed  the  huildings 
of  the  bungalow  type— that  is,  of  con- 
crete  frame  and   filled   in   with   wood   or 


bio 


tin 


roof  properly  ventilated — can  be  built 
within  the  limit.  Designes  of  audi 
buildings  have  been  forv/arded  to 
Washington  in  connection  with  the 
wpik    contemplated'  at    Fort    McKinley. 


—HALLS  &  SOCIETY  BLDGS— 

SAN  .MATEO.  SAN  .MATEO  CO..  CAL. 
— ^City  Hall,  2  story  and  base,  rein- 
foiced  concrete,  $40.00(..  Architects, 
Havens  &  Toepke.  46  Kearny  street,  S. 
F.  Owners.  City  of  San  Mateo.  Plans 
toi  the  construction  of  this  building 
have  heen  completed  and  approved  by 
ihe  City  Council.  The  building  will 
house  the  city  offices  and  the  main  fire 
station.       Interior    finish     will       be       of 


pii 


oak 


Till 


ill 


fur 


system  and   hot   water  supply.     Special 
plumbing  will  be  used  in  the  fire  sta- 
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ard  out  for  figures.  Dids  will  be 
cijcned  on  February  9t!i.  Plans  and 
specl.lcatlons  can  be  seei.rcd  from  the 
architects. 

DALY  CITY.  SAN  MATEO  CO..  CAL. 
—City  Hall,  2  story  and  base,  frame. 
Cost  not  stated.  Arcliitects,  Smith  & 
Stewart,  244  Kearny  street,  S.  F.  Own- 
ers, Daly  City.  The  building  will  be 
armnged  to  contain  the  offices  of  the 
\arious  city  departments,  station  for 
the  police  and  a  large  auditorium.  In- 
terior will  be  tini^ied  In  plnethrough- 
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red 


ith 


cement    plaster    on 
are  complete  and 
Ing   taken.      Bids   i 
February   9th.      Pla 


etal    lath.      Plans 


be      opened      on 
ind  specifications 
can  be  secured  from  the  architects. 

LOS  ANGBLBS.  CAL.- Club  house,  2 
story  and  base,  brick  ani  steel.  Cost 
not  stated.  .Architects.  Hunt  &  Burns. 
Laughlln    Bldg.,    L.    A.      Owners,    Auto- 
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ueroa  street  near 
area  of  50  by  150  feet, 
be  arranged  for  social 
and   sleeping  apartmentr 
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111  be  steam  beat 
Mantels    will     be 


cted  on  Pig- 
covering  an 
Interior  will 
ooms,  library 
Interior  fin- 
ill  be  of  pine  a.'d  hardwood. 
Id  open  fire 
3f  tile  and 
brick.  Exterior  of  the  building  v/ill 
be  faced  with  pressed  brick.  Plans-are 
ccmplete  and  figures  will  be  called  for 
shortly. 

HOLTVILLE,  IMPERIAL  CO.,  CAL.— 
Lodge  hall,  2  story  anil  base,  brick. 
$23,000.  Architects,  Mayberry  &  Par- 
ker, Pacific  Electric  Bldg'..  L.  A.  Own- 
ers, HoltvHle  Masonic  Hall  Associa- 
tion. Tile  building  will  be  50  by  140 
feet.  There  will  be  four  large  stores 
on  the  ground  Hoor  and  twelve  oflices, 
daiice    hall,    banquet     rcom     and    lodge 
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Howard    T.    Jones   of   HPltville. 

Contracts   Awarded. 

OAKLAND.  CAL. — City  Hall  master 
deck  system,  $4,0'29.  Architects.  Palm- 
er &  Hornbostel,  New  York,  Associate 
Architect.  G,  F,  Ashley,  Oakland.  Own- 
ers, City  of  Oakland.  Contractors, 
Standard  Electric  Time  Co..  S.  F.  Con- 
tract price.   t4.020. 

♦ 

HOTELS 

SAN  FRANCISCO — Hotel,  4  story 
and  base,  reinforced  concrete.  $25,000, 
Architects.  Rousseau  &  Rousseau.  Mo- 
nadnock  Bldg..  S.  F.  Owner.  Mr.  Sells. 
The  building  will  be  erected  on  the 
scuth  side  of  Eddy  street  between 
.lones  and  Leavenworth.  The  lot  is 
located  on  a  corner  and  all  rooms  will 
be  outside  exposures.  Plans  provide 
to.  about  60  rooms,  all  of  which  will 
have  private  baths.  Tiiere  will  be 
steam  heat,  an  automatic  elevator,  hot 
water  supply  and  vacuum  cleaning. 
Inlerior  will  be  finished  In  pine  and 
hardwood  witli  some  ornamental  plas- 
ter   in    the    lobhv.      Entrance    will      be 
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finished  in  ma 
will  have  composition  Hoors  and 
wainscot.  Exterior  of  the  bull 
win  be  faced  with  pressed  brick  I 
are   being  prepared. 

SAN      FRA'NCTSOO— Hotel.      3      i 
and    base.      Class    C    construction. 
000.     Arcbitect,  R.  W.  Moller,  HO  J 
street.  S.  F.     Owners.  E.^an  Bros, 
building    will     be    arranged    for    si 
on   the  first   floor  and  a   number  of 
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uppe 
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cated 


property  to  be  improve 
Folsom  street  between  7tb  and  8th 
stieets.  Interior  finish  J>'ill  be  of  pine 
throughout.  There  will  be  a  hot  water 
supply.  Exterior  will  be  faced  witli 
cement  plaster.  Plans  are  complete 
and  work  will  be  carried  on  by  Day 
Labor  under  the  direction  of  -Mr. 
Moller. 

RIVBRBANK.  STANISLAUS  CO.. 
CAL,. — Hotel,  2  story  and  base,  brick. 
Cost  not  stated.  Arcbitect,  Henry  Sher- 
mund,  Mills  Bldg.,  S.  F.  Owner.  D.  S. 
Grant.  Tlie  building  will  be  erected 
on  Main  street,  having  a  frontage  of 
30  feet  by  a  depth  of  So  feet  There 
will  be  a  number  of  small  stores  on 
the  first  floor  besides  the  hotel  lobby, 
office  and  dining  room.  Upper  floor 
will  contain  35  guest  rooms  and  a 
ntmber  of  public  and  private  baths. 
Interior  flnis-h  will  be  of  pine  through- 
out. There  will  be  steam  heat  and  oil 
burning  plant.  Bath  rooms  will  have 
composition  Hoors  and  tile  wainscot. 
Patent  store  fronts  are  specified.  Ex- 
teiior  of  the  building  v.-ill  be  faced 
with  pressed  brick.  Plans  are  complete 
and  work  will  be  started  at  once.  The 
owner  will  probably  let  a  general  con- 
tract. 

SEATTLE,  WASH.— Hotel,  12  story 
and  base.  Cl.tss  A  construction.  $1,- 
000,000,  Arcbitect,  William,  Kingsley, 
Empire  Bldg,,  Seattle.  Owner's  name 
withheld.  Negotiations  are  now  under 
way  and  will  be  closed  within  a  few 
days  for  a  corner  site  embracing  a 
lialf   city   block    on    which    this   building 


ill    be 


cted. 


The 


the 


interested  parties  and  the  exact  loca- 
tion of  the  building  is  withheld  for 
the  present.  Details  of  construction 
will  be  made  public  as  soon  as  the 
property    is    seeuied. 

PENDELTON.  ORE.— Hotel  addition, 
brick  and  steel.  $140,000.  Architects. 
Tourtellotte  &  Humineil,  Roflichlld 
Bldg..  Portland.  Owners.  Pendelton 
Hotel    Co.      The    work    will    consist    of 


of  ;v 


ciditi, 


alterai' 


il   sto- 
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tern  will  also  re  inst.iHed.  Exterior 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  will  be  called 
within  a  week  or  ten  d  lys. 

LO'S  ANG-ELBS.  CAL.  —  Hotel.  10 
story  and  base,  reinforced  concrete, 
$125,000.  Architect,  W.  .1.  Saunders, 
International  Bank  Bid;?..  L.  A.  Own- 
er, C.  W.  Howard  The  building  will 
be  erected  on  the  south  side  of  Sixth 
street  west  of  Olive,  covering  an  area 
of  55  by  150  feet.  Tliere  will  be  store's 
besides  the  hotel  lobby  on  the  ground 
floor  and  In  the  neighborhood  of  19S 
guest  rooms  and  private  baths  on  the 
upper  floors.  Construction  will  be  fire- 
proof.    There  will   be   steom   heat,   ele- 

tem  and  hot  water  supply.  Ralb  rnnnis 
will  be  finished  in  tile.  Interior  flnisli 
will  be  of  pine  and  liardv.'onds.   Patent 


store  fronts,  metal  window  sash  and 
Irames  and  hollow  tile  n;id  metal  lath 
:ind  plaster  interior  partitions  will  be 
used.  Exterior  of  the  bn'lding  will  be 
fated  with  cement  plaster.  Plans  arc 
complete  and  figures  w:ll  be  taken 
shortly. 

POMONA.  LOS  ANGELES  CO.,  CAL. 
— Hotel,  3  story  and  base,  reinforced 
concrete,  $175,000.  Arcnitects.  Blan- 
chard.  Green  &  Tifal.  Van  Nuys  Bldg., 
L.  A,  Owner.  T.  W.  Newman.  The 
building  will  have  extreme  dimensions 
of  258  by  200  feet.  First  Hoor  will  con- 
tain eight  stores,  lobby  and  dining 
room  and  a  tbeatre.  Upper  floors  will 
be  arranged  for  150  guest  rooms  with 
about  50  per  cent  private  batlis.  Con- 
stiuction  will  be  fireproof.  There  will 
be  steam  heat,  hot  wale,  system  and 
vacuum  cleaning.  Patent  store  fronts 
are  specified.  Exterior  of  the  building 
will  be  faced  with  cement  plaster.  Prc- 
liniinary   plans   have  been    completed. 

Contracts  Awarded. 

SAN  FR-\NCISCO— Ho;el,  7  story 
and  base,  brick  and  ste.?!.  $60,000.  En- 
gineer. W.  W.  Breite.  Ounie  Bldg..  S. 
F.  Owners.  Zellertach  and  I^evlnson. 
Crntractor.  Theo  Hoin,  1449  Hyde 
street,  S,  F..  general  construction.  Con- 
tract   price,    $60,000. 
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LIBRARIES. 


COALINGA,      FRESNO      CO.. 

CAL.— 

I.,ibrary.    1    story    and    base,    re 

Inforced 

concrete    and    brick.      $18  000. 

Arclii- 

tetts,  Swartz,  Hotclikins  &  Swartz, 
Roweli  Bldg..  Fresno.  Owners.  Hlgli 
Scliool  Library  District.  The  building 
has  been  designed  in  the  classic  style 
and  construction  will  .le  practically 
fireproof.  Plans  provide  lor  a  reading 
room,  rcflerence  room,  office  and  stack 
rooms.  Interior  finish  will  be  of  pine 
with  maple  floors.  There  will  be  steam 
heat,  oil  burning  system  and  vacuum 
cleaning.  Metal  shelves  and  metal 
window  sasb  and  frames  are  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  liave  leen 
c'0>mpleted  and  approved  and  are  now 
out  for  figures.  Bids  will  be  opened  on 
February    20tb.      Plans    and      specifica- 
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PiiNAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


;es.      Ele-  SAN   FRANCISCO   —    Elec 

ting    sys-       Ilxposition   buildings.      Cost 


ot   stated. 


Architect.  Director  of  Works,  Service 
Blcg..  S.  F.  Owners.  Panama-Pacific 
Ii.  lernational  Exposition  Co.  Plans 
are  now  complete  and  out  tor  figures 
for  tlic  Installation  ot  the  electric 
work  in  tbe  following  buildings:  Va- 
ried Industries,  Mines,  Manufactures 
ar.ti      Transportation  I'.ids      will      be 

opened  by  the  Buildings  and  Grounds 
Committee  on  Febrnor.v  5tb.  Plans 
and  specifications  can  !,•-  secured  from 
tl'e  Director  of  Works.  An  offlcial  pro- 
posal appears  in  anotler  ,olumn  of  this 

SAN  FRANCISCO — Exhibit  building, 
frame  construction.  $75,000.  Architect. 
A.bert  Parr.  Foxcroft  Bldg,  P.  F. 
Owners.  Obillan  government.  Arrhi- 
Iccl  Parr  has  .lust  been  (ommlssioned 
to  prepare  plans  for  till.,  building.  The 
rlruclure    will    be    designed    after    the 


Wednesday.    February 

sl>le  of  architecture  uset 
try,  and  like  other  bul 
erected  by  tlie  Coreign 
win  be  of  frame  and  pla 
ti'on.      Detail    drawings   a 


gov 


nstruc- 
■    being 

made.     Further    mention   win  be   made 
of  the  work   when   bids  are  called. 

SAN  FRANCrSCO  —  Transfer  table. 
C<?st  not  stated.  Architect,  Director  of 
Worlks,  Service  Bldg.,  S.  F.  Owners. 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  for  the  construction  of 
a  transfer  table,  which  is  to  be  oon- 
struicted  in  the  Transportation  build- 
ing, are  complete.  Bids  for  Mie  work 
are  now  being  taken  and  will  be  open- 
ed on  February  19th.  Plans  and  st)eci- 
Hcatlons  and  full  particulars  can  be 
secured  from  the  Direeior  of  Works. 
An    official   proposal   appears   in   anotlier 


thi: 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 


L,OS  ANGELES.  CAL.  —  Railroad 
buildings.  3.  1  and  2  story,  frame.  Cost 
not  stated.  Arcliitect.  Engineering  De- 
partment Southern  Pacific  Co..  Flood 
Bldg..  S.  F.  Owners.  Southern  Pacific 
Co.  Plans  for  a  two-story.  50"  by  100 
foot  building  for  the  Pullman  Co.,  a 
part  1  and  part  2  story  building.  50  by 
100  feet  for  the  commissary  depart- 
inent.  and  a  1  story  dining  car  shed.  8'8 
by  lis  feet,  are  complete.  These  build- 
ings will  be  erected  on  the  company 
property  adjoining  the  new  Arcade 
station.  Plans  are  out  for  figures  and 
can  be  secured  from  Mr.  Edwards.  324 
Pacific  Electric  Bldg..  L.  A. 


RESIDENCES. 


story 


SAN  FUANCISCU — llesUi 
and  base.  Class  C  construction.  $35.- 
000.  Architect.  Charles  J.  Rousseau, 
46  Kearny  street,  S.  F.  Owner.  Mr,s.  A. 
Eidrldge.  The  dwelling  will  be  erect- 
on  a  lot  6S-ax'13T-6.  situated  in  the  vi- 
cinity Of  Pacific  avenue  and  Broderick 
street.  The  building  will  be  designed 
in  the  modern  French  style  tiirough- 
out.  The  dirawing  room  on  (lie  first 
floor  will  be  20x30.  finished  in  ivory 
two  tone  color  woodwork.  The  recep- 
tion ball  will  be  18x30  wiHi  grand 
stair  case  leading  to  second  story  and 
beautifully  decorated  ceiling,  from  this 
hall    Frencli    glass   doors   open   into   the 


the 


ing 


lit- 


ind  als 
room 


to    the   library    and    bil- 


mg. 


The 


ing 


room  will  be  finished  In  French  gray 
I  oak  witiT  tapestries  in  the  panels  above 
'  the  dado,  from  the  dining  room  French 
.  d'oors  will  lead  to  a  large  conservatory 
adjoining,  this  will  be  the  toreaikfast 
loom  and  convenient  to  These  will  be 
■  a  large  kitchen.  13x,l'5.  with  ibutler's 
pantry,  scullery,  cooler,  refrigerator, 
etc.  Tlie  main  bed  room,  on  the  sec- 
ond floor,  will  be  20x30.  with  boudoir 
adjoining,  and  bath  room.  10x12.  with 
Roman  tub.  5x10.  sunk  into  the  tiled 
floor.  In  this  room  nUl  also  be  a 
needle  sfhower  dental  bowl.  electric 
heaters,  and  solid  porcelain  pedestal 
wash  basin  with  steel  enameled  me'di- 
cal  closet  sunk  into  the  wall  above.  The 
walls  and  floor  will  be  tiled.  There 
will  also  be  three  more  large  bed 
rooms  with  bath  rooms  between  and  a 
large  open  air  sleeping  porch.  Afbove 
this  floor  will  be  the  nursery,  and  two 
henrooms.     There   will   be  also   a   rein- 
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forced  concrete  garage  to  aooommodate 
two  machines.  Besides  the  convenience 
of  arrangement  there  will  be  steam 
lleat,  hot  water  circulation  system, 
hardwood  floors  and  vacuum  cleaning 
plant.  The  brick  walls  on  exterior  will 
be  veneered  with  Caen  stone  in 
French  Renaissance  style.  It  is  esti- 
mated that  the  building  will  cost  $35,- 
000  complete.  Plans  will  be  ready  for 
figures   In    two   weeks. 

SAN  FRANCISCO— Residence.  3  story 
and  base,  frame,  $3,500.  Architect.  W. 
G.  Hind.  46  Kearny  street,  S.  F.  Own- 
er, Dr.  Clyde  S.  Payne.  The  dwelling 
will  'be  erected  >on  the  west  side  of 
Priest,  south  of  Washington  street, 
and  will  contain  seven  rooms  and  bath. 
Interior  flnisb  will  be  largely  of  pine 
witli  some  redwood  and  elm.  Oak  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  a  large  open  fire 
p/ace  and  tile  mantel.  Bath  room  and 
kitchen  will  have  tile  wainscot.  An 
automatic  water  Jieater  will  ^e  In- 
stalled.    Exterior  of  the  house  will  be 


1th 


Pla 


con 


plete  and  the  work  will  be  done  by 
Day  Labor.  Ail  materials  will  be  pur- 
chased  througli   the   architect. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $2,000.  Architect, 
none.  Owners.  Costello  and  Feerick. 
93  College  avenue.  S.  F.  This  house 
will  be  erected  on  the  east  side  of  19th 
avenue  north  of  Anza.  and  when  com- 
plete will  contain  six  rojms  and  bath. 
Interior  finish  will  be  of  pine  through- 
out. Oak  floors  will  ibe  used  in  two 
rooms.  Til  ere  will  be  a  large  open  Are 
place  in  the  living  room  Mantel  will 
be  of  brick  or  tile.  Tile  wainscot  will 
be  used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  tihe  house  will  be 
covered  with  rustic.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will  do  tlie  work  by  Day  Labor, 
ateri-als  are  now  being  purchased. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame,  $3,500.  Architect,  C. 
O.  Clausen.  Pheian  Bldg..  S.  F.  Own- 
er, .lames  Smith,  441  4th  avenue,  S.  F. 
Tile  dwelling  has  been  designed  for  a 
seven-room  liouse  with  bath,  and'  will 
be  erei'ted  .on  the  west  side  of  32nd 
aienue  south  of  Lake  street.  Interior 
finish  will  be  of  pine  wilh  some  elm 
panels  In  tlie  living  room,  dining  room 
and  reception  hall.  Oak  floors  will  'be 
u.^ed  in  tlie  principal  ronis.  Tliere  will 
be  a  large  open  fire  place  and  tile  or 
brick  mantel.  Bath  room  and  kitchen 
will  liave  tile  wainscot.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
A  pressed  brick  veneer  base  will  be 
used.  Plans,  are  complete  and  work 
will  be  done  by  Day  Labor. 

SAN  FRANCISCO- Residence.  2  story 
and  base,  frame.  $10,000.  Architect. 
John  .1.  Foley.  46  Kearny  street,  S.  F. 
Owner,  Father  J.  Hartnett  The  dwell- 
ing has  been  designed  for  a  parish 
house,  and  will  lie  erected  in  the  newly 
formed  parlsJi  of  St.  Emidius  in  the 
Engleslde  district.  The  house  will 
contain  ten  rooms,  three  baths  and 
sleeping  porch.  Interior  finisli  will  be 
of  pine  and  hardwood  with  oak  floors 
in  the  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fire  places, 
ontel.s  will  be  of  brick.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  An  automatic  water  heater 
will    be      installed.      Exterior      of      the 
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dwelling  will  be  covered  witli  cement 
plaster  on  metal  lath.  Working  draw- 
ing's are   being  prepared. 

OAKLAND,  CAL.— Residence.  2  story 
and  base,  frame.  $3,000.  Architect, 
none.  Owner.  E.  J.  Lloyd.  1057  Walker 
aienue.  Oakland.  The  dwelling  will 
lie  erected  on  Rand  avenue  and  will 
contain  seven  rooms  and  bath.  All  in- 
terior finish  will  be  of  pine  or  red- 
wood. There  will  be  a  'arge  open  fire 
place  in  the  living  room  with  brick 
mantel.  Oak  floors  will  be  used  In  the 
dining  room  and  living  room.  There 
will  be  an  automatic  water  heater  in- 
stalled. Bath  room  will  have  tile 
wainscot  andi  composition  floor.  Exte- 
rior 'Of  the  house  wil  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  tlie  work  will  be  done 
by  Day  Lahor.  Materials  will  'be  pur- 
chased by   the  owner. 

BERELEY,  ALAME'DA  CO.,  CAL. — 
Residence.  2  story  and  ba.se,  frame, 
$4,500.  Architect,  none.  Owners.  Junk- 
Riddell  Co..  2247  Telegraph  avenue, 
Berkeley.  The  dwelling  has  been  de- 
signed for  a  seven-room  house,  and 
will  be  erected  in  North  Cragmont.  In- 
terior  finish    will    be   of   pine   and   red- 
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dining  room.  Oak  floors  will  be  used 
in  the  princlpail  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick  and  tile.  Bath 
room  and  kitchen  will  have  tile  wain- 
sicot.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  shingles.  Plans 
are  complete  and  the  owners  will  do 
tlie   work  'by   Day   Labor. 

OAKLAND.  'OAX.. — Residence,  2  story 
ard  base,  frame,  $9,000.  Architect. 
William  Knowles,  Hearst  Bldg..  S.  F. 
Owner,  Mr.  A.  Vernon.  The  dwelling 
will  be  erected  on  lots  4  and  5  in  the 
Ciaremont  Tract,  and  has  been  de- 
signed for  an  eight-room  dwelling  with 
two  baths,  sleeping  porcli  and  a  ga- 
rage. Interior  finish  will  be  of  pine, 
redwood  and  hardwoods.  Oak  floors 
will  be  used  in  the  principal  rooms. 
Tl.ere  will  be  furnace  heat  and  open 
fire  places.  Mantels  wiii  be  of  tile. 
Plans  also  provide  for  a  vacuum  clean- 
ing system  and  automatic  water  heat- 
ers. Babli  roTOs  will  be  finished  in  tile. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  .plaster  on  metal  lath. 
Plans  are  complete  and  bids'  are  now 
being    taken. 

OAKLAND,  CAL.  —  Bungalow.  1% 
story  and  hase.  frame.  $3,000.  Archi- 
tect, none.  Owner.  Jolm  Peacock,  2512 
Chester  street,  Oakland.  The  dwelling 
will  contain  seven  rooms  and  bath. 
Irterior  finish  will  be  largely  of  pine 
with  some  elm  panels  used  in  the  liv- 
ing and  dining  rooms.  Oak  fioors  will 
he  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
biick.  An  automatic  water  heater  will 
be  installed.  Bath  room  will  have 
composition  floor  and  tile  wainscot. 
Exterior  of  tlie  dwelling-  Tvill  be  cov- 
ered 'with  cement  plaster  on  metal 
lath.  Plans  are  In  the  hands  of  the 
owner  and  work  will  be  done  by  Day 
Labor, 

SAN  FRANCISCO  —  Residences,  4  2 
slory  and  base,  frame.  $3,000  to  $7,000. 
Architect.  William  H.  Crim.  .Ir..  425 
Kearny  street.  S.  F.  Owners.  Trevor  & 
C'l  These  dwellings  will  be  erected 
on  4th  avenue  and  each  has  been  de- 
signed to  contain  seven  or  eight  rooms. 
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liath  and  sleeping  porch.  Interiors  will 
be  tinlslied  In  pine  and  hardwoods.  Oak 
flocrs  win  be  used  in  the  living:  rooms, 
dining  rooms  and  reception  halls. 
There  will  'be  furnace  heat  and  open 
fire  pl«<-es.  Bath  rooms  \.  ill  Jiave  com- 
Dcsitlon  floors  and  tile  wainsoot.  Tile 
wainscot  win  also  be  used  in  the  kitch- 
ens. Automatic  -water  heaters  will  be 
installed.  Exteriors  wiil  be  covered 
wilb  cement  plaster  on  metal  lath. 
Pressed  brick  veneer  will  be  used  tor 
the  bases.  Plans  will  be  completed 
within  a  few  days  and  tl^e  work  will 
lie   done   by   Day   Labor. 

OAKLAND.  CAL. — Rebidence.  2  story 
and  base,  frame.  JS'.SOO.  ArollitBcts. 
Elite  Planners.  1S«  5th  avenue,  Oak- 
land. Owner,  O.  F.  Plsher.  The  dwell- 
ing will  be  erected  in  the  Country  Club 
Heigflits  TUd  lias  been  designed  to  con- 
tain seven  rooms,  bath  and  sleeping 
JMjrdi.  All  Interior  trim  will  be  of 
pine  or  redwood.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Bath  rocm  and  kitchen 
will  have  tile  wainscot.  An  automatic 
water  .heater  will  be  instailed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath.  A 
hot  air  furnace  will  also  be  Installed. 
PI;  ns  are  complete  and  the  work  will 
'be  done  by  Day  Labor.  Materials  are 
now  being  purcliased. 

OAKIjAND,  CAL. — Res:aenLes.  7,  2 
story  and  base,  frame.  JI.500  each.  Ar- 
cjiitecl,     none.       Owners.     Bannina-    and 
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will  be  of  brick  and  tile.  Au- 
vater  heaters  will  be  installed, 
ms  will  be  finished  with  com- 
floors   and    tile   wainscot.     Tile 
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position  floors  and  til 
waln«cot  will  also  be  used  in  the 
kitchens.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath. 
Pl.ins  are  nearly  complete  and  tlie  work 
will  be  done  by  Day  Labor.  All  ma- 
terials will  be  purchased  by  the  own- 
ers, 

BE>RKELBV.  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  .John  Hud- 
son Thomas.  First  National  Bank  Bldg., 
Berkeley  Owner,  Dr.  E.  L  Loring 
This  dwelling,  which  io  lo  be  erected 
on    Bushnell    Place,    has    been    designed 
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sleeping  porch.  Interior 
of  pine,  hardwood'  veneer 
lamel.      Oak    floors   will   bo 
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liall. 


provide  foi 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile.  An  automatic 
water  heater  will  be  Installed.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Exterior  of  the  .house 
-.vlll  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  nearly  com- 
plete and  figures  will  be  called  for 
shortly. 

ATiAMEDA;  ALAMEDA  GO..  CALu — 
Bungalow,  1%  story  and  base,  frame, 
$3,000.  Architects,  Elite  Planners.  1844 
.ith  avenue.  Oakland.  Owner,  C.  C. 
Adams.  The  dwelling  w'll  be  erected 
In    the   Waterside   Terrace    District  and 


has  been  designed  for 
house  Interior  will  be  flni 
with  some  eim  panels  in 
room.  Oak  floors  will  b. 
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Plans   are    complete  and    Llie    work    will 
be  done  by   Day  Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
$18,000.  Architect,  H,  W.  Ratclift.  Jr.. 
First  National  Bank  Bldg.,  Berkeley. 
Owner's  name  witlilield.  This  dwell- 
ing will  be  erected  in  tlie  Claremont 
Tract  and  will  cover  a  .arge  ground 
area.      The  design    is    in    the      Spanish 


specified.  Bath  room  will  have  com- 
position floor  and  tile  .vainscot.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  llie  work  will 
be  done  by  Day  Labor.  All  materials 
^re    now    being    purchas?u. 

OAKI.^\J\'D,  CAL. — Residence.  2  story 
and  ba.'.e,  frame.  Cost  not  stated.  Ar- 
chitects. Milwain  Bros.,  Delger  Bldg., 
Oakland.     Owner,  Frederick  A.  Aliardt. 


Thi 


eJ    he 


ith 


red 


vith 


cement 

plas 

ter   on 

tal 

lath    and 

roof 

of  clay 

tile. 

Inter 

or 

Wl 

11    be  arra 

nged 

for    twelve 

rooms. 

se 

vei 

al    baths 

and 

sleeping    po 

ches. 

Pi 

ne 

and    hard 

wood 

will    be 

used    for 

nteri 

or    trim. 

Oak 

floors    \ 

vill 

be    used 

in 

the    prin 

cipal 

rooms. 

Pla 

ns    proi 

ide    f 

3r  steam 

leat. 

vacuum 

cle; 

ning   s 

vs 

em 

a    hot    V 

vnter 

supply 

and 

open    fi 

re 

pl 

aces.      Ma 

ntels 

will    be 

of   t 

lie.     T 

le 

flo 

ois  and    V 

•ain- 

fcot    w 

11    be    used 

in 

til 

-•    bath    re 

oms. 

Plans  are   now  being   prepared. 

BERKELEY,  ALA.MEDA  CO..  CAL— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  Olin  l?. 
Glove,  2911  Telegraph  avenue,  Berke- 
ley     Owner,   W.  W.  Grove      The  dwell- 


be 


before  when  plans  were  first  started. 
The  dwelling  will  be  erected  in  the 
Crocker  Highlands  Tract,  and  has  been 
designed  to  contain  seve.i  rooms,  bath 
and  sleeping  poich.  Interior  will  be 
finished  in  pine  with  som»  elm  panels. 
Oak  floors  will  be  usei  in  the  living 
and  dining  rooms  and  leception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  wiil  be  of  tile. 
Tile  wainscot  will  ibe  used  in  the  bath 
room  and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  latli.  Plans  are 
cemplete  and  figures  are  now  being 
taken. 

SAN   ANSBLMO,    MARIN    CO..   OAL.— 
Evngalow,    m    story    and    base,    frame. 
Cost      not      stated.         Architect,    Henry 
s--i;erm'und.    Mills    Bldg.,    S.    F.      Owner, 
H.     N,     McMullln.       This    dwelling    Iiq.-j 
lieen    designed   for  a   double   bungalow, 
and   will  contain    two   five-room  dwell- 
ings  with  baths   and   sleeping   porches. 
Interiors     wiil      be      flnislied     in     pine  1 
througliout.      Built-in    sideboards      and  j 
seats    will    be    used.      Oak    floors      ar 
specified     in      tlie      living     and    dinin 
rooms.     There   will  be   two   large   ope 
fire    places    with    brick    mantels.      Bath 
rocms    and    kitchens     will      have       tile 
WEinscot.      -Automatic      water      heaters 
will      be      installed.      Exttrior    of      the 
house    will    be    covered    with    .shingles. 
Plans  are   complete  and  ready  for   fig- 


has  been  designed  for  a  seven-room 
house  with  batli  and  sleeping  porch. 
Interior  will  te  finished  in  pine,  red- 
wood and  some  liardwood  veneer.  Oak 
floors  will  be  used  In  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  .Mantels  will  be 
of  tile  or  brick.  Tile  wainscot  and 
composition  floors  will  be  used  in  the 
bath  room.  An  automatic  water  heat- 
er will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
P'laster  on  metal  lath.  Plans  a-T  com- 
plete and   figures  are  now  being  ta.ken. 

OAKLAND,  CAL— Residence,  2  story 
and  lase.  frame.  »3.0on.  Architects. 
Elite  Planners.  1844  .5th  avenue.  Oak- 
land. Owner,  A.  Cederborg.  The  dwell- 
ing will  be  erected  in  the  Country  Clilb 
Tract,  and  will  contain  seven  rooms 
bath  and  sleeping  porch.  All  interior 
fii  ish  will  be  of  pine.  Hardwood  floors 
will  be  used  in  the  living  room  and 
dining  room.  There  will  be  open  Are 
places  and  tile  mantels  Bath  room 
r.i'd  kitchen  will  have  tile  wainscot 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
netal  lath.  Plans  are  leing  prepared 
and  wiien  complete  the  work  will  be 
done  by  Da.v  Labor  under  the  direc- 
tion   of    :he   architects.  SACR.4iMENT0,    CAL. — Hungalows,    2. 

BERKELEY.  ALAMEDA  CO.,  OAL.—  1  story  and  base,  frame.  $2,000  each.' 
Residence,  2  story  and  base,  frame,  -Architect,  none.  Owners.  Fred  and  H. 
$4,000.      Architect.   Maury   1.   Diggs.   3444       L'hl.    2    Uhl    Court.    'Safraniento.      These 


PALO  ALTO.  SANTA  CLARA  CO., 
CAL, — Residence,  2  story  and  -base, 
frame,         $15,000.  Architect,        Smith 

O'Brien.  Humboldt  Banli  Bldg..  S.  F, 
Owner,  Mrs.  Henry  Allen.  The  dwell- 
ing will  be  erected  on  a  large  lot  and 
has  been  designed  in  the  Mission  style. 
A  garage  will  also  he  erected  In  the 
rear.  Tlie  house  will  contain  about 
twelve  rooms,  several  baths  and  sleep- 
ing porch.  Interior  will  be  finislied  in 
pine  and  redwood  with  sjme  liardwood 
veneer.  Oak  floors  v:]\  be  used 
throughout.  There  will  lie  furnace 
heat  and  open  fire  places.  .Mantels  will 
l.e  of  tile  and  brick.  Buth  rooms  will 
be  finished  in  tile.  .\n  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  and  garage  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.       Plans    are    complete    and    ready 


Bowdltch  street.  Berkeley.  Owner, 
George  F.  Drake.  The  dv/elllng  will  be 
erected  on  Claremont  avenue  near  AI- 
catraz,  and  has  been  designed  for  an 
eipJit-room  house  with  bath.  Interior 
will  be  finisi.ed  in  pine  and  redwood 
with  some  white  enamel.  Oak  floors 
will  be  used  in  the  principal  rooms. 
There  will  he  furnace  iieat  and  open 
fire  place*.     Mantels  will   be  of  tile  or 
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rustic  and  Shiplap.  Plans  are 
Jlete  and  in  the  Ivands  of  tlie  own- 
ivho     will     do     tile     -work     liy      Hay 

fontiacts   A'vanled. 

S  A.\aEL.BS,  CAL. — Residence,  2 
.  attic  and  base,  brick  and  trame. 
nil.  Arcliitects,  Mil'.aukee  Build- 
•o.,  Wright  and  Oallender  Bldg.,  L. 
)wner,  John  F.  Powers.  Oontrac- 
.Milwaukee  Building  Co..  Wrig<ht 
lallender  Bldg.,  L.  A.  Contrai't 
,    $50,000. 

s  ANGELBS,  CAU — Residence,  2 
and  base,  frame.  ?15,(>00.  Archi- 
H.  H.  Whiteley,  L.  A.  Owner. 
Mosier.  Contraoiors.  Cooper, 
Clopine  Co.,  Story  Bldg.,  U  A. 
let    price,    $15,000. 


SCHOOLS. 

EUREKA.  HUMBOLDT  CO.,  CA 
School,  2  story  and  b.ise.  reinfo 
concrete.  1125,000.  Architect,  W. 
Weeks,  75  Post  street.  S  F.  Owr 
Bi-reka   Union    High    School.    This« 


;s  before.  Tlie  date  for  opening 
bids  has  been  extended  until  Februar.\ 
l»th.      Plans    can    be    secured    from    ."kr- 

h;tect  Weeks  in  .9an  Francisco. 
SEATTLE,  WASH.— Sri. ool,  2  story 
addition  and  2  story  and  base,  rein- 
(oiccd  concrete,  $150,000  and  $350,000. 
Aichltect,  Edg.ir  Blair.  301  7th  avenue, 
tie.  Owneis,  City  of  Seattle. 
School  Architect  Blair  has  comipleted 
preliminary  sketches  for  the  addition 
to  the  Lincoln  School  to  cost  $150,000 
md  tor  the  new  building  to  be  erected 

t  the  corner  of  7'5th  and  21st  avenues, 
X)  be  known  as  the  Ballard  School, 
s^lich  will  cost  $350,0'00.  The  prelim- 
nv-iry  sketches  have  received  the  ap- 
)roval  of  the  Board  of  Education,  and 
Hr.  Blair  has  been  instructed  to  com- 
llete  the  plans.  Details  cannot  be 
Jubllshed  at  this  time.  The  architect 
;s  that  working  drawings  for  both 
buildings  will  be  ready  for  figiures 
iJiortly   after   March    1st. 

PORTLAND,  ORE.— Scnool,  1  story 
tr.d  base,  reinforced  concrete,  $30,000. 
Architect,  F.  A.  Naramore.  Address  in 
are  of  Supt.  of  .School  District  No  1. 
•ortland.  Owners,  Sehocl  District  No. 
.  The  building  has  been  designed  to 
ontain  four  standard  sized  class 
ooms.  Interior  will  be  liiished  in  pine. 
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SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

riOIIKELEY,  ALAIIEUA  CO..  CAL.— 
Stiver  construction.  $70,000.  Engineer, 
Cily  Engineer  Jessup,  Berkeley.  Own- 
er.., City  of  Berkeley.  Plans  have  been 
.Tliinnved  for  the  construction  of  the 
Vi  iv.-i.^ity  outfall  sewer  and  bids  are 
iiinv  li.Mng  called.  Plans  and  speciflca- 
li'  iis  ran  be  secured  from  the  City  En- 
^iir.r  Recently  a  large  sewer  con- 
let  by   the   city   of    Berkeley, 


MllO 


the 


Un 


MATEO  COUNTY  AND  ,'^AX 
p  COUNTY— Highway  construc- 
Cost  not  stated.  Engineer,  State 


HigJiway  Conimission,  Forum  Bldg., 
Sacramento  Owners,  State  of  Cali- 
fornia. Bids  will  be  opened  on  Peib- 
ruary  24th  tor  the  construction  ol  ap- 
'proxlmately  fojr  miles  of  highway  in 
San  .Mateo  County  of  Portland  cement, 
concrete  and  asphalt  surface  and  tor 
appro.\imately  U  V4  miles  of  bighway 
in  S..tn  Diego  County  to  be  constructed 
of  Portland  cement  and  concrete. 
Flans  can  be  secui'ed  from  the  Slate 
Highway  Commission  it  Sacramento. 
An  .official  proposal  appears  in  another 
column    of    this   issue. 

KING  AND  PIERCE  COUNTIES. 
WASH— River  bank  pro.ection,  $1,250.-' 
O'OO.  Engineer.  William  J.  Roberts. 
Seattle  Hotel.  .Seattle.  Owners.  Pierce 
and  King  Counties.  Mr.  Roberts,  for- 
mer highway  commissioner,  bas  been 
sfiected  to  prepare  pla.is  and  super- 
vise the  work  of  protecting  the  river 
hanks  along  the  Stuck  and  Puyallup 
rivers.  The  project  is  one  of  the  larg- 
est river  protection  problems  that  has 
ever  been  undertaken  in  the  west. 
Actual  work  will  be  started  about 
.March.  Full  particulars  can  be  had 
from  Mr.  Roberts.  A  general  contract 
will    probably    be    let. 

Contracts  Awaraea. 

SAN  FRANCISCO- .Sewer  construc- 
tion. $5,8011.  Engineers,  Constructing 
Quartermaster's  Office,  Fort  Mason. 
Owners,  United  States  Government. 
Contractor.  R.  Beanfield,  Phelan  Bldg.. 
S.   F.     Contract   price,   $5,800. 

SAN  FRANCISCO — Tunnel  construc- 
tion for  storm  water  sewer,  $193,3'14. 
Engineer,  City  Engineer.  Temporary 
City  Hall,  8.  F.  Owners,  City  and 
County  of  San  Francisco,  Contractor, 
Edward  Malley,  Poxcrott  Bldg..  S,  F. 
Contract    price,    $193,314, 


STORES  &  OFFICE  BUILDINGS 


SAN  FRANCISCO- Office  addition,  3 
story.  Class  A  construction,  $50,000 
Architects,  Charles  Paff  &  Co.,  Mer- 
chants' Exchange  Bldg.,  S.  F.  Owners, 
.Vrdrew  B.  MdCreery  Estate.  Plans 
have  been  completed  for  an  addit 
thiee  stories  to  the  McOreery  Build 
ing  on  lower  Pine  stre.?l.  Tlie  build 
ing  has  a  frontage  of  50  feet  and  ; 
depth    of    13714    feet.      The   steel    frami 
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OAKLAND.  CAL— JStores  and  offices. 
2  story  and  base,  steel  .-.nd  brick.  Cost 
not  stated.  Ardiitect.  William,  Wilde 
Albany  Bldg..  Oakland,  Owner,  B,  M, 
Cionclarulo,     This  work  has  been   men- 


ned   he 


cted 


hefor 
on    the 


The 


ildin 


vlll 


iide  of  Broad- 
way north  of  17th  street,  having  a 
trcntage  of  25  feet  and  <.  depth  of  125 
feet.  Plans  have,  been  prepared  tor 
three  additional  stories,  which  will  be 
.rdded   later,      Tliere   will   be  a   complete 


el  fr 


brick 


fac 


with  pressed  brick  and  terra  cotta 
Interior  finish  vill  be  of  pine  througu- 
out.  Some  marble  and  tile  will  be  used. 
Tliere  will  he  metal  window  sash  and 
frames  and  potent  store  fronts.  Steam 
heat  will  be  Installed.     Plans  are  oom- 


Plc 


ind  figures  are  bein 
OAKLAND,  CAL.— Offices.  1«  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Architect.  C.  W.  Dickey, 
Central  Bank  Bldg..  Oakland.  Own- 
ers, A.  L,  and  George  L.ivenson  et  al. 
.4:c1iitect  C.  W,  Dickey  ;s  now  in  the 
east  studying  the  latest  of  the  east- 
ern office  buildings  with  the  purpose  in 
view  of  Incorporating  the  most  mod- 
ern ideas  in  the  p.roposed  eighteen- 
story  skyscraper  w,hich  is  to  -be  erect- 
ed at  the  southwest  corner  of  Wash- 
ington and  I4'th  streets,  Oakland.  This 
property,  directly  opposite  tbe  new 
City  Hall,  has  been  leased  tor  a  period 
of  fifty-two  years  from  tbe  Regents  of 
the  University  of  California,  A  re- 
cently formed  corporation  conliposed  of 
A.  L,  and  George  Lavenson,  Carl  Plaut, 
Henry  Wieking.  Harry  .Manheim,  Al- 
fred Kutner  and  C,  J.  Heeseman  will 
erect  the  building.  The  structure  will 
be  of  the  Class  A  type,  covering  an 
arta  of  100  f3et  square.  Construction 
will  be  started  as  soon  as  .Mr.  Dickey 
can    com-plete    working   drawings. 

PORTLAND,  ORE. — Stores  and  lofts, 
2  story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architects,  Whidden 
&  I.ev,'is,  Wilcox  Bldg.,  Portland.  Own- 
er, .Mrs,  Walley.  The  buiiding  will  be 
erected  at  the  corner  of  First  and  Pine 
stieets,  and  will  be  ai  ranged  tor  a 
restaura,nt  on  the  first  floor  and  ma- 
ehinery  sales  rooms  above  Tlie  bulld- 
of    100    by    IDO 


tee 


Details    of 


strnctlo 


1    will      be 

1215   Wil- 


handled  by  J.  Frank   Wal 
cox   Bldg..  Portland. 

LOS  ANGELBS,  CAL,  —  School,  3 
s-tory  and  base,  reinforced  concrete, 
$40,000.  AroJiitect,  Arthur  B.  Benton, 
114  Nortli  Spring  street,  L.  A.  Owners, 
Florence  Crittenton  Home  for  Girls. 
The  building  will  cover  an  area  of  GO 
by  100  feet.  The  building  will  contain 
dining  room,  kitchen,  single  rooms  and 
wards.  In  all  there  wlh  be  accommo- 
dations tor  about  60  petple.  Interior 
finish  will  be  of  pine.  There  will  he 
steam  he.it  and  modern  p'um'bing.  Ex- 
terior will  be  faced  with  pressed  brick. 
Pl.'ins   are    being    prepared. 

TBMPE.  ARIZ.  —  Industrial  Arts 
building.  2  story  and  base,  reinforced 
concrete,  $80,000.  Architects.  Peabody 
&  Smart,  Central  BIdig.,  Phoenix,  All 
bids  received  for  this  work  have  been 
rejtctsd  and  plans  will  oe  revised.  Tbe 
lowest  figure  received  foi  the  general 
construction  was  $79.$53,  and  with  the 
het.tlng,  electric  work  and  plumbing 
the  building  ran  over  the  estimates. 
Revised  plans  will  be  out  for  figures 
in  a  few  weeks, 

TUSTIN,  ORANGE  CO.,  OAL— School, 
2  story  and  base,  brick.  $50,000.  Archi- 
tect. Frederick  H.  Bley.  Register  Bldg., 
L,  A.  Owners,  Tustin  School  District, 
The  building  will  cover  an  area  of  90 
by    72    feet,    and      will    contain       eight 


standard 


clas 


offlc 


principal's 
an    audito- 


ocks.  .  Exterior,  of  -  the.  building 
0  faced  with  pressel  brick.  p 
ill  be  ready  for  figures  within  a 


POMO'NA.  LCS  ANGELES  CO.,  CAL — 
.School,  1  story  and  base,  brick,  $2'5,000. 
Aibitect,  Paul  B.  Higgs,  First  National 
Bank  Bldg.,  Pomona.  Owners.  Pomona 
School  District.  The  building  will 
contain    seven  class   rooms,   offices   and 
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an  auditorium.  There  will  be  steam 
lieat.  modern  scliool  plumbing  and  vac- 
uum cleaning.  Interior  linish  will  be 
ot  pine.  iMaple  doors  will  be  used  in 
the  class  rooms.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  tigrures  will  be 
orcned  on  February  24th.  Bids  will  te 
taken  separtely  for  the  general  con- 
struction, beating  and  plumbing.  Plans 
can   be   secured    from    the   architect. 

INCLBWOOD.  LOS  ANGELES  CO.. 
C.\L. — Scliool  buildings,  5.  1  and  2 
story,  brick,  $150,000.  Architect.  Nor- 
man P.  Marsh,  Broadway  Cential  Bldg., 
L.  A.  Owneis,  Inglewooa  School  Dis- 
trict. Plans  for  this  w-ork  are  com- 
plete and  figures  will  be  opened  on 
February  26th.  Separate  bids  will  be 
taken  for  the  general  con-structinn. 
painting,  plumbing,  healing,  electric 
work  and  program  clocks  The  group 
will  consist  of  four  new  buildings  and 
a  central  beating  plant.  The  present 
building  will  be  remodeled  for  an  ad- 
ministration building,  the  auditorium 
enlarged  and  the  grmnasium  convert- 
ed into  a  study  room.  The  Manual  Arts 
and  Household  Economy  buildings  will 
each  be  two  stories  60>;100  feet.  The 
science  building  will  be  two  stories 
70x120  feet,  and  the  gymnasium  will 
be  one  story,  60x120  feet,  with  an  out- 
side cement  plunge.  36x60  feet.  The 
buildings  will  be  of  brick  construc- 
tion with  red  pressed  brick  facing,  and 
cream    pressed    brick    trimmings. 

VENICE.  LOS  ANGELES  CO..  CAL.— 
Polytechnic  group,  t.  1  and  2  story, 
brick,  $15l),0(>0.  Arcbitecrs,  C.  H.  Rus- 
sell Co.,  Union  League  Bldg.,  L.  A. 
Owners,  City  of  Venice.  Plans  are 
nearly  complete  for  this  work  and 
bids  will  be  called  for  witliin  the  next 
week  or  ten  days.  The  group  will 
consist  of  the  Administralion  building. 
Science  liuiiding.  Household  Arts  build- 
ing and  manual  Training  building.  The 
style  of  architecture  will  be  Lombardic 
Italian.  Tlie  Administration  building 
will  be  a  two-story  ii.nd  basement 
structure  152x144  feet,  and  will  con- 
tain the  administrative  offices,  audito- 
rium, study  and  choral  halls,  library 
and  twelve  class  rooms.  In  the  base- 
ment there  will  be  a  cafeteria,  kitchen, 
bicycle  rooms,  etc.  The  central  heat- 
ing plant  will  be  constructed  in  con- 
nection with  and  at  the  rear  of  the 
administration  building.  The  science 
building  will  be  a  two-story  L-*ape<I 
structure  with  no  basement;  extreme 
dimensions  140x120  feet.  It  will  con- 
tain twelve  class  rooms,  work  rooms. 
offices,  recitation  rooms,  etc.  The 
household  arts  building  will  be  two 
stories  140x120  feet,  and  will  contain  a 
modern  bungalow,  cooking  depart- 
ment,   laundry,    lecture       rooms,    seven 


Ola 


illin 


departments.  The  me-hanical  arts 
buildlYig  will  be  one-story  112x144 
feet,  with  an  interior  court.  Tlie  build- 
ings will  be  connected  by  arcades. 
They  will  be  of  brick  construction, 
with,  concrete  foundations.  exterior 
facing  of  different  shades  of  light- 
colored   brick. 

Contracts  Awarded. 

SAN  PRANCIiSCO — Stores.  1  story 
ar.d  base,  brick  and  steel.  Jl 2.000.  Ar- 
chitect, Earl  B.  Scott,  Hcmboldt  Bank 
Bldg..  S.  F.  Owr  ers.  Davis  Street  Re 
ally  Co.  Contractors.  Facilic  Rolling 
Mills,  structural  steel  Andrew  Olsen, 
carpentry  work,  and  A.  Newmark, 
plumbing.      Oontiacts      for      the      brick 
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work  .ind   electric 
week. 

SEATTLE,    WASII.- 
JICO.OOO.      Architect's 
Owners.    L.    C.    Smith 
tractors,    The      .Tunction 
Contract    price.    $100,000. 


Wtdn 


Februai-y   i,    ID14. 


SEALED   PROPOSALS. 


NOTItK    TO    CO.\TR.\CTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  title  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Initer- 
natiiOT-.al  Exposition  Company  at  Room 
213.  in  the  Service  Building.  Fillmore 
and  Chestnut  Streets.  San  Franci'^co 
California,  at  lOsOO  A.  M„  Tlnirnday; 
Pebruarj-    10,    1914,    for    Trnnafer    Table 


Director      of 


file    in    the   office"     of"  tlie 
Works. 

Bach  proposal  must  be  accompaniied 
by  a  certified  cneck  payable  to>  the 
order  of  the  Panama-Pt.cific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the  amount 
bid,  or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spert'ive  bidders,  except  that  filed  with 
tile  accepted  proJposal  or  bid,  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bend.  A  bond 
in  the  sum  of  fifty  (50)  per  cenit  of  the 
co^ntractl  price  will  be  required  for  tlie 
faithful  performance  of  the  contract 
sureties  thereon   must   be    satisfac- 


.-.  .    to 
Commil 

ternati. 

Progress! 


the      Buildings      and      

ee    ot   tlie    Panama-Paoiflc    In- 
lal    Exposition   Company, 
payn        


-nts    will   h..    

ine  rignt  is  reserved  to  reject  ai 
and  all  bid's  and  to  waive  technical  d 
fects  if  in  tSie  interest  of  the  Expos 
tlon  Company. 

Plane     and      sjpeioificatio 


[he    Di- 

Service 

-hestnut 

depositTng 

the 


work    may    he    obtained 

rector      of   Works,      Roo 

Building.        Fillmore 

Streets,    San    Francisco     „. 

$10.00,  which  will  be  refunded 

return    ot   the    plans  and    speclflcati- 

in   good   condition. 

By      ordter      of      the      Puildings     a 
Grounds   Committee. 

WILLIAM  H,   CROCKER 
Chairman.   ( 


the 


NOTICE   TO    CONTRACTORS. 

OFFICE  OF  THE  BOARD  OF  STATE 
HARBOR  COM.MISSIONERS.  Union 
Depot  and  Ferry  House.  San  Francisco 
January   28.   1914. 

SEALED  PROPOSALS 


ed  at   tbi 

o'clock  A.  M.,  1 
11.  :»M.  for  f 
■«inB    n 


office 


prio 


will  be 
to  II 


side 


ot    Pie 


■U'edne-«day,  Felirnary 
mlshlDK  nin<erlalN  and 
addition  in  41i*>  nnp*i> 
54.   on 


■aterfront 

oi  xue  t^nj-  nnffl  uount}'  of  San  Fran- 
cisco, in  accordance  with  the  plans  and 
specifications  prepared  tiierefor  by  the 
Assistant  State  Engineer,  and  adopted 
by  the  Board  August  6,  lillS 


I  thi 
.  her 
The 


offlc 


sha 


1  in  thi 

lite  qua 


Portland    cement    a 6.<>=    .„    p,i^» 

(which  will  be  furnished  to  the  con- 
tractor by  the  Board),  sand,  crushed 
rock  gravel.  reinforcing  materials, 
lumber,  castings,  structural  steel,  rods, 
bolts,   spikes,   car   springs,   asphalt  pav- 


etc. 


All  mate- 
St  of  the 
ally 


■ials  used  i 
ir  respectiv 
specified    he 


the 


espe. .. 

terials  used  in  the  structure  w 
subjected  to  a  rigid  examinatio 
test,  and  if  found  defective,  und 
unsuitable  or  not  as  specified,  v, 
condemned  and  must  be  immec 
removed    from    the    work    by    the 


■ill 


certified  check  for  an  aii'ount  equal  to 
five  (5)  per  cent  of  the  amount  of  the 
proposal,    to    be    made    payable    to    the 


secretary  of  the  Board,  conditioned  that 
If  the  proposal  is  accepted  and  the  con- 
tract awarded  and  if  the  'bidder  shall 
fan  or  neglect  to  execute  a  contract 
and  give  the  bond  required  within  six 
(6)  days  after  the  award  is  made,  in 
that  case  the  said  sum  mentioned  in 
said  check  shall  be  deemed  liquidated 
damages  for  such  failure  and  neglect 
and  sliall  be  paid  into  the  San  Fran- 
cisco   Harbor    Improvement    Fund. 

The  bond  required  to  bo  not  less  than 
one-half  of  the  total  amount  of  the  bid, 
with  two  or  more  sureties,  to  be  ap- 
proved by  the  Board  ot  State  Harbor 
Commissioners,  and  conditioned  for  the 
faithful  performance  'by  ihe  contractor 
of  all  the  terms  and  conditions  ot  said 
contract  according  to  the  true  intent 
and  meaning  thereof,  and  to  the  satis- 
faction ot  tlie  Board,  ard  said  bond 
sluill  also  be  effective  as  provided  In  an 
.\ct  approved   May  1.   1911.   for   the   pro- 


.■ti( 
lab»r 


aterialmen. 


---    Secretary -..^ 

mce  of  the  Secretary  at  or  prior  to 
1  o'clock  A.  M.,  on  Wednesday  Feb- 
uary  11,  1914,  at  which  time  and  place 
he  bids  will   be  opened. 

The    Board   reserves    the    right    to   re- 
ect   any   or   all    bids    If   deemed   for   the 
est  Interests  of  the  State. 
Bidders   are    invited    to   be    present   at 
he   openin.g  of  bids. 

J.  .7.  DWTER. 
THOMAS  S.   WILLIAMS. 
J.   H.   McCALLtTM, 
Board  of  State  Harbor  Commissioners 
JEROME    NBW.MAN, 
Assistant   Slate   Engineer. 


PROPOSALS     FOR    CANAI,     SLIPPLIES. 


CANAL      CIRCLTLAR      524— Proposals 


paratus.  Steel  Shapes  and  Plates,  Steel 
Reinforcing  Bars,  Valves,  Manifold 
Books,  Cardboard  and  Paper.— Sealed 
proposals  will  be  received  at  the  office 
ot  the  general  purchasing  officer.  Isth- 
mian Canal  Ckimmission,  Washington 
D.  C,  until  10:30  a.  m.  Pebrnai-y  6,  1914, 
at  which  time  they  will  be  opened  in 
public,  tor  furnishing  Uic  above  men- 
tioned articles.  Plans  and  general  In- 
formation relating  to  tills  circular  (No. 
S24)  may  be  obtained'  from  this  office 
or  the  office  of  the  assistant  purchasing 
agent.  lOSe  North  Point  street,  San 
Francisco.  Oal.:  also  from  the  U  S 
engineer  offices  In  the  following  cities: 
Seattle.  Wash.:  Los  Angeles.  Cal.  F.  C 
B(X>GrS.  major,  corp.s  of  engineers,  U, 
S.  army,    general   purcHiasing   officer. 


PROPOSALS    FOR    KTETAl,    SHELVING, 

METAL  VAULT  SHBLVIN<3 — Treas- 
urj'  Department.  Office  Supei-vislng  Ar- 
clMtect.  Wasliington.  D.  C— Sealed  pro- 
posals will  be  received  at  this  office 
until  February  T,  1914.  for  Installing 
metal  vault  shelving  in  the  U.  S.  public 
building  at  San  Diegoi  Cta  Further  in- 
formation may  be  had  upon  applica- 
tion to  O.  WENDEROTH,  supervising 
architect. 


NOTICE  TO   CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Paclflc  Inter- 
national Exposition  Comiianv  at  Room 
213.  In  the  Service  Building  Fillmore 
and  Chestnut  Streets.  San  FranclFcn 
California,  at  10:00  A.  M.  Thiirsdn;-, 
February  5.  1014,  for  Electric  AVIrlnK 
of  Vnrieil  IndUHlrles  Building,  Mines 
Batldlncr.  ninnufnctures  RaildlnK  and 
Transfiortntion  Bulldlni;  In  accordance 
with  the  plans  and  specifications  on  file 
in  the  office  ot  the  Director  of  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  ot  the  Panamn-Pacific  Interna- 
tional Exposition  Comnanv  in  the 
sum  of  (10)  per  cent  of  the  a'mount  hid 
or  the  same  will  not  be  considered. 
When  the  award  ot  contract  Is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the    accepted    proposal    or    bid.    which 


check    will   ibe   rteurned 

upon 

the  suc- 

cessful      bidder     sierning 

■     the 

eontract 

and  flling  the  required 

bond. 

A  bond. 

in  the  sum  of  fifty   (50) 

per  ce 

nt  of  the 

contract  price  will  be  r 

equirei 

1   for   the 

faitlitul    performance    oi 

f    the 

contract- 

the    sureties    thereon    mt 

ist    be 

satisfac- 

tory      to    the    Buildings 

;.nd 

Grounds 

Committee     of    tne     Pan, 

lu-a-Pi 

iciflc   In- 

ternational   Exposition   ( 

.:iMnpai 

Progressive  payments 

will   1) 

e  made. 

The    right    is    reserved 

[    10    reject    any 

and  all  bids  and   to  wai\ 

:a   tech 

nical  de- 

fects   it   in    the   interest 

of   the 

Exposi- 

tion  Company. 

Plans      and      specifical 

Lions 

for      the 

work    may    be    obtained 

from 

tlie    Di- 

rector     oC   Works.   Roor 

!i       20  7 

Service 

liuilding.        Fillmore        i 

and 

Chestnut 

Streets,    San     Francisco, 

l.iy     d. 

epositing 

$25.00,    which   amount    w 

ill   be 

refunded 

to    contractors      submitti 

ng      bona      fide 

bids.      All      persons    taki 

ng     ou 

It     plans 

and    falling     to    submit 

bona 

fide   bids 

will   forfeit   the  deposit 

of   Tw 

enty-flve 

Dollars    to    Uie    Expositi 

on    Cor 

npany. 

STATE     OP     CALIFORNIA. 
DEPARTMENT     OP      ENGINEERING. 
CALIFORNIA   HIGHWAY   COMMISSIOiV 


NOTICE   TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed at  tlie  office  of  the  C-jlifornia  High- 
way Commission,  513  Forum  Bldg.. 
Sacramento,  Cal..  until  2  o'clock  P.  M. 
on  FebruBr:f  24«h,  1»14,  at  which  time 
they   will   be   publicly   opened  and   read. 

:herefor.    to      which 


efer 


ions 


State  highway  as  follows. 

San  Mateo  County  from  the  south 
line  Daly  City  to  South  San  Francisco 
(IV-S.  M-2-A).  about  i  miles  in  length, 
to  be  built  of  Portland  cement  concrete 
v,-itli  asphalt   surface. 

San  Diego  County  from  Las  Plores 
to  the  Westerly  Boundary  (VII-S.  D-2- 
D),  about  11.5  miles  in  length,  to  be 
built    of   Portland    cement   concrete. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  specifi- 
cations may  be  obtained,  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  of  the 
divisions  in  which  the  work  is  situat- 
ed. The  Division  Engineers'  offices  are 
located  at  Willits.  Redding.  Sacra- 
mento, San  Francisco,  San  Luis  Obispo. 
Fresno,   and   Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  atten- 
tion of  prospective  bidders  is  called  to 
the  "Notice  to  Contractors"  annexed  to 
the  blank  form  of  proposal,  for  full 
directions  as  to  bidding,  quantifies  of 
work  to  be  done,  etc. 

The  Department  of  Ei.gineering  re- 
serves the  right  to  reject  anv  or  all 
bids  or  to  accept  the  bid  deemed  for 
the   best    interests   of  the   State. 

Dated:      January    22   ,T.)14. 

CHARLES  D.   BI.ANEY, 
NEWELL  D.   DARLINGTON, 
CHARLES  F.  STERN. 
California   Highway  Commission. 
AUSTIN   B.   FLr:TCHBR 

Highway  Engineer. 
WILSON  R.   ELLIS, 

Secretary.        (•) 


I'UOI'OSALS     FOR     CANAL     SUPPLIES. 


CANAL  CIRCULAR  SIO— Proposals 
for  Four  Steel  Tugboats  for  Handling 
and  Docking  of  Vessels  at  the  En- 
trances of  the  Panama  Canal. — Sealed 
proposals  will  be  received  at  the  of- 
fice of  tlie  general  purchasing  officer 
Isthmian  Canal  Commission.  Washing- 
ton, D.  C,  until  10:30  a.  ni.  Mnrch  23, 
11(14,  at  which  time  tliev  will  he  open- 
ed   in    public    for    turnii 


ral 


Bin 


this    ci 


(No.  S19)  may  be  obta 
this  office  or  the  office  of  the  assistant 
purchasing  agent.  lOSli  North  Point 
st;eet.  San  Francisco,  Cal.;  also  from 
Ihe  U.  S.  engineer  offices  in  the  follow- 
ash.;    Los  Ange- 
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PROPOSALS     FOR    ELEVATOR. 

ELEVATOR— Treasury  Department. 
Office  of  the  Supervising  Architect, 
Washington,  D.  C. — Sealed  proposals 
will  be  received  at  this  office  until  3 
II.  in.  February  l«,  HI14,  and  then  open- 
ed, for  an  elevator  plant  in  the  United 
States    post    office    at    Denver,    Colo., 


nd 


accordance  with  th 
srecificatlons,  copies  of  which 
had  at  this  office  or  at  the  office  of  the 
architects,  Tracy,  Swartwout  &  Litch. 
Held,  2'14  Fifth  avenue.  New  York,  N 
1'.,  in  the  discretion  of  the  supervising 
architect,  OSCAR  WENDEROTH 

Washington,   D,    C. 


PROPOSALS     FOR     PUMPS. 


PUMPS — Sealed  proposals  indorsed 
"Proposals  for  Heating  System,  Fire 
and  Flushing  Pumps"  will  be  received 
at  the  bureau  of  yards  and  docks.  Navy 
Department,  Washington,  D.  C.  unti'l 
11  o'clock  n.  ni.  FebrHiu*^-  14,  1914,  and 
then  and  there  publicly  opened,  for 
furnishing  and  Installing  on  founda- 
tions provided  by  the  government  in 
the  central  power  plants.  United  States 
navy  yards.  Mare  Island,  Cal..  and 
Puget  Sound,  Wash.,  two  motor-driven 
fire  pumps  of  1,000  gallons  per  minute 
capacity,  400  feet  head,  and  two  steam 
turbine-driven  heating  system  pumps 
of  1,000  gallons  per  minute  capacity, 
IpO  pounds  per  square  inch  gauge  head. 
Estimated  cost,  114,000.  Plans  and 
specifications  can  be  obtained  on  ap- 
plication to  the  bureau  or  to  the  com- 
mandants of  the  navv  yards  named.  H 
R.    STANFORD,   chief   of   bureau 


NOTICE    TO    CONTRACTORS. 

TREASURY  DEPART.XlENT,  Super- 
vising Architect's  Office.  Washington, 
POSALS  will  be  opened  in  this  office  at 
D.  C,  January  7,  1914— SEALED  PRO- 
S  P.  M.  on  Pebrnnry  18,  1014,  for  the 
construction  (including  mechanical 
equipment  and  approacjies)  of  a  two- 
story  and  basement  (with  a  1-story 
rear  extension)  stone,  ornamental  terra 
cotta  and  stucco  faced  building  of  11,- 
SOO   square   feet  ground  area;   noneflre- 


composition      and    tile      roof; 

United    States    post    office    at 

Berkeley, 

Cal.      Drawings  and    speciflca 

tions   may 

he  obtained   from   the  cusiodi! 

m  at  Ber- 

keley,  Cal.,  or  at  this  office.  1 

n   the  dis- 

cretion    of      the   Supervising 

Archltect. 

O.     WENDEROTH,     Suporvisi) 

ng    Arehi- 
(♦) 

MECHANICAL  EQUIPMENT — Treas- 
ury Department.  Office  of  the  Super- 
vsiing  Architect,  Washington,  D.  C— 
Sealed  proposals  will  be  opened  in 
this  office  at  3  p.  m.  FebruarT  18.  1914, 
for  the  mechanical  equipment  (except 
root  drainage  and  elevators),  of  the 
United  States  post  office  at  Denver. 
Colo.         Drawings       and      specifications 


obtained  on  i 
5,  1914.  at  this  office  o 
tlie  architects,  Tracy, 
Litchfield,   244   Fifth    a\ 


Jan 
offic 


of 

Swartwout  & 
;nue.  New  York, 
1  of  the  super- 
WENDEROTH. 


PROPOSALS     FOR     HUILDING. 


Sealed   propo 


o'clock  n. 
AVeilncsday 
!!>14.  tor  di 


The  general  construction  o) 
Washington  Irving  School  Buildi 
be  located  on  Broadway,  between 
some  and  Montgomery  streets. 
Progressive  payments  will  be 
Said  work  must  be  done  in  ai 
arce  with  the  specifications  on 
the  office  i 

to  which  reference  is 
and  must  he  commenced  within  five  (.5 
calendar  days  from  the  receipt  of  writ 
ten    notice    from    the    Beard   of  Publh 


2.3 

Works,    and 

completed    witli 

two    hun- 

died   and   se' 

venty    (270)    cale 

thereafter. 

Tile  amour 

It  of  bond  for  faithful  per- 

eontract  has  bee 

$20,000.00. 

All   propos: 

lis  offered   must 

be  accom- 

ranied   by    a 

check    certified 

by    a    re- 

sponsible    ba 

nk,    payable    to 

the    order 

of  the  Clerk 

of   the  Supervise 

irs,   for  an 

amount    not 

less    than    t.;n    pi 

!r    cent    of 

the  aggregal 

.e  of  the  propose 

il. 

t    the    office    of   tlie   Architect,  and   al 
reposals    must     be     made     upon    sucl 

The'  Board  of  Puhlio  Works  reserve: 
he  right   to  reject  any  and  all  bids. 

By    order    of    the    Board    of     Publii 
\'orks.  F.    .1.    CHURCHILL, 

Secretary. 


o'clock  11.  m.  and  3  o 
Wednesday,  tlie  11th  d 
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nished  gratuitously  upon 
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PROPOSALS     FOR    ELECTRIC    WORK. 

OFFICE  OP  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San   Francisco. 

Sealed  proposals  will  he  received  at 
this  office  between  thu  hours  of  2 
o'clock  p.  ni.  and  3  o'clock  p.  ni.  on 
Wednesday,  the  lltb  day  of  February, 
1914,  for  doing  the  following  work,  in- 
cluding the  furnlslilng  of  the  neces- 
sary labor  and  materials  therefor,  to 
wit: 

The  electric  work  of  the  Washington 
Irving   School    Building. 

Progressive   payments   will    be   m-ade 

Said  work  must  be  done  in  accord- 
ance with  the  speciflcati  jns  on  file  in 
the  office  of  the  Board  of  Public  Works, 
to  which  reference  is  hereby  made, 
and  must  he  commenced  within  five  (51 
calendar  days  from  the  receipt  of  writ- 
ten notice  from  the  Board  of  Public 
Works,  and  completed  with  two  bun- 
dled   and    seventy    (270)    calendar    days 


formance   of 
$r.50.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  bv  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   aggregate   of   the   proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
pioposals    must      be     made      upon    such 
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of    the    Board    of     Public 
F.    J.    CHURCHILL, 

Secretary. 


of 
San   Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
<rclock  p.  111.  and  3  o'clock  p.  m.  on 
Wednesday,  the  11th  day  of  February, 
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iteri< 


therefor. 


plumbing  and  gas  fitting  of  the 
Washington    Irving    School    Building. 
Progressive    payments   will    be   made. 
Said    work    must   be    done    in    accord- 
ance  with    the   specifications   on    file   in 
the  office  of  the  Board  of  Public  Works, 
vhich    reference     is     hereby    made. 
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the  aggregate  of  the  proposal. 

Printed   proposal    forms   will    be    fur- 
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PROPOSALS    FOR    BRICK    WORK. 


lie 

San   Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  111.  and  3  o'clock  p.  m.  on 
Wednesday,  the  11th  day  of  February. 
H114.  for  doing  the  folio     " 


tht 


furnishing    of 
ind    materials    t 


efor.    to 
Washington 


The    brick    work    of    th 
Irving  School   Building. 

Progressive   payments  will    be   made 

Said  work  must  be  done  In  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works, 
to  which  reference  Is  hereby  made, 
and  must  be  commenced  within  five  (5) 
calendar  days  from  the  receipt  of  writ- 
ten notice  from  the  B.5ard  of  Public 
Works,  and  completed  within  sixty 
(60)    calendar   days   thereafter. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
»3, 000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certided  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate   of   the   proposal. 

Printed  proposal  forms  will  be  fur- 
t  ished  gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Work.=  reserves 
the  right  to  reject  any   and  all  bids. 

By  order  of  the  Board  of  Public 
Works.  F    J.    CHURCHILL. 

Secretary. 


NOTICE  TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Capitol 
Building,  .Sacramento.  California,  itn  to 
and  Includlni;  12  o'clock,  noon.  Tnen- 
dny.  February  24,  1»14,  Hflid  bIdN  then 
and  there  to  be  piibliclv  openeil  and 
rend  for  fiirnlMhlnc  nil  plant,  nia- 
terlalH,  anil  labor,  and  dolnjc  the  nork 
required  for  the  construction  and 
erection  of  a  hulldlne  knonn  an  the 
KeeTeatlon  Hall  at  the  \apa  State 
MoHpltal,    Napa,    California,      In      accor- 


therefor 


copies    of 
appllcatlo 


the  State   De- 


Wednesday,    Februar 

iig  at  Sacramento,  Californi: 
ondlth 


good 


pcrtment  _ 

California, 

Such    bids    will    be    reci 
Entire   Work. 

Casli,    a    bidder's    bond, 
check    in    the   sum    of    tei 
(10%)    of   the   amount   of 
accompany   each    bid, 

A  deposit  of  Ten  (JIO.OO)  Dollars  v 
be  required  on  plans  and  siiecificatii 
to    the    State    Department    of    Engine 


per 


State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  informal- 
ity in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
.McClure.  State  Engineer.  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  ''Proposals  for  Recreation 
Hall,   Napa   State    Hospiiol,    Napa,    Call- 
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SAN  FRANCISCO. 


RBSIDE.VCE  —  3  story  and  base. 
Class  C  construction.  $35,000.  San 
Francisco.  Architect,  Oliarles  J.  Rous 
seau,  46  Kearny  street,  S.  F.  Owner, 
rs,  A.  Bildrldee.  Th«  dwelling  will  be 
erected  on  a  lot  68-9x137-6  situated  in 
the  vicinity  of  Pacific  avenue  and 
Broderick  street.  The  building  will  be 
designed  in  tlie  modern  French  style 
throughout.  The  drawing  room  on  the 
first  floor  will  be  20x30,  finished  in 
ivory  two  tone  color  woodwork.  The 
reception  hall  will  be  18x30  with  grand 
stair  case  leading  to  second  story  and 
ibeautlful  decorated  ceiling,  fram  this 
hall  French  glass  doors  open  into  the 
drawing  room  and  Into  the  dining 
roc-m  and  also  to  the  libraiT  and  bil- 
liard room  adjoining.  The  dining  room 
will  be  finished  in  French  gray  oak 
with  tapestries  in  the  panels  above 
the  dado,  from  the  dining  room  FrencJi 
doors  will  lead  to  a  large  conservatory 
adjoining,  this  will  be  the  breakfast 
room  and  convenient  to  rhese  will  be 
a  large  kitchen,  13x15,  with  butler's 
pantry,  scullery,  cooler,  refrigerator, 
etc.  The  main  bed  room  on  tsh  eec- 
ond  floor,  will  be  20x30,  with  boudoir 
adjoining,  and  bath  room,  10x12,  with 
reman  tub,  5x10,  sunk  into  the  tiled 
floor.  In  this  room  will  also  be  a 
needle  shower  dental  bowl,  electric 
heaters,  and  solid  porcelain  pedestal 
wash  basin  with  steel  enameled'  medi- 
cal closet  sunk  into  the  wall  ahove. 
The  walls  and  floor  will  be  tiled.  There 
will  also  be  three  more  large  bed  rooms 
with  bath  rooms  between  and  a  large 
open  air  sleeping  porch.  Above  this 
floor  will  be  the  nursery,  and  two  bed 
rooms.  There  will  be  also  a  rein- 
forced concrete  garage  to  accommo- 
date two  machines.  Besides  the  con- 
venience of  arrangement  there  will  be 
steam  heat,  hot  water  circulation  sys- 
tem, hardwood'  floors  and  vacuum 
cleaning  plant.  The  brick  walls  on 
exterior  will  be  veneered  with  Caen 
stone  In  French  Renaissance  style.  It 
is  estimated  that  the  building  will  cost 
$35,000  complete.  Plans  will  be  ready 
for   figures   in   two   weeks. 

RESIDENCE  —  2  story  and  ba^e, 
frame,  $3,500,  San  Francisco.  Archi- 
tect, C.  O.  Clausen,  Phelan  Bldg.,  S.  F. 
Owner,  James  Smith,  441  4th  avenue, 
S.  P.  The  dwelling  has  been  designed 
for  a  seven-room  house  with  baUi  and 
will  be  erected  on  the  west  side  of 
22nd  avenue  south  of  Lake  street.  In- 
terior finish  will  be  of  pine  with  some 
e'm  panels  in  the  living  room,  dining 
room  and  reception  hall.  Oak  floors 
v.'Ill  be  used  in  the  principal  rooms. 
There  will    be   a  large   open    Are   place 


br 


and  kitchen  will  have  tile  wainscot. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  A  pressed  bridk  veneer 
base  will  be  used.  Plans  are  complete 
and  work  will  be  done  by  Day  Lahor, 
RESIDENCE  —  2  story  and  base, 
flame.  $10,000.  San  Francisco.  Archi- 
tect, John  J.  Foley,  46  Kearny  street,  S. 
F,  Owner,  Father  J.  Hartnett.  The 
dwelling  has  been  designed  for  a  par- 
isli  house,  and  will  be  erected  in  the 
newly  formed  parish  of  St.  Emidius  in 
the   Engleside   district.      Tiie  house   will 


thr 


aths 


ind 


sleeping  porch.  Interior  finish  will  be 
of  pine  and  hardwood  with  oak  floors 
in  the  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  An  automatic  water  heater 
will  be  InstaUed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Working  draw- 
ings are  being  prepared. 

RESIDENCE  —  3  story  and  base, 
frame.  $3,500.  San  Francisco.  '  Arclhl- 
tect,  W.  G.  Hind,  46  Kearny  street,  S. 
P.  Owner,  Dr,  Clyde  S.  Payne,  The' 
d'welling  will  be  erected  on  the  west 
side  of  Priest  south  of  Washington 
street,  and  will  contain  seven  rooms 
and  bath.  Interior  flnlsh  will  be  large- 
ly of  pine  with  some  redwood'  and  elm. 
Oik  floors  will  be  u.sed  in  the  living 
and  dining  rooms.  There  will  be  a 
large  open  fire  place  and  tile  mantel, 
Bath  room  and  kitchen  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed'.  Exterior  of  the 
house  will  be  covered  with  rustic. 
Piuns  are  complete  and  the  work  will 
be  done  by  Day  La'bor.  All  materials 
will  be  purchased  through  the  archi- 
tect. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,000.  San  Fran'-lsco.  ArcJil- 
tect,  none.  Owners,  Costello  and  Feer- 
ick,  93  College  avenue,  S.  F,  Thia 
house  will  toe  erected  on  the  east  side 
of  19th  avenue  north  of  Anza,  and 
when  complete  will  contain  six  room.s 
and  bath.  Interior  flnlsh  will  he  of 
pine  throug'hout.  Oaik  floors  will  he 
used  in  two  rooms.  There  will  be  a 
large  open  fire  place  in  the  living 
room.  Mantel  will  be  of  brick  or  tile. 
Tile  wainscot  will  be  used'  In  the  bath 
room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
rustic.  Plans  are  complete  and  In  the 
hands  of  the  owners  who  will  do  the 
work  by  Day  Labor.  Materials  are  be- 
ing  purchased. 
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the  kitchens.  Automatic  water 
heaters  will  be  installed.  Exteriors 
will  be  covered  with  cement  plaster  on 
metal  lath.  Pressed  brick  veneer  will 
he  ,used  for  the  bases.  Plans  will  be 
completed  with  a  few  days  and  the 
work  will  be  done  by  Day  Labor. 

ELECTRIC  WORK  —  Exposition 
huildlngs.  Cost  not  stated.  San  Fran- 
cisco. Architect.  Director  of  Works. 
Service  Bldg..  S.  P.  Owners.  Panama- 
Pacific  International  Exposition  Co. 
Plens  are  now  complete  and  out  for 
figures  for  tlie  installation  of  the  elec- 
tric work  in  the  following  buildings: 
Varied  Industries.  Mines.  Manufactures 
and  Transportation.  Bids  will  be 
opeped  by  the  Buildings  ond  G-rounds 
Cotlfrmlttee  on  February  5th.  Plans  and 
specifications  can  be  secured  from  the 
Director  of  Works.  An  oflScIal  pro- 
posal appears  in  another  column  of 
this  issue. 

EXHIBIT  BUILDING — Frame  con- 
struction. »7S.0OO.  San  Francisco.  Ar- 
chitect, Albert  Farr.  Foxcroft  Bldg.. 
a  F.  Owners,  Chilian  Government. 
Architect  Farr  has  Just  been  commis- 
sioned to  prepare  plans  tor  this  build- 
ing. The  structure  will  be  designed 
after  the  style  of  architecture  used  in 
that  country,  and  like  other  buildings 
to  be  erected  by  the  foreign  govern- 
ments will  be  of  frame  and  plaster 
construction.  Detail  drawings  are  now 
heing  made.  Further  mention  will  be 
made  of  the  work  when  bids  are  called. 

TR.AiNSPER  TABLE — Cost  not  stat- 
ed. San  Francisco,  .'irchitect.  Director 
of  Works.  Service  Bldg.. 
Panama-Pacific    Internal 
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for 


nstr 


Owne 
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of 


a  transfer  table  which  Is  to  be  con"- 
structed  in  tbe  Transportation  build- 
ing are  comlete.  Bids  for  the  work 
are  now  being  taken  and  will  be  open- 
ed on  February  19th.  Plans  and  speci- 
fications and  full  particulars  can  be 
secured  from  the  Director  of  Works. 
An  official  proposal  appears  In  another 
column   of  this   Issue. 

APARTMENT  HOUSE — 7  story  and 
hase,  reinforced  con,crete.  Cost  not 
stated.  San  Francisco.  Architect.  C. 
A.  Meussdorfter.  Humboldt  Bank  Bldg.. 
S.  P.  Owner's  name  withheld.  This 
building  will  be  erected  on  Powell 
street  near  Washington  and  will  cover 
a  large  ground  area.  Oonstruction 
will  be  practically  flrepioot.  Interior 
will  be  arranged  for  a  large  number 
nt  two.  three  and  four  room  suites. 
Pine   and    hardwoods    will    he    used    In 


the  interlo 
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ilding   will    be 
?r  and  pressed 
brick.      Plans   are   being   prepared. 

APARTMENT  HOUSE — 2  story  .and 
base,  frame.  110.000.  San  Francisco. 
Aichitect.  none.  Owners,  Mr.  and  Mrs. 
Kc.hl'by.  represented  by  J.  Prout,  2020 
Turik  street.  S.  P.  The  building  will 
be  erected  on  the  south  side  of  Pulton 
street  west  of  Broderick,  and  has  been 
designed  to  contain  four  modern 
apartments  of  three  and  four  rooms 
each.  Interior  flnisli  will  be  of  pine 
and    redwood.      Oak    floors    will    be   used 
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tile  wainscot.  Patent  store  fronts  are 
specifled.  Exterior  of  the  building 
will  be  covered  with  lustio,  shiplap 
and  cement  plaster  on  metal  lath. 
Plans   are    now  being   prepared. 

WHARF  <X)NSTRUCTION  —  Timber 
and  pile.  Cost  not  stated  San  Fran- 
cisco. Engineer.  Assistant  State  En- 
gineer. Ferry  Bldg.,  S.  P.  Owners, 
State  of  Ca'ifornia.  Plans  for  the  con- 
st! uctlon  of  Pier  No.  54.  which  will  be 
elected  on  the  waterfront  south  of  the 
Ferry  Building,  have  re.-elved  the  ap- 
proval of  the  State  Board  of  Control 
and  are  now  out  for  figures.  The  struc- 
ture will  be  similar  to  several  of  the 
new  piers  with  timber  piles  and  heavy 
timber  superstructure.  Plans  can  be 
secured  from  the  Assisitant  State  En- 
gineer at  the  Ferry  Building.  Bids 
will  be  opened  by  the  Harbor  Commis- 
sioners on  February  IMh.  An  official 
proposal  appears  In  another  column  of 
this    Issue. 

CHURCH— 2  story  and  base,  semi- 
flreproot  construction,  $30,000.  San 
Francisco.  Architect,  John  J.  Foley. 
46  Kearny  street,  S.  P.  Owners.  St. 
Emidlus  Parish,  Rev.  Father  J,  Hart- 
nett.  Working  drawings  are  now  be- 
ing prepared  for  the  church  edifice 
whiob  Is  to  be  erected  In  the  newly 
created  parish  of  St.  limldius  in  En- 
gleside.  The  design  is  in  the  Tudor 
Gothic  style,  the  building  being  built 
in  the  shape  of  a  cruciform  with 
transcepts.  There  will  be  a  main  aud- 
itorium seating  in  the  nelgbborhood 
of  600  people,  Sunday  school  rooms  and 
social  hall.  Interior  finish  will  be  of 
pine  and  cok  with  ornamental  plaster. 
Art  glass  windows  and  a  marble  sanc- 
tuary   will    be    used.      Exterior    ot    the 


CHURCH- 


ry    and    ba 
("■5.000.      Si 


CISCO.  Archi'tect,  W.  .1.  Wythe.  Central 
Bank  Bldg..  Oakland.  Owners,  Cen- 
tral Methodist  Cliurch.  The  building 
will  be  erected  en  property  adjoining 
the  present  Sunday  school  rooms  at 
the  southwest  corner  of  Leavenworth 
and  O'Parrell  streets.  The  main  audi- 
torium will  seat  about  1.000'  people. 
Interior    will    be    finished    In    pine    and 


vllh 


siderable 


tal 


plaster.      Steam    heat 
stalHed.       Art    glass    and 
specified.      Exterior    of      11 
will    be    faced    with    Colusi 
Plans   are    nearly    complete. 

FLATS— 3  story  and  base,  frair 
Cost  not  stated.  San  Francisco.  A 
chltect.  Charles  J.  Rousseau.  46  Kea 
ny  street,  S,  P.  Owner's  name  wit 
held.  Tlie  building  will  be  erected  c 
the  north  side  of  Pacific  avenue  nei 
Taylor  street,  covering  an  area  of  : 
by  62  feet.  Plans  shoi 
flats   of   five   rooms  eacl 


indstoi, 


mode 


ill 


Pfnels  and  oak 
room  will  have  a 
with  brick  or  tile 
will  be  finished  I 
ctmposition  floor 
heaters  will  be 
to  the  building 
mrrble  and  tile, 
ered  with  cemen 
lath.  A  pressed 
specified.      Plans  i 


of    pine 


ith 


eln 


eing   taken 
2.    2    story 


lomplete 
for  the 


nd   flg- 


FLATS- 

Cost  not  stated.  San  Francisco.  Ar- 
chitect. Earl  B.  Scott,  Humboldt  Bank 
Bldg..  S-  F.  Owner's  name  withheld. 
These  buildings  will  be  erected  on  ad- 
joining property  on  California  street 
near  21st  avenue,  and  each  building 
will    conuin    two    flats    of    four    rooms 


ach  and 


has 


ent  garage, 
igned 


The 


to  give 

rgest  possible  amount  of  space 
will  receive  sunlight  from  all 
Interiors  will  be  finished  in 
ind  hardwoods  with  oak  floors 
living  and  dinin.g  rooms.  Bath 
will  have  composition  floors 
le  wainscot.  Entrances  will  be 
d  In   marble  and   tile.     Each    liv- 


vlll   ha 
antel. 


pla 


Exte 
•red 


vlth 


the  buildings  i 


111 


ugh 


nt    pla 


ter  on    metal    lath.      Clay    tile 

will  be   used.     Plans  are  complete  and 

figures  are  being  tdken. 

GARAGE — 1  story  and  base.  Class 
C  construction,  $10,0011.  San  Francis- 
co. Architect,  Mathew  O'Brien,  Pox- 
croft  Bldg.,  S.  P.  Owner,  P.  J.  Mehe- 
gan.  The  building  will  be  erected  on 
the  south  side  of  Pine  street  west  of 
Fillmore  and  has  been  designed  for  a 
commercial  garage.  There  will  he  a 
cement  floor,  metal  window  sasli  and 
frames  and  special  gasoline  storage 
tanks.  Interior  will  be  finhshed  in 
pine.  Besides  the  storage  space  plans 
provide  for  a  large  and  well  ecjulped 
madiine  shtyp.  Exterior  of  the  build- 
ing will  be  facod  with  pressed  brick. 
Plans  are  complete  and  figures  are 
new   being  taken. 

HOTEL — 4    story      and      base,      rein- 
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foi-red  concrete.  $25. Odd.  San  Fran- 
cisco. Architects,  Rousi,eau  &  Rous- 
seau. Monadnock  Bldg..  .S.  F.  Owner, 
Mr.  Seltg.  The  building  will  be  erect- 
ed on  the  -soutli  side  of  Eddy  street 
between  Jones  and  Leavenworth.  The 
lot  is  located  on  a  corner  and  all  rooms 
will  be  outside  exposure.!.  There  will 
be  steam  heat,  an  automatic  elevator, 
tiot  water  supply  and  vacuum  clean- 
ing. Interior  will  he  finislied  in  pine 
and  hardwood  with  soiu'-  ornamental 
plaster  in  the  lobby.  Enirance  will  be 
finished  in  marble  and  tile.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Exterior  ot  tlie  building 
will  be  faced  witlt  pressed  brick. 
Plans   are   bein^  prepared. 

HOTEI^S  story  and  base.  Class  C 
coi:struction.  $12.M0.  Snn  Francisco. 
Architect,  R.  W.  Moller.  110  Jessie 
street,  S.  F.  Owners,  Bgan  Bros.  The 
building  will  be  arranged  for  stores 
on  ■the  first  floor  and  a  number  of 
single  rooms  on  the  upper  floors.  The 
property  to  he  improved  is  located  on 
Folsom  street  between  Vtb  and  8th 
streets.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  a  hot 
water  supply.  Exterior  will  be  faced 
witli  cement  plaster.  Plans  are  com- 
plete and  work  will  be  carried  on  by 
Day  Labor  unde  the  direction  of  Mr. 
Moller. 

OFFICE  ADDITION— 3  story.  .Class 
A  construction,  $50,000.  t'an  Francisco. 
Arcbitects.  Cl'arles  Paff  &  Co.,  Mer- 
chants* Exchange  Bldg..  S.  F.  Owners. 
Andrew  B.  McCieery  Estate.  Plans 
lit,ve  been  completed  lur  an  addition 
of  three  stories  to  tlie  -MtCreery  Build- 
ing on  lower  Pine  street.  The  build- 
ing has  a  frontage  of  50  feet  and  a 
depth  of  137  V4  feet.  The  steel  frame 
will  be  carried  up  throfgh  the  new 
stories  as  well  as  the  elevator  service, 
plumbing  and  electric  work.  Interior 
will  be  finislied  In  pine,  hardwood  and 
metal  trim.  Metal  window  sash  and 
frames  are  specified.  Halls  will  have 
marble  wainscot  and  tile  floors.  Ex- 
terior will  be  faced  with  pressed  brick 
and  terra  cotta.  Plans  are  complete 
and  figures  are  now  being  taken  for 
the  work. 

Cnntmcts    Airarded. 

WHARF  OFFICE — Prrme  construc- 
tion. $2,800.  San  FYancisco.  Engineer. 
Assistant  State  Engineer.  Ferry  Bldg.. 
S.  P.  Owners.  State  of  California. 
Ccntractor.  Joel  Johnson.  Contra/Ct 
price,  $2.S00.  Note:  A  complete  list 
of  the  figures  received  for  this  work 
appears  under  the  heaiiing  of  San 
Francisco    in    this    issue. 

HOTEL— 7  story  and  base,  brick 
and  steel,  $60,000.  San  Francisco.  En- 
gineer. W.  W.  Breite.  Clunie  Bldg..  S. 
F  Owners.  Zellerbach  and  Levinson. 
Contractor.  Tiieo  Hoin,  1449  Hyde 
street,  S.  F..  genera]  construction.  Con- 
tract price.  $60,000.  Note:  All  su'b- 
contracts  are  now  being  let  through 
Mr.   Hoin"s   office. 

SEWER  OOXSTRUCTION  —  $i5.800. 
San  Francisco.  Engineers,  Construct- 
ing Quartermaster's  Office.  Fort  Mason. 
Owners.  United  SItates  Government. 
Contractor.  R.  Beanfield.  Phelan  Bldg.. 
S.    F.      Contract    price.    $5,800. 

TUNNEL  CDNSTRTJCTION  FOR 
STORM  WATER  SEWER  —  $193,314. 
San  Francisco  ETigineer.  City  Engi- 
neer. Temporary  City  Hall.  S.  F.  Own- 
ers.  City  and  County  of  San  Francisco. 
Contractor.  Edward  Malley.  Foxcroft 
B'dg.,   S.    P.      Contract   price,   $193,314, 
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basi 


brick 


STORES— 1  story 
and  steel.  $12,000.  San  Francisco.  Ar- 
chitect, Earl  B.  Scott,  Humboldt  Bank 
Bldg.,  S.  F.  Owners.  Davis  Street  Re- 
alty Co.  Contractors,  Pacific  Rolling 
Mills,  structural  steel;  Andrew  Olsen. 
carpentry  work.  and  .\.  Newmark. 
plumbing  Contracts  for  the  brick 
work  and  electric  work  will  be  let  this 
week. 


R.    Bcanflold    .  . 
G.    H.     Murpiiy. 


City  Bids  Opened. 

Ed«aril    .Miilley    Submitted    llic     l.ov 
Fignre     for       the     Construction       t 
Mile    Ruck    Tunnel. 


Bids  opened  by  the  Bu-..rd  of  Public 
Works  at  their  meeting  held  Wednes- 
day show  Edward  Malley  low  for  the 
construction  of  the  Mile  Rock  Tunnel 
at  $193,314.  This  tunnel  :s  to  be  con- 
structed as  a  continuation  of  the  4Sth 
avenue  sewer  and  will  extend  under 
i^utro  Heights  to  Mile  Rock.  Other 
bidders  oti  the  work  were  as  follows: 
Palmer-McBrlde  &  Quayle,  Robert  C. 
Storrie  &  Co.,  F.  Rolaadi.  Healy-Tib- 
bitts  Construction  Co.  and  William 
Hcafy.  All  figures  were  submitted  on 
unit    prices      and    the      bid    of      Edward 


Malle 


only 


totaled. 


Bids  Are  Opened 
For  Pier  Office. 

Stiite    llonrd    of    Hnrbor    ruuiiulNt«ioner!i 

Anlird    Cunlnirt    for   OHiee   Building 

On  Pier  No.  2(1. 


CITY  AND  COUNTY  OFFICIALS  TO 
WRII'E  STATE  INSUR.*NCK.  ST.VTE 
FIND  M.\KES  COMPENS.tTIOX- 
IXSl'RANCE    .\CCBSSIBLE    TO    ,\LI. 

One  of  the  purposes  ot  the  Legisla- 
ture in  creating  the  State  Compensa- 
tion Insurance  Fund  was  to  make  in- 
dustrial insurance  accessible  to  the 
smallost  employer  in  the  remotest 
nooks  and  corners  of  the  State,  and 
with  that  end  in  view  it  was  enacted, 
that — 

"The  Commission  shall  furnish 
schedules  of  rates  and  copies  of  form 
of  policy  to  the  Clerk  and  to  the 
Treasurer  of  every  County,  City  and 
County,  and  City  in  the  State,  and  it 
shall  be  the  duty  of  every  public  of- 
ficer to  wliom  the  foreg-oing  may  be 
furnished  to  fill  out  Insurance  Fund 
applications  for  compensation  insur- 
ance in  such  'Fund.'  " 

The  Commission  is  prep.iriiig  to  pro- 
vide every  City  and  County  Clerk  and 
Treasurer  with  the  necessary  manual 
of  rates  and  classifications  and  printed 
matter,  in  order  Uiat  they  may  be  en- 
abled, for  the  convenience  of  the  Em- 
plc.yer  seeking  insurance  to  comply 
with    the  law. 


Bids  opened  by  the  State  Bioard  of 
Harbor  Commissioners  for  the  con- 
struction of  an  office  shed  on  Pier  No. 
26  show  Joel  Johnson  low  at  $2,800  and 
he  has  been  awarded  the  contract.  The 
following  bids  were  received  at  the 
meeting  held  on  January  29th: 
Office  on  Pier  No.  26. 

Joel    Johnson    $2,800 

Higglns     Co..     Inc 2,950 

J.    Wendering    2,850 

Fred  P.  &  L.  F.  Fischer 2.975 

Lsaac    Penny    3,095 

Bower    &    Fann 2.826 

Charles    Wright    2,893 

Frank    M.    Garden    Co 2,973 


FORT  MASON 

SEWER  BIDS. 


ConKtriictinK 

Qiiiirt<--riiia»ter's         <»moe 

OpeoH     UltK 

For     Server     \\  ork     at 

Fort    Slas 

on.      Bean!i**ld    Low. 

Of  the  bids  opened  by  the  Construct- 
ing Quartermaster's  Office  at  Fort 
Mason  for  the  constructicn  ol  a  sewer 
system,  the  lowest  was  submitted  by 
R.  Beanfield  at  $5,800.  Other  bids  were 
as  follows: 

Port  MaBon  Sewer  "Work. 

Tieslau    Bros $5,940 

W.     P.     Scott 6.590 

Frank    Johnson     7.995 

Central   California   Constr  Co.  7,200 

E.    G.    Cahill ' 8,178 

Michael    Murphy ..  .    S.SS7 

&    Heafey 8.640 

Francis    Dorset     S.150 

Prlngle-Dunn    &    Co 6,840 


New  Jersey  State 
Building  Awarded. 


Con«piu-(    Aivardi-d    to    W.    «.    AndiT».in 

of    tliiM     City    for    S30,!M0.    Tliir(i-en 

Sets  of  BldN  Submitted. 

(By  Special  Wire) 
TRENTON,  New  Jersey,  Jon.  30th.— 
Thirteen  sets  ot  figures  were  opened  in 
Trenton  by  tilie  New  Jersey  State  Com- 
mission to  the  Panama-Paciflc  Exposi- 
tion for  the  construction  of  the  New 
Jersey  State  Buioding.  W.  W.  .4nder- 
Eoii  &  Co.,  of  San  Francisco,  submitted 
the  lowest  bid  at  $30,940  and  has  been 
awarded  the  contract.  Other  figures 
submitted   were  as   follows: 

New    Jersey    State    Bnlldiog. 

Dennell    Constr.    Co $47,250 

Charles     Wright     40,253 

Van    Sant-Houghton     39,400 

Val    Franz 43,240 

I.ange    &    Bergslrom 43,524 

W.   W.  Anderson  &  Co 30,940 

Foster-Vogt     Co 43,000 

-Veil    A.    McLean 51,700 

Dunneban    &    Co 42,399 

W.     D.     Henderson...    44.8:10 

Pringle-Dunn    &    Co 43,200 

Randall,    Trenton,    N.    J ..    45,500 

Beaumont.    Atlantic    City..'..    41.000 

♦ 

INCORPORATION.S. 

Outside  Inn.  Capital  Stock,  $50,000; 
subscribed.  $500:  shares$  100  erach.  Di- 
rectors— J.  J.  Burke.  W.  AV.  Moore,  E. 
M.  Burke.  K.  llartmann.  G.  S.  McBvers, 
1  share  e<tcb.  Place  of  business,  San 
Francisco. 

Granite  Water  Co.  Capital  Stock. 
$3500:     subscribed.     $3500;     sli. 


$25 


ach. 


Dir 


Di: 


Monnet,  L.  Einstein,  12  shares  each; 
It.  J.  Hunt,  24  shares;  A  C.  Baum- 
gvartner  and  H.  Carton.  40  shajres  each. 
Place  of  business,  San  Francisco. 


Wcdne 


Pel. 


ly    4.    IDH. 


I'ortug-uese  Datry  ami  Uiml  Co. 
Capital  Stock,  JlOO.OOOr  suhscribed.  }700 
shares.     $100    eadh.  Directors— J.    S. 

Ollveriro,  L.  Jerome,  J.  ■  Jorg-es,  J.  J. 
Silverio.  M.  I.  Domingos,  J.  J.  Stiverio 
and  F|  I.  Lew'is.  1  ^hare  eacJi.  Place  of 
luisiness,   San    Fran'Cisco. 

All  Star  Pea.tures  Disii'lbutorH,  Inc. 
Capital   Stock,   $30,000;   suuscribed,    J30; 


shar 


i.    $10 
O.   San 


cli. 


Dir 


.1.   Sar.]uels,    1    share 
each.     Place  of  business,  San  Francisco 

All  star  Features  Distributors.  Inc. 
Ci-.pital  Stock,  $30,000;  subscribed,  $30; 
sl>ares,  $10  each.  Directors— E.  Salomon 
O.  Samuels,  J.  Samuels,  1  share  each. 
Place  of  business,  San  Francisco 

Automatic  Railway  Street  and  Sta- 
tion Indicator  and  Advertising  Co 
Capital  Stock,  $150,000;  sabscritied,  $36; 
^hares,  $l  each.  Directors — S.  J.  Lank 
H.  W.  Van  Bergen.  I.  I;.  Snell,  F.  J. 
Young,  E.  A.  Margesor,  J.  P.  Sullivan, 
S.  Sullivan,  5  shares  eacb.  Place  of 
■liUKiness,  San   Francisco. 

« 

\OTICE      OP      NON-UE.SPONSIBIMTY-. 


:ni.  30  ,1914— NW  JACKSON  AND 
Kearny  N  137-6xW  37-5.  Northside 
Realty  Co  as  to  improvements  on 
leased    property    

an.  lO.  1914 — N  COMMERCIAL,  IflO 
E  Drumm  E  23xN  5S-9.  Thomas 
Merry  as  to  improvements  on 
lea.sed    property     

an.  29,  1914— LOT  16  BLK  "J"  Mis- 
sion   Terrace.      Mission    Terrace    Co 


Building  Contracts  Awarded 
San  Francisco. 


Owner  Contractor 

OTvner  Contractor 

Spreckels     Foster 

St.   Ignatius    Llewellyn 

a   a   Cloak .  Burnett 

Wright     McKenzle 

Zellerbach     ...Central    Iron 

He     Heckman 

Ohisen     .  .' Ohlsen 

Levin     Noveltv 

Lubarsky      Moller 

Devencenzi     .  .  .  .Devencenzl 

Power     Brunswick 

Carlson      .  .■ Carlson 

Pringle     Standard 

.Tosephs     Malloch 

Holbrook      Wilson 

Marshall     Hofmelster 

Laohman     May 

Same     Norrls 

Same     ' Seibert 

Podesta     Marcel  la 

UnJted  Bldg  Synd.  .Malloch 
TomagninJ      .  .  .  .\.  .  .  -Own'er 

Newlands     Wallen 

Payne     Payne 

Bresst     King 

Smith     ...  .Smith 

Kruse     Wengard 

Harper     ..Harper 

Lantyster     Barneoru 

White     Secnr 

Snli-o     Moller 

Meyer     Meyer 

Mourout     Wvg-ant 

Feerick     Costello 

1st   Oong   Church.  .Know! es 
Owner  Contrnetor 

Roeder     Roeder 

Hirtb     HirtJi 

BJorkman     Bjorkman 

RJvdeir     Rvder 

Webb     Parrv 

Ulmer     Parrv 

Tlek     S-oencer 

Storniolo     Tamburino 

Curtis     Jensen 

B&han      Pparson 

Martin     i.  .McDiarmid 

Grifntli'     Grifiit'h 

7anik     Zanik 

Foorman      Foorman 

City   &  Co  S  F Erode 

Strauss     ,.  .Carlsen 

Episcopal    Bishop.  Johnston 


1860 
11800 
1400 
1300 
1000 
1000 
lO'OO 
40fl 
500 
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-'85  Mitchell    ..Ga.s&  Elec.  App  575 

286  Same     ..I Atlas    Heating  1667 

287  Same     Turner  2625 

288  Same     Rose  12775 

289  Gibson      Matthies  1000 

290  Babin Slanquist  400 

291  Bianchi      Bianchi  ilOOO 

292  Kennedy     ..  .Heckenkemper  500 

293  Kaufmann     Kaufmann  1900 

294  White     Ostlund  9500 

295  Vigen     Krohn  InOO 

296  Kleffer     Carlson  2075 

297  De    Martini     Segale  2100 

298  Johnson     Dillblau  1100 

299  Wagner     Barnes  9500 

300  Ferrelros     Roherts  1400 

301  lacona     Novello  1900 

302  Cahen     Wt-oWrey  1966 

(233)  NE  WASHINGTON  &  OCTAVIA 
B  175  N  127-8'4  E  2-6  N  127-8Vi  W 
177-6  S  255-4%.  All  work  tor  garden 
retaining  wails   and   garage. 

Owner A.    B.   Spreckels,    California 

and   Davis,  Sin  Francisco. 
.Architect  ..  .G.      A.      Applegarth,       Call 

Bldg.,   San  Francisco. 
Contractor.  .Foster-Vogt      Co..      Sharon 

Bldg.,  San   Pvancisco. 
Filed  Jan.   26.  '14.      Dated  Jan.   22.  '14. 
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On   1st   of  each 
Usual    35    days 

Bond.  $13,420.50. 
Bonding  &  Insi 
days  afte 


nth. 


(234)  NE  FULTON  AND  PARKER 
Ave  E  175xN  275.  Painters'  work  for 
church  building. 

Owner The   President   &   Board   of 

Trustees   of   Saint   Ignatius 
College. 
Architect  ...Chas.    J.    I.    Devlin,    Pacific 

Bldg..   San    Francisco. 
Contractor.  .The    J.    Llewellyn   Co.,    1635 

'Broadway.    Oakland. 
Filed  Jan.  26,  '14.     Dated  Jan.  13,  '14. 
On   1st  and  15th   of  ea;,'i   month     75% 

Usual    35    days 25% 

TOTAL  COST.  $7000 
Bond,  $3500.  Surety.  Southwestern 
Surety  Insurance  Co.  Limit,  16  days 
after  carpenter  work  done.  Forfeit, 
$25.     Plans  and  specifications  filed. 


1000 

(235)      MARKET    NO.    lo.lii.      Remodel- 

400 

ing    show    windows    on    Market    street 

400 

front   in  building. 

Owner Golden    Gate    Cloak    &    Suit 

600 

House,  Premises. 

800 
4900 

Architect  ..  .C,   W.    Dickey.    Central    Bk. 

Bldg.,    Oakland. 

2115 

Contractor.  .Bruce   B.    Burnett. 

lOOO 

Piled  Jan.   26.  '14.      Dated  Jan.   23,   '14. 

Completed    and    accepced    75%    of 

3000 

Usual    35    days 25% 

TOTAL  OOST,   $525 

7740 

Bond,    none.      Limit,    as    required.      For- 

1785 

feit,    none.         Plans    and      specifications 

4010 

filed. 

7850 

(236)  E  BUCHANAN  101  N  Filbert  N 
25xE  80.  All  work  for  alterations  to 
frame  residence. 

Owner Julia  Wright,  310S  Buchan- 
an, San  Francisco. 

Architect  ...None. 

Contractor.  .W.    McKenzie.    734    Wash- 
ington.   San    Francisco. 

Piled  Jan.  26,  '14.     Dated  Jan.  17,  '14. 

Enclosed     $319 

Ready    for    lathing 319 

Completed    and    accepted 319 

Usual    35    days 319 

TOTAL  OOST.   $1276 

Bond,    none.      Limit,    50    days.      Forfeit. 

none.      Plans  and   specifications,   none. 


/a  E  Taylor  B 
lural  steel  and 
i'.ory   and    base- 


(-37)      N     TURK     171-10 

:'l-4!«xN    137-6.      Stru. 

iron  work  for  seven-; 

ment  building. 

Owner Zellerbach-I,ovison    Co. 

Engineer. .W.  W.  Breite.  Clunie   Bldg.. 

San  Franciscc.. 
Contractor.. Central      Iron   Works.      C51 

Florida.    San    Francisco. 
Filed  Jan.  26.  '14.     Uate.l  .Ian.  26.  '14. 

On    15th    of   each    montli 75% 

Usual    35    days 25% 

TOTAL  COST.  $12,000 
Bond.  $6000.  Sureties.  Andrew  A.  Devoto 
and  Geo.  S.  Green.  Limit.  60  days. 
Forfeit.    $15.      Plans    and    specifications 


NO.    280   POST.      Alter   front. 

Ide  Co..  78  Geary.  S.  F. 

ect  ...None. 

ictor..J.     C.     Heckman.     840     Van 


Ne 


Avt 


COST.    $450 

(2E9)      NO.   4507   NINETEENTH.     Add    2 

Owner Wm.   Ohlsen.    Premises. 

Arcliitect  . .  .'None. 

Day's   work.  COST,    $800 

(2401      NO.    2251    FILLMORE.      Electric 

sign. 
Owner Levin  &  Go,  den.   Premises. 


Arcliitect 


.No 


165 


COST.    $400 


(241)      NO.    424    BALBOA    (rear).      One- 
;;tory    brick    shop. 

Owner P.    Lubarsky.    Premises. 

Architect  .  .  .None. 

Contractor.  .R.    W.    Moller,    185  Steven- 
son, San  Francisco. 

COST.  $1000 


Union.   San    Francisco. 
Architect  ..  .None    . 
Contractor.  .J.    Devencenzi.    1069   Union, 

San   Francisco. 

'    COST.   $500 

1243)      NW    JONES    AND    O'FARRELL. 
Stud    walls    and    erect    partition. 

Onner H.    Power,    Premises. 

.\rchiiect  . .  .None. 

Contractor.  .Brunswick,       Balke.       Col- 


lender     Co., 
San  Francis 


Mil 


COST.     $400 


(214)      NO.    ■Li    COLLEGE    AVE.      Raise, 
add   to  and   repair  dwelling. 

Owner J.    C.   Carlson.   Premises. 

Aichitect  .  ..None. 

Day's    work.  COST.    $400 

(243)      NO.       219       O'FARRELL.         New- 
front  and  trap  doors. 

Owner W.    M.    B.    Pringle    and    H. 

Kahn.  Premises. 
Aif  hitect  . .  .None. 

cmitractjor.  .Standard         Woodworking 
Co.,    283    13th.   S.   F. 

COST.    $500 

(246)     NO.   178   GEARY.   Alter  entrance 

'iwner Chas.   Joseph.   Care  Heiman 

&    Schwartz. 
Aichitect  ...Heiman     &    Schwartz,     Ne- 
vada Bank  P.ldg..  S.  F. 
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Contractor.  .J.    S.    Mallocli,    110    Jessie, 
San  Francisco. 

COST,    }500 

(247)  NO.  1901  VAN  NICSS  AVE.  Re- 
pair   dwelling. 

Ov.ner Chas.    Holbrook,    Premises. 

Arcliitect  ...Natiianiel      blaisdell,       255 

California,   S    F. 

Ccntractor..Wm.  F.  Wilson.  330  Mason 

San    Francisco. 

COST,    $600 

(2-18)  NOS.  1129-1181  GRANT  AVE. 
New  front. 

Owner Mrs.     Marsliall,     450     Jones, 

San  Francisco. 
Arcliitect  .  .  .'None. 

Ccntractor.  .Hofmeister   &    Berdalil,    708 
Webster,    San    Francisco. 

COST,    1800 

(249)  E  MISSION  295  .S  16tli  S  75xB 
1»S.  Plumbing,  hot  and  cold  water 
system,  etc..  tor  three-story  and 
l.<asement    apartments    and    store. 

Owner..' Lacliman     Bros.,     16th     .xnd 

.Mission.    San    Francisco. 
-Architect  ..  ..M.       Matt«novich,       Hewes 

Bldg..  San   Froncisto. 
Cmtractor.  .Gus   May.    3C70   ISth.   S.   F. 
Filed  Jan.   27.  ■14.     Dated  Jan.   21.  '14. 

Roughed    in J2000 

CompIe*ed   and   accspted 1675 

Usual   35   days 1225 

TOTAL  COST,  14900 
Bond.  J2450.  Sureties,  Mntllda  May  .ind 
Isfbella  KIrby.  Limit?  without  delay. 
F.irfeit,  none.  Plans  and  sin  clfications 
filed. 

(250)  PLAIN  AND  KBINFORCE.D 
concrete,   etc.,   on   above. 

Contractor.  .L.    A.    Norris    Co.,    Monad- 
nock    Bldg.,    San    Frr.ncisco. 
Filed  J.in.  27,  '14.     Dated  Jan.  26,  '14 
On    1st   and    15th   ot  each   month      75% 

Usual    35    days 25% 

TOTAL  CJOST,  $1290 
Bond,  none.  Limit,  w*ithout  delay. 
Fcrteit.  none.  Plans  and  specifications 
filed. 

(261)  HEATING  AND  DOMESTIC  HOT 
water  supply  system   on   above. 

Contractor.  .J.  J.   Seibert  Co. 

Filed  Jan.  27.  '14      Dated  Jan.  22.  '14. 

Piping   system    roughed    in $700.00 

Oil  and  water  storage  tanks  in  200.00 
Completed    and    accepted....'..    686.25 

Usual    35    days i 528.75 

TOTAL  COST,   $2115.00 

Bond.    $1057.50.      Surety,    United    States 

Fidelity    &    •.'Juannty    Co.      Limit,    with. 

out    delay.      Forfeit,    none       Plnns    and 

specifications    filed. 

(252)  NO.  1354  GREEN.  Excavating, 
and  erect  reinforced  concrete  private 

Owner Victor  L.  Podcsta,  24  Grant 

Architect  ...Righetli   &   Headman.   Phe- 
lan  Bldg..  San  Francisco. 

Contractor.  .E.    Marcella,      211      Green- 
wich.   San    Francisco. 

COST,    $1000 

(253)  NE  GEARY'AJtD  STOCKTON. 
Alter    front. 

Owner United    Bldg.    Syndicate,    14 

Montgomerj-,    S.    F. 

Archilect  .  .  .Heiman     &     Schwartz,     Ne- 
vada   Bank    BMg.,    S.    F. 

Contractor.  .J.    S.    Mallocli,      110      Jessie, 
San    Pranclscc. 

COST,    $400 


BUILDING    AND    INDUSTRIAL    NEWS. 

(254)      E    TENTH    100    S    Howard.      Re- 
pair  marble   shed. 
Owner Tomagnini     &     Co..     Shasta 

Hotel,    San    Francisco. 
Architect  ..  .John    R.    Cahill,    460    Mon't- 

goniery,    Sar,    Francisco. 
Day's  work.  COST.  $500 

1255)  S  MARKET  75  W  Second.  Alter 
front   and   interior   flxti.;res. 

Owner E.   Newlands    Jr..   519   Cali- 
fornia.   San    Francisco. 
Architect  .  ..O'Brien      Br  is.,      Inc..      519 

Contractor.. A  M.  Wallcn.  1253  Waller. 
San    Francisco. 

COST.    $1000 

1256)  W  PRIEST  57-6  S  Washington. 
Three-story  and  basi^ment  frame 
residence. 

Owner Clyde  S    Payne,    146   Grant 

Ave.,    San    Francisco. 

Architect  ..  .W.  G.  Hind,  46  Kearny, 
San    Francisco. 

Day's  work.  COST,  $3000 

(257)  NO.  1852  MCALLISTER.  New 
front. 

Owner Mrs.    Bressi,    Premises. 

Architect  ...None. 

Contractor.  .Ohas.     King.     1900     Golden 

Gate  Ave.,   S<in    Francisco. 

COST.   $500 

(258)  W  TWENTY-SECOND  AVE  175 
S  Lake.  Two-story  and  basement 
frame   dwelling. 

Owner James  Smith,   441    4lh    Ave., 

San  Francisco. 
Architect  ...C.  O.  Clausen,  Phelan   Bldg 

Contractor.  .James  Smith,  441   4th   Ave,. 

COST,   $3000 

(259)  N  COLLEGE  TERRACE  200  W 
Mission  NE  52-9  N  75  W  62-9  SE  75. 
All  work  for  three  one  and  one-half- 
story   frame  residences. 

Owner J.   H.   Kruse.   23rd  and  Fol- 

som.   San   Francisco. 
Architect  ..  .Jos.    M.    Geary.    2581    Post, 

San  Francisci-. 
Contractor.  .C,     Wengard,     3638    Judah, 

San  Francisco. 
Filed  Jan.  28.  '14.     Dated  Jan.  27,  '14. 

Frames    up    $1935 

Erown    coated    - 1935 

Houses  accepted    1935 

Usual    35   days 1935 

TOTAL  COST,  $7740 
Bond,  limit,  forfeit,  none.  Planis  and 
specifications  filed. 

NOTE:— The  above  buildings  will  he 
constructed  N  College  Terrace  200,  226 
and  250  W  Missiion. 

(260)  N  HOLLY  PARK  CIRCLE  75  E 
Murray.  One  and  one  half-story  and 
basement  frame  dweJMng. 

Owner Wm.      Harper,      112      Holly 

Park    Circle,   .S     P. 
Architect  . .  .None. 
Day's   work.  COST.    $1785 

(2611      NO.    703    DEVISADBRO.      Add    1 

Owner A.   D.   Langstcr,    1959   Eddy, 

San   Francisco. 
Architect  .  .  .None. 
Contractor.  .Jerome       Ba:  neoru,         3354 

Steiner,    San    Francisco. 

COST.    $4(70 

(202)  NOS.  lSlO-30  GEARY.  New  roof 
and    skylights. 


U'edncsday,    February    i,    1914. 

Owner Robert      White      Co.,     Mer- 

cliants'       Exchange       Bldg.. 
San   Francliscc. 

Architeqt  . .  .None. 

Oontractjor.  .L.     A.     SeCor      80     Casselli 
Ave.,    San   Francisco. 

COST,    $400 


(21,3)      E    .MISSION    125    S    22nd.      One- 
story  brick   market  Ijuilding. 

Owner Sam    and    M.    E.    Spiro,    185 

San   Francisco. 
-Architect  .  .  .None. 

Conti-actor.  .R.    W.    Moller.    185    Steven- 
son, San   PranclscO'. 

COST,    $7860 

(264)     NO.     378    DAY.       Raise    cottage 
and    'build    new    concrete    foundation. 

Owner William    Meyer.    Premises. 

Architect  .  .  .None. 

Ooiiti-actor.  .Gus    Meyer.    Preml'ses. 

COST,    $400 


(265)  SW  GROVE  AND  DEVISADERO. 
Excavate,  build  bric'K  foundaition, 
tenient  floor  and  repair  front. 

Owner C.    A.    Mourout.    ISO]     Ellis, 

San   Francis,  o. 
Architect  . .  .None. 

Contractor.  .J.    H.    Wygant,    581    Waller, 
San    Francisco. 

CO.'ST,  $500 


(266)  E  INLNiETEENTH  AVE  75  N 
.\n7.a.  Two-story  and  basement 
frame  dwelling. 

Owner Costello  &  Foerick,  93  Col- 
lege Ave.,   San   Francisco. 

-Anniitect  . .  .None. 

Day's  work.  COST.  $2000 


(267)  BE  POST  AND  MASON  E  llOx 
S  13-7-6.  Lathing,  etc,  for  church 
building. 

Owner Lst    Congregational   Church 

by  Stockholm  &  Allyn,  Mo- 
nadn.ock    Bldg.,    S.    F. 
.Architect  ...Reld        Bros..       Califormia- 

Paciflc  Bldg.,  S.  P. 
Contractor.  .A.     Knowles,     985     Folsom. 
San   Francisco. 

Filed  Jan.  29,  '14.     Dated  . 

On  12'th  of  each  month .  .• 75% 

Usual    35    da.vs 25% 

TOTAL  COST.  $22,300 
Bond,  none.  Limit,  as  required.  For- 
feit. $25.     Plans  and  specifications  filed 


(208)  NOS.  644-46-48  WALLER.  Minor 
cdianges  and   repairs   to   tenements. 

Ow.ier Mrs.    Catherine   Roeder,    648 

Waller,  San   Francisco. 
Arcliitect  . .  .None 
Day's  work.  C  OST.  $1000 

(269)  NOS.  1569-71  POST.  Erect  par- 
titions for  12  rooms,  install  10  bath 
tubs,  concrete  floor  and  minor 
changes  on  present  building. 

Owner Leo    J.    Hirth,    Oakland. 

Architect  .  .  .None. 

Day's   work.  COST,   $800 

(270)  E  TENTH  AVE  175  N  Ortega. 
Two-story  and  basement    frame  dwig. 

Owner John    Bjorkman,    4077    23rd, 

San   Francisco, 
Architect  . .  .None. 
Day's   work.  COST.    $1850 

(."VU  E  FORTY-SIXTH  AVE  100  S 
Cabrillo.  One-story  ami  baisement 
frame  dwelling. 

Owner B.      Ryder.      818     ScJirader, 

San  Francisco. 


Wednesday,    February   4,    1914 

Arcliltect  ..  .A.  J.  Yerrlck,  232 
Block,   Oaklanil. 

Contractor.  .Wm.  Rydfr,  1017 
San   Francisco. 


Blake 
Hayes, 


(272)      N     llAYNARD     ' 

One-story   and   basemi 

Dwner T.      Webb, 


Ounffdon. 
ame  dwlg. 
Raymond 


222   Raymiond 
COST,   J1400 


(:.73)      W   NAPLES   ISO   S  Russia.      One- 
story  and   baiiement    f-ame   dwelling. 

Owner W.     Ulmer,     222     Raymond 

Ave.,  San   Francisco, 
Architect  .  .  .None. 

Corjtractor..T.  H.   Parrs'.   22'2   Raymond 
Ave.,  San  Francisco. 

COST.  }1300 


(274)      NOS,    94.1-43    GRANT   AVE.      Cut 
■  liatohway  for  elevator,  'nstall  freiglit 
elevator   (capacity  of  2(<00)    and  con- 
crete pit. 
Owner..! Kloona  Yiek   Oo..    756   Sac- 
ramento,    San     FrancijscO'. 
Architect  ..  .None. 

Contractor.. Spencer    Elevator    Co.,    128 
Beale.  San   Francisco. 

COST,   JIOOO 


(275)      NO.    1(168    FILBERT.      Add    one- 
story   to  present   building. 

Owner D.    Stornlolo.    Premises. 

Architect  . .  .None. 

Ctntiactor.  .G.     Tanrburiiio.     23     Medas 

COST.   JIOOO 


(2',6)  NO.  251)1  BUCHANAN.  One- 
.story   brick   garage. 

Owner John    M.    Curtis.    Premises. 

Architect  ...None. 

Contractor.  .O.   P.   W.   JenMn,  320  Mar- 
ket, San  Francisco. 

COST,   tlufin 

(277)  NO.  2904  TWENTY-THIRD. 
Concrete  foundation  ond  underpin- 
ning. 

Ov.ner John    Beiian.      375      Sutter. 

Sin   Francisco. 
Architect  ...None. 

Ooi. tractor.  .E.    K.    Pearson.    2362    Bry- 
ant. San  Francisco. 

COST.  %M0 

12-S)  NO.  220  ANDERSON.  Raise 
dwelling  and  add  concrete  foundation 

Owner Chaa.    Martin.    Premises. 

Architect  . .  .None. 

C[.i,.tractor..W.   G.    MclMarmid.    56   Ells- 
worth.  San    Francis<-o. 

COST.    $500 

(2V9)  NE  WASHINGTO.-l  AND  RO.SS 
Alley.  Repairs  and  alterations  in 
rooming  .house. 

Owner Irwin  Grlflitl'.  Salem.  Ore. 


chile 


.No 


ork 


)ST,   11000 
■;rect    dis- 


(2S,0)      NO.    115    .MARKET, 
play  sign  on  roof  (elsctiic). 

Owner .S.    Zantt.     1714     O'Farre 

San    Franci.sco 
Architect  .  .  .None 
D;^v's  work  cn.sT.  $4 


(281)      E  THIRD   2; 
frame   (2)    stores. 

Owner.. Mrs.     I 

Mateo., 


S  Pe 


On 


stor 


BUILDING    AND    INDUSTRIAL    NEWS. 

Engineer  ..  .L.    .M.    Haersnjann.    Sliaron 


BIdg..  San  Francisco. 
Ity's    work.  COST,    $1901) 


(:'S2)  FIFTEENTH  &  CAPP.  Orna- 
mental iron  work,  e.vcept  i-olling 
shutter  doors  and  hardware  in  toilet 
stalls   for  .Marshall  Scrhool. 

Owner City    and    County     of    Siin 

Francisco. 
Arcliiloct  ..  .Bureau       of      Arcliitecture. 

City   Hall,   San   Francisco. 
Contractor.  .Erode      Iron       Works,      31 
Hawtliorne,    San    Fl-ancisco 
Not    filed. 

TOT.\L  COST.  $3400 


(2S3)  SE  FAIR.MOUNT  AVE  AND 
Whitney  E  3"-6  S  93  W  13  m  or  I 
NW  96-3  V4.  All  work  tor  one-story 
and   basement  frame  cottage. 

Owner Hugo  and  Pc'ullno  Str^uss. 

Aichltect  . .  .None. 

Contractor.  .E.  J.  Wade  and  P.  (3arlsen. 
579   Duboce  Ave..  S.   F. 

Filed  Jan.   30.  '14.     Dated  Jan.  28,  '14. 

Roof    on     $587.50 

Crown    coated 587.50 

Completed     587.50 

Usual    35    days 587.50 

TOTAL  COST,  $2350.00 

Bond,    none.      Limit,    SO    days.      Forfeit, 

none.     Plans  and  specifications  liled. 


Fols 


284)  W  SECOND  85  troi 
oOxW  95.  Ail  work  for  two-story  and 
basement  frame  buildirg  for  the  Kip 
.Memorial    .Mission    and    Day    Nursery. 

>«ner The    Protestant     Episcopal 

Bishop    of    California,    1215 
Sacramento.    S.    P. 
•  rchltcct  ..  .Lewis    P.    Hobart.    Crocker 
BIdg..    San    Francisco. 


iitl-aoto 


JohTi 


Branagh   &   Tr.os.    A. 

Cuth. 

bertson,       1776     12th 

Ave. 

San  Francisco. 

Filed  Jan.  30,  '14.     Dated  Jan.  20, 

,  '14. 

On    lath    of   eacli    month 

.      75^ 

Usual    35    days.., 

.      25?! 

TOTAL  COST,  $14,835 
Bond.  $7418.  Surety,  riuelity  &  De- 
posit Co.  of  Maryland.  Limit.  100  days. 
Forfeit,  none.  Plans  and  .specllicatlons 
filed. 

(285)  SVV  LO.MBARD  AND  SOOTT  W 
50xS  100.  Electric  work  for  fhree- 
story  and  basement  trsme  hotel  and 
store   building. 

Owner Edw.  H.   .Mitchell. 

Architect  ..  .Chas.      J.      Rousseau.       46 

Kearny  BIdg..  S.  F. 
Contractor.. The  Gas  &   Elec.   Appliance 

Co.,    441    Sutter.   S.   F. 
Filed  Jan.   30,  '14.     Dated  Jan.   9.  '14. 

Electric    work    roughed    In $215.50 

Completed    and    accepted 215.50 

Usual    35    days 144.00 

TOTAL  COST,,  $575.00 
Bond,  $300.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  as  soon 
as  P'Ossible.  Forfeit,  noi^e.  Plans'  and 
specifications  filed. 

(286)  STEAM  HEATING  AND  OIL 
lui-ning  plant  on  above. 

Contractor.  .Atlas    Healing    &    Ventilat- 
ing   Co.    4th       &       Freelon. 
.San  FranQiE;o. 
Filed'jan.  3.  '14.     Dated  Jan.   10.  '14. 

Roughed    In     $625 

Com.pleted    and    accepted........    625 

Usual    35    days 417 

TOTAL  COST.  *1667 
Bond,   $834.     Surety,  Fhleiity  &  Deposit 
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'■o.  of  Maryland.  LImi-.  as  soon  as 
IMiasible.  Forfeit,  none.  Plans  and 
specifications   filed. 

(287)  PLU.MBING  AND  G.VS  FITTIN(_: 
on  above. - 

Contractor.  .The    Turner    Co.,    Inc.,    27,s 

Natoma,   San    Francisco. 
Filed  Jan.   30,  '14.     Dated  Jan.   0,  '14. 

Plumbing    roughed    In $984 

Completed    and     accepted 9fH 

Usual    35    days ■ 657 

TOTAL  COST,  $2625 
Bond,  $1315.  Surety,  Aetna  Accident 
&  Liability  Co.  Limit,  as  soon  as 
possible.  Forfeit,  none.  Plans  and 
specifications   filed. 

(288)  ALL  WORK  EXCEPT  GRAIJ- 
Ing,  foundation,  electric,  pluniblng, 
steam  heating  and  ol:  burning  on 
.ibove. 


Contr 


Ros 


.Mon 


BIdg.,   S.    F. 

Filed   Jan.   30.   '14.      Dated   Jan.    9.   '14. 

Roof  on   and   building  enclosed 

$3193.75 

Brdwn    coated     3193.75 

Completed     and    accepted 3193.75 

Usual    35    days 3193.75 

TOTAL  COST,  $12,775.00 
Bond.  $6387.50.  Surety.  Southwestern 
Surety  Ins.  Co.  Limit.  90  days  after 
walls  completed.  Forfeit,  none.  Plans 
and   specifications   filed. 

PIERCE        .Minor     re- 
tions   to   residence. 
Owner.  .  ....Chas.   A.   Gloson.  California 

and  Davis.  S.  F. 
Aichltect  ..  .Sidney   B.   Newsom.   Nevada 

Bank   BIdg..  S.  F. 
Ci  ntractor..Matthies      &      Griffith.    ISO 
Jessie,    San    Francisco. 

COST,   $1000 

(290-)     ew     FRONT     AND     IIALLECK. 
New  concrete  floor. 

Owner Landry       Banln       Co..       423 

Kearny,    San    Francisco. 
Aicliilect  ..  .W.   H.   Crlm   Jr..    425    Kear- 
ny. Ssn   Francisco. 
C. .1, tractor    .Stanquisl     &     Forbes.     :052 
Monadnock  Pldg..  S.  P. 

COST,    J4O0 

CI'll      S      (SJRTLAND      50    E      Folsum. 
One-story   and    basement   frame   dwlg. 

(Jwner ..John   Blanch',,   3702   Folsom, 

.  San   Francisco. 
Architect  .  .  .None. 
Day's    work.  Cri.ST,    $1000 

(292)      NO.   356   DAY.      Add    three  rooms 
to  d'welling. 

Owner John     Kennedy.     Premises. 

Architect  .  .  .None. 

Coiitraotor.  .H.         Heckerkemper.  10 


(293)  B  ISABEL  650  N  Brewster.  One 
and  one^Iialf-£tory  and  basement 
frame  dwelling. 

Owner Albert     Kaufmann.     Preni. 

Aichltect  ..  .A.  W.  Rlchardsen.  2877 
Mission,    iSan    Francisco. 

Day's    work.  COST.    $1900 

CiH)  NOS.  122-130  KEAR.VY.  Lay 
concrete  and  marble  floors,  general 
.'.Iterations  and  repairs  to  lunch   room 

Owner .  .G.   W.   White.   1022   Market. 

S.in   Francisco  . 

.\n  hiteet  ...Noire. 
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Get  It  From  Bacon 


"A  Mix  a  Minuie" 
BIG-AN-LITTI  E  B  \TCH  CONCRETE  MIXER 

Ju^  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contratftors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 

38-40  NATOMA  STREET 
Telephone  Sutter  1675  San  Francisco 
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(299)  W  SPEAR  193-4  N  Howard. 
Two-story    hrick    carriage    sjiop. 

Owner Joseph     Wa,?ner,     555     9tli 

Ave.,    San    Pr-,incisco. 

Designer  ..  .F.  H  Barnes,  1381  Steven- 
son, San  Francisco. 

Contiactor.  .F.   H.   Barnes,    loSl  Steven- 

COST,  J9300 


fi-j 


0)      S    NEY    200     W    Cingdon.       One 
nd      one-lialf-story      -ind       liasenien! 

elllng. 
ner L.    Ferreiros,    32S.9    Mission, 

San  Francisco, 
hitect  .  .  .None, 
tractor,  .lioberts      &    Wooitrey,      92 

Ramona,   San   Francisco. 

COST,    J1400 


(301)      SE    ELLSWORTH    &    ENGENIA. 
Two-:itory  and  basement  frame  d  wig- 
Owner' V.    lacona,     227     Bliswortli, 

flan  Franci.j„j. 
-Architect  . .  .None. 
Contractor.  .M.       Novello,       74       (31adys, 


I.   DeMar 
San   Frtr 


423    Fll- 


Sa 


COST    tl900 


...Paul     F.     Do    Martini,    2123 
Pnnel!.    San    trranrisco. 

:..L,      Segale,      38     Arlington, 
.Sail    Francisco. 

COST,  $2700 

ATHl'-NS  110  U  Brav.ii.  One 
nd  basement  frame  dH  elllng. 
;..Carl     Johnson,     365     Paris, 


.O.    I.illblau.    408   Peru   Ave.. 
San    Francis'O. 

COST.    $1  in,) 


E  TWENTY-SIX'J  H  AVE  200  N 
1  (U)  N  25xE  120.  All  work  for 
story    and    basemen;    frame    resi- 


den 


Owner Elsie    Cahen,     1450     Castro, 

-Arciiitect  ..  .Joseph    Calie-i,    45    Kearny 

San    Francisco. 
Contractor.  .J.    B.    -Wooitrey    sind    L.    J. 

Roberts,   3168   21st,  S.   F. 
Filed   .lai).    31.   '14.      Dated   Jan    2(i.   '14 

Frame    up     ' $300.0!) 

Brown     coated     300. Oo 

Enclosed   &  standing   trim  on.    3S3.00 


Wednesday,    February    4,    1914. 

Cimiiileled    and    accepted 491.50 

Usual    35    days 491.50 

TOTAL  COST,  $1966.00 
ilond,  $9.83.  Surety,  Massachusetts 
Linnding  &  Insurance  Co.  Limit,  80 
(lavs  from  Jan.  2S.  F-orfeit,  $5  Plans 
,ind   siiecilicationt   filed. 

_ « 

COittPLETION  NOTICES 
San  Francisco. 

Jan.  23.  1914— SE  PINE  &  POWELL 
E  68-6.\S  60.  J  H  Bohlig  to  Geo  H 
Stoftels Jan.    22,    1914 

Jan.  23.  1914 — W  POLK  92-6  S 
Creetiwich  S  27-6x11.).  Jno  and 
Louisa  Flaherty  lo  whom  it  may 
concern    Jan.    22.   1914 

Jan.  24,  1914 — BUILDING  ON  CALI- 
fornia  Street  side  of  block  bded  by 
Sacramento,  California.  Taylor  and 
Jones.  Grace  Cathedra".  Cpn  to  The 
Beach-Robinson  Co Jan.  20.  1914 

Jan.  24,  1914— NW  ARMY  &  CHURCH 
W    SOxN    33.      Dudley    Connor   to   L 

J   Roberts  and  J  B  Woolfrey 

Jan     24,    19K 

Jan,  26,  1914— N  FIFTH  AND  JESSIE 
NW  75xNE  175.  J  B  L-inkershlm  to 
.Macdonald    .4    Kahn Jan.    5,    1914 

Jan.  26,  1914 — S  GREENWICH  157-6 
W  Grant  Ave  W  32-9x137-6.  Mrs 
M  or  Marana  or  Mari-ana  Rittore  to 
G   Ferrone   &    Sons Jan.    26,    1914 

Jan.  26,  1914— E  PIEDMONT  AND 
Ashbury  Terrace  NE  53xSE  55;  Lot 
20  except  5  feet.  Alice  D  Hopper 
to  W  W  Rednall Jan.   24,  1914 

Jan.  26,  1914— S  LOirBARD  27-6  E 
Scott  E  27-6xS  100.  Joseph  A  and 
Emily  Ballarin  to  K  H  McKenzie  & 
Co Jan.    24,    1914 

Jan.  26.  1914— S  DAY  ISO  W  Castro  S 
!I4xW  25.  Joseph  Blattner  to  New 
Era    Bid:?  Oo Jan.    17,    1914 

Jan.  27,  1914— S  TWENTIETH  76  E 
Bryant  E  24xS  52.  Jno  O  McAuliffe 
to  Walker  Props Jan.  24,  1914 

Jan.  27,  1914— W  TOWNSEND  AND 
Seventh.  R  Rosenberg  &  Sons  Co 
to  W  C  Boswell Jan.   24,   1914 

Jan.  27,  1914^W  SEVENTH  AVE 
IST.d  S  California  37.«xl20.  S  J 
Sterner  and  Chas  N  Oisen  to  whom 
it    may    concern Jan.    27.    1914 

.■an.  27.  1914- E  NINETEENTH  AVE 
150  N  Anza  N  25xE  120.  B  J 
Hooper  to  whom  it  may  concern.. 
Jan.    27.    1914 

Jan.  28  ,1914- NE  CALIFORNIA  AND 
Ellick   Lane  E  60xN  77-6.     Ludwig 

Biess  to  Micliael  Dempniak.. 

Jan.    19.    1911 

Jan.  28  ,1914— NJll  NIAGARA  AVE  12S 
NW  Mission  (as  now  existing)  NW 
25  NE  SO  m  or  1  SE  25  i^W  SO  m  or 
1.  Wm  J  Joyce  to  wliom  it  may 
concern Jan.    9.    1914 

Jan.  28  ,1914— N  FAIRMONT  165-3  W 
Clienery  W  25XN  126.  Isabella  M 
Sheffer  to  Thos  HamllL.Jan.   24,   1914 

Jan.  IS,  1914— E  MOULTRIE  175  S 
Eugeniia  25x75.  P  W  Montrouil  to 
whom    it    may    concern.  .Jan.    2S,    1914 

Jan.  28,  1914— W  MOULTRIE  100  S 
Eugenia  25x70.  P  W  .Montrouil  to 
whom  It  may  concern ..  .Jan   21.   1914 

Jan.  2S,  1914— SE  SUTTER  &  JONES 
S  lOOxE  72.  Starr  &  Larsen  to  H  H 
Larsen   &   Bro Dec.   30,   1913 

Jan.  28,  1914— SE  SUTTTl'R  &  JONES 
S  inOxE  72.  Starr  &  Larsen  to  N 
Clark    &    Sons Jan.    6,    1914 

Jan.  28,  1914— SW  RAILROAD  AVE  & 

Fairfax  Ave   (6th   Ave)   S  26-7  3-16  W 


Werlnesday,   February   4,   1914. 

III5-5  m  or  1  N  25  E.  91-1.     J  F  Mohr 
to    A   Sarraille Jan.    28,    1911 

.lit,  .11  .1914 — NW  MARKET  AND  W 
i:,i>l  N  to  S  Oommernial  W  to  a 
III  lM-8  B  Drumm  E  43-S  N  59-:i 
I.,  a  pt  in  N  Sacramjlito  527-4  E 
liMiiiim  E  to  Intersection  of  N  Sac- 
inii.ntio  with  NW  Market  NE  to 
■  ■■^-  tity  slip  Lots  48,  119,  121  and 
ijj  Henry  Cowell  Lln-.c  &  Cement 
'■■  I"  Contra  Costa  Ci-nstr  Co.... 
i Jan.'  26,     1914 

.1,  I.      ?0.    1914— PIER    NO.    34    E    East 

I  ii    .iiiniction     of    S    Beale    and    E 

i::  iiMian.     Western  Pacific  Railway 

r.      (Lessee)       t»      Hc-aly-TibWitts 

I'.iiitli     Co J Jan.    26,    1911 

.1,,,,  j:,.  1914— w  NINETEENTH  AVE 
.  ,  .>  Anza  S  50xW  82-6.  Leigh  & 
SrhLiltz  to  wh'Om  it  may  concern.. 
■ Jan.    27,    1911 

Jan  -I'J  ,1914— W  TENTH  AVE  33-4 
.\  r.illioa  N  33-4xW  95.  Lot  17  Biit 
J  :;  —.DC  Heger  to  William  C 
llih,.  iton   &  Son Jan.   27,    1911 

Jan  uu  ,1914— E  FIFTEENTH  AVE 
T  ,  X  California  25x127-11.  O  E  An- 
ai.-dii    to   whom   I't   may  concern.. 

."  .  .  .    Jan.    29,    1914 

. « 

LIENS  FILED 

San   Francisco.   ■ 

Jan,  L'l.  1914— W  FOURTEENTH  A\ 
lull  X  Geary  —  60  W  .27-6  S  50  E 
!-;-.;.  Patrick  J  Kelly  vs  R  F 
la  imer  and  Louis  Heipner $193 

Jan.  11,  1914— W  BRODERICK  130  S 
Liinilard  S  25xE  107-0.  Jas  Smith 
1-    ir.hn  H  Cardinell  et  al       .  -  .J22.50 

.1.1  n  Jil.  1914— W  FOURTEENTH  AV 
III  X  Geary  (Pt.  Lobo-i  Ave)  N  50 
\\  127-6.  Bennett  Bros  vs  R  F 
la-.iKier   and    L    Heipnsr $34.72 

Jan  :i-,.  1914— SE  POWELL  &  PINE 
s    r,ii.\E    OS-6.      Bill    &    Jacobsen    vs 

I    II   Bohllg  and  Geo  H  Stoffels 

$219.90 

Jan  .||;.  1914 — W  FOURTEENTH  AV 
liiM  X  Geary  N  oOxW  127-6.  W  P 
rmtcr,  Inc  vs  R  F  Beamer $130 

■hui  -i;.  1914— JUNCTION  MARKET 
ami  .Sutter  70  m  or  I  on  Market  and 
,s  111  or  1  on  Sutter.  Paul  Neuman 
"I  Xeumann  vs  Albert  Meyer  and 
I-  I  a.i  Liebes  and  Jupiter  Switch 
li.ini.l    Co    $141.60 

,1,111  Ji;,  1914— SB  POWJiLL  &  PI.ME 
-  laixE  68-6.  Baker  iS.  Hamilton 
I   H  Bohlig  &  Geo  H  Sloftels.  $93.48 

J  II  -7,  1914— W  FOURTEENTH  AV 
I  III  X  Geary  N  50xW  127-6.  Pacific 
Miiilware      &      Steel    Cc    vs      R    F 

ami     L    Heipner $80.27 

1,1  n  .'7,  1914— SE  PINE  &  POWELL 
i:  i;\-i;x,S  60,  Boscus  Bros  vs  John 
il    nohlig    and    Geo    H   Stoffels.  .$1417 

.1.111     -T.    1914 — LOT    1    BLK   329   Soutn 

.■^aii    Francisco    Hd    and    R    R   Ass'n 

ll.iHes   Lumber   Co    vs   Jos   Tarbrti, 

Kred    Knott.       Thos    R    and       Mary 

.Smith      $189.03 

Jen.  2S,  1914— W  STOCKTON  137-6  N 
Saii-amento  N  40xW  100.  Michel 
r.ml    Pfeffer  vs  T  J  Gintjee $103.,i0 

Jan    -;l.   1914— SW  PALOU   AVE   (16th 
-\M.    South)    50    NW    Lane    NW    2ox 
Xi:    100.      Eureka      Sash.    Door      & 
Moulding    Mills    vs    Tliomas    R    an.1    , 
Miiy    Smitli    and    Tartcit    &    Knott 

$171.30 

Ian  JI  ,1911— SW  r.M.nrj  AVECIOtii 
-\  .  South)  50  NW  L.in;  NW  25xSW 
111"       Eureka   Sash,  Door  &  Mould- 


BUILDING    AND    INDUSTRIAL    NEWS, 


OAKLAND  AND  ALAMEDA 
COUNTY. 

RESIDENCE  —  2  .litory  and  liase. 
freme,  $9,000.  Oakland.  Cal.  -Archi- 
tect, Williani  Knowles.  Hearst  Bldg., 
S.  F.  Owner,  Mr,  A,  Vernon.  The 
dwelling  will  he  erected  on  lots  4  and 
5  in  the  Claremont  Tract,  and  has  been 
designed  for  an  eight-room  dwelling 
Willi  two  batlis,  sleeping  porch  and  a 
garage.  Interior  finish  will  be  of  Tiine. 
redwood  and  hardwoods.  Oak  floors 
will  be  used'  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile. 
Plans  also  provide  for  a  vacuum  clean- 
ing system  and  automatic  water  heat- 
ers. Bath  rooms  will  be  finished  in 
tile.  Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  bids  are 
now    being    taken. 

BUNGALOW— 1  %  story  and  base, 
frame.  $3,000.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  Jolin  Peacock,  2-512 
Chester  sitreet,  Oakland.  The  dwelling 
will  contain  seven  rooms  and  bath, 
'nterior   finish    will   he   largely   of   pine 


ith 


els 


the  11' 


and  dining  room-.  Oak  floors  will 
ised  In  the  principal  rooms.  There 
be  furnace  heat  and'  open  fire 
es.  Mantels  will  be  of  tile  and 
k.  An  automatic  water  lieater  will 
installed.       Bath     r«om     will!    Ihave 


comilositi 


flo 


tile 


cot. 


Bxlerior  of  the  dwelling-  will  be  cov- 
ered with  cement  plaster  on  .metal  lath. 
Plans  are  in  the  hands  ol  the  O'wner 
and   work   will  be  done   by   Day  j,^bor. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,000,  Oakland,  Cal,  Archi- 
tect, none.  Owner,  E,  J,  Lloyd,  1057 
Walker  avenue,  Oakland.  The  dwell- 
ing will  be  erected  on  Rand  avenue 
■and  will  contain  seven  rooms  and  bath. 
-■^11  Interior  finish  will  be  of  pine  or 
redwood.  Tliere  will  be  a  large  open 
fire  place  in  the  living  room  with  brick 
mantel.  Oak  floors  will  be  used  in  the 
dining  room  and  living  room.  There 
will  be  an  automatte  water  beater  In- 
slalled.  Bath  room  will  have  tile 
wainscot  and  composition  floor.  Ex- 
terior of  the  hiouse  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor.  Materials  will 
be    purchased    by    the   owner. 

BE'SIDENCIE  —  2  story  and  base, 
frame,  $4,500.  Berkeley,  Alameda  Co,, 
Cal,  Architect,  none.  Owners,  Junk- 
Riddell  Co.,  2247  Tclograpli  avenue, 
Berkeley.  The  dwelling  has  been  de- 
signed for  a  seven-room  liouse  and  will 
he  erected  In  North  Crusniont.  Inte- 
rior finish   will  be  of  pine  and  redwood 
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be 
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he  installed.  Exterior  of  the.  house 
will  be  covered  witli  shin^lef  Plans 
.ire  complete  and  the  'owners  will  do 
the  work  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Oakland,  Cal,  Archi- 
tects,  Elite   Planners,   1844   6th   avenue,. 
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Bath  room 
and  kilthen  will  have  tile  wainscot. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
bo  co\'ered  with  cement  plaster  on 
metal  lath.  A  hot  air  furnace  will  also 
be  installed.  Plans  are  complete  and 
tihe  work  will  be  done  by  Day  Labor. 
.Materials    are    now    being    purchased. 

RESIDENCES — 7,    2    story    and    base, 
frame,   $4,500   each.      Oakland,  Cal.      Ar- 
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Mantels 

will   be 

of  brick  and  tile.  Automatic  water 
heaters  will  be  installed.  Bath  rooms 
Will  be  finls'hed  with  composition  floors 
and  tile  wainslcot.  Tile  wainscot  will 
also  be  used,  in  the  kitcliens.  Exteriors 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  nearly  complete 
and  the  work  will  be  done  by  Day 
Labor.  All  materials  will  be  purchased 
by   the   owners. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley, 
Mamein  Co.,  O.ll.  Architect,  John  Hud- 
son Thomas,  First  National  Bank  Bldg., 
Berkeley.  Owner,  Dr.  K.  L.  Loring. 
Tills  dwelling,  wliioh  is  to  be  erected 
on  Bushnell  Place,  has  been  designed 
for  an  eight-room  lioiiso  with  two 
baths  and  a  sleeping  porch.  Interior 
finish  will  be  of  pine,  hardwood  veneer 
and  white  enamel.  Oak  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile.  An  automatic 
water  heater  will  be  Installed.  Batii 
rooms  will  have  composition  floors  and 
tile  wainscot.  Exterior  of  the  house 
will  he  covered'  with  cement  plaster 
on  metal  lath.  Plans  are  nearly  com- 
plete   and     figures    will    be    called     for 


liortly. 

BUNGALOW— 1V4  storv  and  base, 
lanie,  $3,000,  Alameda,  Alameda  Co., 
al.  Architects,  Elite  Planners,  1844 
th  avenue,  Oakland.  Owner,  C.  C. 
.dams.  The  dwelling  will  be  erected 
1  tlie  Waterside  Terrac;  District,  and 
as  been  d'esigned  for  a  six-room 
ouse.  Interior  will  be  finished  in  pine 
;ith  some  elm  panels  in  the  dining 
com.  Oak  floors  will  be  used  and 
lans  provide  for  furnice  heat  and 
pen  fire  places.  Mantels  will  be  of 
•ick.  An  automatic  water 
heater  Is  specified.  Bath  rooms  and 
kitchen  will  have  tile  wainscot.  Ex- 
terior of  the  house  win  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  ilie  work  will 
be  done  by  Day  Labor, 

RESIDENCE  —  2  story  and  base, 
irame.  $18,000.  Berkeley.  Alameda  Co.. 
Cal.  Architect,  H.  W.  Ratcllft,  Jr..  First 
Krtinnnl  Bank  Bldg.,  Berkeley.  Own- 
ers name  withheld.  TliW  dwelling  will 
he  erected  in  Mie  Claremont  Tract  and 
will    cover  a    large    groniid    area.      The 


tile 
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Wednesday,   February   4.    IDH. 
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ter  on  melal  latli  and  th-^  roof  of  tlay 
tile.  Interior  will  be  arranged  for 
tAAelve  rooms,  several  batlts  and  sleep- 
ing porches.  Pine  and  hardwood  will 
■^  s  used  for  interior  trim.  Oak  flt)ors 
will  be  used  in  the  prncipal  rooms. 
P!ans  provide  for  steam  heat,  vaeuum 
cleaning  systejn.,  a  hot  water  siipply 
and  open  fire  places.  >:antels  will  be 
of  tile.  Tile  floors  and  wainscot  will 
be  u-"ed  in  the  bath  rooms.  Plans  are 
now   being   prepared. 

RESIDENCE  —  -'  storv  and  base. 
fr;inie.  Cost  not  stated.  Berikeley. 
Alameda  Co..  Cal.  Architect.  Olin  S. 
Grove.  2911  Telegraph  avenue,  Berke- 
le.v.  Owner,  \V,  W.  Grove.  The  dwell- 
iiig  will  be  erected  in  Ciaremont,  and 
has  been  designed  for  a  seven-room 
house  with  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine,  red- 
wood and  some  hardwood  veneer.  Oak 
floors   will    be    used      in      the    principal 
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and  open  fire  places, 
r   tile   or  brick.      Tile 
osition    floors   will    be 
room       An   automatic 
ill    be    installed.      Exl 


ill 


be 


red 


tor      fur 

JIantels 

vainscot  and 
used  In  the 
water  heat- 

erior   of    the 

'ith 


plcster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being  takeh. 
RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  Oakland.  Cal.  Arolii- 
tecls.  Elite  Planners.  IS44  5th  avenue. 
Oakland.  Owner.  A.  Ced«rborg.  The 
dwelling  will  be  erected  in  the  Coun- 
try Club  Tract,  and  will  contain  seven 
rooms,  bath  and  sleeping  porch.  All 
interior  finish  will  be  of  pine.  Hard- 
wcod  floors  will  be  used  in  the  living 
room  ,tnd  dining  room.  There  will  be 
oi;en  are  places  and  tile  mantels.  Bath 
room  and  kitchen  will   have  tile   waln- 


ut.    An 


heater 


ill 


be  installed.  Exterior  of  the  dwelling 
wiU  be  covered  with  cement  plaster  on 
melal  latli.  Plans  are  being  prepared 
and  when  complete  the  work  wiil  be 
done  by  Diy  La'bor  under  the  direction 
of  the  architects. 

RESIDENCE  —  2  story  and  base, 
frame.  $1,000.  Berkeley,  Alameda  Oo^. 
C:;!.  Architect.  Maury  1.  Diggs.  SiU 
Bowditch  street.  Berkeley.  Owner. 
George  F.  Drake.  Tlie  dwelling  will 
be  erected  on  Ciaremont  avenue  near 
AUatraz.  and  has  been  drsigned  for  an 
eigiu-room  liouse  with  hath.  Interior 
will  le  finished  in  pin^  and  redwood 
V  lib  some  white  enamel.  Oak  floors 
will  be  used  in  the  pr.ncipal  rooms. 
Tliere  will  be  furnace  heat  and  open 
file  places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  writer  heater  is 
."pecificd.  Bath  room  will  have  coonpo- 
sltion  floor  and  tile  wainscot.  Exte- 
rior of  tlie  house  will  be  covered  with 
teinent  plaster  en  metal  lath.  Plans 
are  complete  and  the  v  ork  will  be 
done  by  Day  Ljlbor.  AH  iriterials  are 
now   being  purchased. 

RESIDENCE  —  2  story  and  'base, 
fijme.  Cost  not  stated.  Oakland.  Cal. 
-4'c'Iiitects.  Milwain  Bros..  Delger  Bldg.. 
Oakland.  Owner.  Frederick  A.  Allardt. 
This  house  has  been  mentioned  here 
lefore  v.\:en  plans  wore  first  started. 
The  dwelling  will  be  erected  in  the 
Crocker  HLghlinds  Tract,  and  .has  been 
designed  to  contain  seven  rooms,  bat! 
and  ..sleeping  porch.  Interior  will  be 
finished  in  pino  with  some  elm  panel 
Oak    floors    will    be    used    m    the    livin 


aid  dining  rooms  and  leceplion  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  wi;i  be  of  tile. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitclien.  An  automatic  water 
heater  «ill  be  installed  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  arc  now  being 
taken. 

FIRBHOUSES— 3.  2  story  and  base, 
frame.  Cost  net  stated.  Berkeley,  Ala- 
meda Co..  Cal.  Architect.  \V.  H.  Rat- 
cliff,  Jr.,  First  National  Bank  Bldg., 
Berkeley.  Owners,  City  of  Berkeley. 
These  buildings  will  be  erected  in 
North  Berkeley,  South  liierkelcy  and 
Ciaremont.  Each  station  will  provide 
space  for  one  piece  of  apparatus  and 
sleeping  quartets  for  the  men.  Inte- 
rioi  finish  will  be  of  pine  throughout. 
Modern  plumbing  and  electric  work 
will     be    installed.       Exteriors     will    be 
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lath.  Plans  will  be  completed  shortly 
end  figures  will  'be  called.  Further 
mention  will  be  made  of  the  work  at 
that   time. 

OIL  REFINERIES.  TANKS.  PIPE 
LINE.  OFFICE.  EyTC— Jl.'iO.OOO.  Oak- 
land. Cal.  Engineer.  Engineering  De- 
p^rtment.    Pacific    States   Oil    Refineries 


Co..    110 


tter 


Owr 


Pacific     States     Refine 


Plans  are 
now  complete  for  rehabilitating  the 
plant  recently  destroyed  by  fire.  Ar- 
chitect. Walter  H.  Pai-ker.  Holbrook 
Eldg..  has  preT33red  plan^:  for  a  ware- 
house, corrugated  iron  construction. 
200  by  100  feet,  and  for  an  oflice  build- 
ing, one  story  frame  construction, 
vill  be  erected  at  once  by  Day 
Included    in    the   plans   for   the 


wh  ic-h 
Labor. 


pipe    and     pipe 


ill    be    done   by 


offlc 


Practically  all  l 
Day  Labor.  Fu 
secured  from  tht 
of    the    owners. 

SEiWBR  CONSTRUCTION  —  $70,000. 
Berkeley,  Alameda  Co.,  Cal.  Engineer. 
Clly  Engineer  Je.'sup,  Berkeley.  Own- 
ers, City  of  Berkeley.  Plans  have  been 
approved  for  the  construction  of  the 
University  outfall  sewer  and  bids  are 
now  being  called.  Plans  and  specifica- 
tions can  be  secured  from  the  City 
Engineer.  Recently  a  large  sewer  con- 
tract was  let  by  the  city  of  Berkeley, 
and    following    the    award    of    contract 


the    Uni 


iity 


ill     be    called     for 


sewer,    bids 
third    large 


STORES  AND  OFFICES — 2  story  and 
bEse.  steel  and  brick.  Cost  not  stated. 
Oakland,  Cal.  Architect.  William 
Wilde.  Albany  Bldg..  Oakland.  Own- 
er. B.  M.  Cianciarulo.  This  work  has 
been  mentioned  here  befcre.  The  build- 
ing will  be  erected  on  the  west  side 
of  Broadway  north  of  17th  street,  liav- 
ing  a  frontage  of  2o  feei  and  a  depth 
of  125  feet.  Plans  have  leen  prepared 
for  three  additional  stor;es  which  will 
be  added  later.  There  will  be  a  com- 
plete steel  frame,  brick  exterior  walls, 
faced  with  pressed  brick  and  terra 
cottn.      Interior    finish    will    be    of    pine 


Ihr 


Son 


ill 


used. 


d- 


will  be  metal  window 
ayh  and  frames  and  patent  store 
ronts.  Steam  heat  will  be  installed 
•lans  are  complete  and  figures  are  he- 
ng   taken. 

OFFICES— IS    story    and    base.    Class 
,  construction.     Cost    not   stated.  Oak- 


land, Cal.  Architect,  C.  W.  Dickey, 
Central  Bank  Bldg..  Oakland.  Owners, 
A.  L.  and  George  Lavenson  et  al.  Ar- 
chitect C.  W.  Dickey  is  no'W  in  the 
East  studying  the  latest  of  the  lOast- 
ern  office  buildings  with  the  purpose 
in     view     of     incoiTJoratin^     the       most 


modern  ideas  in 

he 

proposed  eiglUeen- 

story   skysirraper 

wl 

ich    is   to   be 

erect- 

ed   at    tlie    south 

ves 

t    corner    of 

Wash- 

Ington   and    14th 

streets,    Oaklan 

d.    Tliis 

property,    dlrectl 

pposite      til 

new 

City   Hall,   has  be 

en 

leased   for  a 

period 

of  fifty  years  frc 

m 

the   Regents 

of   the 

Uriversity    of    Calif 

ornia.       A    i 

ecently 

formed    corporati 

on 

composed    o 

t    A.    L. 

and      George      Lave 

ison,    can 

Plant, 

Ilcnrv    Wieking, 

He 

nrv    Manhe 

m.    Al- 

fred   Kutner   and 

C. 

J.    Heesem 

in    will 

erect   tire  buildin 

S- 

The  structu 

re   will 

be    of    the    Class 

A 

type,    covei 

ing    an 

Bita   of   100   feet 

sq 

jare.      Const 

ruction 

will    be    started    as   t 

oon    as    Mr. 

Dickey 

can  complete   wo 

kir 

g  drawings 

Contracts 

Awarded. 

CITY  HALL  M.iSTER  CLOCK  SYS- 
TEM —  $4,029.  Oakland,  Oal.  Archi- 
tects, Palmer  &  Hornbostel,  New  YorK, 
.\ssociate  Architect  G.  F.  Ashley.  Oak- 
land. Owners,  City  of  Oakland.  Con- 
tractors, Standard  Electric  Time  Co., 
S,  F.     Contract  price,  $4,029. 


Building  Contracts  Awarded 
Oakland. 

V  Owner                    Contractor  An 

1      Webster     Lurnett  1000 

i     Oakland     Fuller  7719 

i     Danish-Am     Nielsen  7803 

i      Elston     Barrett  4733 

5     Peterson      Peterson  1700' 

5     Butean     Jerden  1000 

0  Healy     "Pbeal  3589 

1  TalJman     Uradhoff  SS15 

!     Phillips     Enos 

3  Auerbach     Auertiach  1 

4  Mendell     Vaughn  1 

5  Owens     Button 

r     Healy     Pheal  ; 

9     Lloyd     Lloyd  3 

[>     Peacock     Peacock  3000 

1  Rankin     Larmer  3400 

2  Barry     Barry  1900 

!     Gayette     Brown  MOO 

I     Oakland     Kennedy  329.3 

5     Jordan     Fllttner  7221 

t  Pacific   States   Ref... Owner 

8  Same     Same  4 

I     Getson     Cortett 

5     Forrest     Rutherford  2 

5     Evers     Johnson  1 

7     Kirkland     Werner 

S     Danforth     Sueell 

9  Piperis     Papas 

0  Elkens Sueell  ! 

1  Lecomibe     Lecomibe  £ 

2  Wixson     Garcia 

!     Biich     Tibbetts 

I     Wiser Wiser  ! 

>  Goodspeed    ..,Uni;id    Bldrs  J 

5     Owen     ,. Litton  1 


(151)      S     FOURTEENTH      80    E      Claji 
Oakland.     Alterations. 

Owner Fred  Webster,  Oakl.ind. 

Architect  . .  .None. 

Contractor.  .Bruce      B.    Burnett,      Par 
tages  Bldg.,   Oakland, 

COST.   $1000 


(152)    FOURTEENTH  &   WASHINGTON 

Oakland.     Glass  and  ijiazing  of  Cl^ 

Hall. 

Owner City    of   Oakland. 

Architect  .  .  .None. 

Contractor.. W.    P.    Fuller      &      Co.. 
10th.  Oaklan,!. 

COST,    $7719 


(1.-3 


N  ELEVENTH  I  Ali- 
son E  ."lOxN  100.  Oaklaiu 
for  two-story  frame  led 
building. 


%    E    .la 


1 


U  .  ,liref.lay.    Ffhruiiiy    4.    1014, 

""  "■  1 Danisli-Amei-ican    Hall    As- 
sociation.    1007     Broadway, 
Oakland. 
Aiihitect  ...Ivan  C.  Satteiiee,  470  13th, 

Oakland. 
CorUraclor..J.      C.   Nielsen,   849      Athens 

Ave.,   Oakland. 
Filed  Jan.  26,  '14.     Dated  Jan.  24,  '14. 

Frame    up    '.  ..Jl»50 

1st  coat  plaster  on 1950 

t  "i.iiipieted   and  accepted 19.i0 

fsiKU    35    days 1953 

TOTAL  COST,  $7803 
Bond.  {3903.  Sureties,  A.  W.  Anderson 
and  S.  J.  Bertelsen.  Limit.  90  days. 
Forfeit,   none.      Plans  and   specifications 


I  I  I  I  SB  TELEGRAPH  AVE  AND 
I'nrant  Ave  th  along  E  line  Tele- 
grapji  Ave  90  B  110  N  90  S  110.  Ber- 
keley. B.\cavating,  grading  and 
concrete  work.  etc..  for  flve-storv 
Cl-ass  ■■C"   apartments. 

Owner J.    A.    Elston.    1st    National 

Bank    Bldg..    Berkeley    and 
George    Clark     S.    F. 
Architect  .  .  .  W.    H.    Ratcliff  Jr.,    1st   Na- 
tional   Bank    Bldg..    Bkly. 
Ccutrartor..  Barrett     &     Hllp.     Sharon 

Bldg.,    San    Fiancisco. 
Filed  Jan.  26,  '14.     Dated  Jan.  26.  '14. 

E.\cavation   completed    J120O.00 

I'r.mpleted   and  accepted 2349.75 

r-u.il    35    days 1183.25 

TOTAL.  COST.  J4733.00 
l:"ri.l,  $2367.  Surety,  Fideitiy  &  De- 
|i"-ii  Co.  Limit,  40  days.  Forfeit,  »20. 
I'hiiis  and  specifications  fi'ed. 

(l.i.-.)      S    WENTWORTH      130    E       51st 

Ave..  Oakland.  One  story  5-room 
dwelling. 

Owner T.       S.  Peterson.        2035% 

Parker,  Berkeley. 

Arcliitect  ..  .None. 

Day's  work.  COST,   J1700 

(156)  NO.  370  EDWARDS.  Oakland. 
Alterations    and    additions. 

Owner Dr.    S.      H.      Butean,      2702 

Telegraph  Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.. M.    C.    Jerden.    2729      Val- 
lecito  Place,  Oakland. 

COST,   J 1000 

(160)  N  CROXTON  AVE  160  E  Pied- 
mont Ave..  Oakland.  Two-story  11- 
room  flats. 

Owner John    J.    Healy.      24      Stall 

Ave..    Oakland. 
Architect  ...Hutchinson   Bros..   470    13th 

Oakland. 
Contractor.. L.       H.    Pheal.       2557      San 

Pablo  Ave..   Oakland. 

COST,    $3589 

(161)  IPTN  LOT  65  Map  Park  View 
Tract  No.  2.  Piedmont.  All  work  tor 
two-story  and  basement  dwelling  and 
g«rage. 

Owner Mrs.     Louise     H.     Tallman. 

Piedmont. 
Architect  ..  .Willson    J.    Wythe.    Central 

Bank    Bldg..    Oakland. 
Contractor.  .C.    O.    Bradhoff,    5502    Mar- 
ket.   Oakland. 
Filed  Jan.  27.  '14.     Dated  Jan.  24.  '14. 
Frame     up.    roofs    sheathed    and 

cliimneys    hullt    $1475 

1st    coat   plaster   on 1475 

Completed   and   accepted 1475 

Usual    35    days 1490 

TOTAL  COST.  $5915 
Bond.  $2957.50.  Surety.  Southwestern 
Surety    Insurance    Co.      Limit,    90    days 


BUILDING    AMD    INDUSTRIAL    NEWS! 

from  date  of  liiing.     Forleit,  $2.     Plans  |];:;i      ..                         <  ^■,„„..    n,,      j 

i.i      .1           o.    J  .  ... —   -./  o  ».,iierr,v,  fjakland. 

and   specihcations   flled.  One-story    S-room    dwelling. 

Owner E.    Gavette.    yS21    "B  "   Okd 

(162)  S    E-NlNETliENTH    150    E    ISUi  Archiltect        iNonc 

Ave.  Oakland.     Barn.  Contracto;-.' :Tom  Brown.  ::642  89th    ^^■e 

0«-"«-- John    Phillips.      1722       ISth  Oakland. 

.     H,.      ,        T-  °^''"'""  COST.    $.000 

Architect  ..  .None.  

Contractor.. Antonio  Eno.s.    1834    E-16th.  aut      FOURTEENTH       .'.XD       WA.SH- 

'^'''*'''"''-  ington.    Oakland.         C  .rk     floois       for 

COST,    $400  oity    Hall. 

-^—^—^  Owner City   of  OaJtiand 

(163)  W    FIFTY-FIRST      AVE      60    S  Architect    .     Ntane 

Ygnacio,     Oakland.       One-story     five-  Contractor .  .Da.vid     B.     Kepnedv.     Inc 

room  dwelling.  g,,^^^^  g,                     • 

O"-""^-- ^";;-'-      ^-^^rT*'       '''  COST,   $3293 

Bellevue,  Oakland.  ^_____^^ 

Architect  ...None.  ,,;-,      g    HADDON    HILL   ROAD    315    N 

^^■-  ^°'-'<-        COST,  $1800  Hingir,    Circle,    Oakland.      Two-Jtory 

(164)  NW  LYDIA  AND  CURTIS,  oak-  Owne,"'".  .''jean'et^e      A.Jordan.      613 
lond.      One-story    stoie  Haddon    Hll;    Rd,    Oakland. 

rchUe.-.-.-.None."^"''"  ■   ''"'"^•-  '^-"''-'  '  ' -/n^k  tldt'^t,   "d'    "^'•'• 
Contractor.  .M.C.    Vaughn,    5833    Aya.a,  Contractor,  .r"   "^trn.TtTo-     35th 
Oakland.  .,.„     ^  i  i       , 
COST    $12'>n  *■•  ""'''and. 
COST.   $12.0  pQg^j,^   j.2,j 

(165)  NO.   350  SIXTY-THIRD.   Oakland  ,,;;,      s   STEWART      126    E      Fruitvale 
Alterations  .^ve..    Oakland.        One-story      3-room 

Ovrner J.  A.   Owens.   Premises.  o^j^g 

Architect  ...None  owner Paclflc      State      Refineries 

Con.tractor..L      W.    Button.      347      63rd,  ,,„    3^,,^^     ^^^    FrancTsoo 

OaM^nd.  Architect  .., None. 

COST   $600       LM.v.swork\      COST.   $600 

(167)      LOT    60    Map    Oak    Park    Tract,  ,,„ 

being  N  Croxton  Ave  150  B  Piedmont  "'*'      ^      FRUiTVALEAVE      .30      N 

Ave..    Oakland.       All     -vork    for    two-  *'tiewart.     Oakland.       Two-s.tory     cor- 

s'tory   flats.  ^  rugated  Iron   warehouse 

Owner John      J.    Healy,    24      Stall       °"^''"' P^'''"'^      »'»*'<'      Reflnerles, 

Ave.,   Oakland.  .      ,  .                1"    Sutter,    San    Fmnicisoo. 

A,-chitect... Hutchinson  r.ros..  470   13th.  AicliWect  ..  .'Walter    Parker    &    Co.,    58 

Oakland  Sutter,  San  I'^rancisco. 

Contractor.. L.       H.  'pheal,       2557       San        I><'y>5  work.  COST,  $4800 

Pablo    Ave..    Oakland.  ,„,,     „       „, 

Filed  Jan.   28.  '14.     Dated  Jan.   12,  '14.  "«^*      NE    TWELFTH      AND      WASH- 

Frame    up   and   enclosed ■/.  mgton.   Oakland.     Alterations. 

Brown    coated '/*       °''"^'" ^v?''     °'"'="''      '"^      '^"'' 

Completed   and   accepted Vt  .     ^,.     .       "fkland. 

,,        ,     „.     J                                                ,;  Architect  ..  .None. 

Usual    35    days '. . . .      'A  .^      .       ,         „ 

TOTAL  COST,   $3589  Contractor.  .Copbett      &      Bayiess.    1110 

Bond,   none.     Limit.   65  days  after  Jan.  Franklin,  Oakland. 

27.      Forfeit.      $1    a    day.        Plans      and  COST.   $4..0 

speciflcatlon,,  none.  ^^.^     j,    THIRTY-SEVENTH     240       E 

Linden.    Oakland.      One-story    6-room 

(169)  S     RAND     AVE     40     E    Cottage.  dweiling 

Oakland.      Twx)-story    7-room    dwlg.  Owner.  ....  .Mrs.       Ha.niilon        Forrest. 

Ovner B.    J.    Lloyd.    1057    Walker  3.,j,„    Magnolia.    Oakland. 

Ave..  Oakland.  Architect  ..  .None 

Archiltect  ...None.  Contractor.  .Thos.   Rutherford.  985   35th, 

Day's  work.                                   COST,  $3000  Oakland 

'~~~~~  COST,   $2225 

(170)  NE    VICKSBURQ      AND      FOOT  

Hill    Blvd.,    Oakland,      One    and    one-  (186)     W    WALLACE      730    N      E-24th. 

half-story   7-room   dwelling.  Oakland.     One  and   one-.half-story   5- 

Owner John  Peacock.  2512  Chester  room   dwelling. 

Oakland.  Owner B.  P.  Evers.  2722  14th  Ave.. 

Ardhltect  . .  .None.  Oakland. 

Day's    work    .                               COST.    $3000  Architect  ..  .None. 

'  Contractor.  .'Ben    O.    Johnr.on,     2014     E- 

(171)  S    PALA    AVE    200    N    Highland.  30th,  Oakland. 
Piedmont.      Two-9tory   residence.  COST.   $1475 

Owner.  .  .  .'.  .  J.    L.    Ranki'i,    College   and  

Claremont  Avcs.,  Okd.  ,is^)      3529       BROADWAY,.      Oakliandi. 

Arcliitect  ..  .Nolle.  Bake   oven 

Contractor.. Edw      Larmer.    470      Boule-       owner A.    W.    Kirkland,    67    Santa 

vard    Way,    Oakland^  ciara  Ave.,   Oakland. 

COST,    $3400  Architect... None. 

„,  Contractor.  .Werner  &  PHuderser.  Prem 

(172)  S    MONTCLAIR       AVE     190       W  C(5ST     $500 
Park.    Oakland.        One-story      6-room  '     ' 
dwelling. 

Owner Barry   Bldg.   Co..   2527   Mar-  (ISS)      N    ELEVENTH     100     W    Frank- 

ket.   Oakland.  Hn.  Oakland.     Alterations. 

Arch rteot  ..  .None  Owner Mrs.    Danforth. 

Day's  work.                                COST,  $1900  Architect  ..  .None. 


34 

Contractor..  D.  J.  Sueell.  -'525  Adeline, 
Oakland. 

Cost,    JoOO 

I1S9)  N  .-SEVENTH  Kii]  \V  Campbell, 
Oakland.      One-story   bake   shop. 

Owner S.    Plperis,    1660    7th,    Okd. 

Architect  . .  .None. 

Contractor.  .Jolin   Papas.    i660   7th,  Okd. 
COST,    J41J0 

(lliO)  «•  FRANKLIN'  75  X  Eleventh, 
Ovikland.     Alterations. 

Owner Elkens   &   Ginsbiirg. 

Architect  . .  .None. 

Contractor.  .D.  J.  Svieell.  252:.  Adeline, 
Oakland. 

CO.ST.   JIOOO 

(ISl)  S  OLENDALE  AVE  70  E  Manila 
Ave.,  Oakland.  One-story  five-room 
dwelling. 

Owner A.  H.  Lecomue,  275C  Her- 
man, Oaklaiiii. 

Architect  ...None. 

Doy'-s  work.  COST.  $2200 

(192)  NO.  5556  MARSH.*LL.  Oakland. 
Altei'ations  and  repairs. 

Owner..' R.   S.    Wi.\-son.    Premises. 

Architect  . .  .Nona. 

Contractor.  .F.   H.   Garcil.   Oakland. 

COST,    $S00 

(1 ',).■!  1  NE  TWELFTH  A.ND  .MADISON, 
Oakland.      Root   repairs. 

Owner .Mrs.      F.   Ench.      2525      10th 

.Ave.,  Oakland. 
Architect  ..  .None. 

Contractor.. Tibbctts    Hoofing    Co.,    213S 

Telegraph     Ave.,    Oakland. 

COST,    $400 

(1S4)  W  TR.4S1V  31)0  N  Ygnacio,  Oak- 
land.     One-story    5-rcjom    dwelling. 

Owner G.    J.    Wiser.    5415    Foothill 

Blvd.,   Oakland. 
Architect  .    .None 
'.-.ay's    woik.  COST,    $2000 

(195)  W  KINGSTON  .WE  125  S 
Grcenbai^k.  Piedmont.  Two-story 
residence  and  garage. 

Owner Marion   L.   Goodspeed,    3IS3 

Howe.   Oakland. 
Architect  .  .  .None. 

Contractor.  .United  Homi-  Bldrs..  1762 
Broadway,     Oakland. 

CO.ST,  $3500 

(19G)  LOT  IS  BLK  B"  Map  Linda 
Rosa  Tract,  Oakland.  All  work  for 
cne-story    4-room    dwelling. 

Owner .Mrs.    M.    A.   and     Llewelyn 

Owen.    161S   .IS'th    Ave.,  Okd, 

Aichitect  .  .  .None. 

Contractor.  .Roy   B.   Littui.   Oakland. 

Filed  Jan.  31,  'U.     Dated  Jan.  30,  '14. 

Koot    shingled     $341 

Plastered     341 

Completed    and    accepted 341 

Usual    35    days 342 

TOTAL  COST,   $1365 

Bond,    none.      Limit,  60   uiys  after   Feb. 

1.      Foifeil.    nnne.      Plans  end   specldca- 

IMI.S    lil.d 

— ♦ 

Building  Contracts  Awarded 

Berkeley. 

No.  Owner                    Contractor  Amt. 

15.1     Quenzel      .juenzel  1000 

157  Anderson     Anderson  2500 

158  Masonic   Temple   ...K'rieger  400 

159  Blester     Holmes  1500 

166     0]a     Oja  1800 

176     Drake     Dlggs  4000 
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Wtdnesda 


Febr 


ry     4,     la 


(150)  E  CURTIS  415  S  Gilman,  Ber- 
keley.     One-story    4-room    dwelling. 

Owner E.      Quenzel,      1333     Curtis, 

Berkeley. 
Architect  . .  .None. 
Day's   work.  COST.    $1000 

(157)  N  SONOMA  100  E  Monterey, 
Berkeley.      Two-story    6-room    dwlg. 

Owner J.  J.  Anderson,  1»11  Ber- 
keley   Way,    Berkeley. 

Architect  ..  .A.  W.  Smith,  1010  Broad- 
way,  Oakland 

Day's  work.  COST,  $2500 


I15S)      E    SHATTUCK    AVE 
croft,   Berkeley.     One-slor; 

Owner Masonic    Temple 

-Architect  .  .  .None. 


.C.    J.    Kriege 
posa  Ave.,   Be 


(159)      N  CHANNING  W.\Y 
velt     .A.ve.,     Berkeley 


N    Ban- 

kss'n. 

1062    -Marl- 
eley. 
COST,    $400 

50  E  Roose- 
One-story     5- 


room   dwelling. 
Owner..' Gyres    Heister,     1731     Cali- 
fornia,  Berkeley. 
-Aichitect  .  -  .None. 

Contractor.. A.   S.   Holmes.   963   Nielson 
Berkeley. 

COST,  $1,1(11 


r    Mager, 
half-story 


Her 


Day 


Oja,  2419  9th.  Bkly. 

COST,    $1SOO 


(176)  NE  CL.\REMONT  off  Alcatraz 
Ave.,  Berkeley.  .Two-story  etght- 
loom  dwelling. 

Owner Geo.    F.    Dr;ike,    1734     10th, 

Oakland. 
Archlteot  .  .  ..\I.     I.     Dlggs,       2444       Bow- 

dlteh,    Berkeley. 
Contractor.  .,M.      L      Dlggs,      2444    Bow- 
ditch,  Berkeley. 

COST.    $1(111(1 


Building  Contracts  Awarded 
Alameda. 


.Delano 


No.  Owner 

16S     Welnmann    

179     Assoc    Students     .. 

ISO     Hooper     ..I Strang 

181  Rudd Rudd 

182  HiHen     Hllllen 


1500 
2.800 
1800 
2000 


(168)  W-PARU  90  N  Dayton  Ave  N  60 
W  150.  -Alameda.  All  work  except 
electric  wiring,  electric  fixtures  and 
gas  fixtures,  shades  and.  finish  hard- 
w^are  for  two-story  and  basement 
dwelling. 

Owner L.      R.       WeinmanTi,       1315 

Dayton    Ave.,    Alameda. 

Architect  . . .  No-ne. 

Contractor.  .Delanoy  &  Randlett.  2303 
CeT^tral    Ave.,    Alameda. 

Filed  Jan.   28,  '14.      Dated  Jan.   27,  '14. 


Plastered  . . 
Completed  . 
Usual    35    day 


'A 


Plan 


TOTAL  COST,  $61S(I 
.imit.  100  days.  Forfeit, 
and    specifications    filed. 


(179)      AL.\MEDA       POINT,       Alameda. 
Boat    house. 

Owner Associated     Students,     Uni- 

vei'Slty   of  California,   Bklv. 
Architect  ...None 
Day's  work.  COST,  $1500 


(ISO)      NO.       1350     EIGHTH,       Alameda. 
One-story  7-room  dwelling. 

Owner C.  A.  Hooper  &  Co.,  Balboa 

Bldg.,  San  Francisco. 
Architect  ..  .V.     N.     Strang,     1319     Bur- 

Ijank,   Alameda. 
Contractor.  .F.     N.     Strang,     1319     Bur- 
bank,   Alameda. 

COST,  $2800 

(Ul)      NO.   1814  NINTH,  A.ameda      One 

story    5-coom   dwelling. 
Owner.  .,..,.  .C.    K.    Rudd,     1305    Lincoln 

Ave..  Alameda. 
.\rchitect  . .  .None. 


Day', 


(182)      NO.    1546 
One-story    5-ro( 


COST,   $1800 

MOZAUT,  Alameda, 
m   dwelling. 

Hillen,  Fernside  «nd 
y  Ave.,   Alymeda. 

COST,    $2111111 


"iOMPLlSTION  NOTICES. 


AIuiMBDA  COVNTY 


Jan.  23  ,1914— S  E-SEVENTEENTH 
127.50  W  57th  Ave  40x100,  Okd. 
James  McGuinness  to  '.vhom  it  may 
concern Jan.     10.     1914 

Jon.  23,  1914— LOTS  23  AND  24  BLK 
11  Map  Oak  Ridge  Clnremont,  Bkly 
Alice  M  Sykes  to  Patrick  Nelson 
Bldg    Co Jan.    17,    1914 

Jan.  23,  1914 — LOT  32  BLK  "A"  Map 
Bay    Park     Tract.    Ala.       Mathilda 

Anderson  to  Sorensun  Eros 

.Tan.    19.    1914 

Jan.  23.  1914— SIXTY-FIFTH  NO. 
1063.  Okd.  Giuseppe  Cozzo  to 
Molinari   &   De   Lucia... Jan.    15,    1914 

Jan.  24,  1914 — S  PARKER,  bet  Hllle- 
gass  and  Benvenue,,  Bkly.  Mrs 
Erik  O  Lindblom  to  Anthony  & 
Heyer Jan.     24,    1914 

Jan,  24,  1914- SW  MESA  AVE  150  NW 
Park  Way  NW  SOxSW  130.  Oakland 
Tp.  L  C  and  E  P  Grimwood  to 
Alfred   Olson Jan.    23.    1914 

Jan.  26.  1914— LOT  4  Map  Sbdvn  Lot 
46  of  Bray  Tract,  Okd.  John 
Handschumacher  to  E  C  Sydes.... 
Ian.     24,     1914 

Jan.  26,  1914— LOT  15  BLK  4  Map 
Rock  Ridge  Place,  Okd.  A  H  Dana 
to  Charles  N  Grant Jan.   23.   1914 

Jan.  27,  1914 — SE  TWELFTH  AVE 
100  NE  E-14th  SE  SOxSiV  100,  Okd. 
Myrtle  B  Sill  to  C  A  Doss. Jan.  27,  '14 

Jan  27.  1914 — SW  E-THIRTY-THIRD 
and  SE  Elliot  SE  35xSW  11214.  Okd 
J  W  Sears  to  F  N  Fahi  ig.  .Jan.  22.  '14 

Jan.  28,  1914 — LOT  3  BLK  "I"  Map 
Mastick  Park,  Ala.  Jlark  T  Cole 
to  whom  it  may  concern  .Jan.  24,  1914 

.Ian.  2S.  1914  (1)  LOT  17  BLK  16; 
(2)  Lot  20  Blk  14,  R. gents  Park 
No.  4,  Albany,  Carl  Ericsson  to 
whom    it    may   concern.    Jan.    19,    1914 

Jan.  28,  1914— SE  SIXTEENTH  AND 
San  Pablo  Ave  NE  IS  68  SE  80.10 
SW  36.42  SW  75.19  N  67.46.  Okd. 
First   Trust    &   Savings    Bank    by    P 

J  Walker  Co  to  Foster  Vogt  Co 

Jan.    21.    1914 


LIENS  FILED. 

ALAMBDA   COUNTY. 

an.  22.  1914— LOT  19  BLK  24  Map 
Melrose  Heights,  Okd.  George  F 
.Anderson    vs    R    Dunker $60.23 

an,  22.   1914—  BDED  ON  N   BY  AR- 


Wetln^sda 


Fell  I 


lalj. 
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lington  Road,  E  by  San  Luis  IJoaJ. 
S  Arlington  Villa  dites.  w  by 
Arlington  Road.  Oakl.ind  Tp.  W 
-M  Cbampion  &  Son.  J505.9I:  Eu- 
gene Ehret.  11194.70:  Germanstone 
Floor  Co,  $310.75  vs  J  H  Spring 
and    Patrick    Nelson    Bl.lg    Co..    .    . 

Jan.  23  .1914— LoT  13  AND  E  20  LOT 
14  Map  Blvd  Terrace.  Okd.  H  B 
Henderson   vs   H   S   White J1200 

Jan.  26.  1914— NW  COUNTY  ROAD 
S18-500  NE  County  R<.ad  1546  NE 
250  NW  900.  Alameda  County.  Ans- 
pacher    Bros   vs    Alfred    Mayer .tlos.35 

Jan.  2S.  1914— BOUNDED  ON  E  &  N 
by  San  Luis  Road  on  W.  NW  and 
SW  by  Arlington  Road.  S  Blk  2 
Map  Arlington  Villa  Sites.  Bkly. 
Geo  H  Tay  Co  vs  Eugene  Ehret  and 
John    H    Spring '..1807.63 

Jan.  30,  1914— LOT  2  BI.K  ''C"  Map 
Elmcrest,  Okd.  Reliar.ce  Mill  & 
Lumber  Co  vs  F  J  Corum  and 
Martha    Oorum $400.60 

Jan.  30,  19114 — W  SHATTUCK  AVE 
55  5-12  N  Addison  N  55  5-'12xW  150. 
Bkly.  George  Stoddard,  $82.07;  J  L 
Donovan.  $68.30  vs  Jonathan  G 
Wrig'ht   and   J   D   Hendrix 

Jan.  21.  1914 — BOUNDED  ON  E  &  N 
by  San  Luis  Road  on  W  and  NW 
and  SW  by  Arlington  and  S  Blk  2 
Map  Arlington  Villa  SUes.  Oakland 
Tp.  Wm  Makln,  $2654;  Pacific  Mfg 
Co.  $5179.15  vs  Patrick  Nelson 
Bldg  Co  and  J  H  Spring 


SAN  JOSE  &  SANTA  CLARA 
CLARA  VALLEY. 

RESIDENCE  —  2  story  and  base, 
frame.  $15,000.  Palo  Alto.  .Santa  Clara 
Co..  Cal.  Architect.  Smith  O'Brien. 
Humboldt  Bank  Bldg..  S.  F.  Owner. 
Mrs.  Henry  Allen.  The  dwelling 
be  erected  on  a  large  lot  and  has  beei 
designed  in  the  Mission  ^tyle.  A  ga 
rage   will   also  be   erected    m    the   rear 


ill 


The 


ntain 


atio 


velv 


rooms,  several  baths  and  sleeping 
poich.  Interior  will  be  finL-ilied  in  pine 
and  redTvood  with  some  hardwood  ve- 
neer. Oak  floors  will  be  used  through- 
out. There  will  be  furnace  heat  and 
open  fire  places.  Mlanlcls  will  be  of 
tile  and  brldk.  Bath  rooms  will  be 
finished  In  tile.  An  aulomatic  water 
heater  will  be  Installed.  Exterior  of 
the  dwelling  and  garage  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  ready 
for  figures. 

CITY  HALL — 2  story  and  base,  re- 
inforced concrete,  $40,000.  San  Mateo. 
San  Mateo  Co..  Cal.  Architects.  Havens 
&  Toepke.  46  Kearny  street.  S.  F. 
Owners.  City  of  San  Mateo.  Plans  for 
the  construction  of  this  building  have 
been  completed  and  approved  by  the 
City  Council.  The  building  will  hou.se 
the  city  oflices  and  the  main  fire  sta- 
tion. Interior  flnisli  will  be  of  pine, 
o.ik  and  mahogany.  There  will  be 
furnace  heat,  a  vacuum  cleaning  sys- 
tem and  hot  water  supply.  Special 
plumbing  will  be  used  In  the  fire  sta- 
tion. Fireproof  vaults  will  be  con- 
structed for  the  City  Treasurer's  of- 
fice. Exterior  will  be  faced  with 
pressed  brick.  Some  ornamental  plas- 
ter and  marble  will  be  used.  The  sec- 
ond floor  will  be  given  over  to  the 
council  chamber.  Piano  are  complete 
and  out  for  figures.  Bids  will  be  opend 
on    February    9th.      Plans    and    specifi- 


ed   fi 


the 


chitecls. 

CITY  HALL— 2  story  and  base, 
frame.  Cost  not  stated.  Daly  City. 
.':'<.n  Mateo  Co..  Cal.  Architects.  SImith 
&  Stewart.  244  Kearny  street.  S.  F. 
Ov,  ners.  Daly  Cily.  The  building  will 
be  arianged  to  contain  the  offices  of 
the  various  city  departments,  stations 
for  the  police  and  a  large  auditorium. 
Interiors  will  be  finished  in  pine 
throug^liout.  Exterior  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  anj  figures  are 
now  being  taken.  Bids  will  be  opened 
on  February  9th.  Flans  and  speclca- 
tions  can  be  secured  from  the  archi- 
tects. 

HIGHWAY  CONSTRUCTION  —  Cost 
not  stated.  San  Mateo  CoTinty  and 
Sun  Diego  County.  Engineer,  State 
Highway  Com,misslon.  Forum  Bldg.. 
Sacramento.  Owners,  State  of  Califor- 
nia. Bids  will  be  opened  on  February 
24th  for  the  construction  of  approxi- 
mately four  miles  of  highway  In  San 
Mateo  County  of  Portland  cement, 
concrete  and  asphalt  surface,  and,  for 
approximately  1114  mlle.i  of  highway 
In  San  Diego  County  to  be  constructed 
of  Portland  cement  and  concrete. 
Plans  can  be  secured  from  the  State 
HIglvway  Commission  at  Sacramento. 
An  official  proposal  appeMrs  In  another 
column   of  this  issue. 


Building  Contracts. 

SANTA     CLARA     COUNTY. 

N    SBAMORE.     2nd    Lot    W    of    Spring. 
San    Jose.      Three-room    bungalow. 

Owner E.    M.    Johnson.    460    Spring 

St..   San   Jose. 
Architect  . .  .None. 
Contractor.  .M.  Rayner.   E  San  Jose. 

COST,  $500 


E  THIRTEENTH.  4th  Lot  N  San  Sal- 
vadore,  San  Jose.  One  and  one-half- 
story    residence. 

owner P.  E.   Peterson.  722  S-Plfth 

St..   San  Jose. 
Archlect  ...A.   P.   Hill,   Elks'.   Bldg..    San 

Jose. 
Contractor.  .P.  E.  Peterson    722  S-FIfth 
St..  San  Jose. 

COST.   $2850 


Jose. 


NO.   54  N-ELEVBNTH.  Sd 

room  addition  on  rear  of  residence. 
Owner. ...'.  .'Mrs.  Dr.  Barth,  Premises. 
Architect  .  .  .None. 

Contractor.. H.   De  Smit.  298  N-Wth   St.. 
San  Jose. 

COST.    $500 


Owner 

Joseph    Ji 

alia. 

Premises. 

Architect  .  .  .None. 

Day's 

work. 

COST.    $ 
Jose.     Fl- 

50O 

NO.   62 

ST.  MARY  ST. 

,  San 

ve- 

room 

cottage. 

Owner 

...;.. J.    G.    Lue 

bbci. 

.   857   Deln 

las 

■Ave..  San 

Jose 

Archlte 

?ct  .  .  .None. 

Day's   1 

ivork. 

CX>ST.  $1000 

Liens  Filed. 


SAN   MATEO    COUNTY. 


John 


35 

istate    Tract.    Sar.    .Mateo. 
Botilbard       v^      Edith    .M 

Johnson     $1094.51 

an.  27,  1914— LOT  418  M  ssion  Street 
I^xtensloii  Homestead.  San  Mateo 
•''ounty.      B   J    Gallagher    vs    Ella    B 


.$62 


LIENS  RELEASED. 


SAN    MATEO    COUNTV. 

RECORDED                                        AMOUNT 
Jan.    22.     1911 — LOT     1     BLK    NO.    17. 
San   Carlos.     G   H   Andrews  to  John 
H     Plattner     $37.50 


MARIN,  CONTRA  COSTA  AND 
SONOMA   COUNTIES. 


BUNGALOW— 1  %  .sfiiy  and  base, 
frame.  Cost  not  stated.  San  Anselmo. 
Marin  Oo.,  Cal.  Architect.  Henry  Sher- 
mund.  Mills  'Bldg..  S.  P.  Owner.  H.  N. 
McMullln.  Thl.!?  dwelling  has  been  de- 
sinned  for  a  douljle  bungalow,  and  will 
contain  two  five-room  dwellings  with 
bpths  and  sleeping  porciiea  Interiors 
will  be  finished  in  pine  througlMut. 
Built  In  sideboards  and'  seats  will  be 
used.  Oak  floors  are  specified  in  the 
living  and  dining  rooms.  There  will 
be  two  large  open  fire  places  with 
brick  mantels.  Bath  rooms  and  kitch- 
tr-:  v/ill  have  tile  wainscot.  Auto- 
atic  water  heaters  will  be  Installed. 
Exterior  of  the  house  will  be  covered 
with  shingles.  Plans  are  oom'plete  and 
ready    for    figures. 

BATH  HOUSE — I  story,  reinforced 
concrete.  Cost  not  stated.  San  Rafael. 
Marin  Co..  Cal.  Architect.  Thomas 
O'Connor.  104  D  street.  San  Rafael. 
Owners.  City  of  San  Rafael.  This  work 
has  been  mentioned  here  before  when 
plr.ns  were  being  prepai-ftd.  Working 
drawings  have  been  completed  and  re- 
ceived the  approval  of  ti.e  City  Trus- 
tees and  figures  are  now  being  called. 
Bids  will  be  opened  on  February  9th. 
Plans  and  specifications  can  be  secured 
from  the  architect.  Construction  will 
he  of  reinforced  concrete  throughout. 
Eotterlor  will  be  faced  with  cement 
plaster.  Mechanical  equipment,  mod- 
ern bath  house  plumbing  and  electric 
work  will  he  Included  In  the  general 
contract. 


LIENS  FILED 

HARIN   COUNTV 


RECORDED                                        AMOUNT 
Jan.   27.   1914 — ROSS.   Ma,  in  Co.     Chas 
Weber    vs    Ida   Orrlsch    $117 


FRESNO,     MODESTA,     SANIS- 

LAUS  AND  CENTRAL 

CALIFORNIA. 


'brick. 


HOTEI^a  story  and 
Cost  not  stated.  RIverbank.  Stanislaus 
Co..  Cal.  Architect.  Henry  Shermund. 
Mills  Bldg..  ,S.  F.  Owner.  D.  S.  Grant. 
The  building  will  he  erected  on  Main 
si  reel,  having  a  frontage  of  50  feet 
by  a   depth   of  85   feet     There  will   be  a 


Ho 


ber  of  small  stores  oi 
besides  the  hotel  lobby 
ig  room.  Upper  fijors 
35  guest  rooms  and  a 
Ic  and  private  butlis 
h  will  be  of  pine  i 
■e    win    be   steam    heat 


the 


office  and 
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W^^ 

QUALITY.     SERVICE, 
reasonable  price. 

/h:m^ 

WYBRO  Panels  combine  quality,  ser- 
vice, and  reasonableness  in  price — the 
three  greatest  requisites  in  buying 
Panels   of  any   kind. 

The  quality  is  ot  the  lasting  kind— 
the  service  is  unexcelled,  and  the  prices 
are    I;IGHT. 

HIS   varieties   to  choose    from. 

^  /        -^ 

The  Panels  that   are 
as  good  as  they  are 
famous. 

White  Bpotlieps        | 

5<h  and  Brannan  Streets 

San  Francisco     1 

burning  -plant.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Patent  store  fronts  are  specified.  E.m- 
terior  of  the  building  T.'ill  he  faced 
with  pressed  brick.  Plans  are  com- 
plete and  work  will  be  started  at  once. 
The  owner  will  probably  let  a  general 
contract. 

LIBRARY— 1  story  and  base,  rein- 
forced concrete  and  brick,  $18,000. 
Coalinga.  Fresno  Co.,  Cal.  Architects. 
Sv.artz.  Hotchkins  &  Swartz,  Rowell 
Bldg..  Fresno.  Owners,  Higli  School 
Library  District.  The  building  has 
been  designed  in  the  classic  style  and 
cor.structicn  will  be  practically  Sre- 
proof.  Plans  provide  for  a  reading 
room,  reference  loom,  office  and  sitack 
rooms.  Interior  finish  will  be  of  pine 
wUh  mople  floors.  There  will  be  steam 
heat,  oil  burning  system  and  vacuum 
cleaning.  Metal  shelves  and  metal 
window  sash  and  frames  are  specified. 
Exterior  of  the  building-  will  be  faced 
w.th  pressed  brick.  Plans  have  been 
completed  and  approved  and  are  now 
out  for  figures.  Bids  will  be  opened 
on  Febl-uary  20th.  Plans  and  specifi- 
cations can  be  secured  from  tlie  ar- 
chitects. 


Building  Contracts. 

FRBSNO    COUNTY. 

LOT  2  BLK  153.  Sa.nger.  All  work  for 
cne-story    brick    school    building. 

Owner Board    of    School    Trustees 

of  Sanger  Grammer  School 
District. 
Architect  ..  .J.     Carl     Thayer,    Fresno. 
■Contractor.  .Trewhitlt-  Shields       Co., 

Fresno. 
Filed  Jan.  27,  'H.     Dated  Jan.  23,  '14. 
25%   of   contract   price   to   be   paid 

35   days  after   completion 

T5%    of    work      cempleted      each 
month  .to  be  paid  the  last  of  each 

month     ' 

TOTAL  COST,  $23,725 
Bond,  $12.0(10.  .Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  100 
working  d-ays.  Forfeit,  none.  Plans 
aiMl   spectficationis   filed. 

REAR  S5  FEET  LOTS  I'  TO  20  BLK 
219,  Fresno.  Remodeling  of  brick 
warehouse. 

Owner Fresno       W.-.rehouse       Co., 

Fresno, 

Architect  . .  .None. 

Contractor.  .A.  Allen,  Fresno. 

Filed  Jan.  23.  'H.     Dated  Jan.   23,  '14. 

Brick    work     completed $500 

Root    In    place 500 

Completion   of  building 600 


Usual    35    days 600 

TOTAL  COST,  $2200 
Bond,  $1100.  Surety.  Southwestern 
Surety  Insfirance  Co.  of  Durant,  Okla- 
homa. Lijiit,  March  1,  1914.  Forfeit, 
none.     Plans  and  specifications  filed. 


COMPLETION  NOTICES. 


FRESNO   COUNTY. 


RECORDED  ACCEPTED 

Jan.   30,   1914— LOTS   13  AND   14  IN  2, 

Sunset    Tract,    Fresno.      Margt    and 

Winifred    N    Wear    to    Williams    & 

Harrington Jan.     29.     19U. 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA, 


BUNOALOWS— 2,  1  story  and  base, 
frame,  $2,000  each,  Sacram,ento,  Cal. 
Architect,  none  Owners,  Fred  and  H. 
Uhl,  2  Uhl  Court,  Sacramento.  Ttiese 
two  houses  will  be  erected  in  Uhl 
Court  on  lots  15  and  11.  Each  house 
has  been  designed  for  a  five-room 
d'.velling  with  bath.  Interiors  will  toe 
finished  in  pine  and  redwood.  Oak 
fioors  will  be  used  in  the  principal 
rooms.  There  will  be  two  large  open 
fire  places  with  tile  or  brick  mantels. 
Bath  rooms  and  kitchens  will  have 
tiie  wainscot.  Exteriors  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
are  complete  and  in  the  hands  of  the 
owners  who  will  do  the  work  by  Day 
Labor. 

SaHOOI^2  story  and  base,  rein- 
forced concrete.  $125,000.  Etureka, 
Hum.boldt  Co..  Cal.  Architect,  W.  H. 
Weeks.  75  Post  street,  S.  F.  Owners. 
Eureka  Union  Hig<h  School.  This  work 
lias  been  mentioned'  here  a  number  of 
times  before.  The  date  for  opening 
bids  has  been  extended  until  February 
12'th.  Plans  can  be  secured  from  Ar- 
cUtect   Weeks  in  San   Francisco. 


Building  Contract!. 

SACRAIMENTO    COUNTY. 

LOT  14  BLK  9  Oak  Pirk;  .No.  301 
Orange  Ave..  Sacrameito.  Alter  : 
story   frame  dwelling. 

Owner C.      E.    and    L.    E.      Taylo 

Prerriise^." 
Architect  . .  .'None. 

Contractor.  .J.    A.    Schumate.    Elmhur; 
Route    2,    .Sacramento. 


H    OF   S    %    LOT   4,  V,   W,    9TH    A> 

10th    Sts.:    No.    2214  10th    St.,    Sacr 

mento.       One-story  frame     store 
front  of  dwelling. 


E,  H,  Williams  Chalmer  Monday 

Munday  &  Williams 

Attorneys-at-Law 

Special  Altention  Given  to  Building  / 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Francisci 


iJwner II.  G.  Hecktr,   1117   lotli  .St.. 

Sacramento. 
Architect  .  .  .None. 
Contractor.  .W.    D.    McKoy,    12U    X    St., 

Sacramento. 

COST,    $500 

W  %  LOT  G,  T,  U,  lOTH  AND  UTH  STS 
No.  1017  U  St.,  Sacramento.  Addition 
of  2  flats  on  2nd  story  of  two-story 
dwelling. 

Owner Mrs.    E.   Cunningham,    1019 

U  St..  Sacramento, 
.^rcihtect  . .  .None. 

Contractor.  .J.    E.    Harv^j,     1114     P    St., 
Sacramento. 

COST,    $500 

N  14  OF  S  !4  LOT  1,"'G, -H,  2STH  AND 
29th  Sts,';  No.  .709  2Sth  St„  Sacra- 
mento. One-story  .  six-room  frame 
dwelling. 

Owner J,  Fay,  Truckec. 

Arciiitect  ...iNone. 

Contractor.. Cippa    Bros.,    314    21st    St., 
S.icramento. 

COST,   $2500 
♦ 

Building  Contracts, 

S.4N    JOAHIIN    COUNTY. 

SW  CENTER  AND  SONORA,  Stockton. 
Build  2nd  and  3rd  stories  of  old 
hriok  building  Nipon  Hotel  (rooms), 
brick   building,   50x50. 

Owner Louis       Sanguinetti,      San- 

guinetti  Lane,  Stockton, 

Architect  ...Ralph      P.    Morrell,      12-15 
I.   O.   O.    F.   Bldg.,   Stockton, 

Contractor.  .Geo.    Summerville,    936    N- 
Commerce   St,   Stockton. 

Filed  Jan.  15,  '14.     Dated  .Ian.  15,  '14. 

3rd   story   brick    walls    up $12T5 

Partitions    ready    for    plastering  1000 

Rough    plumbing    1000 

Inside    wood    flinish    1000 

Usual    35     days 1425 

TOTAL  COST,  $5700 

Bund,   $2850.        Sureties,   Alois     Felchln 

and   John   Busch.     Limit,    forfeit,    none. 

Plans    and    specifications    filed. 

LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA, 

APARTMENT  HOUSE— 3  story  and 
tjase,  brick  and  steel.  Cost  not  stated. 
Los  Angeles,  Cal.  Architects,  R.  D. 
King  and  E.  C.  Taylor.  Consolidated 
Realty  Bldg.,  L.  A.  Owner,  Ellas  She- 
doudy.      The    building    will   'be    erected 

50  by  130'  feet.  There  will  tie  three 
stores  on  the  first  floor  and  a  total  ot 
*:5  rooms  arranged  in  two  and  three 
room  stiites  on  the  upper  floors.  Inte- 
rior will  be  finis'hed  in  pine  through- 
out.    There  will  be  steam  heat,  a  hot 
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w.iter  system  and  vacuum  c.l._',ming. 
Patent  store  fronts  and  plate  glass 
windows  are  specified.  Bath  rooms 
will  be  finished  in  tile  and  will  have 
composition  floors.  Wall  beds  will  be 
used  in  all  apartments.  Exterior  of 
the  building-  will  be  faced  with  pressed 
brick.  Plans  are  bein^  prepared  and 
when  complete  the  work  will  be  done 
by  Day  Ivafbor. 

CHUROH— 1  story,  tower  and  base, 
brick,  »10,(I0<1.  Venice.  Los  Angeles  Co., 
Oal.  Architects,  C.  H.  Russell  &  Co., 
Union  League  Bids.,  L.  A.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Innes  street  and  will  con- 
tain main  auditorium  seating  350  peo- 
ple. Sunday  school  room.%  and  pastor's 
study.  A  ho-t  air  system  of  heating 
will  be  installed.  Interior  finish  will 
be  of  pine  A  tower  containing  u  set 
oC  cliimes  will  also  be  erected.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

MISSION  BUILDING — 3  story  and 
■base,  brick  and  steel.  Cost  not  stated. 
Los  Angeles,  Cal.  Architect.  Robert 
H.  Orr.  Van  Nuys  Bldg..  L.  A.  Own- 
ers, Christian  Church,  Department  of 
Women's  Home  Mission.?.  The  build- 
ing will  he  erected  on  Wall  street  and 
nas  been  arranged  for  rhapel,  offices 
and  class  rooms  on  the  first  floor.  20 
bed  rooms  on  the  second  floor  and  six 
suites  of  three  rooms  each  on  the  third 
floor.  Interior  finish  and  floors  will 
be  of  pine.  There  will  be  steam  lieat 
and  a  li-ot  water  system.  Exterior  of 
llie  building  will  be  faced  with  pressed 
brick.  Working  drawings  are  being 
completed  and  figures  will  be  taken 
in   the  spring. 

CLUB  HOUSE— 2  story  and  base. 
brick  and  steel.  Cost  not  stated.  Los 
Angeles,  Oal.  Architects,  Hunt  & 
Burns,  Laugblin  Bldg..  L.  A.  Owners, 
Automobile  Club  of  Southern  Califor- 
nia. Tlie  building  will  be  erected  on 
Figueroa  street  near  Pico,  covering  an 
area  of  50  by  150'  feet.  Interior  will 
he  arranged  for  social  rooms.  library 
and  sleeping  apartments.  Interior  fin- 
ish will  be  of  pine  and  hardwood. 
There  will  be  steam  heax  and  open  Are 
Phires.  .Mantels  will  bi  of  tile  and 
I'li'k.  Exterior  of  the  building  will 
Ik  i;iced  with  pressed  bv:ck.  Plans  are 
r..iiii.lete  and  figures  will  be  called  for 

l.iiIiOE  HALl^2  story  and  base. 
'lirk.  $25,000.  Holtville.  Imperial  Co.. 
I'.l  Architects,  Maybc.ry  &  Parker, 
IVnilic  Electric  Bldg..  L.  A.  Owners. 
II.  Uville  Masonic  Hall  Association. 
Tl  e  building  will  be  50  by  UO  feet. 
There  will  be  four  stores  on  the  ground 
flcor  and  twelve  offices,  dance  hall, 
bantiuet  room  and  lodge  rooms  on  the 
second  floor.  Oak  and  pine  trim  and 
ha-dwood  floors  will  be  used.  There 
will  be  steam  heat  and  patent  store 
frnnts.  Exterior  of  the  building  will 
I'o  f;iced'  with  presed  brick.  Plans  are 
'"liiplete  and  figures  av-  being  taken 
li\  tlie  architects  and  also  by  Howard 
T     Jones    of    Holtville. 

HOTEL — 10  story  and  base,  rein- 
forced concrete.  $125,000.  Los  Angeles, 
Cal.  Architect.  W.  J.  Saunders.  Inter- 
nationa,! Bank  Bldg..  L.  A.  Owner,  C. 
W.  Howard.  The  building  will  be  erect- 
ed on  the  south  side  of  'Sixth  street 
west  of  Olive,  covering  an  area  of  .^5 
by  150  feet.  There  will  be  stores  be- 
sides the  hotel  lobby  on  tlie  ground 
floor,    and    in    the    neiglihcrhood    of    198 
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guest  rooms  and  private  baths  on  the  i 
upper  floors.  Constfuction  will  he  fire-  1 
proof.  There  will  be  steam  heat,  ele-  s 
vator  service,  a  vacuum  cleaning  sys- 
tem and  hot  water  supply.  Bath  rooms 
will  be  finished  in  tile.  Interior  finish 
will  he  of  pine  and  hardwoods.  Patent 
store  fronts,  metal  window  sash  and 
frames  and  hollow  tile  and  metal  lath 
and  plaster  interior  partitions  will  be 
used.  Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
complete  and  figures  will  be  taken 
:^hortly. 

HOTEL— 3  story  and  base,  rein- 
forced concrete.  $175,000.  Pomona.  Los 
Angeles  Co..  Cal.  Architects,  Blancbard, 
Green  &  Tifal.  Van  Nuys  Bldg..  L.  A. 
Owner.  T.  W.  Newman.  The  building 
will  have  extreme  dimensions  of  258 
by  200  feet.  First  floor  will  contain 
eight  stores,  lobby  and  dining  room 
and  a  theatre.  Upper  floors  will  be  ar- 
ranged for  I'oO  guest  rooms  with  about 
5<l  per  cent  private  baths.  Construc- 
tion will  be  fireproof.  There  will  be 
steam  heat,  hot  water  system  and  vac- 
uum cleaning.  Patent  st:)re  fronts  are 
specified.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Prelim- 
inary   plans  have    been    completed. 

R.4ILROAD  BUILDINGS— 3.  1  and  2 
story,  frame.  Cost  not  stated.  Los 
Angeles.  Cal.  Architect.  Engineering 
Department  Southern  Pacific  Co.,  Flood 
Bldg..  S.  F.  OTvners.  Southern  Pacific 
Co.  Plans  for  a  two-story  50x100  foot 
building  for  the  Pullman  Co..  a  part  I 
and  part  2  story  building  50x100  feet 
tor  the  commissary  department,  and 
a  1  story  dining  car  shed  88x118  feet, 
are  complete.  These  buildings  will  be 
erected  on  the  company  property  ad- 
joining the  new  Arcade  station.  Plans 
are  out  for  figures  and  can  be  secured 
from  .Mr.  Edwards,  321  Pacific  Electric 
Bldg.,    L.    A. 

SCHOOL— 3  story  and  base.  rein- 
forced concrete,  $40,000.  Los  Angeles, 
Cnl.  Architect,  Arthur  h.  Benton.  114 
North  Spring  street,  L  A.  Owners, 
Florence  Crittenton  Ho,ne  for  Girls. 
The  building  will  cover  an  area  of  60 
■by  100  feet.  The  building  will  contain 
dining  room,  kitchen,  single  rooms 
and  wards.  In  all  there  will  be  ac- 
commodations for  about  60  people.  In- 
terior finish  will  be  of  pine.  There 
will  be  steam  beat  and  modern  plumib- 
Ing.  Exterior  will  be  faced  witli 
pressed  brick.  Plans  are  belt;g  pre- 
pared. 

INDUSTRIAL  ARTS  BUILDING — 2 
story  and  base.  reinforced  concrete. 
$SO.OOO.  Tempe.  Ariz.  Architects.  Pea- 
body  &  Smart.  Central  Bldg..  Phoenix. 
All  bids  received  for  thit  work  have 
been  rejected  and  plans  will  be  re- 
vised. The  lowest  figure  received  for 
the  general  construction  was  $79.0i53. 
and  with  the  heating,  electric  work 
and  plumhlmg  the  builling  ran  over 
the  estimates.  Revised  plans  will  'be 
out  for  figures  in  a  few  weeks. 

SCHOOL— 2  story  and  base,  brick. 
$5f,000.  Tustin.  Orange  Co..  Cal.  Ar- 
chitect. Frederick  H.  Eley.  Register 
Bldg.,  L.  A.  Owners,  Tustin  School 
District.  The  building  will  cover  an 
area  of  90  by  72  feet  and  will  contain 
eight    standard    size    class    rooms,    prin- 
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1  be  laced  with  pressed  brick, 
vlll  be  ready  for  figures  within 
weeks. 


■ipal's 
ludito 


oflic 


and 


eating  SOO  people.  Inte- 
rior will  be  finished  in  pine  with  maple 
floors  in  the  class  rooms  There  will 
be  steam  heat,  vacuum  cleaning  and 
program  clocks.     Exterior  of  the  build- 


SCHOOI^I  story  and  base,  brick, 
$2.5,000.  Pomona,  Los  Angeles  Co.,  Cal. 
A:icbitect,  Paul  F.  Higgs.  First  Na- 
tional Bank  Bldg..  Pomona.  Owners. 
Pomona    School    District.      The    building 

and  an  auditorium.  There  will  be 
steam  heat,  modern  school  plurrubing 
and  vacuum  cleaning.  Interior  finish 
will  he  of  pine.  Maple  floors  will  be 
used  in  the  class  rooms.  Exterior  of 
the  building  will  be  faced  witli  pressed 
brick.  Plans  are  complete  and  figures 
will  be  opened  on  February  24tli.  Bids 
will  be  taken  separately  for  the  gen- 
eral construction,  heating  and  plumb- 
ing. Plans  can  be  secured  from  the 
.  architect. 

SCHOOL  BUILDINGS— 5.  1  and  2 
story,  brick,  $150, 000.  Inglewood,  Lori 
Angeles  Co..  Cal.  Architect.  Norman 
F.  .Marsh.  Broadway  Central  Bldg 
L.  A.  Owners,  Inglewood  School  Dls 
trict.  Plans  for  this  work  are  com 
pkle  and  figures  will  be  opened  on 
February  26th.  Separate  hids  will  be 
taken  for  ttie  general  construction, 
painting,  plumbing,  heating,  electric 
work  and  program  clock-i.  Tlie  group 
will  consist  of  four  new  buildings  and 
a  central  beating  plant.  The  present 
building  will  be  remodeled  for  an  ad- 
ministration building,  tl.e  auditorium 
enlarged  and  the  gymnasium  convert- 
ed into  a  study  room.  The  Manual  Arts 
and  Household  Economy  buildings  will 
each  be  two  stories  60x100  feet.  The 
science  building  will  be  two  stories 
70x120  feet,  and  the  gymnasium  will 
be  one  story.  60.xl2fl  feet,  with  an  out- 
side cement  plunge.  36x60  feet.  Tho 
buildings  will  be  of  brick  construc- 
tion with  red  pressed  brick  facing,  and 
cream    pressed    brick    trimmings. 

POLYTEICHNIC  GROUP— 4.  1  and  2 
story,  brick,  $150,000.  Venice.  Los  An- 
geles Co..  Cal.  Architects.  C.  H.  Rus- 
sell Co..  Union  League  Bldg..  L.  A. 
Owners.  City  of  Venice.  Plans  are 
nearly  complete  for  this  work  and 
bids  will  'be  called  for  within  the  next 
week  or  ten  days.  The  group  will 
consist  of  tlie  Administration  building. 
Science  building.  Household  Arts  build- 
ing and  manual  Training  building.  The 
style  of  architecture  will  be  Lombardic 
Italian.  The  Administral  ion  building 
will  be  a  two-story  and  basement 
structure  152x144  feet,  end  will  con- 
tain the  administrative  offices,  audito- 
rium, study  and  choral  halls,  library 
and  twelve  class  rooms.  In  the  base- 
ment there  will  be  a  cafeteria,  kitchen, 
bicycle  rooms,  etc.  The  central  heat- 
ing plant  will  be  constructed  in  con- 
nection with  and  at  the  rear  of  tlie 
.idministration  building.  The  science 
■IJUilding  will  be  a  two-story  L-^haped 
structure  with  no  basement:  extreme 
dimensions  140x120  feet.  It  will  con- 
tain twelve  class  rooms,  work  rooms, 
offices,  recitation  rooms,  etc.  The 
li&usehold  arts  building  will  be  two 
stories  140x120  feet,  and  will  contain  .1 
modern  bungalow,  cooking  depart- 
me5it.  laun.dry,  lecture  ..  -ccims.  seveij 
cUi.ss  room's  and  sewiflg  and  milliner 
departments.  The  mc-hanical  arts 
building  will  he  one-story  112x144 
feet,  with  an  interior  court.  The  build- 
ings will  be  connected  by  arcades 
They  win  he  of  brick  construction, 
with      concrete      foundations.      exterior 
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facins:    of    dirrerent    shades      of      light- 
rolor«d  brick. 

Contracts   Ansrded. 

APAUT.MKXT  HlirSi;--2  story  and 
liase.  hrkk,  |i:0.192.  Los  Ang-eles,  Cal. 
Architects.  Buchanan  &  Erockway.  65 
Xorth  Kaymond  avenue,  U  A.  Owner, 
R  De  Witt  Smitli.  Conti  .-.ctor,  Wmiam 
C.  Crowell,  Chamlier  of  Commerce 
BIdg.,   L,.   A.      Contract   price,   120,192. 

RESIDENCE  —  2  story,  attic  and 
base,  brick  and  frame.  $50,000.  L/os 
Ai.geles,  Cal.  Architects,  Afilwaukee 
Building  Co.,  Wright  and  Callender 
Bldg.,  L.  A.  Owner,  John  F.  Powers. 
Contr.Tctors,  Milwaukee  Building  Co,, 
Wright  and  Callender  Bldg.,  U  A.  Con- 
tract price,  550,000. 

RESIDENCE  —  2  story  and  base, 
frame,  J15.000.  L.OS  Angeles,  Cal.  Ar- 
diilect,  H.  H.  Whlteley.  L.  A.  Owner. 
Evan  Mosier.  Contractors,  Cooper, 
Pyle.  Clopine  Co..  Story  Bldg.,  U  A. 
Contract    price,    $15,000. 

BANK — 2  Story  and  base.  Class  A 
ccnstruction,    $17,600.      Rodondo    Beach, 
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Arc.hl 


ct,   L, 


Auditorium  Bldg.,  L.  A. 
Owners,  Farmers'  and  .Merchants' 
Bi.nk.  Contractor,  Carl  Leonard!,  H. 
W.  Hellman  Bldg.,  L.  A.  Contract  price. 
$117,600. 

FACTORY— 1  story.  brick,  $14,000. 
Colton,  San  Bernardino  Co.,  Oal.  .\t- 
cbitect,  Lyman  Farwell.  Story  Bldg., 
L  A.  Owners.  Hydraulic  Truck  Co. 
Contractor.  H.  M.  Holloway,  Wilcox 
Bldg..  L.   A.     Contract   price.   $14,000. 

BREWERY  ADDITIU.V  —  4  story, 
brick  and  steel.  $15,000.  Los  Angeles. 
Cal.  ETigineers.  .Mayherry  &  Parker. 
P-.'ciflc  Electric  Bldg.,  L.  A.  Owners, 
Los  Angeles  Brewing  Co  Contractor. 
Harry  C.  Brown,  1666  Westmoreland 
avenue,   L.    A.     Contract    price.    $r5.000. 


SEATTLE  AND  WASfflNGTON. 


H0TEI^12    slory    j 
coi:struction,    $1,000.(11 
Architect,    William 
Bldg..    Seattle.       Own 
I'e'd.      Negotiations 
way    and    will    be    clo 


Kingsley.    E'mpii 


i-itbi; 


tev 


site,  embracing  half 
which  this  building 
The   names  of   the   In- 


viihlield  for  the 
mstructlon  will 
as  the  property 


a  city  block,  on 
will  be  erected.  ' 
lerested  parties 
lion  of  the  bulldir 
present.  Details 
be  made  public  as 
is   secured. 

&CHOOI^-2  story  addition  -ind  2 
Lirry  and  base,  reinfoned  concrete, 
$150,000  and  $350,000.  Seattle,  Wash. 
Aichitect,  Eilgar  Blair,  301  7th  avenue, 
Seattle,  Owners,  City  of  Seattle.  School 
Architect  Blair  las  completed  prellm- 
Ini-ry  sketches  for  tlie  addition  to  the 
Lincoln  School  to  cost  $150,000  and  for 
tbe  new  building  to  be  erected  at  the 
coiner  of  75th  and  21st  .ivenues  to  be 
known  as  t!ie  Ballard  .School,  which 
will  cost  $350,000.  The  preliminary 
sketches  have  received  t;.<,  approval  of 
tbe  Board  of  Education,  and  -Mr.  Blair 
has  been  instructed  to  complete  the 
plans.  Details  cannot  be  published  at 
this  time.  Tbe  architec:  states  that 
working    drawings    for    both    buildings 
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flgu 


shortly   afte 


M.'.rcb     1st. 

KIVER  BANK  PROTECTION  —  $1, 
Wr-,000.  King  and  Pierce  Counties 
Wasb,  Engineer,  WilllTm  ,1.  Roberts 
Seattle  Hotel.  Seattle.  Cwners,  Pierce 
and   King  Counties.     Mr.   Roberts,   for 
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Actual    work     will     be    stai 

March.       Full     particulars    ( 

trcm    Mr.    Roberts.      A   general   contract 

will    probably   be    let. 

APARTMENT  H0U8E^.4  story  and 
b;.se.  brick  and  steel,  $135,000.  Taco- 
ma.  Wash.  Architects.  Heath  &  Gove, 
National  Realty  Bldg.,  Ta'coma.  Own- 
er's name  v/ithheld.  The  building  will 
be   erected  at    the  corner   of   13th   and   C 


stieets. 
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1  cleaning  plant  and  hot  water 
Batli  rooms  will  have  tile 
3t  and  composition  floors.  Wall 
I'ill  be  Installed  in  all  apart- 
ments. Exterior  of  tlie  building  will 
be  faced  with  pressed  brick  and  terra 
colta.  Plans  will  go  out  for  ftgures 
within    thirty    days. 

BULKREAD  .\ND  WHARF— $100,000 
Tacoma,  Wadi.  Engineer,  City  Engi- 
neer, Tacoma.  Owners,  City  of  Taco- 
ma. Bonds  in  the  sum  of  $100,000  will 
be  voted  on  at  tlie  general  election  in 
April  for  the  construction  of  a  bulk- 
head and  wliai-f  at  Old  Town.  Pre- 
liminary plans  are  now  being  piepared 
by  the  City  Engineer.  Further  men- 
tion  will  be   made  of  the   work. 

BRIDGES- Steel  and  concrete  con- 
•struction,  $1,830,000.  Sfcat'tle.  Wash. 
Brglneer  not  selected.  Owners,  City 
of  Seattle.  At  a  meeting  of  the  City 
Council  an  ordinance  w.is  passed  pro- 
viding for  the  submission  to  the  voters 
on  March  3rd  of  a  bond  istue  in  the 
;.um  of  $1,830,000  for  the  construction 
of  bridges  over  the  Lake  Washington 
Canal  and   the   Bast    Waterway. 

Contracts    Awarded. 

G.\R.4GB — 2  story  and  base,  brick, 
$30,000.  Seattle,  Wash.  Architect, 
none.  Owners,  Waterhoose-Sands  Co.. 
Seattle.  Contractors.  Sound  Construc- 
tion and  Engineering  Co..  Lowman 
Bldg..    Seattle.      Contract    price.    $30,000. 

MAUSOLEU.M  —  1  story,  reinforced 
concrete.  $750,000.  Seattle,  Wash.  Ar- 
chitect. Marbury  Somervell,  White 
Bldg.,  Seattle.  Owners,  Northwest 
.Mausoleum  ICo.  Contractors,  Cornell 
Bros.,  Savage-Scofleld  Blug.,  ,SeattIe. 
Contract    price.    $750,000. 

CAPE  ALTERATIONS  AND  ADDI- 
TIONS— $100,000.  Seattle.  Wash.  .■Ar- 
chitect's name  not  given.  Owners.  L. 
C.  Smith  Building.  Contractors.  The 
Junction  Co.  Seattle,  Contract  price. 
$100,000. 


PORTLAND  AND  OREGON. 


HOTEL  .ADDITION  A.ND  ALTERA- 
TION— Brick  and  steel,  $140,000.  Pen- 
delton.  Ore.  Arcbltects,  Tourtellotte 
&  Hummell.  Rothchild  Bldg..  Portland. 
Owners,  Pendelton  Hotel  Co.  The  work 
will  consist  of  the  construction  of  two 
additional  stories  and  eitenslve  alter- 
ations to  the  present  dining  rooms  and 
offices.  Elevator  service  and  a  new 
licating  system  will  also  be  installed 
Exterior  will  be  faced  with  pressed 
nrick.     Plans  are  complete  and   figures 


will  be  called  within  a  week  or  ten 
days, 

SCHOOL — 1  story  and  base,  rein- 
forced concrete.  $30,000.  Portland,  Ore. 
Architect.  F.  A.  Naramoie.  Address  in 
care  of  Superintendent  of  School  Dis- 
trict No.  1,  Portland.  Cwners,  School 
District  No.  1.  The  building  has  been 
designed  to  contain  four  standard 
sized  class  rooms.  Interior  will  be 
finished  in  pine.  There  will  be  steam 
heat  and  a  vacuum  cleaning  system. 
Exterior  of  the  building  will  be  faced 
witb  cement  plaster.  Plans  will  be 
ready    tor    figures    within    thirty    days. 

STORES  AND  LOFTS^2  story  and 
Ibase,  reinforced  con'cretc.  Cost  not 
stated.  Portland.  Ore.  Architects, 
Whidden  &  Lewis.  Wilcox  Bldg.,  Port- 
land. Owner.  .Mrs.  Walley.  The  build- 
ing will  be  erected  at  the  corner  of 
First  and  Pino  streets,  ard  will  be  ar- 
ranged   for    a    restaurant    on    the    first 


ill 


above, 
of   100 


The  building 
by  100  feet.  Details  of  construction 
will  be  handled  ty  J.  Frank  Watson. 
1315    Wilcox    Bldg. 

Contracts    Awarded. 

MOTOR  CAR  FACTORY- 1  story  and 
base,  reinforced  concrete,  $25.0/0. 
Gresham.  Ore.  Ardhitect,  P,  Chappell 
Browne,  Mohawk  Bldg.,  Portland. 
Owners  Beaver  Motor  Car  Co.,  Lum- 
bermen's Bldg..  Portland.  Contractor, 
James  P.  Taylor,  Couch  Bldg..  Port- 
lai;d.  Contract  price,  $25,000.  Note: 
This  is  the  first  unit  of  a  large  plant 
wl  ich  is  to  be  erected  tnis  year. 
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Los  Angeles  before  anotiicr  generation 
goes  by.  and  that  the  other  chief  towns 
and  cities  of  California  .ire  destined  to 
grow  in  some  such  surprising  way.  Is 
predicted  by  competent  and  conserva- 
tive experts.  So  its  is  s^uggested  by 
the  lecturers  of  this  coi  rse  that  as  a 
matter  of  plain  business  self-protection 
California  towns  should  now.  while 
land  is  cheap,  acquire  ample  areas  for 
schools,  school  gardens,  public  play- 
grounds where  young  and  old  may 
have  healthful  outdo  .r  recreation, 
parks,  plazas,  agricuiiural  school 
farms,  and  civic  centers;  provide  for 
harbor  and  transportal.on  problems, 
plenty  of  room  for  street-car  and  rail- 
way facilities,  factory  and  warehouse 
areas;  broad  traffic  streets,  linking 
different  portions  of  a  scattered  com- 
munity, provision  for  both  express  and 
local  street-car  service  l-etween  neigh- 
boring regions,  preservation  of  natural 
landscape   features,  etc. 

It  pays  to  do  city-planning  with 
foresight,  the  UniversU;,  holds,  for 
such  work  not  only  adds  to  the  comfort, 
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Civic  l.eauty  is  only  one  side  of  tlie 
ciiy  planning-  problem — ^n  infinitely 
liiihcutant  aspect  is  to  protect  tlie 
lu.ijili.  the  ccmfort.  and  the  well-be- 
in^  of  the  home-dwellers  of  future  gen- 
iralions.  Wise  buildlni,-  restrictions 
need  to  be  developed.     E\fry  communi- 

whiil)  shall  see  to  it  that  the  town  de- 
\el'ips  wisely  instead  of  just  "happen- 
iMt,^■■  whicli  protects  thfl  beauty  and 
the     comfort     of     the    coinmunity,     and 

Tills  city  planning  course  is  to  be 
giA  en  under  the  joint  auFpices  of  tiie 
students'  League  of  the  Republic,  an 
organization  devoted  to  itudy  of  civic 
problems,  the  Architectural  Associa- 
tion, and  the  University  Extension  Di- 
\i>i"n.  It  is  expected  that  several 
iniiriied  students  will  be  regularly  cn- 
ii'l!,,i  tor  the  course  and  that  there 
will  Ue  an  attendance  of  large  numbers 
<'i  \isitors.  Among  the  speakers  will 
I  r  Professor  Thomas  H.  Reed,  on  the 
marvelous  expansion  of  city  life  in 
rtrent  generations:  Dr.  AVerner  Hege- 
niann  of  Berlin  on  problems  of  city- 
planning:  Jolin  Galen  Howard,  Director 
of  the  School  ArcJiitecturc.  designer  of 
tlie  Hearst  Plan  of  the  University  and 
of  the  new  civic  center  of  San  Fran- 
cisco, on  tiie  art  of  c.ty  planning; 
William  R.  Wheeler.  Manager  of  the 
Traftic  Bureau  of  the  San  Francisco 
Merchants'  Exchange,  on  railway  faci- 
lities: City  Manager  M.  M.  O'Shaugh- 
nessy    of   San    Francisco    or.    streets   and 
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rta- 


of  Sanitary  Eng 


Hyde,  Professor 
g  :n  the  Univer- 
sity, on  water  and  sewer  systems  and 
methods  of  street  construction;  Charles 
H.  Cheney,  tlie  architect,  on  the  zone 
sj-stem  of  city  planning  and  special 
features  in  the  planning  of  business 
and  manufacturing  u.stricts:  Dr. 
Jessica  B.  Peixotto.  of  the  State  Board 
of  Charities  and  Corrections,  on  the 
garden    city,    the    teneme,  t,   and    other 


the 


oble 


Duncan  McDufHe,  a  pionfer,  in  the  ar- 
tistic development  of  restricted  resi- 
dence districts  in  Berkeley  and  in  San 
Francisco,  on  wise  building  restric- 
tions for  residence  quarters  in  cities 
and  towns;  George  W.  Dickie,  Super- 
intendent of  Playgrounds  in  Oakland, 
on  the  outdoor  and  indo.u-  recreational 
facilities  which  cities  ought  to  provide 
for  their  citizens;  J.  W.  Gregg.  Profes- 
sor of  Landscape  Gardeping,  on  gar- 
dens— public  and  private — and  city 
planning;  and  Jolin  .7.  Donovan.  Super- 
vising Architect  for  Oakland,  on  what 
a  city  can  do  in  the  way  of  planning 
its  school  houses  so  as  to  use  them  for 
vastly  wider  community  purposes  tlian 
were  contemplated  in  tlie  old-fashioned 
plan  of  opening  tliem  i  few  liour.^  a 
day  just  for  keeping  schcol:  and  lock- 
tlicm   up  useless  most   of   the   time. 


A  $.1,500.0011  guarantee  of  faith  in  the 
alue  of  the  State  Highway  system  has 
een  furnished  to  the  State  by  counties 
.'hich  have  subscribed  tor  higliway 
onds  in  excess  pf  that  amount  in  order 
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to  assure  prosecution  of  the  higliway 
work  in  advance  of  the  opening  of  the 
1915  expositions.  The  State  Highway 
bonds  bear  four  per  cent  interest,  and 
under  the  law  must  be  sold  at  par  and 
accrued  interest.  No  sales  have  been 
made  in  the  general  t-^arket  since 
October   1912. 

When  the  lack  of  a  market  for  low 
rate  bonds  promised  to  continue,  the 
Highway  Commission  npi.ealed  to  the 
superi'lsors  of  countico  .o  take  ad- 
vantage of  an  act  passed  by  the  last 
legislature  permitting  investment  of 
county  funds  and  re-selling  of  State 
bonds.  In  return  for  th;s  co-operation 
the  Highway  Commission  agreed  to 
expend  the  sums  received  within  the 
limits  of  the  counties  financing  the 
bond    sales. 

About  thirty  counties  have  respond- 
ed, permitting  a  total  of  $5,719,500  of 
highway  bond  sales,  with  ibout  $1,000,- 
000  additional  informally  pledged. 
Most  of  the  counties  have  merely 
taken  care  of  the  shrinkage  between 
the  par  value  and  the  market  demand. 
As  the  State  maintains  the  State  High- 
way the  saving  to  the  country  in 
maintenance  in  practically  every  in- 
stance is  as  great  in  the  first  year  as 
the  depreciation  loss  which  the  county 
stands  to  make  the  bonds  saleable. 
Several  counties  with  considerable 
money  on  hand  are  keeping  the  bonds, 
thus  bringing  an  interest  return  of  4 
per  cent  in  place  of  ti't  2  per  cent 
which  the  funds  have  'leen  drawing 
from  the  banks.  The  depreciation  has 
averaged  less  than  5  per  cent. 

The  counties  in  which  sales  of  or 
pledges  to  purchase  the  State  High- 
way bonds  have  been  definitely  made 
are  as  follows,  according  to  a  list 
given  out  by  the  State  Highway  Com- 
mission; Los  Angeles  $695,000:  San 
Diego  $557,000;  Alameda  $500,000; 
Solano  $390,000;  Contra  Costa  $300,000; 
Colusa  $290,000;  San  Luis  Obispo  $250,- 
000;  Santa  Clara  $228,00),  Glenn  $218,- 
500;  Kern  $200,000;  San  Mateo  $200,000; 
Orange  $200,000;  Imperial  $200,000 
Fresno  $150,000;  Marin  $150,000:  Sacra- 
mento, $150,000;  Santa  Barbara  $141.- 
000;  Tuolumne  $125,000;  El  Dorado 
$150,000:  San  Bernarri.no  $105,000: 
Riverside  $100,000;  Humboldt  $100,000; 
Stanislaus  $75,000;  Santa  Cruz  $75,000: 
Siskiyou  $50,000;  Monterey  $45,000: 
Mendocino  $45,000;  San  Kenito  $25,000; 
Shasta    $5,000. 

This  co-operation  Uie  Highway  Com- 
mission believes  will  make  possible 
the  completion  in  time  fur  the  1915  ex- 
positions tlie  greater  part  of  tlie  coast 
line  between  San  Diego  and  San  Fran- 
cisco and  north  to  Eureka,  th'i  west 
Sacramento  valley  highway  from  Red 
Bluff  to  Benicia,  and  a  considerable 
part  of  the  route  through  the  San 
Joafiuin  and  Sacramento  valleys  be- 
tween Bakersfleld  and  Red  Bluff  via 
Fresno,    Sacramento    and    Marysville. 


In  response  to  a  demand  not  only 
from  residents  of  California  but  from 
prospective  investors  and  others  in- 
terested in  the  mineral  resources  of 
the  State  throughout  the  world,  the 
State  Mining  Bureau  innounees  the 
publication,  tor  tree  distribution,  of 
Bulletin  No.  66  containing  the  mining 
law  s  of  California. 

A    working    knowledge    of    the    law 
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goherning  the  location,  development 
and  acquisition  of  mineral  land  Is 
necessary  to  all  who  are  in  any  way 
connected  with  mining  and  the  above 
bullelin  is  presented  wi.h  the  idea  of 
following  out  the  principle  whicli  State 
Mineralogist  Hamilton  is  pursuing  in 
all  iiranchcs  of  the  work  of  the  mining 
bureau.  1.  c.,  the  advaU'Cment  of  the 
mineral    industry   in  all    possible   ways. 

All  statutes  and  amendments  includ- 
ing those  enacted  by  the  State  Legis- 
lature during  the  1913  session  are  con- 
tained therein  as  well  as  the  U.  S. 
mining  laws  and  various  Court  de- 
cisions relating  to  mining. 

As  an  appendix  are  included  the  full 
text  of  the  "Blue  Sky"  law  and  the 
Water  Commission  Act  which  were 
passed  by  the  last  legislature  but  are 
inoperative  at  present  liaving  first  to 
go  before  the  people  under  the  refer- 
endum. 

It  has  been  deemed  proper  to  in- 
clude the  ''Blue  Sky"  law  as  its  action 
if  it  becomes  operative  will  liave  con- 
siderable effect  in  suppressing  illegiti- 
mate mining  schemes,  and  will  on  that 
account  accomplish  much  toward  put- 
ting the  industry  on  a  sound  footing 
and  establishing  a  confidence  in  min- 
ing which  is  merited  ;n  the  great 
majority  of  cases,  but  whicli  is  often 
lacking  because  of  the  fact  that  un- 
scrupulous persons  have  used  the  in- 
dustry as  a  means  of  perpetrating 
frauds   upon    the   public. 

The  Water  Commission  act  which 
covers  the  regulation  of  the  waters 
of  Caliotrnia  under  state  jurisdiction 
has  been  included  because  the  use  of 
water  is  vital  to  the  miring  industry 
and  it  is  to  the  miner's  advantage  to 
know  that  their  Interests  in  tht  use  of 
water  may  be  fairly  aJjudicated  and 
protected. 

Th.ose    wishing    a    copy    of    this    bul- 
letin  will  be  supplied  upon  addressing, 
F.   McN    HAMILTON, 
State    Mineralogist. 

Ferry    Building.    San    Francisco.    Cal. 


Development  of  the  Ciil.ia  clay  In- 
dustry in  the  United  ""tales  's  expected 
to  progress  more  ra,  idly  ^  s  a  result 
of  advancing  prices  for  English  clay. 
The  industry  has  had  a  somewhat 
checkered  career  under  the  infiuence  of 
high  customs  duty,  law  duty  and  no 
duly. 

Until  the  Wilson  bill,  .ighteen  years 
ago,  put  clay  on  the  free  list,  the  duty 

was  in  strong  demand  among  potters, 
who  found  fault  with  the  carelessness 
in  washing  and  preparation.  But  pro- 
ducers were  advancing  .-,nd  attracting 
attention  from  potters,  when  duty  free 
clay  put  all  of  them  except  the  Brandy- 
wine  Summit  company  o'lt  of  business. 
The  Payne-Aldrich  bill  carried  a  duty 
of  $1.25  a  ton.  and  quairying  of  the 
clay  again  took  on  an  industrial  aspect. 
There  was  brought  from  England  last 
year  278.276  tons  of  while  China  clay, 
of  an  invoice  value  of  $1,629,105.  Under 
the  Underwood  bill  the  clay  will  come 
in  free,  and  already  Br:tish  products 
have  announced  an  advr.nce  in  price. 
They  give  as  their  reason  a  strike  of 
their  workmen,  in  progress  eight 
weeks,  which,  it  is  assened.  will  force 
them   to   Increase  wages.     "The  Amerl- 
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ly  expert. 

It  is  recalled  that  when  the  Wilson 
bill  put  clay  on  the  free  list  the  price 
abroad  went  up  J2  a  ton.  English  clay 
laid  down  In  Trenton  coits  the  potter 
about  J12.50  a  ton.  American  clay,  it  is 
stated,  can  be  delivered  at  a  lower  cost, 
and  as  producers  are  con^'orming  to  the 
potters'  idea  of  washing'  and  prepara- 
tion, it  is  predicted  the  producing  of 
white  China  clay  is  destined  to  become 
an    industry    of    some   magnitude. 

R.  Griften  Miller,  treasurer  of  the 
Xewarlt  Clay  Company,  vrhile  in  Phila- 
delphia recently  on  business  of  the 
company,  said  he  did  not  regard  re- 
moval of  the  duty  as  having  any  eltect 
other  than  to  figure  in  the  diminution 
of  the  government  reveni-e 


THE  PORTLAND  CEMEXT  INDUSTRY 

According  to  returns  received  by  the 
United  States  Geological  Survey  up  to 
January  12.  1914.  it  is  estimated  by 
Ernest  F.  Burchard.  that  the  quantity 
of  Portland  cement  manufactured  in 
the  United  States  in  19ri  was  ap,proxi- 
m.ately  92.406.000  barrels. compared  with 
8^.438.096  barrels  in  1912.  an  Increase 
of  about  9.967.900  barrels  or  12  per 
cent.  The  estimated  shipments  of  Port- 
land cement  during  1913  were  S8.8.53,- 
000  barrels,  compared  with  85,012,556 
barrels  in  I9I2,  an  Increase  of  about 
3.840,400  barrels,  or  4.5  per  cent.  On 
account  of  a  large  surplus  of  produc- 
tion over  shipments  stocks  of  cement  at 
the  mills  apparently  Increased  more 
than  45  per  cent,  or  from  7.8:1,329  bar- 
rels in  1912  to  11.375.000  barrels  at  the 
close  of  1913.  In  1913  th.?  relations  be- 
tween production  and  shipments  were 
the  reverse  of  those  for  1912.  when 
shipments  exceeded  production.  It  may 
t.e  necessary  to  revise  considerably  the 
estimates  of  stocks,  but  it  is  believed 
that  these  figures  for  production  and 
?^hipments  are   very   closi:   to   those   that 


ill     be 


from  all  produc 

Although    fen 

to  selling  price 

dent   tl  at   tlie  a 


definite 


nple 


Stat 


ge  value  per  barrel 
■nas  appreciably  higher  than  in  1912 
Increases  of  10  to  25  cents  a  barrel  are 
reported  from  several  plants  in  the 
Central  and  Eastern  States,  but  there 
were  slight  decreases  reported  from  a 
few  plants  in  the  Rocky  Mountain  dis- 
trict. 

Two  new  plants,  both  in  Washington, 
were  added  to  tbe  list  of  producers 
during   1913. 

The  following  table  irives  the  esti- 
mated production,  shipments  and  stocks 
for  1913  and  the  actual  production, 
sl'lpments  and  stocks  for  1912.  together 
with  tlie  per  cent  of  change  of  Califor- 
I  la  and   Washington: 

Estimate     Change 

1912.         1913.         Per  Cent 

Production     7,336,715   8,916,000  Inc.     21.5 

Shipment     .7.531.927   8.072.000  Inc.       7.2 

Stock      606.989    1.511  OftO  Inc.   148.9 
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t  a  bid  like  uncertainty  whellier  11 
1  the  temperament  of  the  enginee 
r  in  unknown  constrULlion  problen 
In  one  work  of  construction  where 
umber  of  local  firms  were  invited 
id  on  a  certain  large  bi-llding  for  ; 
rchitect  who  was  well  Known  to  rt 
1  favor  of  his  client  in  every  instan( 
■respective    of   the   merits   of    the    cai 


sending  a  Joint  representative  to  Car- 
acas. A  dozen  or  twenty  different  Inn-s 
m'ght  be  represented.  The  man  in 
charge  should  be  practicji.  able,  and  lit 
to  oversee  the  installation  of  the  pj.iiits 
lie  sells  and  to  correct  errors  in  tl.cir 
operation.  He  should  also  be  aMe  to 
help  the  proposed  user  of  mathinery  to 
get    other    machines     or    apparatus    he 


the      successful    bidder,    after      figuring       may    need    to   complete    his    plant   as   he 
full    measure    on    all    questions,    added      desires.      He  could   keep   In   touch    with 


this  item:  "For  humoring  the 
tect.  10  per  cent  of  the  contract  i 
It  is  safe  to  presume  that  all 
competitors  placed  this  continger 
a  higher  figure.  Such  as  man  cou 
get  a  reasonable  bid  from  any  on 
knew    him. — Engineering   Record 


A     LOFTY     DRAWBRIDGE. 


.\    dr 


bridge,  which,  when.  open, 
towers  above  the  Calumet  river  in 
Cbicago  to  the  height  of  a  twenty- 
story  skyscraper.  has  neen  built  by 
the  Baltimore  and  Ohio  Jlailroad.  Tlie 
length   of   its   span.    230   feet,  breaks   all 


tile    induslrial 

stantly      follow       up      anything       liiat 

promised     business   for      the  firms      he 

lepresented. 

Were  the  proposed  buyers  confident 
that  they  would  find  s-jme  one  In  the 
country  who  had  a  real  interest  in 
seeing  that  the  machinery  they  bought 
rer.dered  good  service  and  also  could 
help    them   to   that   end.    they   would    be 


irpnufaclures  here  finds  that  his  ijI.uu 
is  not  operating  satisfactorily.  He  is 
going  to  visit  the  United  States  soon  to 
find  out  how  he  can  improve  his  plant 
previous  records  for  draw  bridges  of  and  why  his  machines  do  not  work 
the  ■■bascule"  or  tilting  type.  The  bridge  well.  Now,  a  properly  .irganized  and 
is  raised  and  lowered  in  exactly  the  managed  machinery  house,  such  as  I 
way  that  the  wooden  g.'.les  at  a  rail-  have  outlined  or  suggested,  would  have 
road  crossing  are  operated  by  the  flag-  seen  that  the  factory  did  operate  well, 
nan  to  prevent  ve4ilcles  from  passing  and  the  owner  would  have  bften  spared 
the  tracks  when  a  tralit  is  approach-  the  expense  of  a  long  trip  to  find  out 
Ing.  what   was  wrong.     Thi.i   plant  is   not   in 

The  structure  contains  2,800.000  the  woodworking  line  ac.d  I  mention  it 
pounds  of  structural  steel,  305,000  only  to  emphasize  the  pojnt.  I  also  he- 
pounds  of  machinery  and  1100  cubic  lieve  Ihe  machinery  did  not  come  from 
yards  of  concrete,   employed   as  a  coun-       the   United  States. 

terweight.      In    spite    of    its    ponderous 

mass,    tbe    bridge    Is    so    delicately    bal-  * 

anced  that  It  can  be  raised  and  lowered 
as    readily    as    a    child    t  Its    his    ■■see- 


Proposals, 


The 


ga 


nd    li 


the 


ge  of  fou 
I  raising  1 
g  time  01 
nd  blowing  fro 
ur.   When   subji 


COXTII.I 


I'OU.S 


t    67 


11.; 


ecttd  to  an  unbal- 
anced loading  of  8860  pounds  of  rails, 
tlic  bridge  was  raised  in  S3  seconds  and 
lowered  in  86  seconds  by  two  motors. 
—Engineering   Record. 


SEALED  BIDS  will  be  received  hv  W. 
F.  .McCIure,  State  Engineer,  {-aiMtcil 
Building,  Sacramento.  California,  up  to 
and  Inelnflfng  twelve  o'clock  noon^ 
TueiHiB}-,  Murch  3rd,  IBIJ;  said  bids 
then  and  there  to  he  publicly  opened 
furnishing  all   pla 


the 


[Ccnsul  Tlinmas  W.  Vcetter,  La  Guaira] 
Although  tliere  Is  luuch  standing 
timber  in  Venezuela,  son  e  of  it  not  ac- 
cessible to  roads  or  waier  fansporta- 
tlon.  A  great  part  of  Ihe  balance  is 
in    unhealthful    surroundings.   For  these 


the 


tlon  .)f  1 


rcha 


able 


lumber  in  Venezuela  is  not  greater. 
The  imiportatlon  of  mac'ilnery  for  saw- 
mills is  not  great,  and  no  great  increase 
in  the  demand  can  oc  looked  for. 
Within  a  few  da>s  I  noticed  advertlse- 
n;cnts  for  the  auction  sale  of  a  large 
woodworking  plant  with  its  machinery, 
which   had  been  Idle  for  a  long  time. 

I  regret  that  there  Is  not  In  the  cn- 
tlme  country  a  distinctive  machinery 
house,  one  which  can  install  a  plant 
and  nurse  It  along  Inlo  .-uccessful 
operation.  Were  such  a  house  in  ex- 
istence In  Caracas,  witi'.  a  competent 
and  practical  man  in  cha:-ge,  the  sale  of 
machinery  of  various  kinds  could  un- 
dcubtedly   be   increased, 

I  have  recently  receive^;  a  number  of 
iTKiuirics  from  concerns  wisi'ing  to  sell 
macbinery  In  Venezuela.  I  .'enturp  to 
cffer  the  suggestion  that  several  Amer- 


terlals 
work  in 
Sacra  me: 
with   the 


of  Engineering,  Sacrame 

Bids  will  be   received: 

FIRST— For    the      construction 
erection    or   two   new   passenger 
tors,    with    equipment    for   same. 
State    Capitol    Building.      Separab 


expense  to   the  State. 

SECOND— For      remodeling     el 
grilles  in   the  State  Capitol   Builil 


devices  and  equipment  tor  sann-, 
two  new  passenger  elevators  :n 
State   Capitol   building. 

Cash,  a  bidder^s  bond,  or  a  ctitM 
check  in  the  sum  of  ten  per  rent 
(10%)  of  the  amount  of  the  bid  m 
accompany   eacli  bid. 

A  deposit  of  Five  Dolh'rs  ($5,001  v. 
be  required  on  plans  and  specificatio 
the  deposit   to  he  returned   immediat 
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All  bi( 


bid 


ssed    to   W. 
.McCIure.    State    Engine.'ir,    Sacrnmei 
California,    and    plainly    marked    on 
nvelope:         "Proposals      for    elevati 


nur,Tc 
acblni 


pll 


in   Venezuela 


grilles 

devlci 

mento,    Calif 

[SIGNED] 


the 


State 


apitol, 

'.  McCLURE. 


BUILDING   AND   INDUSTRIAL  NKWB 


Walter  A.  Scott 

ARCHITECTURAL 

Photographer 
558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Xlanufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

839-841   MISSION  ST.  San  Francis 


Plans  and  Specifications 

Prepared  for  Contracftors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addrass  ma  by  phona  at  San  Francisco,     Franklin  2007 

Oakland,  Oakland  5941 


TELEPHONE    MERRITT    1900 

Dow  C. 
GoldGn 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515  1411)  Avenue 

East  Oakland,  Cal. 


F*eerlefss  Ironing  Board. 

Disappearsin  the  Wall 


PEERLESS /RON/NG  BOARD 
S»OWmG  CABMEr 
S£TM/'ARTITION 
CAS£D  C/P 


The  Peerless  Ironing  Board  is  perfect  in  comp&ctneis  and   con- 
nience.     Inexpensive  but  very  valuable  for  apartments,  flats  &nd 
sidences.     Helps  to  rent  or  sell  more  quickly  at  better  prices. 
Prices  S7.30  and  S8.00 
The  Peerless  Combination  Ir,  nine  Board  and  Kitchenette  Table 
ironing  board 


small  kitchen. 


3e  $10.00 


Invaluab'e  for   the 


Write  for  circular.        Agents  wanted. 

PEERI^ESS  IRONirVG   BOARD 

seo  F"tielan  BIdg.  San  l="panc|sco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and   Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


B'JILDING    AND    INDUSTRIAL   NKWi^ 


Catarrh  (^an  Be  Relieved 

^W^HERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
1         arrh  and  Cold  in  the  Head.    It  makes  you  miserable,  doesn't 
*        it?     You    really    don't  care    whether  things  go  right  or  not 

end  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 

over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 

It  will  relieve   you.    and    you'll    wonder   why    you    had  not  used  it 

sooner.     We  are  so  positive  that  this  will  relieve  you   of  your  Cat- 

arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 

will  refund  your  money. 

F»rice  SO  Cents 

Eor   Sale   By  All    Druggists,    or     will   be  sent 

by     mail     postpaid     by     the    m&nufacturers. 

CLOVER-LrAF  PHARMACY,  Inc. 

CLOVEROALE                                                                                CALIFORNIA 

'it  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
an^  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly    An    Air   Cushion   Check,  working    automatically. 

Simplicity  and    Durability   combined      Aptpii;-! 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projedtion  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Beauty  lo  (he  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 
Room  321  Foxcroft  BIdg.,  San  Francisco 


luary  Isl,  1914. 


New  Prices  In  Effect 

He  suro   vmir  files  contain     onr   new   Cataliiifiie.'! 
and  Discount  8licots. 

Have  yon  scon   the 

"BUNGALOW" 

Tl.at  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farrell  Sis. 
Phone  SUTTCR  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEIVIENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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METAL   LATH 

320   Callfo 


,  San 

Page — Back  cove 

Co..    Rlalto    Bldg., 


_..    Francisco     Page 

PAINTERS    AND    DECORATORS. 


PANELS. 

5th    and    Br 


PATENT    WINDOWS. 

Window  Co..  5D'5  .Marke 


PHOTOGRAPHER. 


Builders'  Supply  Depot.  38  8th,  San 
Pranolsco     Pag«    40 

Dalzel.  F.  E.,  2014  University  Ave.. 
Berkeley;  manufacturer  of  house 
fittings,    mouldings 


fra 


band 


sawing,    shaping,    etc 

PLASTER   BOARD. 

Ljlley    &    Thurston    Co..    Rlalto 


Francis 


PLUMBERS. 

;■  &  Anderson,  Plumbing.  Tinning 
nd  Gas  Fitting;  jobbing  a  special 
,•;    814    Broadway;    Phone    Oakland 


REVERSIBLE    WINDOWS. 

Simplex  Window  Co.,  625  Market  St., 
San    Francisco    Page    4 


STATIONERS. 

White   &   Farns 


;teel  rolling   doors   and 
shutters. 


STORE      FRONT      CONSTRUCTION. 

Kawneer  Mtg.  Co..  420-422  Turk  St. 
Page    39 

WATER     HEATERS. 

Gas  Appliance  Sales  Co.,  218  Pacific 
Bldg Pagle    40 

Pittsburg  Water  Heater  Co.,  237 
Powell     Page    42 

Wood  Mfg..  Co..  John  218  Pacific 
Bldg.,  San  Francisco   Page  37 

VENEERED     PANELS. 


WALL  FINISHING. 

al  Co.,   183   Stevenson  St.. Page   J 
WATER    PROOFING. 


WHEELBARROWS. 


WINDOWS — PATENT. 


T»1NDOW  SHADES. 

Cahlll      *     Co..     Jamea.     872     12lh     St.. 
Oakland.  Cal.    P««»  •" 


jDING   AND   INUUS'l'lvlAL  NEWS 


Specialty  Contractors'  Protective  Assoctation. 

OFFICIAL  LIST  OF  .MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THE  SPECIALTY  CONTRACTORS-  ASSOCIATION  OF  CALIFORNIA.  OFFICK 
185  STEVENSON  ST.  TELEPHONE  SUTTER  996.  MEETS  FIRST  AND 
THIRD  MONDAYS  OF  EACH  MONTH    AT    1:30     P.    M.    AT     THE     BUILDERS- 


EXCHANGE. 


President,    JOSEPH   AHLBACH 

MasterPlumbers-  . 
Vice-President.  W.  F.  CLUTE 


OFFICERS. 


s'  Ass'n 

r;     JAMES  R.   WILLIAMSON 
Master    Steam    Fitters'    Ass'c 


cretary.      W.   S.   SCOTT 

Masons'    and    Builders'    Ass 
E.    H.    Williams    and    C.    Munday. 
Attorneys, 
615    Phelan    Building. 


Balling,    E.    A. 
Baerne,     Louis 
Beck,    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 


Ber 


Lou 


form   to  all 
that  are  signed  by  tliem.'- 

MBMBERS. 


JHASTISn     PL,UMB       Hous 

BBS'   ASSN.  Kane 

Kara 

Office    101     Gougli      Kays 

Jolin  L.  E.  Firmin      Klein 

Secretary.  Klim 


Blackman,    M.    J. 
Brennan.    J.    F. 
Breslin,    Chas. 
Bornstein      tc      Le 

Blanc 
Boscus    Bros. 
Bowen,     J.     L.     & 

Son 
Brook,      J.      H.    & 

Son 
Bryan,      J.     M.     & 

son 
Bryan,    S.    D. 
Buick,    Wm. 
Burke,    PI.    Co. 
Burnliam,     PI.    Co. 
Butler,    D.    S, 
Coll  en,    M. 
Coleman,    Alex 
Collins,    T.    M. 
Cook,    J.    A. 


Ualiamore,    G.    C. 
Dalziel,    Robt,    Jr. 
Davis,    A. 
Deas,    John 
De    Lano    Bros. 
Demers      &      Dag- 

Di    Vecchio,    S.    J. 
Deventhal,    E.    M. 
Dockery,    Wm. 
Doherty,    J.    P. 
Dowing,    W.    J.    & 

Son 
Eastman,  T.   W. 
Egan,  T.   J. 


Flood      Ic      Ham- 
mond 
Ford,    Thos,    J. 
Forsyth,    W,   C, 
Franklin.   C.   P. 
aibbs,    David 
Gibbs,  J.   t   Son 
Gllley-Schmia    Co. 
Glemser,    P. 
Gomersal.   F. 
Goss,    Wm. 
Qrady,    H. 
Grundy.    E. 
Hahn,    A.   J. 
Haub,    Geo. 
Hays,   E.  L. 
Heinz,   C. 
Hennessey,    A.    E. 
Ulgglns,    Chas. 
Hildebrand,    C. 
Hobro,    W,    D. 
Hondet,    J. 
Hoffman    &    Scha- 


Koch,    F.    &   Son 
Kramer.    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz,    O. 
La  Chapelle,   W. 
Lang,    Leonard 
Lauder.    H.    1. 
Lawson,    Herman 
Leiser    Bros. 
Lettich,    J.    M. 
Levy,    M. 


Leu 


M. 


Mackie,    R.    W. 
McCarthy,     Chas.T 
MaoDonald,     A.  W. 
McEnhill,   Leo 
McLeod,    J.    J. 


Moile 
Mollis,     Herbe 
Mollis,   A.    I. 
Morrice,    T.    B. 
Morrison    &    I 

iockway 
MuilioUand,  J 
Murray,  Roy 
Murray  Bros. 
Nevrmark,  A. 
Noonan,  John 
Orchiedt 


O'Mar 


ombu 


Plevin    &    Morric 
Power    £    Pike 
Ralsche,     Fred 
Rehn,    C. 
Hlchardson.     J.     i 

Son 
Rohr,    Jos. 
Ryan.   T.   J. 
Sasso,   Frank 
Schallch,    J.    A. 
Schieve,    Theo. 
Schwarz,    Chas.  C 
Shepard    Bros. 
SIngewald,    J. 
Skelly,   Thos. 
Slattery,    M. 
Snook.    W.    S.      6 


Sthur,   C.   G. 
Sutton    Co. 
Szanlk,   S. 
Taylor    &    Prltch- 

ard 
Tlppett.    J.    C. 


Von    Tagen  &  Mol- 

ler 
Ward,  Hugh 


Williamson,   H.  Co 
Wilson,   W.   P.   Co. 
Williams,   O.   F. 
Wlesendung.    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office    236    Pacific 

Building 
W.    T.    Beck,    Sec. 

C.   E.   Gordon,   Sec. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson   Bros. 
Beck,   W.   T. 
Bacigslupl,    P. 
Black,    B.    H. 
Burns,    Joseph 
Becher.   H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley.    P.    J. 
Blum,   L. 
Cohn,    M. 
Clarke   &   Dickson 


Dono 


V.   J. 


Daniels,    G.    V. 
DomenlconI,    S. 
Pahl,    F.   H. 
Eaton,    W.    R. 
Eckart.    H. 
Foley,    D. 
Pick    Bros. 
Uuenzel,  O.   C. 
Graper.   Harry   G. 
Griffin.    F. 
Gewlrtz,  Joseph 
Grimes,    John 
Gordon,    C.    E. 
Hoffman,     Jno. 
Hansen,  p.  a. 
Jablonski.  A. 
Kern,    Henry 
Kiesel,    Fred 
Kroder,   Gus. 
Koenie.   Otto 
Lorenzen.    Fred 


Luc 


Ed.   J. 


Ostland,  John  L. 
Pastier,  Robert. 
Quadt,    Jno. 
Quandt,    A. 
Schaeter.    Fred 
Schaefer.    Adam 
Schaefpr,     Wm. 
Shepherd,     Wm. 
Scbultz,   O.   &   Son 


Cha 


Tozer    Co. 
Wagner,    Fred 
Welni 

Wendt,  O.   W 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss.    M.    B. 
Zelinskl.    R- 


Offlce    185    Steven- 


M.    J.    Mealey, 
President 
Allen,   C.   J. 
Arlett,    Arthur 
Anderson,    N. 
Alexander,    Robt. 
Butcher,    Thos.  W. 
Brady,    M.    V. 
Butler,   Thos. 
Butler,    W.    A 
Brady,    O.    E. 


Brandon,    E.    J. 
Butler,   J.    J. 
Brlgham,    H.    B. 


Collins.    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,    Jean 
Carnahan,  E.   E. 
Downey,   John 


Fennell,    Martin 
Ferris,    Chas. 
Farrell,    Geo. 


Gale,  M.  F. 
Gardiser,  F. 
Gladding,    McBea 


&   Co. 
Hock,    Cha 
Hadley,    Cha 


H. 


HIbblns,    Geo.         ( 
Hogberg,    Emll 
Koldenstrodt,     F. 
Larsen,    N. 
Larsen,   H.   H. 
Larsen,   L.   C. 
Lawson,    A.    W. 
LIndgren.   C.   J. 
Ludwlg,  John 
Mealy,    M.    J. 
McWhlrter,    W.    J. 
McCall,    Wm. 
McCall,    Elvln 
McCowan,     M.    B. 
MJUer,    J.    W. 
Mulcahev,  Thos.  P 
Mlllerlck,     Philip 
Murray,    W.    C. 
McSherry.     M.    F. 
Mowbray,   M.  V. 
Nagel,    W.    L. 
Nagel,    R.    H. 
O'Connor,    J.    J. 
O'Rourke.    T.    F. 
Phillips,    Joseph  J. 
Prlngle.    J. 
Rlngrose.    R. 
Ralney,   W.   A. 
Ralney,    E.    S. 


Watson,    Sidney 
White,    J.    M. 
Walker,  P.  J. 
Wygant.    J.    H. 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.   Clute.   Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 


Martin  Lyden  Sec. 

Bradley  &  O'Reilly 

Bosch,   Herman 

Brennan,    Jqs. 

Burt.    Cha,s. 

Cashman,    M.    J. 

Connell,  J.    K. 

Campbell,    Chas. 

Chalmers,    H.    A. 

Connolly    &   Son 

Dalv.    J.    H. 

Damico,    Tony 

Duthle,    Chas. 

Felt,    R.    D. 

Praser,    Simon 

Fay,    J. 

Glosser,   Geo. 

Gllmour,     Wm.     G. 

Greenback,   Joe 

Jacobsen,   N 

Knowles,    A. 

Leaf   &   Kaiser 

Lyden  &  Blckel 

Manning.   Tom.   Jr 

Mawot,    Donald 

MacGruer   &   Co. 

Muriale.    NIC. 

McLeod,    J.    C. 

O'Kane,    C.    T. 

Ortord.    J.    A. 

Phllbln,    J.    J. 

Sullivan.   D.   F. 

Steere.   J.   E. 

Smith     &    Johnson 

Terranova,  M.  J. 

Wagner,   J.   A. 

W  m.  Raymond, 
Sec. 

Atlantic  Fire- 

proofing  Co. 

Balzke,  A.  P. 

Clinton  Plre- 

proofing  Co. 

Campo,  C. 

Lvnch,   R. 

Lynch,  J. 

Munson,   C.    &    Co. 

McAbee,  E.  T. 

Havden,   Fred 

Potter,   A.   V. 

Peerle.=  s  Flre- 

prooflng  Co. 


Snell   &  Dennis 
Ktreeter,    M. 
Sheehan,     Then 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OP 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office       Metropolis 

Bank     Building. 

W.    S.    Hanbridge, 

Secretary. 


Clallfornla       Eiec. 

Constr.   Co. 
Central   Elec.   Co. 
Davis    Elec.   Co. 


Klrsten,  W.  H. 
Marine  Elec.  Co. 
McFell  Elec.  Co. 
National  Elec.  Co. 
Newberry  -  Bend- 
helm 


Pac.  Fire  Bxtr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 


PIASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 


Paving  Co. 
Flbrestone         a 
Roofing    Co. 


Co. 

Larkln  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Malott     &     Peter- 

Parafflne    Paint  Co 
Rapheld.        J.        L. 

Roofing  Co. 
Samuels,  H.  D.  Co 
Western  Asbes- 
tos Magnesia  Co 
Watsonlte  Co. 
Western  Felt  and 
Refining    Co. 


Office     Monadnock 

Building. 
J.   B.    Dennis,    Sec. 
Atlantic  Pire- 

proofing  Co. 
Balzke,  A.  P. 
Clinton  Plre- 

„  proofing    Co 
Campo,   C. 
Lynch,   R. 
Lynch,    J. 
Munson,   C.    t    Co. 
McAbee,   E.  T. 
McLelland,    R, 
Hayden,  Fred 


Potter,  'a.  V, 
Peerless 

proofing   Co 


Fir 


Raymond,    Wm. 
RoeblIng  Con.   Co. 
Snell    k    Dennis 
Streeter,    M. 
Sheehan.    Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster  Street. 

W.  E.  Burnham. 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing  Co. 

Collins,    T.    M. 

Central    Eiec.    Co. 

Dalziel.    Robt.,    Jr. 

Gen.    Eng.   Co. 

Gllley-Schmid  Co. 
Inc. 

Levy.    M. 

O'Mara,    J.    B. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons    Eng.  Co 

Sutton    Co.,    J.   G. 

Turner    Co.,     The 

Walsh,    F.    P. 

Williamson    Co.,  H 

Wittman,  Lyman 
&   Co. 

WlUlama.  B.  D. 


Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  SuHer  3580 


H.   W.  Beach 

A.   H.   Bergstroir 

John   Biller 

C.  A.  Day 
Floor  MaDOKer 
Geo.    A.    Maas 


\V.   Gompiiitz  -J 

H.   Bergstrom     Se.i 
llourd    of    Director! 
Ed.    Glnley 
Chas.   W.  Gomp 
Grant  Fee 
Ralph   McLcran 
Bookkeeper 
Geo.   A.   Watson 
UEMBEBS. 


BUILDING  AND  INDUSTRIAL  NEWS 


Hansen.    James 
Johnson,   J.    W. 
Koberling.   Jos. 
Koldenstrodt.    P. 
Mc   Whirter,   W.   J, 
Mealey   &   Collins 
iWlIlerick.    Phil.    J. 
Oherfeld.   Cha 


<jeueral      Cootrac- 
tors 

(StockhoMers> 
Ackerson     &    Son, 

O.   B. 
Amweg,  Fred  J. 
Anderson     &     Co., 

W.    W. 
Beach     &     HeBer- 

Beck,'john   B. 
Beetham.    A.    H. 
Bergren      &      Son. 

Louis   G. 
Biller,   John 
Bletch.    B.   C. 


P.    H. 

nil,    ' 


H. 

Boyd  &   Kerr 
Brandt    &    Stevens 
Braunton   Bros. 
Brutcher  &  Serna 
Caine,  Thos.   W. 
Caldwell   &   Co. 


arls 


Bin 
John 


rohby.  J 
Cole,  P. 
Collman 


&      Coll 


Peter- 
~  son   Co.    (Inc.) 
Cox    Brothers 
Craemer.   O.    A. 
Day's  Sons.  T.  H 
Parquharson.   D.B. 
Fee.  Grant 
Perrolite    Co. 
Flnlayson.    M.    M. 
Flaherty  &  Ogle 
Fletcher.   James  P. 
Glnley.  Bd. 
Glaze,    Robert 


Ole 
Gre 
Gnmpertz 
Gntleben 
Hailing,   : 


Jan 

lid,    Cha 


Hamilton.   Peter 
Hansen.  C.  W. 
Healing,   George 
H  e  a  1  y  -  TIbbltts 

Constr.  Co. 
Heaphy,  J.  J. 
Heckenroth  & 

Schell 
Hennings,   Adolf 
Henning,    W.    H. 
Hill,   J.   A. 
Holt,   O.   C. 
Johanson.    J.    Brio 
Johnson.    Joel 
ed  C. 


,    P.    J. 
Har 


ey    A. 
Knenig.  C.  J.  U. 
Koenig,    L.    B.    G. 
Kiess,    S.    B. 
Kiivkcndall,    J.    O 
f.aiige      &      Berg 

l.an.Jinir.  Prank  P. 


I.arsen 
l.lnden. 
t.lndgrei 
Lindsay, 
Lindsay, 
t.vnch, 
MirMill 
Xr  a  c  D  1 
K  a  1'  n 


William 

1   Co. 
Chas.    M 
Frank 

P.    J. 

pn.     R.S.K 


Mn 


holdt 
Neal.    Josep 
Neldiok.    Fri 


110  JESSIE  ST. 


ank  Lansinc- 
H.   JIasow 
las,  Wright 


Art  Celllusn. 

Berger  Mfg.   Co. 
Art  Glaan. 

Grosslicht    &    Din 


I'Ro 


rk,    T.    P. 


Rednall.  W.   W. 


Relte. 

RIckon 

Roland 

Saner, 

Ravwel 

Schulz. 

Sjogren    B 


J.    B, 


Syl 


Strehlow.      ] 

&   Peterso 

Tflvlor  *  Go 


ton     Compan 
Walker,     G    h. 

Seth 
Ward   &  Goodv 
Wendwrlng,   J. 
Witzelberger, 
Williams    Bros 

Hender.'ion 
Wright.  Chas 
•  Honorary  Mei 


rliMe 


Farrenkopf  St 

Sons,    C. 
Glasser    ft  Kloeres 
Hillard    &    Co.,    C. 


Michel    .(L-    Pfpffer 
Sartorliis   Co. 


\^'pst    rone 


Wi 


Gkl 


Co. 


Tim 
O.    F 


Lipp    &    Co..    1.    P. 

Co. 
AsbestOff  31aterlalM 

Johns  -  Manvllle 
Co..  H.   W. 

Magnesia  Asbes- 
tos Supply  Co'. 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply    Co. 

Anphtilt  •&  Blluiii- 
luoun    PavluK. 

Nugent.    Robinson 

Altken    &    Altken 
Auto  Delivery. 
Holland.    J.    P. 
Star    Con.    Co. 
Aiitoitioblie 

Sii|i|ilieM, 


Boiler  A  Pipe  Cov- 


Supply  Co. 
Western     Asbest 
Magnesia    Co. 

MoudM  .^  luMiirau 


.etna  Life  Ins.  Co 
leneral  Acc'dt 

Assur.    Corp. 


Mark  M. 
'aclflc   Coast    Cas 
ualty    Co. 


Miifow      ,?•     Morrl- 

ine  Ts.'VoV 

Cn 

Uriike, 
Pinn.ila 

NhCrpivii  an             & 

Ireli.  Torrn 

"(•till 

holm 

On  .     T.     W 

Calif.    PotlPi 

\     Co. 

Gi  1  n  e 

M.Ierin.     Nell 

Carnisrie    Br 

■k    ,«i 

Johns 

.,1, .  ..,-;.. 1,        1       T 

Pnfterv'    1^' 

Gilsnn. 

M.in-r      nidg.      Co.. 

Clark    /<!    Sn 

s.    N, 

Hansen 

n      p 

niomnnd    P.r 

pk  Co 

Holding 

Moore     &     Burlil)- 

Ohldiilng      - 

Mc- 

man 

Reed  &  White 
TIngberg.   John 
Watson    Bros. 
Whitney  &  Davles 

Brick  DeuEers. 

Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    & 

Pottery  Co. 
City   Suppi:      ~ 


Clark    &    So 


N. 


ond    Brick  Co 
1  lie   Co. 
Gladding      -      Mo- 


McNear 
Stelger  Te 


lejo 


Schwa 

lleb  

Artlotic         Piadter  West 

Decorations.  T.r"^^' 

Benkn.an,    Ed.    c.  ^  ^± 


euftel   &Esse 
iiliuiue    Jour 


ng    and    In 


strlal    Ne» 


:l  lie 


Build 

dui 
Daily 

Builder 

Biiiliilue  Ittntcriaii 

AlgcTtlnger.    E. 
Als 


Cen 
Bake 


&     Hamll- 


Berger  Mfg.   Co. 
Bird  &  Son.  F.    \V. 
Cal.     BIdg.     Mate- 


City    Supply    Co. 


Li 


drate    Co. 
Carnegie    Brick 

Pottery    Co. 
Oomyn.       Mocka 

and   Company. 
■      '11    t,i 


Cen 


nt   Co..    H. 


md    Brick  Co 

Dwan    Co.,    J.    E. 
Falls    Mfg.    Co. 
Fuller    &    C0..W.P. 
Gladding      -      Mc- 

Benn    Co. 
Gross    Co.,    Felix 
Guenn  &  Co..  J.  S. 
HollGway       B  x  p. 

Metal    Lath    Co. 
Holmes    Lime    Co. 
Holland.   .1.    P. 
Johns    -    Manvllle 

Co..   H.   W. 
Jorgen.'en   &  Co..C 
L 


Lille 


am 


Stand 

Ten 

Stelgt 


Co.,   J.    E. 
,<c   Thurst.jr 

,    Adolph 
Portland   Ce- 
t  Co. 

Ine   Paint   Co 
tt    &   Co. 
n    Co..    C. 

George 
Lime    Co. 
nn.  M.  T. 
lan     -     Kim- 

Co. 
-Font     Bri.-U 

ird    Porlland 
ent   Co. 


Pnfr 
.=!toncv,  O.  1 
V.nllo.lo       Br 

Tile   Co. 
Waterhouse 


I'rlc 


Co. 


Asbestos 
Magnesia    Co. 

i'e.>itern  Builders' 
Suiiply   Co. 

t'eslizrn  Develop- 
Mii-nt    Syndicate. 


.land 

Cement    Co. 
Cltv    Supply    Co. 
Cowell       Lime       &. 

Cement  Co. 
Dwan   &  Co.,  J.   B. 
Guenn  &  Co.,  J.  s. 
Holland,  J.   P. 


Co. 


stoii 


Meyer,   Adolph 
Paolfic        Portland 

Cement  Co. 
Standard   Portland 

Cement    Co. 
Waterhouse  & 

Price    Co. 
Western     Lime     & 

Cement  Co. 

ClilinuerH,    Pateut 

Clawson  Co.,  L.   B. 
Dresser    -    McDon- 
nell  Co. 
Dunlevy    &    Gettle 
Hughes.    H.    J. 

C'lild    Storage  Iiinu- 


Conerete    Contrac- 

Amorsen    Co.  .\  &  T 


,it    Mosaic     Wks. 
Muroncelll.     John 
Nil.son   &   Arras 
New     Era     .Marble 

&    Concrete    Co. 
Nugent.    Robinson 


Road   Machv 
Landing   Co. 
Lilley   &   Thur 


&  Co..   R.  R 


Langtord,  Felts  & 
Myi.TS 

Orenstein  -  Ar- 
thur Koppel  Co. 
t'nrolce      \VorkM. 

Apnoian  Cornice 
Works. 

Atlas  Healing  K 
Ventilating    Co. 

IHnrth     Cor.     'Wks, 

Capitol  Sheet 
Mft.Tl    Works 

ronlin    &    Roherls 


Works 


Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hj  hernia    S  li  e  e  I 

Metal    Works 
Hughes,    H.    J. 
HurabelUe     Bros. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.    A. 
Modern  Sheel 

Metal    Works 
Morrison    &    Co. 
Olive  &  Leary 
United         Metal 

Produ 


Ws 


Furnace 
&   Cornice  Co. 
S.   P.  Metal  Stamp 
&    Corr.    Co. 

Crude  Oil   Burncn 

Bill     &     Jacobsen 
Sherman,    Kimball 
&   Co. 
CriiHhed     Hock. 

Bay    Devel.    Co. 
Cal.   Building  Ma- 

terial     Co. 
Cassarretto,    John 
City    Supply   Co. 
Holland,  J.  P. 
McMullln,    A.    L. 
Simon-Pout    Brick 


Co..   B.   B.  & 


Gas    &     Elcc 


Central    Elec.   Co. 

City  Protective 
Electric    Co. 

Decker  Electrical 
Construction    Co 

Parnswortli  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

HanbrldRe,     W.     S 

KIrsten,   W,   H. 

Lauder.   H,    I. 

Lew    Elec.    Co 

Manhattan      Elec- 


Rldlev.  f 
Rochdale 
Schimets, 


Weldenlhal    -  Go« 

liner     T\i"-      Cr 
Wold    FleolrlcCn 


ilfoy  Cor.   Wks.        Foshurgh,    R.    h 


3U1LU1NG   AND   INDUSTRIAL  NliUa 


Ferguson,    W.    H. 
Horwege  H.  J. 
Morser.    B.    J. 
Priddle.,    Milton 

KloorH,      Coiii|»osl- 
llun. 

ArlolUli     Mtg.     Co. 
Bender    K.&f.    Co.. 


^_.,  K.  H. 
Malott  &  Peterson 
Goodmanson,  A.  K 
Watsonlte  Co. 

Floorii.     Hardwood 

Hardwood    Int.    Co 
Inlaid    Floor  Co. 
Pac.    Floor    Sand- 
ing Co. 

(iiilvaMlKpd       Iron. 

baker    &    Hamll- 

Berger    Mfg.    Co. 

Gas  Fixture. 

Day     Co..     Thomas 
Gns    HeatlBS    Sya- 

Re  c3  I  o  r    System 
Gas     Heating  Co 

Ganollae    Tanks    & 

Deming.    E.    R. 
Glaas     &     GlailnK- 


Cohe...  ..  „,  „ 
Fuller  Co.,  W.  P. 
Grossllcht   &   Dln- 


Scl-.warz    &    Gott- 
lieb 

United     Glass 

Works    (Inc.) 

Gra<UnB. 

Mranlck,    J.    P. 

Button,    I.    V. 

Carlin    Bros. 

Cassaretlo,     John 

Uevlncenzl    &    Co., 

L. 
Dillon        Teaming 

Co. 
Glorgl    Co.,    G. 
Hartnett    J.    D. 
Holland,   J.    P. 
I.ennon    Co.,    J.    B. 
Leftler,    Fred 
McGHnc'hey  & 

Monohan 
Montague    Ccr.    P. 
O'Day    Co.,    Danl 
O'Donnell.     Philip 
Pico,     Kdw.     F. 
Powers.    ChflS.    J. 
Rahlman    iWoods 
Schmid,     A. 
SIhlev    Grading    & 

Teaming    Co. 
Star  Con.  Co. 
Wright    f'       I.    H. 


l^eed    Granite    Co., 


Gr 


Par    Devel.    Co. 
Cai.    Building   Ma- 
terial   Co. 
Cassaretto,      John 
City  Supply  Co. 
Etandard    Crushed 


Stooe  Co..  E.  B.  & 

A.    L. 
Ilardnood       Deal- 
Inlaid     Floor    Co. 
Hardwood        Inte- 
rior  Co. 


Wood  Lumber  Co., 


Kruse.     J.     H. 
Joojit    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

Palace  Hd'wareCo 

S.    F.    Hdware    Co 

Smith    Co..    P.    A. 

Hay    &    Grain 

Algeltlnger,     E. 

HeatluK   &    Veutl- 
latiue. 

Alilbach    &    Mayer 
Atlas    Heating    & 

Ventilating  Co. 
Kiernan  &  O'Brien 
Hurley  Co..  J.  C. 
L,awso'n,  Herman 
Looney  Co.,  J. 
Mangrum  &  Otter 
Snook       &       Co., 


Houses     Movers    A 
Ra4sers. 

Hatch.    H.    L. 


Inlaid   Floor   Co. 
Pac.    Floor    Sand- 
ing  Co. 

Iron   Foundry. 

Enterprise    Foun- 
dry   Co. 

Stelger     &     Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron     «     Strel. 

Baker     &     Hamll- 

Dawson  &  Noyes 
ludson  Mfg.  Co. 
Pacific  Coast  Steel 

Company. 
Trussed     Concreite 

Steel     Company. 
W.ioda  &   Huildart 


Iron    Wks. 
Glasser    &  Kloer 
Golden    Gate    Ir 


Kell    Iron    Works 

Michel    &  Ffeffer 

Monarch  Iron 

Works 

Ralston  Iron 

Works 

S.    F.   Iron  W^orka 


orlu 


Co. 


Stove  &  Foun- 
dry Co. 

Vulcan    Iron    Wks. 

West  Coast  Wire 
&  Iron  Works 


Joist     HanK«Ts     & 
Post    Caps. 

Kortltk  -  Falls 
.Mfg.    Co. 

LUley  &  Thurs- 
ton   Co. 

Roman  Co..  C. 

Waterhou^e  & 

Price    Co. 

=\^'estern  Oldrs. 
Supply    Co. 

Lathers,    Wood    S 
Metal. 

Balzke,     Robt. 
Edwards,    C.    H. 
Hayden,    Fred 
Lynch,   Richard 
McABee.    E.   T. 
B.Tvmond.    Wm    H. 
Snell     &     Dennl'S 
Ward.   J.   E. 


Lime      &       Plnstc 
Dealers. 

Arden    Plaster    Cc 
Cal.    Lime    &    Hy 

drate    Co. 
Cowell       I.lme      ( 

Cement  Co. 

Guerin  &  Co.,  J.  S 

Holland.   J.    P. 

a   Co.,  J 

:       Port 

ent   Co. 

Western    Lime      & 

Cement  Co. 

Lumber  Dealers. 

.\cnie    Lumber   Co. 


Doe  Co..  Frank  P. 
Hardv  Lumber  Co. 
Hart-Wood     Lum- 


Kruse  Co..   J.  H. 
Hooper  Lumber  Co 
Iltggms     Lumljer 

Co..    J.   E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber   Co. 

Peterson.   E.   T. 

Pope  &  Talbot 

Relnhart  Mill  & 
Lumber  Co. 

R   an,    George 

Santa  Clara  Val- 
ley Mill  &  Lum- 


W. 
Sunset  Lumber  Co. 
Tiernian&  Beronlo 
Van    Arsdale-Har- 

rls   Lumber  Co. 
Wilson    Bros.ft  Co. 
Wall.   Jos.    P. 
Wood   Lumber  Co., 

E.   K. 
Yates.    Wm.    F, 

Ma^neslte     Floor- 
inic. 

irtollth  -Mfg.  Co. 
Bender  R.tP.  Co. 
Owan  &  Co..  J.  B. 
Flbrestone     & 

Roofing    Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
MaHott     &     Peter- 

Watsonlte    Co. 


RiKUCy.     Thos.      F. 
Watson    Mantel    ,v 
Tile  Co. 

Marble  and  Mosali' 
Work. 

Gnecr,  ,     M     H 
GrassI    *   Co      P 
Mission        -^oncrei. 

»   Mos..(c   -nrvo 
Mission  Marble 


Mn 


W( 


1       Son.«-ffee. 
I    Co 

Era      Marble 
Tnorele    Co 
ont       Mai-ble 


B»reer   Mfg.    Co 
Hollowav       Metal 

Lath     Company. 
Lillev   «•   Thurston 

Co 
RoeMires        Sons 

Co..     John     A. 
Waterhouse  * 


Metal    StampluK 

S.  F.  Melal  Stamp- 
ing  &    Cor 
>lls     and     Gr 
-latch,    J.    0 
Standard  Oil  Co, 
Ornameatnl     Plas- 
tering. 
Bcnkman.     Ed.     G. 


Baker   Co..    W.    T. 
Bernstein.     Wm. 
Blum,     Louis 
Brock    &    James 
Burns   Bros 
Clark    &    Dickson 
Cramer    Bros. 
Connor.    E.   J. 
Copnick.    T.    W. 
Danl.  T.   H. 
Donovan.    V.    J. 
Erlcks 


Han 


Elb 


Lewis,  S. 
Miller,    L. 
Miller.   J.    A. 
McCubbln,    James 
Manning,    John 
Neal,  L.  J. 
Quandt  &   Son 
Ruderman.  I 
SaHisbury,     Ben 
Schater.  Wm. 
Simon    Nellson    Co 
Smith.  J.  S. 
Sovlg.    C.    B. 
Spark        X-        Sons 

John    H. 
S'wanson.    Peter 
Walker.    Mayer 
W^agner.   Fred 
Wagner    Bros 
Zellnsky.    U 

Paints,  Oils   Varn- 
Isliea,  EMc 

Claj-k  &   Dickson 

Cohn  &  Co.,  Mar- 
lon   D. 

Fuller  Co.   W    P 

O'Brien.  J.   S. 

Parafllne  Paint   r.. 

Pratt    &    Lambert 

Wlhlttler  -  Cohiirn 
Co. 


Anderson   Bros. 
.\tlas         Planing 

Mill     Co. 
Birth    Co..    L.    H 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal.    Pltinlng    Mil; 
Emanuel.    L.    &E 

(Tncl 
Empire         PlanlhE 

Mill 
Hermann,     4 


Co 
Lorden      Mill     Cn 

J    P 
Main     SI      Plaoli.f 
Moore    Mill  .5-Lom- 

ber  Co, 
Premus         Planlnir 

Mill 
Relnhart      Lumhor 

&    Planliie-    Mill 


Ry 


C,e 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val 
lev  Mill  ft  Lum- 


Spence 


Pla 


Mill 
Tavlnr    X-    Co, 
Ilsona    Mfg    Cn 
Western       Planlne 

Mill 
Vevhle     K-     Cnllins 
Yates,    Wm     F, 

Plasterers 


Chalmers,     H.     A, 
(Inc.) 

Fay,    Joha 


Duthle,  Chas. 
Fraser,  Simon 
Fry,  A. 

Gllmour,    W.  G. 
Jacobson,    N. 
Knowles,    A. 
Leaf   &   Kaiser 
Lyden    &    Blckel 
.VlaoGruer    &    Co. 
Mowat    Donald 
Orford,  J.  A. 
Philbin,    J.    J. 
Sexton,    T.    D. 
Terranova,    M.    J. 
Th«     Pjeltlc    Plas- 
tering  CO. 
Wagner    James  A. 


Ahlbach  &  Maye 
.^Iton,  Thorn.  W. 
Bostus  Bros. 
Bernard,  Geo.  F. 
Condon  &  Band 
Dunn,    Nell    H. 


Grondona,     A, 
Houston,    J.    J. 
Kara,  F.  E. 
Kiernan  &  O'Brien 
Klrschbaum,    W.  F 
Lacey   Bi-os. 


Looney     Co,,    J, 
May,    Gus 
JIcEnhill.    Leo,    J, 
McLeod,    J.    J. 
Penkerton,    J.    H. 
Perazzl,  H.  J. 
Skelly,  Tho 


RooflaK    Materials. 

Bird   &  Son,  F.   W 
Johns    -    ManvUle 

Co.,  H.   W. 
paraliine  Paint  Co 
Waterhouse  & 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 


She 


John 


Fred    W. 
Stewart,  James   E 
Turner   Co.,   The 
Wetzel,    Theo. 
Wilson    &   Co.W, 

Plnmbers  Supplies 

Mark-Lally    Co, 
Nelson   Mtg.   Co. 


Bender  Rooflng  .4 
Paving   Co. 

Cal.   Rooflng  Co 

Cantley   &   Co.,   J. 

Enterprise  Roof- 
ing Co. 


Flaherty.    R.   H. 
Goodmanson,    A.  K 
Lar^in         Asphalt 


Malott  &Pelerson 
Parry  &  Co..H.  M. 
Rapheld       Roofinp 


Co. 

Watsonlte   Co, 
Western    Asbestos 

Magnesia   Co 
Western    Felt    and 

Refining    Co, 

Rooflng     t>!lnte     A 


Ma 


ling   Ma- 


Holland,   J.   P. 

McMulUn   Bros. 

aiune  Co..  E.  B,  & 
A.   L. 

Western  Building 
terlal  Co. 

Western  Develop- 
ment   Syndicate. 

sanitary     Garbase 


Sheet    Meial    Wka. 


Ventilating  Wka 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 
Comyns  &  Nygren 
'^'  "wo^k"       '^'"■""^8  i 
Forderer      Cornice 

Works 
G.    &    M.    Sheet! 

-Metal    Works. 
Gulltoy        Cornice  i 
Hlbernla     Sheet 

Metal    Works 
Hughes,    H,    J, 
HurabelJIe  Bros. 
Ideal  Cornice  Wks 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrl.son   &   Co. 
S.    P.   Metal   Stam- 
,   ing    &    Corr.    Co. 
United        Metal 

Products    Co 


VVi 


Fur 


&   Cor 

Sldrivalk        LiKhts. 

Jatkson  Co.,  P.  H. 
Dwan  &  Co..  J.  K. 
McGulgan     &     Co., 

Phoenl.t    Sid 
Light    Co 


Ik 


Waterhouse  * 

Price 

Stair  Builders. 

Bishop    &    Peralno 
Holler,  John 
Jacobsen,    J. 
Johnson.    C.    Wra 
Porter.    W.    F 
Stewart.  J.   K. 


Foster   &   Short 
"rlglit,    J.    H. 

>teel     liars. 
Baker     &     Hamll- 


niore  Fronts 

Kawneer  Mfg    Co. 
Conniham    &-Elliot 

Structural         Steel 
Contractors. 

Judson    Mfg.    Co. 
Schraeder's       Iron 

Works. 
Western   Iron  Sup- 

ply  Co. 
Woo,)s  *   Huddart 

Stoves. 
Mangrum    &  Otter 
stelger    £    Kerr 


Strmctuml        Ste«l 
CoBtmdora. 

Erode   Iron   Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San        Francisco 

Iron     Works 
Ralston    Iron  Wks 
Vulcan   Iron   Wks. 
Zenith    Iron    Wks. 

Sarreyor*. 


Wetherell,    Chas  E 
TcanilBK    A    Grad- 
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Wrl&ht  Co..  J.  H.  Water       Compnn}'. 


Dillon    Teamin 

Co. 
Hao-tnett.  J.   D. 
Holland,   J.    P. 
Lennon  Co..  .1.  K. 
Leffler,    Fred 
L.u5&en.    Ernest 
McGllnchey  i 

Monohan 
Montague    Co.    P. 
O'Day  Co..  D. 


Tlllne. 

Ginsberg  &  Co..  S. 
Mangrum    &,   Otte- 


BUI  &  Jacobser 
Hyde  Henry  C. 
United     Elec     Co 


Water  V/OTks. 

Wliltewaahlnfr 

Simon   Nellson  Co. 
Brlckley,    P.    J. 
Relgle  &  Jamelson 
Taylor.    L.    A. 
Wlndon   Cleanlns. 

American  Window 
Cleaning    Co. 

Progressive  Win- 
dow      Cleaning 

United      Window 


Windows,    Patent. 

Birth    Co..   L.    H. 
Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDE^RS'     EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS    AND    DIRECTORS. 
Wilson  Financial  Secretary, 


President.  Jai 
Vice-President,  Ricliard  He 
Treasurer,  c,  W.  "Wuningto 
Secretary,  R.  J.  H.  Forbes 


ring. 


Ass't   Se 
Doorke 


James  A.   Wilson  Robt.   Dewar 
Alexander  MennleH.  Maundrell 
C.  W.   Wltnmgton  M.    F.    Gale 
R.  J.  H.  Forbes       J.   J.    Phillips 


W.   J.   Carb 
R.   Wolcott 


Richard  Herring 


Architectural   Iron 
Works 

Acme  Iron  Works. 
Bay       City       Iron 


G.      G.      Structural 

Iron    WoTl:.». 
Hlllard.  C.  J.  Co. 
Judson   Mfg.   Co. 


Michaels    &    Pref- 

ter 
'■•hoenix    Iron  Wks 
■talston  Iron  Wks 
Ichrader  'r'' 

Works. 


Stove    *     r'oun- 

dry   r:i. 

/ulcan    Iron    Wks, 

Western   Iron  Wks 

Wlthlngton.  C.   W. 

Art   Glnmi. 
Cal.   Art  Glass  Co 
i     Ingerson  &  Glaser 
I  Co. 

j  Blackimitta, 

I      Paul   Klelber 
Bonds 


McNear  Brick  Co., 

B.    B. 
Peterson    -    Karts- 

choke   Brick   Co. 
Remillard    Bk.    Co 


Camp  &   Carillon, 


Du 


Sacr 


Co. 


Ha 


rlc 
Ing    Co 


Co 


Bond- 


Costello    &    Cutle 
Aetna  Lire  I 
Boole.  F.  W. 
Empire  State  Sur 

ety  Co. 
Fidelity  &  Deposit 

Co.  of  Marylann 
tjaie.   M.    A- 
HlUman   «  Son.J.R 
Lawton,   A.  F. 
Lloyd    &    Spengler 


Paclflc    Coast    Sas- 

ualty    Co. 
Paclflc   Surety   Co. 
UnM.ted      State-I 

Metal    Hroducts 

Co. 


Un  I  t  ( 


States 
Fidelity        and 
Guaranty    Co. 
Brick  ana  Pottery. 

Bav     Deveinpment 

<io 

Carey,  1.  K. 
Carnegie   Brkk    & 

Pottery  Co 
Carquinez  Brick  & 

pottery  Co. 


San  Fran.  Bk.  Co. 
San  Jose  Brick  Co 
Steiger   T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

Building    itinterlni. 

California      Build- 
ing   Material 

City    Supply    Co. 

Pernald  Co..  The 

Kortick  -  Fails 
Mfg  Co. 

Holland.   J.    P. 

J.   E.  Lennon. 

Johns-Manvllle  Co 

<.evy   &   Co..    Robt. 

Lllley   &   Thurston 

Co. 
Pacinc   Refining  & 

Roofing    Co. 
Parrott    &   Co. 
Parafflne  Paint   Co 
Pratt    Building    & 

.Material  Co, 
Quality    Lime    and 

Cement   Co 
United    MaterlalCo 
Waterhouse  s 

Price  Co. 
Western  Bldr?' 

Supply    Co. 
Western    Building 

Material  Co. 

Building  Paper 


Cement     DenlerH 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment  Co. 

Holmes   Lime   Co 

Holland.  J.   P. 

Leonard,   J.   J. 

Maynard.  Jr..  J.  L 

Mever,    A. 

Pacific  Portland 
Cement  Co. 

Qualitv  Lime  and 
Cement    Co. 

Western  BulMIng 
Materials 


Foster  &   Vogt. 
Goodman        Arllfl- 

clal    Stone   Co. 
Haun,   C.   C.    W. 
Keatlnge    &Sons.H 
Leonard,  J.  J. 
Leonard,   J.   P. 
Lynch.  A. 


Anderson,   W.   W. 
Arthur,   L. 
Bateman.  J.  C. 
Boring,    F.    H. 


Chlsholm,     R.     A. 
Cobby,   J.   W, 
Concannon,    W.    N, 
Conrad,    H. 
Creghino     &     Son. 

Lewis 
Days-  Sons,  T.  H. 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott.    E.    W. 
Fahy.   R. 
Fischer,   Fred. 
Franz.  Val. 
Frost,   T.    P. 
Gillespie,    G.   G. 
Gallagher.     Frank, 


Hansbrough    Bros 
Hcaley     -     Tibbits 

Con    Co, 
HInson.  L.    A. 
Hill.    J.    A. 
Holm   *   Son. 
Howklns.    A. 
Hoyt   Bros. 
Ingerson.   C    A. 
Jacks.  H. 
Jones.    W.    G. 
Kent.  S,   H. 


Knowles  &  Reich- 
ley. 

Lang  &  Bergstron) 

Lelter,  E.  T.  & 
Sons. 

Lynch,  M.  C. 

Masow   &  Morrison 

Mathews   Con.   Co. 

Mathles,  H.   C. 


Wm. 
McLaohlan.   Tlios. 
Miller,  Adam. 
Moller.    R.    W, 
Morey.   H.   B.&  Son 
Owsley.  B.  T. 
Penny.  Isaac. 
McLeran   &   Peter- 

Roblnson  &  Gil- 
lespie. 

Savage.    M.   J. 

SImmen.    John. 

Smith,  J.  W.  &  Son 

Spence,   A.  T. 

Stockholm  &  ^1- 
lyn. 

Terrill,   G.   C. 

Walker  Bros.  Co. 

Warwick.  H.  C. 

Builer,    Thos. 

White  Bros.  (car. 
renters). 

Oorutee  Works. 

Amsler.   C.   S. 
Berger  Mfg.   Co. 
Capitol   Sheet    Mtl. 


Forderer      Cornice 

Works. 
Gullfoy        Cornice 

Works, 
Appmann     Cornice 

Works. 
Heldt.    Wesley. 
Morrison  &  Clark, 
S.    F.    Cornice    Co, 
Western      Furnace 

,11    Cornice    Wks. 


Lynch,   Richard 
Schneblv,       Ho 

trawser    &    Pe 

grift 


Ra 


d,  W.  H. 


California  Electri- 
cal  Works. 
Central        Electric 


Globe   Ele 
Hanbrldge.   W.   S. 
Levy    Elec.    Co. 


Van   Emon   Eleva 
tor    Co. 

Fibre. 

S.  P.  Fibre   &  Cord- 
age   Co. 

Fireproof  Doors. 

Gervals,  Henry. 
Norris.    L.    A. 
Roebling    Sons, 
John  A. 

Floor   .Sanding 

Inlaid    Floor    Co. 
Pacific     Floor 

Sanding    Co. 

CrIU    Work. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A. 
Sartorlus   Co. 
Wlthlngton.   C.   W. 
Gen.      Contractors. 
Andrus.    R.    C. 
Brigham,    H.    B. 
Caldwell   &   Co. 
Cereghino    &    Son, 

Louis 


Fee,    Grant. 
Fluth   &  Morion 
Graham.    D.    B. 
Grifllth.    Wm. 
Hannali,    J.    D. 
Hannah    &   Co.  J.S 
Hayes,   W.  W. 
Jackson,    A. 
Kuykendall.    J.    O. 
Malley.   Edward. 
Matthles.    Henry 


Glass  and   GlaKlnK 

Cal.   Plate  &   Win- 
dow   Gass   Co. 

Cohen,   L 

Cobbledick      Glass 
Co..    L.    N. 

Friedman     Bros. 

Fuller.     W.     P.     & 
Co. 

Habenlcht   & 

Howlett 

Holland.   3.    P. 

Sclnvarz     &     Gutt- 
leib    (Inc.) 

GrndioK    A    Team- 
ing. 

ch.    D.   O.,    Co. 

n.    D. 

ka      Teaming 


Curbing,     Granite. 

McLenegan.    S.    B. 
Damp  Proofers. 

Brlckley.    P.    J. 
Reigie    &    Jamison 


Dilin 


Fay.  S.  J. 
McCluro.  H.  N. 
Wlihelm,  A.  H. 
Wllkle  Co..  A. 
Williams,  F.  A. 
Wright.  Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.    S.    V. 

Granite. 
Bradbury,    Thos. 
Cai,    Granite  Co. 
De  Lano  &  Sons, 

C.   L. 
Hunt.  A.  T. 
Raymond     Granite 

Co. 


Wrli,-lit    Hdw,    Co, 
Ileal      nnd      Light. 

r.-icltic      Gas     and 


HeatInK    &    Vcnti 
latlng. 

Burnliam     Plumb- 
ing   &    Heating. 


Wn 


Mangrum    &    Otter 

Montague,  W.  W, 
&   Co. 

House  MovluK  « 
Raising. 

Biume  Cont'g  Co. 

Pearson,    E.    K, 

Sullivan.  D,  .1.X-T 
Inlaid    Floors. 

Hardwood  Inte- 
rior   Co 

Inlaid    Floor    Co. 

Paclflc  Floor 
Sanding  Co. 

Lorenz,       Schffaer 

&   Co. 
Michaels    &    Pfef- 


Works. 

Interior         Decora- 
tors.     Lathers. 

Snell  &  Dennis. 

Lynch,    Richard 

Joist     Hnngcrs     A 
Post  Caps. 

Kortick  -  Palla 
Mfg  Co. 

Lilley    &   Thurston 
Co. 

Kanneer     System 
Store    Fronts. 

Fails    Mfg.    Co. 

Lllley   &   Thurston 
Co. 

Light     and     Power 

City    Electric    Co. 

Pac.    Gas    &    Elec- 
tric  Co. 


Plaster  Co. 
Arden  Pla.9ter 
California    Lin 

Hydrate     Co. 
Cowell      Lime 

Cement  Co. 
Holland.   J.    P. 


S.   F.   Lime  Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Cf 

Western  Llir.'..  & 
Cement    Co. 

Lumber. 

Acme   Lumber  Co. 

Christenson  Lum- 
ber Co. 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

H-auptman  Lum- 
ber   Co. 

Hooper  Lumber 
Co. 


-     Mahoney 

Lumber    Co. 
Pope  &  Talbot. 
Santa    Fe    Lumber 

Co. 
Schouten     Lumber 

Co. 
Tiernan     &     Bern- 
Van  '  Arsdale-Har- 

rls   Lumber  fo 
Wilson     Bros,*  O" 
Doe    Co..    F.    P 
Lumber  (Hnrll- 

Dleckmann    &    Co 
Howard.    B.     \.    » 

NIeh'aus.  Ed.   F,   X: 

Co. 
White    Bros. 
S.    F.    Lumber    Co, 
Maehln 
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Ar'ctt.    A. 

Brady.  M.   V. 
Brady,    O.    E.&Soi. 
Brandon.    E   J 
Brennan.    J.    E. 
Brigham.    H.    B. 
Butcher.    Thomas 
Butcher    i  Hadley 
Byron,    D.   J.  &Sob 
Campbell     Bros. 
Carr.     I.    W. 
Drake.    Harry    E. 
Downey,    j. 
Farrell    &    Reed 
Fennell.   Jas. 
Gale.   M.    F.    &  Son 
Gllson.    J.    E. 
Harrlso 


Hoffman.  V. 
Hoeberg     &     Lud 

I-aTifn.   H.    H. 
Lawson.    A.   W. 
McGowan,    M. 
Miller.    J.   W. 
Murray     &     Mow 

bray. 
Mulcahy   Bros. 
Nagel.  W.  L. 
0-Connor     &     Col 

llns 
O'Rourke,    T.    P. 
Ralney     &     Phhll- 

Ups. 
Ringrose.    R.&Son 
Scott,   W.   S. 
Walker.   P.   J. 
Watson.    Sage 
Watson,    Sidney 
White.    J.    M. 
Whitney  &  Dayies 
Wilson.    James    A 
Wygant.    J.    H. 

Mnrble. 

American      Marble 

&   Mosaic  Co. 
Columbia      Marble 


;iiint.  Andrew  T. 
.Maino.  P.  L.  &  Co. 
llusto  &  Sons.  Jos 
Keen.in    Co. 


3Iiintelii,    lilea 
Gmteii. 

Kirwln     &     Dono- 

Mangrum  &  Otter 
Montague  &Co.,W 
Peerless  .\^encies 
Metnl     Fnrrlns    & 

Lathing. 
II  o  n  o  w  ay     Ex- 

r.inded    Mtl    Co. 
Lvn<-n.    H.    T. 
National      Lathing 

rn.l    Furring 
Northwestern    Ex- 

P,in.lefl  Metal 

Cn 


Metal  AVIndOTT 

Dwan.  J.  B.' 
Mosaic. 
.4mer.     Marble     & 

Mosaic    Co. 
OervHis.    H. 
Maino.    F.    L.  &  Co 

Office   Flxtnres. 
Bateman.    Wm. 
P'orbes   &    Son..\.J 
Fink    &    Schindler 

Co. 
Simmen.    John 
Palnt«rfi, 
Daniels.   Gus  V. 
Donoyan.   V.   J. 
Fraser.   J.   P. 
Kuss.    P.    N. 
Lewellyn.    J. 
Maundrell.    H. 
Spark.    J.    H. 


Paint    Bamer 

ainl    (Damp    Re- 
sisting.) 
wan   Co.  J.  E. 


Paiu«»,     Olid,     Kte. 

Bass     -     H  e  u  t  e  r 
Fuller  &   Co.,  W.P. 
Kuss.    P.    N. 
Maundrell.    H. 
Pacific     Refining  i 
Roofing 


Dunlevy    &    Gettle 
Dresser    -    McDon- 
nell   Co. 
Cal.   Pottery  Co. 
Plnnlnc  IHIiln. 


Ca. 


Co. 


Cal.    Milling   Co. 
Central    Lu.T.ber  ,v 

Milling  Co. 
Blkingiton       & 

Hucke 
Herring    Millllnc) 
Kendall.   A. 
Kruse.    J.    H. 
T^orden  Mill  Co..  J. 

P. 
R.B.Moore    Mill  & 

Lumber    Co. 
National     Mill      & 

Lumber    Co. 
Facinc   Mfg.   Co. 


Rellly.  P.  F. 

Santa     Clara     Mill 
&  Lumber  Co. 

San     Matto     Plan- 
ing  Mill. 

Searle    &    Hayman 

Taylor   &   Co. 
PlBBterers. 

Blnner,    Theo. 

Carrick,    M.    H. 

Chalmers.      H.      A 
(Inc.) 


Clark,  D.   Ross. 
Crichton.    J.    L. 
Coghlan.    Frank 
Connolly.   J.   J. 
Connell,   J.    E. 
Fay.    John 
Felt,  R.  I/. 
Floodberg    &    Mc 

Caffery. 
Fraser,   Simon 
Gregg  &  Clute 
Jacobsen,    N. 

Leaf   &    Kaiser 
Lyden   &    Bickel 
MacGruer    &    Cu. 
Mennie.    Alex. 
MeCleod.   J.   C. 
Morehouse.   C.   C 
O'Kane    Ik    CO..C.T. 
O'Sullivan    &  Bow- 
ler, 
amith    &    Johnson 


Plnmbine     &     Gn^ 
FIttlnK. 

Ahlbach    &    Mayer 

Bernard.    G.    F. 

Burnham  Plumb- 
ing   Co..    Inc. 

Dalziel.  R..  Jr..  Co 

Gilley-Schmid    Co 

Levy.  M. 

Looney.  J..  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Sutton.   John   G.Co 

Turner  Co..  The 

R^al  Estate. 

Wiiiianison    CO..H. 
Wittman  -  Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Co. 

RlKSem. 

Blume      Contract- 
ing  Co. 
Pioneer  Const.  Co 


Crushed  noetw. 

Holland.   J.    P. 

S.  F.  Bay  Imp.  Co. 


Artolith     Mfg.    Co. 

Bender.  J.  W. 
Roof   Co. 

Fibrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manville  Co.,  H. 
W.    Johns 

Meuer  Bros.  Co. 

Pacific  Rellning   L 


Ro 


Co. 


Parafline  Paint  Co 
Samuel  Co..  H.  D. 
Western    Asbestos 

Mag.   Co. 
Watson       Roofing 

Co. 
Sand,  Gravel,  Gtc. 
Cassaretto.     John 
Holland.  J.   P. 

Keystone  Sand  Co 
Sanitary    FloorlnK. 

Stone.   E.   B.   &   A. 


SIdenalk       Llshln. 

Jackson.    P.  H.&Co 
McGuigan.   John 


Stewart.  J.  K. 

Roof  Repairing  & 

Paint. 

Street    AVork. 

Fay.   S.   J. 


Lllley   &   Thur 


Stone   Contractors. 

De    Lano    &    Sons. 

I.    I,, 
liliin.hard,    W.    W. 
Hunt.    Andrew  T. 
McGilvrav       Store 

Co. 
Raymond    Granite 


Stone     Quarries. 

Bradbury,  Thos. 
Keystone    Sand  Co 
Raymond    cSranltt 


Holland.  J.  P. 
McCIure,  H.  N. 
Monarch    Teaniir 

Co. 
McLenegan.  S.  I 

Terra  Cotta. 

Clark  &  Sons.  N- 
Gladding.    McBean 

&    Co. 
S  t  e  ig  e  r       Terra 

Cotta  Co. 


Wire  Works. 

Acme      Iron      a 
Wire    Works. 

Eureka      Wire 
Iron    Works. 


•^  n  IT   TF=> 

U  U      Jl 

LET  US  SHOW  YOU  Our  very  complete  assoriment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telepho  le  Kearny  720 


Wiiitc  &.  Karnsworlli 
425-427  MONTGOMERY  STREET 

(Since  1906) 


Calitornia  Sir 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Uffice  110  Jessie  Street 
Residence  369    14th  Ave 


Tiiis  s  ihe  HOTEL  RO.S  YN,  S  I-. 

.  E.  Kr»ltl  &  Son,  Architects.  O.  C.  Holt.  Bldr.    Jl" 


Issued  Weekly,  $3.00  Per  Year 


Fourteenth  Year,  No.  6. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Indu^rial  Adlivities  of  the  Pacific  Coa^ 


Successors  to 

•'CALIFORNIA  ARCHITECT" 

"INDUSTRIAL  NEWS  OF  ALAMEDA  CO." 

"BUILDER  .VND  CONTRACTOR  • 

"WESTERN  BUILDER" 


THIS  WEEK'S   ILLUSTRATIONS: 


Two  Modern  Apartment  Houses  Ow^ned 
And  Con^rutfted  By  Larsen  &  Larsen. 
Designed  by  Architect  Frederick  H,  Meyer 
And  Architedl  T.  Patterson  Ross  of  San 
Francisco. 


WEDNESDAY,  FEBRUARY  11,  1914. 

SAN  FRANCISCO  AND  OAKLAND,  --  --  CALIFORNIA 


rUTLDW  G  AND   INDUSTRIAL,  NEW.- 


Combination 
Boiler  and  Gas 

Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Prolileffl. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  ot  America 


to  JOHN  WOOD  MFC.  CO. 
218-21  PaclllcBldg.    447-48  E.Srd  St.    33  1 -339  Cyprdss  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 

Fine  and  Sanitary 

PLUMBING 

d 

1^Jin0^ 

^S^/ik^JiiL 

^j^f^i. 

4^BER-^ 

22.\  OAK  STREET                   | 

Bot.  Cough  and  Octavia 

SAN  FRANCISCO,  CAL.      1 

JAMES  CAHILL  &  CO. 


Inoorporslttd 

DEALERS  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


Free  E^imating  Bureau 

If  you  want  e^imates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  ■ 
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NILES  SAND  BRAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being*  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  &nd  economical 
concrete  construction. 

OUR  SIZES: 

Cleau  River  Sand  -  -  to    fs  iucli 

Gravel  and  Crushed  Boulders      yi,  iuch  to  1  inch 

"         "  "  "  1  inch  to  1^  inch 

"  "  "        1}4  inch  to  214;  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Dou£(las  2944 
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The  Hotel  is  only  as  good  as  its  service 


The  new  Ritz-Carlton 
Hotel,  in  Philade'phia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 
ed by  the  Oi  is  Elevator 
Company. 

ARCHITECT 
Horace  Trumbauer 


Other  Hotels  of  tlie  Ritz- 
Carlton  chain   which  are 
Otis  equipped--- 
The  RiU-Cailton, 


New  Yorli 

The  Ritz-Carlton, 

Montreal 

The  Plaza,  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaruja,  near  Santos, 
Brazil 

The  Carlton,  London 

The  R'tz,  London 

The  Hyde  Park,  London 
The  Ritz.  Paris 


And  its  service  can  be  only  ae 
good  iis  its  elevators — which  is 
one  good  reason  why  hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

Otis  Elevators 

Choosing  from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
ty]5e  called  for  by  the  character 
of  the  structure  and  insure  per- 
fect service — can  equip  all  build- 
ings of  all  classes  in  accordance 
with  their  needs. 

Give  a  building  unsatisfactory 
elevator  service,  and  its  other  ex- 
cellence can  not  overcome  the 
Jiandicap.  Our  offices  in  ninety- 
one  cities  in  the  United  States 
are  always  at  the  Architect's  call 
and  can  assist  you  in  making  your 
elevator  specifications  100  per 
cent  correct. 


OTIS  ELEVATOR  COMPANY 


Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offici  s  in  all  Principal  Cities  of  the  World. 


BUILDING   AND   INDUSTRIAL  NEWS 


pf oofed  with  I 


^B£;^   .. 

f 

M^W? 

fummm 

r 

-'^~ 

~j  X'',    IT 

1 

i»i 

^  i-is 

3  3  :■: 

M 

ml 

U  333 

33  ^ 

H 

1 

33  3  53 

3  3  *i 

1 

i^ 

m^ 

Architects. 


1  Water  Proofing.      Color  effects  with  Imperial 


TE-MPORART   CITY    HALL.   San   Francis 

Wright.    Rushtord    A    CahlU.    Architects 

irior  waterproofed  with  Imperial  and  color  effects  witf 


KAHN    BROS.     DEPARTMENT    STORE.OAKLAND 

C.     W.     Dickey.    Architect- 

SeTenty-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 


GERMAN    HOUSE,    San    Prai 

Frederick  H.  Meyer,  Archlte 

Stone  and  terra  cotta  wo 


A   Few  of  the  Buildings  on   which   IMPERIAL   WATERPROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

IMPERIAL  COMPANY  "  '"Z'^TlSr" 
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Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St..  Bet.  22  nd  and  23rd 

S&n  Francisco 
As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  ail  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.     RISC  HMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    17SS 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES^= 

F'lre    Sets,    A.ndlrons, 
Fender   Portable    BasKets 

FLO  GRAND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 


G.RCUNNlNGHAM,MgK 


ir]'IMH'M^L'H:^'i-i'i:tHJj>JMi,i:g 

38  EIGHTH    ST. 
San  Francisco.  Gal,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Reiidence 

1139  Kansas  St. 

San  Francisco 
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The 
Corbin 
Unit 
Lockset 

Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HARDWAKE  COMPANY 
CORBIN  Agents  for  30  Years. 

.'>8l  Market  Street,  San  Francisco 
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NO  LEAKS 


During  the  Heavy  Storms  of 
January  "LIQUID  STONE" 
Coated  Buildings  did  NOT 
SHOW  A  SINGLE  LEAK. 


The  LILLEY  6  THURSTON  CO. 
Rialto  Bldg'. — San  Francisco 
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L.   A.   LARSBN, 
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Telephone  Oakland,   790 
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system,  Dr,  Burk's  publication  on 
"Lockstep  Schooling"  and  Superinten- 
ucnt  Hyatt's  answer  has  provoked  some 
newspaper  notice  at  least  and  the  im- 
portant question  of  American  scfliools 
is    broug-ht   into   print. 

That  there  are  many  defects  in  the 
school  system  Is  evident.  How  best  to 
remedy  them  is  a  difficult  prolblem. 
And  it  should  employ  the  best  energy 
of  the  best  minds  of  the  country  which 
it  does  not  at  the  present  time.  And 
the  chief  fault  of  the  schools  is  that 
they  do  not  offer  sufficient  opportunity 
for  men  to  enter  the  profession.  Posi- 
tions of  any  reward  depend  entirely 
upon  political  favor  in  this  country. 
Hence  it  is  that  the  politician  gets 
whatever  there  is  worn-  while  in  the 
public  schools  and  tlie  man  who  has 
devoted  his  life  to  the  work  soon  finds 
that  he  Is  in  a  profession  where  he  can 
only  make  a  bare  living  and  where  he 
may  be  out  of  a  job  at  any  time  and 
nothing  else  to  turn  to. 

The  school  tfiaohing  profession  inj 
tiiis  country  is  occupied  almost  entire- 
ly by  women.  The  schools  in  the  city 
particularly  are  crowded.  Positions  are 
usually  obtained  through  political  In- 
flitnce  under  our  system.  So  that 
merit    in   most   cases    is   ,1    second   con- 


What    the    schools      of    this      country 

need    is    more    opportunily   for   men    to 

Alameda    (see    Oakland)     aspire      to    the      profession      of    school 

.Alaska    Territory    11-12-13  teacher.-!.     Enlist  the  best   minds  of   the 

Aipartment    Houses     13-14  cniintrv    in    the   active   w,>,lr       t^i   thom 
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Factories  and  Warehouses   16  's    now    fads   and   fakes    are   prevalent. 

Flats 15-16  Someone    starts    with    a    royal    road    to 

Fresno.    M<>desito,    Stanislaus    and  euucatlon  tiiat  ha<^  about  as  much  merit 

Oentral  '  Oaliforma     :t6-37  .      ^        'j-~,        ^  . 

Garages- I'o  ^^  ^  patent  medicine  fake.     It  gets  the 

Government    Work    and    Supplies  public    attention    and    then    is    soon    su- 

,,.■,: ^*  U"  ■,"•.■••,;■  •,;j." '•  •     ^°"^e  perseded   by   some   other  ."clieme. 

Halls  and  Society  Buildings ,16  "^                   /      ,,      .^     ,             ,  .u 

Hospitals 16  Fundamentally  the  laws  of  the  mind 

.Hotels     16-17  dcvelop'ment     i^re     pretty     well     deler- 

Loa   Angeles   and  Southern    O"^'^;^  mined.      The    main    thin,?    is    to    apply 

.Marrn"'oontri'0(Dsta 'and  Sonoma  "'«  proper  method  for  tlie  development 

Counties    35  of  each  individual.     No  one  method  will 

Oakland    and    Alameda.    Oounty..  jq    it    anywhere.      It    depends    largely 

pkna'ma^Pacilic'Exptisition    Wrk.21  "PO"   "">  personal   work   cf  the  teacher, 

Portland   and  Oregon    40  Hence  the  great  need  is  lo  improve  the 

Railroad     Construction.      Stations  rcrvice    by    making   the    rewards   of   oc- 
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Sacramento.  Stockton  and  North-  ty   which,    is   sought    to    1  o   engaged. 

ern   Oalitornla    ST-.'SS-SS  _ — , 

San    F™"'''^™    •  ■■•■;• -.il^sf^jl'js  Reports   state    that    tb.-re    i.-i   quite    a 
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Yalley     ■ 35-36  hem.    Palastlne,      From    -.he    town    that 
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Stares  and  Offices    2ft  ,   ,„J1     "^'IS""'"  "P  ^"«>;  the  lapse 

Theatres     Sft  °f  2O00  years  is  of  especial  interest  to 


builders.  How  much  hcv6  builders* 
tools  changed  in  the  interim?  What 
advance  has  joinery  and  architecture 
made?  W'hat  difference  is  there  in  the 
cliurches  that  adorn  the  ffreat  capitols 
of  mediaeval  Europe  as  compared  with 
the  temple  of  Jerusalem  w.here  Christ 
drcve     the    money    changers    into    the 

The  modern  progress  of  the  me- 
chanical age  is  invading  the  ancient 
lands  that  have  long  boei  sleeping  and 
dead.  It  is  only  a  question  of  time  till 
mcdern  methods  will  a,?aln  conserve 
the  waters  of  the  Tigris  and  the  Eu- 
phrates and  modern  cities  will  be 
builded  on  those  now  crumbled  into 
dust.  Already  irrigation  is  being- 
spread  along  the  lower  Nile  by  means 
of  pumps  that  use  the  sun's  rays  for 
power.  And  from  the  west  are  coming 
the  modern  inventions  that  will  place 
the  old  lands  on  the  plane  of  progress 
of  +,be  Western  world. 


As  the  Workmen's  Compensation  Act 
is  something  new  in  this  State  and  is 
borne  in  a  great  measure  by  the  build- 
ing trades  as  an  additional  cost  on  the 
business,  its  provisions  have  been  the 
subject  of  a  very  wide  discussion. 
Relative  to  the  reports  that  have  been 
pcrisistently  circulated  about  It  the 
Fresno  Republican  has  this  to  say: 

It  Is  evident  that  insurance  com- 
panies doing  business  In  California  are 
conducting  a  concerted  campaign  of 
misrepresentation  regarding  the  work- 
men's compensation  act.  Reports  have 
come,  for  instance,  within  a  week,  from 
Southern,  Central  and  Northern  Cali- 
fornia, of  the  most  preposterous  state- 
ments in  regard  to  the  requirement's  of 
the  new  law,  and  in  every  instance 
investigated,  tliese  statements  have 
been  traced  back  to  insurance  agents. 
Sometimes,  these  misrepresentations 
have  been  accompanied  with  direct 
denunciation  of  the  law  as  "freak 
legislation,"  and  even  with  suggestions 
tliat  Progressive  business  men  show 
their  resentment  against  the  law  by 
registering  as  Republicans  and  oppos- 
ing Governor  Johnson,  We  even  know 
instances  where  this  political  effort 
was  successful — and  in  every  case,  it 
was  by  attributing  to  the  law  some 
provision  which,  in  fact,  it  does  not 
contain.  The  campaign  is  too  wide- 
.=pread  to  be  merely  spontaneous,  and 
the  same  misrepresentations  crop  up 
from  so  many  different  places  as  to 
make  it  certain  that  they  have  .i  com- 
mon inspiration.  It  ten  scattered  men 
all  tell  the  same  truth,  it  does  not  fol- 
low that  they  have  consulted  and 
agreed  to  dp  so.  But  when  hundreds 
of  men,  scattered  too  far  apart  for 
personal  consultation,  but  all  employes 
of  the  same  interest,  tell  the  same  lie, 
it   does  follow   that  thej-  are  proceeding 
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It    IS,    of    course,    impossible    to    know 
just    which    particular    misrepresenta- 
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lion  has  been  made  to  each  reader,  so 
as  to  give  a  specific  explanation  of 
that  one,  and  if  all  the  distortions  of 
tlie  law  were  denied  (even  it  it  were 
possible  to  find  them  all  out  for  denial) 
the  denial  would  be  so  voluminous  that 
no  one  could  read  it  through.  But  3ust 
on  general  principles,  if  you  hear 
from  an  insurance  agent,  or  from  any 
one  who  gets  it  from  an  insurance 
agent,  a  statement  of  some  provision  or 
application  of  the  compensation  law 
which  strikes  you  as  unjust,  you  are 
fairly  sate  in  assuming  off-hand  that 
there  is  actually  no  such  provision  in 
the  law.  Practically  all  the  attack  on 
the    law    which    actually    are    not    and 

The  law  is  denounced  as  "freak,"  in 
spite  of  the  fact  that  it  already  exists 
in  every  European  nation  except  Tur- 
key, and  was  about  to  be  introduced 
even  there  by  the  I'oung  Turk  party, 
when  it  was  Interrupted  by  the  Balkan 
war.  Certainly  we  shall  not  be  going 
da.igerously  fast  if  we  catch  up  with 
the  procession  Just  one  step  ahead  of 
Turkey:  The  law  is  denounced  as  un- 
just because  it  is  said  that  a  house- 
holder  might  be  saddled  witli  the  life 
support  of  »ome  tramp  whom  he  had 
employed  to  clean  the  sidewalk,  and 
who  had  fallen  and  permanently 
disabled  himself,  just  or  unjust,  that 
is  the  law  in  England — ^but  not  in 
California.  Casual  employes  are  not 
included.  It  is  said  that  a  small 
farmer,  with  his  life  savings  invested 
in  a  new  place,  might  have  to  lose  it 
to  compensate  the  death  or  support  for 
life  some  chance  laborer  who  might 
happen  to  be  injured.  This  is,  in  tact, 
the  law  in  Germany — but  not  in  Cali- 
fornia. The  farmer  in  California  is 
exempted,  and  if  his  employe  falis 
and  paralyzes  himself  tor  lite,  that 
employe  is  to  make  his  own  living  and 
bear  all  the  loss.  But  even  it  the 
farmer  were  included  (as  some  day  he 
should  be)  the  element  of  risk  is  re- 
moved by  insurance,  just  as  it  is  in  the 
case  of  a  fire  hazard.  Weird  tales  are 
told  about  the  liability  of  th«  owner  of 
a  building  for  damages  to  his  lessees, 
customers  or  visitors— all  of  which 
falls  outside  the  scope  of  a  law  for 
the  compensation  of  employes  only. 
These  are  only  a  few  of  the  tales.  If 
you  hear  others,  don't  believe  them 
until  you  have  first  written  to  the  In- 
dustrial Accident  Board,  or  inquired  of 
some  disinterested  person  who  knows. 
And  don't  let  an>*ody  fool  you  Into 
thinking  that  this  law,  which  is  now 
a  commonplace  of  civilized  legislation 
all  over  the  world,  is  "freak,"  merely 
because  It  is  new  in  California. 


BUILDING    AND    INDUSTRIAL    NEWS. 


tous  action  wiithout  mature  considera- 
tion. He  has,  no  doubt,  taken  this 
action  after  most  mature  consideration 
belnig  pretty  sure  in  his  own  mind  of 
the   prolbablc    outcome. 


Thi: 


Tile    President    has    lifted    th 
he  shipment  of  arms  to  Mexi 
luerta  claims  will  hasten  a  war  of  e 
ermination    in    the    Southern    republ 
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he  gained  ascendency  hy  as- 
>n  of  his  chief  and  holds  his 
being  able  to  get  arms  while 
saries  can  not. 
The  only  question  that  concerns  us 
is  whether  after  Huerta's  downfall 
there  Is  anyone  else  strong  enough  to 
keep  the  peace  and  protect  lives  and 
property  in  the  war  ridden  republic. 
And'   no   doubt    tliat    has    been    the   sole 
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The  Chronicle  is  much  concerned 
over  the  fact  that  the  income  tax  is  to 
make  Americans  pay  the  cost  of  gov- 
ernment while  foreigners  formerly 
paid  it,  stating  the  old,  old  fallacy  that 
the  foreigner  paid  the  price  on  the 
protective  tariff.  Just  as  If  the  im- 
porter did  not  have  to  add  the  tariff 
to  his  cost  price  and  charge  the  con- 
sumer   accordingly. 

How  anybody  with  intelligence 
enough  to  sit  up  can  be  made  to  be- 
lieve such  statements  is  hard  to 
realize.  The  only  difference  is  that 
income  tax  is  direct,  everybody  knows 
what  it  is,  and  it  has  to  be  paid  toy 
those  who  can  afford  to  pay  taxes.  In 
the  tariff  tax  it  was  indirect  and  levied 
upon  everybody  who  bought  anything 
that   was   imported   or   manufactured   in 
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capacity  to  deal  with  all  questions  and 
he  is  not  tile  man  to  take  any  momen- 


fostered   the  building   of   gigantic    mo- 
nopolies that  made  rich   a  favored   few. 

Every  city  suffers  from  slack  work 
and  a  period  of  unemployment  every 
winter.  There  is  little  demand  for  un- 
skilled labor  as  a  rule  at  this  season 
of  the  year  and  many  of  the  trades  go 
through  a  period  of  depression.  Par- 
ticularly is  this  true  of  the  building 
trades  which  depend  In  a  large  measure 
upon  favorable  weather  for  their  full 
employment.  The  result  is  that  men 
are  laid  off  and  many  families  that 
have  saved  up  a  little  for  emergencies 
are  brought   to  actual   want. 

This  condition  seems  to  be  inevitable. 
It  is  so  in  some  degree,  particularly  in 
some  trades.  But  in  some  cases  it  can 
be   remedied    to   a    great   degree. 

Mr.  L.  D.  Bmndeis  of  Boston,  who  has 
a  habit  of  scrutinizing  bad  conditions 
to  see  if  they  cannot  be  improved,  has 
recently  called  attention  to  the  achieve- 
ment of  a  Boston  shoe  manufacturer, 
\V.  H.  McElwain,  in  dealing  with  this 
problem. 

Mr.  McElwain  died  in  1908,  at  the  age 
of  41,  after  having  been  in  business  for 
himself  only  thirteen  years,  but  having 
accumulated  a  fortune.  In  1902  the 
problem  of  irregularity  of  employment 
in  the  shoe  business  was  brought  to  his 
attention.  He  was  impressed  with  the 
economic  waste  and  the  suffering  that 
it  entailed.  Most  manufacturers  closed 
their  factories  twice  a  year,  and  some  of 
them  had  two  additional  slack  periods. 
"The  irregularity  had  been  accepted," 
Mr.  Brandels  said,  ''by  the  trade — by 
manufacturers  and  worklngmen  alike — 
as  inevitable.  It  had  been  bowed  to  as 
If  it  were  a  law  of  Nature — a  cross  to  be 
borne  with  resignation.  But  with  Mc- 
Elwain an  evil  recognized  was  a  condi- 
tion to  be  remedied,  and  he  set  his  great 
mind  to  solving  the  problem  of  Irregu- 
larity of  employment  in  his  own  facto- 
ries. *  •  •  Within  a  year  irregu- 
larity of  employment  has  ceased  in  the 
McElwain  factories,  and  before  his 
death  every  one  of  tiis  many  thousand 
employees  could  find  work  303  days  in 
the  year." 

Certainly  it  the  evil  of  Irregular  em- 
ployment is  accepted  as  an  inscrutable 
"law  of  Nature."  no  progre.ss  will  be 
made    in    remedying    it.        It   the   canal 
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builders  has  said,  "We  can't  construct 
a  canal  at  Panama  because  of  yellow 
fever  there,"  tlie  canal  never  would  have 
been  constructed, 

Wlien  men  once  recognize  the  possi- 
bility of  correcting  an  evil  they  have 
made  a  big  advance  toward  getting  rid 
of  it.  If  the  evil  of  irregular  employ- 
ment cannot  be  gotten  rid  of  it  can 
at  least  be  mitigated  in  some  such  way 
as  Henry  Ford  of  Detroit  lias  suggested 
tor  his  motor  car  factory — by  arrang- 
ing that  the  men  shall  be  laid  oft  in 
summer  when  tliere  is  farm  work  to  do, 
ratlier  tlian  in   the  winter. 

England  has  undertaken  to  meet  the 
problem  to  a  degree  by  providing  tor 
insurance  to  be  paid  men  In  certain 
trades  who  are  out  of  work  through  no 
fault  of  their  own.  As  a  part  of  the  in- 
surance fund  is  contributed  hy  the  em- 
ployers it  is  expected  that  this  will  pro- 
vide an  incentive  tor  employers  to  or- 
ganize their  work  so  far  as  possiible  to 
avoid   seasons   of   unemployment. 


Tliere  seems  to  be  an  indispread 
sentiment  in  the  Eastern  States  against 
California  in  its  attitude  toward 
Asiatic  exclusion.  W.liy  this  Is  so  Is 
hard  to  account  for  unless  it  toe  the 
sentiment  fostered  in  favor  o-f 
Japanese  and  Orientals  hy  the  Eastern 
press.  As  is  usual  in  these  cases  the 
people  who  want  to  regulate  things  for 
us  do  not  have  to  bear  the  burden  and 
have  no  first  hand  knowledge  of  the 
situation.  There  seems  to  be  no  .:"^.. 
a  sentiment   In  Canada. 

The  experience  of  this  country  with 
the  negro  question.  South  Africa  with 
the  Hindoo  problem  and  the  whole 
world  In  all  ages  with  racial  difficulties 
teaches  us  that  the  time  to  meet  these 
questions  is  in  the  beginning.  The 
question  of  Asiatic  exclusion  is  not 
that  we  are  unfriendly  to  Japanese  or 
any  other  race  but  that  this  Is  a  white 
man's  country  and  it  should  be  retained 
as  such. 


The  Railroad  Commission  has  re- 
fused the  Bell  Telephone  Company  a 
rehearing  on  the  San  Jose  case  and  the 
revenue  derived  from  the  Pacific 
States  Telephone  Company  for  the 
rental  of  instruments  has  been  reduced 
from    4    1/4    per    cent    to    2%    per    cent. 
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that  spelled  the  death  of  the  Home 
Telephone.  For  the  American  Tele- 
phone and  Telegraph  Company  repre- 
sents a  capitalization  of  766  million 
dollars.  It  controls  the  Western  Union 
Telegraph  and  the  Associated  Press 
business.  Hence  it  is  no  wonder  that 
it  desires  to  put  out  of  business  any 
competing  concern  that  would  deprive 
it  of  the  vast  revenue  it  receives  from 
the  rental  of  its  instruments.  The 
Home  Telephone  Company  here  is 
practically  a  thing  of  the  past.  Its 
plant  and  apparatus  and  its  franchises 
were  taken  over  In  absolute  violation 
of  the  terms  of  its  franchise  and  Its 
contract  with  the  city  and  exactly  con- 
trary to  the  will  of  the  people  express- 
ed at  two  different  elections.  Yet  there 
is  no  effort  to  prevent  it  and  to  re- 
habilitate the  system  now  would  be  a 
discouraging  task.  The  hope  for  the 
future  is  government  ownership  of 
these  monopolies,  tor  when  the  idea  of 
profit  is  taken  out  of  the  business  we 
may   expect   more   efficient   service. 
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The  Territory  Of   A.lasl<a. 

A.  Review  and  A.bslracl  ot  lis 
Resources. 


As  tlie  greater  part  of  the  public 
domain  is  Included  wltliin  the  territo- 
rial limits  of  Al'aska,  tlie  statisticaJl 
report  of  the  g-overnor  io£  the  country 
and'  the  'bureau  of  the  Interior  Depart- 
ment are  of  interest  to  all  citizens. 
Tlie  foll'owing  abstract  from  t'lie  report 
of  the  Secretary  of  the  Interior  to  the 
President  g-lven  from  the  bureau  of 
Alaska    in    that    department    sliows   the 

^   great   resources  and   the   present    status 

I  of  that  country. 

Alaskn. 
The  report  of  the  governor  affords 
ample  evidence  for  the  statement  that 
Alaska  Is  about  loi  enter  upon  an  era 
of  unparalleiled  development  indus- 
trially and  commercially.  The  gold 
placer  fields  of  interior  and  north- 
western Alaska  no  longer  give  em- 
ployment to  as  many  men  as  In  former 
years,  but  the  gold  output  is  still  large: 
more  power  drediges  are  being  Installed 

I  from  year  to  year  and  alluvial  gold  de- 
posits carrying  smaller  values  are 
worked  profitably.  In  the  placer  re- 
gions, too,  considerable  attention  Is 
being  given  to  quartz  prospecting  and 
mining  with  encouraging  results.  The 
volume  of  la.bor  employed  in  the  placer 
sections  has  decreased  because  of  the 
adoption  of  new  methods  of  mining  In 
those  districts  and  the  exhaustion  of 
placer  deposits,  but  elsewhere  an  in- 
crease Is  noted,  the  while  population 
a't  the  present  time  being  estimated  at 
36,0*0.  The  number  ot  white  males  of 
voting  age  according  to  the  decennial 
census  of  1910  was  28,030,  or  76  per 
cent  of  all  males  of  votinig  age.  In 
19'00  the  corresponding  percentage  was 
68.4.  In  1910  the  total  number  of  peo- 
ple In  the  Territory,  both  wliite,  na- 
tive   and    mixed   was    64,356. 

The  volume  of  merchandise  .ship- 
ments. Including  precious  metals  and 
copper,  between  Ala'ska  and  the  United 
States  and  between  the  Territory  and 
foreign  co>untries  in  the  fiscal  year 
1913  was  the  largest  In  Its  history.  It 
exceeded  the  total  of  1912  Iby  J3,02S.013. 
the  grand  total  for  the  year  being  $67.- 
150.319.  a«  against  $64,122,306  In  1912. 
Tlie  greatest  increase  noted  In  the 
shipments  from  Alaska  was  in  salmron. 
where  th-ere  was  an  increase  of  $2,- 
8T5,7!)1.  Decreases  in  the  shipment  ot 
g?old  and  copper  are  more  than  bal- 
anced by  the  Increase  in  other  items. 
The  merchandise  shipments  to  Alaska 
from  the  United  States  amounted  to 
^20.179,547,  a.s  against  $18,809,270  in  tlie 
Rscal   year  1912. 

Lack  of  transportation  facilities  con- 
tinues to  operate  againfft  the  develop- 
ment of  the  Territory,  and  a  compre- 
hensive system  of  railroads  Is  some- 
thing indispensable  if  the  country  is 
to  be  developed  along  enduring  lines; 
Supplementary  to  the  railroads,  there 
«hiould  be  largely  increased  appropria- 
tions by   Congress   for   the   construction 
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feeders    to    the    railroads   and    producers 
of    additional    tonnage    for    transporta- 


Asirlcultiirn]    CttpabllltleH. — Tile    agrl- 
ultural    posslibllitlesi    of    the    Territory 


are  beginning  (o  be  known  In  part  and 
appreciated  in  part,  and  farming  has 
now  readied'  a  stage  that  insures  it  a 
permanent  place  In  Alaska's  Industries. 
The  work  done  at  the  agricultural  ex- 
periment stations  at  Sitka.  Rampart 
and  Pair'banks  has  amply  demonstrated 
the  wisdom  ot  establlsliing  these  sita- 
tions.  The  reclaiming  and  cultivating 
of  land)  iras  been  greatly  stlm-ulated 
through  the  agency  of  the  Government 
experimental  s'tations.  There  has  been, 
however,  but  e  small  increase  of  ■farm- 
ers during  the  past  year,  due  to  eco- 
nomic oondltions  which  are  .such  th'at 
there  is  no  Inducement  to  practical 
farmers  In  the  States  and  elsewhere 
to  settile  in  Alaska  and,  engage  In  farm- 
ing. Lack  ot  available  markets  and 
trans,portation  facilities  are  also  prime 
factors  which  operate  ag.alnst  success- 
ful farmin,g  In  Alask'a.  In  the  Tanana 
Valley,  however,  there  are  a  few  farms 
whicii  find  a  ready  market  for  their 
produce  In  the  town  of  F\ilrbanks  and 
other  mining  camps  ot  Uiat  section, 
cattle  breeding  is  carried  on  at  Kodlak 
Island  experiment  station  where  there 
Is  a  herd  of  about  100  head  of  various 
ages.  The  surplus  ot  this  herdi  is  sold 
tio  Alask'a  settlers  at  reasonable  prices 
for  breeding  purposes  In  order  to  stock 
the  country  with  a  ibreed  sul.tahle  tu 
the  climate.  It  is  also  planned)  t-o  de- 
velop dairy  qualities  In  this  breedi  ot 
cattle,  so  as  to  priodluce  a  hardy  all- 
purpose  oow.  which  the  country  needs. 
The  dairy  work  has  been  held  In  abey- 
ance temporarily  hecause  o<f  the  re- 
moval of  tlie  herd'  necessitated  by  the 
volcanic  eruption  of  1812.  which  ooy- 
ered  a  considerable  portion  of  Kod'lak 
Island  with  ashes  and  destroyed  tlie 
grass.  There  are  at  this  station  also 
aibout  lO'O  head  of  large  Itmg-wooled 
silieep,  wli'ich.  have  been  bred  in  Alaska 
and  are  inured  to  the  climate.  These 
are  being  bred  with  a  view  to  supply- 
ing the  country  with  a  suitable  breed 
of  sheep. 

Alaska  has  two  climatic  belts, 
known,  respectively,  as  the  coast  re- 
gion and  the  interior.  The  coast  re- 
gion is  rainy,  has  mild  winters  and 
clool  summ&i's.  The  interior  region  is, 
for  the  most  part,  dry,  has  severe  win- 
ters and  shprt  but  warm  summers.  The 
coast  region  is  i-ocky  and  has  but  few 
valleys  that  are  suitable  for  agricul- 
ture. Vegetables  of  hardy  kinds  can 
be  grown  in  the  coa.st  sections,  but 
grain  growing  cannot  be  said  to  be  a 
success.  Southea-stern  Alaska  is  prac- 
tically only  ada,pted,  to  gardenin,g.  and 
south w^estern  Alaska  Is  preeminently 
adaptedl  to  gardening  and  .stock  rais- 
ing. The  interior  region  differs  to- 
tally from  tlie  coast  belt  not  only  in 
cli'miate  but  In  products  and  agricul- 
tural capacity.  While  the  hot  sum- 
mers are  short,  about  90  to  100  days 
tree  from  killing,  frost,  the  weather 
Is  warm  enough  to  mature  all  the 
hardy  grains.  'Spring  wheat  and 
sipring  rye.  on  the  other  hand,  mature 
but  seldom:  hardy  vegetables  of  all 
kinds  are  grown  in  the  Interior  with 
equal  or  poissibly  even  greater  success 
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imluiliing  the  region  of  the  Kuskok- 
wim  and  Nushagak  Valleys  Is  Interme- 
diate between  the  coast  region  and  the 
intenlor.  The  summers  are  cool,  like 
the  coast  :belt,  and  the  winters  are  not 
so  severe  as  in  the  Interior.  Oats  an'd 
barley  can  be  matured  In  the  Kuskok- 
wim  and  NusJiagak  River  valleys,  but 
conditions  are  not  so  favorable  as  In 
the  Tanana  Valley  In  interior  Alaska, 
and  the  feeding  season  Is  longer  than 
in  the  coast  region. 

Nitllonnl  porests, — Fewer  complaints 
are  to  be  noted  in  the  past  year  as  to 
the  administration  of  the  national  for- 
est reservations,  which  embrace  a  very 
large  percentage  of  the  more  heavily 
timbered  areas  ot  Alaska,  due  to  the 
more  liberal  .spirit  that  has  been  man- 
ifested' In  the  interpretation  of  the 
regulations  and  the  knowledge  tihiat 
the  national  forest-reservation  system 
has  become  a  fixed  policy  of  the  Gov- 
ernment Th,e  .total  receipts  of  the 
Tongass  and  Chugach  National  For- 
ests tor  the  fiscal  year  end'Ing  June  30, 
1'913,  were  $52,460,55  as  compared  with 
$53,2118.41  in  the  previous  year.  The 
total  allotment  for  the  management  of 
these  national  forests  for  the  fiscal^ 
year  1913  was  $36,745.79.  The  number 
ot  areas  surveyed  and  platted  tor  oc- 
cupancy   permits  durih'g   the    year   was 
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during  the  year  tor  whaling  stations, 
ciannerles,  salteries.  cold  -  storage 
plants,  mild-cured  salmon  stations, 
stores,  dwelling  houses,  power  sites, 
flumes,  etc.,  was  208;  the  number  ot 
such  permits  now  In  force  is  332,  The 
number  of  hwnesteads  surveyed  an-d 
reported  for  listing  under  the  act  of 
June  11.  1906.  which  provides  for  the 
entry  of  agricultural  lands  within  na- 
tional forests  was  16.  and  20  mineral 
claims  were  examined  and  reported 
upon.  The  total  nuniher  ot  timber 
sales  madte  during  the  year  was  267. 
The  total  amount  ot  timber  cu't  and 
scaled  In  the  Tongass  and  Chugach 
Natlonai  Forests  during  the  fiscal  year 
was  33,534,806  board  feet,  as  compared 
witli  44.64.7.410  board  feet  the  previous 
year.  Persons  living  on  or  near  the 
natlional  forests  are  permitted  to  take 
w'ood  for  domestic  purposes  free  ot 
charge.  Timber  needed!  toy  prospec- 
tors and  miners  In  the  development  ot 
their  li'oldings  is  also  given  without 
payment. 

Senllnie:. — The  total  fur  shipments 
from  .\laska  In  1912  aggregated'  $794,- 
136.63,  as  compared  wilth  $802,750  in 
1911.  Sealing  operations  in  the  Prl- 
b»of  Islands  are  under  the  direct  con- 
trol of  the  fur-seal  agents  of  the  Bu- 
reau of  Fisheries.  An  actual  census  ot 
the  herd  made  in  1912  showed  that 
there  were  213.94,0  seals  ot  all  classes 
In  the  herd;  3.764  skins  were  sold  at 
auction  In  Lond'On  in  January,  1913. 
the  proceeds  ot  the  sale  being  $130,- 
640,37. 

FiNlierleH  nntl  Reindeer  Iniluntry. — 
The  reindeer  industry,  e.'?tahllshedi  by 
the  Government   in    1892   has    Increased 


12 

to  a  point  where  there  Is  row  an  an- 
nual surplus  availlahle  for  slaugihter, 
but  with  the  exception  of  a  few  herds 
in  the  immediate  vicinitleJ!  of  the 
towns  there  is  no  market  for  the  meat. 
The  herds  arc  increasing  rapidly.  At 
the  close  of  tlie  fiscal  year  li912.  the 
whole  number  of  reindeer  was  38.476. 
distri'buted  among  54  herds,  of  which 
34, 068.  or  62.5  per  cent,  were  owned  by 
natives. 

The  fineries  output  is  second  only 
to  the  production  of  gold  and  other 
metals,  and  Its  importance  to  the  coun- 
try generally,  and  particularly  the  sal- 
m'On  fisheries,  serves  to  emphasize  the 
vital  need  of  supplementary  legisla- 
tion to  conserve  and  at  the  same  time 
develop  the  ind^UEtry  to  the  end  that 
the  supply  of  available  food  fishes  may 
not  be  depleted  by  mere  exploiters  for 
their  personal  gain.  Such  restrirtions 
as  appear  necessary  to  conserve  the 
supply  of  fish  would  seem  to  be  an 
elementa-ry  requirement  of  proper  su- 
pervision and  control  by  the  Govern- 
ment. The  relation  of  ge<ir  used  to 
the  conservation  of  salmon  fisheries 
that  is  affected  'by  it  has  long  been  a 
much -debated  question,  and  the  recent 
extension  of  the  use  of  traps  in  south- 
eastern Alaska  has  raised  another  and 
different  question — the  employment  of 
labor  as  affected  by  the  stationary  and 
movable  gear,  respectively.  A  tlior- 
ough  Investigation  of  the  fisheries  of 
Alaska  should  be  undertaken  by  the 
Government  to  the  end  that  leg'lslation 
may  be  enacted  which  will  not  only 
conserve  the  supply,  but  which  will 
also  deal  with  economic  and  other  fea- 
tures of  the  Industry.  An  experiment 
station  is  needled)  w'here  Investigations 
can  be  conducted  in  the  utilization  of 
fishes  and  other  aquatic  prod'ucts.  Tlie 
rebating  system  as  applied  to  the  pri- 
vate operatlion  of  hatcheries  should  be 
Immedla.tely  abolished;  its  operation 
has  been  unsatisfactory  In  nearly  every 
particular  and  the  Federal  Government 
should  alone  operate  all  tl'e  hatcheries 
in  .\laska  through  the  Bureau  of  Flsh- 
enies.  In  tlie  calendar  year  1912  there 
were  em-ployed  in  the  several  branches 
of  the  fisheries  24.26.1  persons,  an  in- 
crease of  6,311  over  1911.  Of  these  10.- 
101  were  whites.  7.299  Indians,  and  6.- 
S63  orientals.  There  was  a  note- 
worthy increase  in  the  number  of 
whites  and  natives  employed,  they  be- 
ing for  the  most  part  permanent  resi- 
dents of  the  Territory.  The  total  In- 
vestment In  the  fisheries  of  Alaska  in 
1912  wa.s  $37,549,740.  about  90  per  cent 
O'f  which  was  Invested  In  salmon  fish- 
ing. The  finished  product  of  all  va- 
nbeties  of  fish  was  valued  at  $18,877.- 
468.  The  total  production  of  halibut 
In  19V2  was  17.146,743  pounds,  valued 
at  $915.5'02.  as  against  1'7,315.191 
pounds,   valued  at   $822,362.   In   li911.  ■ 

Aldii  to  NnvlBrntlon. — The  need  of 
more  lights  and  other  aids  to  naviga- 
tion in  the  waters  of  Alaska,  as  well 
as  surveys  and  resurveys  is  Insistent. 
Three  passenger  and  freight  steamers 
were  wrecked  the  past  summer  and 
others  sustained  minor  injuries.  A 
loss  of  31  lives  occurred  when  one  of 
ttiese  steamers  struck  an  uncharted 
rock   In  August  last. 

Natives  anfl  Other  Inliabitnntik — The 
number  of  Alaska  Insane  under  treat- 
ment on  September  30.  1913.  was  l'S». 
of  which  165  were  men  and  24  jvomen. 
A  la;rge  percentage  of  the  Inmates  are 
aliens.  Including  Chinese  and  Japanese. 
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Mornlngslde  Sanitarium,  near  Port- 
land, Ore.,  where  the  Alaska  Insane  are 
being  cared  for  under  a  contract  with 
the  Government  has  been  Inscpected  at 
proper  Intervals  by  agents  of  the  In- 
terior Department.  Detention  hospi- 
tals for  th«  insane  were  constructed 
and  occupied  during  the  past  summer 
at  Fairbanks  and  Nome.  These  hos- 
pitals were  authorized  by  an  act  of 
Congress  approved  June  2'5.  1910.  but 
their  construction  was  delayed  for  va- 

Tlie  condiitl'on  of  the  native  inhabi- 
tants continues  to  be  fairly  prosperous, 
this  being  especially  true  of  those  of 
southeastern  and  southwestern  Alas- 
ka, the  natives  of  those  sections  being 
as  a  whole  self-reliant  and  usually  In- 
d'ustHo-us.  Their  worst  ph>T9lcal  ene- 
my is  the  whisky  peddler.  Three  spe- 
cial agents  have  been  employed  diuring 
the  last  fiscal  year  whose  efforts  liave 
been  directed  toward  the  suppression 
of  the  liquor  traffic  among  these  peo- 
ple, and  a  fair  amount  of  success  has 
been  attained.  In  southeastern  Alaska 
6'5  arrests  were  made  diuring  th.e  fiscal 
year  of  persons  charged  with  selling 
liquor  to  natWes  and  in  a  large  per- 
centage of  the  cases  convictions  were 
obtained.  An  additional  agent  should 
be  employed  In  the  second  judicial  di- 
vision, where  ther  is  now  none.  One 
agent  is  located  in  tlie  first  judicial  di- 
vision, one  In  the  third,  and  one  In  the 
fourth.  They  are  directly  under  the 
supervision   of    the   governor's   office. 

Alaska  during  the  fiscal  year  afford- 
ed a  fair  field  for  labor,  especially  In 
the  southeastern  section.  In  Interior 
and  northwestern  Alaska  a  season  of 
unparall'eled  droug*ht  created  a  smaller 
demand  for  mining  and  other  labor. 
There  were  no  strikes  during  the  year 
and  prices  of  labor  in  the  several  parts 
of    tlie    Territory    remained    practically 

Taxation. — ^Nlne  of  the  Incorporated 
towns  which  cau.sed  an  assessment  of 
property  to  be  made  and  a  tax  to  <be 
levied  this  year  reported  a  total  as- 
sessed valuation  of  $6,042,068.  The  tax 
rate  of  these  towns  ranges  from  %  of 
1  per  cent  to  2  per  cent,  the  average 
being  1.31.  Seven  In  the  same  list  of 
nine  towns  levied  a  tax  in  1912  also. 
When  the  assessed  valuation  aggregat- 
ed   $1,123,687    as    against    $4,864.<l'17    this 

Tile  recerpis  from  the  Issuance  of 
hunters'  licenses,  shipping  perm'lts.  and 
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guide   licenses   are    increasing  annually. 


the  last  fiscal  year  amounted  to  10'2,169 
tons,  valued  at  $492,301.  The  market 
price  at  which  coal  is  sold  ranges  from 
$10  to  $20  a  ton.  according  to  the  lo- 
cality   In   which    It    Is    sold. 

The  value  of  the  mineral  output  for 
1913  has  not  been  authoritatively  esti- 
mated, but  as  a  whole  it  will  probably 
not  be  as  large  as  1912.  due  to  a  short- 
age of  water  for  mining  purposes  In 
the  placer  gold  regions.  The  gold  pro- 
duction in  the  calendar  year  1912  was 
valued  at  $17,145,951.  The  silver  pro- 
duction, chiefly  Incidental  to  gold  min- 
ing, was  515,186  fine  ounces,  valued  at 
$316,839.  The  total  value  of  all  min- 
eral products  in  1912  was  $2.2,537,821, 
as  compared  with  $20,6'50,000  in  1911. 

Water  Power. — Tine  utilization  of  the 
water  powers  of  Alaska  for  manufac- 
turing   purposes    Is    now    receiving    at- 
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from  the  States  and  fore 
to  Ivunt  big  game.  Tlie  revenue  now 
derived,  from  these  sources  Is  covered 
directly  Into  the  United  States  Treas- 
ury instead  of  Into  the  Alaska  game 
fund,  where  It  manifestly  belongs  and 
w.bere  it  could  be  used  for  the  further 
protection  of  game.  There  are  many 
Inequalities  In  the  Alaska  game  law 
Which  call  for  amendatory  legislation. 
MlnlnK. — Patents  have  been  granted 
to  two  coal-land  claimants  In  Alaska. 
These  patents  were  Issued  for  claims 
carrying  an  inferior  quality  of  coal. 
Patents  have  been,  applied'  for  in  the 
Bering  River  and   Matanuska   sections. 
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regions.     The  Importation  of  coal   fron 
the  States  and  foreign  countries  durlnj 


found'  in  southeastern  Alaska  are  such 
as  to  present  those  essentials  w.hich 
moist  be  reckoned,  with  when  hydro- 
electric plants  are  the  objects  to  be  at- 
tained. These  essentials  enubrace  a 
large  amount  of  power  all  the  year,  ac- 
cessibility to  market,  location  for 
transiportation  of  products,  and  prox- 
imity of  raw  materials  to  be  used. 
That  there  is  a  field  for  large  electro- 
chemical plants  In  Alaska  Is  shown 
from  a  consideration  of  the  raw  ma- 
terials to  be  had'  and  the  demand  for 
them  when  put  into  marketable  form. 
These  materials  include  timber,  lime, 
sulphur  and!  many  others  used  In  man- 
ufacturing  of  electrochemical   products. 

ScboolH. — There  are  now  26  schools 
for  w.hite  children  outside  of  Incor- 
ponated  towns,  employing  37  teachers, 
with  a  total  enrollment  of  943  pupils. 
The  act  of  January  27.  1905,  limits  the 
am.ount  which  may  be  expended  In  the 
construction  of  a  school  building  to 
$1,090,  which  is  frequently  found  to  be 
Insufficient  to  cover  the  cost  and  which 
should  be  Increased  from  $1,000  to  $2,- 
50*0.  according  to  the  size  of  the  school. 
The  law  also  provides  that  there  shall 
be  at  least  20  white  children  of  school 
age  in  a  community  outside  of  an  in- 
corporated town  before  a  scliool  shall 
be  established,  and  It  should  be  amend- 
ed so  as  to  make  It  possible  to  e&ta.b- 
llsh  school  diistrlcts  In  places  where 
there  are  as  few  as  15  white  children. 
A  law  passed  by  the  Territorial  legis- 
lature provides  for  the  compulsory  ed- 
ucation of  white  children  and  those  of 
mixed  blood  living  a  civilized  life;  and 
similar  provision  Is  made  for  the  com- 
pulsory ediucaton  of  nat'lve  children 
and  children  of  mixed  blood  not  living 
a  civilized  lite,  where  such  children  re 
side  withlln  one  mile  of  a  United  State 
public   school. 

Rallrondii. — There  has  been  no  ne\ 
railroad  construction  in  Alaska  for 
several  years  past,  nor  will  there  be 
until  the  coal  lands  problem  and  other 
questions  are  permanently  settled. 
Government  construction  and  opera- 
tion of  railroads  In  Alaska  Is  recom- 
mended. Private  initiative  is  practi- 
.cally  barred  under  existing  conditions. 
Owing  to  the  tax  of  $100  per  mile  on 
railroads  two  lines  have  not  been  oper- 
ated during  the  past  year.  Tlie  non- 
'operation  of  these  roads  'has  worked'  a 
hardship  on  nvlners  aftd  prospectc 
Inasmuch  as  they  afforded  for  1 
transportation  of  su.pplles.  The  Fed- 
eral tax  on  railroads  should  be  si 
pen^ted    for    the    present    by    legllslatlve 
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action.  Wagon  road  and  trail  work 
the  direction  of  tile  Board  of  Road 
Comjliissioners  for  Alaska.  At  tlie  end 
of  tile  fiscal  year  1913  tlie  total  milea.ge 
of  roads  andi  trails  was:  Wagron  roadB, 
862  miles;  sled  roads.  617  miles;  trails. 
2.116  miles,  wliiich  latter  Include  2.53 
miles  oit  trails  tliat  are  temporarily 
staked    each    winter. 

Piihllr  Henlth.— Public  licalth  condi- 
tions generally  have  been  good,  al- 
thougli  durinig  the  year  there  liave  been 
a  nunuber  of  epidemiics.  confined  large- 
ly to  the  native  .population.  A  serious 
outbreak  of  measles  was  reported'  on 
the  Islands  of  K'Odiak  and'  Afognak 
late  in  Octotber.  and  prompt  meas'Ures 
for  the  stamping  out  of  the  disease 
were  taken  by  the  Federal  andi  Terrt- 
torial  authorities.  An  act  passed  by 
the  Territorial  legislature  provides  for 
the  registration  and  prevention  of 
comimunicatole  diseases,  and  another 
act  passed'  by  the  same  body  provides 
for  the  collection  and  registration  of 
vi'tal   statistics. 

Terrltophil  LeElalatloo. — The  Territo- 
rial legislature  wlii'ch  was  establlstied 
by  the  act  of  Congress  approved  Aug- 
ust 24,  191'2.  convened  for  its  flirst  ses- 
sion on  March  3rd  last,  the  session 
lasting  60  days.  Biennial  session."!  will 
be  held  hereafter. 

An  act  passed  by  the  Territorial  leg- 
islature provides  for  the  organization 
of  banking  corporations  and  the  regu- 
lation of  the  business  of  'bankin'g  and 
its  superviS'ion  by  a  Territorial  'bank- 
ing board.  Examinations  of  banks, 
other  than  national  'banks,  must  ha 
made  at  least  once  annually. 

I,nn<I  Lano. — Simpllflcation  of  the 
land;  laws,  so  far  as  .they  apply  to 
Alaska,  is  desira.ble  in  order  to  en- 
courage the  settlement  of  the  agricul- 
tural lands  and  to  meet  other  peculiar 
condlltlons  found  only  in  an  Isolated 
country.  Under  the  act  of  May  17. 
IS'8'4.  it  was  provided  that  Inddans  and 
other  persons  sbO'Uld  not  be  disturbed 
in  the  possession  of  any  lands  actually 
in  their  us«  or  occupancy.  Few.  if  any, 
of  these  claimants  remain  in  possession 
of  the  original  claims.  So  many  years 
.have  elapsed  that  proof  of  owners'liip 
of  the  land  Is  now  dlfflcult  to  secure, 
and  if  the  rights  of  these  persons  or 
their  t'escendeants  are  to  be  recog- 
nized and  preserved.  Congress  sliould 
provide  some  method  whereby  they 
may  obtain   title. 

C'InpKol  Building. — An  apipropriatlon 
was  made  by  the  act  of  1910  for  the 
construction  of  a  general  office  build- 
ing, intended  to  provide  quarters  for 
the  post  office,  customhouse,  goveinnr's 
offices,  surveyor  general's  offices,  and 
a  number  of  other  offices  at  Juneau. 
An  excellent  site  has  been  purchased 
and  tests  of  the  ground  were  made  for 
the  foundation  during  the  past  sum- 
m'cr.  The  lim'lt  of  cost  of  J'200.000  was 
not  sufficient  at  the  time  it  was  author- 
ized, and  since  that  time  a  leg'islature 
has  been  esta'bllshed  and  the  question 
of  securing  suitable  quarters  for  it  is 
a  serious  one.  The  population  of  .lu- 
■  neau  is  increasing  rapidly,  and  in  order 
to  provide  a  suitable  capltol  building, 
with  acconi'modations  for  the  legisJa- 
ture  and  all  of  the  government  offices 
as  well  as  rooms  for  the  Alaska  His- 
torical Library  and  Museum,  the  cost 
limit  sliould  be  increased  to  $60i).0'l)U. 
was    continued    during    the    year    under 
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APARTMENT  HOUSES, 

SAN  FRANClSOil — Apartment  house. 
3  story  and  base,  frame,  $18,000.  Ar- 
chitects, Dunn  &  Kerns,  Monadnock 
Bldg,,  'S.  F.  Owner.  M.  'SimTOons.  The 
.bundling  will  be  erected  on  the  north 
side  of  Olay  street  west  of  Leaven- 
worth, covering  an  area  of  32'%  feet 
by  112  feet.  There  will  be  a  total  of 
12  suites  of  three  and  four  rooms.  In- 
terior will  be  finished  in  pine  with 
some  elm  panels  and  oak  floors.  There 
will  be  steam  heat  and  hot  water  sup- 
ply. Portable  vacuum  cleaners  will 
also  be  installed.  AH  suites  will  have 
P'rivate  baths  and  wall  beds.  Bath 
rooms   will   have  composition   floors  and 
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will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures   will   be  called  for 

'SAN  FRANCISCO — Apartment  house, 
S  story  and  base.  Class  A  construc- 
tion, $225,000.  Architect.  CbaTles  J. 
Rousseau.  46  Kearny  street.  S.  F.  Own- 
er, Mts.  a.  Eldrldge.  The  building  will 
be  erected'  on  property  recently  pur- 
chased by  Mrs.  Eldrldge  on  Jones  street 
near  Sutter.  Construction  will  be  of 
the  class  A  type  throughout,  with  a 
comjplete  steel  frame,  concrete  w^alls 
and  floors.  Interior  partitions  will  ,be 
of  metal  lath  and  plaster.  The  build- 
ing will  have  a  frontage  of  S2  feet  and 
a  depth  of  13'7V4  feet.  Interior  .has  been 
arranged'  for  a  total  of  92  suites  of 
two  and  three  rooms  with  a  number  of 
single  rooms.  All.  suites  will  have  pri- 
vate baths  and  wall  beds.  Hardwoods, 
pine  and  redwood  will  be  used  for  In- 
terior finish.     Bath  rooms  will  have  tile 
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SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame.  $25,000.  Archi- 
tect, W.  G.  Hind.  46  Kearny  street,  S. 
F,  Owners;  Mrs.  Emery.  Mrs.  Chapin 
and  Mrs.  De  Turbervllle.  The  buUdin'g 
will  be  erected  on  the  south  side  of 
Clay  street  between  Jones  and  Leaven- 
worth.     Inte'rior   has   been   arranged  for 
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suites  of  two  rooms  < 
suites.  All  interior  finish  will  be  of 
pine  or  elm.  Oak  floors  will  be  used 
in  the  larger  suites.  There  will  be 
wall  .beds,  private  baths  andl  open  fire 
places.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  There 
will  be  steam  heat  and  hot  water  sup- 
ply. Mantels  will  be  ot  tile.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  loth,  A  brick 
veneer  base  and  entrance  will  be  spe- 
cified. Plans  are  complete  and  seg- 
regated figures  are  now  being  taken. 
SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $20,000.  Ar- 
chitects, Fabre  &  Bearwald.  Merchants' 
National  Bank  Bldg..  S.  F.  Owner.  A. 
J.  Fabre.  The  building  will  be  erect- 
ed on  Pacific  near  Jones,  and  will  be 
arranged    for    suites    of    four    and    Ave 


rooms.  Interior  will  be  finished  In 
pine  and  hardwood  veneer.  There  will 
be  a  central  heating  system  and  hot 
water  supply.  Bath  rooms  will  have 
com'position  floors  and  tile  wainscot. 
All  suites  will  have  private  baths  and 
wall  beds.  Exterior  of  the  building 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  bids  are  being  taken. 

SAN  PRANCISOO — Apartment  house, 
4  story  and  base,  brick  and  steel,  $100,- 
000.  Architect,  J,  R.  Miller,  Lick  Bldg., 
S.  P.  Owners.  San  Christina  Invest- 
ment Co.  The  building  will  be  erected 
at  the  corner  of  leth  and  Howard 
streets,  covering  an  area  oif  175  by  85 
feet.  The  first  floor  will  contain  a 
number  of  stores  besides  the  entrance 
"to  the  apartments.  Upper  floors  will 
be  arranged'  for  a  large  number  of  two 
and  three  room  suites  with  private 
baths,  wall  beds  and  other  modern  Im- 
provements. Interior  finish  will  be  of 
pine  and  redwood  with  some  elm  pan- 
els. There  will  be  steam  beat,  ele- 
vator service  and  vacuum  cleaning. 
Bath  rooms  will  have  comipositlon 
floors  and  tile  wainscot.  There  will  be 
patent  store  fronts  andl  plate  glass 
windows.  Exterior  ot  the  building  will 
be  faced  with  pressed  brick.  Working 
drawings  arc  nearly  complete  and  fig- 
ures will   be  called   for  shortly. 

.SAN  FRANCISC'O — Apartment  house, 
3  story  and  'base,  frame,  $30,000.  Ar- 
chitects, Rousseau  &  Rousseau,  Monad- 
nock Bldg.,  S.  F.  Owner.  Mrs.  Mary 
Bean.  The  building  will  be  erected 
at    the    southwest    corner    ot    Fell    and 
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nunuber  of  two  and  three  room  suites. 
Interior  finish  will  be  of  pine  and  elm. 
Some  oak  floors  will  be  used.  There 
will  be  steam  heat  and  a  hot  water 
sup'ply.  All  suites  will  have  wall  beds 
and  private  bath  rooms.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and'  cement  plaster  on  metal  lath. 
Plans    are   'being    prepared 

SAN  FRANCISCO — .\partnient  house. 
3  story  and  base,  frame,  $12,000.  Ar- 
chitect, none.  Owner,  J.  Dempnlak, 
li)'58  Washington  street,  S.  F.  The 
building  will  be  erected  on  Clay  street 
east  ot  Taylor,  and  will  have  a  front- 
age of  25  feet  by  a  deipth  of  85  feet. 
There  will  be  six  suites,  three  of  four 
rooms  and  three  of  three  rooms.  In- 
terior will  be  finished  In  pine  with  elm 
panels.  Oak  fioors  will  be  used  in  the 
living  rooms  and  dining  rooms.  Plans 
provide  for  steam  heat,  h.ot  water  sys- 
tem and  portable  vacuum  cleaners. 
All  apartments  will  have  wall  beds 
and  private  baths.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. Entrance  lobby  will  be  finislTen 
in  ornamental  plaster  and  hardwoods. 
Marble  and  tile  will  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  A  pressed  brick  basement 
will  also  be  used.  Plans  are  com'plete 
and  work  will  be  done  by  Day  Labor. 
The  owner  Is  now  letting  subcontracts 
for  all   materials  and   work. 

SAN  PRANCISCO^Apartment  house, 
3    story   and   base,    frame,    $30,000,      Ar- 


14 

chitect,  Henry  C.  Smith.  Humboldt 
Bank  BIcig.,  S.  F.  Owner's  name  with- 
held. The  tiuilding-  will  be  erected  on 
Pine  street  near  Stockton,  and  will 
contain  suites  of  six  and  seven  roofhs. 
Interiors  will  be  finished  In  pine  and 
hardwood.  There  will  be  steam  heat, 
automatic  elevator,  .hot  water  system 
and  vacuum  cleaning.  Bath  rooms  will 
be  finished  in  tile.  All  suites  will  have 
wall  beds.  Exterior  of  the  building 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Figures  are  now 
being   taken. 

BBRKE'LEY,  ALA.M'EDA  CO.,  CAL.— 
Apartment  house,  2  story  and  base, 
frame.  Cost  not  stated.  Architect, 
James  W.  Plachek.  1424  Spring  street, 
Berkeley.  Owner,  C.  M.  Burkhalter. 
The  building  will  be  erected  at  the  cor- 
ner of  Dana  and  Woolsey  streets,  and 
has  (been  arranged  to  contain  four 
suites  of  three  rooms  and  bath  each. 
Pine  and  elm  panels  will  be  used  for 
intarior  finish.  All  suites  will  be 
equipped  with  wall  beds.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Furnace  heat  Is  specified. 
Marble  and  tile  will  -be  used  in  the  en- 
trance lobby.  Exterior  of  the  building 
will  be  covered  with  shingles.  Plans 
are  complete  and  fiffures  are  now  be- 
ing   taken. 

PORTI^AND,  ORE.    —    Apartment 

house,  3  story  and  base,  brick.  $2'2,00O. 
Architect,  Charles  W.  Ertz.  Northwest 
Bldg.,  Portland.  Owner,  Mr.  Lohirmire. 
The  'building  will  be  erected  on  Will- 
iams avenue  having  a  frontage  of  60 
feet  and  a  depth  of  120  feet.  There 
will  ibe  a  number  of  stores  on  the  first 
floor.  Upiper  two  floors  will  contain 
twelve  suites  of  two  and  three  rooms 
wItJi  baths.  Interior  finish  will  be  of 
pine  throughout.  Plans  provide  for 
steam  heat  and  a  hot  water  system. 
Bath  rooms  will  have  composition 
floors  and  tile  wainscot.  Wall  beds 
will  be  used.  Patent  store  fronts  are 
specified.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
iaelng  prepared. 

LOS  ANGELES,  CAL.  —  Apartment 
house.  2  story  and  base,  brick.  Cost 
not  stated.  Architect,  John  F.  Blee, 
Union  League  Bldg..  L.  A.  Owner,  J. 
D.  Schirm  The  building  will  be  erect- 
ed on  East  First  street  at  the  corner 
of  Cummings,  and  will  cover  an  area 
of  712  by  129  feet.  There  will  be  seven 
stores  on  the  first  floor,  finished  in 
pine  and  with  patent  store  fronts  and 
plate  glass  display  windows.  Upper 
floors  will  be  suibdivided  into  thirteen 
suites  of  two  and  three  rooms.  Interior 
finish  will  be  of  pine  throughout.  There 
will  be  private  baths  and  wall  beds. 
Plans  provide  for  steam  heat  and  a  hot 
water  supply.  Bath  rooms  will  hav» 
composition  fioors  and  tile  wainscot. 
EKterlor  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  the  architect  is  now  taking 
figures  on    the   work. 

Contracts  Awarded, 

LOS  ANGELES.  CAL.  —  Apartment 
house.  3  story  and  base.  Class  C  con- 
struction, $50,000.  Architects,  C.  F. 
Borton  &  Co.,  Hibernian  Bldg.,  L.  A. 
Owner,  Claude  L  Ross.  Contractors,  C. 
F.  Borton  &  Co..  Hibernian  Bldg..  L.  A. 
Contract   price.    JoO.OOO' 

LOS  ANGELES.  CAL.  —  Apartment 
house  and  stores.  1  and  2  story  and 
base,  brick,  $36,000.  Architects,  'Blan- 
chard,  Greene  &  TIfal.  Van  Nuys  BM'g., 
L.  A.     Owner,  S.  H.  Frledlander,     Con- 
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tractor.    A.    E.    Harshman,    Black    Bldg,, 
L   A.      Contract    price,    $36,000. 


BANKS. 

GREAT  FALLS.  MONT.— Bank  and 
offices,  5  story  and  base.  Class  A  con- 
struction, $250,000.  Architect,  Henry 
Hall  Johnson,  Henry  Bldg,,  Seattle, 
Owners,  R.  s.  and  L  M,  Ford,  Great 
Palls  The  building  will  be  erected  on 
a  corner  and  will  cover  a  large  ground 
area.  Construction  will  be  class  A 
throughout  with  a  complete  steel 
frame,  reinforced  concrete  walls  and 
fioors.  Interior  partitions  will  be  of 
hollow  tile  and  metal  lath  and  plaster. 
The  entire  first  floor  will  be  occupied 
by  the  bank.  Upper  floors  will  be  ar- 
arnged  for  modern  offices.  Interior 
finish  will  be  of  pine  and  hardwoods. 
Marble  and  tile  and  ornamental  iron 
and  bronze  will  'De  used.  There  will 
be  steam  heat,  elevator  service,  hot 
water  supijly  and  vacuum  cleaning. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
Bank  equipment  and  vaults  will  be  let 
separately. 


BRIDGES  AND  DAMS. 


WEST  SACRAMENTO.  CAL.  —  Con- 
crete piers,  $1,000,000.  Engineer,  En- 
gineering Department  of  the  West  Sac- 
ramento Co.,  West  Sacramento.  Own- 
ers. West  Sacramento  Co.  An  an- 
nouncement has  been  made  by  the 
company  that  actual  construction  on 
a  numlber  of  reinforced  concrete  piers 
will  be  started  early  In  the  spring. 
These  piers  will  be  erected  on  the 
waterfront  opposite  the  city  of  Sacra- 
mento, and  will  extend  from  the  South- 
ern Pacific  tracks  a  distance  of  two 
miles  down  the  river.  Construction 
will  be  fireproof  throughout.  Several 
of  the  structures  will  carry  wharf 
sheds,  also  of  concrete  construction. 
Competitive  bids  will  be  asked. 

SAN  FRANCISCO— Tunnel  work.  Cost 
not  stated.  Engineer.  Assistant  State 
Engineer  Newman.  Ferry  Bldig.,  S.  F. 
Owners,  State  of  California,  The  State 
Board  of  Harbor  Commissioners  have 
announced  the  completion  of  plans  and 
specifications  for  the  proposed  tunnel 
which  Is  to  carry  the  Belt  Line  Rail- 
road under  Port  Mason.  There  will  be 
approximately  1,500  feet  of  tunnel  con- 
struction and  about  l,40i0  feet  of  trestle 
from  Fishermen's  Cove  to  the  east  por- 
tal of  the  tunnel.  Bids  will  be  asked 
for  in  the  course  of  a  week  or  ten  days. 
Plans  can  be  secured  from  the  Assis- 
tant State   Engineer.   Ferry   Bldg. 

S.^ySI  MATEO  CO..  CAL. — Bridge,  re- 
inforced concrete  construction.  Cost 
not  stated.  Engineer.  County  Sur- 
veyor, Redwood  City.  Owners.  San 
Mateo  County.  Plans  for  a  reinforced 
concrete  Ibridge  which  is  to  he  erect- 
ed on  the  La  Honda  and  San  Gregoria 
road  have  been  completed  and  are  now 
out  for  figures.  Bids  will  be  opened 
by  the  Board  of  Supervisors  on  March 
2nd.  Plans  and  specifications  can  be 
secured  from  the  County  Surveyor  at 
Redwood  City.  An  oflicial  proposal 
appears  In  another  column  of  this 
Issue. 

SANTA  CRUZ,  SANTA  CRUZ  CO.. 
OAL. — Wharf,  creosoted  pile  and  tim- 
ber, $150,000.  Engineer.  H.  J.  Brunnier. 
Sheldon    Bldg.,   S.    P,     Owners,    City   of 


Santa  Oruz.  Bids  opened  for  this 
work  sliow  Messmer-RIce  Co.  of  Los 
Angeles  low  as  follows:  (a)$14i2,213, 
(b)  $85,8113.  Bidders'  checks  of  the 
Sound  Construction  and  Engineering 
Co.  and  of  W.  W.  Ooncannon  &  Co. 
have  also  been  retained.  A  complete 
list  of  the  bids  received  will  be  found 
under  San  Jose  and  the  Santa  Clara 
Valley    in    this   Issue. 


CHURCHES. 


OAKLAND,  CAL. — Church,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect. William  H.  Ratcllft.  Jr.,  First 
National  Bank  Bldg.,  Berkeley.  Own- 
ers. St.  Peter's  Parish.  Plans  are  com- 
plete for  the  construction  of  a  Mission 
style  church  which  is  to  be  erected  on 
Lawton  avenue  near  Broadway.  The 
building  will  contain  a  main  audito- 
rium. Sunday  school  rooms  and  pas- 
tor's study.  Interior  finish  will  be  of 
pine  and  redwood.  The  exterior  of  the 
building  will  "be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken.  Bids 
will  be  opened  on  February  16th,  and 
plans  can  be  secured  from  either  the 
architect  or  from  W.  J,  Loveland,  403 
First    National    Bank    Bldg,,    San    Fran- 

PORTL-41ND,  ORE.— Church,  2  story 
and  base,  brick,  $50,000.  Architect, 
George  Poote  Dunham,  Lumbermen's 
Bldg,.  Portland.  Owners.  First  Chris- 
tian Science  Church  of  Portland.  The 
building  will  be  erected  at  the  corner 
of  Bast  Sixth  street  and  HoUidfty  ave- 
nue, and  will  cover  a  large  ground 
area.  Construction  will  be  semi-fire- 
proof. Interior  will  he  arranged  for  a 
large  main  auditorium  and  a  smaller 
auditorium  with  Sunday  school  rooms. 
Pine  and  hardwood  will  be  used'  for 
finish.  Tliere  will  be  a  central  heating 
system.  Exterior  of  the  building  will 
he  faced  with  pressed  brick.  Plans  are 
being  completed  and  figures  will  be 
called  for  shortly.  A  contract  for  the 
excavating  and  foundation  work  has 
already    been    awarded. 

LOS  ANGBI^ES,  CAL. — Church,  cam- 
panile and  rectory,  reinforced  concrete 
construction,  $20'0,0O0.  Architect,  John 
T.  Comes.  Washington  Bldg..  Pitts- 
burgh, Pa.  Owners.  St.  Vincent's  Par- 
ish, Father  J.  S  Glass  in  charge.  The 
buildings  will  be  erected  on  FIgueroa 
street  and  West  Adams.  The  design 
Is  a  combination  of  the  Spanish  and 
Gothic  Romanesque.  Plans  provide  for 
a  campanile  2<2i5  feet  high,  a  main 
church  edifice  lO'O  by  2*5  feet  and  85 
feet  in  height,  and  a  rectory  containing 
lyceum;  parlors  and  library.  Construc- 
tion will  be  of  reinforced  concrete  and 
steel  and  will  be  fireproof.  Exterior  of 
the  building  will  be  faced  with  gray 
tapestry  brick  with  art  stone  trimming. 
Interior  of  the  church  will  be  finished 
In  pine  with  ornamental  plaster  and 
art  glass  windows.  There  will  be  a 
central  heating  system.  The  rectory 
will  not  be  erected  at  the  present  time. 
Preliminary  plans  have  received  ap- 
proval  and   working  drawings  are   now 


COURT  HOUSES. 


UKIAH,  MENDOCINO  CO..  CAI>.— 
Court  house  additions.  1  and  2  story 
and  base,  brick.  $3*1.000.  Architect, 
John    Davis    Hatch,      Humboldt      Bank 


Wedn 


[•>h 


II.  lillJ 


Bids'.,  S.  F.  Ownei-s,  Mendocin.i  Ooun- 
t.v.  It  Is  proposed  to  extend  tlie  wings 
on  the  north,  south  and  west,  and  to 
add  a  second  story  to  the  first  two 
wings  mentioned.  The  county  clerk's 
office  will  be  extended  to  embrace  the 
office  at  present  occupied  by  the  school 
superintendent.  Tlie  latter  will  be  re- 
moved   to    tile    room    occupied    Ity    the 


uper\ 


othe 


added  on  th 
extended.  The  auditor 
corresponding  otflces  oi 
of    that    wing.      The    ta 


will 


upy 


additi. 
sent 


t    wlien    the 


elude 
offlc 


ng 


tlie 


mainder  of  which  will  be  taken  up  by 
the  treasurer.  The  treasurer  and  tax 
collector  will  .have  access  to  eaoh 
other's  offices  through  a  door,  which 
will  be  a  great  convenience.  Tlie  dis- 
placed assessor  will  ha>ve  the  part  of 
the  southern  wing  adjoining  the  tax 
collector's  office.  Underneath  the 
wings  will  be  a  large  basement.  In 
the  north  basement  will  toe  the  fur- 
nace room  and  in  the  south  wSlI  be 
fireproof  chambers  in  whicli  will  be 
stored  the  county  records.  The  re- 
corder's ibuliding  will  be  joined  to 
tliese  fireproof  chambers  by  a  tunnel 
to  which  access  wfll  be  gained  from 
the  hall  of  records  by  a  stairway.  TJie 
present  front  of  the  building  Will  be 
torn  away  and  a  handsome  porch  in 
modern  style  of  architecture  will  'b* 
constructed  of  concrete.  Tlic  entire 
building  will  be  given  a  concrete  fin- 
ish over  the  ibricks  after  the  style  of 
the  city  hall  and  the  opera  house.  Up- 
stairs    the     district     attorney's     offices 


ill 


the 


The  judge's  chambers  will  be  made 
smaller  and  the  part  taken  used  to 
enlarge  tlie  lew  library.  A  lady's  wait- 
ing roomi  and  a  consulting  room  and 
lavatories  will  be  placed  where  the 
present  Jury  room  and  the  law  library 
are  and  the  present  wood  room  will  'be 
made  into  a  jury  room.  The  courtroom 
v.-ill  remain  the  same  as  at  present. 
The  stairways  as  they  now  exist  will 
be  done  away  with  and  there  will  be 
a  straight  flight  to  the  upper  floor 
from  the  lower  corridor.  The  larger 
part  of  the  upper  story  of  the  soutli 
wing  will  ibe  devoted  to  a  room  for  the 
board    of   supervisors    and    two    private 


for 


onfer 


The 


ntir 


building  will  be  reflnished  throughout 
and  modern  electric  fixtures,  modern 
hardware,  etc.   will   be  Installed, 


FACTORIES  &  WAREHOUSES. 

SAIN  FRANCISCO  —  Warehouse,  2 
story  and  base.  Class  C  construction, 
$10,000.  Architect,  Charles  ,1.  Rous- 
seau. 46  Kearny  street.  S.  F,  Owner. 
E.  H.  Cary.  The  building  will  t.e  erect- 
ed on  the  north  side  of  Brannan  street 
between  Third  and  Fourth  streets,  and 
will  cover  an  area  of  60  by  80  feet. 
There  will  be  a  cement  floor  on  the 
ground  floor.  Interior  finish  will  be  of 
pine  throughout.  Metal  window  sash 
and  frames  are  specified.  Exterior  of 
the  building  will  be  faced  with  stock 
brick.  Plans  are  complete  and  figures 
are    being    taken. 

SAN  FRANCISCO  — ■  'Warehouse.  5 
story  and  base,  reinforced  concrete, 
»2»O,00O.  Architect,  K.  A.  Applegarth. 
Call  Bldg.,  S.  F.  Owner's  name  with- 
held.    The   building  will  be   erected  In 


BUILDING    AND    INDUSTRIAL    NEWS. 

tlie  soutliern  part  of  the  city  adjacent  c, 
to  spur  track  facilities.  Construction  •''t 
will  be  fireproof  throughout  with  re-  ■n 
Intorced  concrete  walls,  floors  and  roof  " 
slabs.  Interior  partitions  will  be  of  n 
hollow  tile  and  metal  lath  and  plaster.  tl 
Pine  trim  will  ibe  used.  There  will  be  " 
elevator  service,  automatic  sprinklers  ai 
and  metal  window  sash  and  frames.  « 
Eixterior  of  the  building  will  be  faced  P 
with  cement  plaster.  Working  draw- 
ings  are   now   being  prepared. 

PORTLAND,  ORE.— iStable,  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect,  P.  Chapell  Browne, 
Mohawk  Bldg.,  Portland.  Owners, 
Holibrook  Estate,  The  building  will 
be  erected  at  the  corner  of  16th  and 
Raleigh  streets,  covering  an  area  of 
100'  feet  square.  The  first  floor  will 
contain  a  large  number  of  stalls, 
wagon  room  and  repair  shop.  Upper 
floor  will  be  used  for  the  storage  of 
hay  and  grain.  Included  in  the  work 
will  be  galvanized  iron  chutes,  plumb- 
ing and  electric  work.  Exterior  of  the 
-building  will  'be  faced  with  stock  brick. 
Plans  are  complete  and  bids  will  be 
called  for  at  once. 


FLATS. 


story 


OAKLAND,  CAL.— Fl 
base,  frame,  15,000.  Architect.  John 
Carson.  Bacon  Bldg.,  Oakland.  Owner, 
A.  Friedman.  The  building  will  be 
erected  on  north  41st  street  and  has 
been  designed  to  contain  four  mod- 
ern flats  of  five  rooms  and  bath.  In- 
terior finish  will  ,be  of  pine  throughout. 
Oak  floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  toe  open 
fire  places  and  tile  mantels.  Bath 
rooms  and  kitchens  will  have  tile  wain- 
scot. Automatic  water  heaters  are 
specified.  Exterior  of  the  building  will 
be  covered  with  rustic  and  cement  plas- 
ter on  metal  latJi.  Plans  are  complete 
and  'figures  are  being  taken. 

SACRAMENTO.  CAL.— Flats,  2  story 
and  base,  frame,  J3,50'0,  Architect, 
none.  Owner,  Manuel  Brown,  40'S  T 
street,  Sacramento,  The  building  has 
been  designed  to  contain  two  modern 
flats  of  five  rooms  each,  and  will  be 
erected  on  T  street  near  3rd  avenue 
Interior  finish  will  be  of  pine  and  red 
wood  with  some  oak  floors.  E}ach  llv 
ing  room  will  have  an  open  Are  place 
with  tile  or  brick  mantel.  Bath  rooms 
will  have  tile  wainscot.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  shiplap.  Plans  ire  complete 
and  in  the  hands  of  the  ownj.-  who  will 
do   the   work   by   Day   Labor. 


GARAGES. 


.SAN  PRA.NCI'SaO— Garage,  1 
reinforced  concrete.  Cost  not 
Architect,  Charles  F.  Whittlese 
Clayton  street,  S.  P.  Owner's 
withheld.  The  'building  will  be 
ed  on  Geary  street  near  Fourth  i 
Walls,    floor    and    roof    will   be    o 


ced 


111    be    fln 


ill 


Ll   wln- 
of  the 


gasoline   storage   tanks   and 
dow  sash  and  frames.     Ext. 
building   will      be      faced    with    cement 
plaster.      Plans   are   being   prepared. 

FRESNO,  PRBSN'O  CO..  CAL. — Ga- 
rage, 1  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Architect,  W. 
F.  Bowen.  Fresno.  Owners,  Stephens 
and  Bean.      The  building  will  be  erect- 


thc 


corner   of   Tuolu 


able 


15 

and  H 
;round 
;   there 


I  ea.     Besides  the  storage 

ill  be  a  body  shop  and  machine 
jonis.  Interior  flnisii  will  'be  of  pine 
iroughout.  A  cement  floor  will  be 
sed.  Metal  window  sash  and  frames 
re  apecifled.  Exterior  of  the  building 
■ill  Ibe  faced  with  cement  plaster, 
lans  are  complete  and  figures  are  'be- 
ig    taken. 

LOS  ANGELES,  CAL.  —  Garage,  I 
lory  and  base,  brick.  Cost  not  stated, 
rohitect,  Fred  Biren,  Van  Nuys  Bldg.. 
'.  A.  Owner,  Mr.  Bennett.  Tlie  'build- 
ig  will  be  erected  on  South  Los  An- 
cles   street,    covering    an    area    of    48 


)  feet, 
or  flni 
shop  1 


Flo 


Plan 


3r   will   be  of  concrete. 

11   be   of  pine.      A  ma- 

ccupy  a  portion  of  the 

provide      for      metal 
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gasoline  storage  tanks.  E'xteri 
the  building  will  be  faced  with 
'brick.  Plans  are  complete  and 
are  now  being  taken. 


GOVERNMENT  WORK   AND 
SUPPLIES. 


Walln    Walla,    Wuali.,    Vault     SlielWne. 

The  following  bids  were  received  by 
tile  supervising  archiitect.  Treasury 
Department,  Wasihington,  D.  C.  for  in- 
statling  metal  vault  shelving  in  the 
U.  S.  .post  office  and  court  'house  at 
Walla    Walla.    Wash.: 

The  Canton  Art  .Metal  Co..  Canton, 
Ohio,   J7S2.60. 

Crown  Metal  Construction  Co.. 
Jamestown,   N.    T.,    t789. 

The  Berger  Mfg.  Co.,  Canton,  Ohio, 
(819. 

The    H.    H.    Shultz    Co..    GowandQ,    N 

Watson  Mfg,  Co..  Jamestown,  N.  T., 
$S21. 

y..  1941. 

Art  Metal  Construction  Co..  James- 
town,  N.   T.,  81,035. 

Tlie  General  Flreprooflng  Co.,  Wash- 
ington, D.  C,  {1,194.96, 

The  Van  Dorn  Iron  Works,  Cleve- 
land,   Ojhio,    Jl,30,0. 


the  con 


ucti. 


fran 


mess  buildings  at  Vancouver  Barracks. 
Wash.:  George  S.  Sherman.  Vanco'uver, 
Wash.,  construction,  $11,146. 30:  L.  A. 
Peters,  Portland.  Ore.,  plumtbing,  $1,- 
ftS5,6i),  fixtures  to  be  In  accordance 
with  government  specifications:  Mc- 
.Mlnn  Building  Co.,  Portland,  Ore,,  wir- 
ing and    lighting,    $635. 

Relnforclnj;:    Steel. 

The  following  awards  have  been 
made  for  furnishing  reinforcing  steel 
tor  use  in  the  oonstruction  of  four  sets 
of  Infantry  barracks  and  seven  double 
sets  quarters  for  coast  artillery  offi- 
cers at  Port  Mills,  P.  1.  Infantry  bar- 
racks: Trussed  Concrete  Steel  Co..  De- 
troit, Mich.,  8.S47  pieces  Kahn  trussed 
bars   f.    o.   b.    Youngstown,    Ohio,    $4,773: 


20    pii 


she 


for 


■loretyles.  f.  o. 
'nrrugated  Bar 
BO    sq  ft   Corr-i 


lesh. 


ingstown,  $5,40,<!. 
hlcago.  111.,  120,- 
.  o.  b.  Brooklyn. 
$3,628.80:  corrugated  squares  as  per 
proposal,  $696.98.  Quarters  for  artil- 
lery officers:  Trussed  concrete  Steel 
Co,.  3,4'51  pieces  Kahn  bars,  $1,531:  3,- 
472  pieces  Floretyles,  $1,308.  Corru- 
gated Bar  Co..   53,7*0  sq   ft   corrugated 
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WeJnesday,   Febi 


$217.73, 

Prnnpcctive  Bldilem. 

Speciftoations  for  work  under  the 
office  of  the  supervising  arcliilect  have 
been  furnished  to  the  following  firms 
in  addition  to  those  previously  noted 
in  these  oolumns: 
Berkeley,    Cal.,     Construction,    Feb.   18. 

J.  H.  Wiese,  City  National  Bank 
Building,   Omaha,    Neb. 

Grant   Pee,   San   Francisco,    Cal. 

Spaulding  Construction  Co.,  San 
Francisco.    Cal, 

Fluth  &  .Morton.  ISO  Jessie  street. 
San    Francisco,    Cal. 

'Campbell  BuWding  Co.,  .?aU  lyake 
City.  Utah, 

King  Lumher  Co,,   Oharlotteville.  Va, 

Thurston    &    Co..   San   Francisco.    Cal. 

A.  T.  Spence.  ISO  Jessie  street.  San 
Francisco,    Cal. 

Frank  Gallegher,  ISO  Jessie  street, 
San    Francisco,    Cal. 

Roberts.   San   Francisco,   Cal. 

Freder^i'Ck  J.  Aniweg,  Marston  Build- 
ing, San  Francisco.  Cal. 

Eugene  Schuler.  Pasadena.  Cal. 

Welch    Bros,,.  Oakland.   Cal. 

The  Wm.  Simipson  Construction  Co., 
628    Timken    Building.    San    Diego.    Cal. 

Frank  Gallagher.  I'SO  Jessie  street. 
San  Francisco.  Cal. 

Clinton   Firep-rooflng    Co..    San    Fran- 
Arthur  Arlett.  Berkeley.  Cal. 

Prank  M.  Garden  Co..  251  Kearny 
street.  San   Francisco.  Cal. 

J.  Wenderlng.  ll'O  Jessie  street.  San 
Francisco.  Cal. 

Isaac  Penny.  1059  Phelan  Building. 
San    Francisco.    Cal. 

Th«  Melton  Construction  Co..  11th 
and  H  streets  northwest.  Washington. 
D.   C. 

Gutle-ben  Bros..  Monadnock  Building 
San  Francisco.  Cal. 

Herman  Androe  Electric  Co..  135  Syr- 
acuse  street.    Milwaukee,    Wis. 

Building,  Fort   Hunchuea,  Ariz. 


The 


for 


and    one 


double  set  captains'  qu< 
blacksmith  sliop  at  Port  Huachuca, 
Ariz.,  under  bids  opened,  has  been 
has  been  awarded  to  Joe  Schloss«.r.  of 
Phoenix,  Ariz.,  at  prices  as  follows: 
Captains'  quarters,  construction.  $10.- 
060;  plumlbing.  $900,  using  Wolff  fix- 
tures; wiring  and  lighting,  $300;  blaek- 
smilh's  shop,    $1,500. 


Snn     FmncUco.     Col.,     Plna 


lUodelB. 


The  contract  for  iturnis'hing  plaster 
models  for  the  U.  S.  subtrea.sury  at 
San  Francisco.  Cal..  has  been  awarded 
to  Neumann  &  Even,  329  E.  4"th  street. 
New  York  city,  at  $986. 

San  JOMe,  Cat.,  Screens. 

The  contract  for  furnishing  door 
and  window  screens  for  the  U.  S.  post 
office  at  San  Jose.  Cal..  has  been  award- 
ed to  Santa  Clara  Valley  Mill  and 
Lumber  Co..  .San  Jose.  Cal..  at  $500; 
tiime,    9'0   days. 

San    Dlego,    Cnl..    Boiler    and    Pump. 


The 


for 


high-pressure  steamer  boiler  and  boil- 
er-feed pump  at  the  U.  S.  quarantine 
Elation,  San  Diego,  Cal,,  has  been 
awarded  to  California  Hydraulic  En- 
gineering  and   Supply   Co.,  at   $956. 


An 


npr 


valls 


among  members  of  the  House  Naval 
Committee  regarding  the  availability 
of  land  on  the  west  coast  to  be  used  as 
the  site  for  a  torpedo  repair  and'  test 
station.  Some  time  ago  an  allotment 
of  funds  was  made  for  the  acquisition 
of  terr'ttory  of  suitable  location  and 
requisite  area  for  this  purpose,  and,  as 
usual  under  such  circumstances,  the 
Navy  Department  encountered  difficulty 
in  obtaining  possession  of  the  tract 
witiiOTjt  being  cliarged.  what  was  re- 
garded by  the  naval  authorities  as  an 
excessive  price.  During  one  of  the 
hearings  before  the  House  Naval  Com- 
mittee recently  it  was  announced  that 
t'he  department  had  found  it  im,po'Ssil)le 
to  acquire  the  land'  selected  by  "Secre- 
tary Daniels  on  the  Keypo'rt  peninsula. 
Port  'Orchard  bay,  when  he  was  in  th'at 
part  of  the  country  last  July,  because 
''land'  sharks"  anticipating  tlie  gov- 
ernmental purdiase  and  increased,  the 
price  to  a  prohibitive  degree.  Tills  is 
far  from  'being  the  actual  situation,  as 
the  committee  will  be  informed  when 
Secretary  Daniels  appears  before  it. 
Condemnation  proceedings  have  been 
concluded  tills  month  and  papers  were 
forwarded  by  the  U.  S.  district  attor- 
ney to  the  Navy  Department  last  week. 
It  is  expected  that  the  property  will 
be    delivered    to    the   Navy    Department 


the 


The 


property  conde'mned  consists  of  abO'Ut 
^5  acres  of  land  and  about  four  miles 
of  tide  lands  on  the  west  shore  of 
Port  Orchard  bay.  between  Keyport 
and    Brownsville. 


-♦ 


—HALLS  &  SOCIETY  BLDGS— 


SAN  FRAINCISOO — City  Hall  heating 
and  ventilating.  Cost  not  stated.  Ar- 
chitects, Bakewell  &  Brown.  2,5:1  Kear- 
ny street.  S.  P.  Owners.  City  and 
County  of  San  Francisco.  The  lowest 
figure  reoeived  for  the  heating  and 
ventilating  of  the  new  City  Hall  was 
from  F.  P.  Walsh  for  $47,965.  No  con- 
tract has.  been  awarded.  A  complete 
list  of  the  figures  received  will  t>e 
found  under  the  heading  of  San  Fran- 


thi; 


OAKL.AND.  CAL.  -r  Auditorium.  2 
story  and  base.  Class  A  construction 
Cost  not  stated.  Architect.  J.  J.  Don- 
ovan. Security  Bank  BIdg..  Oakland. 
Owners.  City  of  Oakland.  Plans  have 
been  completed  and  approved  for  the 
preparation  of  the  site,  concrete  work, 
granite  work  and  setting  for  the  mu- 
nicipal auditorium.  Bids  are  now  be- 
ing advertised  and  will  be  opened  on 
February  26th.  Plans  and  specifica- 
tions can  lie  secured  from  the  archi- 
tect. The  work  will  be  carried  on 
under  the  superintendance  of  Architect 
Walter    Mathews. 

SACRAMENTO.  CIAL.  —  Elevator 
work.  etc..  State  Capitol.  Cost  not 
stated.  Architect.  State  Department  of 
Engineering,  Sacramento.  Owners.  State 
of  California.  Plans  have  been  com- 
pleted and  are  now  out  for  figures  for 
the  installation  of  tWo  new  elevators, 
alteration  to  the  grill  work  and  fur- 
nishing of  pneumatic  door  operating 
devices  at  the  .State  Capitol  Building. 
Bids  will  he  opened  on  March  3rd. 
Plans  and  specifications  can  he  se- 
cured from  tlie  State  Department  of 
Engineering.      An   afflcial    proposal   ap- 


othe 


colun 


of     Llli 


HOLLYWOOD.  LOS  ANGELES  CO., 
CAL. — Club  .house.  2  story  and  base, 
frame.  $2'0.000.  Architect.  Arthur  R. 
Kelly.  Story  Bldg..  L.  A.  Owners.  Hol- 
lywood Women's  Club.  Only  a  portion 
of  the  building  will  be  erected'  at  this 
time.  This  will  contain  reception 
room,  dressing  room,  kitchen,  dining 
room  and  asembly  hall  which  will  seat 
40'0  people.  Later  it  is  planed  to  con- 
struct an  auditorium.  Interior  finish 
will  be  of  pine  and  hardwood.  A  cen- 
tral heating  system  will  be  installed. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
latli.  Plans  are  being  prepared. 
* — 

HOSPITALS 


ELDRIDGE,  S'0NOM.\  CO.,  0.\L.— 
Nursery  building.  1  story  and  base, 
frame  and  concrete.  Cost  not  stated. 
Architect.  State  Department  of  Engi- 
neering. Sacramento.  Owners.  State 
of  California.  Plans  have  been  revised 
for  the  building  known  as  the  Nur- 
sery Building  for  Males,  and  hew  bids 
are  now  being  called.  These  figures 
will  be  opened  on  February  26th. 
Plans  and  specifications  can  be  secured 
from  the  State  Department  of  Engi- 
neering. Capitol  Bldg..  Sacramento.  An 
official     proposal     appears     in      another 


thi: 


YOUNTVILLE.  NAPA  CO..  OAL — 
Dairy  barn,  frame  construction.  Cost 
not  stated.  Architect,  State  Depart- 
ment of  Engineering,  Sacramento. 
Owners,  State  of  California.  A  new 
dair.v  (barn  of  frame  and  concrete  con- 
struction will  be  erected  at  the  Vet- 
erans' Home  at  Tountville.  Plaiis  have 
heen  completed  and  have  received  the 
approval  of  the  State  Board  of  Control 
and  bids  are  now  'being  taken.  Figures 
will  be  opened  in  Sacramento  on  Feb- 
ruary 27(th.  Plans  and  specifications 
can  be  secured  from  the  State  Depart- 
ment of  Engineering.  Capitol  Bldg-., 
Sacramento.  An  official  proposal  ap- 
pears in  another  column  of  this  issue. 
— « 

HOTELS. 

SAN  FRANCISCO— Hotel,  1'*  story 
and  base.  Class  A  construction,  $450.- 
000.  Architect,  G,  A.  Applegarth,  Gall 
Bldg.,  s.  P.  Owners.  'Clift  Estate.  This 
work  has  been  mentioned  here  a  num- 
ber of  times  before  The  excavating, 
foundation  work  and  steel  are  now 
complete.  The  arcliitect  is  taking  seg- 
regated figures  for  all  other  parts  of 
the  work.  The  structure  is  of  the 
Class  A  type  throughout  and  when 
complete  will  take  its  place  as  one  of 
the  foremost  hotels  on  the  Pacific 
Coast.  Covering  an  entire  Fifty  Vara 
lot  only  few  hotels  in  the  west  have 
a  greater  numfber  of  roomis.  Interior 
Is  to  the  handsomely  finished  In.  hard- 
wood, metal  and  ornamental  plaster. 
Marble,  tile  and  Caen  stone  will  be 
used   extensively. 

S.-iiN  FRANCTSao^Hotel  alterations. 
3  story  and  base.  Class  C  construc- 
tion. Cost  not  stated.  Architects. 
Welsh  &  Carey.  Merchants'  National 
Bank  Bldg..  S.  P.  Owner.  A.  Paladlnl. 
The  building  located  at  the  corner  of 
Pine  and  Leidesdorff  streets,  and  for 
the  passed  two  years  used  as  stores 
and  lofts,  is  to  'he  altered  Into  a  room- 
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stores.  Upper  two  floors  will  rontain 
about  50  gruest  rooms  and  several 
liaths.  The  work  will  include  new  in- 
terior partitions,  plastering,  electric 
work,  painting,  plumlling-  and  mill 
work.      Plans   are   now  being-   prepared. 

PETALUMA,  S0NO.M.\  OO.,  CAL.— 
Hotel  and  stores,  4  story  and  base, 
britik  and  steel.  Cost  not  stated.  Ar- 
chitect, Brainerd  Jones.  Petaluma. 
■Owners,  Petaluma  Development  Co. 
Tlie  building  will  be  erected  on  a  cor- 
ner site  and  will  be  arranged  for 
stores  on  the  first  floor  besides  the 
hptel  office,  dining  room  and  lobby, 
l/pper  floors  will  contain  in  the  neigh- 
borhood of  70  guest  rooms,  a  number 
of  public  and  private  baths.  In.terlor 
linish  will  be  of  pine  and  redwood. 
Some  ornamental  plaster  will  be  used 
in  the  lobby.  There  will  be  steam  heat, 
a  hot  water  system  and  vacuum  clean- 
ing. .  EKterior  of  the  building  will  be 
faced  witb  pressed  brick.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Patent  store  fronts  are 
specified.  Plans  are  complete  and  fig- 
ures' will  be  called  for  at  once. 

PASADEMA.  LOS  ANGELES  CO., 
CAL. — Hotel  addition,  3  story  and  base, 
frame.  Cost  not  stated.  Architect®, 
Greene  &  Greene,  Boston  Bldg.,  Pasa- 
dena. Owners,  Vista  del  Arroyo  Hotel 
Co.,  F.  M.  Fowler.  Mgr.  The  new  por- 
tion of  the  hotel  will  be  erected  on 
property  adjoining  the  present  build- 
ing at  les  South  Grand  avenue,  and 
will  contain  in  addition  to  the  lobby, 
parlors,  reception  hall  and  dining 
rooms  about  75  guest  rooms  witli  prl 
vate  baths.  Interior  finish  will  l>e  of 
pine  and  hardwood  witb  some  orna- 
mental plaster.  There  will  be  steam 
heat  and  hot  water  supply.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster  on  metal  lath.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Plans  are  now  being 
prepared. 

HOLLYWOOD.     LOS    ANGELES    CO., 
CAL. — Hotel,    5    story   and  base.      Class 
B      construction,      »75,000.        Architect, 
Leonard  L.  Jones,  I.   W.   Hellman   Bldg., 
L,  A.     Owner,  C.  N,  Clinch.     The  build- 
ing 'will    be    erected    at    the    northwest 
corner    of      Whitney      and      Hollywood 
'     avenues    and    will   be    known      as      the 
I     Foothill      Hotel      The      structure      will 
I     cover  an  area  of  6o  by  90  feet.     There 
I     will   be    three   stores   besides   the    hotel 

I     lobby   and    offices    on    the    first    floor.      A 
grill,    ibai-ber     shop     and     billiard     hall 
I     will  occupy  the  basement.  Upper  floors 
floors     will     contain     in     tlie     neighbor- 
hood   of    70   guest    rooms   and    10   baths. 
There   will  be     steam     .heat,      elevator 
I     service,    hot    water    supply    and    vacuum 
cleaning.     Bath   rooms   will  be   finished 
I     in    tile    and      will      have      composition 
.     floors.      There    will      be      patent      store 
fronts    and    metal     window    sash     and 
frames.      Exterior    of    the    building   will 
[     be    faced    with    pressed    brick.       Plans 
[    -are    nearly    complete.      Bids    will      be 
'    taken  by  the  owner. 

LA    CANADA,    L0«    ANGELES      CO., 

k    CAL. — Hotel,    3    story   and   ibase,    brick. 

f    Cost    not    stated.      Ardiitects,    Eisen    & 

9    Son,     Wilcox       Bldg.,      L.     A.      Owner's 

name    withheld.      The      building      will 

have   a  frontage  of   40fl   feet,    the   main 

section  being   144   by   60   feet   witli    two 

lateral    wings    extending    in    the    rear. 

There  will  he   a   large  lobby   and    office. 

parlors,    dining    room    and    kitchen    on 

tile    first   floor.     Upper   floors   will   con- 
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tain  about  150  guest  rooms  with  pri- 
vate baths.  Hardwood  and  pine  trim 
will  be  used.  There  will  be  steam  heat, 
hot  and  cold  running  water,  vacuum 
cleaning  and  metal  window  sash  and 
frames.  All  bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now 
being  prepared. 

GEORGETOWN,  WASH.  —  Hotel,  2 
story  and  base,  brick,  $30,000.  Archi- 
tect, Charles  H.  Bebb,  Denny  Bldg.. 
Seattle.  Owners.  Hortoh  Estate.  The 
building  will  cover  an  area  of  114  by 
140  feet.  There  will  be  a  number  of 
stores  besides  the  Ijotel  lobby  and 
entrance  on  the  first  floor.  Upper 
floor  will  contain  80  guest  rooms,  and 
public  and  private  baths.  Plans  pro- 
vide for  steam  .heat,  hot  and  cold  run- 
ning water.  Interior  finish  will  be  of 
pine  througl]out.  There  will  be  patent 
store  fronts  and  plate  glass  windows. 
Exterior  of  the  building  will  'be  faced 
with  pressed  brick.  Plans  are  nearly 
complete  and  contracts  will  be  let  in 
about   ten    days. 

LOS  ANGELES.  CAL.— Hotel,  4  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect,  Charles  Gordon,  In- 
vestment Bldg.,  L.  A.  Owner,  Verne 
Carter  The  building  will  be  erected 
on  Hill  street  between  nth  and  12th 
streets,  and  has  been  designed  to  con- 
tain about  715  rooms,  SO  per  cent  of 
which  will  have  private  baths.  There 
will  be  steam  heat,  elevator  service, 
metal  window  sas,h  and  frames  and  a 
hot  water  supply.  Interior  finish  will 
be  of  pine  and  hardwood.  Some  orna- 
mental plaster  will  be  used.  Marble 
and  tile  will  be  used  in  the  lobby.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing will  be  faced'  with  pressed  brick. 
Plans   are   now  being  prepared. 

POMONA,  LOS  ANGELES  CO.,  OAL. 
— Hotel,  3  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Architects, 
Blanchard,  Greene  &  Tifal,  Van  Nuys 
BId.g.,  L.  A.  Owners,  T.  W.  Newman 
and  associates.  The  building  will  be 
erected  at  tlie  corner  of  Palomares  and 
Garey  streets,  and  will  cover  an  area 
of  200  by  2'58  feet.  The  first  floor  will 
contain  eight  stores,  hotel  lobby,  par- 
lors, sample  rooms,  dining  room  and 
dance  hall.  Upper  floor  will  contain 
110  guest  rooms  and  50  baths.  One 
wing  of  the  building  will  be  arranged 
for  a  theatre  seating  1.200  people. 
Plans  provide  for  two  elevators,  steam 
heat,  vacuum  cleaning,  metal  window 
sash  and  frames  and  a  hot  water  sup- 
ply. Interior  finish  will  be  of  pine  and 
hardwoods.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
will  be  ready  for  figures  about  the  end 
of    February. 

Contracts    Awarded. 

LOS  ANGELES,  CAL.— Hotel.  4  story 
and  base,  brick.  $76,000.  Architect, 
Charles  Gordon,  Los  Angeles  Invest- 
ment Bldg.,  L.  A.  Owner.  Verne  Car- 
ter. Contractors.  Dutro-Wren  Con- 
struction Co.,  Van  Nuys  Bldg.,  L.  A. 
Contract    price.    $76.0i)il.  ( 

■ ♦ • 

RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

.1.\N  ritANCISir-O- CaT-  barn  ad.li- 
tion.  I  story  and  basement,  reinforced 
concrete,  $60.tlOO.  Architect,  Archi- 
tectural   Department,     Temporary    City 


Hall,  s.  F.  Owners,  City  and  County 
of  San  Francisco.  Plans  are  conuplete 
and  out  for  figures  for  tlie  one-story 
addition  to  the  Municipal  car  barns  at 
First  avenue  and  Presidio.  Tlie  addi- 
tion will  cover  a  large  ground  area 
and  will  be  similar  in  construction 
and  design  to  the  present  building. 
Rtinforced  concrete  walls  and  floor 
will  be  used.  Roof  will  be  of  clay  tile. 
Interior  finish  will  be  of  pine.  'Special 
electric  installations  are  to  be  made. 
Exterior  of  the  building  will  be  faced 
witli  cement  plaster.  Plans  can  be  se- 
cured from  the  Department  of  Archi- 
tecture. Bids  will'  be  opened  by  the 
Board  of  Public  Works  on  February 
ISlh.  An  official  proposal  appears  in 
another  column  of  this  issue. 
Contrncts   Awarded. 

PORTLAND,  ORE.— Railroad  office,  3 
story  and  base,  reinforced  concrete. 
125,000.  Engineer,  .Mr  Boschke,  care 
O.-W.  R.  and  N.  Co.,  Portland,  Own- 
ers, Oregon-Washington  Railroad  and 
Navigation  Co  Contractors,  Moore 
Bros.,  40'6  East  37th  street.  Portland. 
Contract  price,   $25,000. 

• 

RESIDENCES. 

SAN  PR.^NCI.SOO— Residence.  3  story 
and  base.  frame,  $15,000.  Architect, 
Edward  E.  Young,  2-51  Kearny  street, 
S.  P.  Owner,  Mathew  A.  Little,  1347 
4th  avenue,  S.  F.  The  dwelling  will  be 
erected  on  the  south  side  of  Washing- 
ton street  east  of  Spruce,  and  has  been 
designed  for  a  ten-room  house  with 
baths  and'  sleeping  porch.  Interior  fin- 
ish will  be  of  pine,  red'WOOd  and  red 
gum.  There  will  be  a  centrail  heating 
system,  probably  warm  air  beat  and 
open  fire  places.  Oak  floors  will  ibe 
used  'In  the  principal  rooms.  Mantels 
will  be  of  brick  and  tile.  Bath  rooms 
will  have  tile  floors  and  wainscot  and 
will  be  equipped  with  showers.  A 
vacuum  cleaning  system  will  be  in- 
stalled and  automatic  water  heaters. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath, 
rustic  and  a  veneer  base.  Plans  are 
complete  and  the  work  will  be  done  by 
Day    Labor. 

S.\N  FRANCISCO — Ornamental  stone 
work.  Cost  not  stated.  Architect.  G. 
A.  .Applegartb.  Call  Bldg..  S.  F.  Own- 
er, A  B.  Spreckels.  Architect  Apple- 
garth  is  now  completing  plans  for  the 
ornamental  stone  work  'for  the  garden 
walls  and  garage  for  the  $2'50.000  res- 
idence of  Mr.  Spreckels  at  tlie  north- 
west corner  of  Washington  and  Octa- 
vla  streets.  Bids  will  be  called  for  on 
this  work  at  once. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $2,500.  Architect, 
none.  Owners.  Costello  and  Deerick, 
93  College  avenue,  S.  F.  This  house 
lias  been  designed  for  a  six-room 
dwelling  and  will  be  erected  on  the 
east  side  of  1.9th  avenue  north  of  Anza. 
Interior  finish  will  be  of  pine  and  red- 
wood with  oak  floors  In  the  principal 
rooms.  There  will  be  a  large  open 
fire  place  in  the  living  room  with  a 
tile  mantel.  Bath  room  and  kitchen 
will  have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  rustic.  Plans  are  in  the  hands 
nf  the  owners  who  will  do  the  work 
by  Day  Labor.  Materials  are  now  be- 
ing   purchased. 

SAN  FRANCISCO — Residence.  2  story 
and      base,      frame,     $7,0'0'0.      Architect, 
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none.  Owner.  Frank  Pegel.  366  10th 
arvenue.  S.  F.  The  dwellinsr.  designed 
for  an  elg-M-room  house  with  baths 
and  sleeping  porcli.  will  toe  erected  on 
the  north'west  corner  of  Geary  and 
Jordan  avenue.  Interior  will  be  fin- 
ished in  pine  and  hardwood  veneer 
with  oak  floors  in  the  living  room, 
dininig-  room  and  reception  hall.  There 
will  he  furnace  heat  and  open  flre 
pH'aces.  Mantels  will  be  of  tile  and 
brick.  Plans  provide  for  autom-atic 
water  heater  and  vacuum  cleaning 
system.  Bath  rooms  will  have  oompo- 
sitioin  floors  and'  tile  wainscot.  Exte- 
rior of  the  dwelling-  will  be  covered 
with  cement  plaster  on  metal  lath  and 
shingles.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  All  materials 
are  no-w  being  purchased. 

OAKLAND,  CAt.. — Kesid'ence,  2  story 
and  ibase.  frame,  J4,500.  Architect, 
none.  Owners,  Banning  and  Stewart, 
oSl'S  Broadway,  Oakland.  The  dwell- 
ing .has  been  designed  for  an  eight- 
room  house  with  bath  and  sleeping 
porch  and  will  he  erected-  on  the  west 
side  of  Bel-grave  north  of  Florence. 
Interior  flnislh  will  be  of  pine  and  red- 
wood with  some  white  enamel.  Oak 
floors  will  be  used  in  the  living  and 
dining  rooms.  "  There  will  be  furnace 
heat  and  open  flre  places.  Mantels  will 
be  of  tile  or  brick.  Bath  room  will 
have    composition    floor   and    tile   wain- 
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be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
BERKELEY,  ALAMEDA  CO..  OAL.— 
Residence,  2  story  and  .base,  frame, 
13,000.  Architect,  none.  OTvners.  F.  R. 
Peake  Co.,  2I'2.7  University  avenue, 
Berkeley.  The  dwelling  will  contain 
seven  rooms,  sleeping  porch  and  a 
bath.  All  interior  finish  will  be  of  pine 
or  redwood.  Oak  fioors  will  be  used 
in  the  living  and  dl.Ting  rooms.  There 
will   be  open   fire  places  and   tile   man- 
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he  installed.  Bath  room  will  be  fin- 
ished in  tile.  Exterior  of  the  house 
will  he  covered  with  cement  plaster  on 
metal  lath.  Plans:  are  con-^plete  and 
the  work  will  be  done  by  Day  Labor. 
Materials  are  now  being  purchased. 

OAKLAND.  CAL.— Residence,  2  story 
and  base.  frame.  13.500.  Architect, 
none.  Owner,  Leo  L.  Nichols,  Mac- 
donough  Bide..  Oakland.  The  dwell- 
ing has  been  designed  for  a  seven- 
room,  house  and  will  be  erected'  on 
Wiilker  avenue  near  Weldon.  Interior 
will  ibe  finished  in  pine  and  redwood. 
Oak  floors  will  be  used  in  tlie  principal 
rooms.  Tliere  will  be  furnace  heat  and 
open  flre  places.  .Mantels  will  be  of 
brick.  Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  An 
automatic  water  1  eater  will  be  in- 
stalled. Tile  wainscot  will  also  be  hsed 
in  the  kitchen.  Exterior  of  the  house 
will  he  covered!  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
work  will  be  done  by  Day  Labor. 

OAKLAND.  CAL.— Bungalow,  1  story 
and  base,  frame.  J3.000,  Architects. 
Hutchinson  Bros..  470  13th  street.  Oak- 
land. ■  Owner.  M.  C.  Vaughn.  The 
dwelling  will  be  erected  in  the  Fourth 
Avenue  Terrace,  and  has  been  designed 
for  a  six-room  house  with  bath  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and-  redwood.  Oak  floo-rs 
will    be    used    in    the    principal    rooms. 
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Bath  room-  and  kitchen  will  have  tile 
wainscot.  There  will  be  furnace  heat 
and  open  flre  places.  .Mantels  will  be 
of  llle  and  brick.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  The  work  will 
be  done  hy  Day  Lahor  under  the  direc- 
tion of  the  architects. 

BBRKB.LEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  John  Hud- 
son Thomas,  First  National  Bank  Bldg., 
Berkeley.  Owner.  Dr.  E.  L.  Loring. 
The  house  will  be  erected  in  Bushnell 
Place  and  will  contain  eight  rooms  and 
baths.  A  garage  will  also  be  erected 
on  the  lot.  Interior  flnish  will  be  of 
pine    and    hardwood    veneer     with     oak 
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and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  An  au- 
tomatic water  heater  will  be  installed. 
Bath  rooms  will  be  finished  in  tile  and 
tile  wainscot  will  also  be  used  in  the 
kitchen.  Exterior  of  the  house  will  be 
covered'  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being   taken. 

OAKLAND,  CAL. — Residence,  2  story 
and  hase.  frame.  $4,000.  Architects. 
Hutchinson  Bros..  470  I3th  street.  Oak- 
land', Owner.  M.  C.  Vauglin.  The 
house  will  be  erected  in  the  Fourth 
Avenue  Terrace  Tract,  and  will  contain 
seven  rooms  and  bath.  All  interior  fin- 
ish will  he  of  pine  or  redwood.  Oak 
fioors  will  be  used  in  the  living  room, 
dining  room  and  reception  liall.  There 
will  be  furnace  heat  and  open  flre 
places.  .Mantels  will  be  of  tile.  Bath 
room  wild  have  comiposition  floor  and 
tile  wainscot.  An  automatic  water 
heater  will  be  Installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  work  will  -be  done  by  Day 
Lalbor.  All  materials  will  be  purchased 
through    the    office    of    the    architects. 

SACRAMENTO.  CAL.— Residences,  1 
and  2  story,  frame.  Cost  not  stated. 
Architect,  none.  The  following  Day 
Labor  jobs  are  reported  as  about  to 
be  started  In  Sacramento:  Ernest  G. 
Ball.  Ohio  avenue,  Sa'cramento,  2.  1 
story  frame  bungalows,  $1,&0'0  and  $2,- 
400-.  Wright  and  Kinibrough.  817  J 
street.  -Sacramento.  8.  1  story  frame 
bungalows.  »2.70'O  each. 
SACRA,MlENTO.  CAL.  —  Residence,  2 
story  and  base,  brick.  $25,000.  Archi- 
tects, 'Wooilett  &  Woollett,  Newhall 
Bldg.,  -.S.  F.  Owner.  James  .Mull.  This 
house  will  contain  in  the  neighborhood 
of  12  rooms,  several  haths  and  sleep- 
ing porch.  Interior  will  be  handsome- 
ly finished  in  pine  and  hardwoods  with 
some  wliite  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  he  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  ibrick 
or  tile.  Plans  include  vacuum  olean- 
ing  and  automatic  water  heater.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. Exterior  of  the  dwelling  will  be 
f-a-eed  with  pressed  brick.  Plans  are 
teing  prepared. 

SAN  JOSE.  -SANTA  CLARA  CO..  CAL. 
—Bungalows,  1  story,  frame.  Cost  not 
stated.  Arehltect,  none.  The  follow- 
ing Day  Labor  jo'bs  are  reported  as 
about  to  be  started  in  San  Jose:  W. 
H.  Haskins.  San  Luis  Obispo.  6  room 
bungalow,  $3,000;  Frank  Pascoe,  333 
North'  14th  street.  5  room  bungalow, 
$1,800:      J,    T.    Walsh.    196    North       3rd 
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street,  -6  room  bungalow,  $2,1»0';  F.  B. 
Tutlle,  8  Aoacla  Tract,  5  room  bun- 
galow, $1,550.  and  Mrs.  Morris  Jensen, 
275  North  8th,  residence  alterations. 
J1,00«. 

SAN  FRANClSCO^Residences.  4,  2 
story  and  base,  frame,  $4,000  each.  Ar- 
chitect. A,  W.  Smith.  1010  Broadway. 
Oakland.  Owners.  Pockman  &  Co.. 
371,h  avenue  and  Geary  street,  S.  F. 
These  houses  will  be  erected  in  what 
is  known  as  Lincoln  Manor.  iEiach  of 
the  dwellings  will  contain  seven  rooms 
and  bath.  Interiors  will  be  finished 
in  pine,  oak,  mahogany  and  gum.  Oak 
floors    will    he    used    in    the      principal 


The 


fur 


open  flre  places.  Mantels  will  he  of 
tile  and  brick.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Automatic  water  heaters  will  be  in- 
stalled. Exteriors  will  he  cowered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
he  done  by  Day  Labor.  Owners  will 
purchase  all  materials. 

SAN  FRANCISCO— Residence.  2  story 
and  hase,  frame,  $2,50'0.  Architect, 
none.  Owner.  F.  Nelson.  30  Presidio 
Terrace.  'S.  F.  The  dwelling  will  ibe 
erected  on  the  west  side  of  10th  ave- 
nue north  of  Pulton,  and  has  been 
designed  for  a  six-room  house  with 
bath.  All  interior  flnish  will  he  of 
pine  or  redwood.  Some  oak  floors  will 
be  used.  There  will  he  a  large  open 
fire  place  in  the  living  room  with  a 
tile  or  brick  mantel.  Bath  room  and 
kitchen  will  have  tile  wainscot.  An 
automatic  water  heater  is  specified. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  cement  plaster  ion 
metal  lath.  Plans  are  complete  and 
work  will  'be  done  by  Day  Labor. 

OAKLAND.  CAL. — Residence.  2  story 
and  'base,  frame,  $4,000.  Architect, 
none.  Owner.  F.  T.  Malley.  SOO'I  Grove 
street.  Oakland.  The  dwelling  will  be 
erected  at  the  northwest  corner  of 
Grand  avenue  and  Cottage  street  and 
lias  been  designed  for  an  eight-room 
bouse  with  Itath  and  sleeping  porch. 
Interior  Hnlsh  will  be  of  pine  with 
.■■ome  elm  panels.  Hardwood  floors  will 
te  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  .heat  and  open  fire  places. 
Mantels  will  he  of  brick  and  tile.  Bath 
room  will  have  tile  wainscot  and  com- 
position fioor.  An  automatic  water 
lieater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  piaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
i>t  the  owner  who  will  do  the  work  by 
Iia.\-    Labor. 

O.VKLA-ND.  CAL..  —  Bungalow,  H4 
story  and  base,  frame,  $2,-500,  Archi- 
tects-, The  Elite  Planners,  1.8'44  «th 
avenue,  Oakland.  Owner,  W.  C.  Kee- 
ler.  The  bouse  will  contain  six  rooms 
and  bath,  and  will  he  erected  on  Mel- 
rose avenue.  Interior  will  'be  finished 
in  pine  and  redwood  with  oak  floors 
In  the  'Principal  rooms.  There  will  be 
an  open  fire  place  in  the  living  room 
with  a  tile  mantel.  Bath  room  and 
kltrtien  will  have  tile  wainscot.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
'be  done  by  Day  Lajbor. 

OAKLAND,  CAL. — Bungalow,  1  story 
and  'base,  frame,  $2,000.  Architecls.  The 
Elite  Planners.  1844  5th  avenue.  Oak- 
land. Owner.  J.  B.  Pippen.  The  dwell- 
ing  will     be      erected     on     Oamhridge 
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street  In  Broadmoor  Manor,  a 
been  designed  to  contain  five 
and  bath.  All  interior  finish 
of  pine  or  redwood.  Oalt  floors 
used  in  two  of  the  rooms.  Thi 
be  a  large  open  Are  place  in  the  living 
room.  Mantel  will  be  of  tile.  Tile 
wainscot  w'ill  be  used  in  the  bath 
room  and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  work  will  be 
done  by  Day  LaJbor. 

SACRAMENTO,  CAL.— Bungalows.  2, 
1  story  and  base,  frame,  $2,200  and 
H.dOO,  Architect,  none.  Owners,  L. 
A.  Averlll,  21  Clunes.s  avenue,  and  .1.  B. 
Lunder^'ille.  1912  30th  street.  These 
two  houses  will  be  finished  in  pine  and" 
redwood.  Oak  floors  will  be  used  In 
the  principal  rooms.  There  will  be 
open  Are  places  and  tile  mantels,  Bath 
rooms  and  kitchens  will  have  tile 
wainscot-  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  for  each  are  In  the  hands  of  the 
respective  owners  who  will  do  the 
work   by   Day   Liabor. 

LOS  ANGELES,  CAU— Residence,  2 
story  and  base,  frame.  Cost  not  stat- 
ed. Architect,  Elmer  Grey,  Wright 
and  Callender  BIdg,,  L.  A.  Owner,  W, 
H.  Brophy,  The  dwelling  will  be  erect- 
ed on  Wilshlre  Boulevard,  and  has 
been  designed  for  a  fourteen-room 
house  with  four  baths  and  sleeping 
porches,  A  two-story  frame  garage 
with  sleeping  rooms  and  bath  in  the 
second  story  will  also  be  erected  on 
the  grounds.  Interior  finish  of  the 
residence  will  be  of  pine,  white  cedar, 
birch  and  white  enamel.  Oak  floors 
will  be  used  in  tlie  principal  rooms. 
Plans  provide  for  furnace  heat,  open 
fire  places,  vacuum  cleaning  and  auto- 
matic water  heaters.  Mantels  will  be 
of  tile  and  brick,  Bath  rooms  will  be 
finished  in  tile  and  will  be  equipped 
with  showers.  E.xterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter and  half  timber  above  the  second 
floor  line,  and  the  brick  veneer  below. 
Plans  are   nearly   ready   for  figures. 

SAX  PRANCISOO  —  Residence.  114 
story  and  base,  frame,  $3,0(10,  Archi- 
tect none.  Owner,  Andrew  Lyon,  182 
Liberty  street,  S,  P.  The  dwelling, 
which  ha 
room     hoi 


n    designed    for 
ill    he    erected 


west  side  of  Belv 
street.  Interior  fl 
and  redwood   with 


uth 


on  the 
of  17th 
of  pine 


h  will  be 
>me  hardwood  ve- 
neer in  the  living  room  and  dining 
room.  Oak  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.     Exterior  of  the  dwelling 
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veneer  base.  Plans  are  comiplete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  All  materials 
are    now    being   purc.liased, 

SAX  FRANCISCO  —  Residence.  I'/i 
story  -and  base,  frame,  $3,100.  Archi- 
tect, O.  E.  Evans,  2367  Mission  street,  S. 
F,  Owners,  William  and  Hilda  Beguhl, 
422  Lisbon  street.  S.  F.  The  dwelling 
.has  been  designed  for  a  six-room  house 
•ill  he  erected  on  Lisbon  street 
.f  Persia.  Interior  flnish  will  be 
ml  redwood  Oak  floors  will  he 
in  the  principal  rooms.  There 
•-   a   large  open   fire  place 


and 


living  room  wit 
room  and  kitchen  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  Installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
All  materials  are  now  being  purchased. 

RICHMOXD,  CONTRA  OOSTA  CO.. 
CAL.— Residences.  G.  1  and  2  story, 
frame,  $1,800  to  $3,500,  Architect,  none. 
Owners,  California  Home  Builders, 
Richmond.  Tliese  houses  have  been  de- 
signed to  contain  from  five  to  seven 
rooms,  and  will  be  erected  In  a  new 
tract  recently  opened  in  the  city  of 
Richmond.  Interiors  will  ,be  finished 
In  pine  and  redwood.  Oak  floors  will 
be  used  in  the  principal  rooms.  Fur- 
nace heat  will  be  specified  in  the  larger 
houses.  All  of  the  dwellings  will  have 
open  Are  places  and  tile  or  brick  man- 
tels. Bath  rooms  and  kitchens  will 
have  tile  wainscot.  Automatic  water 
heaters  are  specifled.  Exteriors  will 
be  covered  with  rustic,  shiplap.  shin- 
gles and  cement  plaster  on  metal  lath. 
Plans  are  In  the  hands  of  the  owners 
w.ho  will  do  the  work  by  Day  Labor, 
ilaterials  are    now    being   purchased. 

FRESNO.  FRESNO  CO.,  CAL. — Resi- 
dences. 5.  1  and  2  story,  frame.  Cost 
not  stated.  Architect.  Eugene  Mathew- 
son.  Forsythe  Bidg.,  Fresno.  Owner,  W, 
G.  Cochrane.  These  houses  will  con- 
tain from  six  to  eight  rooms  with 
baths  and  sleeping  porches.  Interior 
flnish  will  be  of  pine,  redwood  and 
hardwood  veneer.  Oak  floors  will  be 
used  in  the  principal  rooms.  The  larger 
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jf  tile  and  brick.  Til 
and  composition  floors  will  1 
the  bath  rooms.  Automatic  water  heat- 
ers are  also  specified.  Exteriors  will 
be  covered  with  rustic,  shiplap  and 
cement  plaster  on  metal  lath.  Plans 
are    being   prepared. 

FREJSXO.  FRESNO  CO.,  CAL— Res- 
idence. 2  story  and  base,  frame,  $15,000. 
Architect.  Eugene  .Mathewson.  For- 
sythe Bidg..  Fresno.  Owner.  Arthur  W. 
Goodfellow.  The  dwelling  will  be 
erected  on  Ventura  avenue  and  will 
contain  ten  rooms,  three  baths  and 
sleeping  porch.  Interior  flni*li  will  be 
of  pine.  oak.  mahogany  and  white 
enamel.  Oak  floors  will  be  used  in  the 
principal  rooms.  There  will  he  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Automatic  water 
heaters  are  specified.  Bath  rooms  will 
have  composition  floors,  tile  wainscot 
and  showers.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  com- 
pleted. 

LOS  AXGELBS.  CAL.— Residence.  2 
story  and  base,  frame.  Cost  not  stat- 
ed. Architects.  Eisen  &  Son.  Wilcox 
BIdg..  L.  A.  Owner.  E.  H.  Kennard. 
The  dwelling  will  be  erected  on  Virgil 
avenue,  and  has  been  designed  for  a 
sixteen  room  house  with  two  baths  and 
sleeping  porcli  A  garage  will  also  be 
property.      Interior    of 
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story  and  base,  brick,  $20,000.  Archi- 
tect, J,  S.  Cote,  Haight  Bldg.,  Seattle, 
Owner's  name  withheld.  Contractor, 
A.  E.  Berry     Contract  price,  $20,000, 

APARTMENT  HOUSE— 3  story  and 
base.  Class  C  construction,  $50.0«0. 
Los  Angeles.  Cal.  Architects.  C.  F. 
Borlon  &  Co.,  Hibernian  Bldg,.  L.  A. 
Owner,  Claude  L  Ro-ss.  Contractors, 
C.  P.  Borton  &  Co,  Hibernian  Bldg.,  U 
A,       Contract    price,     $50,000. 

BEVERLY  HILLS,  LOS  ANGELES 
CO.,  CAL. — Residence,  2  story  and  base, 
frame.  Cost  not  stated.  Architects, 
.Milwaukee  Building  Co.,  Wright  and 
Callender  Bldg.,  L,  A,  Owner,  Dr.  Nor- 
man Bridge.  Contractors,  Milwaukee 
Building  Co.,  Wright  and  Callender 
Bldg.,  L.  A.  Contract  price  not  stated. 
Note:  The  dwelling  will  contain  12 
rooms  and   four  baths. 

♦ • 

SCHOOLS. 

GRIDLEY.  BUTTE  CO..  CAI^-SChool. 
1  story  and. base,  reinforced  concrete, 
$22,000.  Architects.  Smith  &  Stewart, 
244  Kearny  St..  S.  P.  Owners.  Gridley 
School  District.  The  building  has  been 
designed  In  the  Mission  style  and  will 
cover  an  area  of  142  by  90  feet.  Con- 
struction will  be  of  the  semi-fireproof 
type.  There  will  be  six  class  rooms 
and  a  large  assembly  hall.  Interior 
Hnisli  will  be  of  pine  with  maple  floors 
in  I  lie  class  rooms.  Plans  provld-e  for 
a  plenum  system  of  heating  with  oil 
burning  equipment.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  now  nearly  com- 
plete and  figures  will  be  taken  in  the 
course  of  three  weeks.  Further  men- 
tion  will   be   made    of   the    work. 

SACRA.MBNTO.  CAL— School.  2  story 
and  base,  brick.  $180,000.  Architects, 
Shea  &  Lofquist,  Bankers'  Investment 
Bldg..  S.  F.  Owners.  Sacramento  School 
District.  The  building  will  occupy  an 
entire  city  block  and  will  contain  I'S 
class  rooms,  assembly  hall  and  teacli- 
finlshed 
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will  be  steam  heat,  vac- 
inlng  system  and  program 
Besides  the  class  rooms  plans 
for    manual    training    and    do- 
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toilets.      Exterior   of    th 
be  faced  with  pressed  brick, 
complete    and    figures    are    n 
taken.      Bids    will    be    opened 
ruary  27th. 

.MOXTBRET.  MONTEREY  CO..  CAL. 
.School.  1  story  and  ba.se.  concrete  and 
frame.  $35,000.  Architect,  W.  H.  Weeks, 
75  Post  street,  S.  F,  Owners,  .Monterey 
School  District.  The  building  will  con- 
tain seven  class  rooms,  assembly  hall, 
principal's  office  and  teachers'  rooms. 
Interior  flnish  will  be  of  pine  with 
some  maple  floors.  There  will  be  a 
central  heating  system,  probably  warm 
air  and  oil  burning  furnaces.  Pro- 
gram clocks  and  vacuum  cleaning  are 
also  specified.  Exterior  of  the  build- 
ing will  he  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  figures  are  .being  taken.  Bids  will 
he  opened  on  Fe»iruary  2nth.  Plans 
can  be  secured  from  the  architect  In 
this  city. 

BALMS,    L03   ANGELES   CO.,    CAL. — 


20 

School.  1  story  and  base,  brick.  Cost 
not  stated.  Architects.  Dennis  &  Hew- 
itt. Pay  Bldg..  L.  A.  Owners,  Palms 
School  District.  The  lowest  bid  for  the 
general  construction  of  this  building 
was  presented  'by  Huntsberger-Reed 
Co..  but  arrived  twenty  minutes  late 
and  was  contested.  All  bids  for  the 
general  construction  were  rejected 
and  new  figures  will  he  advertised. 
Bids  for  the  heating  and  ventilating, 
plum'hing  and  electric  worlc  were  taken 
under  advisement. 

Contracts   Awarded. 

GLElNDORA,  LO.S  ANGELES  CX3., 
CAL. — School,  1  story  and  base,  brick, 
S24,,>58.  Architects,  Allison  &  Allison, 
Hibernian  Bldg.,  L.  A.  Owners.  Glen- 
dora  School  District.  Contractors,  Cro- 
well  &  Sutton,  744  San  Pedro  street,  L. 
A.,  plumbing.  Contract  price  not  stat- 
ed. Munger  &  Munger,  Pasadena,  heat- 
ing and  ventilating.  Contract  price  not 
stated. 

ROSE  OITT,  ORE.— School.  3  story 
and  tiase.  brick  and  tile.  $20.2W(J,  Ar- 
chitect. Joseph  Jacoberger.  Board  of 
Trade  Bldg.,  Portland.  Oivners.  Sisters 
of  the  Holy  Child.  Contractor.  John 
Almeter.  Bast  12th  street  and  Ash. 
Portland.     Contract   price,   $20,280. 
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SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


KIVK  COU.\TlK.S.  L-ALiIPORNIA— 
State  Highway  work.  Cost  not  stated. 
Engineer.  State  Highway  Commission, 
Forum  Bldg.,  Sacramento.  Owners, 
State  of  California.  Bids  were  opened 
on  February  2nd  by  the  State  Highway 
Commissi'on  for  the  construction  of 
highways  in  five  different  counties.  A 
complete  list  of  these  figures  will  be 
found  under  the  heading  of  San  Fran- 
cisco in  this  issue.  Only  the  total 
amount  of  the  bids  submitted  are  given 
and  parties  interested  in  unit  prices 
and  materials  furnished  .by  the  state 
can  secure  offlcia]  records  by  calling 
at  this  office  where  such  data  is  on  file. 

KINGSBURG.  FRBSNO  CO.,  CAL.— 
Sewer  system.  Cost  not  stated.  En- 
gineer, Fi^nk  A.  Lathrop,  Los  Angeles. 
Owners.  City  of  Kingsburg.  Bids 
opened  for  this  work  show  C.  D.  Vin- 
cent low  at  117,906.54.  Bids  were 
taken  for  the  work  as  a  whole,  tor  any 
or  all  niaterial  f.  o.  b.  Kingsburg.  and 
for  Uie  labor.  A  complete  list  of  the 
bids  as  opened  will  be  found  under  the 
heading  of  Fresno.  Modesto.  Stanis- 
laus   and    Central    California       in       this 

Contract*    .1  warded. 

S.\M  RAFAEL,  MARIN  CO..  CAL.— 
Electroliers.  Cost  not  stated.  Engi- 
neer's name  not  given.  Owners,  City 
of  San  Rafael.  Contractor.  Pacific  Fire 
E-\tingui.sher  Co  .>^  F.  Contract  price 
for    97    eleclroli.i>    $U,16:,. 


STORES, 

SAN  FRANCISCO — Stores  and  lofts.  2 
story  and  base,  brick,  $3  000.  Archi- 
tects. O'Brien  Bros..  Clunie  Bldg..  S.  E. 
Owner.  C   Demetrak.   The  building  will 


cted 


Con 


-of  Drumm.  and  will  have  a  frontage  of 
2i5  feet  toy  a  depth  of  60  feet.  Three 
of  the  walls  are  now  standing.  Inte- 
rior finish  will  be  of  pine.  There  will 
he  patent  store  fronts  and  plate  glass 
windows.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 


are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

LOS  ANGELES,  OAL — Stores  and 
lofts,  7  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  -Architects. 
Mayberry  &  Parker.  Pacific  Electric 
Bldg..  L.  A.  Owner,  John  Kahn.  The 
building  will  be  erected  on  the  east 
side  of  Broadway  south  of  9th  street, 
and  will  cover  an  area  of  40  by  85  feet. 
Walls,  floors  and  roof  will  be  of  rein- 
forced concrete.  Interior  partitions 
will  be  of  metal  lath  and  plaster.  There 
will  be  one  elevator,  metal  window 
sash  and  frames  and  fireproof  doors. 
An  automatic  sprinkler  system  is  spe- 
cified'. Stores  on  the  first  floor  will 
have  copper  fronts  and  plate  glass 
windows.  Interior  will  be  finished  in 
pine  throughout.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
will  be  called  for  within  a  week  or  ten 
days. 

LOS  ANGELES,  OAL, — Stores  and 
offices.  11  sitory  and  base.  Class  A  con- 
struction. Cost  not  stated'.  Architects. 
Parkinson  &  Bergstrom.  Security  Bldg.. 
L.  A.  Owner.  Edwin  T.  Earl.  The 
building  will  be  erected  in  the  heart  of 
Los  Angeles'  business  district,  but  the 
exact  location  is  withheld  for  the  time 
being.  No  details  of  construction  bave 
1  een  made  public.  Further  mention  of 
the   work   will   be  made   later. 

FRESNO.  FRESNO  CO..  CAL^^tore 
alterations,  1  story  and  base,  brick. 
?5,000.  Architect.  Eugene  Mathewson. 
Forsythe  Bldg..  Fresno.  Owner,  James 
Portheous.  The  present  building  will 
undergo  extensive  alterations.  This 
work  will  consist  of  new  copper  store 
fronts,  plate  glass  windows,  interior 
trim,  plumbing,  electric  work  and  mill 
work.  Plans  are  complete  and  figures 
are    now    being   taken. 

Contracts   Awarded. 

LU«  ANGELES.  OAL.^Stores  .and 
theatre,  1  story  and  base,  brick,  $18.- 
OOO.  Architect.  A.  Lawrence  Valk.Stlm- 
son    Bldg..    L.    A.      Owner.    B.    S.    Tustlg. 


Th, 


Br 


Co 


tion  Co.   Security    libls  ,   L    .\      Contract 
price.    $1S.00<I. 

THEATRES, 
Contractx    Awarded. 

P01!TI,.\ND.  ORE.— Theatre.  2  story 
and  base,  brick  and  steel.  Cost  not 
state.  Architect,  none.  Owners.  The 
Blodgett  Co..  Ltd.  Contractors.  Hur- 
ley-Mason Co..  Board  of  Trade  Bldg,, 
Portland.     Contract  price  not  stated. 

MODESTO.  STA.NISLAUS  CO.,  CAL— 
Theatre.  3  story  and  base,  brick,  $50,- 
000.  Architect's  name  not  given.  Own- 
er. W.  B.  Martin.  Contractor,  A.  L. 
Halverson.      Modesto        Contract      price. 


SEALED  PROPOSALS. 


PROPOSALS. 


OFFICE  OF  THE'  BOARD  OF  PUB- 
ic  Works  of  tlie  City  and  County  of 
an    Francisco. 

,Sea)led    proposals    will    be    received   at 


device    at    the    Con 
age    pumping   station. 

Said    work    must    be    done    in    a 
ance  with    the   plans  and   specific 


therefor  on  file  in  the  offlc«  olf  the 
Board  of  Public  Works,  to  which  ref- 
erence is  hereby  made,  and  delivery 
must  be  commenced  within  fifteen  (15) 
calendar  days  and  completed  within 
sixty  (60)  calendar  days  from  the  date 
of  the  contract  to  be  made  and  entered 
into  therefor. 

The  amount  of  bond  tor  faithtul  per- 
formance has    been    fixed    at    $5O0.'O0. 

All  p,roposails  offered  shall  be  accom- 
paniied  by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  said 
City  and  County,  for  an  amount  not 
less  than  ten  per  centum  of  the  aggre- 
gate of  the  pro'posal. 

Printed  proposal  forms  will  be  fur- 
nlslhed)    gj-atuitousiy     upon     application 


forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all   bids. 

By    order    of    the     Board     of    Public 


NOTICE    TO     ARCHITECTS. 


For  the  benefit  of  architects  inquir- 
ing concerning  plans  for  a  new  brick 
school  .building  to  be  erected  in  Chico 
Sthool  District,  the  Board  of  Education 
oif  the  City  of  Chico  in  and  for  Chico 
School  District,  hereby  invite  architects 
to  submit  designs  for  a  school  build- 
ing that  shall  furnish  the  last  mention- 
minimum  requirement  The  Board  of 
E^lucation  shall  judge  and  select  or  re- 
ject the  plans.  It  is  especially  under- 
stood that  no  premium  or  award  shall 
be  offered  for  any  rejected  plan.  The 
accepted  plan  shall  become  the  design 
and  plan  from  which  the  building  shall 
be  erected. 

Plans  for  the  'proposed  new  Oakdale 
grammar  school  building  shall  be 


Foundation   plan. 

Basement  story  plan. 

Main   floor   plan. 

Second  story  plan. 

Roof  plan,  and  a  longitudinal  and'  a 
transverse  section,  four  elevations, 
front,  rear  and  both  sides.  The  proposed 
building  to  be  combined  elementary  and 
grammar  school  for  app'noximately  -100 
pupils,  half  boys  and  half  girls.  The 
building  shall  be  two  stories  and  base- 
ment in  height — not  fewer  than  eight 
class  rooms  size  24x32x  about  14  feet 
with  cloak  rooms,  each  class  room  with 
built-in  bookcase,  not  smaller  than  12 
cu.  ft.  Inside.  One  office.  One  library 
well  provided  with  shelving.  One 
ating  capacity   not  le 


600. 


Two 


bas 


for 


ntai; 


ainlng.  Two  basement 
for  domestic  arts.  Kitchen  t 
plumbed  for  water  and  gas.  Entr 
halls,  office,  and  auditorium  to  be 
for  electricity.  Basement  to  c( 
heating  plant  tor  auditorium,  and  a 
room  for  bicvcles.  No  toilet  system 
other  than  for  teachers  use  need  be 
Installed.  Small  lavatory  and  drinking 
founts  must  be  on  each   floor. 

Plans  shall  be  completely  and  ac- 
h  all  neces: 
gs.  and  thick 
alls  in  each  storv  shall  be  cle 
indicated.  Specifications  shall  be  com- 
plete, and  shall  accurately  describe  all 
materials  and  labor  required  in  the 
construction  and  finishing  of  the  build- 
ing. Each  architect  who  submits  plans 
shall  furnish  the  secretary  of  the  Board 
ot  Education  TWO  complete  sets  of 
plans  and  specifications  as  above  enu- 
merated, on  or  before  the  SHh  day  of 
March.  1014.  and  one  ot  the  sets  fur- 
nished by  the  successful  architect  shall 
be  kept  as  a  public  record,  from  the 
date  of  and  following  the  selection  by 
the  Board  of  Education  of  such  plans 
and  specifications  tor  use  in  the  con- 
struction of  a  public  building.  The  suc- 
cessful architect  will  be  required  to 
finallv  furnish  four  full  sets  of  plans 
and  specifications,  and  four  full  sets 
-  of  blue-print  detail  drawings.  Pull- 
size  detail  drawings  for  all  mill  work, 
stair  work,  and  other  parts  of  the  pro- 
posed structure  shall  be  furnished  and 
delivered  to  the  board  by  ibe  success- 
ful architect  within  tliree  weeks  from 
the  date  of  the  official  adoption  of  the 
plans  for  the  building. 


fixtures.       J 
toulldlng    cc 


'nhitect    does 


nt   s'hall   be   divided  be- 


pres'cribed 


The 


tor 


of    tlie 


fees. 


dependent 

upon  the  cost  .of  the  building,  without 
change  in  plans  or  specifications,  from 
orlg-inal  filed  copies, — the  total  cost,  as 
shown  by  regular  bids  from  reliable 
contractors,  to  not  exceed  the  sum  of 
$30,000.  In  case  the  board  falls  to  get 
a  bid  from  e  reliable  contractor  to  erect 
the  proposed  building  for  $3l>.0'00  or 
less,  then  the  architect  furnishing  the 
plans,  etc.,  s,hall  forfeit  ail  claim  to 
any  compensation  whatever  tor  his 
plans    and    specifications,    etc. 

The  Board  of  Eidiucation  expressly 
reserves  the  right  to  reject  any  or  all 
plans,  also  to  require  such  minor 
changes  as  may  be  found  necessary  be- 
fore the  final  adoption  of  any  plan. 
CHAS,  H.  CAMPER. 
Secretary   Board   of  Education, 

City   Hall,  Chlco.   Cal.    (•) 


PROPOSALS  FOR  CANAL  SUPPLIES. 


„       ,  -,.-.. Galvanized 

t>heeit  Steel,  Steel  Oable,  Chain  Wire, 
Bolts, Plate  Washers,  &iioot  R..Q..O  aiu^^t 
Copper,  Bronze  Bars 
Copper  Tubing,  Brass 
ZIr..c,  Solder,  Shovels.  Hammers 
HIn.ges.  Wbeelibarrows.  Corn  Brooms, 
Life  Preservers,  Hose,  Manila  Rope, 
Magnesia  Pipe  Covering,   Paving  Brick, 


Fir 


Cla 


and'  Lampblack. — Sealed 


at   the 


offic 


Will 
the  general  pur 
Canal    Com.mlss 
until    10:3O   a.    i 

at   Which    timie    they    will   be    opened    ... 
puibl'ic,   for   furn'ishing   the  a'bor\e   men- 
led   articles.      Blanks      and      general 


February    Slst,    1914, 


elatii 


ay    be    otbta 


thi 
led    fron 


office  or  the  office  ot  the 

ig  agent,  lose  North   Point  stfee 

CO,    Cal.;    also    from   the    1 

B.    engineer    offices    In      the      followin 

cities:       Seajtle.     Wash.;     Los     Angele 


San    Fran 


Cfeil. 


orps  of 


PROPOSALS     FOR     CANAL     SUPPLIES. 

OANAL  CIRCULAR  825— Proposals 
far  Furnishing  andl  Erecting  in  Admin- 
istration Building,  Balboa.  Marble  Col- 
umns in  the  Rotunda,  Wainscot  in  bhe 
Porte  Cochere  Emtrance  Vestibule 
Treads,  Risers  and  Rakes  on  the  Stair 
andl  Bases.  Borders,  Etc.,  and  a  Marble 
Mp.saic  Field  for  the  Floors — Sealed 
proposals  will  ib<>  received  at  the  office 
of  the  general  purchasing  officer  Isth- 
mian Canal  Commission,  Washington 
D.  C.  until  lO.-SO  a.  ni.  February  19, 
1914,  at  wihidh  time  thev  will  be  opened 
In  public,  for  furnishing  the  above 
mentioned  articles.  Blanks  and  gen- 
eral inrformation  relating  to.  this  cir- 
cul5.r  (No.  825)  may  be  oihtatned  from 
this  office  or  the  office  of  the  assistant 
purrliasmg  agent,  1»86  North  Point 
street,  San,  Francisco.  Cal.;  also  from 
the  U.  S.  engineer  offices  in  the  follow- 
ing cities:  Seattle.  Wash.;  Los  Angeles 
Cal.  F.  C.  BOGGS,  major,  corps  of  en- 
gineers. U.  S.  army,  general  purchasing 
officer. 


PROPOSALS    FOR    BUILDING. 

OFFICE  OF  THE  BOARD  OF  PUB- 
Uc  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed    proposals    will    be    received    at 

this       office      hPtwppn       tho      U,^...■^     r^e        n 

A^edneS- 
1914,  for 


BUILDING    AND    INDUSTRIAL    NEWS, 
in    the   office    ot     the       Ni 


Board   of   Pulbllc 


hundred 
days  troi 
be   made 


eby    made,    and    n 

ithin    fifteen    (14) 

completed      with: 

ninety      (190) 


The 


for 


:    contract    t 
therefor, 
faithful  per 
>een   fixed   a 


order 
said 


135,000.00. 

All  proposals  offered  shall  be 
panied  'by  a  check  certified  bv 
sponsible  bank,  payable  to  the 
of  the  Clerk  of  the  Stipervlsors 
City  and  County,  for  an  amount  no 
less  tlian  ten  per  centum  of  the  aggre 
gate  of   the  proposal. 

Printed  proposal  forms  will  be  fur 
nished  gratuitously  upon  applicatior 
at  the  office  ot  Oie  City  Engineer,  anr 
all  proposals  must  be  made  up 
forms. 

The    Board   ot   Public    Works 


ch 


all    bids. 
Board     of    Puiblli 
CHURCHILL. 


PROPOSALS         FOR        CONSTRUCTING 


led 


REINFORCED    CONCRETE    BRIDGE. 

NOTICE  Is  hereby  given  that  sea 
bids  will  be  received  bv  the  Board  o 
Supervisors  of  the  County  of  San  Ma 
teo,  State  of  California,  up  to  the  hou: 
of  10  o*clock  a.  in.  OB  Alonday,  lUarch  2 


■Idge 


the 


rd  and  Fiftli  roi 
IS  and  specificati( 
County  Surveyor 
B.oard  of  Superv 
ruary  2,  1914.  whi 
;iflcations  are  no 
■e  of  tlie  Clerk  of 


inforced 


adopted    by 

on    Monday 

lid  plans  and 


ed    to 


the 


Redwood,  City,  and  each  bid 
accompanied  by  a  certified  check  on 
some  reliable  bank  in  a  sum  equal  to 
at  least  10  per  cent  ot  bid,  made  pay- 
' nderslgned    Clerk    of    said 


Board  of  .Super 
felted  to  the  c( 
liuidated  damaj 
to  whom  the  co 
shall    tali,    negle 


fith  said  pla 
he  bid  there 
All   bids    fr. 


for 


to 
of    San    Mate 


of  the  Board 


extra    work,    if 

erved.  to    reject 
J'Oe.    H.    NASH, 
County    Clerl 


NOTICE   TO    CONTRACTORS. 


NOTI'CJE  is 
l»ds  will  be 
Turstees  ot 
SWiool  Distr: 
County  Supe 
Court  House 
o*eIoek  p.  m. 
furnishing  of 
for  the  const 
fenc. 
grou 


tliat  sealed 
he  Board  of 
so      Heights 


2»th     tor    the 


offic 


Pla 


of 


)f  the  Cou 
Schools.       Bids    ] 
by    certified    c.he. 
amount     of    bid.       Board    reserves 
right  to  reject  any  or  all  bids, 

B.     F.    LATHRC 
Clerk.      Board     of     Trustees.    Del 
Heights    School    District. 

. « 

NOTICE   TO   CONTRACTOHS.' 


21 

building  for  Males  at  the  So- 
le Home,  Eldridge,  Ctalitornia, 
nee  with  plans  and  specllica- 
■efor,  copies  ot  which  may  be 
on  application  to  the  State 
Engineering,    Sacra- 


Ail  I  to 
l.ilds 


ill    be 


lived    for    the 


111%)    of    the   amiount   of   the  1 
'  company    each    feid. 
A    deposit    ot    Ten      ($10.00) 
required   on   plans   and 


itely 


the 


the 


of    tlie 


pla 


State   Depart- 


specificati 
ment    of    Eingin 
■California,    in    good    condition. 

The  State  Department  ot  Engineer 
ing  reserves  the  right  to  reject  an; 
and  all  bids  and  to  waive  anj-  Intor 
mallty  in  any  bid'  received. 

All  bids  must  be  addressed  to  W.  F 
MoClure,  State  Engineer,  Sacramento 
California,    and   plainly    marked    on    th( 


Males,    Sor 

Oallfornia.' 

(Signed) 


NOTICE   TO    CONTR.4CTORS. 

3ALBD  bids  will  toe  received  bv  W. 
IcClure.  State  Engineer.  Capitol 
:ling,  Sacramento,  California,  up  to 
including  12  o'clociv,  noon,  Friday, 
■iiary  27,  1914,  said  bids  then  and 
e  to  be  puiblicly  opened  and  read 
turnishing  all   plant,   materials,   and 


the   Dairy    Barn 


specifications  t 
may  be  obtain 
State   Depart 


of   El 


applioatii 


v.hlch 
the 


Calito 
Such     bids    will    be 
Entire    Work. 

Cash,    a    bidder's 
check    In    the    sum    c 
(10%)    of    the    amoun 
accompany    each   'bid 

deposit    of    Ten     (IIO.OO) 


ill   be    requ 


ng,   Sac- 

icelved    for    the 

d,  or  certified 
en  per  centum 
f   the  liid    must 

Dollai 


ph 


the  deposit   to   be 


nd    speclfl- 


the 


ed   In 
pla 


It    ot    Bngln 


my 


nfor 


to   W. 


The  State  Depar 
ing  reserves  tlie  r 
and 


All    bids 
McClure,     State     Engineer.    Ss 
California,    and    plainly    mark 
envelope: 

■'Proposals     tor     Dairy     Barn,    at     tli 
Veterans'       Home,         Tountville,       Cal 

(Signed)  W.    F.    McOLURE. 

State    Engineer. 


the 


NOTICE  TO    CONTRACTORS. 


SEALED  BIDS 
F.      McClure,    Sta 
Building.  Sacram 
and    Including      twelve    o'eloek 
Tnenday,    March    3Pd.    1014;      sal 
and    there    to    be    publicly 


11  be  received  by  W. 

Engineer.     Capitol 

California,   up  to 


nd    road    for   furnishing   all   plant, 
erials     and   labor     for    ilie     follov 
'     '       '       State   Capitoi   Buildini 


Callfornh 
ns  and  specilu 
)f  whi^li  mav 
m   to  the  St-ati 


be  obtained 
Department 
3,  California. 


expense  to   the   State 

SECOND — For      remodeling     elevate 
grilles  In   the   State   Capitol   Building. 


Geary  Street  Oar  Barn. 

Progressive   payments   will    be    made. 

Said   work    must   be   done   in    accord- 
ance with   the  plans  and  specifications 


and  includ'ing  12  o'eloek,  noon.  ' 
day,  February,  2«,  l»14,  said  bid 
and  there  to  be  publicly  opene 
read  for  furnishiing  all  plant, 
rials  and  labor,  and  doing  the 
required      for      the 


22 

A  deposit  of  Five  Dollars  ($5.00)  wiii 
be  required  on  plans  and  specifications, 
tlie  deposit  to  be  returned  immedlateiy 
on  the  return  of  tlie  plans  and  specifi- 
cations to  the  State  Department  of  En- 
gineering, Sacramento,  California,  in 
good  condition. 

The  State  Department  of  i)ngineer- 
ing  reserves  tiie  right  to  reject  any 
and  ail  bids  and  to  waive  any  infor- 
mality in  any  bid  received. 

All  bids  must  be  addressed  to  W.  P. 
McCiure.  State  Enginer-r.  Sacramento. 
California,  and  plainly  marlied  on  the 
envelo-pe:  "Proposals  for  elevators, 
grilles  and  pneumatic  door  operating 
devices  in  the  State  Capitol.  Sacra- 
mento.  California. 

[SIGNED]  W.  F.   McCLURE. 

State   Engineer.    (•) 


NOTICE   TO  CONTRACTORS. 

BIDS  are  invited  for  the  construc- 
tion of  a  two-story  frame  (plastered 
exterior)  building  to  be  erected  on 
Dawton  Ave.  near  Broadway  (Rock- 
ridge)  Oakland,  Cal..  as  per  plans  and 
specifications  on  file  in  office  of  W.  R. 
Ratcliff.  Jr.,  Architect,  First  National 
Bank  Bldg..  Berkeley.  Cal.  also  W.  J. 
Doveland;  403  First  National  Bank 
Bldg..  San  Francisco. 

Right  reserved  to  reject  any  or  all 
bids.  Bids  to  be  opened  February-  latli 
bids.  Bids  to  be  opened  February  leth 
at  12  oVlf>ok,  noon. 

Vestry    St.    Peter's    Parish.    Oakland. 
(•) 


NOTICE  TO    CONTRACTORS. 


nittee  of  the  Panama-Pacific  Inrter- 
natiloT.al  E.xpos'Ititon  Company  at  Room 
213.  in  the  Service  Building,  Fillmore 
and  (Jhes'tn-ut  Streets.  San  Francisco. 
California,  at  10:00  A.  M„  TburMday. 
February  19,  1914,  tor  Trnnsfer  Table 
In  Trannportatlon  llullding  In  accor- 
dance with  plans   and  specifications  on 


file   in    the   offlc 


of  the   Directo 


of 


Works 

Each   prop'oBaJ    must   be  accompanied 
by     a   certified    check     payable    to   the 


order  of  the  Panama-Ricifi 
tlonai  Exposition  Compan 
of  ten  (10)  ,pe 


the 


the 
nt 


bid.  or  tlie  same  will  not  be  considered. 
Whien  the  award  of  comtract  is  made 
all  <yhecks  will  be  rettirned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proJposial  or  bid.  w.hloh 
cheok  will  he  returned  upon  the  suc- 
oessful  bidder  signing  the  contract 
and  filing  the  required  bend.  A  bond 
in  the  sum  of  fifty  (50)  per  cenjt  of  the 
contract  price  will  be  required  fc^  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
CJommittee  of  the  Panama-Pacific  In- 
ternational   ExposltlO'n    Company. 

Progressive   payments   will   he   made. 

The  riglit  Is  reserved  to  reject  any 
and  all  bid's  and  to  waive  teohnilcaj  de- 
fects if  in  the  interest  of  the  Expos.i- 
tion   Company. 

Plana  and  speolficatlons  for  the 
work  may  he  obtainedi  from  the  Di- 
rector of  Works.  Room  207  Service 
Building.  Fillmore  and  Ohestnut 
Streets,  San  Francisco,  by  d&positTng 
JIO.OO.  which  will  be  refunded  upon  the 
return  of  the  plans  and  specifications 
in    good    condition. 

By  ordler  of  the  Pulldings  and 
Groundis   Committee. 

WIliLIAM  H.  CHCK3KER. 

Chairman.   (•) 


STATE    OF    CALIFORNIA. 
DEPARTMENT     OF     ENGINEERING. 
CALIFORNIA   HIGHWAY  COMMISSION 


NOTICE  TO    CONTRACTORS. 

SEALED  PROPOSALS  will  he  receiv- 
ed at  the  office  of  the  Oalitornla  High- 
way Commlaslon,  515  Forum  Bldg.. 
Sacramento.  Cal  .  until  2  o'clock  P.  M. 
on  February  24tb,  1814,  at  which  time 
they   will   be   publicly  opened  and   read. 


ItUILDING    AND    INDUSTRIAL    NBWC 

the 

spe       _    ._    . 

State  highway  as  foil 

San  Mateo  County  from  the  south 
line  Daly  City  to  South  San  Francisco 
(IV-S.  M-2-A).  about  4  miles  In  length, 
to  be  built  of  Portland  cement  concrete 
with   asphalt    surface. 

San  Diego  County  from  Las  Plores 
to  the  Westerly  Boundary  (VII-S.  D-2- 
D).  about  11.5  miles  in  length,  to  be 
built   of   Portland    cement    concrete. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  specifi- 
cations may  be  obtained,  at  the  said 
office  and  they  may  be  seen  at  tlie  of- 
fices of  the  Division  Engineers  of  the 
divisions  in  which  the  work  is  situat- 
ed. The  Division  Engineers'  offices  are 
located  at  Willits.  Redding.  Sacra- 
mento. San  Francisco.  San  Luis  Obispo, 
Fresno,  and   Los  Angeles. 

No  bid  will  be  received  unless  it  Is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  atten- 
tion of  prospective  bidders  is  called  to 
the  "Notice  to  Contractors"  annexed  to 
the  blank  form  of  proposal,  for  full 
directions  as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The  Department  of  Ei.glneering  re- 
serves the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  tor 
the  best   Interests   of  the   State. 

Dated:      January    22   .1U14. 

CHARLES  D.   BI.ANEY. 
NDWELL  D.    DARLINGTON. 
CH.\RLES  F.  STERN, 
eailfornla    Highway   Commission. 
AUSTIN  B.   FLETCHER 

Highway   Engineer. 
WILSON  R.  ELLIS. 

Secretary.        (•) 


PROPOSALS     FOR     C-%NAL     SUPPLIES. 

CANAL  CIRCULAR  813— Proposal? 
for  Four  Steel  Tugboats  for  Handling 
and  Docking  of  Vessels  at  the  En- 
trances of  the  Panama  Canal. — Sealed 
proposals  will  be  received  at  the  of- 
fice of  the  general  purchasing  officer 
Isthmian  Canal  Commission.  Washing- 
ton. D.  C.  until  10:30  a.  ni.  March  23, 
1914,  at  which  time  they  will  he  open- 
ed in  public  for  furnishing  the  above 
mentioned  tugboats.  Blanks  and  gen- 
eral information  relating  to  this  cir- 
cular (No.  819)  may  be  obtained  from 
this  office  or  the  office  of  the  assistant 
purchasing  agent.  10S6  North  Point 
street.  .San  Francisco,  Cal.:  also  from 
the  U.  S.  engineer  offices  in  the  follow- 
ing cities:  Seattle.  Wash.-,  Los  Ange- 
les,   Cal.       F.    C.    BOGGS. 


-ngir... 
officer. 


U.  S.  A.,  general  purcha 


PROPOSALS     FOR     PUMPS. 

PUMPS— Sealed  proposals  indorsed 
"Proposals  for  Heating  System.  Fire 
and  Flushing  Pumps"  will  be  received 
at  the  bureau  of  yards  and  docks.  Navy 
Department,  Washington,  D.  C.  until 
11  o'clock  a.  m.  February  14,  1914,  and 
then  and  there  publicly  opened,  for 
furnishing  and  installing  on  founda- 
tions provided  by  the  government  In 
the  central  power  plants.  United  States 
navy  yards.  Mare  Island,  Cal  ,  and 
Puget  Sound,  Wash.,  two  motor-driven 
fire  pumps  of  1.000  gallons  per  minute 
capacity.  400  feet  head,  and  two  steam 
turbine-driven  heating  system  pumps 
of  1.000  gallons  per  minute  capacity. 
150  pounds  per  square  inch  gauge  head. 
Estimated  cost.  114.000.  Plans  and 
specifications  can  be  obtained  on  ap- 
plication to  the  bureau  or  to  the  com- 
mandants of  the  navv  yards  named.  H 
R.    STANFORD,    chief   of  bureau. 

• 

NOTICE    TO    CONTRACTORS. 


for     construe 


in 


ordan 


with 


Building,  Sacramento,  CaHforni 
and  Including  12  o'clock,  noon,  Tnes- 
day,  February  24,  1914.  said  bids  tben 
aad  tlierc  to  be  publicly  opened  and 
rend  for  f nrnt.sblniE;  nil  plant,  nia- 
terinlH.  and  labor,  and  doInK  tlie  work 
required  for  fbo  conKtructloo  and 
erection  of  a  building:  kno^vn  UH  the 
Recrentlon  Hall  at  the  Napa  State 
Hospital,  Napa.  California,  In  accor- 
dance     witli    plans    and      specifications 


partment  of  Engineering,  Sacramento, 
California. 

Such  bids  will  he  received  for  the 
Entire   Work. 

Casili.  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
110%)  of  the  amount  of  the  bid  must 
accompany    each    bid 

A  deposit  of  Ten  ($10.00)  Dollars  will 
he  required  on  plans  and  specifications 
to  the  State  Department  of  Engineer- 
ing at  Sacramento,  California,  in  good 
condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  ail  bids  and  to  waive  any  informal- 
ity in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer.  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  ''Proposals  for  Recreation 
Hall.  Napa   State  Hospital.  Napa,  Cali- 

[SIGNED]  W.    F.    McCTLURB. 

State  Engineer.      (•) 


vsiing  Architect.  Washington,  D,  "C. — 
Sealed  proposals  will  be  opened  in 
this  office  at  3  p.  m.  February  16.  1914, 

for  the  mechanical  equipment  (except 
roof  drainage  and  elevators),  of  the 
United  States  post  office  at  Denver. 
Colo.  Drawings  and  specifications 
may  be  obtained  on  or  after  January 
5.  1914.  at  this  office  or  at  the  office  of 
the  architects.  Tracy.  Swartwout  & 
LItclhfleld.  244  Fifth  avenue.  New  York. 
N.  Y..  In  the  discretion  of  the  super- 
vising architect.  O.  WENDEROTH. 
supervising    architect. 


PROPOSALS     F  OR    ELEVATOR. 

Department 
%  Architect, 
d      proposals 


for 


ele 


States   post    office 


In  the  United 
nver.  Colo.,  in 
accordance  with  the  drawings  and 
specifications,  copies  of  which  may  he 
had  at  this  office  or  at  the  office  of  the 
architects.  JTracy,    Swartwout    &    Litch- 


WENDEROTH, 


PROPOSALS    FOR    BRICK    WORK. 


lie 

San   Francis. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  in.  and  3  o'clock  p.  m.  on 
Wednesdny.  the  lltb  day  of  February. 
1!)14,  for  doing  the  following  work.  In- 
cluding the  turnishing  of  the  neces- 
sary labor  and  materials  therefor,  to 
wit: 

The  brick  work  of  the  Washington 
Irving  School  Building. 

Progressive    payments  will    be  made 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Worlts, 
to    which    reference     Is     hereby    made. 


Ithi 


:  (5) 


fro 


the 


pt  of  1 
d    of   Public 
thin      sixty 


Works,    and    completed 
(60)    calendar  days   thereaft 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
?3, 000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate   of  the   proposal.'    ' 

Printed  proposal  forms  will  be  fur- 
1  Ished  gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals    must      be     made     upon    such 


for 


The   Bo 


Public   Works 
eot  any  and  all  bids, 
the    Board    of     Public 
F    J    CHLTICHILL, 


BUILDING    AND    INDUSTRIAL    NEWS. 


Finn*  denlrlne  ncna  from  orrtain  localKleii  like  Snn  Francisco,  Lo.  AnEcles, 
Portland,  Seattle,  etc..  ,vlll  find  aU  mch  Items,  comnienclns  on  thl.  pnBe,  all 
carefully  clas.lfled  na  to  location.  These  anme  Items  are  repeated  In  the 
fore  part  of  the  news  department,  under  distinct  hcndlnes.  such  as  Banks 
Churches,  Hotels,  etc. 


SAN  FRANCISCO. 

story      ant 


Uttle. 
■elling 


RESIDENCE  - 
frame.    |15.00'0. 
tect.    Edward    B.    Young,    2 
street.   S.   P.      Owner.   Mathe 
13'47    4th    avenue,    S.    F.      T 

wlJl    be    erected    on    the    so 

Wasliington  street  east  of  Spruce,  and 
has  been  designed  for  a  ten-room  liouse 
with  baths  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine,  reilwood  and 
red  gum.  There  will  be  a  central  heat- 
ing system,  probably  warm  air  heat 
and  open  Are  places.  Oak  floors  will 
be  used  in  the  principal  rooms.  Man- 
tels will  be  of  brick  and  tile.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot   and    will    be    equipped    with    show- 


lath, 


cle 

Installed  and  aui 

Exterior   of   tl 

ered   with    cemer 


ing    syste 
atlc  wate 


-n  will 
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ital 


ustic  and  a  v 
Plans  are  complete  a 
be   done   by    Day    Labor. 

ORNAJMBNrAL  STONE  WORK— Cost 
not  stated.  San  Francisco.  Architect, 
G.  A.  Applegarth.  Call  Bldg.  S  P 
Owner.  A  B.  Spreckels.  Architect  Ap- 
Plegarth  is  now  completing  plans  tor 
the  ornamental  stone  work  for  the 
garden  walls  and  a  garage  for  the 
J2i50,000  residence  of  Mr  Spreckels  at 
the  northwest  corner  of  Washington 
and  Octavia  streets.  Bids  will  be 
called  for  on  this  work  at  once. 

RESIDENCE  —  2  story  and  base, 
frame,  J2.500,  San  Francisco.  Archi- 
tect, none.  Owners.  Costello  and'  Deer- 
ick,  93  College  avenue.  S.  F.  This 
house  has  been  designed  for  a  six- 
room  dwelling  and  will  be  erected  on 
the  east  side  of  19th  avenue  north  of 
Anza.  Interior  finish  will  .be  of  pine 
and  redwood  with  oak  floors  in  the 
principal  rooms.  Tliere  will  be  a  large 
open  Are  place  in  the  living  room  with 
a  tile  mantel.  Bath  room  and  kitchen 
will  have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  toe  covered 
with  rustic.  Plans  are  In  thef.,hands 
of  the  owners  w.ho  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purdhased. 

RESIDENCE  —  2  story  and  base 
frame.  JT.OOO.  Ban  Francisco.  Archi- 
tect, none.  Owner,  Frank  Pegel,  366 
lOth  avenue,  S.  F.  The  dwelling  de- 
signed for  an  eight-room  house  with 
baths  and  sleeping  porch,  will  be  erect- 
ed at  the  northwest  corner  of  Geary 
and  Jordan  avenue.  Interior  will  be 
finished  In  pine  and  .hardwood  veneer 
with  oak  floors  In  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  Are 
places.  Mantels  will  be  of  tile  and 
brick.      Plans    n 




base,  frame.  IIS.OOO.  .San  Francisco. 
Architects,  Dunn  &  Kerns,  Monadnock 
Bldg.,  s.  F.  Owner,  M.  Simmons.  The 
building  will  be  erected  on  the  north 
side  of  Clay  street  west  of  Leaven- 
worth, covering  an  area  of  32 ^4  feet  by 
112  feet.  There  will  be  a  total  of  12 
suites   of  three  and   four  rooms.     Inte- 

elm  panels  and  oak  floors.  There  will 
be  steam  heat  and  a  hot  water  supply 
Portable  vacuum  cleaners  will  also  be 
installed.  All  suites  will  have  private 
baths  and  wall  beds.  Batb  rooms  will 
have  compos.ition  floors  and  tile  wain- 
scot. Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  will  be  called  for  at  once. 

APARTME.NT  HOUSE— S  story  and 
base.  Class  A  construction.  1226,000. 
San  Francisco.  Architect.  Charles  J. 
Rousseau.  46  Kearny  street,  S.  P.  Own- 
er, Mrs.  A.  Eldrldge.  The  building  will 
be  erected  on  property  recently  pur- 
chased by  Mrs.  Eldrldge  on  Jones  street 
near  Sutter.  Construction  will  be  of 
the  class  A  type  throughout  with  a 
complete  steel  frame,  concrete  walls 
and  floors.  Interior  partitions  will  be 
of  metal  lath  and  plaster.  The  -build- 
ing will  have  a  frontage  of  52  feet  and 
a  depth  of  137V4  feet.  Interior  has 
been  arranged  for  a  total  of  92  suites 
of  two  and  three  rooms  with  a  iiumtoer 
of  single  rooms.  All  suites  will  have 
private  baths  and  wall  beds.  Hard- 
woods, pine  and  redwood  will  be  used 
for     interior    finish.       Bath     rooms     will 


2.'? 

supply.  Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  All 
suites  will  have  private  baths  and  wall 
I'ed.s.  Exterior  of  the  building  will  be 
'  uvered  with  rustic  and  cement  plas- 
ter on  metal  latb.  Plans  are  complete 
.<nd  bids  are  being  taken. 

APARTMEINT  HOUSE— 4  story  and 
base,  brick  and  steel,  ?100,'OiOO.  San 
Francisco.  Architect.  J.  R.  Miller,  Lick 
Bldg.,  S.  F.  Owners.  San  Oirlstlna 
Investment  Co.  The  building  will  be 
cted    at    the    corner      of      16th      and 
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provide   for  steam   heat,   elevator   s 
Ice.    hot    water     supply      and      vac 
cleaning.     Exterior  of  the  building 
be  faced   with   pressed   brick   and   terra 
colta.     Working  drawings  are  now  be- 
ing prepared. 

APART.MENT  HOUSE— 3  story  and 
base,  frame.  J25,000.  San  Francisco 
Architect,  W.  G.  Hind.  46  Kearny 
street,  S.  F.  Owners.  Mrs.  Emery.  Mrs. 
Chapin  and  Mrs.  De  Turterville.  The 
ibuilding  will  be  erected  on  the  south 
side  of  Clay  street  between  Jones  and 
Leavenworth.  Interior  has  been  ar- 
ranged for  tbree  suites  of  three  rooms 
three  suites  of  two  rooms  and  six  flve- 
room  suites.  All  interior  finish  will  be 
of  pine  or  elm.  Oak  floors  will  be  used 
in  the  larger  suites.  There  will  'be  wall 
beds,  private  baths  and  open  Are  places. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  There  will  be 
steam  heat  and  hot  water  supply.  Man- 
tels will  ibe  of  tile.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  A  brick  veneer 
base  and  entrance  will  be  specified. 
Plans  are  complete  and  segregated 
figures  are  now  being  taken. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  »20,000.  San  Francisco. 
Architects.  Fabre  &  Bearwald,  Mer- 
chants' National  Bank  Bldg..  S  F 
Fabre.  The  .building  will  be  erected 
on  Pacific  near  Jones,  and  will  be  ar- 
ranged for  suites  of  four  and  five 
rooms.  Interior  will  be  finished  in  pine 
and  hardwood  veneer.  T.liere  will  be 
a  central  heating  system  and  hot  water 


175  by  8'5  feet.  The  first  floor  will  con- 
tain a  nunnbcr  of  stores  besides  the 
entrance  to  the  apartments.  Upper 
floors  will  be  arranged  for  a  large 
number  of  two  and  three  room  suites 
with  private  baths,  wall  beds  and 
other  modern  improvements.  Interior 
finish  will  be  of  pine  and  redwood  with 
some  elm  panels.     There  will  be  steam 

cleaning.  Bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  There 
will  .be  patent  store  fronts  and  plate 
glass  windows.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Working  drawings  are  nearly  com- 
plete and  figures  will  be  called  for 
shortly. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  |3'i),000.  San  PYancisco 
Architects.  Rousseau  &  Rousseau,  Mo- 
nadnock Bldg.,  s.  P.  Owner.  Mrs.  Mary 
Bean.  The  building  will  be  erected  at 
the  southwest  corner  of  Fell  and  Stein- 
er  streets,  and  will  contain  a  number 
of  two  and  three  room  suites.  Interior 
finish  will  he  of  pine  and  elm.  Some 
oak  floors  will  be  used.  There  will  be 
steam  heat  and  a  hot  water  supply. 
All  suites  will  have  wall  beds  and  pri- 
vate hath  rooms.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are    being  prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $12,000.  San  Francisco 
Architect,  none.  Owner,  J.  Dempniak, 
16I5.S  Washington  street.  S.  F.  The 
building  will  be  erected  on  Clay  street 
east  of  Taylor,  and  will  have  a  front- 
age of  25  feet  by  a  depth  of  85  feet 
There  will  be  six  suites,  three  of  four 
rooms  and  three  of  three  rooms.  In- 
terior will  be  finished  in  pine  with  elm 
panels.  Dak  floors  will  be  used  In  the 
living  rooms  and  dining  rooms.  Plans 
provide  for  steam  heat,  hot  water  sys- 
tem and  portable  vacuum  cleaners.  All 
apartments  will  have  wall  beds  and 
private    bat-hs.      Bath    rooms    will    have 
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ance  lotaby  will  be  finished  in  or- 
namental plaster  and  hardwoods.  Mar- 
ble and  tile  will  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  A  pressed  brick  basement 
will  also  be  used.  Plans  are  complete 
and  work  will  be  done  by  Day  Labor 
The  owner  is  now  letting  subcontracts 
for  all   materials  and  work. 

APART.M1BNT  HOUSE— 3  story  and 
base,  frame,  ?30,000.  San  Francisco. 
Architect.  Henry  C.  Starlth,  Humboldt 
Bank  Bldg.,  s.  P.  Owner's  name  with- 
held. The  building  will  be  erected  on 
Pine  street  near  Stockton.  and  will 
contain  suites  of  six  and  seven  rooms. 
Interiors  will  ,be  finished  in  pine  and 
hardwood.      There    will   be   steam    heat. 

and  vacuum  leaning.     Bath   rooms  v 
be  finished  In  tile.     All  suites  will  ht 
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wall  ibeds.  Exterior  o'f  the  building 
will  ibe  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Figures  are  now 
being-  taken. 

TDNNEL,  WORK— Cost  not  stated. 
San  Francisco.  Engineer,  Assistant 
State  Engineer  Newman.  Ferry  Bldg.. 
S.  F.  Owners,  State  of  California.  The 
State  Board  of  Harbor  Commissioners 
have  announced  the  completion  of 
plans  and  specifications  for  the  pro- 
posed tunnel  which  is  to  carry  the  Belt 
Line  Railroad  under  Fort  Mason.  There 
will  be  appro.ximately  l.oOO  feet  of 
tunnel  construction  and  about  1.400 
feet  of  trestle  from  Fishermen's  Cove 
to  the  east  portal  of  the  tunnel.  Bids 
will  be  asked  for  in  the  course  of  a 
week  or  ten  days.  Plans  can  be  se- 
cured from  the  Assistant  State  Engi- 
neer.   Ferry    Bldg. 

WAREHOUSE — 2  story  and  base. 
Class  C  construction.  flO.OOO.  San 
Francisco.  Architect.  Charles  J.  Rous- 
seau, 4  6  Kearny  street.  S.  F.  Owner, 
E.  H.  Gary.  The  building  will  be  erect- 
ed on  the  norUi  side  of  Brannan  street 
■lietween  Third  and  Fourth  streets,  and 
will  cover  an  area  of  60  by  80  feet. 
There  will  be  a  cement  floor  on  the 
ground  floor.  Interior  finish  will  be  of 
pine  throughout.  Metal  window  sash 
and  frames  are  specified.  E^xterior  of 
tlie  building  will  be  faced  with  stock 
ibrick.  Plans  are  complete  and  figures 
are    being    taken. 

WAREHOUSE — 5  story  and  base,  re- 
inforced concrete,  jaoO.OOO.  San  Fran- 
cisco. Architect.  G.  A.  Aipplegarth.  Call 
BWg.,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  in  the 
southern  part  of  the  city  adjacent  to 
spur  track  facilities  Construction  will 
be  fireproof  throughout  with  rein- 
forced concrete  walls,  floors  and  roof 
slabs.  Interior  partitions  will  be  of 
hollow  tile  and  metal  lath  and  plaster. 
Pine  trim  will  be  used.  There  will  be 
elevator  service,  automatic  spriiTklers 
and  metal  window  sash  and  frames. 
Exterior  of  the  ibullding  will  Ibe  faced 
with  cement  plaster.  Working  draw- 
ings  are   now   being  prepared. 

GARAGE — 1  story,  reinforced  con- 
crete. Cost  not  stated.  San  Francisco. 
Architect.  Charles  F.  W-hlttlessey,  555 
Clayton  street,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erected 
on  Geary  street  near  Fourth  avenue 
Walls,  floor  and  roof  will  be  of  rein 
forced  concrete.  Interior  will  be  fln- 
ished  in  pine.  There  will  be  special 
gasoline  storage  tanks  and  metal  win- 
dow sash  and  frames.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.     Plans  are  being  prepared. 

CITY  HALL  HEATING  AND  VENTI- 
LATING— Cost  not  stated.  .San  Fran- 
cisco. Architects,  Bakewell  &  Brown, 
251  Kearny  street,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  The  low- 
est figure  received  for  the  heating  and 
l-entilating  of  the  new  City  Hall  was 
from  F.  P.  Walsh  for  $47,905.  No  con- 
tract has  been  awarded.  A  complete 
list  of  the  figures  received  will  ibe 
found  under  the  heading  of  San  Fran- 
cisco in  this  issue. 

HOTEL — 14  story  and  base.  Class  A 
construction,  $450. 000.  San  Francisco. 
Architect,  G.  A.  Applegarth,  Call  Bldg., 
R.  F.  Owners,  Clift  Estate.  This  work 
has  been  mentioned  here  a  numher  of 
times  before.  The  excavation,  founda- 
tion work  and  steel  are  now  complete. 
The  architect  is  taking  segregated 
figures  for  all   other  parts  of  the  work. 


Pla 
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The  structure  is  of  the  Class  A  type 
throughout,  and  when  complete  will 
take  its  place  as  one  of  the  foremost 
hotels  on  the  Pacific  Coast.  Covering 
an  entire  Fifty  Vara  lot  only  few  hotels 
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in  the  west  have  a  greater  numiber  of 
rooms.  Interior  is  to  be  handsomely 
finished  in  hardwood,  metal  and  orna- 
mental plaster.  Marble,  tile  and  Caen 
stone  will  be  used  extensively. 

HOTEL  ALTEiRATION.?— 3  story  and 
base.  Class  C  construction.  Cost  not 
stated.  San  Francisco.  .\rchltects, 
Welsh  &  Carey.  Merchants'  National 
Bank  Bldg.,  S.  F.  Owner,  A.  Paladlnl. 
The  building  located  at  the  corner  of 
Pine  and  Leidesdorft  streets,  and  for  the 
past  two  years  used  as  stores  and  lofts, 
is  to  he  altered  into  a  rooming  house. 
The  first  fioor  will  *e  arranged  for  an 
entrance  besides  the  stores.  Upper 
two  floors  will  contain  about  50  guest 
rooms  and  several  baths.  The  work 
will  include  new  Interior  partitions, 
plastering,  electric  work.  painting, 
plumbing  and  mill  work.  Plans  are 
now  being  prepared. 

CAR  BARN  ADDITION— 1  story  and 
basement,  reinforced  concrete,  $60,000 
San  Francisco.  Architect.  Architectural 
Department.  Temporary  City  Hall,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Plans  are  complete  and  out  for 
figures  for  the  one-story  addition  to 
the  Municipal  car  bars  nt  First  avenue 
and  Presidio.  The  addition  will  cover 
a  large  ground  area  and  will  he  simi- 
lar in  construction  and  design  to  the 
present  building.  Reinforced  concrete 
walls  and  floor  will  be  used.  Roof  will 
be  of  clay  tile.  Interior  finish  will  be 
of  pine.  Special  electric  installations 
are  to  he  made.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  can  he  secured  from  the  Depart- 
ment of  Architecture.  Bids  will  be 
opened  by  the  Board  of  Public  Works 
on  February  USth.  An  official  proposal 
appears  In  another  column  of  this  Issue. 

RESlDEiNCES— 4.  2  story  and  base, 
frame,  $4,000  each.  San  Francises.  Ar- 
chitect. A.  W.  Smith,  1010  Broadway, 
Oakland.  Owners.  Pockman  &  Co..  37th 
avenue  and  Geary  street.  S.  F.  These 
houses  will  be  erected  In  what  Is 
known  as  Lincoln  Manor.  Each  of  the 
dwellings  will  contain  seven  rooms  and 
bath.  Interiors  will  be  finished  In  pine, 
oak,  mahogany  and  gum.  Oak  floors 
will  be  used  in  the  principal  rooms 
There  will  be  furnace  .heat  and  open 
fire  places.  Mantels  will  ;be  of  tile  and 
brick.  Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  Automatic 
water  heaters  will  be  Installed.  Exte- 
riors will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Laibor.  Owners  will  purchase  all  ma- 
terials. 

RESIDENCE  —  2  story  and  base, 
frame.  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  F.  Nelson,  30  Pre- 
sidio Terrace,  S.  F.  The  dwelling  will 
he  erected  on  the  west  side  of  10th 
avenue  north  of  Pulton,  and  has  been 
designed  for  a  six-room  house  with 
bath.  All  interior  finish  will  be  of  pfnc 
or  redwood.  Some  oak  floors  will  be 
used.  There  will  be  a  large  open  fire 
place  in  the  living  room  with  a  tile  or 
brick  mantel.  Bath  room  and  kitchen 
will  have  tile  wainscot.  An  automatic 
water  heater  is  specified.  Exterior  of 
the  .house  will  "be  covered  with  rustic 
and     cement     plaster     on     metal       lath 


complete  and  work  will  be 
done  hy  Day  Labor. 

RESIDENCE — 1 V4  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  Andrew  Lyon,  182 
Liberty  street,  S.  F.  The  dwelling, 
which  has  been  designed  for  a  six- 
room  house  will  'be  erected  on  tlie  west 
side  of  Belvedere  soulh  of  17th  street. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  hardwood  veneer  in 
the  living  room  and  dining  room.  Oak 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  b^ 
of  tile  and  brick.  Bath  room  and 
kitchen  will  have  tile  wainscot.  An 
automatic  water  heater  will  he  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  witii  rustic  and  a  brick  ve- 
neer base.  Plans  are  complete  and  in 
the  bands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  All  materials  are 
now  being  purchased. 

RESIDENCE — 1  Vi  story  and  iKise, 
fr;iiue,  $3,100.  San  Francisco.  Archi- 
tect. O.  E.  Evans,  2367  Mission  street, 
S.  F.  Owners.  William  and  Hilda 
Bebuhl,  422  Lisbon  street,  S.  F.  The 
dwellin-g  has   been   designed   for   a   six- 
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Lisbon  street  west  of  Persia.  Interior 
finish  will  be  of  pine  and  redwood. 
Oak  floors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  a  large  open 
flre  place  In  the  living  room  with  a 
brick  mantel.  Bath  room  and  kltcbeii 
will  have  tile  wainscot.  An  automatic 
water  heater  will  be  Installed.  Exte- 
rior of  the  dwelling  will  be  covei-ed 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor.  -Ml  materials 
are    now    being    purchased. 

STORES  AND  LOFTS— 2  story  and 
base,  brick,  $3,000,  San  Francisco. 
Architects,  O'Brien  Bros.,  Clunle  Bldg., 
S.  F.  Owner,  C.  Demetrak.  The  build- 
ing will  be  erected  on  Commercial 
street  east  of  Drumim.  and  will  have 
a  frontage  of  25  feet  by  a  depth  ol  60 
feet.  Three  of  the  walls  are  now 
standing.  Interior  finish  will  be  of 
pine.  There  will  be  patent  store 
fronts  and  plate  glass  windows.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do   the   work  by   Day  Labor. 

STATE  HIGHWAY  WORK— Cost  not 
stated.  Five  Counties,  California.  En- 
gineer, State  Highway  Commission, 
Forum  Bldg.,  Sacramento.  Owners, 
State  of  California.  Bids  were  opened 
on  February  2nd  by  the  State  High- 
way Commission  for  the  construction 
of  highways  in  five  different  counties. 
A  complete  list  of  the  figures  will  he 
found  under  the  heading  of  San  Fran- 
cisco In  this  issue.  Only  the  total 
amount  of  the  bids  submitted  are  given 
and  parties  interested  in  unit  prices 
and  materials  furnished  by  the  s-tate 
can  secure  official  records  by  calling  at 
this  ofnce  where  such  data  is  on  file. 


BlULDING    TOT.tLS    FOR   JANUARY. 


Figures    comjpiled    by    the    Bureau 
Building    Inspection     of     Ihe     Board 
Public  Works  show  that  $7,349,816  ha 
lifen    invested    in    building   constructl 
tor  the  month  of  Januar.v.     This  amot 
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iii'^Iudes  16  E.vpotUiuu  Ijuildiiiss  anil  3 
pullic  buildings.  Tlie  Ijiiieau  report 
follows: 

No.  of 
Class  Eklgs.      Amount 

"C"  14      $     27.5,360 

Frames  130  5U.973 

Alterations  335  112,4S3 

Exposition     Builclin.2;s  16        6.137.000 

Public    Buildings  3  330,000 


Total 


393     «7.3-l!l.S16 


XOTICE      OP      NON-RESPON.SIBII.ITV. 


Ii,  5.  1914 — BL,K  BDED  ON  N  BY 
lOiMy.  S  iby  Turk,  W  by  Fillmore 
liul  E  by  Weibster.  Realty  &  Re- 
liuiHing     Co     as     to     improvements 


City  Bids  Opened. 

BidM    for    lleiitiiiK    anil    A'eatllntlnK 
CIO"    llnll    «-l»lely    SeparalecL         ? 
Annril  IN  Made. 


Tliirteen  sets  of  figures  for  the  in- 
stallation of  tlie  heating  and  ventilat- 
ing system  in  the  new  City  Hall  were 
opened  'by  the  Board  of  Public  Works 
at  their  Wednesday  afternoon  meet- 
ing. The  lowest  of  these  figures  was 
presented  by  F.  P.  Walsh  at  147.965. 
The  award  of  contract  will  be  con- 
sidered at  the  Friday  afternoon  session. 
A  complete  list  of  all  figures  follow: 
Heating  and  Ventllatlne  City  Hall 

Mangrum  &   Otter    $64,987 

A.    Lettlch     ■..    72.264 

Kiernan    &    O'Brien     55,498 

Wittman-Lyman    Co -56,127 

J.    M.    Lettlch' 69.283 

F,  P.  Walsh 47,965 

Petersen-James  Co 60,000 

Robert     Dalziel    Jr 5'5,217 

J.    C.    Hurley   Co. .  ., 69,21'6 

J.  B.  O'Mara    i |. . .   56,977 

Scott    Co 57,920 

Herman   Lawson 8'5.8i50 

Pacific    Fire    Bxtngshr   Co...    61.065 

Bids  Are  Opened  On 
State  Highway  Work. 

AVork    In     SI.-K    Countle.**    AttraclH    Many 

nlddcrN,       LtHt     of     Unit     PrieoH     on 

Flic  at   This   Office. 

Bids  were  opened  in  Sacramento  on 
February  2n'd  by  the  State  Higtiwnay 
Oommission  for  constructing  highways 
In  Ventura.  Santa  Cruz,  San  Bernardino, 
El  Dorado.  Kern  and  San  Luis  Obispo 
Counties.  Only  the  totals  of  these  bids 
are  given  below.  Parties  interested  in 
the  unit  prices  and  engineers'  estimates 
on  this  work  can  see  the  official  sum- 
m'ary  of  proposals  at  this  office. 
VENTURA  COUNTY  DIV,  7  ROUTE  2, 
SEC.     D    AND    E. 

W.  W.   Atkinson.   L.  A $116,189.00 

Leigh    G.    Oarnsey.   L.    A.......    139.191.10 

Bent  &   Pennebaker,  L  A 107,680.82 

Carl    Leonardt,    L.    A Sil, 544.25 

Engineer's     Estimate,     »»8,l»Z.9e 

SANTA   CRUZ    COUNTY  DFV  4.   ROUTE 

5    SBC.    A. 

Martin  S.   Foss,   Berkeley $54,985.00 

Hard    Bros.,    Sacramento 57,667.0iO 

James  H.   Smith,   S.   F .    71,117.50 

J.  D.  and  J.  P.  Nlmaa  and  J. 
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H.    Alward,    Turlock SS,472.00 

Moffatt    &   Mead.   S.    P 63,485.00 

E,    B.   &   A.   L.   Stone   Co.,  S.   F.   7'5.4S7.5(I 

J.    C.    Allen.   S.   F , 56.388.00 

-Mlahoney    Bros..  S.   P 61,917.00 

Engineer**    Estimate,    9U0,47&.6,% 
S.\N     BERN.IRDINO     COUNTY     DIV.    7, 

ROUTE    9    SEC.    D. 
B.    A.    Davisson      Contg.      Co. 

Monrovia .$13,49S.'5o 

Louis    Ferrell,    Pomona 12,707.98 

Hudson-Johnston    Constr.    Co., 

L.    A.    (informal)     18,440.90 

H.    M.    HanawBlt,    Lordsburg.  .    14.178.00 
JtJhn   D.    Marsh,    L.    A 16.115.00 

Engineer's     Estimate,    914,916.53 
ELDORADO    COUNTY    DIV.    3,    ROUTE 

11    SEC.    C. 
Arthur  S.  Lyon.  Smith's  Flat.  .$56,411.00 

Engineer's     Estimate.    ».'M),8»I^98 
KERN    COUNTY,   DIV.  (I  ROUTE  4   SEC 

E. 
Geo.   S.   Benson   &  Sons.  L.   A, 
P.   A.   &   C.   H.   Howard.   L  A., 
Taylor    &    Berliner,     L.     A... 
Mahoney    Bros..   S.    F 37,417.50 

Engineer's     Estimate,     $33,255.70 
KClRN    CO.    DIV.    «    ROUTE    4    SEC.    D. 
Geo.  S.  Benson  &  Sons,  L.  A. ..  $32.1*1.00 

Mahoney    Bros..    S.    F 53,2'54.00 

P.  A.   &  C.   H.   Howard,   L.  A...    49.945.80 

En,3:lneer's     Estlnuite,     940,769.73 
SAN     LUIS     OBISPO     COUNTY,     DIV.     5 

ROUTE    2    SEK:.    a. 
W.    A.    Dontanville,    Pasadena  .$61,297.20 
Blanchard-Brown    Co..    S.    F. .  .    79.337.75 
Geo.  W.  Martin  &  Son.  Sacra- 
mento      1 1 1..    73.787. ftO 

Mayer    &    Lewis.    Venice 79,729.00 

Geo.  S.   Benson  &  Sons.  L.  A....  65.826.00 

Engineer's    Estimate,    965,130.83 
SAN     LUIS     OBISPO     COUNTY     DIV.     5 

ROUTE    2    SEC.    C. 
Geo.  S.  Benson  &  Sons,  L.  A..  .$34,784.25 
Mayer   &    Lewis,    Venlcei. .....  '52.445.00 

Bl'anchad-Brown    Co..    S.    F 43,704.25 

W.  A-  Dontanville.  Pasadena..   41,067.15 

Engineer's     Estimate,    939,471.74 
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.$24,127.00 
.  39.037,80 
.    27,538.00 


S.F.  A.  C.  Regular 
Monthly  Meeting. 

Arrhltects      VV.    B.    Pai'llle,      Edgar      A. 
i>lutheivs      and      Tobias      Bearwald 
Presented    tvlth    Tokens   of   Ap- 
preciation. 


At  the  regular  m'onthly  meeting  of 
the  San  Francisco  Architectural  Club, 
held  in  the  club  rooms,  126  Post  street, 
last  W^ednesday  evening.  Architect  W. 
B.  FavlUe,  Architect  Edgar  A.  Mathews 
and  Architect  Tobias  Bearwald  were 
each  presented,  with  a  handsomely 
carved  pair  of  book  stands  as  a  token 
of  the  dub's  appreciation  of  their  ser- 
vices rendered  during  the  last  Annual 
Architectural    Club    Exlilbit. 

The  presentation  was  made  by  Presi- 
dent George  Greenwood.  Mr.  Mathews 
and  Mr.  Bearwald  expressed  themselves 
as  being  in  hearty  accord  with  the 
spirit  of  the  Cluib's  Annual  Exbililt  and 
offered  any  further  aid  which  they 
m'l'ght  give  in  the  next  exlilbit.  Mr. 
Faville.  who  was  unable  to  attend,  re- 
plied by   letter  in   the   same   spirit. 

Routine  buslnes  consisting  of  read- 
ing the  minutes  of  the  regular  busi- 
ness meeting  and  the  Directors'  meet- 
ing followed.  About  forty  memlbei^ 
were   In   attendance. 


Building  Contracts  Awarded 


San  Fnuielseo. 


Nat'l    Ice    Brandon 

French-Am    Bk. .  .Fordered 

P  P   I   B        I.  .Bolander 

Brown     Gawthorne 

Shalnwald     Svenson 

Calcagno     '.  .C&loagno 


..Me 
.Mllle 


.Brumfleld 

Haver 

.  . .  .Graper 


Same Same 

Same     Same 

Silverman    De   Luca 

Leig*!! 


San 


Hotel     Tavj.ir 

Smith     . W.l.sh 

Strauss     Wade 

Sterling     Sharman 

Ward     Mager 

Osterberg     Osterberg 

Pegel     Pegel 

Ramaciotti    ..W'n  Un  Bldrs 

Selby    ..I Rankin 

Fox     I Fox 

TlLomson     NicoU 

Nelson     Nelson 


.Sal  a 


Han 


Oostello     ' Dee 

Eipiscopal     Oh      ......Penny 

Crocker    Hotel     ..Mangrum 

Same    .-.Am   Marble 

Same     .  .i ...Rudgear 

Sa''r»e McGuigan 

Foorman     '..Barrett 

Mann     Klenck 

MacKenzle    W'n    Union 

Davidow     Elders 

Pockman    Pockman 

Same    -.  ..Same 

Same    Same 

.Same 


.Uln 


Smith    Smith 

Sylvia    Sylvia 

Lyon Lyon 

Corbln    Parry 

Little     ,..  Little 

Schwartz    ..I ...Eads 

York York 

Nelson    Nelson 

Garibaldi     ElUngson 

Marslcano     . -i. .  .Farnocchie 

Same ., Globe 

Same Ravani 

Same     Gallian 

.Relin 


2000 
2000 
2000 
12250 


360O0 
6'450 
2350 
6590 

1000 
7O00 
9500 
1000 


1.269 
17.50 
2100 
9500 
50.00 
4000 
4000 
4000 
4000 
1400 


2500 
2150 
6210 


370  Hawtho 
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(304)  E  FOURTH  AVE  310-4  13-16  S 
CabriUo  S  31xE  120  B  L  383.  All 
work  for  two-story  and  basement 
frame  residence. 

Owner Trevor     &  Co.,     32     Mont- 
gomery, San  Francisco. 
Architect  ...W.   H.   Crim   Jr.,   426    Kear- 
ny. 'San  Francisco. 
Contractor.  .P.    F.    Speidtl,    1124    Eddy. 

San   Francisco. 
Filed  Feb.  2,  '14.     Dated  Jan.   29,  '14. 

Roof    on     ■ $1287.50 

.Standing    finish    up 1287.50 

Completed  and  accepted 1287.50 

Usual    85    days..., 1287.60 

TOTAL  COST.  $5150.04) 
Bond.  $2600.  Surety,  Globe  Indemnity 
Co.  of  Maryland.  Limit,  75  days.  For- 
feit.  $5.     Plans  and  specifications   filed. 

(305)  SB  UNION  AND  GAINES  E'  120 
xS  I'OO.  Brick  and  carpenter  work 
for  four-story  brick  and  steel  Class 
"C"  building  (Ice  manufacturing  and 
cold   storage  purposes) 

Owner National  Ice  &  Cold  Stor- 
age Co.  of  California.  22 
Battery.  San   Francisco. 

Chief  Engineer  ..  .Ohas.  Wallace,  22 
Battery,   'San    Francisco. 


2f. 

C  iimatlor.  .Brandon      .'i      LAWSon.    ISfl 

Jessie.    San    Francisco. 
Filed  Feb.  2,  '14.     Dated  Jan.  15,  '14. 
On   1st  and   lotli  of  eacn    month     75% 

Usual    35   days,    25% JS025 

TOTAL  COST,  J32,100 
Band,  $16,050.  Surety.  Aotna  Accident 
&  Liability  Co.  Limit.  a.>:  fast  as  re- 
Ouired.  Forfeit.  JoO.  Puns  and  speci- 
fications   tiled. 

(3f.6)  W  TRINITY  68-11  N  .Sutter  W 
ei-Si^xN  34-4^-.  Sheet  metal  work 
for  ten-story  Class  ".»"  building  to 
form  annex  thereto. 

Owner French    American   Bank    of 

Savings.  Premises  by  P.   J. 
Walker.    Monadnock    Bldg., 
San   Francisc.i. 
-Architect  .  ..E.   A.   Bozio.    1123    Laguna. 

San  Francisco. 
Contractor.  .Forderer     Cornice     Works. 

269  Potrero,  S.  F. 
Filed   Feb.   2,   '14.      Dated  Feb.   2.   '14. 
Semi-monthly    on    1st    nl.d    15th      75% 

3H   ilnyH  nfter Balance 

TOTAL  COST,  $4480 
Bond,  $22-l«.  Surety.  National  Surety 
Co  Limit,  without  delay.  Forfeit, 
rone.      Plans   and   specifications   filed. 

(303)      EXPOSITION    SITE.  Wooden 

poles    for    arc    standards    for    Exposi- 
tion Grounds. 
Owner Panma-Pacific  Interna- 

tional    Expo.-'Hion.     Exposi- 
tion   Bldg..   S.   F. 
Architect  . .  .None. 
Contractor,. G.   R.   Bolandcr.   1823  Enci- 

nal  Ave.,  Alameda. 
Filed  Feb.  2,  '14.     Dated  Jan.  27,  '14. 
Payments    as    work    progresses.      75% 

Usual    35    days.. 25% 

TOTAL  COST,  $14,904 
Bond,  $8000.  Surety.  Marvland  Casualty 
Co  Limit,  160  days.  Forfeit,  $10.  Plans 
and  specifications  filed. 

(SOT)  S  CHESTNUT  100  E  Grant  Ave. 
Alter  front. 

Owner J.  D.  Brown.   20'8  Humboldt 

Bank    Bldg..  San   Francisco. 
Designer  ..   F.   A.    Gawthorne. 
Contractor.  .F.  A.  Gawthorne,  650  Cali- 
fornia, San  Francisco. 

COST.    $450 

(308)      NO.    I4«    EAST.      Alter   lobby. 
Owner Shainwald,   Buckbee  &  Co., 

27  Montgomery.  S.  F. 
Architect  . .  .None. 
Contractor.  .Swenson     &     Franzen.   230 

Tehama.   San    Francisco. 

COST.    $j80 

(S09)  SE  PRHNTISS  &  POWHATTAN 
One-story  and   basement  frame  dwlg. 

Owner John    Calcagno.    1210    Pow- 

hattan.    San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST.  $1000 

(flO)  NO.  130  ELLIS.  Erect  partition, 
art  glass  and  tile  floor. 

Owner Stuart    &    Quinn,    Premises. 

Architect  .  .  .None. 

Contractor.  .T.   H.   Meek   Co.,    1157   Mis- 
sion.  San   Francisco. 

COST.    $450 

(311)  NO.  255  DOLORES.  Add  five 
Hnen  closets  and   install   gate. 

Owner Fred    Miller.    Premises. 

Architect  .  .  .None. 

Day's   work.  COST.   $10n 

(312)  8W  DEVISADERO  &  GROVE. 
Repair  floor  in  store  and  minor  re- 
pairs. 


BUILDLNG    AND    INDUSTRIAL    NEWS 
Owner C.    A.    Mouroux,    1434    Fill- 


.John      Spargo,    110      Jessie, 
San  Francisco. 

CO.SiT.   $1000 


(313)      NO. 
marquise. 


570    CALIPORNI.4.        Erec 

.L.    R.    Benny.    Premises. 
.None. 

.Brumfield     Elec.     Sign    Co 
18   7th,  San   Francisco. 

COST.  $1 


(314)      N  PAGE   106-3  E  Shrader.  Thr< 

story  and  'basement  frame  (3)  flats. 

Owner Philip  J.   Haner,   644  Grov 


COST,    $1500 


1313)  W  FOURTH  AND  JESSIE  NW 
73xSW  73.  Painting  and  finishing  of 
iron,  sheet  metal  and  wood  work  on 
exterior.      damp    proofing.      painting. 


ng    of 


linowall.    tinting   and    decorating    for 
eight-story    store    and    hotel    building. 
Owner Mary  L.  Phelan,   1840  Cali- 
fornia,  San    Francisco. 
.\rchltect  ...William    Curlett      &      Son. 

Phelan  Bldg..  S.  F. 
Contractor.  .Harry  G.  Graper.  50  Farren 

Ave.,  San  Francisco. 
Filed   Feb.   3.   '14.     Dated   Jan.    30,   '14. 
On    1st  and   loth    of   each    month      75% 

Usual    35    days 25% 

TOTAL  COST.  $50^00 
Bond.  $2500.  Surety.  Maryland  Casualty 
Co.  Limit.  33  days.  Forfeit,  none. 
Plp-ns  and  speciflcatlonj  flled. 


1316)  W  C^fiURCH  30  S  26th.  Altera- 
tions and  additions  to  two-story 
frame  building  into  store  and  flats. 

Owner iN.  '  Barone,     14^02    Chunch. 

San  Francisco. 

Architect  . .  .None. 

Contractor.  .Johnson      &      Hatland.    1513 
■ClTurch.    San  -Francisco. 

Filed  Feb.  3.  '14.     Dated  Jan.  29,  '14. 

Roof  on    ■.. .' $400 

Brown    coated    ' 400 

Completed 392 

Usual   35   days 400 

TOTAL   COST.    $1592 

Bond.  $800.  Surety.   A.  F.  Moore.  Limit. 

none.      Forfeit,    none.      Plans   and   speci- 
fications  filed. 


311)      W 


TWENTIETH  AVE  200 
S  25xW  120.  All  work  for  t 
and  basement  frame  residen 
Jeanette     Tales.     33'5     2 


San   Pra 


.Non 


Contractor.. Yates  &  Moore.  335  21   Ave 

San   Francisco. 
Filed  Feb.  3,  '14,     Dated  Jan.  5,  '14. 

Frame  up  ready  for  roofing $500 

Brown   coated    500 

Completed     and     accepted 500 

Usual    35    days 500 

TOTAL  (X>ST.  $20-00 
Bond.  none.  Limit,  90  days  after  Jan. 
12.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(318)  W  TWENTIETH  AVE  225 
Anza  S  25xW  120.  All  work  for  t 
story   and   basement   frame   reside 

Owner Jeanette     Yates.      333 

Ave.,  San  Francisco. 
Architect  . .  .None. 
Contractor.  .Tates  &  Moore.  335  21   . 

San   Francisco. 
Filed  Feb.  3,  '14.    Dated  Jan.  6,  '14. 


Wednesday.    Fchiuary    11.1911 

Frame  up  ready  for  roofing $500 

Brown    coated    500 

Completed    and    accepted 500 

Usual    36    days 5-00 

TOTAL  (XIST,   $2000 

Bond,    none.      Limit,    90   days.     Forfeit. 

none.      Plans    and    specifications    flled. 

1319)  W  NINETEENTH  AVE  250  S 
Clement  S  25xW  120.  All  work  for 
one-stor>-  and  basement  frame  bunga- 
low. 

Owner Jeanette     Yates,      335      21st 

Ave.,  San  Francisco. 

.\rchitect  . .  .None. 

Contractor.  .Yates  &  Moore,  335  21  Ave. 
San   Francisco. 

Filed  Feb.  3,  '14.     Dated  Jan.  5,  '14. 

Frame  up  ready  for  roofing $500 

Brown    coated    S'OO 

Completed    and    accepted 500 

Usual    35    days 500 

TOTAL  CJOST,   $2000 

Bond,   none.     Limit.   90   days  after  Jan. 

12.     Forfeit,  none.     Plans  and  specifica- 
tions flled. 

(320)     SE    POWELL    AND    PACIFIC    S 
67-6xE  22-6.     Excavating,  brick  work 
and    concrete    work,    etc.,    for    holding 
and    underpinning      three-story      and 
basement   brick    building. 
Owner. ....  .'Moritz    Silverman. 

Architect  ..  .Wm.    Mooser,    Nevada    Bk. 

Bldg.,  San  Francisco. 
Contractor.  .R.    De    Luca.      2i232      Jones. 

San  Francisco  . 
Filed   Feb.    3,   '14.      Dated   Jan.    26,   '14. 

Completed    and    accepted..- $935 

Usual    35    days 315 

TOTAL  CrOST,  $1250 
Bond,  $62-5.  .Surety.  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  40  days. 
Forfeit,    $20.      Plans   and  specifications 


(321)  S  ANZA  95  E  ISth  Ave  E  25x 
S  100  OL  300.  All  work  for  six-room 
and    basement   frame   building. 

Owner Nevada      W.     Meyer,       I960 

Pierce,    San    Francisco. 

Architect  . .  .None. 

Contractor.  .Leigh     &    Schultz,    330    8th 
Ave.,  San  Francisco. 

Filed  Feb.  3,  '14.     Dated  Feb.  2.  '14. 
Frame  up  and  plumbing  roughed 

in     ..- $712.50 

Brown   coated    712.50 

Completed    and    accepted 712.50 

Usual    35    days 712.50 

TOTAL   COST,    $2850 

Bond.    none.      Limit.    90    days.      Forfeit, 

$10.      Plans    and    specifications    filed. 


(32-2)  S  ANZA  93  W  ITth  Ave  ^ 
S  100  O  L  300.  All  work  for  six- 
and  basement  frame  building. 

Owner Nevada      W.    Meyer, 

Pierce,    San    Francisco 


Archite 
Contrac 


.None. 

.Leigh     &    Schult! 

Ave..  San  Francis 
3,  '14.  Dated  Feb, 
>  and   plumbing   roughed 


14. 


in     $712.50 

Brown  coated   712.50 

Completed    and    accepted 712.50 

Usual    33    days 712.50 

TOTAL   COST,    $2850 

!ond,    none.      Limit.    90    days.      Forfeit. 

10.       Plans    and     specifications     filed. 


(323)  SW  POST  AND  POWELL  W 
137-6  S  63-6  E  69-7  N  6-6  E  67-11  th 
—  57  to  beg.  Finish  carpenter  work 
for  Post  street  addition  to  St.  Francis 
Hotel. 


WediK'sJay.    FL.|,iuai-.v    H,  1»|,|, 

'-'^^"s'' Ci-OLkei-   Hotel   Co. 

Architect  ...Bliss      &      Faville,      Balboa 
Bldg.,    San   Francisco 

Contractor.. Taylor  &  Co. 

Filed  Feb.  3,  '14.     Dated  Jan.  2S,   'H. 
Payments  on  1st  of  each  month     75% 

Usual    3'5    days' 26% 

TOTAL   COST.    J36,00-0 

Bond,  118,000.     Surety,  Globe  Indemnity 

Co.     Limit,     4   months.       Forfeit,      J50. 

Plans  and  specifications  filed. 

(32i4)  B  TENTH  AVE  245  N  Fulton  N 
25xE  120  O  L  2»9.  All  work  for  two- 
story   frame   dwelling. 

0^'ner Wm.     Smith,     777     Dolores, 

San    Francisco. 
Architect...©.   B.   Evans,   2132   Mission, 

San  Franicsco. 
Contractor.  .Jas.   Welsh,    244    20tli    Ave.. 

San  Francisco. 
Filed  Feb.   4,   '14.      Dated   Dec.    IS,   '13. 

At   date  .hereof j   100 

January    2,    1914 '.'.'.'.'.'.      5,50 

Brown    coated     80,0 

Plumbing-    in     gOo 

Usual    33    days 4200 

TOTAL  COST,  f645.0 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 

NOTE:— This  contract  also  includes 
an  ag-reement  to  convey  the  real  prop- 
erty trnm  contractor  to  1st  party. 

(•3'25)  SB  FAIKMOUNT  AVE  AND 
Whitney  B  37-6  S  93  W  13  m  or  1  NW 
96-354.  All  work  for  one-story  and 
basement  frame  cottage. 

Owner Hugo  and  Pauline  Strauss, 

1175   York,  San   Francisco. 

Architect  . .  .None. 

Contractor.  .B.    J.    Wade   &    P.    Carlsen, 
579  Duboce  Ave.,  S.  F. 

Filed  Feb.  4,  '14.     Dated  

^°°f    1"     '•• '.  . ■....$587.60 

■Brown    coated    .  .■ 687  50 

Accepted     5,87,50 

Usual    35    days...i ,  .1.  .    687.50 

TOTAL  COST,    »23'50.00 

Bond,    none.      Limit,    80    days.      Forfeit, 

none.      Specifications   only   filed. 

(326)  NB  THOMAS  AVE  110  SB  Keith 
SB  55xNE  100  Ptn  Blk  388  S  S  F  Hd 
and  R  R  Ass'n.  Carpenter,  plaster- 
ing, painltlng,  Iplumibing,  electrical 
work  and  concrete  work,  etc.,  for  4 
one-story  and  basement  and  attic 
frame   cottages. 

Owner Sterling      Investment     Co., 

1121    Hearst  Bldg.,   S.    P 

Architect  ..  .Plans   by   owner. 

Contractor.  .T.  L.  Sharman,  1406  Revere 
Ave.,    San   Francisco. 

Filed   Feb.   4,   '14.      Dated  Jan.    28,   '14. 

Frames  up  and  roofs  on $1647.'50 

Plastering    completed     1647.50 

Completed     1647.50 

Usual   3^5  days 1647.50 

TOTAL  COST,   16590.00 

Bond,  J32»5.  Sureties,  Gus  Swenson  and 

F.    W.    Llesohenkohl.      Limit,    115    days 

after   Jan.    31.      Forfeit,    $5.      Plans   and 

specifications  filed. 

(327)  g  MINNA  411  W  First  W  39xS 
80.  All  work  for  one-story  part 
mezzanine  floor  Class  "C"  building. 

■Owner Margaret   Ward. 

Architect  ...Albert  Schroepfer,   68   Post. 

San    Francisco. 
Contractor.. Mager      Bros.,    no      Jessie, 

San    Francisco. 
Filed    Feb.    4,    ■14,      Dated   Feb.    4,   '14. 

Brick  work  up  to  rafters $200'0 

Completed  and  accepted 2426 


PITILDING    AND    INDUSTRIAL    I.'EWS. 


30  days  nCdv 

B^ond,  ?3»00.     .£ 
and    Seve 
Forfeit,   r 
filed. 


150Q 

TOTAL    COST.    S592'5 

Sureties,  D.  B.  Macdonald 

Mager.      Limit,    50    days. 

Plans  and   specifications 


(328)  N   FLOOD    125    W    Genesee.  One- 
story  and^  ;basement  frame  dwelling. 

Owner Waif  rid       Osterberg,        522 

Flood    Ave.,    San    Francisco. 
.\rchitect  .  .  .None. 
Day's   work.  COST,   »1IXJ0 

(329)  NW    GEAKY    &    JORDAN    AVE. 
Two-story  and  basement  frame  dwlg 

Owner Frank  Pegel,  366  lOtli  .live., 

San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  J7000 


(330)  SE  CALIFORNIA  AND  19TH 
Ave.  Three-story  and  basement 
frame    (6)    apartments   and    store. 

Owner ..H.       P.       Ramaclotti,        25.1 

Montgomery,  s.  F. 
Architect  .  .  .None. 

Oontraotor.  .iWiestern  Uniion  Home 
Bldr^,  Inc.,  1617  Telegraph 
Ave..   Oakland. 

COST,    J9500 


(331)      N    CALIFORNIA    87-6    W    Front 


Alter  inte 


for  club 


Owner ..Henrietta    Selby,    116    Cali- 
fornia,   San    Francisco. 

Arahltect  . .  .H.     Murdock     and     W.     H. 
Orlm  Jr.,  425  Kearny,  S.  F. 

Contractor..  C.    D.    Rankin,    724    Gough, 
San  Francisco 

COST,   $1000 

(332)  NO.  4'028  TWENTY-SIXTH.  One 
sitory  corrugated   iron  private  garage. 

Owner .  .s.  A.  Fox,  Premises. 

Architect  ...Metal     Shelter      Co.,      1501 

Van  Nesa  Ave..  S.  P. 
Day's     work.  COST,     $400 

(333)  SE  MISSION  AND  23RD.  Re- 
move partition,  new  floors,  show  win- 
dows and  electric  llght.3. 

Owner Mrs.   Thomson. 

Architect  . .  .None    . 

Contractor.  .W.    C.    Nlcoll,    210   4th    Ave., 
San   Francisco. 

COST,  $1000 

(334)  E  EDINBURGH  250  N  Excelsior 
One-Story  and  basement  frame  dTvlg. 

Owner i.  ..Emll     Nelson,   580     Jerse.v, 

San  Francisco. 
Arcliltect  .  .  .None. 
Day's  work.  COST,   $1600 

(335)  NO.  122  TENTH.  Brick  founda- 
tion. 

Owner Mrs.  J.  Palllason,  Pine  and 

Fillmore,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .J.    Slalanave.      931      Paclflc, 
San   Francisco. 

COST,    $400 

(336)  N  PAGE  106-3  B  Schrader.  Alter 
three  flats  Into  6  apartments. 

Owner Phillip  J.  Haner,  644  Grove 

San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1000 

(337)  B  NINETEENTH  AVE  50  N  Anza 
Two-story  and  basement  frame  dwlg. 

Qwnen ■.  .Costello  &  Deerlck,   93  Col- 
lege   Ave.,    San    Francisco 
Architect  . .  .None. 
Day's   work.  COST,    $2000 


(338)  LOC'.-VTION  NUT  GIVEN,  Al.' 
work  for  erection  and  completion  of 
Bays'  Home  Cathedral  Mission  of  the 
Good  Samaritan. 

Owner ..Protestant      Episco,pal    Bis- 

sop  of  California. 
Architect  ..Bliss       &       Faville,     Baliboa 

Bldg.,  San  Francisco. 
Contractor.  .Isaac   Penny,    Phelan    Bldg., 

San    Francisco. 
Piled   Feb.   5,  '14.      Dated   Feb.   2,   '14, 

Frame    up    }3m 

Pla.stering    done    ■ 318,5 

Building  completed    31S.5 

:ifl    day«    after 3185 

TOTAL  COST,  $12,740 
Bond,  $6370.  Sureties,  Jos.  Slye  and 
Abner  Penny.  Limit,  June  1,  1014. 
Forfeit,  none.  Plans  and  speciflcations 
(lied. 

NOTE:— Above  contract  is  for  two- 
story  and  basement  frame  building  to 
be  erected  on  NW  Potrero  avenue  and 
25'th   street. 

(339)  ■SW  PO'ST  AND  POWELL  W 
137-6  S  63-6  E  69-7  N  6-6  E  67-11  th 
57  to  beg.  Tile  walls,  floors,  bases, 
nosings  coves,  plinths  for  Post  street 
addition   to   Hotel   St.   Francis. 

Owner Crocker     Hotel    Company. 

Architect  .  ..Bliss      &      Faville,    Balboa 

Bldg.,  San  Francisco. 
Contractor.  .Mangrum      &      otter,      561 

Mission,    San    Francisco. 
Filed  Feb.   5,  '14.     Dated  Jan.   31,  '14. 

On   19t  of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $12,398 
Bond,  $6199.  Surety,  National  Surety 
Co.  Limit,  60  days  after  ready  for  tile. 
Forfeit.  $25.  Plans  and  specifications 
filed. 

(340)  MARBLE    WORK    ON   ABOVE. 
Contractor.  .American  Marble  &  Mosaic 

Co.,    25      Columbia     Square, 
San  Francisco. 
Filed  Feb.  5,  '14.     Dated  Jan.  30,  '14. 

Payments    same    as    abovei 

TOTAL  OOST,  $47,880 
Bond,  $23,940.  Surety,  Globe  Indemnity 
Co.  Limit,  4  months.  Forfeit,  $50. 
Plans  and   specifications   filed. 

(341)  ORNAMENTAL  IRON,  BTC,  ON 
above. 

Contractor.  .Rudigear-Merle  Co.,   Bay   & 

Stockton,   San    Francisco. 
Filed  Feb.  6,  '14.     Dated  Jan.  30.  '14. 
Payments    same   as    above.  ...... 

TOTAL  COST,  $720'0 
Bond,  Guaranty  ■bond)  in  favor  of  own- 
er. Sureties,  A.  E.  and  R.  A.  SIbarboro. 
Limit,  60  days.  Forfeit,  $50.  Plans  and 
specifications    filed 

(342)  SIDE  WALK  LIGHTS  AND 
side  walk   doors  on  above. 

Contractor.  .John   McGuIgan   &    Co.,    142 

Silver,   San   Francisco. 
Piled  Pet).   5,  '14.     Dated  Jan.   30,  '14. 

Payments    same    as    abo've 

TOTAL  OO.ST,  $1269 
Bond,  none.  Limit,  40  days.  Forfeit, 
$25.     Plans  and  specification®  filed. 

(343)  B  THIRD  25  S  Perry  E  T7-6xS 
2'5.  All  work  for  one-story  frame 
store   building. 

Owner '..Mrs.    I.   S.      Foorman,      .San 

Mateo. 
Engineer  ..  .L.    M.     Hausmann,    .Sharon 

Bldg..  San  Pranclsco. 
Contractor,.  .Barrett    &    Hilp. 
Filed  Feb.  5,  '14.     Dated  Jan.   28,  '14. 
Frame    up    fq^Q 


Plastering    ali.l    plinir.iriir    on' 450 

CompleteJ    anJ     aceeijtecl 500 

Usual     35     daj^s 350 

TOTAL  OO'ST,   J1750 
Bond.    none.      Limit.    40  days.      Forfeit, 
$3.      Plans  and   specifications   filed. 
(344)1     S\V  GElARY  &  JOHNSTON  AVE, 


Alteratloi 

IS    and     additions     tor    two- 

story    fra 

nie    building,    store    and    flat. 

Owner 

.Mrs.      A.      E.      Mann,      SiOT 

Geary,  San  Francisco. 

Architect  .. 

.None. 

Contractor. 

.F.    J.    Klenck.     215    Sharon 

Bldg-..   San   Francisco. 

Piled  Feb. 

6,  '14.     Dated  Feb.  3,  '14 

On   1st  ai 

Id'  15th  of  each  month     75% 

Usual    35 

days 25% 

TOTAL  COST.  J2I00 
Bond,  flOioO  Sureties,  H.  S.  Sands  and 
1..  A.  Taylor.  Limit,  60  days.  Forfeit. 
$3.     I*lans  and  specifications  filed 


(S4'5)  SE  CALIFORNIA  AND  19TH 
Ave  —  2'5xB  70.  All  work  tor  two- 
story    frame    store    and   apartments. 

Owner J.   A.   Mackenzie. 

Designer  ..  .J.   S.   Connell. 

Contractor.  .Western  Union  Home 
Bldrs.,  1617  Telegraph  Ave. 
Oakland. 

Filed  Feb.  6,  '14.     Dated  Feb.  c.  '14. 

2nd  story  joists  laid JIOOO 

Roof  on    1375 

Brown    coated    1375 

Interior  and  exterior  plaster 
completed  «nd  brick  work  and 
windows  and  door  jambs  in....    1500 

Completed   and   accepted IS7.5 

Usual   35  days   2375 

TOTAL   COST.    J9500 

Bond.   $47-50   Sureties.  H.  F.   Ramacciottl 

and  Frank  H.   Buck.  Jr.     Limit,  90  days 

from    Feb.    5.      Forfeit,    JI.      Plans    and 

specifications  filed. 


1316)  E  V.\N  NESS  AVE  S7  N  Jack- 
son E  123  N  lSS-4%  W  23  S  102-S% 
W  100  th  S5-S'^  to  beg.  Forms,  re- 
inforced steel  and  concrete  for  ad- 
ditional story  to  building  now  in 
course  of  construction  (two  stories 
throughout). 

Owner B.      Davldow,    46      Kearny. 

San  Francisco. 

Architect  ..  .O.  R.  Thayer.  Merchants' 
National    Bank    Bldig..   S.    F. 

Contractor.  .G.  Elders.  221  Sansome. 
fian   Francisco. 

Filed  Feb.  6,  '14.     Dated  Jan.   29.  '14. 
All    forms    set    and    steel    placed 

for  beams  and  2nd  floor  slab }10<I0 

All  concrete  in  for  2nd  story...   1490 

All  work   finished   1290 

Usual    S5    days 1220 

TOTAL  COST,   JSOOfl 

Bond,    none.      Limit,    10    days.      Forfeit. 

none.     Plans  and  specifications  filed. 

(347)  LINCOLN  MANOR.  LOT  62.  Two 
story   and  basement   frame   dwlg. 

Owner Pockman  &  Co.,  37th  Ave  & 

Geary,    San    Francisco. 
Architect  ..  .A.    W.    Smith,    1010    Broad- 
way. Oakland. 
Day's  work.  COST.  {4000 

(34S)  LINCOLN  MANOR,  LOT  63,  Two 
story  and  basement  frame  dwlg. 

Owner Pockman  &  Co..  37th  Ave  & 

Geary,  San   Francisco. 

Architect  ..  .A.  W.  Smith,  1010  Broad- 
way,  Oakland. 

Day's  work.  caST.  $1000 

(349  1  LINOOL.X  MANOR.  LOT  04.  Two 
story   and  basement    frame   dwlg. 


BUILDING    AND    INDUSTRIAL    NEWS. 

Owner Pockman  &  Co..  37th  Ave  &       oi 

Geary.  San  Francisco. 

Architect  ..  .A.  W.  Smith,  1010  Broad-  Ai 
way,  Oakland. 

Day's  work.  COST,  $4000 

(350)  LINCOLN  MANOR,  LOT  61.  Two 
story  and  basement  frame  dwlg. 

Owner Pockman  &  Co..  37th  Ave  & 

Geary,  San   Francisco. 

Architect  ..  .A.  W.  Smith.  1010  Broad- 
way, Oakland. 

Day's  work.  COST.  $4000 

(351)  E   EDINBURGH     100   S      France 
One-story  and  basement  frame  dwlg. 

Owner W.     Ulmer.     222     Raymond 

Ave.,  San  Francisco. 
.Architect  . .  .None. 
Contractor.  .T.   H.   Parry,   222   Raymond 

Ave.,  San  Francisco. 

COST,    $141111 


dncsday.    reLiiiaiv    11,  mil 

-Matthew   A.  Little,   1317   Itl] 
Ave.,  San  Francisco. 
.E.    B.    Young,    251    Kearny, 


Day's  work. 

COST.  $15,000 

(361)      NO. 

227    DEVISADERO.      Add    2 

rooms. 

Owner 

.F.  R.  Schwartz, 

Architect  . . 

.None. 

Contractor. 

.M.    Eads.   4S   Cortland   Ave., 

San   Francisco. 

COST,  $450 

(352)      E  EDINBURGH  T5  S  Italy.  One- 
story  and  basement  frame  dwelling. 

(Jwner A,   Millerick.      f 

Architect  . .  .None  . 

Day's   work.  COST,    $400 


(362)  SW  SUTTER  AND  POWELL. 
Remove  wall,  new  front  and  erect 
partition. 

Owner York  Realty  Co.,  Premises. 

Architect  ..  .F.   H.   Meyer.   437   Bankers' 

Investment   Bldg.   S.    F. 
Day's  work.  COST.  $700 

(363)  W  TENTH  AVE  45  N  Fulton. 
Two-story  and  basement  frame  dwlg. 

(>wner F.  Nelson,  30  Presidio  Ter- 
race, San  Francisco. 
Architect  . .  .None  . 
Hay's  wotk.  COST    $2500 


TWENTY-NINTH 


NO.  314  VICKSBURG.     Min 
s  and  alterations. 
Mrs.  J.  Casey,  Premis 


.J.  Scanlon,  2466  Geary,  S.  F. 
OaST,   $400 


364)  S  HAIGHT  110'  W  Pierce  W 
27-6x8  S7-6.  Alterations  and  addi- 
tions   to    one-story    frame    building. 

iwner O.    Garibaldi. 

irchltect  .  .  .C.       O.       Clausen.       Plielan 
SCO.  Bldg..  San   Francisco. 

67   Mission.       Contractor.  .EHingson      &      Holt.      3S77 

2«th,    San    Francisco. 
COST.  $.tOO       Filed  Feb.  7.  '14.     Dated  Feb,  7,  '14. 

Frame  up  and  root  on $537.50 

Brown    coated     ' 537.50 

Completed    and    accepted......   537.50 

Usual    35    days .'.  .    537.50 

TOTAL  COST,  $2150.00 
Bond,  $1075.  Surety,  Chicago  Bonding 
&  Surety  Co.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(3.J5)      NO    IftSO      .MCALLISTER.         Rat- 
proof  floor. 

Owner W.    Goetjen.     SOC     Webster, 

San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST.   $400 


(36'5)  B  MASON  100  S  Green  S  37-6xE 
96.  All  work  except  plumbing,  paint- 
ing and  electricity  work  tor  two- 
story    and      basement    frame      apart- 


(.3'36)      NO.      1052   DE     HARO. 
bulkhead. 

Owner E.  Smith,  Premist 

Architect  .  .  .None. 
Day's  work. 


Ce 


COST,    $400 


.'Mary  Mars 
San    Francisco. 
.Albert    H.   Winter. 
.Parnocchia    Petri 
397  CJhestnut.  S.  P. 
7,  '14.     Dated  Feb. 


781  Gr 


Co.. 


(357)  W  THIRTIETH  AVE  135  N  Cle- 
ment. One  and  one-half-story  and 
basement  frame  dwelling. 

Owner A.  M.  Silvia,   575  41st  Ave., 

San   Francisco   . 

Architect  . .  .None 

Day's  work.  COST.  $1500 

(3'3S)      W   BELVEDERE   102-8^4   S  17th. 

One  and  one-half-story  and  'basement 

frame  dwelling. 
Owner Andrew  Lyon.    182   Liberty. 

Arcihtert  .  .  .None. 

Day's   work.  (50ST.    $3000 

(3'59)  W  LISBON  215  S  France.  One- 
story  and  basement  frame  dwelling. 

Owner W.     Corbin,     222     Raymond 

Ave.,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .T.  H.   Parry.   222   Raymond 
Ave.,  San  Francisco. 

COST,   $1800 


Filed  Feb. 

Roof    on ..$I'535 

Brown    coated    153'5 

Completed    and    accepted 1535 

Usual     35     days 1 1605 

TOTAL  COST,    $6210 

Bond,    $3105.       Sureties,    G.     Mosca    and 

G.   Blanchlnl.      Limit,    60   days.      Forfeit. 

$5.      Bonus.   $'5.   Plans  and   specifications 

filed. 

(360)      ELECTRIC    WORK    ON    ABOVE. 
Contractor.  .M.       Flatland       (as      Globe 
Electric    Works).    1959   Mis- 
sion.   San    Francisco. 
Filed   Feb.    7,   '14.      Dated   Feb.   6,   '14. 

Roughing    in    done..i ■ $100 

Completed    and     accepted 9.1 

Usual     35     days ' 60 

TOTAL  COST.  $260 
Bond,  none.  Limit.  60  days.  Forfeit, 
.5.     Plans  and  specifications  filed. 

(367)      PLUMBING       FIXTURES       AND 

plumbing   on   above. 
Contractor.  .RavanI     Plumbing     Co.,     50 

Filed   Feb.    7.   '14.      Dated   Feb.   6,   '14. 

Roughing     In     done $305 

Completed     and     accepted 300 


Wednesday,    February    11,  1914. 
Usual    35    days 


205 


TOTAL.  COST,    $810 
Bond,    none.      Limit,    60    days.      Forfeit, 
t'i.      Plans  and   specifications    Hied, 
(^(i.si      PAINTING,      STAINING,      VAR- 

nisli,  etc..  on  above. 
Contractor.  .Gallian      &      Bigotta,      1053 
Broadway,     San     Francisco, 
Filed   Feb,    7,   '14.      Dated   Feb.   6,   '14, 

Completed    and    accepted $112.30 

Usual    35    days 137,50 

TOTAL  COST,  $j50,00 
Bond,  none.  Limit,  60  days.  Forfeit, 
$15,      Plans   and    specifications    filed. 

(369)  COJIG.  30  N  FROM  NW  Mission 
and  Sycamore  Ave  W  SOxN  46-S, 
Plumbing  and  gas  fitting  tor  three- 
story  and  basement  reinforced  con- 
crete Class  "C"  hotel  building. 

Owner Jean    Allec,     2148     Folsom, 

San    Francisco, 
Architect  ...Rlghetti   &   Headman,    Plie- 

lan   Bids..  S.   F. 
Contractor.  .Geo.   Rehn,   3S46   24th,   S.  F. 
Filed  Feb.   7,  '14     Dated  Feb  6,  '14, 
Roushed   in   and   inspected,  ,,,  $663.75 

Completed   and    accepted 663.75 

Usual    35    days 447.50 

TOTAL  COST,  $1775.00 
Bond,  $SSS.  Sureties,  Julius  B,  Scliultz 
and  R,  H,  O,  Bolir,  Limit,  without  de- 
lay to  other  work.  Forfeit,  none.  Plans 
and   specifications   filed. 


370)  W  TWEiNTY-FOURTH  AVE  125 
S  Geary  S  25xW  120  All  work  for 
two-stofy  frame  flats. 

r Clias.     M.     Hawthorne,     283 

4th  Ave.,  San  Francisco 
led  .,, Plans  by  Contractor, 
actor.. T.    Roy    Murray.    116    10th 


Ow 


Sa 


Fra 


Filed   Feb.   7,   '14.      Dated   Jan.    16,   '14, 

Frame    up    $1500 

Ready    for   mortar 1000 

Completed     9'iO 

Usual     35     days lIiSO 

TOTAL  COST,  $4  600 
Bond,  none  Limit.  90  days.  Forfeit, 
none.      Plans  and   specifications   filed. 


We 


INCORPORATIONS. 

n       Fruit     and       Produ 


Co. 


Capital  Stock,  $25,000;  subscribed,  $r5; 
shares,  $1  each.  Directors — C.  S.  Jur- 
ges,  F.  Si.  Bailey,  K.  D.  Smith.  5  shares 
each.  Place  of  business,  San  Fi-an- 
cisco. 

Grimm  Estate  Co,  Capitol  Stock, 
$25,000:  subscribed,  $300:  shares,  $100 
each.  Directors— F.  J,  Grimm,  A,  Bbner 
and  F,  W,  Grimm,  1  share  each.  At- 
torney, Percy  E  Towne,  Chronicle  BIdg 
Place  of  business,  San  Francisco, 

Sunset  Motion  Picture  Co,  Capital 
Stock,  $250,000:  subscpbied,  $150;  shares 
$1  each.  Directors— G.  Moore,  J.  C, 
Wheeler  Jr,  R.  C.  Thayer,  50  shares 
each.     Place  of  business.  S.   F. 

Burlingame  Terrace  Syndicate.  Cap- 
ital Stock.  $75, 000;  subscribed,  $300: 
shares,  $100  each.  Directors — S.  W. 
Swabey.  B.  L.  Hoag,  H.  R.  Grantley,  1 
share  each.  Place  of  business,  San 
Francisco. 

Consolidated  Mausoleum  Syndicate. 
Capital  Stock,  $500,000:  subscribed,  $700 
sbares.  $100  each.  Directors^G.  L. 
Allen.  L.  E.  Smead,  V.  C.  Vannekohl.  C. 
A  Renwick,  W.  B.  Howell,  B,  H.  Bart- 
hold.    C.    P.    Knights.       1     share       carh. 


BUII^DING    AND    INDUSTRIAL    NEWS. 

J.  Stangland.  J.  R.  Henriques,  J,  Hal- 
vorsen,    1    share    each.      Place  .of    busi- 

Culavn  American  Cigar  Co,  Capital 
Stock.    $10,000:    subscribed,    $30;    shares, 

$10     each.       Directors ^M.     Breslauer, 

L,  L.  Solomons,  C,  Jemls,  1  share  each. 
Place   of   business,  San   Francisco, 

U.  S.  Sales  Co.  Capital  Stock,  $100,- 
oaO;  subscribed,  $300;  shares,  $100  each. 
Directors — A.  T.  Gibson,  J.  A,  White- 
head, C,   Tuttle,   1   share  each.     Place  of 


COMPLETION  NOTICES 


PI  ■ 


nf    IM 


San 


Bay  and  River  Transportation  Co. 
Capital  Block,  $20,000  subscribed,  $100; 
,sbares,  $100  each.     Directors — G.  oisen. 


San  Francisco, 

Jan.  30,  1914— N  GREEN  193-374  W 
Jones.  The  Geo  A  Bos  Co  to  Her- 
ring's  Mill,   Ino Jan.    29,    1914 

Jan.  30  ,1914— N  PARNASSUS.  AVE 
S6-0"4  W  4th  Ave  W  ::i-0%  N  107-6 
E  25  S  10(,-1',4.  Mary  E  Leonard 
•:■    'OS    Devencenzi Jan.    23.   1914 

Jan.  31,  1914— LOT  10  BI.K  66  Reis 
Tct.  Ella  Radomonovich  to  whom 
i;   may   concern Jan.    1,    1914 

Jan.  31.  1914— LOT  111  i^LK  24  Mis- 
sion and  30th  Street  Homestead 
Union,  described  in  contract  as  be- 
ing Lot  114  Blk  24  Mission  Street 
Homestead  Union,  WllJiam  Beber 
to  Joseph  .Marchus  and  H  Barnett 
Jan.    30,    1914 

Feb.  3.  1914— E  LYON  S5-0%  S  Lom- 
bard E  101-4"i  N  24-11%  W  100-5(4 
Louis  Blumberg  to  Marcus  &  Bar- 
nett  Feb,    3,    1914 

Feb,  3,  1914 — NW  ATHENS  275  SW 
Russia  Ave  SW  25xNW  100  Ptn 
E.xcl  Hd  Blk  62,  James  Gleeson  to 
whom  it  may  concern. .. -Jan,   3,  1914 

Feb,  4,  1914— W  NOB  76-6  S  Alvarado 
S  25XW82-6,  '  Mrs  M  I  Asmussen  to 
B   Johnson Jan,    31,    1914 

Feb.  4,  1914— W  LYON  87-6  S  Sutter 
S  25xN  119-3,  Bridget  McErlane 
to  Geo  V  McCausland Fab.   3,    1914 

Feb.  1,  1914 — SE  SEVENTEENTH  & 
San  Bruno  Ave  75  on  17th  by  100 
on  San  Bruno  Ave.  J  O'Shea  to 
Frank    Neidick Jan.    30,    1914 

Feb.  4,  1914— S  COLLEGE  TERRACE 
200  W  Mission  S  52-9.\W  7a.  J  H 
Kruse    to   C    Wengvird Feb.    2.    1914 

Feb.  5,  1914— W  TBX.4S  50  N  19  th  N 
25x  W  100.  J  A  Simpson  to  L  C 
Wooldridge Feb.     3,     1914 

Feb,  5.  1914— E  TWENTIETH  AVE 
100  S  Oalitornia  S  25xB  120.  John 
M  Peters  to  whom  it  may  concern 
Jan.    13,    1914 

Feb.  5,  1914— S  CLEMENT  5T-6  W 
24th  Ave  W  24xS  100.  Mrs  R  Paugh' 
to    Thos    Hamill Feb.    4,    1914 

Feb.  5,  1914— W  SANCHEZ  lO'l  S  22d 
S  2'5xW  105.  Henry  J  and  Auguste 
Pape   to  A  E  Olsen Feb.   3,   1914 

Fefb.  5.4914—%  NE  THOMAS  AV(2'0th 
Ave  South)  275  SB  Lane  (L  South) 
SE  25xNB  100.  Willliam  W 
Balzer   to   J   M  Burns Jan.   20,    1914 

Feb.  5,  1914— W  TEXAS  75  N  19th  N 
2'5xW  100.  J  A  Simpson  to  L  C 
Wooldridge Feb.    3,   1914 

Feb.  6  ,1914— NW  CHENERY  338  SW 
Roanoke  SW  25xNW  100  Lot  157 
Blk  3.  Fairmount  Land  Ass'n.  Guer- 
rero Realty  Co  to  Emit  "Nelson.... 
Feb.    5,    1914 

Feb.  6.  1914— E  TWENTIETH  AVE  25 
S  Anza  S  5x82-6.  E  J  Spence  to 
whom   it  may  concern ...  .Feb.  C.   1914 

Feb.  i;,  1914— B  NINETEENTH  AVE 
175  N  Anza  25x120.  B  J  Hooper  to 
whom  it  may  concern.  .Completed  — 
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Feb.  6,  191'4— EXPOSITION  SITE. 
I'.iiKima-Paciflc  International  Ex- 
liDsilion  Co  to  Pringle-Dunn  &  Co. 
Feb,    3.    1914 

reb.  6,  1914— W  NINETEENTH  AVE 
75  S  Anza  S  2i5xW  S2-6.  Nevada  W 
.Me>er  to  wliom  it  may  concern.. 
;...  .Feb.    4.    1914 

Fen.  6.  1914— N  FILBERT  133-9  W 
liniderick  W  25xN  137-6.  .Mollic  B 
aiid  Eliot  or  Elliot  G  Jackson  to 
Western    Bldrs Feb.    6,    1914 

Feb,  6,  1914 — SW  TENTH  162-6  NW 
Harrison  NW  25xSW  109,  Lorentz 
and  Frieda  Sc^after  to  J  Wltzels- 
herger    Feb.   3    ,1914 


LIENS  FILED 


San  Francisco. 

Feb,  2.  uni— E  MISSIO.M  ;05  N  23rtl 
.N  25x10  112-6:  No  2C57  Mission. 
.Mission  Lumber  Co.  $7.i20:  Adolph 
Lindner,  $18;  Thomas  Autenson, 
$22,60;  George  Drew.  $22,50;  John 
Harris,  $20  vs  Jessie  K  Clark  and 
A    W    Burnett 

Feb,  3,  1914 — W  FOURTEENTH  AV 
lOO  N  Geary  N  50xW  127-6.     Geo  W 

Feb.  4.  1914— SW  PALOU  AVE  50  NW 
Lane  W  25x100.  The  Gas  &  Elec 
Appliance  Co  vs  Thos  R  and  Mary 
SmJth.    James    Tanbett    land    Pred 

aiidS  ay-   .  . 

Knott     $20 

Tarry    vs    R    F    Beamer,    L    Heipner 
and    C    M   Cook $196.45 

Feb.  3,  1914- N  ANZA  81-8  E  24th  Ave 
W  H  Meyers  vs  Tarbett  &  Knott 
and   Jahn    P    Haner $113 

Fill.  3,  1914^W  PALOU  AVE  (16th 
Ave)  50  NW  Lane  NW  25xSW  100. 
Western  Woodworking  Co  vs  Thos 
R  and  Mary  Smith,  Jas  Tarbett  and 
Fred  Knott  (as  Tarbett  &  Knott) 
$22 

Feb.  4.  1914 — N  O'FARRELL  137-6  — 
E  87-6XN  137-6,  The  Watson 
Mantel  Tile  Co  vs  Gilbert  .Maxwell 
.Anderson    and    Yee    Mey $468.43 

Feb.  4.  1911- SE  PINE  &  POWELL 
E  68-6x60.  C  E  Gordon  vs  John  H 
Boblig $500 

Feb.  5.  1914 — SW  DEVISADERO  & 
Oak  W  95xS  50.  W  H  Bagge  vs 
Richey     Riddell $5096.96 

Feb.  5.  1914— N  ANZA  81-9  E  24th 
Ave  B  25xN  100.  Wils^on  Bros  & 
Co  vs  John  F  Haner  and  Tarbett 
&    Knott     $2-; 

Feb.  6,  1914 — S  LINCOLN  WAY  57-6 
W  18th  Ave  W  25xS  100.  Santa  Fe 
Lumber   Co   vs  L  H    Hansen $48.1," 

Feh.  6.  1914— N  BUSH  236-11  W  Ma- 
son W  32-8XN  137-6,  Geo  A  Burch 
and  Victor  Hoffmann  (as  Burch  & 
Hoffmann  Co)  vs  Julia  A  Cronan.. 
$2589.70 


OAKLAND  AND  ALAMEDA 
COUNTY. 

RESIDEiNCE  —  2  story  and  base, 
frame.  $4,500.  Oakland,  Cal,  .Archi- 
tect, none.  Owners,  Banning  and  Stew- 
art, 5215  Broadway,  Oakland,  The 
dwelling  has  been  designed  for  an 
eight-room  house  with  bath  and  sleep- 
ing- porch,  and  will  be  erected  on  the 
west  side  of  Belgrave  north  of  Flor- 
ence. Interior  finish  will  .be  of  pine 
and  redwood  witb  some  white  enamel. 
Oak  floors  w'ill  be  used  in  the  living 
and  dining  rooms.  Tliere  will  be  fur- 
nace  heat  and   open    fire  places.     Man- 
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BTTILDTXr,    AND    INDUSTRIAL    NEWS. 


Wedn 


Fcbr 


11,  1914. 


Get  it  from  Bacon. 

The  Blocks  now  being' 
used  for  moving'  the 
Commercial  High 
School  Building'  were 
furnished  by 

Edward  R,  Bacon  Co. 

CONTRACTORS  EQUIPMENT. 


Telephone  Sutter  1675 


38-40  NATOMA  ST.,  S.  F. 


tels  will  be  of  tile  or  brick.  Bath 
room  will  have  composition  lloor  and 
tile  wainscol.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  ibe  done  by 
Day  Labor. 

RESIDHNCE  —  2  story  and  base, 
frame,  $,'!.O0O.  Berkeley,  Alameda  Co., 
Cal.  Arcliitect,  none.  Owners,  P.  R. 
Peake  Co.,  2127  University  avenue,  Ber- 
keley. The  dwelling-  will  contain  seven 
rooms,  sleeping  porcb  and  a  bath.  All 
Interior  finish  will  be  of  pine  or  red- 
wood. Oak  floors  will  be  used  in  the 
living    and    dining    rooms.      There    will 


vlll 


Day 


ope 


pla 


ntels 


atic 


ill  be 


stalled.  Bath  room  will  be  finished  in 
tile.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  .by  Day  Labor.  Materials 
are  now  being  purchased. 

RESIDEXCE  —  2  story  and  base, 
frame.  J3.50(l.  Oakland,  Cal.  Archi- 
tect, uone.  Owner,  Leo  L.  Nichols, 
Macdonough  BIdg..  Oakland.  The 
dwelling  has  been  designed  for  a  seven 
room  house  and  will  be  erected  on 
Walker  avenue  near  Weldon.  Interior 
will  be  finished  In  pine  and  redwood. 
Oak  floors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  furnace  heat 
and  open  flre  places.  Mantels  will  be 
of  brick.  Batti  rooms  will  have  com- 
position floors  and  tile  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled. Tile  wainscot  will  also  be 
used    in    the    kitchen.      Exterior    of   the 


Labor. 

BUNGALOW  —  1  story  and  base, 
frame,  |3,000.  Oakland,  Cal,  Archi- 
tects, Hutchinson  Bros,,  470  13th  street, 
Oakland.  Owner,  M.  C.  Vaughn.  The 
dwelling  will  be  erected  in  the  Fourth 
Avenue  Terrace  Tract  and  has  been  de- 
signed for  a  six-room  house  with  bath 
and  sleeping  porch.  Interior  will  be 
finished  In  pine  and  redwood.  Oak 
in  the  principal 
and  kitehen  will 
have  tile  wainscot.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  An  au- 
tomatic water  heater  will  be  installed, 
of  the  bouse  will  be  covered 
ent  plaster  on  metal  lath, 
will    be    done   by    Day    Labor 


Bath 


Exte 


unde 

RESIDEINCB  —2s 
frame.  Cost  not  st; 
John  Hudson  Thomas, 
Bldg.,    Berkeley. 


the 


ohlte 


L.    Lor 


The 


finish  will  be  of  pine 
ak    floor 


neer 


1th 


din 


ted.  Arcbltect, 
First      National 

Owner.    Dr.    B. 

will   be  erected 

will      contain 

A  garage  will 
e  lot.  Interior 
d  liardwood  ve- 
in     the      living 

reception  hall, 
heat  and  open 
ill    be    of    brick 


vlll 


vith 


plaster 


al  lath.     Pla 


There  will  be  furnace  I 
fire  places.  Mantels  wi 
and  tile.  An  automatic 
will  be  Installed.  Bath  rooms  will  be 
finished  in  tile  and  tile  wainscot  will 
also  be  used  In  the  kitchen.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  being  taken 
RESIDENCE  —  2  story  and  base, 
frame,    J4,000.      Oakland,    Cal.      Archi- 


tects, Hutchinson  Bros.,  470  13th  streei, 
Oakland.  Owner,  M.  C.  Vaughn.  The 
house  will  be  erected  In  the  Fourth 
Avenue  Terrace  Tract  and  will  contain 
seven  rooms  and  bath.  All  Interior  fin- 
ish will  be  of  pine  or  redwood.  Oak 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  lieat  and  open  flre 
places.  Mantels  will  be  of  tile.  Bath 
room   will   have  composition   floors  and 
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be    installed. 
11  be  covered  • 
etal   lath.      Pla 
ork    will    be    it 


Exte 
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ugh    the 
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of 
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cts. 


APARTMENT  HOUSE — 2  slory  and 
base,  frame.  Cost  not  stated.  Berke- 
ley. Alameda  Co.,  Cal.  Architect.  James 
M.  Plachek.  1424  Spring  street,  Berke- 
ley. Owner,  C.  M.  Burkhalter.  The 
building  will  be  erected  at  the  corner 
of  Dana  and  Woolsey  streets,  and  has 
been  arranged  to  contain  four  suites  of 
three  rooms  and  bath  each.  Pine  and 
elm  panels  will  be  used  for  interior 
finish.  All  suites  will  ,be  equipped 
with  wail  beds.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Furnace  heat  Is  specified.  Marble  and 
tile  will  be  used  in  the.  entrance  lotoby. 
Exterior  of  the  building  will  be  cov- 
ered with  shingles.  Plans  are  comj)lete 
and    figures   are   now  *eing   taken. 

CHURCH— 2  story  and  base,  frame. 
Cost  not  stated.  Oakland.  Cal.  Archi- 
tect, William  H.  Ratcllff,  Jr.,  First  Na- 
tional Bank  Bldg.,  Berkeley.  Owners, 
.?t.  Peter's  Parish.  Plans  are  complete 
for  the  construction  of  a  Mission  style 
church  which  is  to  be  erected  on  Law- 
ton  avenue  near  Broadway.     The  bulld- 


1-111 


udlto 


Sunday  school  rooms  and  a  pastor's 
study.  Interior  finish  will  be  of  pine 
and  redwood.  The  exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Pi.ins  are  com- 
plete and  figures  are  being  taken.  Bids 
will  be  opened  on  February  16th,  and 
plans  can  be  secured  from  either  the 
architect  or  from  W.  J.  Loveland,  403 
First   National    Bank   Bldg.,   San    Fran- 

FLATS— 2  story  and  base,  frame, 
»5.000,  Oakland,  Cal.  Architect.  John 
Carson.  Bacon  Bldg.,  Oakland.  Owner. 
A.  Friedman.  The  building  will  -be 
erected  on  the  north  side  of  41st  street 
and  has  been  designed  to  contain  four 
modern  flats  of  five  rooms  and  bath. 
Interior  finish  will  be  of  pine  through- 
out. Oak  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  open  fire  places  and  tile  mantels. 
Bath  rooms  and  kitchens  will  have  tile 
wainscot.  Automatic  water  lieaters 
are  specified.  Exterior  of  the  building 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures   are  being   taken 

AUDITORIU.M— 2  story  and  base. 
Class  A  construction.  Cost  not  stated. 
Oakland,  Cal.  Architect,  J.  J.  Donovan, 
Security  Bank  Bldg.,  Oakland.  Own- 
ers, City  of  Oakland.  Plans  have  ibeen 
completed   and    approved    for   the   prep- 


of 


con 


granite   work 

nicipal   auditor 

Ing    advertised 

February    26th.      Plans    ar 

tions    can   be    secured    froi 

tect.     The    work    will    -be 


ork. 


tting  for  the  it 
Bids  are  now  1 
vill  ibe   opened 


Wednesaay,   February   H.  1914. 

under  the  superintendance  of  Archi- 
tect Waller  Mathews. 

RBSPDENCB  —  2  story  and  base, 
frame,  $4,000.  Oakland.  Cal.  Archi- 
tect, none.  Owner.  P.  T.  Malley,  3001 
Grove  street.  Oakland.  The  dweUing 
will  be  erected  at  the  northwest  cor- 
ner of  Grand  avenue  and  Cottage 
street  and  has  been  designed  for  an 
elglit  room  house  with  bath  and  sleep- 
ing porch.  Interior  flnls,h  will  be  of 
pine  wltli  some  elm  panels.  Hardwood 
floors  will  be  used  In  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  Bath  room  will  have  tile  wain- 
scot and  composition  floors.  An  auto- 
matic water  heater  will  be  installed 
Exterior  of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
In  the  hands  of  the  owner  who  will  do 
the   work   by   Day   LaTjor. 

BUNGALiOW — 1%  story  and  base. 
frame,  »2,500.  Oakland,  Cal.  Archi- 
tects, The  Elite  Planners,  1S44  5th  ave- 
nue, Oakland.  Owner,  W.  C.  Keeier. 
The  iiouse  will  contain  six  rooms  and 
bath,  and  will  be  erected  on  Melrose 
avenue.  Interior  will  be  finished  In 
pine  and  redwood  with  oak  floors  in 
the  principal  rooms.  There  will  be  an 
open  flre  place  in  tlie  living  room  with 
a  tile  mantel.  Bath  room  and  kitchen 
will  have  tile  wainscot.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by 
Day   Labor. 

BUNGALOW  —  1  story  and  base 
frame,  $2,000.  Oakland.  Cal.  Archi- 
tects, The  Elite  Planners.  1844  5th  ave- 
nue, Oakland.  Owner,  J.  B.  Pipper. 
The  dwelling  will  be  erected  on  Cam- 
bridge street  in  Broadmoor  Manor,  and 
has  lieen  designed  to  contain  five  rooms 
and  bath.  All  interior  flnisli  will  be  of 
pine  or  redwood.  Oak  floors  will  be 
used  in  two  of  the  rooms.  There  will 
be  a  large  open  flre  place  in  the  living 
room.  Mantel  will  be  of  tile.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  An  automatic  water  heat- 
er will  be  installed.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  work  will  be  done 
iby  Day  Labor. 

Buildings  Contracts  Awarded 
Oakland. 

IVo.  Owner                      Contrnviwi-  Amt. 

197     Baker     Lehre  400 

19S     Kelley     Kelley  1600 

199  Sores     Shores  400 

200  Dexter     Dexter  40n 

201  Kohn      Corbett  500 

202  Mohrdleck     Bartone  2500 

2013     Stevens     Stevens  1900 

20.8     Ginsberg     ■ Sueell  1047 

200     Macon ..lohnson  1668 

210     Holland     Spence  14'00 

2'11     National    Supply    Kales  400 

214  Durst     Corbett  450 

215  Berg     'Mitchell  400 

2'1'6     Davenport     Davenport  150(1 

217  Same     Same  1500 

218  Lopez     Thomson  500 

21'9     Hutcli  ins     Murray  450 

»2'1      Whalen     ■ Whalen  2500 

S2a     Owen     Litton  1350 

223  Lind     Walstrom  500 

224  Johnson      Johnson  400 

326     Van    Btten     Loughery  3750 

2'27      1st    Tr    &    Svgs Sloane  4234 

228     Thomson      Mangrum  1332 

22D     St.    Mary    St.    Mary  1150 

230  Pearce     Pearce  1900 

231  Newnes Grlffln  llOO 

232  Haye.s     Knight  400 

233  Sanford      Fenn  1950 
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2'34  Martin  ... 
235  Zuanlch  .  . 
23'6     Shaffer     .  ,  . 


31 


2143      Pe 

24'4     Schonig 


Shaffer 

'Seward 

238  Baldiwln     Anderson 

239  Nichols     Nichols 

2(40     Brennan     Buckman 

341     Fallinwosky     •Owner 

242     Hloffschnelder     Baxley 

"  -      ~  Linda 

Sdionlg 

...  .Grainger 

246  /.immerman     ...Zimmerman 

247  .Schwartz     Scliwartz 

248  Forry     Forry 

249  Oliver    Cong    Ch Gordon 

250  Banning     Stewart 

251  Oakland   Hotel    Giant 

2'52     Irish      Irish 

2153     Musante     Benasslnl 

254     Alihero     Trautman 

2155     Dalziel     Whalln 

262     Malley Malley 


263  Powell 

2'64  Costa     

2'65      Bruce     

266     Clark     

2'67     Welder     

2'6iS  Same     

.>-)9     Wilson     

i/0  People's    Water 

271     Silveria     


.Pete 


lilva 


2000 

501! 

^O'O 

600 
3500 
6817 

600 
100-0 

450 
1200 
30-00 
1000 
1300 

400 
5680 
4300 
1650 
1250 

400 
1200 

600 
4000 
2-533 


.Wilson 
.  .Owner 
.Brown 


(197)      NO.     2327     WEBSTER,     Oakland. 
Shingle  and   repairs. 

Owner J.  E.  Baker,  Premises. 

Architect  . .  .None. 

Contractor.  .F.     A.     Lehre.     3023     High. 
Oakland.  COST,    $400 


.F.  <5.  KeUey. 


NO.    83S    FLORID 
.     Alterations. 
'..Cora  H.  Sho 


062  52nd.  Okd 

COST.    $1600 

I    AVE.     Oak- 


U-..F.    W.    Shores.    Union    Svgs. 
Bank    Bldg..    Oakland. 

COST,  $4  00 

FIFTY-FIFTH     80     E    Grove, 
il.      One-story    3-room    dwlg. 
...A.     H.       Dexter.    827       54th. 
Oakland. 


DexU- 


66     TWI':LFTH. 
Bros. 


.Corbett      & 


Bayllss.      1110 
kland. 

COST.  $500 


(202)     'NO'S.    3718 
Fire  repairs. 


24    GP^OVE.    Oakland. 


chitect  .  .  .None, 
ntractor.  .Thos    Ba 
Oakland. 


20.'!)      NW     WI.SOONSJN 
Oakland.      One' and'  one 
room  dwelling, 
tier... .'.  .Edgar    Slevi-t 

Oakland, 
hltcct  ..  .None. 


Ow 


Day 


ork. 


6606  Wliitriey 

COST,  $2.';oo 


COST.  $19150 


(208)  W  FRANKLIN  50  N  11th.  Oak- 
land. .Slioring,  'underpinning  and 
building  of  foundation  necessary  by 
reason  nt  excavation  of  ad,iolning 
Odd    Fellows'   properly. 


.iSan 


Gi 


Grove.    Oiikh.'id   and    Albert 

Elk  us. 
Ar<;liilci-t  .  .  .J.    Henry    Boehrer,    Delger 

Bldg..  Oakland. 
Coiitrai-tor.  .Dudley    J.    Sueell     (Walter 

Sueell  &  Soa).  2525  .\dellne 

Oakland. 
Fi:ed  Feb.   2.  '14.     Dated  Jan.   30.  '14 

Completed    and    accep.td $785. l-S 

:M    a«y»    litter 261. f5 

TOTAL  COST.  $1047.00 
Bonds.  $523,50  and  $523  59.  Surely. 
Southwestern  Surety  Insurance  Co. 
Limit.  14  days.  Forfeii.  none.  Plans 
and  sreclHcations  filed. 

(;:09)  W  SHATTUCK  AVE  120  S  55tli, 
Oakland.  Alterations  and  repairs  of 
two-story    building    to    clivlroli. 

c)v,-ner Clifton  Macoii.     Hector     of 

Trinity  Churci;    487  21)fh  St., 
Oakland. 
Architect  ...None. 
Contractor.  .Geo.       H.       Johnson.       545'7 

Vicente.   Oakland. 
Filed  Feb.  2.  '14.     Dated  Ji.n.  31.  '14. 

1st   floor   vicarage  on $425 

.Shingled 423 

Plastered   and   standing  finish   oil  400 

Completed   and   bills  pa:d 418 

TOTAL  COST.  $1668 
Bend,  none  Limit.  90  uays.  Forfeit, 
none.     Plans  and  speciflcallons   filed. 


(21(1 


Contr 

(211  ) 


ALBANY  BLDG..         Oakland. 

A.    P.    Holland.    4  14    IStli    St.. 

Oakland. 
ect  .  .  .None, 
ctor.  .A.  T.  Spence. 

COST.  $1400 
NW  HASTE  AND  SHATTUCK 
.  Oakland.  One-story  steel  frame 
ig  station. 

N«Llional    Supiily    Co..    Okd. 

ect  .  .  .None. 

iclur.  .Arthur     Hales.     176     Lake. 
Oakland. 

CiJST,   $11111 


NO. 

4S4      TWELl'-ni.      O-akland. 

.aUu 

.Durst  Bros. 

ect  . , 

..None. 

ictor. 

.Corbett      &       Bayliss.    1110 

Franklin.  Oakland. 

COST.  $450 

N(1. 

2-829  GROVE.   Oakland,      Ad- 

111. 

.A.  E.  Berg.  Premises. 

Arcliitecl  .  .  .None. 

Contractor.  .R.  Mitchell,   1092  66th.  Okd 
COST,   $400 

(2161      NE   -MANILA    &    CAVOUR.    Oak- 
land.     One-story   5-room    dwelling. 

Owner Hewitt        Davenport,        SSI 

Dalzlel    Bldg,.    Oakland. 


tect  . 
work. 


.Non 


COST.  $1300 


171      NE   .MANILA   SO   E  Cavour.  Oak- 
and.     One-story   3-room  dwelling. 

'ner Hewitt        Davenport.        331 

D-alziel     Bldg..    Oakland. 
chitect  .  .  .None, 
y's    work.  CO.ST.    $1300 


(21SI      NO.     1616       SAN     PABLO       AVE.. 
Oakland.     Ailerations. 

Owner M.    Lopez.    Premises. 

Architect  .  .  .None. 


Contr 


Tho 


Oak  la 
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CIVJ)  NO.  593  FIFTEENTH.  Oakland. 
Alterations. 

Owner Geo.       N.      Hutclilns,      2913 

Boehmei".    Otikland. 
Architect  ...None. 

Contractor.  .C.  M.   Murr.v.   2915   Boelimer 
Oakland. 

COST,    J 4  50 

(221)  S  PLEASANT  VALi.ET  TOO  E 
Piedmont  Ave..  Oakland.  One-story 
5-room  dwelling. 

Owner Jno.       F.       Wlialen.       1543 

Broadway,   Oakland. 
Arcliitect  .  ..None. 
Oay's   work.  COST,   J2500 

(222)  NO.  1626  THIRTY-NINTH  AVE. 
Oakland.      One-story    4-room    d-wlg. 

Owner. ....  .'Mrs.  M.  A.  Owen,  161S  39th 

Ave.,  Oakland. 
Architect  . .  .None. 
Contractor.. Roy     B.     Litton.     2326    26th 

Ave..  Oakland. 

COST.    ri350 

1223)  N  E-TW  KNTT-'EIGHTH.  bet. 
13tli  and  14th  Aves.,  Oakland.  One- 
story  3-room  dwelling. 

O^ner Antony    E.    Lind,    1358    E- 

28th,  Oakland. 
Architect  . .  .None. 

Contractor.. Carl    Walstrom,    2728     12th 
Ave.,   Oakland. 

COST,   »ovO 

(224  1  NO.  564b  VINCENTE,  Oakland. 
Addition. 

Owner W.    Johnson,    Premises. 

Architect  .  .  .None. 

Con-ractor..Geo.  H.   Johnson,   5457  Vin- 
cente,    Oakland. 

COST,   1400 

(226)  SELANA  AVE.  Lots  22  and  23 
Blk  5,  Regents  Park  Addition  in 
Thousand  Oaks,  Oakland  Tp.  All 
work  exceoJt  painting,  material,  com- 
Iiosition  roof  and  finish  hardware  for 
two-story    stores   and   dwelling. 

0«ner H.       B.    Van       Etten.      5101 

Grove,    Oakland. 
.Architect  . .  .None. 
Contractor.. J.    F.    Loughery,    705    31st, 

Oakland. 
Filed    Feb.    3,   '14.      Dated   Feb.    2.   '14. 

Frame    up    $937 

Enclosed   and  rough    plastered...  937 

Completed   and   accepted 937 

Usual    35    days 939 

TOTAL  COST,  t3T50 
Bond.  J2O00.  Surety,  Elizabjtli  Lough- 
ery. Limit.  90  days.  Forfeit.  |2.  Plans 
and  specifications  filed. 

(227)  SE  SIXTEENTH  &  SAN  PABLO 
Ave  NB  18.68  SE  80.10  S\V  36.42  SW 
75.19  N  67.46.  Oakland.  Linoleum 
floor  covering  for  eleven-story  and 
basement  Class  "A"  bank  and  office 
building. 

Owner First    Trust    &    Svgs    Bank 

by   P.   J.   Walker.   Co.,   Agt., 
Monadnock   Bldg.,   S.   F. 
Architect  ...L.  B.   Dutton  Co..  (^ironlcle 

Bldg..  San   Francisco. 
Contractor.. W.   and  J.   Sloane,   22'S  Sut- 
ter, San  Francisco. 
Filed  Feb.  3.  '14.     Dated  Jan.   19,  '14. 

Monthly    payments    of 75% 

38     dayii     otter 25% 

TOTAL  COST,  $4234.80 
Bond.  $2117.40.  Sureties,  Wnl.  A,  RIs- 
tenpart  and  Chas.  F.  Pitzslmmons. 
Limit,  as  soon  as  possible.  Forfeit, 
none.     Plans  and  specifications  filed. 


BUILDING    AND    INDU3TU1AL    NEWS. 

(228)      NE   SEVENTEENTH    &    BROAI>-        C 
way  N  60xE  56-2,  OaJtland.  Floor  and 
wall    tile    work      tor    ten-story      and 
basement    Class    "A"    store    and    oflice 
building.  - 

Owner Lucy    Fay    Thomson    by    P. 

J.    Walker   Co.,   Agent..   Mo- 
nadnock  Bldg.,   S.   F. 
Architect  ..  .Walter    D.    Reed,    Oakland 

Bank   of  Svgs..   Oakland. 
Contractor.  .Mangrum  &  Otter,  561  Mis- 
sion, San   Francisco. 
Filed  Feb.    3,   '14.      Dated  Jan.    30,   '14. 

1st  and  I'oth  of  each  month 75% 

36    daym   nfter 25% 

TOTAL   COST,    $1332 
Bond.     $666.      Surety,     National    Surety 


Oo.      Lin 


issible. 


For 


felt,    none.        Plans 
filed. 

(229)  E  NINETY-SEJCXJND  AVE  150  N 
Almond,  (Dakland.  One-story  4-room 
dwelling. 

Owner Joe  St.  Mary,  9220  Almond. 

Oakland. 
Architect  ...None. 
Day's  work.  COST,  $1150 

(230)  W  NINETIETH  AVE  125  S 
Dowling,  Oakland.  One-story  6-room 
dwelling. 

Owner J.     C.     Pearce.     6932     Lock- 
wood,    Oakland. 


.No 


Day's 


(232) 

Alter 
Owner. 


C.    Ne 


COST,   $1900 

ftikland. 
Premises. 


.None. 

.C   M.   Grimn.    746    5th    Ave.. 

Oakland. 

COST,    $600 
541       EIGHTH,        Oakland. 


Architect 

Contractor.  .Han 

OakI, 


233) 


Mary     Haye 

Oakland. 

.None. 


2241     Brush, 


?ht. 


5th, 


COST.  $4  00 
Oakland. 
630    30tli. 


W    LUSK    liio    S    40th. 
One-story  5-room  dwelling. 

Owner .Mary   G.   Sanford. 

Oakland. 
.Architect  . .  .None. 

Contractor.  .Theo.    Fenn,    719    61st.   Okd. 
COST,    $19511 

(234)      E   BRUCE    173    N   Douglas,    Oak- 
land.    One-story   4-room  dwelling. 

Owner Antone   Martin.   Box   No.    2. 

BImhurst. 
-Architect  . .  .None. 
Day's  work.  COST.    $600 


FIFTY-NINTH.    Oakland 
Zuanich,    S40    59th.    Okd. 


(235)  NO. 
Alterat 

Owner. . . 
Architect  . .  .None. 

Contractor.  .E.    A.    Thompson.    666    68th, 
Oakland.  COST,    $2'000 

(236)  NO.    143S    EIGHTY-SECOND   .AVE 
Oakland.      Alterations. 

Owner Sadie    F.    Shaffei-,    1432    S2d 

-Ave..  Oakland. 
Architect  .  .  .None. 
Contractor.  .S.  M.  Shaffer.  1432  S2d  .Ave. 

Oakland.   '  COST,    $300 

(237)  N   FORTV-FIFTH  300  E   M.Trket 
Oakland.     Addition. 

Owner P.    O.   Ernft.   S72   45th.   Okd, 

.Architect  ...None. 


Wednesday,    February    11,  1914. 

tractor.. B.     F.     Seward,     1059     47th, 
Oakland. 

COST,  $4  0U 

S)    .\0.    923    W.\SHlNGTOX,   Oakland. 


Repairs. 

Owner 

.  .Mrs.   I.   .A.   Baldwin. 

Architect  . 

..None. 

Contractor 

..Jno.    Anderson. 

COST,   $600 

(239)  E  WALKER  AVE  375  S  Weldon 
Ave..  Oakland.  Two-story  7-room 
dwelling. 

Owner Leo    L    Nichols.    MacDon- 

DUgh    Bldg..    Oakland. 


chitect 


Day 


COST,    $3500 


(240)  NE  REDWOOD  RO.AD  AND 
Pleasanton  Road  NE  3.93  ch  NW  4.11 
Ch  SW  3.37  ch  SE  6.15  ch,  Eden  Tp. 
-All  work  for  one-story  frame  inn 
bundling,  auto  sheds,  rooms,  store 
room,    moving   of  cottage,   etc. 

Owner J.    Brennan,    Oakland. 

.Architect  .  .  .Sidney   B.   Newsom.   Nevada 
Bank   Bldg..  .San  Francisco. 
Contractor.  .R.    F.    Buckman,    Hayward. 
Filed  Feb.  4.  '14.     Dated  Feb.  3.  '14. 
Frame    up   and    composition    roof 

on    $1700 

Plastering   completed    1700 

Completed    a]id    accepted 1700 

Usual    35    days 1700 

TOTAL  COST,  $6817.80 
Bond,  $3300.  Sureties.  L.  Linekln  aad 
Thos.  B.  Russell.  Limit,  60  days.  For- 
feit, $10.     Plans  and  specifications  filed. 

(241)  N  BROMLEY  AVE  253  E  Semi- 
nary Ave.,  Oakland.  One-story  four- 
l-oom    dwelling. 

Owner Alfred     Pallinwosky,     1930 

62nd   Ave.,   Oakland. 
.Arch'itect  . .  .None. 
Day's  work.  COST,  $600 

(242)  NW  THIRTEENTH  .AVE  AND 
E-12tli,    Oakland.      -Alterations. 

Owner W.        Hoffschneider,        1344 

Broadway.   Oakland. 

-Architect  .  .  .None. 

Contriictor.  .W.   W.   Baxle.v.   3927  Wood- 
ruff -Ave.,  Oakland. 

COST,    $1000 


-'13) 


:i      -MYRTLE,      Oakia 


Owner -Mrs.     Louisa     Perazzo,     973 

26th,    Oakland. 
-Architect  ...None. 

Contractor.  .P.  Linda.  973  26th,  Oakland 
COST,    $1150 

(244)  S  TIIO.MPSON  125  W  47th  Ave., 
Oakland.      One-story   4-room   dwelling 

Owfner A.      Schonlg,      5830     Noble. 

Oakland. 
-Architect  .  .  .None. 
Day's  work.  COST,  $1200 

(245)  SW  DES.MOND  &  GLE.NDALE 
Ave.,  Oakland.  Two-story  7-room 
dwelling. 

Owner N.  L.  Nelson,  586  24th,  Okd, 


Gr 


525     6Cth, 
COST,    $3000 
FORTY-SEVENTH 


\\  f.liiea.la.v,    February    11.11114. 

Arihltect  ..  .None. 

Day's  work.  COST.  {lOoij 

CHI)  E  LINOOLX  AVE  300  N  Hopkins 
Oakland.      One-story   5-rocnn  dwlg. 

Owner ..Mr.   Schwartz,   35'JS   Lincoln 

Ave.,  Oakland. 
Arcliitect  .  .  .None. 
Day's  work.  CO.ST,  J1300 

(WS)  NO.  54U  GENOA.  Cikland. 
A«eratlons. 

Owner C    E.    P'orry,    Premises. 

Archllccl  .  .  .None. 

Day's  work.  COST.  $400 

(249)  S  SHAFTER  AVE  100  E  Col- 
lege Ave.,  Oakland.  One-story  3-room 
parish    house. 

Owner Olivet   Cong.    Chuprh.,   Rev. 

Benj.     Qould,     5517     Colleg-e 
Ave.,    Oakland. 
Architect  ..  .'n-m.     A,    Newman,    Hewes 

Bldte.,    San    Francisco. 
Contractor.  .G.    A.    Gordon.    425    Hudson. 
Oakland. 

COST.   J56iS0 

(2501  W  BBLGRAVE  A'VE  40  N  Flor- 
ence Oakland,  Two-story  eight-room 
dwellintg. 

Owner 1.  .Banning-    &    Stewart,     52,15 

Broadway,    O^akland. 

Architect  .  .  .None. 

Day's  work.  COST,  |4300 

('2511  BOUNDED  BY  13TH,  14TH, 
Harrison  &  AJice,  Oakland.  Vacuum 
cleaner  equipment  (or  elg,ht-story 
Class   "A"  hotel. 

Ownei< Oakdand    Hotel    Clo.,    by    P. 

J.    Walker   Co..    Agent,    Mo- 
nadnock   Bldg.,  S.   F. 
Architect  .  .  .None. 

Contractor.  .Giant   Suction   Cleaner   Co.. 
3rd  and   Jefferson,    Oakland 
Piled  Feb.   5.  '14.     Dated  Jan.   2i8,  '14. 

S   days    after   accepted.... $1650 

TOTAL  COST,  $1650 
Bond.  $1000.  Sureties.  S.  Lichtenstein 
ajld  D.  Bercovioh.  Limit.  20  days.  For- 
feit, mone.  Plans  and  speoiflcationg 
filed. 

(252)     S    POOTHILL    BLVD    40    E    46th 

Ave.,  Oakland.      One-story  store. 
Owner Ohas.   M.   Irish,    1514  Chest- 
nut,  Oakland. 
Arcliitect  .  .  .None. 
Day's   work.  COST.  $1250 

(2'53)  NO.  857  FORTY-THIRD.  Oak- 
land.    Alterations. 

^Otwner ..J    Musante.   Premises, 

;  Architect  ...  .None. 

■;  Contractor.  .Pio  Benassini.  5250  Boyd 
Ave.,   Oakland. 

COST.    $4  00 

(2'54)  W  EIGHTY-SIXTH  AVE  300  S 
"E."  Oakland.  One-story  4-rttom  dwlg 

Owner John  Albero,  13T5  Kirkham, 

Oakland. 
Architect  . .  .None. 

Contractor.  .Emil  Trautman,  1939  Cros- 
n)y   Ave.,   Oakland. 

COST,  $1200 

I  (25>5)  N  E-NINETEEiNTH  1(>0  W  5th 
1     Ave..  Oakland.     Garage. 

Owner Robt.   Dalziel  Jr..  Premises. 

'  Architect  . .  .(None. 

Oontracton.  .W  E.  'Whalin,  269  Bacon 
Bldg-.,   Oakland. 

ICJOST.    $500 


BUILDING    AND    INDUSTRIAL    NEWS. 

(362)      NE    GRAND    AVE    &    COTTAGE,       Ar 
Oakland.      Two-story  8-roonv  dwlg. 

Owner P.    T.    Malley,    3001    Grove, 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $4000 
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(263)  NB  THIRTBEINTH  &  WEBSTER 
E  lOOvN  50,  Oakland.  Painting  for 
seven-story  steel  frame   hot^. 

Owner H.   A.  iFowell,    2703    Dwlght 

Way,   Oakland. 
Architect  ..  .F.    D.      Voorhees,      Central 

Bank  Bldg.,  Oakland 
Contractor.  .J.  C.  Peterson,  2352  E-21«t, 

Oakland. 
Filed  Feb.  6.  '14.     Dated  Feb.  4,  '14. 

1st  day  of  each  month..... 75% 

Usual    35    days 2.5% 

TOTAL  C!OST,  $2533 
Bond,  $1400  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  10  days.  For- 
feit, $25.     Plans  and  speciflcatlons  filed. 

(264)  PARK,  bet  Sth  and  9th.  Oakland 
All   work   for  one-story   6-room  dwlg. 

Owner Mrs.  Maria  Costa.  52'5  Lan- 
caster, Oakland. 
Architect  . .  .None. 
Contractor.  .Sllva  &  Luzane,   2869   Ford 

and   2i51'6  Poplar,  Oakland. 
Filed  Feb.  6,  '14.     Dated  Deo.  2i6,  '14. 

Frame    up    .  .  .  .1 , ^ 

Ist  coat  plaster  on.......)..,.. 14 

Completed    and    accepted....!....      % 

Usual   3i5   days. ., 1.  .1 ^ 

TOTAL  COST,  $1620 
Bond,  $405.  Sureties.  Maria  Perry  and 
Luigi  Luvisone.  Limit.  90  day^  after 
Jan.  26.  Forfeit.  $2.  Plans  and  speci- 
fications filed. 


(265)  S  WEINTWORTH  AVE  300  E 
'52nd  Ave.,  Oakland.  One-story  five- 
room  dwelling. 

Owner J.   C.    Bruce.      3227      Went- 

worth  Ave.,  Oakland. 
Architect  . .  .(None. 
Day's  work.  COST,  $190« 

(266)  N  MATHER  135  'W  Gilbert. 
Oakland.      Two-story    6-room    dwlg. 

Owner Wallace    Clark.    1131    Oak- 
land Ave..   Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $2500 

(267)  S  PLEASANT  VALLEY  240  E 
Piedmont    Ave.,    Oakland.      One-story 


five 


elli) 


Owner H.    H.    Welder.    4433    N 

Court.    Oakland. 
Architect  ...None  . 
Day's  work. 


(S6S)  S  PLEASANT  VALLEY  700  E 
Piedmont    Ave..    Oakland.      One-story 

Owner H.    H.    Welder,    41433    North 

Court,  Oakland. 

Architect  .,.  ..None  . 

Day's  work.  C»ST.  $2500 

(269)  E  THIRTY-NINTH  AVE  200  S 
Santa  Rita.  Oakland.  One-story  five- 
room   dwelling-. 

Owner IB.      J.    Wilson,      Courtland 

Ave.,    Oakland. 

Architect  . .  .None. 

Day's   work.  COST,   $2-000 

(J7»)  FORTIETH,  bet  Broadway  and 
Cerito.  Oakland.  Reservoir  cover  re- 
pairs. 

O-wner People's  Water  Co.,    Sth    & 

Broadway,  Oakland. 


Day's    wor 

COST.    $4  00 

(271)      No. 

537 

MYRTLE.       Oakland. 

Alteratio 

ns. 

Owner 

.Anna 

Silveria.   Premises. 

Arcliitect  . 

.'None 

Clontan-toi 

.  .iHroi 

vn     &.     Dameral.     IB'43 

19th 

Ave..   Oakland. 

OO.ST,    $400 

Building  Contiracts  A'warded 


Berkeley. 

No.  Owner  Contractor 

204  Schmitz     Sohmltz 

205  Peake     Peake 

206  Knoll     Lewis 

207  Laird     Laird 

212  Ala    Co    Bldrs Wiley 

213  Same     . Same 

2-56  Brown     Brown 

257  GlUbtrt     Armstrong 

258  United    Bldrs    Owner 

259  Same     s^n 


COST.  $2500       Archlt 
Contra 


Amt. 

lOOU 
2750 
3600 


2'500 
1600 

isao 

400 
400 


(204  1  W  MABEL  175  S  Ward.  Berkeley 
One-story    5-room  dwelling. 

Owner H.    J.    Schmitz.      2440      4th, 

Berkeley. 
Architect  .  .  .N-one 
Day's  work.  COST.  $1000 

(2C51  S  WARD  340  B  Lllswortli.  Ber- 
keley. (Jne  and  one-half-story  seven 
room  dwelling. 

Owner.. F.  R.  Peake  Co..  2127  Uni- 
versity  Ave..   Be-keley. 

Architect  .  .  .None. 

Djy's  work.  COST.  $2750 

(206)  W  SPRUCE  200  N  Los  Angeles. 
Berkeley.      Two-story    6-room    dwlg. 

Owner Mrs.    H.       W.    Knoll,       2312 

Eunice,    Berkeley. 
Architect  .  .  .None. 

Contractor.  .L.  S.  Lewis.  2421  Woolsey. 
Berkeley. 

COST,    $3600 

(207)'     W   GROVE     120  S  Stuart,     Ber- 
keley.      One-story    4-room    dwelling. 
Owner T.   Ijaii-d.   23U  Grove,   Bkly. 


(212)      W    BBNVENUB   9-0    N      Webster. 
Berkeley.      Two-story    5-room    dwlg. 

Owner Alameda        County      Home 

Bldrs..      Inc..    1st      National 

Bank   Bldg..  Berkeley. 

.W.  H.  Ratcllff,  1st  National 

Bank  Bldg.,  Berkeley. 

J.   M.    Wiley.    1718      Hearst 

Ave..  Berkeley. 

COST,  $3000 


1213)      NE    BBNVENUB    &    WEBSTER, 

Berkeley.      Two-story    5-room   dwlg. 
Owner Alameda       County        Home 

Bldrs.    Inc.,    1st    Nt'I    Bank 

Bldg..    Berkeley. 
Architect  ...W.   H.   RatcIifE  Jr..    1st  Nt'I 

Bank  Bldg.,  Berkeley. 
Contractor.  .J.    M.    Wiley.     1718    Hearst 

Ave..  Berkeley. 

COST,   $3001) 

(2561      E  STANAGB  SOS  Page.   Berke- 
ley.     Addition. 

Owner J.    D.    Brown,    1439   Stanage 

Ave.,    Berkeley. 
Architect  . .  .None. 
Day's  work.  COST,   $600 
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(257)  X  cllAiNNlNL:  ?AHf  E  Telegrap,li 
Ave..  Berkeley.  Allerations  and  ad- 
dllions. 

Owner C.  P.  Oilbeit,  Los  Gatos 

Architect  ...None. 

Contractor..  F.       E.       Armstrong.       2249 
Hearst   Ave  .   Berkeley. 

COST,   J250(I 

(2.5S)  W  LEE  3'S,;o  S  Aslrby  Ave.,  Ber- 
keley.     One-stor.v    5-room    dwelling. 

Owner United     Home     Bldrs.     1762 

Broadway.  Oakland. 
Arcliitect  .  .  .None. 
Day's  work.  COST.  J1600 


BUILDING    AND    INDUSTRIAL    NEWS. 


Wedl] 


111  I 


(259)  W    STANTON    SO    S    Ashtoy    Ave.. 
Berkeley.     One-story  3-room  dwlg. 

Owner United     Home     Bldrs.     1762 

Broadwa>-.    Oakland. 
Arcliitect  . .  .None. 
Day's    work.  COST,    $150(1 

(260)  E     HILLCREST     RiOIAD     a7'5    iN 
Eucalyptus,   Berkeley.      Garage. 

Owner S.    G.    Doan.      104      Hilcrest 

Road,    Berkeley. 
Architect  ..  .None. 
Contractor.  ..I.    W.    Buskirk,     2432    Hll- 

gard  Ave.,   Berkeley. 

COST,  $40  0 


i261)      N  PLAZA  DRIVE  GO  E  Domingo 
Berkeley.      Garage. 

Owner B.   R.   Putnam,   Plaza  Drive 

Berkeley. 
Architect  ...None. 

Contixictor..J.    W.    Buskirk,    2432    Hil- 
gard  Ave..  Berkeley. 

<X>ST,   $40-1 


Building  Contracts  Awarded 
Alameda. 


Ericks 


.Erlcks 


2000 


(220)  NO.  2216  CLB.VIBNT  AVE.,  Ala- 
meda.    One-story  5-room  dwelling. 

Owner G.    H.    Noble.    2220    Central 

Ave..    Alameda. 
Architect  . .  .None. 

Cont'ractor.  .Cumings       &       Henderson. 
Fincli    Blk..    Alameda. 

COST,   $1500 

(2123)  iNO.  1419  LINCOLN  AVE.,  Ala- 
meda. One  and  one-halt-story  six- 
room   dwelling. 

Owner Johnson    &    Eriokson,    1610 

Benton,    .\lamcda. 

Architect  .  .  .None   . 

Day's  work.  COST,   $2000 


NOTICE      OF      NON-RESPONSiniLITV. 

Feb.  7,  1914— S  VINEYARD  AVE  at 
stake  cor  plots  13  and  14  Jtop 
Pleasanton  Homestead  S'W  .SO  cli 
NW  2.32  ch  N\V  4.30  ch  NW  1.3S  c.l\ 
SW  2«7  ch  NW  .77  ch  NE  10.83  ch 
SB  4.'17  ch.  Pleasanton.  paude 
Smallwood.  Jas  R  Cruikshank  and 
•Olios  A  Gale  as  to  improvements  on 

leased    property    

« 

OAKI.AAIO     Sl'MMARY  OP     BUILDIIVG 
PERMITS. 

Applleil  for  111  ilie  nurenii  of  PerniKs 
nnd  LleeDNoN,  Onklnnil,  Cnl.,  for  the 
Month  Eniline  .liinnliry  31,  1»14. 

Classification  No.  of 

ot  Bldgs.                    Permits  Cost 

1-storv  dwellines    27  $   62,370.00 

IH-story   dwellings    ...        8  20,375.00 


2-story  dwellings   

11 

46,271.00 

2-story  flats   

3;5S9.00 

2-st   flats   with   stores.  . 

3.400.010 

2-story  apartments   

10,100.00 

3-story    apartments    ... 

12.000.00 

1-story    stores    

2.40S.50 

3-story  Class   "C"   brick 

hotel  and  store  bldg. 

34,r.00.00 

2-story  hall  and     lodge 

room    building    

7,803.00 

1-story   office    

535.00 

2-story  corrugated  iron 

4,800.00 

350.00 

75.00 

Oil   filling  station 

575.00 

Portable   steel   garage.. 

260.00 

Corrugated  iron  garage 

2150.00 

Concrete   garage    

I'nO.OO 

Ice  storage    

150,00 

50.00 

Work        s'hops.        tank 

frames  and  barns..  .. 

1,435.00 

Garages,       sheds       and 

stables 

14 

1.S75.00 

Alterations,       additions 

128 

44,464.90 

Totals    '. . 

226 

$257,786.40 

Feb.  3,  1914— LOT  20  BLK  8  Melrose 
Heights,  Brooklyn  Tp.  Daisy  L 
Rountree  to  whom  It  may  concern 
■ ■... Jan.     31,     1914 

Feb.  3,  1914— LOTS  14  AND  15  Upper 
Claremont  Baum's  Sbdvn,  Bkly. 
Emily  J  Culver  Bell  to  A  Peterson 
Jan.    31,    1914 

Feb.  4,  1914— S  FOOTHILL  ROAD 
Blvd  400  E  Cole,  being  Lot  17  Blk 
2  Melrose  Heights  Tract,  Oakland. 
Theodore  Fenn  to  whom  it  may 
concern Jan,   10,   1914 

Feb.  4,  1914— LOT  5  BLK  IS  Boule- 
vard Park  Tract,  Okd.  Horace  P 
&  Dorothy  Wing  to  Theodore  Fenn 
'.  .Feb.    3,    1914 

Feb.  4.  1914 — LOT  34  BLK  13  Map 
Northbi-ae,  Bkly.  Patrick  Nelson 
Bldig  Co  to  wli'Om  it  may  concern 
..I.. Jan.    3,    1914 

Feb.  5,  1914— B  PIEDMONT  AVE  150 
!N  Webster,  BTtly.  Grace  Mc  C 
Huxley  to  Koski  Bros Jan.  4,  1914 

Feb.  5,  1914 — N  FIRST  60x194,  Liver- 
more  Tp.  L  and  CSltherine  Schenone 
to  Silvio  Florio Jan.  28  ,1914 


construction   98     $213,321.'50 

Llterations,      additions 
and   repairs    12S  44,464.90 


26      $257,786,40 


lOMPLlSTION  NOTICES. 


A1.AMEDA  COUNTY 


W 


Jan.     29,     1914 — N     FOREST     14C 
Peralta    Ave,       being    Lot    60      Map 
Forest  Park  Tract,  Okd.     Gertrude 

M  Bnyart  to  Standard  Bldg  Co 

Jan.    28,    1914 

Jan.  29  ,1914— LOT  5  BLK  22  Lake- 
side Traot,  Adams  Pfint  Ppty, 
Okd.  Mrs  E  Conklin  to  A  Peterson 
and   J   H  Anderson Jan.    21,    1914 

Jan.  31,  1914— BOUNDED  BY  13TH, 
14th,  Harrison  and  Alice,  Oakland. 
Oakland  Hotel  Co  by  P  J  Walker 
Co   to   Donald   Mowat,  Jan.    29:    Otis 


Ele 


Co. 


.Jan 


1914 


Jan.  31.  1914— SB  SIXTEENTH  AND 
San  Pablo  Ave  NE  18.68  SE  80.10 
SW  36.42  SW  75.19  N  67.46,  Okd. 
First  Trust  &  Savings  Bank  by  P 
J  Walker  Co  to  Clinton  Fireproof- 
Ing    Co Jan     30,    1914 

Feb.  2,  1914— N  E-FOURTEENTH  & 
E  9th  Ave  N  90xB  45,  Okd.  Hogan 
Lumber  Co  to  Margaret  McNeill.. 
,.  .$709.02 

Feb.  2,  1914— E  REGENT,  bet  Russell 
and  Ashby  Ave,  being  No.  2915 
Regent,  Bkly.  Bessie  M  Howson 
to  Kidder  &  McCullough  .  Jan.  30,   1914 

Feb.  2,  1914— NB  SIXTH  AVE  AND 
E-lGth,  Okd.  Mrs  J  J  Gaftney  to 
Chas  E  Burks Jan.   25,   1914 

Feb.  3,  1914— E  TOWNSEND  AVE  90 
S  Everett  40x1  M.  Okd.  Grace  C 
Woodiburn  to  Paul  B  Woodburn.. 
Feb.    2,    1914 

Feb.  3,  1914— LOT  25  BLK  15  North- 
bme.  Bkly.  H  Rlngholm  to  H  H 
Schuessler Feb.     2,     1914 

Feb.  3,  1914— LOT  10  BLK  "B"  Pied- 
mont Knoll,  Okd  Tp^  Calroline  W 
Robins  to  Alfred  Peterson  .Jan.  28,  '14 

Feb.  3.  1914— NW  COR  5  ACRE  TCT 
bought  by  Joseph  Basseet  from  J  G 
and  W  A  Bray,  SW  513-9  NW  292-7 
NE  459-5  SB  287-8,  Okd.  Little 
Sisters  of  the  Poor  of  Oakland  to 
Pacific    Rolling  Mill    Co.. Feb.    2.    1914 


LIENS  FILED. 


ALAMBDA  COUNTY. 


Jan.  31.  19M— W  SHATTUCK  AVE 
55  5-12  N  Addison  N  55  5-12xW  150, 
Bkly.  Bruce  Lumber  S  Mill  Co  vs 
Jonathan  G  Wright  and  J  D  Hen- 
drix    $96 

Feb.  2.  1914— E-FOURTH  289.864  N 
Halght  Ave  B  llOxS  44.864.  Ala. 
Eureka  Mill  &  Lumber  Co  vs  W  F 
and  L  Powell  tnd  Florence  Breth 
$215.67 

Feb.  3.  1914 — SW  HOLLT  118  NW  94th 
Ave  NW  25xSW  S'O,  Okd,  M  A  Hoard 
vs    L  A    P   and    Nellie   Larsen  ...  $1  53.25 


MARIN,   CONTRA  COSTA  AND 
SONOMA    COUNTIES. 


stated. 


HOTEL  .^'Nli  .'iTOREiS- 
base,  brick  and  steel.  Co 
Petalunia.  Sonoma  Co.,  Cal.  Architect, 
Brainerd  Jones,  Petalunia.  Owners, 
Petaluma  Develapment  Co.  The  build- 
ing will  be  erected  on  a  corner  site 
and  will  be  arranged  for  stores  on  the 
first  floor,  besides  the  hotel  offlce,  din- 
ing room  and  lobby.  Upper  floors  will 
contain  in  the  neighborhood  of  70  guest 
rooms,  a  number  of  public  and  private 
baths.  Interior  finish  will  be  ot  pine 
and  redwood.  Some  ornamental  plas- 
ter will  be  used  in  the  lobby.  There 
will  be  steam  heat,  a  hot  water  system 
and  vacuum  cleaning.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Bath  rooms  will  .have  tile  wain- 
scot and  composition  floors.  Patent 
store  fronts  are  specifled.  Plans  are 
complete  and  figures  will  be  called  for 
at  once. 

NURSERY  BUILDINO — 1  story  and 
Ijase,  frame  and  concrete.  Cost  not 
stated.  Eldridge.  Sonoma  Oo..  Cal. 
Architect.    State    Department    of    Engl- 


nto.      On 


Stat 


of    Call 


Pla 


Pla 


ill   be   opened    on   Feibrua 
and    specification 


be 


cured  from  the  State  Department 
Engineering.  Capitol  Bldg.,  Sac 
mento.  An  official  proposal  appears 
another  column   ot  this  issue. 


Wednesday,    Feb 


11,  I'JM. 


DAIRY  BARN— Frame  LOjislructiun, 
Cost  not  stated.  Yountville,  Napa  Co., 
Cal.  Architect,  State  Department  of 
Engineering.  Sacramento.  Owners, 
State  of  California.  A  new  dairy  'barn 
of  frame  and  concrete  construction 
will  l)e  erected  at  tlie  Veterans'  Home 
at  yountville.  Plans  liave  Ijeen  com- 
pleted and  iiave  received  tiie  approval 
of  tlie  State  Board  of  Control  and  bids 
are  now  being-  taken.  Fig^ures  will  be 
opened  in  Sacramento  on  February 
27th.  Plans  and  specifications  can  be 
secured  from  the  State  Department  of 
Engineering,  Ca^pitol  Bldg.,  Sacramen- 
to, An  official  proposal  appears  in  an- 
other column  of  Miis  issue. 

RESIDElNiaBS — 6,  1  and  2  story, 
frame,  $1,S00  to  $3,500.  Richmond, 
Contra  Costa  Co.,  Cal.  Architect,  none. 
Owners,  California  Home  Builders, 
Richmond.  These  houses  have  been 
designed  to  contain  from  five  to  seven 
rooms,  and  will  be  erected  in  a  new 
tract  recently  opened  in  the  city  of 
Richmond.  Interiors  will  be  (inislied 
in    pine   and    redwood.      Oak    floors    will 


used 


the 


■ipal 


Fur 


nace  heat  will  l>e  ibe  specified  in  the 
larger  houses.  AH  of  the  dwellings 
will  have  open  Are  places  and  tile  or 
brick  mantels.  Bath  rooms  and  kitch- 
ens will  have  tile  wainscot.  Auto- 
matic water  heaters  are  specified.  Ex- 
teriors will  he  covered  with  rustic, 
shiplap,  shingles  and  cement  piaster 
on  metal  lath.  Plans  are  in  the  hands 
of  the  owners  who  will  do  the  work 
'by  Day  Labor.  Materials  are  now  be- 
ing  purchased. 

Contracts  Awarded. 

EDECTROIjIEns  —  Cost  not  slated. 
San  Rafael,  IMarin  Co.,  Cal.  Engineer's 
name  not  given.  Owners.  City  of  San 
Rafael.  Contractor,  Pacific  Fire  Ex- 
tinguisher Co.,  S.  F.  Contract  price 
for   97  electroliers,   114,165. 


Building  Contracts. 


MARIN    COUNTY 


FAIRFAX  MANOR,  Fairfax,  Marin  Co. 
Carpenter  work  and  all  shingling  for 
two-story  frame  dwelling. 

Owner H.    M.    Colety,    844    Florida, 

San  Francisco. 

Architect  . .  .tNone. 

Contractor..!..   L.   Jessup,   1029   Steiner, 
.San  Francisco. 

Filed-  Jan.   30,  '1-4.     Dated  . 

Frame   up    $100 

Plastered     100 

Carpenter    work    finished 300 

TOTAL    COST,    J-.i-OO 

Bond.   none.     Limit,   1150  'working  days. 

Forfent.   none.     Plans  and  specificatlnns 


LIENS  RELEASED. 

MARIN    COUNFY 


RECORDED  AMOUNT 

Feb.     5.    1914— OSGOOD    TRACT,    San 

Anselmo.     Davis  &  Park  Co,  Inc  to 

.lennie     Helbing i Jl.0'0 

and    other    valuable    considerations 


Building  Contracts. 

CONTRA    COSTA    COUNTY. 

LOTS  S  AND  9  BLK  31.  City  of  Rich- 
mond. All  necessary  work  for  two- 
story  frame  building. 


BUILDING    A>\D    INDUS'TRIAL    NEWS.  ;i^ 

Owner W.  J.  Bernler,  Richmond.  WH.iRF— Creosoted    pile      and       lini- 

Architect. .  .Paul    Glaser,   Richmond.  liei-,    |1/50.000.      Santa    Cruz,    Santa   Cruz 

Contractor.  .Paul  Glaser,   Richmond.  Co.,    Cal.       Emgineer.     H.    .1.     Brunnier, 

Filed  Feb.   5,   '14.      Dated  Feb.    3,   '14.  Slieldon    Bldg..    S.    F.      Owners,    City   of 

Ready   for   roof..' ' , J800  Santa  Cruz     Bids  opened  tor  this  work 

Brown  coat  plaster  on 800  sliow  .VIessmer-Rice  Co.  of  Dos  Angeles 

Wiien  completed   800  low  as  follows:      (a)   tll2.21'3,   (t[)   t8'5,- 

Usual    35   days 800  S13.     Bidders  cliecks  of  the  Sound  Con- 

TOTAL  COST,  $3200  struction   and   Engineering  Co.   and   W. 

Bond,    none.      Limit,    T5    working   days.  W.    Concannon    &    Co.    have    also    been 

Forfeit,   none.     Plans  and  specifications  retained.     A   complete   list   of   the  bids 

filed.  received   will  be  found  under  San  Jose" 

and    the    Santa   Clara    Valley      In      this 


COMPLETION  NOTICES. 


CONTRA  COSTA  COUNTY. 


RECORDED  ACCEPTED 

Feb.  4.  1914— LOT  13  BLK  "A"  Town 
of  Black  Diamond.  Prances  and 
Arasmo  Cardinelli  to  W  B  Green 
' Jan.  31,  1914 

Feb.  4,  11914 — LOT  12  BLK  5  Richmond 
Villa  Tract.  Hoyt  &  Greene,  Inc  to 
C  D  Knolty Jan.  25,  1914 

Fdb.  4,  1-9'W — LOTS  8  AND  9  'Walnut 
Creek.  A  H  Cope  to  Bradley  & 
O'Reilly ■ I.. Jan.    23,    1914 

Feb.  4,  1914 — LOTS  S  AND  9,  Town  of 
Walnut  Creek.  A  H  Cope  to  whom 
it  may  concern Jan.  23,  1914 

Feb.  4.  1914— LOTS  14  AND  15  BLK  39. 
City  of  Richmond.     Richmond  Elks 

Hall   Ass'n   to   Fluth   &  Morton 

I , Jan.  26,  1914 


LIENS   FILED. 


CONTRA    COSTA    COUNTY. 


RECORDED  AMOUNT 
Feb.  4,  1914 — LOTS  77,  78,  79  BLK  "A" 
Santa  Fe.  H  Katzman,  Frank  Mc- 
Cauley  and  Richmond  Painting  Co 
$252;  D  J  Collins,  B  J  Ballantyne 
and  Pacific  Elec  Mfg  Co,  $137  vs 
Leo  Alpers  and  'Estate  of  Hanora 
O'Connor     ' 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY 


BUNGALOWS^l  story,  frame.  Cost 
not  stated.  San  Jose,  Santa  Clara  Co.. 
Cal.  Architect,  none.  The  following 
Day  Labor  jobs  are  reported  as  about 
to  be  started  in  San  Jose:  W.  H.  Has- 
kins,  San  Luis  Obispo,  6  room  bunga- 
low, $3,000:  Frank  Pascoe,  333  North 
14U1  street,  6  room  bungalow,  $1,800; 
J.  T.  Walsh,  196  North  3rd  street.  5 
room  bungalow,  $2,100:  F.  E.  Tuttle.  L 
or  8  Acacia  Tract.  5  room  bungalow, 
$l-.550.  and  Mrs.  Morris  Jensen.  27'5 
North  8th  street,  residence  alterations, 
$1,000. 

BRIDGE — Reinforced  concrete  con- 
struction. Cost  not  stated.  San  Mateo 
County.  Cal.  Engineer.  County  Sur- 
veyor, Redwood  -City.  Owners,  San 
Mateo  County.  Plans  for  a  reinforced 
concrete  bridge  which  is  to  be  erected 
on  the  La  Honda  and  S'an  Gregoria 
road  have  been  completed  and  are  now 
out  for  figures.  Bids  will  be  opened 
by  the  Board  of  Supervisors  on  March 
2nd.  Plans  and  specifications  can  be 
secured  from  the  County  Surveyor  at 
Redwood  City.  An  official  notice  of 
this  work  appears  In  another  column 
of   this   Issue. 


«C«OOL — I  story  and  base,  concrete 
and  frame,  $35,000.  Monterey.  Mon- 
terey Co.,  Oal,  Architect,  W.  H.  Weeks, 
75  Post  street,  S.  F.  Owners.  Monterey 
School  District.  The  building  will  con- 
tain seven  class  rooms,  assemibly  hall, 
principal's  office  and  teachers'  rooms. 
Interior  finish  will  be  of  pine  with 
some  maple  floors.  There  will  be  a 
central  .heating  system,  probably  warm 
air.  and  oil  Tjurning  furnacest  Pro- 
gram clocks  and  vacuum  cleaning  are 
also  specified.  Bixterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  figures  are  being  taken.  Bids  will 
be  opened  on  Feibruary  2'»th.  Plans 
can  be  secured  from  the  architect  in 
this    city. 


Bids  Opened  For 
Santa  Cruz  Wharf. 


leHHmer-Rlee   Co,   of   I^oH   AngeleH   Low 

But    Checks    of    Two    Local    FlrniH 

.4re  AlMo  Retained, 


(By  Special  Wire) 


SANTA  CRUZ,    Felb.    7.      1914 — Eleven 
ets  of  bids  were  o^jened  today  for  the 


ctlo 


of 


ed    pil 


timber  wharf,  2750  feet  long,  and  vary- 
ing in  width  from  30  to  80  feet.  The 
wharf  was  designed  by  Engineer  H.  J. 
Brunnier    of   San    Francisco. 

The     lowest    bid     was     submitted     by 
Messmer-Rice   Co.,    of   Los   Angeles,    at 

(al     $142,213;    (bl    $85,813:    (c)    $ . 

Other  figures  very  close  were  submitt- 
ed by  the  Sound  Construction  &  En- 
gineering Co.  and  by  W.  W.  Concannon 
Construction  Co.  and  all  three  checks 
liave  been  retained.  9  complete  list  of 
tlie  bids  follow; 

Santa  Cruz  Wharf. 

Thompson  Bridge  Co.,  S.  F.   (a)   $154,- 
000;   (b)   $98,400';    (c)   $ . 

Swayne   Lumber  Co.    (a)    $ ;    (b) 

$ ;    (c)    $53,882.97. 

Shattuck-Edinger      Co..    S.      F.       (a) 
$ ;    (lb)    $98,000;    (c)    $ . 

Messmer-Rice  Co.,  L.  A.   (a)   $142,213; 
(b)    $8'5,813;    (c)    $ . 

San    Francisco    Bridge  Co.    (a)    $161,- 
300;    (b)    $100,844;    (c)    $ . 

Hyde-Harjes   Co.,   S.    F.    (a)    $ ; 

(b)    $166,872;    (c)    $ . 

Healy-Tlbtoetts  Constr.    Co.,   -S.    F.    (a) 
$180,000;   (b)   $ ;   (c)   $ ■, 

W.    W.   Concannon   Constr.   Co.,   S.    F. 
la)    $149,919;    (b)    $92,519;    (c)    $ . 

Sound  Constr.   &   Bng.  Co..   S.   F.    (a) 
$148,865:    (b)    $94,614;    (c)    $63,550. 

Pacific      Creosoting   Co.,      S.    F.      la^ 
$ :    (b)    $ ;    (c)    $53,875.61. 

St.  Helena  Creosoting  Co.   (a)   $ 

(1,1    $ ;    (c)    $'65,557.51. 

Enginerr'a  e*tlmate,  «150,000, 


BUILDING    AND    INDUSTRIAL    NEWS. 


Wybpo   Panels 
arc  **repcatcrs" 


Once  you  have  used  the  "Wybi"" 
Piinels  you  will  never  want  another 
kind. 

Wybro  Panels  are  '"repeaters"  on  ac- 
Veneered  Panels  of  count  of  their  everlasting  goodness  and 

unexcelled  quolity —  uniform    quality. 

Sold  only  at  ^"'  ""^  '">''—"  ''■'^■'- 

White  Bpotlieps 

51h  and  Brannan  Streets  San  Francisco 


Building  Contracts. 

SANTA  CI.AR.*    COBNTY. 

LOT     S     HYLAND     SBDVN,     San     Jose. 
All  work  for  frame  cottage. 

Owner «.   G.   Paulman,   San   .Tose. 

Architect  ..  .None. 

Contractor.  .P.  J.  Schmidt.  1222  Delmas 
Ave..  San  Jose. 

Filed  Jan.   22.  'H.      Dated  Jan.  23,  '14. 

Frame   up    $392 

Brown    plaster    on 592 

When    finished     592 

Usual     35    days Balance 

TOTAL    COST.    12398 

Bond.      11200.      Surety.      Wm.      Stalker. 

Limit.    90    days.      Forfeit,    none.      Plans 

and  specifications  filed. 


.Frank    Pasc 
San  Jose. 
.None. 


X-Hth. 


Areli  i 

Day's  work.  COST.  $1600 

W  SIXTEENTH,  bet  Empire  and  Jack- 
son,  San   Jose.       Five-room  cottage. 

Owner J.  T.  Walsh.   196  N-3rd  St., 

•San  Jose. 
Archiiect  ...None. 
L^ay's  work 


$2100 


LOT    S   Aoaslia 
room    huigalc 


ivork. 


Jose 


COST,    $1.' 


26    N-MILLER,    San    Jose.      Four 
n  cottage. 

r J.    F.    Ralston,     700    Millc 

St.,   San   Jose. 


LOT   2    BLK    2    SHOTTENHAMER   SUB,  Architect  ..  .None. 

San    Jose.       All     work     for    one-story  Day's   work.                                   COST,    $1250 

frame  dwelling,  — 

Owner W.   F.    Puller.    San   Jose.  NO.    365    N-SEVENTEI3NTH,    San    Jose. 

Architect  ..  .None.  Si.v-room  cottage. 

Contractor.. J.   Weedon,   San   Jose.  Owner ..A.   L.  Campton,   517   N-17th 

Filed  Jan.  19,  '14.     Dated  Jan.  17.  '14.  St.,  San  Jose. 

Frame    up    $625  Architect  ..  .None. 

Brown    mortar    on 62'5  Day's    work.                              COST,    $2300 

When    completed    625  

Usual    35    days 625  NO.    1223    ORCHARD     (rea),    San    Jose. 

TOTAL  COST,   $2500  One  and   one-half-story   barn. 

Bond.  none.     Limit.   May   17,   '14.     For-       Owner V.    Sanfilippo,    Premises. 

feit,    none.        Plans    and      specifications  Archit«ct  . .  .None. 

Hied  Dav's    work.                                   COST,    $400 

♦ 

Ni':AR  LOS  ALTOS.     All  work  for  resi-  COMPLETIONJfOTICES. 

dence   and    garage. 

Owner Mrs.   H.   Bleibler,   Palo  Aito  SAN   MATEO   COrNTV. 

;;      "        ,           „     ,  •      ^e«  REOORDHD                                      ACCEPTED 

^  iT;  :.- Vo"-'l 4.  "^:t'ea"jan."2°-'14.  ''-■   -'   ---.-°'   "=  W-I--«->^ 

Fram       up                                             $632  75  '"■           '^'   ^    "■      Berttia  V   Howard 

Building   plastered    632.75  '°   whom  it  may  concern  .Nov   l.i.  1913 

When    completed    632.75  "* 

Usual    35    days      632.75  COMPLETION  NOTICES. 

„  ,      T,T,'^"''f°^''-rVer  SAN  ma"^;^;^ounty. 

Il-ond,    none.      Limit,    7o    days.      Forfeit, 

Vo%7-''N"EIGHTH's-rjos"e    "two  r^E^ORDBD                                   ACCEPTED 

N-EIGHTH     S...    Jose.      Two-  ^^^     ^     1914_BURLINGAME   AVE    & 

loom   ''°'"'y°^    Morris"jensen"'pr'em'  *''''"•  Burlimgame.      Bstelle  V  Han- 

.■,.'■'■' '1,   ^'                                 '              '  sen  to  Caldwell  &  Wisnom.Jan  31.  '14 

.Architect  ..  .None.  ^ 

nays  work.                                   CnsT.  $7.ifi  pjjggjjQ      MQDESTO,     STANIB- 

LAUS  AND  CENTRAL 

.N-O.    4-26   S-I.-IFTKENTH.    .-an   Jo.e.   Six-  CALIFORNIA. 

O'''"^"- ^'-    "     Haskirs,    San      Luis  qaRAGE-I    story  and      base,      rein- 

<^'"'y'°-   Cal.  j^^^^^       concrete.       Cost       not       stated. 

Architect  ...Non<-.  Fresno.   Fresno   Co.,   Cal.      Architect,   W. 

'"'-^  «■<"■"■                                   COST.   $3000  p     g^^^^     j,_.^^^^       Owners.    Stephens 

and   Bean.     The  building  will  ibe   erect- 

\V    FIFTEENTH,    Let    Washington    and  ed    at    tlie    corner    of    Tuolumne    and    H 

Empire,  San  Jose.     Two-room  cottage  streets,  covering  a  considerable   ground 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

61!)  Phelan  Building,        San  Fiancisc 


the 


the 


will  be  a  body  sliop  and  machine 
rooms.  Interior  finish  will  be  of  pine 
throughout.  A  cement  floor  will  lie 
used.  iMetal  window  sash  and  frames 
are  specified.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing-   taken. 

RESIDENCES — ^5,  1  and  2  story, 
frame.  Cost  not  stated.  Fresno,  Fres- 
no Co.,  Oal.  Architect,  Eugene  Mathew- 
son,  ForsyMie  Bldg.,  Fresno.  Owner. 
W.  G.  Cochrane.  These  .houses  will 
contain  from  six  to  eight  rooms  with 
baths  and  sleeping  porches.  Interior 
finis.h  will  tie  of  <pine,  redwood  and 
hardwood  veneer.  Oak  floors  will  'be 
used  in  the  principal  rooms.  The 
larger  dwellings  will  have  furnace 
heat.  Open  fire  places  will  be  speci- 
fied in  Wie  .living  rooms  of  all  dwell- 
ings. Mantels  will  'be  of  tile  and 
brick.  Tile  wainscot  and  composition 
floors  will  be  used  in  the  bath  rooms. 
Automatic  water  heaters  are  also  spe- 
cified. Exteriors  will  be  covered  with 
rustic,  shiplap  and  cement  plaster  on 
metal  lath.      Plans   are  being  prepared. 

RESIDENCE  —  2  ■■  story  and  base, 
frame.  $15,000.  Fresno,  Fresno  Co.. 
cal.  Architect,  Eugene  Mathewson, 
Porsythe  Bldg.,  Fresno.  Owner,  Ar- 
thur W.  Goodfellow.  The  dwelling  will 
lie  erected  on  Ventura  avenue,  and  will 
contain  ten  rooms,  three  baths  and 
sleeping  porc^i.  Interior  finish  will  be 
of  pine,  oak,  mahogany  and  white" 
enamel.  Oak  floors  will  l>e  used  In  the 
principal  rooms.  There  will  <be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Automatic  water 
heaters  are  specified.  Bath  rooms  will 
have  composition  floors,  tile  wainscot 
and  showers.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  .being  com- 
pleted. 

STORE  ALTERATIONS — 1  story  and 
base,  brick.  $5,000.  Fresno,  Fresno  Co.. 
Cal.  Architect,  Eugene .  Mathewson. 
Forsythe  Bldg..  Fresno.  Owner,  James 
Portheous.  The  precent  liullding  will 
undergo  extensive  alterations.  This 
work  will  consist  of  new  copper  store 
fronts,  plate  glass  windows,  interior 
trim,  plumbing,  electric  work  and  mill 
work.  Plans  are  complete  and  figures 
are    now    being    taken. 

Contracts   Awarded. 

THEA,TRE' — 3  story  and  Jiase.  brick. 
$50,000.  Modesto,  Stanislaus  Co.,  Cal. 
-■Vrchitect's  name  not  given.  Owner, 
W.  B.  Martin.  Contractor,  A.  L.  Hal- 
verson,  Modesto.  Contract  price,  $50,- 
000. 


Wednesday,    February    11,  1914 

Kingsburg  Sewer 
Bids  Are  Opened. 

Conxtriictloii  ••(   Siinitllry   Seiver   Synteni 

W  III  lie  Cnrrled  <in  by  C.  D.  Vincent 

on    GenernI    Conlrnet. 

Bids  openeill  by  tlie  City  Council  of 
Kingsburg,  Fresno  County,  for  the 
construction  of  a  sanitary  sewer  sys- 
tem, as  designed  by  Engineer  Frank  A. 
Lathrop  of  Los  Angeies,  show  C.  D. 
Vincent  low  at  »17, 996.54.  A  complete 
list  of  the  bids  received  follow.  Sche- 
dule (A)  is  for  the  work  as  a  whole; 
Schedule  (B)  is  for  any  or  all  material 
f.  0.  b.  Kingsburg  and  Scl:edule  <C)  is 
for  furnishing  labor  only. 

Klue^sbure  Sen-er  SyHteni. 

SCHEDULE     ''-V 

.lohn    Sutalo    $20,590.00 

W'm.   Heafy    (cast   iron   pipe)        19,810.10 

Wm.   Heafy    (well   casing) 19,550.85 

Hall     &     Hunt 21,0T5.97 

C.    D.    Vincent 17. 996.54 

R.    C.    Lowell . 23.S42.20 

Johnson   Bros 21.326.41 

Doyle    Bros 21,218.15 

Chamber    &    Heafy 21,517.30 

SCHEDULE     "B" 

H.    C.     Muddox (..$4743.61% 

Merritt    Hydraulic   Co 778.75 

H.  R.  Boynton   (Bid  on  outfall  pressure 
pipe) 

SCHEDULE     "C- 
Hall    &    Hunt    (labor) $7607.22% 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA, 


REiSIDEiNCES — 1  and  2  slory.  frame. 
Cost  not  stated.  Sacramento,  Cal.  Ar- 
chitect, none.  The  following  Day 
Lahor  jobs  are  reported  as  about  to  be 
started  in  Sacramento:  Ernest  O.  Ball. 
Ohio  avenue,  .Sacramento,  2  1  story 
frame  bungalows,  $1,800  and  $2,4i00: 
Wright  and  Kinibrough,  817  J  street. 
-Sacramento,  8  1  story  frame  bunga- 
lows, $2,700  each. 

RESIDENCE  —  2  story  and  base, 
frame,  brick.  $23,000.  Sacramento,  Cal. 
Architects,  Woollett  &  Woollett,  New- 
hall  Bldg..  S.  F.  Owner,  James  Mull. 
This  house  will  contain  in  the  neigh- 
borhood of  twelve  rooms,  several  baths 
jnd  sleeping  porch.  Interior  will  be 
handsomely  flnished  in  pine  and  hard- 
woods with  some  white  enamel.  Hard- 
wood floors  win  he  u.-ied  in  the  princi- 
pal rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick  or  tile.  Plans  Include  vacuum 
cleaning  and  automatic  water  heater. 
Bath  rooms  will  have  tile  floors  and 
wainscot.  Exterior  of  the  dwelling 
will  he  faced  with  pressed  brick.  Plans 
are   being   prepared. 

CONCRETE  PIERS — $1,000,000,  West 
.Sacramento,  Cal.  Engineer.  Engineer- 
ing Department  of  the  West  Sacra- 
mento Co.,  West  Sacramento.  Owners, 
West  Sacramento  Co.  An  announce- 
ment  has   been    made   by   the   company 
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fireproof    throughout.       Several     of    the  bi 

structures   will  carry  wharf  sheds,  also  b 

or    concrete    construction.      Competitive  ^ 

bids   will   be   asked.  si 


and      bas 


Cm 


frame. 
Architect. 


,     Cal. 
uel    Brown.    408    ' 
The    building    ha 


street.  Sacramento 
been  designed  to 
flats  of  Ave  rooms  each  and  will  be 
erected  on  T  street  near  3rd  avenue. 
Interior  finish  will  he  of  pine  and  red- 
wood with  some  oak  floors.  Each  liv- 
ing room  will  have  an  open  fire  place 
with  tile  or  .brick  mantel.  Bath  roomii 
will  have  tile  wainscot.  Exterior  of 
tlie  huilding  will  be  covered  with  rus- 
tic and  shiplap.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor. 

ELEVATOR  WORK,  ETC.  —  Stale 
Capitol.  Cost  not  stated.  Sacramento, 
Oal.  Architect.  State  Departmen  of  En- 
gineerin'g.  Sacramento.  Owners,  State 
of  California.  Plans  have  been  com- 
pleted and  are  now  out  for  figures  for 
the  installation  of  two  new  elevators, 
alterations  to  the  grill  work  and  fur- 
nishing of  pneumatic  door  opening  de- 
vices at  the  State  Capitol  building. 
Bid's  will  be  opened  on  March  3rd. 
Plans  and  specifications  can  be  secured 
from  the  State  Department  of  Engi- 
neering. An  official  proposal  appears 
In  another  column  of  this  issue. 


BUNGALOWS— 2.  1  story  i 
frame,  $2,200  and  $1,5»0.  Sa 
Cal.  Architect,  none.  Owne 
AveriU.  21  Clones  avenue  a 
Lunderville.  1912  SOth  stree 
two  houses  will  be  flnished  in 
redwood.      Oak    floors    will    b( 


nd 


the    pr 


'ipal 


The 


These 
ine  and 
used  in 
vill      be 


open  fire  .places  and  tile  mantels.  Bath 
rooms  and  kitchens  will  have  tile  wain- 
scot. Exteriors  will  he  covered  with 
cement  plaster  on  metal  lath.  Plans 
for  each  are  in  the  bands  of  the  re- 
spective owners  who  will  do  the  work 
by  Day  Labor. 

COURT  HOUSE  ADDITIONS—!  and 
2  slory  and  base,  brick,  $30,000.  Ukiah. 
Mendocino  Co.,  Cal.  Architect,  John 
Davis  Hatch,  Humholdt  Bank  Bldg..  S. 
F.  Owners,  Mendocino  County.  It  is 
proposed  to  extend  the  wings  on  the 
north,  soutli  and  west,  and  to  add  a 
second  story  to  the  first  two  wings 
mentioned.  The  county  clerk's  office 
will  be  extended  to  embrace  the  office 
at  piesent  occupied  by  the  school  su- 
perintendent. The  latter  will  he  re- 
moved to  the  room  occupied  l>y  the  su- 
pervisors and  another  room  to  he  add- 
ed on  the  west  when  the  wing  is  ex- 
tended.     Tlie    auditor    will    occupy    the 


of    thai 


pr 


ng   office 
ng.     The 


the 


olle 


addith 


■ill 
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offlc 


uth 


part 


the 


mainder  of  which  w-ill  be  taken  by  th 
treasurer.  The  treasurer  and  tax  col 
lector  will  have  access  to  each  other- 
offices  througili  a  door  which  will  he  i 
great  convenience.  The  displaced  as 
sessor  will  have  the  part  of  the  south 
ern  wing  ■ad.ioining  the  tax  collector': 
office.  Un,<3.e;'PgfVt.h  .t.hfi,  tWJngs  will  b. 
a  large  basement.  In  the  north  hase 
ment  will  .be  the  furnace  room  and  ii 
the  south  will  he  fireproof  diambev: 
in  w,bli'li  will  be  stored  the  ronnl. 
records.      The    recorder's    building    wil 


cl     to 


•    firei 
vhich 


nt     fr 


ibcd  from  the  haH 
niuay.  The 
ilcling  Kill  be  torn  away 
ndsome  porch  in  a  modern 
cliltecture  will  be  constru 
ncrete.      The    entire    huilding 


vlll    be 


>is,h 


the 


Mtler  the  style  of  the  city  hall  and  the 
"]>eni  house.  Upstairs  the  district  at- 
torney's offices  will,  remain  the  same 
as  at  present.  The  judge's  chambers 
win  be  made  smaller  and  the  part 
taken  used  to  enlarge  the  law  library. 
A  lady's  waiting  room  and  a  consult- 
ing room  and  lavatories  will  .be  placed 
where  the  present  .tury  room  and  the 
law   library    are   and    the    present    wood 


Tl;( 


rtrc 


ill 


till 


th  ey 


;it  present.  The  stairw! 
'  exist  will  ihe  done  awa 
■e    will   .be   a    straiglit    flight    lo    th 


The   large.-  part   of   the  i 

ipper 

'   story   of 

the    south    wing    will    be 

devi 

Jted    to    a 

room   for   the    board    of   si 

iperv 

Isors  and 

two    private    rooms      for 

COl 

nferences. 

The   entire   building    will 

be 

reflnighed 

throughout    and     modern 

ele. 

rtric     tix- 

tures.    modern    h-ardware. 

etc. 

,    will    he 

installed. 

SOHOOl^I  story  and  base,  rein- 
forced concrete,  $22,000.  Gridley. 
Butte  Co..  Cal.  Architects,  SmiUi  & 
Stewart.  244  Kearny  street,  S.  F.  Own- 
ers, Gridley  School  District.  T.he  build- 
ing lias  been  designed  in  the  .Mission 
style  and  will  cover  an  area  of  142  by 
SI)  feet.  Construction  will  be  of  the 
.<.emi-flreproot  type.  There  will  .be 
six  class  rooms  and  a  large  assemfljiy 
ball.  Interior  finish  will  be  of  pine 
with  ma.ple  floors  in  the  cla.ss  rooms. 
Plans  provide  for  plenum  system  of 
heating  with  oil  burning  equipment 
Kxterior  of  the  huilding  will  be  faced 
with  cement  plaster.  Plans  are  now 
nearly  complete  and  figures  will  he 
t,iken  in  the  course  of  three  weeks. 
Furl!  er  mention  will  be  made  of  lie 
work. 

SCH.0.Ol^ — ■■>  story  and  base.  brick, 
$1SO,000.  Sacramento.  Cal.  Architects, 
f-'-^ea  &  Lofquist.  Bankei-s'  Investment 
Bldg..  «.  F.  Owners,  Sacramento  School 
District.  The  huilding  will  occupy  an 
entire  city  block  and  will  contain  IS 
class    rooms,    assemhly    hall    and    teach - 


ill    be 


ne  with  maple  floors  in  t 
?.  There  win  be  stear 
im  cleaning  system  ai 
clocks.  Besides  tlie  das 
provide  for  manual  trail 
play 


and 


and  toifets. 
will  he  faced 
are  complete 
taken.  Bids 
ruary    27tli, 


Exterior  of  the  building 
with  pressed  ibrick.  Plans 
and  figures  are  now  being 
will    be    opened    on    Feb- 


SBWBR  sy.STE.M— Cost  not  stated. 
Kingsiburg.  Fresno  Co.,  Cal.  Engineer, 
Frank  A.  I.athrop,  Los  Angeles.  0-wn- 
ers.  City  of  Kingsburg.  Bids  opened 
for  this  work  show  C.  D.  Vincent  low 
at  $17,996.54.  Bids  were  taken  for  the 
work  as  a  whole,  for  any  or  all  ma- 
terial f.  0.  b.  Kingsburg.  and  for  the 
labor.  A  complete  list  of  the  bids  as 
opened  will  ha  found  under  the  lieul- 
liig  of  Fresno.  Modesto.  St;i  nishi  us  a  nd 
Central    Californiii    in    this    issue 
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Building  Contracts. 


SACRAMENTO   COUMTY. 


LOT  14  BLK  9,  Oak  Park;  No.  3611 
Orange  Ave.,  Sacramento.  Alter  one- 
story  frame  dwelling:. 

Owner C.    E.    and      L.    B.      Tuylor, 

Premises, 
Arcliitect. .  .None. 

Contractor.  .J.   A.   Scliumate,   Elmliurst, 
Route  2,  Sacrnmento. 

COST,   $500 


N  40  FEET  OF  LOTS  in,  1,'.  .\llen  Tra 
23rd  street  bet  V.  and  W.  Sacramen 
One-story  5-room  fran.u  dwelling. 

Owner ■.  .W.    A.    Fairfield,    3O20    351 


Architect  . 


tito. 


.None. 

.E.  W.  Malt 


Oak  Park. 
COST,    11600 


N  32  FT.  OF  S  65  FT.  LOT  1,  O,  P,  6TH 
and  Tth  Sts.,  No.  1509  6ih  St.,  Sacra- 
mento. Two-story  frame  dwelling 
(2)    fiats. 

Owner... .'.  .«.   L.    Bckman,   2219    P  SI., 


Chile 


Sacr 
.Non 


ui.iiei: Wriglit   &    Kimbrough,    S17 

J  St.,  Sacramento. 
Architect  .  .  .None. 
Day's  work.  COST.  $2000 


Contractor.  .J.   Ettel,    1613    23rd,  Sacra- 
mento. COST,  J3'750 

W  %  LOT  2,  Q.  R,  18TH  .\ND  19TH  Sts., 
No.  1810  Q  St.,  Sacrar.iento.  Alter  2- 
story  frame  dwelling  into  fiats. 

Owner L   Ehert,   Premises. 

Architect  .None. 

Contractor.  .Cippa    Bros.,     314     2!st    St., 
Sacramento. 

COST,  1500 

N  V4  OF  S  14  LOT  4,  T,  U,  3RD  AND 
4th  Sts.,  No.  2010  4th  St.  Sacramento. 
Two-story  frame  flats  (;i  rooms  each) 

Owner Manuel    Brown.    408    T   St., 

Sacramento. 

.Arcliitect  . .  .None 

Dny's  work  COST,   $2400 

W  47>4  FT.  LOT  3,  I.  J.  4TH  AND  5TH 
Sts.,  No.  422  1  St.,  Sacramento.'  Alter 
one-story  brick  building-. 

Owner Geo.    A.    Plainney,     1330    H 

St.,  Sacramento. 

Aicliitect None. 

Contractor.  .Hook    &    Son.    718    ISth   St., 
Sacramento. 

COST.   $300 

S  30  FT.  LOT  1,  Q,  R,  1->TH  .\NU  19TH 
Sts.,  No.  1715  18th  St..  Sacramento. 
Two-story    frame   dwelling. 

Owner V.  Van  Buren,   2212  1st  Ave 

Sacramento. 

^\:cliiteLt  . .  .None. 

Day's  work.  COST,  $1400 

LOT  812  WRIGHT  &  KIMBROUGH 
Tct.  No.  22,  Ohio  Ave.,  Sacramento. 
One-story    5-room    frame    dw-elling. 

Owner Ernest  G.  Ball,  Oliio  Ave  E 

Sacramento. 

Architect  ...None. 

Day's   work.  COST,   $1800 

LOT    861    WRIGHT      &      KIMBROUC'I 
Tct,    No.    22    O'hio    Ave.,    Sacramento. 
One-story   6-room   frame   dwelling. 

Owner ..Ernest   G.    Ball,    Oliio    Ave., 

Sacramento. 
.\rchitect  . .  .None 
Day's  work.  COST.  $24(10 

LOT  1282  WRIGHT  &  KI\rBROUOH 
Tct  No.  27.  2621  Miller  Ave.,  Sacra- 
mento.     One-sto-ry    frame    residence. 


LOT  1233  WRIGHT  &  KIMBROUGH 
Tct  No.  27,  2628  Miller  Ave.,  Sacra- 
mento. One-story  five-room  frame 
residence. 

Owner Wright    &    Kimljrough,    817 

J  St.,  Sacramento. 

Architect  .  .  .'None. 

Etey's  work.  COST,  $2600 


LOT  12.65  WRIGHT  &  KI.MBROUGH 
Tct  No.  27,  2425  Miller  Ave.,  Sacra- 
mento.     One-story    frame    residence. 

Owner Wright    &    Kimbrough,    817 

J  St.,  Sacramento. 

Arcliitect  .  .  .None. 

Day's  work.  COST,  $2600 


LOT  1269  WRIGHT  &  KI.MBROUGH 
Tct  No.  27,  2505  Miller  Ave.,  Sacra- 
mento. One-story  five-room  frame 
residence. 

Owner Wright    &    Kimbrough,    817 

J  St.,  Saeramento. 

Architect  . .  .None. 

Day's  work.  COST,  $2600 


LOT  1250  WRIGHT  &  KIMBROUGH 
Tct  No.  27,  2432  Miller  Ave.,  Sacra- 
mento.    One-story   frame  residence. 

Owner Wright    &    Klmbrougli,    817 

J  St.,  Sacramen  to- 

Arcbltect  .  .  .None. 

Day's   work.  COST,    $2700 


LOT  1267  WRIGHT  &  KIMBROUGH 
Tct  No.  27,  21433  Miller  Ave.,  Sacra- 
mento. One-story  five-room  frame 
residence. 

Owner Wr|.ght   &   Kimlbrough,    817 

J   St.,   Sacramento. 

-Architect  , .  .None. 

Day's  work.  COST,   $2500 


LOT  1233  WRIGHT  &  KIMBROUGH 
Tct  No.  27.  2412  Miller  Ave.,  Sacra- 
mento. One-story  five-room  frame 
residence. 

Owner Wright    &    Kimbrough,    817 

J  St.,  .Sacramento. 

Architect  ...None. 

Day's  work.  COST.   $2300 


LOT  1262  WRIGHT  &  KIMBROUGH 
Tct  No.  27,  2413  Miller  Ave.,  Sacra- 
mento. One-story  five-room  frame 
residence. 

Owner Wright   &    Klmbrougii,    SI7 

J  St.,   Sacramento. 

-Arcliitect  . .  .None. 

Day's   work.  COST.    $2500 


LOT  1600  WRIGHT  &  KIMBROUGH 
Tct  24,  No.  1117  Yardly  Ave.,  Sacra- 
mento. One-story  five-room  frame 
residence. 

Owner Olias.   E.   Wright,   817  .1   St.. 

.Sacramento. 
-Arcliitect  ...None. 

Contractor.  .Wright    &    Kimbrough,    S17 
J  St.,  Sacramento. 

COST,    $2300 

LOT  1598  WRIGHT  &  KIMBROUGH 
Tct    24.    No.    1125    Yardly    Ave.,    Sacra- 


E.  Wrig-ht,  817  J  St.. 


.Wright    &    Kimbrough.    K17 
J  St..  .Sacramento. 

COST,   $;;,-,iMi 


LOT  1604  WRIGHT  &  KIMBROUGH 
Tct  24,  No.  1101  Yardly  Ave.,  Sacra- 
mento. One-story  five-room  frame 
residence. 

Owner Olias.   E.   Wright,    SI7  J  St., 


Sac 


Architect  ...None. 

Contractor.. Wright    &    Kimbrougli,    817 
J  St..   Sacramento. 

COST,    $3500 


W  %  OF  W  %  N  %  OF  20  FEET  BY 
SO  feet  Lot  5,  No.  826  J  St.,  Sacra- 
mento. .Alter  one-story  brick  build- 
ing. 

Owner G.    Hinrichsen    &    a.    Faig, 

826  J  St.,  Sacramento. 
Contj;actor.  .R.    V.    Koker,    319%    K   St., 
.Architect  ..  .Aiden     W.     Campbell,     34th 
and   J    Sts.,   Sacramento. 
Sacramento. 
Filed   Feb.    2,    '14.      Dated    Feb.    2,    '14. 

COST,   $1153 


LOT  978  WRIGHT  &  KIMBROUGH 
Tct,  No.  21  Cluness  Ave.,  Sacramento. 
One-story  five-room  frame  d'welllng. 

Owner L    A.    AveriU,    21    Cluness 


Sac 


Architect  ..  .None 
Day's    work. 


nto. 


COST,    $2200 


N  'A  OF  S  ',4  LOT  4.  S,  T.  30TH  AND 
31'St  Sts.,  No.  1912  31st  St.,  Sacra- 
mento. One-story  5-room  (frame 
dwelling. 

Owner I.   E.  Lunderville,   1914   30th 

St.,    Sacramento. 

Architect  .  .  .None. 

Day's  work.  COST,  $1330 


E  i4  OF  W  i4  AND  W  %  OF  E  %  LOT 
2,  M,  N,  3rd  and  4th  Sts.,  Sacramento. 
All  work  for  building. 

Owner W.    H.    Moll,    1617    16th    St., 


Sac 


Architect.  .  .None. 

Contractoi'.  .Gene    Pendergast.    12'08V4    J 

St.,   Sacramento. 
Filed  Feb.   1,   '14.      Dated   Feb.   3.   '14. 

TOT.AL  CO'ST,  $12,913 
Bond.  $7000.  Sureties,  D.  P.  Fo.\  and 
E.  J.   Pendergast. 


(Corrertlou    In    work) 

E  %  OF  N  Vii  LOT  1.  P,  Q.  24TH  AND 
25th  Sts.,  No.  2406  P  St.  .  Sacramento. 
Erect  one  and  one-lialf-story  12-room 
frame  dwelling. 

Owner B.    Woodhri.lf;e    Rosevilie. 

-Architect  . .  .None. 

Contractor.  .C.      A.    Gl'oy,      2S30    I      St., 


Sac 


COST,    $3000 


Building  Contracts. 

SAN   JOAaillN    COUNTY. 

LOTS  1  AND  4  BLK  4  W  OF  CB.VTER 
St.,  Stockton.  All  brick  work  and 
cement  piers  for  two-story  brick 
tiuiiding. 

Owner Mrs.   M.   Rossi,  NW  .Main   & 

Eldorado    Sts.,    Stockton. 
Architect  ..  .Ralph    P.    Morrcli,    12-r3    I. 

O.   O.    P.    BIdg,  Stockton. 
Contractor.  .E.     L.    .Morrison    and    John 
O'Nell,      711    E-Worth      St.. 
Stockton. 
Filed  Feb.  2.  '14.     Dated  Jan.  28,  '14. 
-All    brick    delivered   on    ground 
and    brick    up    to    1st    story.  .$1000.00 
Brick  work  up  to  2d  story  ceil- 
ing         1IS27.50 

Completed    and    accepted 942.50 

TOTAL   COST,    $3370.00 


Wednesday,   February   11.  1914. 

Bond,  $1S«5.  Sureties.  J.  T.  Stein  and 
C.  i\I.  Jackson.  Limit,  90  days  Forfeit, 
none.      Plans    and    specifleations    niL-d 

ALL  ROUGH  LUMBER,  CARPENTIiR, 
labor  and  steel  and  iron,  all  ruug-ii 
hardware,   all    wood    floors    on    above. 

Contractor.. W.  J.   Scott. 

Filed   Feb.    2.   '14.      Dated   Jan.    30.   '14. 

L'iiJ   story   joists   in   place 11000. 00 

Flames  set  and   roof  slieathlng- 

in     place     1256.:,) 

\\"0d    finish    completed    on    2nd 

floor     1000.00 

Store    fronts    completed 1000. 00 

Accepted    by    owner .  . 141S75 

TOTAL  COST.    $5675.110 

Bond,     $2837.60.         Sureties,       Edw.       H. 

Harris   and   W.    H.   Thomson.      Limit.    90 

.1:1  vs.     Forfeit,  none.     Plans  and  sipeci- 

liiMliiins    tiled. 

.\MUTH  AND  CALIFORNIA.  Stockton. 
Fjxcavating.  concrete,  stone,  brick, 
iron,  carpenter,  latliing  and  plaster- 
ing:, metal  work,  roofing-,  electrical 
work,  plumbing,  painting  and  all 
otiier  work  for  erection  of  gymnasi- 
um tbuilding  and  colonade. 

Owner High      School       Board        of 

Stockton    (Alice  S.    Schnei- 
der,      Alice        P.        McLeod. 
Frank      G.   Warren.      F.      E. 
Ellis    and    B.    F.    Eastman). 
Stockton. 
An  hitect  ..  .Stone    &    Wright.    San   Joa- 
quin  Bldg..  Stockton. 
Contractor.  .J.    M.    Chinhart    and    C.    J. 
Nystedt.    307    W-Paplar    St., 
Stockton. 
Fili.l  Jan.  2.S.  '14.     Dated  Jan.  2,  '14. 

On    1st  ttf  each   month 75% 

I'sual    315   days.    25%..' i...$7425 

TOTAL  COST.  $29,700 
H.1M1I.  $1485.  Surety.  American  Casualty 
Co,  Limit.  120  days.  Forfeit,  none. 
Fkiiis    and    specitications    filed. 

: « 

LIENS   FILED. 

SACRAMENTO    COUNTY. 

RFCORDED  AMOUNT 

Jan.  26.  1914— LOT  .S,  I,  J,  5TH  AND 
Bill  Sts:  NE  Fiftli  and  J,  Sacra- 
mento. The  Iron  &  Steel  Contg  Co 
\p  Tlte  Young  Mens'  Christian  Ar- 

soiiallon  et  al    $110 

Jan.    29,    1914— W  20   FT  LOT   6  and   E 
in    ft.    Lot   7.   L    M.    27tn   and    28th    St.. 
Sacramento.       Waterman    Plumbing 

C.I    vs    S    Ginsbers-    $141.07 

« 

LOS    ANGELES    AND    SOUTH- 
ERN CALIFOKNIA. 

APARTMENT  HOUSE— 2  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architect,  John  F.  Blee. 
Union  League  Bldg.,  L.  A.  Owner.  J. 
D.  Schirm  The  building  will  be  erect- 
ed on  Bast  First  street  at  the  corner 
of  iCummlngs.  and  will  cover  an  area 
of  72  by  li29  feet.  There  will  be  seven 
stores  on  the  first  floor,  finished  in  pine 
and  with  patent  store  fronts  and  plate 
glass  display  windows.  Upper  floors 
will  be  subdivided  into  thirteen  suites 
of  two  and  three  rooms.  Interior  fin- 
ish will  be  of  pine  throug.hout.  There 
will  be  private  baths  and  wall  beds. 
Plans  provide  for  steam  heat  and  a  hot 
water  siupply.  Bath  rooms  will  have 
composition  fioors  and  tile  wainscot. 
Exterior  of  the  building  will  he  faced 
with  pressed  brick.  Plans  are  com- 
plete and  the  architect  is  now  taking 
figures   on    the   work. 
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CHURCH.  CAMPANILE  AND  REri- 
TORY — Reinforced  concrete  construc- 
tion. $2ftO.OOO.  Los  Angeles.  Cal.  Ar- 
chitect. John  T.  Comes,  Was,hington 
Idg,.  Pittsburgh.  Pa.  Owners.  St.  Vin- 
vent's  Parish,  Father  J.  S.  Glass  in 
charge.  The  buildings  Will  be  erected 
on  Figueroa  street  and  West  Adams. 
The  design  is  a  combination  of  the 
Spanish  and  Gothic  Romanesque.  Plans 
provide  for  a  campanile  225  feet  high, 
a  main  ohurch  edifice  100  by. 225  feet 
and  8'5  feet  in  height,  and  a  rectory 
containing  lyceum,  parlors  and  library. 
Construction  will  be  of  reinforced  con- 
crete and  steel  and  win  be  fireproof. 
Exterior  of  the  building  will  ibe  faced 
with  a  grey  tapestry  brick  with  art 
stone  trimming.  Interior  of  the  church 
will  be  finished  in  pine  with  orna- 
mental plaster  and  art  glass  windows. 
There  will  be  a  central  heating  system. 
The  rectory  will  not  be  erected  at  the 
present  time.  Preliminary  plans  have 
received  approval  and  working  draw- 
ings are  now  under  way. 

HOTEL  ADDITION— 3  story  and 
.base,  frame.  Cost  not  stated.  Pasa- 
dena. Los  Angeles  Co.,  Cal.  Architects, 
Greene  &  Greene,  Boston  Bldg.,  Pasa- 
dena. Owners.  Vista  del  Arroyo  Hotel 
Co.,  F,  M.  Fowler,  Mgr.  The  new  por- 
tion of  the  hotel  will  be  erected  on 
property  adjoining  the  present  build- 
ing at  125  South  Grand  avenue,  and 
will  contain  in  addition  to  the  lobby, 
parlors,  reception  hall  and  dining 
rooms  about  75  guest  rooms  with  pri- 
vate baths.  Interior  finish  will  .be  of 
pine  and  hardwoods  with  some  orna- 
mental plaster.  There  will  be  steam 
heat  and  hot  water  supply.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster  on  metal  lath.     Bath  rooms  will 


tile 


and 


noors.  Plans  are  now  being  prepared. 
HOTEiL — 5  story  and  base.  Class  B 
construction.  $76,000,  Hollywood,  Los 
Angeles  Co.,  Cal.  Architect.  Leonard 
L.  .lones.  I.  W.  Hellman  Bldg..  L.  A. 
Owner,  C,  L.  Clinch.  The  building  will 
ibe  erected  at  tlie  nortliwest  corner  of 
Whitney  and  Hollywood  avenues,  and 
will    be    known    as    the    Foothill    Hotel. 


The 
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by  90  feet.  There  will  be  three  stores 
besides  the  hotel  lobby  and  offices  on 
the  first  floor.  A  grill,  barber  shop  and 
billiard  hall  will  occupy  the  basement. 
Upper  floors  will  contain  in  the  neigh- 
borhood of  70  guest  rooms  and  ten 
baths.      There    will    be   steam    heat,    ele- 

vacuum  cleaning.  Bath  rooms  will  be 
flnished  in  tile  and  will  .have  composi- 
tion   floors.      There  will   be  patent  store 
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indo 


frames.  Exterior  of  the  «)Uilding  will 
be  faced  witji  pressed  brick.  Plans  are 
nearly  complete.  Bids  will  .be  taken 
by  the  owner. 

HOTEL— 3  story  and  -base,  brick. 
Cost  not  stated.  La  Canada.  Los  An- 
geles Co..  Cal.  Architects.  Elsen  &  Son. 
Wilcox  Bldg.,  L.  A.  Owner's  name  with- 
held. The  building  will  have  a  front- 
age of  400  feet,  the  main  section  being 
14.4  by  60  feet  with  two  lateral  wings 
extending  in  the  rear.  There  will  be 
a  large  lobby  and  office,  parlors,  dining 
room  and  kitchen  on  the  first  floor. 
Upper  floors  will  contain  about  ISO 
guest  rooms  with  private  baths.  Hard- 
wood and  pine  trim  will  be  used.  There 
will  be  steam  heat,  hot  and  cold  run- 
ning water,  vacuum  cleaning  and  metat 
window    sash    and     frames.       All    bath 


room.s  will  have  composition  floors  and 
tile  wainscot.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  now  being  prepared. 

RDSIUBNCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Los  Angeles, 
Cal,  Architect,  Elmer  Grey,  Wright 
and  Callender  Bldg,.  L.  A.  Owner.  W. 
H.  Brophy.  The  dwelling  will  be  erect- 
ed on  Wilshire  Boulevai-d.  and  has  been 
designed  for  a  fourteen-room  .house 
with  four  .baths  and  sleeping  porches. 
A  two-story  frame  garage  with  sieep- 
ing  rooms  and  bath  in  the  second  story 
will  also  be  erected  on  the  grounds. 
Interior  finish  of  the  residence  will  be 
of  pine,  white  cedar,  birch  and  white 
enamel.  Oak  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
furnace  heat,  open  fire  places,  vacuum 
cleaning  and  automatic  water  heaters. 
Mantels  will  be  of  tile  and  brick.  Bath 
rooms  will  be  flnished  in  tile  and  wilt 
be  equipped  with  showers.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  and  half  timber  aibove 
the  second  floor  line  and  the  .brick  ve- 
neer below.  Plans  are  nearly  ready 
for  figures. 

STORES  AND  OFFICES — 11  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Los  Angeles.  Cal.  Archi- 
tects. Parkinson  &  Bergstrom.  Secu- 
rity Bldg..  L.  A.  Owner.  Edwin  T. 
Earl.  The  building  will  be  erected  in 
the  heart  of  Los  Angeles'  business  dis- 
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GARAGE — 1  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
chitect. Fred  Biren,  Van  Nuy.s  Bldg,.  L. 
A.  Owner.  Mr.  Bennett.  The  building 
will  be  erected  on  South  Los  Angeles 
street,  covering  an  area  of  4S  by  145 
feet.  Floor  will  be  of  concrete.  In- 
terior finish  will  be  of  pine.  A  machine 
shop  will  occupy  a  portion  of  the 
huilding.  Plans  provide  for  metal 
window  sash  and  frames  and'  special 
gasoline  storage  tanks.  Exterior  of 
the  building  will  be  faced  with  enamel 
brick.  Plans  are  complete  and  figures 
are  now  being  taken. 

CLUB  HOUSE— 2  story  and  base, 
frame.  $20.0.00.  Hollywood.  Los  Ange- 
les Co.,  Cal,  Architect.  Arthur  R.  Kelly. 
Story  Bldg..  L.  A.  Owners.  Hollywood 
Women's  Club.  Only  a  portion  of  the 
■building  will  be  erected  at  this  time. 
This  will  contain  reception  room, 
dressing  rooms,  kitchen,  dining  room 
and  an  assembly  hall  which  will  seat 
4100  people.  Later  it  Is  planned  to  con- 
struct a  large  auditorium.  Interior 
finish  will  toe  of  pine  and  hardwood.  A 
central  heating  system  will  be  in- 
stalled. Exterior  of  the  building  will 
l,e  covered  with  cement  plaster  on 
metal   lath.     Plans  are   being  pre.pared. 

HOTEJ. — 4  story  and  base,  brick  and 
steel.  'Cost  not  stated.  Los  Angeles. 
Cal.  Architect.  Oharle-s  Gordon.  Los 
Angeles  Investment  Bldg..  L.  A.  Own- 
er. Verne  Darter.  The  building  will  be 
erected  on  Hill  street  between  11th  and 
1.2tli  streets  and  has  heen  designed  to 
contain   about   75   rooms.    SO   per  cent  of 
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loibby.  Bath  rooms  -n-lll  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  tlie  hull. ling  will  lie  facet! 
witli  pressed  lu-iclt.  ^hins  are  now  be- 
ing- prepared. 

HOTB5I^3  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Po- 
mona. Los  Angeles  Co.,  Cal.  Archi- 
tects. Blanchard.  Greene  &  Tlfal,  Van 
Nuys  Bldg..  U  A.  Owners.  T.  W.  New- 
man and  -associates.  The  building-  will 
be  erected  at  the  corner  of  Palomares 
and  Garey  streets  and  will  cover  an 
area   of  200  by  358  feet 


■ill 


tltaii 


ight    sto 


parlors,  s-ample  ro( 
dance  hall.  Uppe 
110  guest  rooms 
wing   of  the  buildi 


ing 


le  first  floor 
'hotel   lobby, 
oom  and 


ill 


ntain 


Pl-ans  provide  for 
heat,  vacuum  cle 
s-3Sh  and  frames 
ply.     Interior  finis 


i  50  baths.  One 
will  toe  arranged 
ling    1,200    people. 

g,  metal  window 
a  hot  water  sup- 
ill  be  of  pine  and 
hardwoods.  B.vterior  of  the  ibullding 
will  be  faced  with  pressed  brick.  Plans 
will  be  ready  for  figures  about  the  end 
of    February. 

RESIDSaJOE  —  2  story  and  base, 
frame.  Cost  not  stated.  I^os  Angeles, 
Cal.  Architects.  Elsen  &  Son,  Wilcox 
Bldg..  L.  A.  Owner.  E.  H.  Kennard. 
The  dwelling  will  be  erected  on  Virgil 
avenue  and  has  been  designed  for  a 
sixteen-room  house  with  two  baths  and 
sleeping  porch  A  garage  will  also  be 
erected  on  the  property.  Interior  of 
the  dwelling  will  be  finished  In  pine, 
redwood  and  hardwoods.  Oak  floors 
will  be  used'  in  the  principal  rooms. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Automatic  water  heat- 
ers, vacuum  cleaning  and  a  hot  water 
supply  will  be  installed.  Exterior  of 
the  house  and  garage  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  now  complete  and  figures 
-win    be   taken   at   once. 

SCHOOL,— 1  story  and  base,  brick. 
Cost  not  stated.  Palms.  Los  Angeles 
Co.,  Cal.  Architects.  Dennis  &  Hfewitt, 
Pay  Bldg.,  L.  A.  Owners.  Palms  School 
District.  The  lowest  bid  for  the  gen- 
eral construction  of  this  building  was 
presented  by  Huntsberger-Reed  Co.. 
but  arrived  twenty  minutes  late  and 
was  contested.  All  bids  for  the  gen- 
eral construction  were  rejected  and 
new  figures  will  be  advertised.  Bids 
for  the  heating  and  ventilating,  plumb- 
ing and  electric  work  were  taken 
under   advisement. 

STORES  AiND  LOFTS — 7  .'(tory  and 
base.  Class  A  construction.  Cost  not 
stated.  Los  Angeles.  Cal.  Architects. 
Mayberry  &  Parker.  P.icific  Electric 
Bldg..  L.  A.  Owner.  John  Kahn.  The 
building  will  be  erected  on  the  east 
side  of  Broadway  south  of  9th  street, 
and  will  cover  an  area  of  40  by  8'5 
feet.  Walls,  floors  and  roof  will  be  of 
reinforced  concrete.  Interior  parti- 
tions will  be  of  metal  lath  and  plaster. 
There  will  be  one  elevator,  metal  win- 
dow sash  and  frames  and  fireproof 
doors.  An  automatic  sprinkler  sys- 
tem is  specified.  Stores  on  the  first 
floor  will  have  copper  fronts  and  plate 
glass  windows.  Interior  will  be  fin- 
ished in  pine  throu.ghout.  Exterior  of 
the  bulMing  will  be  faced  with  pressed 
brick.  PkTns  are  complete  and  figures 
will  be  called  for  within  a  week  or  ten 
days. 


BUILDING    AND    INDUSTRIAL    NBW8. 
Contracts    Awarded. 

HOTEI^J  story  and  base,  »7i;,O00. 
Los  Angeles,  Cal,  Arcfliltect.  Charles 
Gordon.  Los  Angeles  Investment  Bldg., 
L.  A.  Owner.  Verne  Carter.  Contrac- 
tors Dulro-Wren  Construction  Co..  Van 
Nuys  Bldg..  L.  A.  Contract  price,  »76.- 
00  0. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Beverly  Hills. 
Los  Angeles  Co.,  Cal.  Architects.  Mil- 
waukee Building  Co..  Wright  and  Cal- 
lender  Bldg.,  L.  A.  Owner.  Dr.  Norman 
Bridge.  Contractors.  Milwaukee  Build- 
ing Co.,  Wright  and  Callender  Bldg..L. 
A.  Contract  price  not  stated.  Note: 
The  dwelling  will  contain  twelve 
rooms  and  four  baths. 

STORES  AND  THEATRE— 1  story 
and  base,  brick.  JIS.OOO.  Los  Angeles, 
Cal.  Architect.  A.  Lawrence  Valk.  Stim- 
son  Bldg.,  L.  A.  Owner.  B.  S.  Tustig. 
Contractors.  The  Broadway  Construc- 
tion Co.,  Security  Bldg.,  L.  A.  Contract 
price.    H8,000. 

SCHOOI^l  story  and  base,  brick. 
»2'4.5'5S.  Glendora,  Los  Angeles  Co. 
CSil.  Architects,  Allison  &  Allison.  Hi- 
bernian Bldg.,  L.  A.  Owners.  Glendora 
School  District.  Contractors,  Crowell 
Sutton,  7414  San  Pedro  street,  L  A., 
plumbing.  Contract  price  not  stated 
Munger  &  Munger,  Pasadena,  heating 
and  ventilating.  Contract  price  not 
stated. 

APARTMENT  HOUSE  AND  STORES 
— ^1  and  2  story  and  base,  brick,  $36,- 
000.  Los  Angeles,  Oal.  Architects. 
Blanchard,  Greene  &  Tlfal,  Van  Nuys 
Bld'g.,  L.  A.  Owner.  S.  H.  Friedlander. 
Contractor,  A.  E.  Harshman,  Black 
Bldg..    L.    A.      Contract    price.    $36,000. 


PORTLAND  AND  OREGON. 

APART.-ilHNT  HOI'.SIO— 3  story  and 
base,  brick.  $22,000.  Portland.  Ore. 
Architect.  Charles  W.  Ertz.  Northwest 
Bldg..  Portland.  Owner.  Mr.  Lohlmire 
The  building  will  be  erected  on 
Williams  avenue,  having  a  frontage  of 
60  feet  and  a  depth  of  120  feet.  There 
will  be  a  number  of  stores  on  the  first 
floor.  Upper  two  floors  will  contain 
twelve  suites  of  two  and  three  rooms 
with  baths.  Interior  finish  will  be  of 
pine     throughout.       Plans    provide     for 
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Bath  rooms  will  have  composition 
fioors  and  tile  wainscot.  Wall  beds 
will  be  used.  Patent  store  fronts  are 
specified.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
being   prepared. 

CHURCH— 2  story  and  base,  brick. 
$30,000.  Portland,  Ore.  Architect, 
George  Foote  Dunham,  Lumbermen's 
Bldg..  Portland.  Owners.  First  Chris- 
tian Science  Church  of  Portland.  The 
building  will  be  erected  at  the  corner 
of  East  Sixth  street  and  Holladay  ave- 
nue and  will  cover  a  large  ground  area. 
Construction  will  be  semi-fireproof.  In- 
terior will  be  arranged  for  a  large  aud- 
itorium and  a  smaller  auditorium  with 
Sunday  school  rooms.  Pine  and  hard- 
wood will  be  used  tor  finish.  Tliere 
will  be  a  central  heating  system.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
completed  and  figures  will  be  called 
for  shortly.  A  contract  tor  the  exca- 
vating and  foundation  work  has  al- 
ready been  awarded. 

STABLE — 2  story  and  base,  brick  and 
steel.  Cost  not  stated,  Portland,  Ore 
Architect,  P.   Cliapell   Browne,   Mohawk 
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Bldg.,  Portland.  Owners,  Holbrook 
Estate.  The  building  will  be  erected 
at  the  corner  of  16th  and  Raleigh 
streets,  covering  an  area  of  100  feet 
square.  The  first  floor  will  contain  a 
large  number  of  stalls,  wagon  room 
and  repair  shop.  Upper  floor  will  bo 
used  for  the  storage  of  hay  and  grain. 
Included  in  the  work  will  be  galvan- 
ized iron  chutes,  plumbing  and  electric 
work.  Exterior  of  the  building  will 
be  faced  with  stock  brick.  Plans  are 
complete  and  bids   will  be  called  for  at 

Contracts  Awarded. 

RAILROAD  OFFICE— 3  story  and 
base,  reinforced  concrete,  $25,000,  Port- 
land, Ore.  Engineer,  Mr.  Boschke,  care 
of  O.-W.  R.  and  N.  Co.,  Portland,  Own- 
Owners,  Oregon-Washington  Railroad 
and  Navigation  Co.  Contractors.  Moore 
Bros.,  406  East  37th  street,  Portland. 
Contract  price,   $25,01)0. 

SCHOOL— 3  story  and  base,  brick 
and  tile,  $20,2180.  Rose  City,  Ore,  ."Vr- 
chitect,  Joseph  Jacoherger,  Board  of 
Trade  Bldg.,  Portland.  Owners,  Sisters 
of  The  Holy  Child.  Contractor.  John 
Almeter,  East  12th  street  and  Ash, 
Portland.      Contract    price,    $20,280. 

THEATRE— 2  story  and  base,  brick 
and  steel.  Cost  not  stated.  Portland, 
Ore.  Arcliitect,  none.  Owners,  The 
Blodgett  Co..  Ltd.  Contractors.  Hurley- 
Mason  Co.,  Board  of  Trade  Bld'g..  Port- 
land.     Contract    price    not    stated. 


SEATTLE  AND  WASHINGTON. 


BANK  .VND  OFFICES— 5  story  and 
base.  Class  A  construction,  $260,000. 
Great  Falls,  Mont.  Architect,  Henry 
Hall  Johnson,  Henry  Bldg..  Seattle. 
Owners,  R.  S.  and  L.  M.  Ford.  Great 
Falls.  The  building  will  be  erected  on 
a  corner  and  will  cover  a  large  ground 
area.  Construction  will  be  class  A 
throughout      with      a      complete      steel 
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or  partitions  will  be  of 
fl  metal  lath  and  plaster. 
Tlic  entire  first  floor  will  be  occupied 
by  the  bank.  Upper  floors  will  be  ar- 
ranged for  modern  offices.  Interior  fin- 
ish will  be  of  pine  and  hardwoods. 
Marble  and  tile  and  ornamental  iron 
and  bronze  will  be  used.  There  will  be 
steam  heat,  elevator  service,  hot  water 
supply  and  vacuum  cleaning.  Exterior 
of  tlie  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figui-es  are  now  being  taken.  Bank 
equipment  and  vaults  will  be  let  sep- 
arately. 

HDTE'I^-2  story  and  base,  brick, 
$30,000.  Georgetown.  Wash.  Arcliltect, 
Charles  H.  Bebb,  Denny  Bldg..  .Seattle. 
Owners,  Horton  Estate.  The  building 
will  cover  an  area  of  114  by  HO  feet. 
There  will  be  a  number  of  stores  be- 
sides the  liotel  lobby  and  entrance  on 
the  first  floor.  Upper  floor  will  con- 
tain 80  guest  rooms,  and  public  and 
private  baths.  Plans  provide  for  steam 
heat  and  hot  and  cold  running  water. 
Interior  finish  will  be  of  pine  through- 
out. There  will  be  patent  store  fronts 
and  plate  glass  windows.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  nearly  complete  and 
contracts  will  he  let  in  about  ten  days. 
Contracts   Awarded. 

RBSIDE.NCK— 21,4  story  and  \,.,se. 
brick.  $20,000.  Seattle.  Wash,  Arclii- 
tect.  J.  S.  Cote.  Haight  Bldg..  .Seattle. 
Owner's  name  witliheld.  Contractor.  A 
B,    Berry      Contract  price.    $20,000. 


BUILDING  AND   INDUSTRIAL  NEWS 


Walter  A.  Scott 

ARCHITECTURAL 

Photographer 
558  MARKET  ST. 

Phone  Kearny  2688 San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

IVIanulacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

839-841   MISSION  ST.                                                     San  Francisco 

Plans  and  Specifications 

Prepared  for  Contracftors 

General  Drafting.    Quantities  talten  off.   Terms  reasonable 

Addrass  ms  by  phona  al  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


TELEPHONE    MERRITT    1900 


Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515  14tli  Avenue 

East  Oakland,  Cal. 


Peerless  Ironing  Board. 

Disappearsin  the  Wall 


PEERLESS  /HOWNG  BOARD 
SMOWMG  CABWET 
S£T  /N  PA  K  Tl  T/O/V 
C  ASSOC//' 


The  Peerless  Ironing'  Board  i 


feet  in  comp&ctness  and  con- 
^able  for  apartments,  flats  and 
residences.  Helps  to  rent  or  sell  more  quickly  at  better  prices. 
Prices  S7.SO  ana  SS.OO 
The  Peerless  Combination  Ironing  Board  and  Kitchenette  Table 
combines  the  ironing'  board  with  a  disappearing  table  in  the  most 
compact,  inexpensive  and  convenient  form.  Invaluable  for  the 
small  kitchen. 

Price  SIO.OO 

Write  for  circular.       Agents  wanted. 

PEEFILESS  IROrslING  BOARD 

560  Phelan  Bldg.  San  Prancjsco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and   Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  rifceives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


li 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  juffer  from  Cat- 
arrh end  Cold  in  the  Head.  It  make)  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  C&tarrh  Remedy,  and  use  it. 
It  will  relieve  you.  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All   Druggists,   or    will  be  s 


by 


I     postpaid     by     the 

CLOVER-LEAF  PHARMACY, 


ClOVEROALE 


CALIFORNIA 


"It  Is  Almo^  Hu 


Phone  Kearny   740 


^^^^  "The  Improved 
^^%       Norton" 


Door  Check 
and  Spring 


Still  on   Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An    Air   Cusliion   Cliecii,  wori^ing    automatically. 

Simplicity  and   Durability   combined      Appli^i 

to  either  side  of  any  size  of  door  eittier 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projedfion  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  DeU  ate  Beauty  lo  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  afier  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

CFoverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  BIdg.,  San  Francisco 


January  1st,  1914. 


New  Prices  In  Effect 

l!i-  sine   vmir  files  contain    (Uir  in'W  ( 'alalogiies 
and  Discount  Shcctsi. 

Have  ynn   seen  tht" 

"BUNGALOW" 

That   little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 

NOW  AT 

237  POWELL  STREET 

Be  ween    Geary   and  U'Farrell  Sts. 
Phone  SUTT    R  5025  Sa  <  Franc  sco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEWIENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 


■I 
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Scott.   Walter  A.,  668  Market  St..  San 
Francisco     Page    41 


Builders'  Supply  Depot.  38  8th.  San 
Francisco     Paira    40 

Dalzel.  F.  E..  2014  University  Ave 
Berkeley:  manufacturer  of  house 
and  office  nttlngs.  mouldings  and 
window  frames.  turning.  band 
sawing,    shaping,    etc 

PLAST^lR   HOARD. 
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REVERSIRLE    WINDOWS. 
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BUILDERS'     HAfRDW^ARE. 


BUILDING    SPKCIAL-niES. 


CONTRACTORS   AND   BUILDERS. 


CABINET    MAKERS. 

Hunter,  R.  J.,  expert  cabinet  maker, 
2166  Telegraph  Ave.;  dealer  In  ma- 
hogany,   antique    and    all    kinds    of 


GRATES,     MANTELS     AND    TILES. 


GRAVEL. 


HARDWOOD    LUMBER. 

Parrott  &  Co.,  320  California  St.,  San 
Francisco    Page — Back    cover 

White  Bros.,  Sth  and  Brannan,  San 
Francisco     Page    36 

HOISTING    MACHINERY. 


KITCHEN     OUTFITS. 


MACHINERY. 


METAL   LATH. 
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Francisco   Page — Back  cover 

Lllley  &  Thurston  Co.,  Rialto  Bldg., 
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PAINTERS    AND    DECORATORS. 


STORE      FRONT      CONSTRUCTION. 


WATER     HEATERS. 

Gas  Appliance  Sales  Co.,  218  Pacific 
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Pittsburg  Water  Heater  Co.,  237 
Powell    Page    42 

Wood  Mfg..  Co..  John  218  Pacific 
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WALL  FINISHING. 
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WATER    PROOFING. 

Dwan  &  Co.,  J.   B.,   445  Turk... Page  43 
Imperial  Co.,  183  Stevenson  St.. Page  S 
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Francisco    Page — Back    cover 

WHEELBARROWS. 


WINDOWS — PATENT. 


ItlNDOW  SHADES. 

Cahlll     t-     Co..     James.     372     12th     St., 
Oakland,  C»l.    Ta^e  If 
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Specialty  Contractors'  Protective  Assoctation. 

„„,>'^"^''.Hi"^''  ^'^'1'  '^'*"  ."*1K-\1BERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
To^^o^^-'^'^'"^^^  CONTRACTOUS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
ISo  STEVENSON  ST.  TELEPHONE  SUTTER  996.  MEETS  FIRST  AND 
THIRD  MONDAYS  OF  EACH  MONTH    AT    1:30     P.    M     AT     THE     BUILDERS- 


EXCHANGE, 


Preside 


JOSEPH   AHLBACH 

MasterPlumbers"  Ass'n. 
Vice-President.  W.  F.  OLUTE 

Contracting  Plasterers'  Ass' 

Treasurer;     JAMES  R.   WILLIAMSON 

Master   Steam    Fitters'    Ass' 

"Thl; 


OFFICERS. 

Secretary, 


W.   S.   SCOTT 
Masons'    and    Builders'    Ass 
B.    H.    Williams    and    C.    Munday, 
Attorneys, 
615    Fhelan    Building. 


OlBce    101    Gough 

Jolin  L.  E.  Flrmln 

Secretary. 


Ahlbach 
Ande 
ley 


on    &    Bal- 


Balllng,    E.    A. 
Baerne,     Louis 
Beck.    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    P. 
Bernstein,     Louis 


Bla 


M. 
.    F. 


Blanc 
Boscus   Bros. 
Bowen,     J.     I 


Bryan, 

Son 

Bryan, 


Burnham, 
Butler,  D 
Coiien,  W 
Coleman, 
Collins,  ' 
Cook,  J. 
Coughlan 


Uallamore,    G.    C. 
Ualzlel.     Robt,    Jr. 
Davis.    A. 
Deas,    Jolin 
De   Lano    Bros. 


Dl    Vecchlo,    S.    J. 
Deventhal,    E,   M. 
Dockery,    Wm, 
Doherty,    J.    P. 
Dowing,    W.    J.    & 

Son 
Eastman.    T.   W. 
Egan,    T.    J. 
Eisner,    P. 
Ernst,   H,  &  Son 
Ertola,    B, 

Fisher  &  Wolte 
Fitzpatrlck,    J. 
Flood      t      Ham- 
mond 
Ford,    Thos.    J. 
Forsyth,    W.   C. 
Franklin,  C.  P. 
Glbbs,     David 
Gibbs,   J.    t   Son 
GUley-Schmia    Co. 
Glemser.    F. 
Gomersal.   F. 


Hahn,  A,  J. 
Haub,  Geo. 
Hays,   E.   L. 


Hel 

Hennessey 
Hlggl: 


Cha 


A.     B. 


HUdebrand, 
Hobro.    W.    D. 
Hondet,    J. 
HoSman    &    Scha- 

lleb 
Hooper.    F.    M. 


Kane, 
Kara. 
Kayse 


Association 

Insists      that   all 

of  affiliated  associations  must 

contracts   c 

nd   conform   to   all 

ons  that  a 

e  signed  by   them.'' 

MEMBERS. 

J.    J. 

Watson.    Chas. 

Sovlg,   C.    B. 

IS.     I. 

Week    &    Co. 

Sieverts,    C. 

E. 

Westphal,    H,   N. 

Spark,    John 

Chas. 

Wetzel  &  Grass 

Tozer    Co, 

.    E. 

Whitley,    H,   T. 

Wagner,    Fred 

Frank     J. 

Whitman      -      Ly- 

Welnmann,    C 

& 

man   Co. 

Wendt,  O.  W. 

OBrlen 

Williamson,  H.  Co 

Woodall,    B.   P 

F.     T. 

Wilson,    W.   F.   Co. 

Welser,    J.    H. 

Williams.   O.   F. 

Walk,    M, 

&   Son 

WIesendung.    P. 

Weiss,    M.    B. 

J. 

Zellnskl.    R- 

Le      Lettlch.    J.    M. 


Mackle,    R.    W. 
McCarthy,     Chas.T 
MacDonald,    A.  W. 
McEnhlll,    Leo 
McLeod,    J.    J, 
Meehan,   P. 
Mensor,    G.    W,  Co 
Meyer,     S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
MoUer.   W.  D. 
Mollis.     Herbert  L. 
Mollis.   A.    I. 
Morrlce,   T.    B, 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office     236     Paclflc 

Building 
W.    T.    Beck,    Sec. 

C.  E.  Gordon,  Sec. 
Anderson&Bros.  E. 
Axt,    H,    J. 
Ankers,    H, 
Anderson  Bros. 
Beck,  W.  T. 
Baclgalupl,    P. 
Black,   E.   H. 
Burns,    Joseph 


Office    185    Stever 
son    Street. 

M.    J.    Mealey, 
President 
Allen,  C.   J. 
Arlett,    Arthur 
Anderson,   N. 
Aleiander,    Robt, 
Butcher. 
Brady.    M. 


W. 


eche 


H. 


stein 


Wn 


J.    P. 


Mulholland,    J 
Murray,    Roy 
Murray    Bros. 


Orchledt 

Crombu 
O'Mara.    . 


Pel 


H. 


Pete 

Plevin    &    Morrlc 
Power    tc    Pike 
Raische,    Fred 
Rehn,    C. 
Richardson.     J.     i 

Son 
Rohr      " 
Ryan 


T.    J. 


ank 

Schalich,   J,    A. 

Schieve,    Theo. 

Schwarz,     Chas 

Shepard    Bros. 

Slngewald.    J. 

Skelly.   Thoa. 

Siattery.    M. 

Snook,  W.  S.  S 
Son 

Spencer  Plumb- 
ing Co. 

Stalder  &  Hlnkel 
bein 

Stevens.   Jas.   P. 

Strohmler  t  Koe 
nig 

Sthur,   C,   G. 

Sutton    Co. 

Szanik,   S. 

Taylor    &    Prltch 


Von    Tagen  &  Mol- 
Ward.  Hugh 


Bcr, 

Byr 

Brickley,    P,    J. 

Blum.   L. 

Cohn,    M. 

Clarke   &    Dickson 

Cramer    Bros. 

Donovan,   V.   J. 

Daniels,    G.    V. 

Domeniconl.    S. 

Pahl,   P.   H. 

Baton,    W.   R. 

Eckart.   H. 

Foley.   D. 

FIck    Bros. 

*  Guenzel,  O.  C. 
Graper.   Harry   G. 
Grlffln.     F. 
Gewirtz,  Joseph 
Grimes,    John 

Co  Gordon,  C.  B. 
Hoffman,  Jno. 
Hansen,  f.  a. 
JabloDskl,  A. 

*  Kern,  Henry 
Klesel,   Fred 
Kroder,   Ous. 
Koenle.  Otto 
Lorenzen.    Fred 
Lucas.   Ed.   J. 
Manning.    Jno. 
Maundrell,    H. 
Orsi,   G. 
Olney,     E. 
Ostland.  John  L. 
Pastier,   Robert. 
Quadt,   Jno. 
Quandt.    A. 
Schaefer,    Fred 
Schaefer,    Adam 
Schaefe'r,     Wm. 
Shepherd.     Wm. 
Schultz    O.   &  Son 


Butl 
Butler,  W.  A. 
Brady,  O.  B. 
Beck.  Adam 
Barker,  Geo. 
Byron,  D.  j. 
Brandon,  E.  J. 
Butler,  J.  J. 
Brlgham.    H.    B. 


Collins.    Jerome 
Campbell.    T.    J. 
Collins.    R.    J. 
Collin,   Jean 
Carnahan,   B.   B. 
Downey,   John 
Drake,    H.   B. 
Fennell.    Jas.    S. 
Fennell,    Martin 
Ferris,   Chas, 
Farrell,   Geo. 
Gllbertson,    Louis 


Gils 


J.    B. 


Gale,    : 
Gardlser,   F. 
Gladding.    McBeart 


Koldenstrodt, 
Larsen,    N. 
Larsen,   H.   H. 
Larsen.  L,  C. 


Lay 


A,    W. 


Llndg       . 
Ludwlg.  John 
Mealy,    M.    J. 
McWhlrter,    W.    J. 
McCall.    Wm. 
McCall,    Elvln 
McCowan.     M.     B. 
MiUer,    J.    W. 
MUlcahey.  Thos.  P 
Mlllerick,     Philip 
Murray,    W.    C. 
McSherry,     M,     F. 
Mowbray,    M.   V. 
Nagel,    W.    L. 
Nagel,   R.   H. 
O'Connor.   J.   J. 
O'Rourke,    T.    F. 
Phillips.    Joseph  J 


PrIngI 
RIngrose.  I 
Ralney,  W. 
Ralnev  E. 
Reed,  Walt 


Watson,    Sage 
Watson,    Sidney 
White.   J.    M. 
Walker,  P.  J. 
Wygant.   J.    H. 


COMTRACTING 
PL.ASTERERS' 

ASSN. 


W.  F.   Clute.   Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 


Martin  Lyden  Sec. 
Bradley  &  O'Beilly 
Bosch,  Herman 
Brennan,    Jas. 
Burt,    Chas. 
Carrick,    M.    H. 
Conner,   L    C. 
Carlson,    John 
Cashman.    M.    J. 
Connell.   J.    E. 
Campbell.    Chas, 
Chalmers.   H,    A. 
Connollv    &    Son 
Coppellotti.   L. 
Dalv.    J.    H. 


Don 


Judge     &     Ste 


Martinelli,    "Wm. 
Mowat.    Donald 
MacGruer  &   Co, 
Morehouse.    C.    C 
Murlale.   Nic. 
.McLeod.    J-    C. 
Naf?cl    &    Nagel 
O'Kane.    C.    T. 
Orford.    .T.    A, 
ific    Plasterlr 


Co. 
Philbln 


J.    J. 


Smith    &    Johns 


W  m.         Raymond. 

Sec. 
Atlantic  Fire- 

proofing  Co. 

THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.   F.   DIatrtct    Lo- 
cal   No.    1. 

Office      Metropolis 

Bank      Building. 
W.    S.    Hanbrldge, 


Butte        Bng. 

Elec.  Co. 
Clallfornla 

Constr.   C 


Ele 


Str 


ott.  W.  S. 


Central    Blec.   Co. 
Davis    Elec.    Co. 
Decker  Blec.  Co. 
Gen  Elec.  Con.  Co. 
Hanbrldge.    W.    S. 
Eppsteln    Elec.  Co. 
Levy    Blec.    Co. 
KIrsten,    W.    H. 
Marine    Elec.    Co. 
McFell    Blec.    Co. 
National   Elec.    Co. 
Newberry  -  Bend- 
helm 


Elec.      Motor 

Machine   Co 

Wedel   &   Co. 


Office    185    Stev( 

son   Street. 
Harry    Larkin, 


W. 

„  &  r 

Ing   Co. 
Cantley.   James 
Cassaretto,   John 
Enterprise     Root- 
ing  Co. 
Flaherty      Roofing 

&  Paving  Co. 
Pibrestone         and 
Roofing    Co. 


Malott     &     Peter- 

Paraffine    Paint  Co 
Rapheld,        J.        L. 

Roofing  Co. 
Samuels.  H.  D.  Co 
Western  Asbes- 
tos Magnesia  Co 
Watsonite  Co. 
Western  Felt  and 
Refining    Co. 


J.    B.    Dennis.    Sec 
Atlantic  Plro- 

prooflng  Co. 
Balzke.  A.  P. 
Clinton 

proofing 
Campo,  C. 
Lynch,    R. 


Co 


C.    A    Co, 


Lynch,  J, 
Munson  ' 
McAbee 
McLelland.  R. 
Hayden,  Fred 
Potter,  A.  V. 
Peerless  Fire- 

proofing  Co. 


MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office     1220     Web- 
ster  Street. 
W.     B.     Burnham, 

President. 

Atlas     Heating    & 

Ventilating     Co. 


ing   Co. 


Plu 


Collins     _     _. 
Central    Elec.    Co. 
Dalziel.    Robt.,    Jr. 
Gen.    Eng.   Co. 
Gilley-Schmld     Co. 

Inc. 
Levy,     M. 
O'Mara,    J.    B. 
Pac.    Fire    Ext.  Co. 
Petersen    -    James 


Sutton   Co..   J.    G. 
Turner    Co..     The 
Walsh.    F.    P. 
Williamson    Co..  R 
WIttr 
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Offlcal  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 

Phone  Sutter  3580 


John   Blller 
C.  A.  Day 
Floor   Manager 


110  JESSIE  ST. 

W.   Gompertz  Treasurer,  Clias.  A.  Day 

H.    Bergstroni      .Se.retary.   Wni.    E.    Hasue 
■lourd    of    Dlrec'lora,    1812-13. 

Ed.    Ginley  Frank  Lansine 

-  '     ■■'    ~     npertz       F.   H.   Masow 
Chas.  Wrig-ht 


Ge< 


Amweg,   Fred  J. 
Anderson     &     Co., 

W.    W. 
Beach     &     Hefter- 

Beck.  John  B. 
Beetham,    A,    H. 
Bergren      &      Son, 

Louia   G. 
Biller.   John 
Bletch,    E.    C. 
Bluxome  &  Co. 
F.    H. 


Bo 


rtli. 


H. 


Boyd  &   Kerr 
Brandt    &    Stevens 
Braunton   Bros. 
Brutcher  &   Serna 
Caine,   Thos.    W. 
Caldwell  &  Co. 
Carlson,   Elmer 
Casty,   John 
Cavanagh  &  Vezl- 

Cobbv,    J.   W. 
Cole,   P.   J. 
Collraan     &      Coll 

Commai-y  -  Peter- 
son  Co.    (Inc.) 
Cox    Brothers 


Far 


D.B. 


Co. 


Ferrollte    _ 
Finlayson,    M.    M. 
Flaherty  &  Ogle 
Fletcher.    James  P. 
Ginley,   Ed. 
Glaze,    Robert 
Gleeson,   James 
Greenwood;     Chas 
Gompertz,  C.  W. 
Giitleben    Bros. 
Hailing,   B.   R. 
Hamerton    &    Son. 

Wm.    C. 
Hamilton.  Peter 
Hansen.  C.  W. 
Healing,  George 
H  e  a  1  y   -  Tlbbltts 

Constr.  Co. 
Heaphy,  J.  J. 
Heckenroth  & 

Schell 
Hennlngs.   Adolf 
Hennlng.    W.   H. 
Hill,   J.   A. 
Holt,   O.   C. 
Johanson,    J.    Eric 


John 
Jo 


DP.    Joel 
Fred  C. 


Berg- 
iink  P. 


t.yrch..  P.    J. 


■Donald     & 


Martin.    William 


Mas 


*     Mo 


JlcClenalian  & 

Co..    T.    W- 
.\Icl.ean.     Nell 

Mnnrf      Bldg.      Co.. 

C      P. 
Moore     &     Burlln- 


Grant   Fee 
Ralph   McLeran 

Bookkeeper 
A.   Watson 
MEMBEB3. 


Monster    &    Born- 

holdt 
Neal,   Joseph 
Neldlck.   Frank 
Newsom.     World 

&     Kohn 
.Nielsen,    N.    F. 
O'Brien,  J.  J. 
Olson,    .Andrew 
Owsley,    Burt   T. 


Rerlnall.    W.    W. 


Riokon.  Fred,  J.  H. 
Rolandl.    F. 
Saner.    Adam 
Savwell,    Sylvester 
Schulz.    J.    E. 
Sjogren    Brothers 


Strehlow.      F 

&    Peterson 

Tavlor  &  Goe 


Trnst.     Robe 
Var 


Sant-Hough- 
ton     Company 

Wsilker,  G  h.  & 
Seth 

Ward  &  Goodwin 

Wendelring.    J. 

Witzelberger,    J. 

Williams  Bros.  & 
Henderson 

Wright,  Chas 

•Honorary  Mem. 


Hlllard    &    Co.. 


T.eutholdt    &Oo.,  M 


S.  f.  Metal    S' 


JIc.Near       B 
Stelger  Terr 

to  Co. 
Vallejo   Brlc 

Tile  Co. 


ind 


Arl  Celllues. 

Berger  Mfg.   Co. 
Art  Glaas. 

Grosslicht   &   Din- 


Pate 


& 


lleb 

Arllctic         Planter 
Deeoratlons. 


Co. 


I.  P. 


AabeMtos  Materlala 

Johns  -  Manvllle 
Co..  H.   W. 

Magnesia  Asbes- 
tos Supply  Co'. 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

Aaphnit  «  Bllum- 
Inoua    PavluB. 

Nugent.     Robinson 

Attorneys. 

Altken   &   Aitken 
Auto  Delivery. 
Holland.    J.    P. 
Star    Con.    Co. 
Automobile 

Siippllea. 
Burgers.    Fred    W. 

Bollera. 
Deasy    Utilities  Co, 


Magni.>iia   .\sbestos 

Supply  Co 
Western     Asbestos 

Magnesia    Co. 

londa  <&  Inauranee 

Arp.    Chas    W. 
-Agency      Company 


Havburn.    Jas.    C. 

Illinois  Surety   Co. 

Lloyd    &    Spengler 

MacMeans.    H.    V. 

Meherin  &  Son. 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Pacific    Surety   Co. 

Webster      -      All- 


Rrlek    Coutrnrtora 

Alexander,     Robt. 
Allen.  C.  J. 
Anderson    &     Rai- 

Breri'nan,    J.    E. 
Collin.   Jean 
Devillers.     J. 
Drake.    H.    L. 


J.    W. 


Han; 
John 

Koberllng, 
KoJdenstrodt.    F. 
.Mo  Whlrter,    W.  J. 
Mealey   &   Collins 
Mlllerick,    Phil.    J 
Oberfeld.  Chas. 
O'Rourk,    T.    F. 
Reed  &  White 
Tingberg.    John 
Watson    Bros. 
Whitney  &   Davles 

Briek  Oeulera. 

Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N 
Diamond    Brick  Co 

Tile    Co. 
Gladding      .      Mc- 


Stelger  Terra  Cot- 

ta&Potterv  Wks 

United       Materials 


Co. 


Bnlliler 


Inatmnienta. 

Keuftel  &EsserCo 
Bullulng    Journnla 

Architect     &     En- 

Buildi'rfg  and  In- 
dustrial   News. 

Dally  Pacific 
Builder 

Bulldlne  Mnferlala 

Aigeltinger.    E. 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay  Develop.  Co. 
erger  Mfg.   Co. 


City    Supply    Co. 


nd    Brick  Co       Holding      &      Ca 


Lime 
drate    Co. 
arnegie    Brici 
Pottery    Co. 


•11  Lime  and 
ment  Co..  H. 
lond    Brick  Co 


Holn 

Holland.   J    P 

Johns  -  Manvllle 
Co..    H.    W. 

Jorgensen   &   Co.C 

Lennon   Co..  J.   E. 

Lllley  &  Thurston 
Co. 

Meyer.   Adolph 

Pac.  Portland  Ce- 
ment Co. 

Parafline  Paint   Co 

Parrott   &    Co. 


SImon-Fout    Brick 

Co. 
Standard    Portland 

Cement  Co. 
Stelger  Terra  Cot- 

ta  &  Pnt'rv  Wks 
Stoner.    O.    W. 
Vnlle.io      Brick      S 

Tile   Co. 
Waterhouse  & 


lipply    Co. 

ucrn    Develop- 
cnt    Syndicate. 


Whittier  -  Coburn 

Co. 
Woods       &      Hud- 


Cement  Co. 
Dwan  &  Co.. 
Guerln  &  Co.. 
Holland,  J.  P. 
Lennon  Co 
Lllley   &  Thur 


■ific        Portland 
ement  Co. 
ndard   Portland 
nt    Co. 


Waterhou 
Price    C 

Western 
Cen 


at  Co. 


ChlmneyBt     Patent 

Clawson  Co.,  L.  E. 
Dresser    -    McDon- 
nell  Co. 
Dunlevy    &    Gettie 
Hushes,    H.    J. 

Cold    Storage  Inaii- 


Conerete    Contrac- 


Camp    &    Carrillon 


Dillon.    H. 
Gass    Bros.    Go 
Gnecco,    M.    H. 


Haun.  ( 
Hurley. 
Leonarc 
McCabe 
Mission 
&  Mo 
.Moronc 
Nllson   &   Ar 


Marble 
Crete  Co. 
Robinson 


Spargo.     .lohn 
Szoke,    Francis 
Thomas   &   San 
vVesterlund,    J, 


Road  Machv.  Co 
Lan-ing  Co. 
Lilley   &   Thurston 


&  Co..   R.   R 


:a  P  i  1  ol  Sheet 
M.l;il    Works 

■ntilhi    *    Roberts 

?  r  fi  >v  n  Cornice 
Works 

Juiitoy   Cor.   VTks. 


Comyns  &   Nygr 


G.  &  M.  Sheet 
Metal    Works. 

H,lbernla  Sheet 
Metal    Works 


Hughe 


Hu 


abeille 


H.    J. 


Ideal    Cor ^ 

Korea   &Co.,   J.   . 
Modern  Shei 

Metal    Works 
Morrison    &    Co. 
Olive  &  Leary 
United         Met 

Products    Co. 
Western      B'urna. 

&   Cornice   Co. 
Metal   St 


&    Co 


Co. 


Bay    Devel.    Co 

CaL  Building  Ma- 
terial    Co. 

Cassarretto,     John 

City    Supply   Co. 

Holland.   J.    P. 

McMuliln,    A.    L. 

Simon-Fout  Brick 
Co 

Sta 


Contr 


cting 


Standard  Crushed 
Rock   Co- 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment    Syndicate 

Damp     Prooflne. 

Brickley.    P.    J. 
Pox.   John   L. 
Imperial        Water- 
proofing  Co. 
Redgle     &     Jamei- 

Taj'lor.    L.    / 
Whittier  -   Coburn 
Company. 

Door     Opener    nnu 
Cloaer, 

Rlschmnlier.     Geo. 
I'^leetric   I.lKht   Co. 

City    Ell         ■       ~ 
Pac.    Gas 


trie    Co. 
&    Elec 


City 

Electr 
Decke 


structlon    Co 
worth     Elec- 
al    Works. 
aJ       Electric 


Manhattan       Ele 


Newberry   -  Bend- 


Ridle 
Rochdale  i^lec.Co 
Schimetschek.  M. 
.'!tandari    Elec.  Co 
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'don. 

Aiiollth    Mfg.    Co. 


Co..  K.  H. 
.Malott  &  Peterson 
Goodmanson,  A.  K 
Watsonite  Co. 

Kloorn,     Hiinlivnofl 

Hardwood    Int.    Co 
Inlaid    Floor   Co. 


lierger    Mfg.    Co. 


Gaa    Heatlnu    Sy»- 
temH. 

Jle  c  t  o  r    System 
Gas     Heating  Co 


Demlng,     E.  R. 

Cal.   Plate  &  Win 

dow  Glass  Co. 
Cohe 


Habenlchl  & 

Hewlett 
Mission      Plate     & 

Window       Glass 

Co. 
pioneer    Plate      & 

Window       Glass 

Co. 
ScLwarz     &     Gott- 
lieb 
United     Glasa 

Works     line.) 
Gra<iliiK. 
Hranlck,    J.    P. 
Riitton.    I.    V. 
Carlin    Bros. 
Ca.ssaretto.    ^ol.n 
Uevlncenzl    &    Co., 

L. 
Dillon        Teaming 

Co. 
Glorgi    Co..    O. 
Hartnett    J.    D. 
Holland.   J.   P. 
l.ennon    Co..    J.    E 
Lcffler,    Fred 
.M.'Gltncliey  & 

Monohan 
.Montague   Co^  P. 
O'Pay    Co..    Danl 
ODonnell.     Philip 
Piro.     Edw.     P. 
Powers.    Chas     J 
Rahlman    AWooda 
S^hmld.     A. 
SIhlev    Grading    & 

Teaming    Co. 


Con.  Co. 


WrlE 


1.    H 


I.eed    Granite    Co.. 
Paelflc  Granite  Co 


Cal.    Building   Ma- 

terlal    Co. 
Cassaretto.       John 
City  Supply  Co. 
etandard    Crushed 

Rook   Co 
Star       Contracting 

Company. 
SInne  Co..  E    B.   & 

Hnrdwooil       Deal- 
ers. 

Inlaid    Floor    Co. 
Hardwood        Inte- 
rior  Co. 


liennett    Bros. 
Hrtttain    &   Co. 
Kruse,     J.     H. 
Juust    Bros 
Meyer,    Adopti 
Nurman     &      Suns, 

F.   G. 
Palace   HdwareCo 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Har     «     Urain 
Algeltlnger.     E. 

Heatlag   £    Ventl- 
lallaf?, 

Ahlbach    &    Mayer 
Atlas     Heating    & 

Ventilating  Co. 
Ivlernan  &  O'Brien 
Huricv     Co.,    J.    C. 


Snook       &       Co., 

Fred    W. 
Turner  Co.,   The 

Houaea    Mevera    A 
Il«4aera. 

Hatch,    H.    L. 

Pearson.    N.    H. 
Sullivan.    D.    J.4T. 


Inlaid   Floor   Co. 
Pac.     Floor     Sand- 
ing   Co. 

I  FOB   Pouadry. 

Enterprise     Foun- 
dry   Co. 

Stelger      A      Kerr. 
Stove    &    Foun- 
dry   Co. 
Iron     &     §tt-el. 

Baker     &     Hamil- 

Dawson  &  Noyea 
ludson  Mfg.  Co. 
Paclflc  Coast  Steel 

Company. 
Trussed     Concreite 

Steel     Company. 
Woods  &    Huddan 


Eurek.i      Wire        & 

Iron    Wks 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hlllflrd    Co..   C.   J. 
Ktil     Iron     Works 
Michel   &   Pteffer 
Monarch         Iron 

Works 
Ralston  Iron 

Works 
«,    F.   Iron   Works 
Sartorlus   Co. 
anhraedere       Iron 

.'^ecuritv      Iron 
Wire    Works. 

Stelgei  &  Kerr 
Stove  &  Foun- 
dry  Co. 

Vuh-nn    Iron    Wits. 

West  Coast  Wire 
*    Iron   Works 

Western  Iron 
Works 

Zenith   Iron   Wks. 


Kortlck  -  Falls 
.Mfg.    Co. 

Lliley  &  Thurs- 
ton   Co 

Roman   Co.,   C. 

Waterhouse  & 


Baizke,    Robt. 
Edwards,    C.    H. 
Hayden,    Fred 
Lynch,   Richard 
McABee.   E.   T. 
nond. 


LInie      &      Plaaler 
Dealera. 

Arden    Plaster    Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  I.lme  & 
Cement  Co. 

Guerin  &  Co.,  J.  S. 

Holland,   J.    P. 

Lennon  Co.,   J.   B. 

iPacinc       Portland 


Cen 


Co. 


Lumber  Dealera. 

.A.cine    Lumber    Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Doe  Co.,   Frank   F. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

.Kruse  Co..  J.  H. 

Hooper  Lumber  Co 

Higgjns  Lumber 
Co.,  J.   E, 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

.Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber   Co. 

Peterson,   E.  T, 

Pope  &  Talbot 

Relnhart  Mill  & 
Lumber  Co. 

R   an,    Georg* 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 


Lumber  Co. 


Wood  Lumber  Co.. 

E.   K. 
Vates.  Wm.   F. 

Magrncalte     Floor- 
IDK. 

<lrlolith  .Mtg.  Co. 
Hender  R.*P.  Co. 
nwan  &  Co..  J.  B. 
Fibrestone     & 

Roofing    Co. 
Flaherty     R.&P.Co 

R,    H.' 
(Joodmanson.    A.  K 
Mallott     &     Peter- 


Hantrla.     Tlira     A 
Oratea 

Ginsberg    Bros, 


Marble  and  Mnaair 
^Vork. 

Gnppc.    ^f     H 
Gras.si    X-    Cn.,    P 
Mission        ^oncrol^ 

«.    Mn....(c    TVUo 
.Mission  Marble 

Work.s. 


.Atlantic        F  I  r 

pronflne   Co, 
Borirer    Mfg     rn 
Holloway       M<>l 

Lath     Cnmpar 
Lllley   X-   Thurst 

Co. 
Roebllnss       gor 

Co..    John    A. 
Waterhouse 


Metal     StamplBB 

S.  F.  Metal  Stamp- 
ing  &    Corn    Co. 
Olla    and    Greaaea. 
Hatch,    J.     G. 
Standard  Oil  Co. 
Ornaineotal     Plaa- 


Benkn 


Ed.     G. 


l-nlutera  and  Dec- 
Baker   Co..    W.    T. 
Bernstein.    Wm, 
Blum,    Louis 
Brock    &    James 
Burns    Bros 
Clark    &    Dickson 
Cramer    Bros. 
Connor,   E.   J. 
Copnick,    T.    W. 
Danl.   T-    H. 
Donovan.   V.   J, 
Ericksen,  W  n 
Hansen.     ElbingA 
Lewis.   S. 
.Miller,    L. 
Miller.   J.    A. 
McCubbln,    James 
Manning,    John 


Ruderman,  I 
SalliS'bury,     Ben. 
Schafer.  Wm. 
Simon   Neilson   Co, 
Smith,  J.   S. 
Soylg.   C.    B. 
Spark        *        Sons. 

John    H. 
Swanson.    Peter 
Walker,    Mayer 
Wagner.    Fred 
Wagner    Bros. 
Zelinsky.    R 


Clark  &   Dickson 
Cohn    &   Co.,   Mar- 
lon   D. 
Fuller   Co.,   W,   P 
O'Brien.   J.   S. 
Parafflne  Paint   Cn 
Pratt    R-    Lambert 
W"hlttier    -    Coliiirn 
Co. 


Pla 


AndP 
.At  1.1  i 

Mill      On. 
Rirth    Co..    L    H 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal      Planing    Mil; 
Emnniiel.    I..    HF. 


Lorden      Mill      Co 

T     P 
Main     St       Plniilii 
Moore    Mill  R-lAim 


Mill 

Relnhni 

*    Pi! 


•    Mill 
"pinn. 


Sli»ncer     Of      Plan. 

Int    Mill 
Tavlor    *    Co 
TTsona    \Ue    Co 


PInatrrera 

Bosch,     Herman 
Bradlev  ft  O'Relll 
Brennan.    James 
Burt,   Chan    J 
Campbell     Clias 
Cashman.    M    J 


ChaJmers.  H.  A. 
(Inc) 

Fay,    John 

Greenback,  Joe. 

Cunnel   Co.,    J.    E, 

Daly,   J,   H. 

Duthie,    Chas. 

Fraser,    Simon 

Fry,   A. 

Gllmour,    W.  G. 

Jacobson.    N. 

Knowles.    A. 

Leaf    &    Kaiser 

Lyden    &    Blckel 

-UacGruer    &    Co. 

Mowal    Donald 

urford,  J.   A. 

Philbin,    J.    J. 

Sexton.    T,    D, 

Terranova,    .\1.    J. 

Th«  P»"inc  Plas- 
tering Co. 

Wagner    Jan.es  A. 


Bernard.  Geo.  F. 
Condon    &    Band 
Dunn,   Neil   H. 
Empire    Plumbing 

Co. 
Goas,    Wm,    P. 
Grondona,    A, 
Houston,    J,    J. 
Kara.  F.  E, 
Klernan  &  O'Brien 
Klrschbaum,    W,  F 
Lacev   Bros. 
Lauder,    H.    I. 


Co.,   M. 
Looney     Co.,    J. 
May,    Gus 
McEnhill,    Leo.    J. 
McLeod.    J.    J. 
Penkerton,    J,    H. 
Perazzl,  H.  J. 
Skelly,  Thom.os 
Shears,  John 
Snook      &      Co., 

Fred    W, 
Stewart.  James   E. 
Turner   Co.,   The 
Wetzel.    Theo. 
Wilson    &    Co.,W. 

Plumliera    Aaiipllen 

Mark-Lall,"     Co. 
Nelson   MIg.    Co. 


thur   Koppel   Co 

HlKElDE. 

Lamburtn,    C.    E. 
.Markley.     James  E 

HoolInK,  Gravel  .V 
Conipoalllou.l 

Bender  Rooting  .v 
Paving   Co. 

Cal.    Roofing  Co. 

Cantley   &   Co..   J. 

Enterpris-e  Roof- 
ing Co, 

Flbresone  & 
Roofing    Co. 

Flaherty,    R.   H, 

Goodmanson,    A.  K 

I.ai-kln         Asphalt 


lloofluic    Materlala. 


Jol 


Co. 


Rnoflns 


l.ovetl    Kro> 
Malott     &Pelersor 
Parry    &    Co.,H,  .M. 
Rapheld       Roofing 


Watsonite  Co. 
Western    Asbestos 

Magnesia  Co 
Western    Felt    and 

Refining    Co. 

RouflnK     (.SInte     A- 
Tile.  I 

Graham,  R.  G 
White,    Ed.     A. 


F,   W. 

ins     -    ManvlUe 
:o.,   H.   W, 
■ailine  Paint  Co 


.. Builders' 

Supply  Co, 
Whlttler  -  Coburn 


klulldlng  Ma- 
Malenal    Cu. 

Holland,   J,   P. 

McMullin    Bros. 

stone  Co.,  E.  B.  )k 
A    L. 

Western  Building 
terlal  Co. 

Western  Develop- 
ment   Syndicate. 

AO'uliary     Garbase 
ChUcea. 

Bill   i;   .lacubsen 

»auu   IJIaallniE. 


i  orks 
Atlas     Heating     & 

Ventilating  Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 
Comyns  &  Nygren 
c  r  o  ly  n      Cornice 

Works 
Porderer      Cornice 

Works 
G.    &.    Xl.    Sheet 

-Metal    Works, 
Gulltoy         Cornice 
Miuernia      Sheet 

.Vletal    Works 
Hughes,    H.    J, 
HurabelJIe   Bros. 
Ideal  Cornice  Wks 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison   &  Co. 
S.    F.   Metal   Stam- 

ing    &    Corr.    Co. 
United        Metal 

Products    Co 
Wet  tern     Furnace 

&    Cornice   Co. 

Mdenalk        Ulichta. 

Jackson  Co.,  P,  H, 
Dwan  &  Co..  J.  a. 
AIcGulgnn    i    Co.. 

John 
Phoenix    Sidewalk 

Light   Co. 
Waterhouse  & 


Holler,  Join. 
Jacobsen.   J. 
Johnson.    C.    Wm 
Porter,    W.    F. 
Stewart.  J.   K. 

Slatlonerr. 

Fo.ster    &   Short 
Wright.    J,    H. 

■••eel     Bars. 
Raker     «,     Hamll- 


Slreet     Contra. 

Connlngham      and 
Elliot. 
^tore  Front* 

Kawneer   Mfe-    Cn 
Connlham    &Elllot 

Klruellirnl         Sleel 

Jud.son    Mfg.    Co. 
Schraeder's        Iron 

Works. 
Western    Iron  Sup- 

Ply   Co. 
Woods   ,(;.   Huddarl 


structural        S4f4 
Contmctora. 

Erode    Iron    Wks 


Golden    Gat. 


Iron 


Works 
San         Francisco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 
Zenith    Iron    Wks. 

Sorveyora. 

Morser,    E.    J. 
Sanborn   &    Corln- 


Di  11  o  n    Teai 

Co. 
Hartnett,  J.  I 
Holland.  J.  P. 
Lennon  Co..  .1 
Leffler.  Fred 
t-uEBen.  Erne 
McGllnchey 

Monohan 
Montague    Co 
O'Day  Co.,  D 
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Wright  Co..  J.   H  Water       C<.m|.iiiiy. 

Spring  Valley 

TlllniE.  Water   Vv'orks 

Ginsberg  &  Co.,  S. 
Mangrum  &  Otte 
Peerless    Ageno* 

Co. 
Tile    Mfg.    Co. 


WIlI<ena»hln 


Relgle  &  Jamels( 
Taylor,    L.    A 
Window    ricanlii 


Wln- 
Cleanira 
Window 


WIndonii,    PatenI 

Birth    Co..   L.    H. 
Simplex      Wlndov 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANOK 


iaO-188  JESSIE  STREET 


OF    SAN     FRANCISCO 


PHONE  KEARNY  4700 


Vice-President,    I!, 


C.    W.    Witningto 
Secretary,  R.  J,  H,  Forbes 


James    A,    Wllj 


McNear 
E.    B. 
Peter 


OFFICERS    AND    DIRECTORS, 
ion  Financial   Secretary, 

etary,   W. 


J.    Carberry 


Doorkeeper,    B.    R.    Wolcott 


:  H.    Maundrell 


B.   A.  Chlsholm 
O.    E.    Brady 
Richard  Herring 


Bay        City        Ir 


Eureka    Iron    Wks 
Kortick  -  Falls 
Mtg  Co. 


Brick   Co 

-    Karts 
choke   Brick   Co, 

Her    " 

Sac 
T 

San    Fran 

San   Jos 

Stelger 
Potte 

G.  G.   B 


Co 


Brick  Co 


np  &   Carillon. 


clal  Stone  C( 
lun,  C,  C.  W. 
jatinge    &Son 


biilldli 

Califoi 


Pav 


K    Material, 


Cltv  Supply  C 
Fernald  Co.,  Tl 
Kortick  -  Falls 

.Mfg  Co. 
Holland,    J.    P. 


Forbe 

n.   L.   W 

Reln- 


/ul:kn  Iron  Wks. 
Western  Iron  Wks 
Wlthlngton,  C.   W. 

Art   r.laaa. 
Cal.    Art   Glass  Co 
Ingerson  *   Glaser 


American 

Ing    Co. 

Costello    & 


Johns 
Lllley 


ley. 
Lang   .t  liergstrofi' 
Leller,     E.     T      * 

Sona. 
Lynch.  M.  C. 
Masow  &  Morrison 
Mathews   Con.    Co. 
Mathies.   H.   C. 
McBain.  J. 
McKllllcan,   R  and 

Wm, 
McLachlan,    Thos 
Miller.   Adam. 
Moller,    R.     W 
Morey,   H,   B.&  Son 


Savage,  M.  J. 
Simmen,  John. 
Smith.  J.    W.  &  Son 


&    Co..    R 
&    Thur 


Cfment   Co 


rontractora  A 

Spence.  A.  T. 

Builders, 

Stockholm    & 

Terrlll.  G,   C, 

Andei<iot..    W.    W. 

Walker  Bros. 

Warwick.  H, 

Bateman,  J.  C. 

Biiller.    Tho.s. 

Boring,    F.    H. 

White    Rros- 

Born  &  Son.  S.   A. 

nentpra> 

Bradv.    C.    A. 

Burdlck,    V/m.    A. 

Caldwell    &    Co. 

, 

W( 


Pric 


Co 
BldrF 


in  iSon.J.R 
in.    A,   F. 

&  Spengler 
eans,  H.  V. 
lal        Surety 


United  States 
Fidelity  and 
Guar«nty    Co. 

Brlefe  anff  Pottery. 


Supply    Co 

Bulldlns  Paper 

Lllley   &    i"-urslc 
Co. 

rentent     Deiileri 


Hollnnd.    J.    P. 


Creghlno     &     Son. 

Lewis 
Dewar.   R.  &  Son 
Elam,  Thos,  &  Son 
Elliott,    E.    W. 


Frost.  T 
Gillespie 
Gallaghe 
Gardiser 


[ansbrough 
lea  ley  -  T 
Con    Co 


Forderer      Cornice 

Works. 
Gullfoy         Cornice 


Heldt,    Wesle 


Lynch.  Richard 
Snell  &  Dennis 
Raymond.   W.   H, 


uller.  Geo. 
cirical. 


Plbre. 

S.  P.  Fibre   &  Cord- 
age   Co. 
Klreiiroof  Doora. 


Floor    SandluK 


Wlthlngton.  c. 

Gen,      Coutrnetu 

Andrus,   R.   C. 
Brigham.    H.    B. 
Caldwell   &  Co. 
Cereghino    &    S 


Louis 


Cur 


Cur 


Kuykendall.    J.    O 
Malley.    Edward. 
Matthies.     Henry 


&    Ped- 
-Hougli- 


Cohhledlck       Gla 


Holliind.   J.    P. 


l.ruilInK    *    Teain- 
liiK. 

Church.    D.   C,    Co. 
Dillon.    D. 
Eureka      Teaming 

Co. 
Fay.  S.  J. 
vtcriure.  H.  N. 
Wilhelm,  A.  H. 
Wilkle  Co..  A. 
Wllliains.  P.  A. 
Wright,  Chas. 
Monarch    Teaming 

Co. 
Sihlcv.    L.    B. 
VIcLenegan,     S.     B. 

Graalt^. 
Bradbur 


Hardware. 


HealtiiK    A    Xriiii 
latlHK. 

Burnham      Plumb. 

ing    &    Heating 

Inc. 
Cronan.    Wrn 
Mangrum    .V    tui.-i 
Montague.    W      U 

&    Co 
Houae      Moving      .( 

nalxlnu. 
Blume  Confg  Co, 
Pearson,    !•:     K 
Sullivan     n      1   >   I 

Inlaid    Floors. 
Hardwood         lnl< 

rlor  Co 
Inlaid    Floor    Co. 
Pacinc      Floo: 

Sanding    Co. 

Iron    Work!.. 

Lorenz,       Scliffaer 

&   Co. 
Michaels    &     Pfer- 

ter 
Monarch       iron 

Works. 
Pacific  RolllnK 

Mill    Co. 
Pacific     Strur.   Iron 

Works 

llitrrlo.  Ilv,'..rii 

torn.      l.athrrM. 

Snell  *    Dennis 
Lynch.    Richard 
Joint     HanKern     A 
Po«t    Can«. 

Kortick  -  Pails 

Mfg  Co. 
Lllley   &   Thurston 


Store    FroMlK. 

Falls    Mfg.    Co. 
Lllley   &   Thursloi 

Co. 
LlKbt     and     I'owel 
City    Electric    Co. 
Pac.    Gas    &    Blec 

trie   Co. 
Lime,    Ceineiil,  F.<« 


PI  a 
Arden    Pla 
California 

Hydrate 


Co. 


Co 


Holland.  J.   P. 
Holmes     Lime    C. 
Lennon.    Jos.    !•: 
Lucas.   W.    B. 
Pac   Lime   H    Pins 
ter    Co 


Hart-Wood     Lum 

her    Co. 
Humboldt   Lumbe 

Co. 
Hauptman       Lum 


Kr 


Co. 


H. 


Co. 


Loop   Lu 
Macdonald      i^iim- 

her    Co. 
Moore.     R.     B.  Mill 

*     Lumber     Co 
Olsen     -     Mahonev 

Lumber    Co, 
Pope  &   Talbot, 


Co. 


Lumber 
&     Ber.^- 


rls  Lumber  f" 
Wilson    Bros.ft  r- 
Doe    Co..    F.    P 
l.nniher  (Hnr. 

DIeckmann    *L     r 
Howard.    K.     \ 

Nlehans.    Fd.    K 

Co 
White    Bros. 
S.    P.    Lumber    r 

Maelil"''r^ 
Harron  RIcVf. 

*    MeCnne. 
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Masana   ^Bnlldri 

Alexander.    R. 
Allen,    C.    J. 
Anderson     &     Ra 

ney. 
Ar'ett.    A. 


Brady.    O.    B.&Son 

Brandon.    E    J 

Brennan,    J.    E. 

Brigham,    H.    B. 

Butcher.    Thomas 

Butcher     &  Hadley 

Byron.    D.    J.  &S011 

Campbell     Brcs. 

Oarr    .1.    W. 

Drake.    Harry    E. 

Downey,    J, 

Fa-rell    &    Reed 

Fennell,   Jas, 

Gale,    M,    F.    &■  Son 

Oilson,    J.    E. 

Harrison.    A. 

Hibhins   &   Balf!l 

Hock.    Chas. 

HofTman.  V. 

Hogrberg  &  Lud 
wig 

Larsen.  H.   H. 

Lawson.    A.   W. 

McGowan.    M. 

Miller.   J.   W. 

Murray  &  Mow 
bray. 

Mulcahy    Bros. 

Nagel.  'W.  L. 

O'Connor  &  Col- 
lins 

O'Rourke.    T.    F. 

Rainey     &     Phhll- 

Rlngrose.     R.&Son 
Scott.    W.   S. 
■Walker.    P.    J. 
Watson.    Sage 
Watson.    Sidney 
While.    3.    M. 
Whitney  &  Davies 


Mnrltlr. 

American      Marble 

&   Mosaic   Co. 
Columbia      Marble 
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Grassi.  Peter.  Co. 
Hunt.  Andrew  T. 
Malno.  F.  L.  &  Co. 
Musto  &  Sons.  Jos 


lUanteln,    Tiles 


Ktc. 


Kir 


&     Dono- 


Mangrum  &  Otter 
Montague  &Co.,W 
Peerless  Aisencles 
Metal     FnrrlDK    A 

Lathing. 
Hn  1  1  o  way    Ex- 

panded    Mtl    Co. 
l-ynch.   H.   T. 
National      Lathing 

rnd    Furring 
Northwestern    Ex- 
iiled         Metal 


Co 


So  I 


Metal  Window 
^Vo^k■. 

Dwan.  J.  E. 
Nosale. 
Amer.      Marble     & 

Mosaic    Co. 
Gervals,    H. 
Malno.    F.    L.  &  Co 

omee  Flitnrea. 
Bateman.    Wm. 


Simmen.   John 
Painters. 

Daniels.    Gua   V. 
Donovan,   V.   J. 
Eraser.   J.    P. 
Kuss.    P.    N. 
Leweliyn,   J. 


Pain 


Fuller  &   Co..  W.P. 
Kuss.    P.    N. 
Maundrell.    H, 
Pacinc     Refining  & 
Roofing 


Dunlevy    &    Gettle 
Dresser    -   McDon- 
nell   Co. 
Cal.  Pottery  Co. 


Plan 


Mllln 


Anderson   Bros. 

Buell    Co..    Guy   A. 

Burnham  -  Stan- 
ford Co. 

Ca..    Door    Co. 

Cal.    Milling   Co. 

Central  Lumber  & 
Milling  Co. 

Elklngiton  & 
Hucke 

Herring    MilUInc) 

Kendall,  A. 

Kruse.    J.    H. 

Lorden  Mill  Co..  J. 
P. 

R.  B.  Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacinc   Mfg.    Co. 

Relnhart  Lumber 
&  Planing  .Mill 
Co. 

ReiUy.  P.  F. 

Santa  Clara  Mill 
&   Lumber  Co. 

San  Mateo  Plan- 
ing  Mill. 

Searle    &    Hayman 

Taylor  &   Co. 
Planterera. 

Binner,    Theo. 

Carrick.    M.    H. 

Chalmers,  H.  A. 
(Inc.) 


Clark.  D.   Ross. 

Crichton.    J.    L. 

Coghlan.    Frank 

Connolly.   J.   J. 

Connell.    J.    E. 

Fay.    John 

Felt,  R.  I/. 

Floodberg  &  Mc  ■ 
Caffery, 

Eraser.  Simon 

Gregg  &  Clute 

Jacobsen,   N. 

Knowles   A. 

Leaf   &   Kaiser 

Lyden   &.  Bickel 

MacGruer    &    Cu. 

Mennle.    Alex. 

McCleod.   J.   C. 

Morehouse.   C.   C 

O'Kane    &    C0..C.T. 

O'Suiilvan  &  Bow- 
ler. 

Smith    &    Johnson 


PlnmblnK    &     Gnu 
Flttlnic. 

Ahlbach    &    Mayer 

Bernard.    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziei,  R„  Jr..  Co 

Gilley-Schmid    Co. 

Levy.   M. 

Looney.  J..  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Sutton.   John    G.Co 

Turner  Co..  The 

Real  Eif^ate. 
Williamson'  co..H 
Wittman    ■    Lyman 
Cross   &   Co. 
Urban        Realty 
Impt.    Co. 

RlSgers. 

Blume  Contract- 
ing  Co. 


Cruahed  novK. 

Holland.   J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone.     E.     B.&A.L. 
RooflDR     Componl- 


Artolith     Mfg.    Co. 

Bender.  J.  W.. 
Roof   Co. 

Fibrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manville  Co..  H. 
W.    Johns 

Meuer   Bros.   Co. 

Pacific  Refining  i. 
Roofing  Co. 

Parafline    Paint  Co 

Samuel   Co..   H.   D. 

Western  Asbestos 
Mag.  Co. 

Watson  Roofing 
Co. 

Sand,  Gravel,  Etc. 

Cassaretto.     John 

Holland.   J.   P. 

Keystone  Sand  Co 
Sanitary  PloorlnK. 

Stone.  E.  B.  &  A. 
L..   Co. 

Fibrestone  Roof- 
ing   Co. 

Sidewalk      Mghta. 

Jackson.    P.  H.tiCo 

McGuigan.   John 

Stair  BullderM. 

Bishop.    Wm.    T. 
Stewart.   J.   K. 

Roof  Repnlrlnf;   & 

Paint. 

Street    Work. 

Fay,  S.  J. 


Lilley   &   Thurston 


Stone  Contractors, 

De    Lano    &    Sons, 

I.   L. 

Blan..nard.    W.    W/ 
Hunt.   Andrew   T. 
McGilvray       Store 

Co. 
Raymond    Granite. 


Stone     Qnarrtes, 

Bradbury,   Thos. 
Keystone    Sand  Co 
Raymond     cSranite 


Teanilui;. 

Dillon.    D. 


Holland.  J.  P. 
McClure,  H.  N. 
Monarcli    Teamin 

Co. 
McLenegan,  S.  I 

Terra  Cotta. 

Clark  &  Sons.  N. 
Gladding.    McBean 

&   Co. 
S  t  e  ig  e  r       Terra 

Cotta  Co. 


Ventilators. 


Wbltcwaabers. 


Wire  Works. 

Acme      Iron      a 
Wire   Works. 

Eureka      Wire 
Iron    Works. 


LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books,    Thousands  of  volumes  to  choose  from. 


Telephone  Kearny  720 


White  &  Karnswoptli 
425-427  MONTGOMERY  STREET 

(Since  1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  IS  ihe  HOTEL  ROiSLYN,  S  F. 

.  E.  Kri,Hl  a  Son.  Architects.  O.  C.  Holt.  Bidr. 


Issued  Weekly,  $3.00  Per  Year 


Fourteenth  Year,  No.  7 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Indu^rial  Adtivities  of  the  Pacific  Coa^ 


Successors  to 

"CALIFORNIA  ARCHITECT" 

"INDUSTRIAL  NEWS  OF  ALAMEDA  CO." 

"BUILDER  .VNii  CONTRACTOR" 

"WESTERN  BUILDER" 


THIS  WEEK'S   ILLUSTRATIONS: 


Two  Views  of  the  New  San  Francisco 
Hospital,  One  of  the  Largest  and  Mo^ 
Completely  Equipped  In^itutions  in  the 
United  States.  Designed  by  the  City  De- 
partment of  Architecfture,  San  Francisco. 


WEDNESDAY,  FEBRUARY  18,  1914. 

SAN  FRANCISCO  AND  OAKLAND,  --  --  CALIFORNIA 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  of  America 


lo  JOHN  WOOD  MFC.  CO. 
2IB-2I   Pacific  BIdg.    447-49  E.  3rd  SI.    33  I -339  Cyprgas  ! 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935  Fine  and  Sanitary 

PLUMBING 


221  OAK  STREET 


Bet.  Cough  and  Oclav 


SAN  FRANCISCO,  CAL. 


JAMES  CAHILL  &  CO. 

Incorporatad 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.                            Tel.  Oakland  1113 

Free  E^imating  Bureau 

If  you  want  climates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  • 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    ^  inch 

Gravel  and  Crushed  Boulders      yi  inch  to  1  inch 

"         "  "  "  1  inch  to  1^  inch 

1^  inch  to  2 1^;  inch 


Roofing'  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as  good  as  its  service 

And  its   service  can   be  only   as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  its  elevators — which  is 
one  good  reason   why    hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

ed  by  the  Oi  is  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbauer 

Choosing    front  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 

Other  Hotels  of  ttie  Ritz- 
Carlton  chain   which  are 

of  the  structure  and  insure  per- 
fect service — can  equip  all  build- 

Otis equipped— 

ings  of  all  classes   in  accordance 

The  Ritz-Carlton, 

New  York 

with  their  needs. 

The  Ritz-Carlton. 

Give    a   building    unsatisfactory 

Montreal 

The  Plaza,  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaruja,   near  Santos, 

elevator  service,  and  its  other  ex- 
cellence  can    not    overcome    the 
handicap.     Our  offices  in  ninety- 

Brazil 
The  Carlton,  London 
The  Ritz,  London 

one   cities   in    the   United  States 
are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assistyou  in  making  your 

The  Ritz,  Paris 

elevator     specifications    100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World 
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1 

OFFICE    PACIFIC    TEL.    &    TEL,    CO. 

Basement  walli  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
prciofed  with  Imperial  Water  Proofing. 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


1  Water  Proofing.      Color  effecl 


TEMPORART   CITY   HALL.   San   Franclsc 

Wright.    Rushtord    t    Cahlll.    Architects 

■rior  wat.rpro.fed  with  Imperial  and  color  effects  with 


KAHN    BROS.     DEPARTMENT    STORE.OAKLAND 

C.    W.     Dickey,    Architect- 

enty-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 


GERMAN    HOUSE,    San    Francs 
Frederick  H.  Meyer,  Architect 


A   Few  of  the  Buildings  on   which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


A  1 

ii 

i^^^P  *arb^  MSMm 

Bi 

I^^^KmZ,    '"'*   "  KCfl^USi 

^Bm| 

mpn^^gj^i^^.i^BidP' 

^^-^t^S 

2669A  Howard  St..  Bet.  22  nd  and  23rd 

San    Francisco 

As  <J  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  lime  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


pnone    Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
^=AND  TILES== 

F'Ire     Sets,    yVndlFons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOKE,  Mui>«er 
Raiideoc*  PhODe,  Ottkl&nd  48<2 


C.R  CUNNINGHAM,  Mgr 


""'»^DEPOT    ,o       MOULDINGS  ?"'■ 


<i^l■IH;^'M■^L'H:i'i^lH:^HJ^>^mri7| 

3  8  EIGHTH    ST. 
San  Fka>cisco,Cai,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 
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Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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NO  LEAKS 


During  the  Heavy  Storms  of 
January  "LIQUID  STONE" 
Coated  Buildings  did  NOT 
SHOW  A  SINGLE  LEAK. 


The  LILLEY  6  THURSTON  CO. 
Rialto  Bldg. — San  Francisco 
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The  New  York  Association  tor  im- 
proving the  condition  of  the  poor  has 
published  figures  showing  that  families 
of  five  under  its  care  Involve  a  dally 
outlay  of  t2.96'/4  or  $lft82.25  per  year. 
It  is  interesting  to  learn  that  five 
people  can  live  and  pay  rent  in  the 
City  of  New  York  on  that  amount.  It 
would  be  also  interesting  to  know 
whether  the  average  head  of  a  family 
of  live  is  able  to  earn  $1082  per  year. 
However,  if  the  family  can  live  on  less 
than  ti  per  day  It  must  be  Iby  rigid 
economy.  Living  Is  a  comparative  ex- 
pression and  depends  entirely  upon  the 
standard  of  comparison. 


President  Wilson  was  elected  with  a 
less  number  of  the  popular  vote  than 
Bryan  received  in  1908.  Yet  he  has 
proved  himself  eminently  fitted  for  the 
high  office  that  he  liolds  and  has  won 
the  confidence  and  respect  of  all  people 
wliose  opinions  are  worth  while.  At 
a  period  of  reform  he  has  grasped  the 
com.plex  situation  with  masterly  com- 
prehension and'  has  formulated  a  pro- 
gi-am  that  is  remarkable  in  its  unity. 
Industrial  conditions  have  been  such 
that  artificial  restrictions  have  .been 
placed  on  the  lite  of  the  community  and 
.special  privileges  have  been  granted  to 
a  tew.  To  remove  tlicse  restrictions 
and  privileges  the  Wilson  program  lias 
l>een  classified  under  the  following 
heads: 

Fuudainentnl  Piirpose^To  remove 
the  artificial  restrictions  to  business 
tliat  Iiave  grown  up  with  tlie  rapid  In- 
dustrial development  of  the  last  cen- 
tury. 

First  ReHlrU'tlon —  The  protective 
tariff  has  unduly  favored  a  few  In- 
dustries at  the  expense  of  all  the 
others,  therefore  It  Is  revised  down- 
ward. 

Second  ROHtrlctlon — Defects  in  the 
old  Nation-al  Bank  Act  tended  to  con- 
centrate money  in  New  York,  encourage 
speculation  at  the  expense  of  current 
business  and  to  produce  periodical  strin- 
gencies, when  it  was  difficult  to  get  the 
funds  necessary  for  legitimate  busi- 
ness uses.  These  defects  have  been  cor- 
rected   in    the    new    banking   law. 

Third  RestTletlon — ^Big  business  .has 
used  its  power  to  capture  undue  advan- 
tages for  itself,  which  tend  to  produce 
monopoly  and  to  stifie  competition. 
These  evils  are  to  be  corrected  by  laws 
prohibiting  Interlocking  directorates 
and  unfair  methods  of  doing  business. 

Fourth  Restriction — Inflation  of  se- 
curities of  railroads  has  imposed  a  bur- 
den on  business.  The  issue  of  securi- 
ties must  lie  approved  by  the  Interstate 
Commerce    Commission. 

Fifth  Restriction— Farmers  have  not 
been  able  to  borrow  money  on  as  favor- 
able terms  as   other  business  men  and 


the  extra  cost  has  been  boi 
consumers  of  farm  products, 
den  is  to  be  lifted  by  th( 
Farm    Credits   Bill. 

Sixth  Restriction — Tlie  coi 
velopment  has  been  iiampert 
flcient  governmental  conditk 
which  has  been  the  control 
machinery  by  unscrupulous 
This  is  to  be  remedied  by 
Primary  Law  and  its  naturi 
ments. 

This  is  a  logical  and  com 
way  to  deal  with  the  quest 
all  interrelated  and  lias  one 
effect  and  that  is  the  nev 
Furthermore  tlie  President 
about  it  in  such  a  way  that 
antagonized  any  interest  b 
ed  the  confidence  of  all. 
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new  bond  issuets  and 
vements  that  are  to 
ling  year  things  gen- 
erally indicate  better  times.  Tlie 
Sombern  Pacific  will  expend  55  nullioo 
dollars  to  prepare  tor  the  1915  travel. 
Otilier  corporations  are  likewise  con- 
templating 'big  outlays.  As  these 
tilings  can  not  long  be  delayed  the 
prospects  are  encouraging.  The  An- 
nual financial  review  of  the  world  that 
iis  issued  by  the  London  Times  takes 
an  exceedingly  optimistic  view.  Com- 
menting on  the  American  slituation  It 
says: 

'■In  the  United  States  the  outlook  lias 
brightened  considerably  in  the  last  few 
weeks.  In  tlie  woi^d's  of  our  corre- 
spondent, the  past  year  has  witnessed 
the  conversion  of  the  country  from  a 
system  of  extreme  to  one  of  moderate 
pr(^tection.  while  the  banking  and 
monetary  systems  have  been  reformed. 
Though  sucli  legislation  is  bound  to 
be  unsettling,  i't  has  been  carried  out 
smoothly.  Much  is  to  be  attributed  to 
the  personal  Influence  of  tlie  Presi- 
dent, and  there  are  indications  that 
he  will  approacb  the  trust  question  in 
a  conservative  manner,  and  the  result 
should    be   a    renewal   of   confidence    in 
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far  as  foreign  commerce 
the  exports  ibeing  greate 
of    la.at    year,    though    the 


reduced. 


Tlie 


tor 


till 


tou 


montlis  of  the  fiscal  year,  sliow  a 
marked  falling  off.  In  spite  of  the 
lowered  tariff,  thoug.h  tlie  Increase  of 
those  classes  of  foodstuffs,  such  as 
meat  and  corn,  on  which  the  duty  was 
reduced    or    removed    were    noticeaible. 
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Harvests  were  ffood  and  the  total 
value  of  agricultural  products  creates 
a  new  liigrh   'record'." 

Technical  and  scientific  ma-gazines 
are  dev-oting  a  good  deal  of  space  to 
•the  1915  Exposition.  Notably  among 
the  things  spoken  of  with  hi^gh  ap- 
proval are  the  groups  of  statuary  and 
the  coVor  sdiemes  to  be  adopted.  Il- 
lustrations of  tlie  great  synvbolical 
gTioups  have  been  printed  in  the  best 
magazines  and  3iave  done  muc^  to 
arouse  interest  in  the  great  show.  The 
grounds  with  their  ligliting  effects 
have  also  been  the  subject  of  much 
favora'ble  comment.  The  setting  of  the 
fair  will  certainly  be  something  to  be 
remembered  by  tJie  visitors  and  w:hen 
the  great  color  scheme  blends  with  the 
distant  hills  and  the  sea  and  sky  there 
will  be  a  toeauty  and  a  harmony  in  the 
setting  that  has  not  ibeen  heretofore 
seen.  These  facts  are  seen  by  our 
visitors  and  the  corresp-ondents  wlio  are 
writing  for  the  Eastern  magazines. 
The  grounds  will  soon  take  definite 
form  and  shape.  And  each  day  will 
see  the  unfolding  of  the  plan  that  is 
to  make  the  exposition  a  thing  of 
marvelous   beauty. 

An  earthquake  of  considerable  mag- 
nitude has  been  felt  in  New  York,  ex- 
tending as  far  west  as  the  Mississippi 
and  as  far  north  as  southern  Canada. 
In  fact,  it  has  occurred  in  wh-at  is 
known  as  the  oldest  stratified  rocks 
on  the  continent  and  in  fact  affected 
the  oldest  known  stratified  rocks  in  the 
world  along  the  St.  Lawrence  river. 
This  district  has  long  been  known  to 
be  practically  immune  from  earth- 
quakes as  there  have  been  no  material 
change*  in  its  structure  for  ages.  Here 
on  the  Pacific  coast  where  there  Is  a 
miountain  range  of  recent  formation 
we  naturally  expect  a  few  shakes  now 
and  then.  Such  things  are  incident  to 
a  country  of  recent  geological  'birth. 
But  in  the  oldest  rocks  the  changes 
are  less  frequent.  And  the  record  of 
this  shows  that  such  pheno.mena  are 
liable  to  occur  any  where  in  the  world. 
In  fact  that  the  earth  is  now  as  it 
always  has  been,  changes  are  some- 
times accompanied  by  eartlKiuake 
shocks  that  run  along  the  faults  and 
slips  in  the  solid  rock  of  the  earth's 
strata 

Along  with  the  report  of  tlie  earth- 
quake in  the  East  comes  the  report  of 
the  finding  of  the  fossil  bones  of  a 
prehistoric  man  in  asphalt  beds  of 
southern  California.  So  that  for  Che 
time  being  public  attention  is  directed 
to  a  past  geological  age.  The  earth- 
quake occurred  in  what  is  known  as 
the  Devonian  sholes  of  New  York.  The 
bones  of  the  supposed  'human  being 
antidate  any  record  of  man  on  th.is 
continent.  So  that  both  phenomena 
add  materially  to  the  sum  of  hu'man 
knowledge.  If  the  find  is  that  as  re- 
ported it  will  be  a  new  basis  for  in- 
vestigation  into   the  antiquity    of  man. 

Women's  dresses  are  too  mucli  even 
for  the  king  of  Belgium.  A  press  re- 
port states  that  Court  dresses  have 
been  barred  in  Brussels  by  the  mon- 
arch for  the  reason  that  women  ap- 
peared in  gymnasium  gown.s  '•with 
chests  exposed  and  showing,  not  only 
two-tliirds  of  the  spinal  column,  but 
also  the  knees."  When  the  successor 
of  Leopold  bars  the  fashions  they  must 
have  reached  the  limits  of  extremes. 
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The  Scientific  American  has  issued 
a  number  dealing  with  a  review  of 
safety  devices  for  machinery  and  the 
protection  of  the  public  and  the  work- 
ingman.  In  view  of  the  fact  that  em- 
ployers' liability  acts  in  this  country 
are  of  the  most  recent  enactment  and 
have  been  the  subject  of  much  com- 
ment it  is  interesting  to  note  what 
has  been  done  in  other  countries  as 
well  as  our  own.  Speaking  of  this 
fact  the  Scientific  American  gives  the 
followings    statistics: 

From  a  chart  which  was  exhibited 
by  the  Prudential  Insurance  Company 
of  America  at  the  recent  International 
Exposition  of  Safety  and  Sanitation.  It 
would  follow  that  there  are  25.000  fatal 
industrial  accidents  per  annum  in  the 
United  States,  and  some  300.000  in- 
juries. The  mere  possibility  of  being 
able  to  stale  in  statistics  the  approxi- 
mate number  of  our  industrial  casu- 
alties is  a  step  in  advance;  for  as  late 
as  1908  It  was  impossible  to  estimate 
with  any  accuracy  at  all  what  was  the 
toll  we  paid  in  crushed  limbs  and 
snuffed-out  lives.  Now  at  least  we 
know  how  vast  is  the  problem  to  be 
solved,  how  much  needless  suffering 
we  inflict  and  how  much  we  lose  in 
dollars  and  cents,  because  we  bave 
hitherto  failed  to  realize  the  necessity 
of  guarding  men  as  well   as  machines. 

It  has  been  estimated  that  it  costs 
about  $300  to  train  a  skilled  workman 
to  perform  a  new  task,  and  that  ulti- 
mately he  represents  an  investment  of 
about  $2,000  to  his  employer.  Con- 
sidering the  subject  of  accident  pre- 
vention from  this  cold-blooded  stand- 
point, our  business  policy  has  not  been 
all    too    wise. 

Now  that  there  is  an  awakening  of 
employers  to  the  duty  which  they  m'USt 
exercise,  now  that  employers'  liability 
statutes  have  done  away  with  the  an- 
tiquated common  law  conception  of 
negligence,  we  may  watch  for  a  very 
marked  improvement  in  deaths  and  in- 
juries. 

Since  the  enactment  of  employers' 
liability  laws  making  recovery  sure  In 
the  case  of  accident  and  taxing  the 
business  with  the  cost  of  these  matters 
the  expense  attendant  upon  failure  to 
provide  necessary  appliances  has  been 
increased  many  fold.  Hence  it  follows 
that  these  laws  will  result  in  safe- 
guarding all  machinery  and  appliances 
for  workmen.  In  the  end  accidents 
will  decrease  and  insurance  will  be  re- 
duced and  the  end  desired  will  be  ef- 
fected, that  of  preventing  of  maining 
and  destroying  human  life. 


The  Clironicle  speaks  of  the  address 
of  Uncle  Joe  Cannon  on  Lincoln's 
Birthday  as  that  of  a  great  patriot  and 
says  he  speaks  his  full  mind  as  to  the 
present  administration.  It  is  certainly 
interesting  to  note  who  claim  to  be 
followers  of  Lincoln.  The  great  Presi- 
dent of  1861  has  become  Immortalized 
in  history  because  of  the  genius  of  his 
great  common  sense  and  his  profound 
sympathy  with  the  common  people. 
Uncle  Joe  Gannon,  who  has  been  in 
public  life  ever  since  the  war,  is 
certainly  a  great  example.  He  more 
than  any  other  present  public  man  has 
been  responsible  for  the  departure  of 
his  party  from  the  principles  tliat 
Lincoln  promulgated.  And  certainly 
now  that  measures  are  being  adopted 
to  bring  back  the  government  by  the 
people  back  to  the  people,  lie  certainly 
has    a    consummate    amount    of    gall    to 
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criticise  the  people  who  have  instituted 
reform,  in  a  speech  commemorating  the 
birthday  of  the  great  commoner, 
Abraham   Lincoln. 

Cannon  has  the  same  old  story  ol 
smashing  prosperity  and  tlie  full  din- 
ner pail.  On  that  same  old  cry  every 
advantage  that  Special  Privilege  has 
ever  received  has  been  obtained.  Pro- 
tect the  trusts  and  then  they  will  hand 
you  out  a  biscuit  at  the  back  door  if 
they  feel  like  it.  The  resources  of  the 
country  should  be  administered  by  the 
self  appointed  Lords  of  finance  and 
unless  they  are  given  all  the  privileges 
they  desire  they  will  withdraw  their 
money  and  then  the  country  will  go 
sliding  down  a  greased  plank  to  the 
demnition    bow-wows. 

It  is  interesting  to  imagine  what 
attitude  Lincoln  himself  would  take  on 
present  day  problems.  It  is  a  safe  bet 
that  he  would  be  as  far  away  from 
Uncle  Joe  as  is  President  Wilson  and 
that  the  ex-speaker's  cry  of  smashing 
prosperity  would  be  smashed  by  some 
homely  story  or  illustration  that  would 
leave  him  wondering  what  had  hap- 
pened. 

Contrasted  to  the  speech  of  Uncle 
Joe  Cannon  in  Illinois  is  that  of 
Governor  Hiram  W.  Johnson  at  Los 
Angeles  onthe  same  day.  Quoting  ex- 
tensively from  the  public  utterances  of 
the  great  commoner  at  the  formation 
of  the  Republican  party  he  draws  an 
exact  parallel  with  the  conditions  that 
confront  the  new  Progressive  party 
today.  In  felicitous  phrase  and  elo- 
quent argument  he  shows  how  Lincoln 
stood  for  the  common  people  and  the 
right,  how  he  had  the  courage  and 
the  foresight  to  step  out  at  the  head 
of  a  new  party  that  stood  for  right 
principles  and  to  cast  aside  a  party 
name  when  it  no  longer  meant  any 
thing  to  the  people.  The  two  speeches 
are  as  far  apart  as  the  poles  and  rep- 
resent the  two  ideas  in  American 
politics  today. 


FOREST    NOTES. 


The  legislature  of  Virginia  and 
South  Carolina  are  considering  ad- 
vanced forestry  legislation. 


Incense  cedar  is  proving  valuable  for 
piling  on  the  Pacific  coast  where 
marine   borers  are  particularly  trouble- 


The  paper  used  by  the  government 
printing  office  each  year  required  ap- 
proximately 125  million  pounds  of  rag 
pulp  and  490  million  pounds  of  wood 
pulp. 


F.  A.  Elliott,  staite  fore 
says    that    co-operative 
sociations    among    lumbe 
vention    of    forest      fires 
their  worth. 

Of  606  firbs  last  year  . 
forests  of  Arizona.  Nei 
Oklaboma.  more  tlian  . 
caused  by  lightning, 
about  one-tenth,  and  i 
twentieth. 


r  of  Oregon. 

patrol    as- 

en    for    pre- 


>ne-half      ' 

Campers 
ailroads 


Roadside  signs,  each  containing  a 
single  catchy  sentence  in  large  type, 
are  proving  effective  in  warning 
against  fires  on  western  forests.  They 
give  the  essentials  and  tell  the  im- 
portance   of    protection    against    forest 


BUILDING    AND    INDUSTRIAL    NEWS. 


"TODAY 

AND 

YESXERDAV. 

»» 

■rilo       lT..f.  s,,ioii       of 

Ar.liKcctiiri- 

„»    Vl..,v..,l    l„    „„    Ar,l,.„(    1  ri.f(»ii 

..u. 

II 

«.   MnrlMir} 

Suiiirrvell,  A.A.I. • 

•Ai.  Iiiu,  1,     „f    t!onu-r\ 

ell     &     Puma 

n.    London    Building-.    Vanicuvcr,    B 

C. 

In    order   to   definitely   dete 
status   o(   the   arclrltect  .of   toda 


he 


allty 


.-iaiy  to  run  over  brielly  a  history  of 
llie  profession  of  Architecture,  and,  if 
fault  il;e  found  with  the  position  of  the 
praL-titloner  at  the  present  time,  per- 
haps an  analysis  of  what  has  gone  be- 
fore may  be  of  use  In  finding  a  solution 
out  of  the  difficulties  of  the  present. 

The  Architect,  as  we  first  see  him  in 
hi.^lory  definitely  defined.  seems  to 
liave  been  so  closely  allied  with  the 
painter  and  sculptor  that  he  appears 
to  have  been  almost  a  comiposlte  s.OLDt 
"t  person.  It  may  Ibe  that  given  the 
simplicity  of  existence  which  obtained 
up  to  the  Middle  Age.i.  many  of  the 
-\i-chitects  of  today  would  be  equally 
as  proficient  in  all  things  aesthetic, 
lor.  certainly,  our  art  requires  the 
l)if;iie'-'t  development  of  the  faculties 
of  liotli  painter  and  sculptor. 

The  age  following  the  downfall  of 
tlic  Roman  E'mplre,  and  leading  up  to 
the  rise  of  the  Gothic  period,  was  es- 
sentially the  age  of  craftsmen,  and  we 
see  the  Architect,  sometimes  a  monk, 
ogain  a  mason,  but  always  a  worKet 
evolving  new  ideas,  and  striving  with 
the  best  'there  was  in  him  to  express 
his  inspiration  In  tha  materials  at 
Jiand. 

Later  on.  with  the  Renaissance,  came 
a  wonderful  revival  of  spirit  or  inter- 
est in  things  ibeautiful,  which  pro- 
duced the  great  architect-palnter- 
>^'nlptor  igroup  of  Michael  Angelo, 
l^qiliael,  Bramante  and'  others.  These 
III!  n.  of  wonderful  talents,  became  pre- 
eminent in  their  arts  .spontaneously, 
but  tbelr  rise  was  no  doubt  due  in  a 
measure  to  the  fact  that  the  Renais- 
sance affected  the  whole  of  the  people, 
and  a  discriminating  public  assisted 
materially  in  giving  them  recognition. 
In  the.=  e  times,  with  the  complexities 
Ml"  life  thrust  upon  us  by  advanced 
ii\ilization,  the  inspiration  wlhich  cre- 
il'.l  Ihe  Art  of  these  men  is  denied 
iu",-l  of  us,  but,  in  them.  11  shines  forth 
in  all  their  efforts. 

In  the  Seventeenth  Century  .\rchl- 
tecture,  as  a  profession,  at  first  comes 
under  our  notice.  At  this  time,  aside 
from  the  specialists  in  Architecture, 
there  arose  a  class  of  dilettanti  men  of 
means  and  antecedents,  whose  minds 
w.  r,-  bent  on  all  the  serious  questions 
or  the  day:  Wihose  education  was 
'leemed  Incomplete  unless  they  had  ac- 
quired some  smatterings  of  our  art, 
and  some  of  these  men  developed  tal- 
ent of  no  small  order.     It  was  this  phe- 

tectural  ruminations  of  Sir  Francis 
.Bacon,  which  gave  air  John  Evelyn  so 
mucih  material  for  that  delightful  pic- 
ture of  17th  Century  life  contained  in 
his  diary.  Thomas  Jefferson,  the 
founder  of  Deniocracy  In  the  United 
St:!tcs.  is  an  exponent  of  this  class. 
taiiiiliar  to  all  of  us  who  have  traveled 
ni  Virginia.  Gentleman,  farmer,  states- 
niiii  and'  sciholar.  he  designed  several 
very  noteworthy  buildings  in  his  time. 
The  University  of  Virginia,  the  State 
Capitol   at   Richmond,   Virginia,   and  his 
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and  exceed  many  more  residences  built 
in  this  day  of  amibltion  and  oppor- 
tunity, 

Inlgo  James,  Sir  Qhristopher  Wren 
and  the  other  great  Lights  of  Bngllsl 
-■Architecture,  belong  to  this  period, 
■and  were  fortunate  in  being  able  to 
maintain  Uielr  good  works  and  posi- 
tion through  a  cultured  patronage,  and 
the    appreciation    of    a    grateful    public. 

The  latter  part  of  the  ISth  and  the 
early  part  of  the  19tli  centuries  mark 
what  may  be  called  the  dark  age  of 
.Architecture.  This  might  be  ascribed 
to  many  causes,  buit  pro'bably  was  the 
effect  of  a  general  unrest  in  the  rear- 
rangement of  our  entire  civilization 
along  industrial  lines — to  the  various 
chlsms  which  divided  the  ranks  of 
the  pro'fesson,  and  to  the  reaction  from 
a  phase  of  civilization  in  whioli  men 
had  been  led,  to  one  where  they  were 
beg'inning  to  think  for  themselves. 
However  this  may  be,  the  profession 
of  -Architecture  developed  into  a  school 

and  the  introduction  and  use  of  new 
'.ind  unfamilliar  materials  added  con- 
fusion to  what  was  already  an  amor- 
phous professional  situation.  The  edu- 
cation of  the  Architect,  too.  at  this 
time  did  not  tend  to  bring  out  what 
was  best  in  men,  and  when  a  large 
'building  was  to  be  built,  the  Informa- 
tion at  hand  regarding  practical  ma- 
terials, to  say  nothing  of  the  question 
o'f  design,  was  most  meagre.  Verily, 
he  who  in  this  period  undei^took  an 
Important  commission,  was  a  Ibrave 
man,  and  all  honor  sliouldi  be  shown 
him,  who  at  this  time,  produced  re- 
sults more  than  commoniplace.  I  re- 
member very  well  hearing  my  old  pat- 
ron, Jaimes  Remick  in  New  Yoik,  say 
that  wihen  lie  undertook  St.  Patrick's 
Cathedral  of  that  city,  in  the  40's,  there 
were  only  two  'b'Ooks  to  be  gotten  on 
(3oth'lc  Architecture  in  the  city,  and 
these  books  with  what  he  bad  a'bsonbed 
by  a  few  years'  travel  in  Europe,  fur- 
nisihed  all  the  data  which  he  had  at 
his  command  when  he  designed  the 
Catliedral.  The  result  may  be  open  to 
many  criticisms  now,  but,  still,  tlie 
building  is,  considering  its  date,  one 
of  the  most  effective  churches  in 
America.  If  it  be  lacking  in  proper 
detail,  compared  with  the  prototypes 
whioh  Inspired'  its  design,  it  nevertfie- 
lei-'S    shows    what    few    buildings    show 

scientious    work    and    study. 

The  profession  of  Architecture  at 
this  time  was  taken  up.  both  here  and 
abroad,  'by  men  of  means,  and  only 
those  who  possessed  real  talents,  who 
loved  t'lieir  work,  rose  to  the  tap;  the 
others  maintained  only  a  nominal 
practice. 

During  the  60's.  both  In  Emgland  and 
the  Unite*  States,  the  development  of 
the  use  of  new  materials,  the  consol- 
idation of  industries,  with  the  conse- 
quent production  of  wealth,  created  a 
new  demand  for  buildings,  along  new 
lines.  Univer.'al  education,  and  the 
feeling  of  democracy  had  been  bring- 
ing to  men  of  all   classes,  an  amibltion 


hislory  of  the  world.  Professions 
whicli  had  been  practiced  only  as  a 
genteel  pastime,  or  an  outlet  for  cul- 
tured dilettantism,  now  ibecame  peo- 
pled with  earnest,  hard  working  men, 
and  Architecture  was  the  first  to  feel 
the  stimulus  given  by  its  infusion  of 
ne-n-  blood.  Courses  of  study  in  the 
universities  became  better  organized, 
foreign  travel  was  encouraged'  and  a 
revival  of  interest  in  things  aesthetic 
extended    over   the    whole    world. 

For  the  first  time  In  Irlstory  Archi- 
tects were  not  afraid  nor  felt  usihamed 
to  stand  forth  boldly  to  say:  "I  have 
been  consecrated  to  a  great  profession, 
and  am  willing  to  contribute  what  I 
know  to  the  world  in  return  for  vi^hat 
recompense  it  will  allow  me.  If  my 
brother  professional  men,  the  physi- 
cian, the  lawyer  and  the  clergyman, 
can  accept  a  living  for  their  work 
why   should  I  be   too  modest   to  accept 


retur 


Sine 


th'i 


spirit  first  had  its  'birth, 
great  changes  for  the  betterment  of 
mankind  have  taken  place.  Cities 
have  been  called  upon  to  rearrange 
their  plans — congestion  of  traffic  had 
to  'be  relieved — ^hygienic  buildings  had 
to  be  evolved  to  meet  the  demands  of 
a  more  mature  understanding  of  na- 
ture's laws.  In  each  case,  the  Archi- 
tect has  met  the  situation  and  found  the 
solution  as  It  applied  to  his  art,  boldly 
and  directly.  Yet,  what  today  is  his 
recognition  by  the  public  which  has 
so  benefitted  for  centuries  from  his 
unselfish  zeal  and  poorly  repaid'  ef- 
forts? 

Among  Arch'itects,  and  cultured  lay- 
nien  alike,  it  has  long  been  a  S'uibject 
of  regret  that  architecture,  of  all  the 
arts,  is  the  least  appreciated.  There 
is  no  profession  whd'ch  requires  of  a 
man  so  miuch  talent  and  so  laborious 
apprentlcesihip:  none  which  requires  so 
costly  and  conscientious  training.  -No 
lawyer  or  physician  is  called  upon  to 
handle  affairs  more  important  to  the 
publdc  welfare  than  is  the  Architect — 
yet,  in  view  of  what  he  does,  none  is  so 
poorly  paid  or  esteemed  as  he  is, 

I  found  a  newspaper  clipping  from 
one  of  the  great  daily  papers  not  long 
ago  which  dealt  to  some  length  with 
the  oblivion  on  tlie  part  of  th«  public 
to  the  profession  of  Architecture  and 
its  lack  of  refognltion  of  our  efforts. 
It  is  a  reassuring  sign  that  a  promi- 
nenl  .\ew  York  newspaper  should  give 
sucli  a  matter  more  than  passing 
tliought.  to  say  nothing  of  its  having 
actually  found  sipace  to  say  something 
in   our  behalf. 

There  can  be  no  doubt  that  a  reason 
must  exist  for  first,  the  manufactur- 
ers have  not  arrived'  at  a  point  of  the 
apathy    of    the    puiblic.      There    must    be 


ethi 
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side 


surely  this  s^lbject  would  not  come  up 
tor  discussion.  When  we  consider 
that  the  public  are  poorly  informed 
as  to  our  work  and  efforts — ^wben  we 
realize     that     we     are    looked     upon     as 


efor 


the 


vhen     we    th'ink     of    the    many    poorly 
rained      and      Inadequately      equipped 


12 

men  who  are  practising-  in  the  name  of 
art, — is  there  any  wonder  that  we  are 
often  misunderstood?  The  worst  fea- 
ture, too,  is  tliat  like  other  callings, 
the  Ijest  suffer  always  on  at-count  of 
the  shortcomings  of  the  worst — and 
the  wli'ole  is  often  judged  by  the  stand- 
ard maintained  by  the  lowest  of  our 
calling-. 

To  overc-ome  their  prejudices  we 
must  first  of  all  educate  the  public  as 
to  our  importance  to  them  and  to  the 
civilization  of  the  times.  We  must  be 
businesslike  in  meeting  our  obliga- 
tions, and  we  must  always  bear  in  mind 
that    we   are.    in    a    m 
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the    custo- 
loney.     On 


ientious- 

t  depend 

clients; 


ness  in  administering  th: 

great    losses    or    gains    t 

and  if  we  by  carelessnes 

fail    to    render   honest      and      imparl 

service,  we  will  not  alone  suffer  in  ( 

own    reputations,    'but    will    bring    i 

discredit  all  of  our  brother  ppactiti 


ers. 


In  all  things  we  must  gua 
asing  sight  of  the  fact  that 
ow    (businesslike      and      prai 


be. 


old 


ists.  Our  profession  is  a 
ored  one.  We  must  not,  in  the  feverish 
haste  of  modern  methods,  allow  our 
lamp  to  be  dimmed,  difficult  as  it  is  to 
keep  alight.  To  him  who  has  enthu- 
siasm, the  work,  the  study,  the  care 
in  cherishing  the  highest  professional 
ideals  should  be  a  joy.  and  one  needing 
no  further  reward.  If  the  world  crown 
us  with  laurels  or  shower  good  fortune 
Uipon  us  for  our  efforts,  let  us  accept 
them  with  a  dignity  and  modesty  wor- 
Uiy  .of  our  iprofession;  and  if  we  pass 
out  unknown  or  unrecognized  let  it 
ibe  at  any  rate  in  the  knowledge  that 
we  )have  performed 
best  of  our  a.biUty. 


i  th.i 


Who  knows  what  buddin 
miay  be  inspired  to  consei 
by  witnessing  our  struggi 
er  ideals?     W«  not  alone  h 


task  to  the 
ixamtple,  too, 
esponsi'bllity. 
i,g  "Phidias" 
crated  effort 
for  higih- 
the  task 


of  keepin 
•burdened 


emTier,    had 


lamp  alight,  but  we  are 
the    ,respons'ibility    of 
is  passed   on   to   worthy 
■xt   generation. 

Greeks,  you  will  re- 
i  game,  the  Ijamipad-e- 
pboria,  where  runners  took  torches 
lig^ited  at  the  altars  of  Prometheus. 
Athena  and  Hephaestos  and  passed 
tJiem  from  hand  to  hand  until  the  win- 
ning post   was  reached. 

Thus  it  is  for  us  to  so  train  our- 
the  torch  passes  into 
coming  generation,  it 
ito  Tnore  vigorous  life 
with  all  the  splendor 
f  the  great  ages  of 
From      The    Architect. 


selves  that  whei 
the  hands  of  th€ 
may  be   fanned    i 
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A    Review     of    the    Better    BiiHlneHH    Re- 
lationship   Between    PuhUe    l^tlH- 
ties  and  Theirr  CuNtoniers  Re- 
sulting from   CoiniiilHNlon 
Control. 


By    \V.    D.    Seott. 


The  public  service  business  as  a 
whole  can  ^be  considered  a  compara- 
llively       recent       development.  Until] 

within  the  last  few  years  the  execu- 
tives and  stock;holders  of  puiblic  serv- 
ice corporations  regarded  inquiries 
concerning  their  business  by  individ- 
uals or  government  authorities  an  in- 
fringement of  their  personal  or  charter 
rights.  This  spirit,  when  evinced  by 
individuals  or  smaller  corporations, 
could  not,  in  itself,  be  regarded  as 
harmiful  to  the  general  puibllc.  In  a 
measure,  no  doubt,  the  attitude  of  the 
larger  public  service  corporations  was 
an  outgrowth  of  the  sentiment  of  the 
individual  w^hich  dislikes  p-ublic  crit- 
icism of  private  matters,  which  feels 
that  his  business,  is  his  business,  and 
if  through  accommodating  a  greater 
numiber  of  patrons  his  business  nets 
ivim  a  better  rate  of  return,  then,  the 
methods  which  he  uses  are  his  metii- 
ods  and  are  not  subject  to  regulation 
'by   others. 


M'ith  the  inc 
ness  under  one 
the  consolidati. 
into  larger  one 
great  many  o: 
corpora 
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ix  conventions 
Ily  'booked  to 
in  1915  during 
ama-Pacific  In- 
tion.  The  last  con- 
ed by  James  A.  Barr. 
manager  of  the  Bureau  of  Conventions 
and  Societies  of  tlie  Exposition,  is  that 
of  the  National  Conference  on  Weights 
and  Measurer,  wivich  is  composed  of 
State  weights  and  measures  inspectors, 
city  inspectors  of  weights  and  meas- 
ures, manufacturers  of  weighing  and 
measuring  apparatus  and  federal  of- 
ficials. 


nd  the  fact  that  a 
e  so-called  pu'bllic 
3  of  today  are  of 
necessity  in  the  nature  of  a  monop-oly. 
considerable  injustice  might  result  to 
a  large  nurmber  of  people  sliould  the 
judgment  or  .sentiment  of  these  cor- 
porations not  be  ibased  on  a  broad 
nvinded  and  liberal  policy. 

The  very  fact  that  the  complexity 
of  the  business  does  not  permit  of  all 
of  the  customers  being  taken  into  the 
confidence  of  the  corporation,  and  does 
not  permit  of  the  various  operating 
steps  of  the  corporation  being  fully 
and  carefully  explained,  has  resulted 
in  many  misunderstandings  and  much 
dissatisfaction. 

A  large  corporation  must  of  neces- 
sity deal  in  averages.  It  is  particu- 
larly difficult  to  convince  an  individual 
customer,  who  has  a  complaint,  that  it 
that  mistakes  and 
If  this  customer  is 
treated  as  an  average  case  and  is 
shown  that  his  complaints  are  known, 
that  he  represents  ibut  an  average  unit 
out  of  the  total  numiber  of  units,  a  nat- 
ural sense  of  dissatisfaction  resaiUs. 
He   must  be  treated   as  an   individual. 

Laying  aside  all  matters  of  finance 
and  questions  of  deliljerate  disihonesty. 
roseate   promises   of  promoters  and   the 
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corporations    liave.    in    many    instar 

come    to    distrust    the    officials    and 
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derstanding  has  often  resulted  throvig-l? 
the  fact  that  the  particular  employee, 
who  met  and  artSTVered  the  complaints 
of  the  particular  customer,  did  not  oc- 
cupy a  position  whicli  enabled  Jiim  to 
have  all  the  facts  at  hand  for  explain- 
ing   the    ways   and    means    of    the    com- 


With    subdivision    of    authority 


Wednesday,   February   18,  1914. 
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minute  specialization  It  b 
ficult  to  educate  a  sufficient  numiber  of 
employees,  whose  general  knowledge 
of  their  particular  business  is  broad 
enough  to  enable  them  to  discuss  in- 
telligently tlie  bus'iness  policy  and 
methods    of    tlieir    particular      company. 

occupied  the  larger  executive  posi- 
tions were  in  doubt  as  to  just  why  a 
certain  charge  for  service  was  a  rea- 
sonajble  cliarge  or  wliy  a  certain  line 
of  policy  was  best  for  all  of  the  cus- 
tomers. The  principal  difficulty  ex- 
isted through  their  inability  to  pre- 
sent their  side  of  the  case  from  their 
customer's   point    of   view. 

W.hen  rate  investigations  were  first 
started  with  common  carriers  a  phrase 
was  used  in  connection  with  the  mat- 
ter of  establishing  rates  wiliich  called 
forth'  considerable  adverse  comment. 
■■All  the  Traffic  Will  Bear."  was  the 
term  wihich  brought  down  upon  a  great 
many  railroad  officials  very  severe 
criticism.  If.  at  the  inception  of  such 
investigations  tlie  larger  executives 
had  been  able  to  explain  that  this 
phrase  did  not  mean  all  of  the  possible 
revenue  to  be  extracted  froni  any  given 
set  of  customers,  irrespective  of  its 
effect  on  the  prosperity  of  the  commu- 
nity in  general  or  the  common  carrier 
in  particular,  a  large  amount  of  un- 
just  criticism    would    never    have    been 

There  is  none  but  will  concede,  tliat, 
in  order  to  exist,  and  in  order  to  secure 
tlie  necessary  capital  for  future  exten- 
sions,   any    utility    must    receive    suffi- 

torily  carry  on  its  business  and  earn  a 
return  upon  its  investment  wJiioh  will 
satisfy  the  investors  who  placed  tlieir 
money  in  the  business  and  expect  se- 
curity and  income. 

If  the  plirase  "All  the  Traffic  would 
Bear,"  was  translated  to  mean  not 
greedy  extortion  by  overcliarges,  but 
the   minim,um    rate    which    would    insure 
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egulating  bodies.  These  regulating 
•  odies  investigate  the  condition  of  the 
orporation.  both  from  the  question  of 
ates  charged  to  customers  and  from 
he   question    of    financial    responsibility 


The 


3nd 


^estor  have  more  confidence  in  a  state- 
ment made  by  a  third  or  disinterested 
party;  has  come  to  learn  that  rulings 
as  handed  down  by  tlie  various  corn- 
shot  judgment,  but  are  judgments  ren- 
dered after  due  deliberation  and  the 
Iiresentation  insofar  as  possible,  of  all 
facts  bearing  on  any  particular  case. 
Various  regulating  bodies  maintain  in- 
spectors    or    representatives,     who    ex- 
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plain  tlie  pliysical  opei-^itions  iitLessary 
to  serve  the  customers  of  any  utility. 
Operating  difficulties  are  explained 
and  made  clear  not  by  a  supposedly 
biased  employee,  'but  'by  someone 
wliose   position   inspires'  confidence. 

The  rigiht  minded  pU'blic  service  cor- 
poration cannot  help  but  feel  that 
throug-h  this  representation  it  lias  the 
best  advocate  'before  the  people  t-hat, 
up  to  the  present  time,  has  'been  con- 
sidered. Without  puiblic  confidence.no 
matter  how  hard  Us  officials  and  em- 
ployees may  try  to  render  adequate 
service,  their  difficulties  will  he  con- 
stantly increased.  They  may  render 
the  best  possible  service  at  a  reason- 
nble  charge  but  due  to  the  fact  that 
they  are  not  able  to  give  that  per- 
sonal touch  to  all  of  their  business  re- 
lations, which  exist  in  small  companies, 
they  will  never  gain  the  com'plele  good 
will   of  all   their  patrons. 

The  bright  light  which  bas  'been 
thrown  on  a  number  of  corpoi-ation 
practices,  the  publicity  given  by  Tfi- 
vestigations  of  puiblic  service  commis- 
sions and  the  presentation  of  the  real 
facts,  has  been  of  much  assistance  to- 
wards helping  solve  many  of  the  un- 
solved problems  for  enterprises  which 
are  endeavoring  to  give  a  satisfactory 
service  to  the  public. 

It  took  some  time  at  first  to  over- 
come the  s.plrit  of  the  individual  who 
resented  outside  investigation  and  to 
establish  the  fact  that  a  public  util- 
ity should  be  managed  for  the  public 
good.  If  the  various  regulating  bodies 
may  achieve  but  this  one  thing— the 
return  of  the  confidence  of  the  general 
public,  their  efforts  and  the  ex,pense 
entailed    will  'be    worth    while. 

The  publicity  given  all  public  serv- 
ice matters  cannot  but  help  ibut  bring 
about  a  higher  standard  of  business 
honesty  and  promote  a  spirit  of  fair- 
ness to  all. 

There  has  been  a  general  awaken- 
ing on  the  part  of  public  service  cor- 
porations that  their  motto  can  never 
be  "The  Public  Be  Damned."  but  ''The 
Public  Be  Served." — Pa'per  read  before 
a  joint  meeting  of  the  Portland  section 
A.   I.   E.    B.  and   N.   B,   L,   A, 


EXPOSITION    NEWS    NOTES. 


President  Charles  C.  Moore  has  re- 
ceived official  notice  from  the  Depart- 
ment of  State  in  Washington,  D.  C. 
confirming  the  prior  unofficial  an- 
nouncement that  the  Republic  of  Ven- 
ezuela  will  participate   offlcially   In  the 
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litic 


The  Missouri  commissioners  to  the 
exposition,  who  visited  San  Francisco 
a  few  days  ago  in  the  interest  of  their 
state's  participation,  were  surprised  at 
tilie  rapid  progress  of  the  exposition 
builders  both  in  actual  building  con- 
struction and  in  the  perfection  of  all 
other  plans.  They  were  elated  with  the 
site  of  the  Missouri  pavilion,  bordering 
San  Francisco  Bay,  and  declared  that 
the  construction  of  their  state's  build- 
ing would  be  commenced  as  soon  as 
possible. 


Bids  for  the  construction  of  Festival 
Hall,  which  is  to  be  one  of  t'he  most 
magnificent  buildings  of  the  Panama- 
Pacific  International  Exposition,  were 
opened  February  2nd,  1914.  The  con- 
structon  will  be  rushed. 
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APARTMENT  HOUSES. 


SAN  FRANCLSCO— Ai>artnient  liouse. 
3  story  and  base,  frame.  $14,0110.  Ar- 
chitect, Charles  J.  Rousseau.  4G  Kear- 
ny street.  'S.  F.  Owner's  name  with- 
held. The  building  will  be  erected  on 
a  lot  23  by  120V4  feet  situated  on  the 
south  side  of  Filbert  street  between 
Hyde  and  Leavenworth  streets.  Plans 
provide  for  six  apartments  arranged 
in  suites  of  four  rooms  each.  Interior 
finish  will  be  of  pine  with  some  oak 
fioors  and  elm  panels.  There  will  be 
steam  heat,  portable  vacuum  cleaners 
and  a  hot  water  supply.  Bath  rooms 
will  be  finished  in  tile  and  will  bave 
composition  fioors.  All  suites  will  have 
wall  beds.  Entrance  will  be  finished  in 
marble  and  tile.  Exterior  of  the  build- 
ing will  be  covered  with  brick  veneer 
and  cement  plaster  on  metal  lath.  Plans 
are  nearly  complete  and  figures  will 
be  called  for  within  a  week  or  ten 
days. 

SAN  FRANCISCO— Apartment  house. 
4  story  and  base,  reinforced  concrete. 
»25,000.  Architects.  Rousseau  &  Rous- 
seau, Monadnock  Bldg..  S.  F.  Owner. 
Mr.  A.  C  'Sellg  The  'building  will  be 
erected  on  the  south  side  of  Eddy  street 
between  Jones  and  Leavenworth  Sts. 
.Several  suites  besides  the  main  en- 
trance and  loWby  will  occupy  the  first 
floor.  Upper  floors  will  be  arranged 
for  two  and  three  room  suites  with 
wall  'beds  and  private  bath  rooms.  In- 
terior finish  will  be  of  pine  and  hard- 
wood veneer.  Oak  floors  will  be  used 
in  the  living  rooms.  There  will  be 
steam  heat,  an  automatic  elevator,  hot 
water  supply  and  vacuum  cleaning. 
Bath  rooms  will  have  composition 
floors  and  tile  wainscot.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being   taken. 

SAN  FRANCISCO— Apartment  house 
alterations,  frame  construction,  $8,000. 
Architect,  none.  Owner,  Charles  Katz, 
2400  Dolores  street,  S.  F.  This  work 
will  consist  of  rearranging  the  pres- 
ent three  story  frame  store  and  apart- 
ment house  located  on  Mission  streef 
south  of  17th  into  a  modern  building. 
Upper  floors  will  be  subdivided  into  IS 
suites.  The  work  will  include  new  par- 
titions, plastering,  mill  work,  carpen- 
try, plumbing,  electric  work,  painting 
and  wall  beds.  Fire  escapes,  patent 
store  fronts  and  plate  glass  windows 
will  be  installed.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  work  will  be  done  'by  Day  Labor. 
S.\N  FRANCISCO — Apartment  house 
alterations,  frame  construction,  $7,000. 
Architect.  J.  B.  Bandell.  1337  Palm 
street,  S.  F.  Owners,  J.  M.  and  E.  M, 
Brans'combe,  The  work  will  include 
both  interior  and  exterior  alteration. 
There  will  be  new  plumbing,  painting, 
plastering,  mill  and  carpentry  work 
and  electric  wiring.  Patent  storefronts 
and  wall  beds  are  specified.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be 
done  by  Day  Latoor. 


Lti'.s  AINGELES,  CAL.  —  Apartment 
liMuse.  4  story  and  base,  brick  and  steel. 
$711.0110.  Architects.  Webb  &  O'Neil, 
1-ankershim  Bldg.,  L.  A.  Owner,  A.  'S. 
O'Neil.  The  ibullding  will  be  erected 
on  Figueroa  street  near  4th,  covering 
an  area  of  46  by  120  feet  The  building 
will  contain  a  total  of  120  rooms  ar- 
ranged in  two  and  three  room  suites. 
Interior  will  be  finished  in  pine  and 
hardwood  with  marble  and  ornamental 
plaster  in  the  lobby.  There  will  be 
steam  heat,  a  'hot  water  supply,  vac- 
uum  cleaning  system  and   electric   ele- 
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bath  rooms  and  wall  beds.  Bathrooms 
will  have  tile  wainscot  and  composition 
floors.  Metal  window  sash  and  frames 
are  specified.  Exterior  of  the  building 
will  be  faced  with  glazed  brick.  Plans 
are   now   being   prepared. 

LOIS  AINGELES,  CAL.  —  Apartment 
house,  3  story  and  base,  brick.  Cost 
not  stated.  Architects,  Architectural 
Designing  Co.,  Grosse  Bldg.,  L.  A. 
Owner's  name  withheld.  The  building 
has  been  designed  to  contain  thirty 
suites  of  two  and  three  rooms  with 
haths,  and  will  .be  erected  near  St. 
.lames  Park,  covering  an  area  of  60  by 
lO'.i  feet.  Interior  finish  will  be  of  pine 
and    redwood.     Oak    floors   will   'be   used 
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for  steam  heat,  wall  and  'Jisappearihg 
beds  and  vacuum  cleaning.  Bath  rooms 
will  have  tile  wainscot  and  composition 
floors.  Marlble  and  tile  will  be  used  In 
the  entrance.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  now  being  prepared. 

LOS  ANGELES.  OAL.  —  Apartment 
house.  3  story  and  base,  brick,  $40,000. 
Architects.  Western  Architectural  and 
Building  Co.,  Coulter  Bldg,,  L.  A.  Own- 
er, Mr.  Newton.  The  'building  will  be 
erected  on  South  Bonnie  Brae  street, 
and  will  be  arranged  for  68  rooms,  di- 
vided into  two  and  three  room  suites. 
Interior  will  be  finished  in  pine  with 
some  elm  panels.  Oak  floors  will  be 
used  in  the  halls  and  living  rooms. 
There  will  be  steam  heat,  a  hot  water 
supply  and  vacuum  cleaning.  All  suites 
will    have    wall    beds    and    private   bath 
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floors  will  be  used  in  the  baths 
and  marble  will  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  comlete  and  work  will  be  carried 
on  by  Day  Labor  under  the  direction  of 
tlie   architects. 

SEATTLE.  WASH— Apartment  house, 
4  story  and  base,  brick  and  steel,  $4'5,- 
000.  Architect,  W,  H.  Miller,  AroaBe 
Bldg,,  Seattle.  Owner,  F.  F.  Adams. 
The  building  will  be  erected  on  Marlon 
street  and  will  have  a  frontage  of  60 
feet  by  a  depth  of  120  feet.  Only  pre- 
liminary sketches  have  'been  prepared, 
but  these  sbow  in  the  neighborhood  of 
thirty  suites  of  two,  three  and  four 
roottjs.  Interior  finish  will  'be  of  pine 
and  hardwood  with  oak  floors.  There 
will  be  steam  heat,  elevator  service  and 
a  hot  water  system.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will 
he  faced  with  pressed  brick.  Plans  are 
Ijelng   prepared. 
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PORTLAND.  OKE.— A.panincnt  house, 
stoiy  and  ibase,  brick  and  steel.  Cost 
not  stated.  Architects.  Claussen  & 
Claus.sen.  Macleay  Bldg..  Portland. 
Owner.  .Mrs.  C.  Brown.  The  buifding 
will  be  erected  at  tlie  corner  of  loth 
and  Lownsdale  streets,  and  will  cover 
a  large  ground  area.  Bach  of  the 
upper  floors  will  he  divided  into  nine 
suites  of  from  two  to  four  rooms  and 
bath.  Provision  has  also  been  made 
for  three  small  suites  in  the  'basement. 
Interior  will  be  finished  in  pine  and 
hardwod.     There  will  ibe  elevator  serv- 
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system,  hot  v^ater  supply  and  steam 
heat.  All  suites  will  have  private  bath 
vail  or  disappearing  beds, 
will  have  composition 
floors  and  tile  wainscot.  Marble  and 
tile  will  be  used  in  the  entrance.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  'brick.  Plans  are  being 
prepared. 

PORTLiAiND,  ORE — ^Apartment  house, 
3  story  and  base,  brick.  J35,000.  Ar- 
chitects. Claussen  &  Claussen.  .Macleay 
Bldg.,  Portland.  Owner.  I.  Holsman. 
The  building  will  be  erected  at  Oie 
corner  of  21st  and  Overton  streets,  cov- 
ering a  ground  area  of  '50  by  100  feet. 
Interior  will  be  arranged  for  a  large 
number  of  two  and  three  room  suites, 
all  of  which  will  have  private  bath 
rooms  and  wall  beds.  Pine  and  hard- 
wood veneer  will  be  used  for  interior 
finish.  Some  oak  floors  will  be  speci- 
fied. Plans  provide  tor  steam  heat,  a 
hot  water  supply  and  vacuum  cleaning. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Marble  and  tile  will 
be  used  in  the  entrance.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.      Plans   are    now   being   prepared. 

Couiracts    Awarded. 

SEATTLE.  WASH— Apartment  house. 
S  story  and  base,  reinforced  concrete. 
$75,000,  Architect,  none.  Owner,  W. 
D.  Perkins.  Contractor,  David  Dow. 
21st  avenue  and  Spruce  street.  Seattle. 
Contract   price,   $75,000. 


BATH  HOUSES. 


SAN  RAPAKL,  MARIX  CO..  CAL.— 
■Bath  house,  1  story,  reinforced  con- 
crete, $25,000.  Architect,  Thomas 
O'Connor,  104  D  street  San  Rafael. 
Owners.  City  of  San  Rafael.  Bids  were 
opened  by  the  Trustees  of  .San  Rafael 
nn  Monday  evening,  February  9th.  for 
the  construction  of  the  reinforced  con- 
crete bath  house.  Bonds  in  the  amount 
of  $25,000  were  recently  voted,  but  as 
the  lowest  bid  received  was  in  excess 
of  $25,000  no  contract  was  awarded. 
Checks  of  the  three  lowest  bidders 
were  held  and  definite  action  will  be 
taken  at  tlie  next  meeting.  A  complete 
lisit  of  these  figures  will  be  found 
under  the  heading  of  Marin.  Contra 
Costa    and    Sdnnma    Counties      in      this 


BRIDGES  AND  DAMS. 

A'N  MATEO  COUNTY,  CAL. — 
iges.  reinforced  concrete.  Cost  not 
edfl  Engineer.  County  iSurveyor, 
wood  City.  Owners,  San  Mateo 
nty.       Plans    Iiave    been    completed 

approved  for  two  small  reinforced 
;-i-ete  bridges  which  are  to  be  erect- 
in    San    Mateo    County.      One   bridge 

■be  erected  in  Woodslde  on  the 
wood   and  La  Honda  Road  and  the 
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otlier  on  tlie  Ixi  Honda  and  San  Ore- 
gorio  Road.  Plans  and  specifications 
can  be  secured  by  addressing  the 
County  Clerk.  Bids  will  'be  opened  on 
March  2nd  at  10  a.  m.  Official  proposals 
appear  in  another  column  of  this  issue. 

VANCOUVER,  B.  C.  Bridge.  steel 
and  concrete,  $200,000.  Engineer's 
name  not  given.  Owners,  City  of  Van- 
couver. Plans  and  specifications  are 
now  ready  for  contractors  to  figure  on 
the  proposed  Second  Narrows  bridge, 
which  calls  for  a  structure  provided 
with  a  single  line  of  steam  track,  two 
lines  of  electric  track,  two  lines  of 
roadway,  a  footway,  together  with  the 
necessary  approaches  thereto,  as  well 
as  the  machinery  tor  the  opening  span 
of  the  bridge  and  other  incidental 
work.  Plans  are  now  out  for  figures 
and  can  be  secured  from  the  City  Clerk. 

KELLOGG.  ORE. — Bridge,  steel  and 
concrete.  $35,000.  Engineer.  County 
Surveyor,  Roseburg.  Owners,  Douglas 
County.  The  bridge  is  to  span  the 
Umpqua  River  at  Dimmick  Ferry.  The 
main  span  will  be  of  steel  construc- 
tion and  the  approaches  and  retaining 
walls  of  reinforced  concrete.  Provi- 
sion has  been  made  tor  a  twenty-fool 
roadway  and  two  four-toot  walks. 
Plans  are  now  being  prepared  and  fig- 
ures will  be  called  for  shortly.  Com- 
plete particulars  can  be  secured  from 
the    County   Surveyor   at    Roseburg. 

•SVENATCHIE'E,  WASH.  —  Bridge, 
steel  and  reinforced  concrete,  $50,000. 
Engineer.  County  Surveyor,  Wenat- 
chee.  Owners.  Chelan  County.  Plans 
and  specifications  have  been  adopted 
by  the  County  Commissioners  for  a 
steel  and  reinforced  concrete  bridge, 
and  bids  will  'be  called  for  about  March 
1st.  The  engineer's  estimate  shows 
that  about  100  tons  of  structural  steel 
and  2.500  cuibic  yards  of  concrete  will 
be  required.  Pull  particulars  can  be 
secured    from    the    County    Surveyor   at 
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VENTURA  AND  SANTA  BARBARA 
COUNTIES,  CAL. — Bridge,  reinforced 
concrete.  Cost  not  stated.  Engineer, 
William  H.  Thomas,  L,  A  Owners, 
Ventura  and  Santa  Barbara  Counties. 
Plans  have  been  completed  and  have 
received  the  approval  of  both  Boards  of 
Supervisors  for  a  three  hinged  rein- 
forced concrete  bridge  which  is  to  be 
erected  over  Rincon  Creek  on  the  State 
Highway.  Plans  can  be  secured  from 
the  engineer.  Bids  are  now  being 
taken  and  will  be  opened  on  March  2 
at  2  p.  m. 

REEDLEY.  FRBS'ImO  CO.,  CAL.  — 
Bridge,  wood  construction.  Cost  not 
stated.  Engineer.  County  Surveyor. 
Fresno.  Owners.  Fresno  County.  The 
County  Surveyor  has  been  Instructed  to 
prepare  plans  tor  a  pile  and  wooden 
bridge  which  is  to  be  constructed  over 
the  lower  Kings  River  near  Reedley. 
Bids  will  be  called  tor  as  soon  as  plans 
can  be  completed.  The  old  bridge  ,was 
washed  awey  during  the  recent  heavy 
storms  and  trade  witli  the  upper  coun- 
try is  being  badly  handicapped. 

Contracts    Awarded. 

SAN  PR.^NCISCO-^Pier  alterations. 
$14,720.  Engineer,  Assistant  State  En- 
gineer,^ Perry  Bldg..  S.  F.  Owners. 
State  of  California.  Bids  opened  at  the 
last  meeting  of  the  State  Board  of  Har- 
bor Commissioners  for  widening  pier 
No.  54  show  Healy-Tibbitts  Construc- 
tion Co.,  S.  F..  low  at  $14,720.  They 
were    awarded    the   work.      A   complete 


Werlnesdav.    FchriKi 


list  of  bids  opened  will  'be  found   unde 
the    heading    of   San    Francisco    in    tlii 


CHURCHES. 


LA  GRANDE,  OliE.— Cli urcli.  1  story 
and  'base,  brick  and  concrete,  $60,000. 
Architects.  Houghtaling  &  Dougan, 
Henry  Bldg.,  Portland.  Owners,  Church 
of  Our  Lady  of  the  Valley.  The  church 
will  be  of  the  Gothic  style,  45x120.  Ex- 
terior finisli  will  be  of  pressed  brick 
trimmed  wltli  terra  ootta  or  cut  stone. 
Basement  will  contain  janitor's  quar- 
ters, heating  plant  and  storage  rooms. 
Main  auditorium  will  have  a  seating 
capacity  of  530.  Altar  and  communion 
rail  will  be  of  onyx.  There  will  be  a 
choir  loft  which  will  have  a  large  pipe 
organ.  Bids  will  be  called  for  about 
-May  1st,  all  work  to  be  bid  under  sepa- 
mte  contract.  The  parish  house  will 
be   a    two-3tory   brick    and    will    contain 


velve 
ill  'be 


All  mode 


FACTORIES  &  WAREHOUSES. 

.-^.ICRA.M'ENTO,  CAL— Packing  plant, 
2  to  4  story  and  liase.  reinforced  con- 
crete. $200,000.  Architect,  James  Sead- 
ler,  Sacramento.  Owners,  Swanston 
.Meat  Packing  Co.  The  architect  has 
completed  the  plans  for  the  new  pack- 
ing plant  which  is  to  'be  erected  tor 
the  Swanston  Meat  Packing  Co.  on  the 
property  recently  purchased  by  them 
In  the  Haggin  Grant.  Construction 
will  be  of  steel  and  concrete.  The 
structure  will  be  320  feet  long  and  60 
feet  wide.  Equipment  and  building 
will  represent  an  investment  of  $200,- 
000.  On  the  main  floor  will  be  in- 
stalled the  $2'5.00O  worth  of  machinery 
necessary  to  operate  the  plant.  There 
will  also  be  a  large  casing  room  for 
the  preparation  of  the  meats,  and  at 
one  end  will  be  a  large  cold  storage 
room.  The  second  and  third  floors  will 
be  devoted  principally  to  the  killing  of 
the  cattle.  The  knoclcing  pens  and 
other  devices  for  killing  are  all 
equipped  with  drains.  Above  all  the 
killing  pens  will  be  a  platform  for  an 
inspector  of  the  meat.  The  platform 
will  be  so  located  as  to  allow  the  in- 
spector to  oversee  the  killing  In  all 
pens.  If  he  Is  douibttul  as  to  the  a.p- 
pearance  of  any  of  the  animals,  they 
will  be  kept  over  night  In  a  separate 
room  and  thoronglily  examined  again 
in  the  morning.  The  fourth  floor  will 
be  devoted  to  ice  making.  Between 
eight  and  ten  tons  daily  will  'be  man- 
ufactured tor  the  company's  use.  A 
large  chute  from  the  top  floor  will 
convey  the  ice  directly  Into  the  inte- 
rior of  the  refrigerator  cars  on  thp 
railroad  tracks  ibelow. 

LONG  BEACH.  LOS  ANGElLES  CO.. 
OAL.  —  Cold  storage  plant,  1  and  2 
story,  tirick.  Cost  not  stated.  Archi- 
tects, 0.  M.  Gay  &  Son,  335  Towne  ave- 
nue, L.  A.  Owners,  Home  Ice  and  Cold 
Storage  Co.      The  'building  will   cover  a 


able 


vlll 


liouse  the  ice  making  equipment  and 
cold  storage  departments  in  separate 
."iectlons  of  the  building.  Equipment 
will  call  tor  compressors,  engine,  two 
boilers.  pumping  and  refrigerating 
equipment.  Interior  will  be  finished  in 
pine.  Elxterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
now   being  prepared. 


Wedn 


i.lii\ 
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ry    IS,  1311. 


SEATTLE,  WASH.— Steam  pUjil,  2 
story  and  base,  reinforced  concrete, 
$50,000.  Architect,  City  Architect,  Se- 
attle. Owners,  City  of  Seattle.  The 
i>iiilding  will  cover  an  area  of  8S  iby 
i'^  feet  and  will  be  of  fireproof  con- 
-iiiirtion  tlirougjiout.  Metal  window 
s.i.^ii  and  frames  and  cement  floor  Is 
specified.  Contracts  for  tile  macliinery 
have  already  been  awarded  to  C.  C. 
Moore  &  Co.  and  Allis-Chalmers  Co.  at 
a  cost  of  approximately  J190,000.  E.V- 
terior  of  the  building:  will  be  faced 
with  cement  plaster.  Plans  are  now 
'being-  prepared. 

VAN(X)UVBR.  B.  C.^Ship  yards,  etc., 
J100,000.  Architect,  N.  A.  Leech,  61'5 
Pender  street,  West  Vancouver.  Own- 
ers, Bngrlish  Syndicate  represented  by 
Kenneth  E.  Burnett,  J.  D.  Burdis  and 
J.  D.  McGee.  The  plant  will  be  erected 
on  a  site  on  the  north  arm  of  the 
Praser  River  near  Sea  Island.  An 
option  has  been  secured  on  the  site, 
but  only  preliminary  plans  for  the 
plant  have  been  prepared.  Further 
mention  will  be  made  of  this  work. 
— « 

FIRE  HOUSES. 


BAKER.'iFIELD,  KERN  CO.,  OAL.— 
County  jail,  2  story,  ba.se  and  mezza- 
nine floor.  Class  A  construction,  $150.- 
fiiJO.  Architect.  Orville  L.  Clark. 
Brower  Bldg.,  Bakersfleld.  Owners, 
Kern  County.  The  Board  of  Su.pervl- 
fors  recently  selected  the  designs  of 
Architect  Clark  for  the  new  County  Jail 
and  awarded  the  second  prize  to  Thom- 
as B.  Wiseman  of  Bakersfleld.  $250,  and 
third  prize  to  J.  W.  Dolliver  of  San 
Francisco,  $125.  The  building  will  be 
classic  in  design,  of  reinforced  concrete 
construction  faced  with  terra  cotta. 
Floors  and  roof  slabs  will  also  ibe  of 
reinforced  concrete.  Interior  parti- 
tions will  be  of  hollow  tile  and  metal 
lath  and  plaster.  The  structure  will 
cover  an  area  of  112  by  100  feet.  Base- 
ment will  contain  mechanical  room, 
engineer's  quarters,  fumigation  and 
bath  rooms,  armory,  storage  space  and 
garage.  The  sheriff's  oflice,  general  of- 
fice, three  deputy's  oflices.  jailor's 
rooms  and  jwo  tiers  of  steel  cells  will 
occupy  the  iflrst  floor.  Second  floor 
will  'be  arranged  for  wash  room,  din- 
ing rooms  and  kitchen  and  quarters  for 
the  female  prisoners.  Interior  finish 
will  be  largely  of  metal  and  hardwood. 
A  hospital  and  cells  for  inebriates  are 
also  provided  for  In  the  plans.  There 
will  be  a  steam  heating  system,  vac- 
uum cleaning  and  hot  water  supply. 
Plans  are  complete  and  out  for  figures. 
Bids   close   March    6tb. 


GOVERNMENT   WORK   AND 
SUPPLIES. 


Removing    Roek 

Bids  for  removing  Centisima  rock 
near  entrance  to  San  Francisco  Bay 
were  received  by  Thomas  H.  Rees, 
lieutenant  Colonel  of  engineers,  U.  s. 
army.    San    Francisco.   Cal..    as   follows; 

Standard  American  Dred.ging  Co., 
Merchants'  Exchange,  San  Francisco, 
Cal,.    $61,500. 


RemilntlDK  De\']ce. 

.Abstract    of   bids    tor      material      f. 
balanced-valve     regulating    device 
Salt     River     project,     under     adverti 
ment  2«7: 

Advance    Machine    Co.,    Los    Angel 
Cal.,   $120;   30  days.  Los  Angeles. 


for 


BUILDING    AND    INDUSTRIAL    NEWS, 

Maine  Machine  W'orks,  Los  Angeles, 
Oal.,  $132.50';  115  days,  2  per  cent  10 
days,   Los   Angeles. 

Fulton  Machine  Works,  Los  Angeles, 
Cal.,  $195;  20  days,  Los  Angeles. 

Llewelyn  Iron  Works,  Los  Angeles, 
Cal.,  $1198';  21  days,  Los  Angeles. 

Cable,    ReelaniatloD    Servlve. 

Albstract  of  bids  for  1,500  feet  triple- 
conductor  caible  for  Rio  Grande  proj- 
ect, opened  at  Los  Angeles.  Cal.,   under 


rtis 


nt   No.   266: 


Los    An'geles, 


leral     Electric 

$360;  at  Bngle.  N.  Mex.,  8  weeks 
rson-Roeding  &  Co..  Los  Angeles 
$375;  at  New  York,  N.  Y..  20  days 


■Gei 
Cal., 

Pie 
Oal., 
reels.  $10. 

Standard  Underground  Cable  C 
Los  Angeles,  Cal..  $380.25;  Perth  Ai 
boy,   N,  J..   4    to   5   weeks;   reels,   $15. 

City  of  Los  Angeles,  Los  Angel 
Cal.,  $435;  at  Los  Angeles,   1   day. 

U.  S.  Steel  Products  Co..  Los  Angel 
Cal..    $49'5;       at      Worcester.      Mass., 
working   days;    reels,    $10. 
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Mag:aKlne   Biilldlns.    Mare   laland. 

An  advertisement  appears  elsewhere 
in  this  issue  calling  for  bids  to  be 
opened  March  7  at  the  bureau  of  yards 
and  docks.  Navy  Department,  for  the 
construction  of  a  magazine  building  at 
the  navy  yard.  Mare  Island.  The  build- 
ing shall  be  one  story  in  height  and 
consist  of  reinforced  concrete  piers, 
girders,  and  subfloor.  on  which  rests 
the  ibrick  walls,  wooden  sleepers,  and 
tongue  and  groove  flooring:  steel 
trusses  and  purlins  carrying  wood 
sheaving  and  built-up  asbestos  roofing, 
lighting-  aerial's  and  conductors:  venti- 
lators, windows  and  doors:  fireproof 
outer  doors  and  shutters:  cop'per  gut- 
ters and  'down  spouts  and  a  wooden 
platform.  The  general  dimensions  of 
the  building  shall  be  52  feet  2  inches 
wide  by  102  feet  -5  inches  long  over 
outside  of  brick  walls  and  about  15 
feet   9   inches  from   grade   to   eaves  line. 


Cement,  Reclamation   Ser>-lce. 

Abstract  of  bids  for  250,000  barrels 
of  Portland  cement  received  by  the 
United  States  Reclamation  Service. 
Denver,  Colo.,  on  January  IS,  1914: 

Ash  Grove  Lime  and  Portland  Ce- 
ment  Co.,    at    Clianute,    Kans.,    S5c    per 


ibbl. 


Atlas  Portland  Ccmei 
nlbal.    Mo,,    96c. 

Colorado  Portland  ( 
Portland,    Colo.,    $1. 

Dewey  Portland  Ci 
Dewey.    Okla..    82c. 

Henry  Cowell  Lime  s 
at   B-ay  Point,  Cal.,  $1.40 

Inland  Portland  Ceme 


It    Co.. 


It    Han 


at  Mcta 


Falls,  Wash.,   $98. 


International  Portland  Cement  Co..  at 
Irvin,  Wash.,  $1.40. 

Tola  'Portland  Cement  Co.,  at  lola, 
Kans.,    89c. 


lit    Co., 


Lchig'h    Portland  Cen 
son   City,   Iowa,   $1. 

Ogden       Portland      Cement 
Bakers,   Utah,   $1.33. 

Pacific    Portland   Cement  Co., 
Tulenas.    Oal.,    $1.40. 

Santa    Cruz    Portland    Cenien 
Davenport,   Cal.,   $lj40. 

Portland    Cement    Co.,    of     I 
.Salt  Lake.  Utali,  $1.38. 

Southwestern    Portland    Cen 


El    Paso,    Te 


$1,50. 


at     Co., 


Standard  Portland  Cement  Corp.,  at 
.N'apa    Junction,    Oal.,    $1.'40. 

Superior  Portland  Cement  Co.,  at 
Concrete,    Wash.,    $1,50. 

Three  Forks  Portland  Cement  Co.,  at 
Trident.    Mont.,    $1.20. 

Union  Portland  Cement  Co..  at  Dev- 
il's  .Slide,    Utah,    $1.33. 

United    States    Portland    Cement    Co., 


at    Co 


Colo 


9'6c 


Universal  Portland  Cement  Co.,  at 
South  Chicago,  111.,  or  Buffington,  Ind., 
Ind.,    $1.0'6    in    sacks,   and    $1.04    in  bulk. 

Western  States  Portland  Cement  Co.. 
at    Independence,    Kans.,    96c. 

Steel    Barn,    Bolae    Project. 

The  following  Iblds  were  opened  by 
the  Reclamation  Service,  Boise,  Idaho, 
under  specification  No.  2i53.  for  fur- 
nishing steel  reinforcing  bars  for  the 
Boise    project,    Idaho: 

Bid  1.  Paul  J.  Kalman  Cd.,  Pioneer 
Building.  St.    Paul.    Minn. 

2.  Jones  &  Lockland  Steel  Co.,  440 
W.   Lake  street.  Chicago,   III. 

3.  Al  H.  Hoffman,  Wlmo  Supply  Co., 
Seattle,    Wash. 

4.  Inland  Steel  Co,  First  National 
Bank   Building.  Chicago,   III. 

Item  1.  18.500  pieces  %-in  plain  steel 
bars,  approximate  weight  490,000  lbs — 
•Bid    1,    I.3'3c;   2,    1.15c:   3,    1.2'c;   4,    1.25c. 

Unit,  including  freight  to  Boise — Bid 
1,   2.015c;   2.   1.97c;   3.   2.0'762c;  4,   1,935c. 

Total  including  freight — Bid  1,  $9,- 
873.50;  2,  $9,6-53;  3,  $10,173.72;  4,  $9,- 
481.50. 


Shipping 
Pittsburgh;   3,  Towai 
bor,   Ind. 

Time    first   car — Bl 
days:  4,   10  days. 

Second   car   to   foil 
2,   60  days;   4,  25  day 


Bid 


Chicago 


Alt 


ative   for 


2, 


ate- 


4,  1.3c 


rial — Bid   1,   1.33c;  2.   1.3c;  3,   1.2c 

Unit,    including    freight — Bid 
015c;  2,   2.02c:  3,  2.0767c:   4,   1. 985c. 

Total^Bld    1,    $9,873.50;    2,    $9,898:    3, 
$10,173.72;   4,   $9,726.60. 

.Shipping-  point — Same   as   for   Item   1. 

Time    first    car — Same    as    for    item    1. 

Time  second  car — Same  as  for  item  1. 


Canal  RequlsltlonH. 

Isthmian   Canal  Comimission   w: 
?all    for  bids   for    the   purchase 
illowing   supplies  and    material: 
-in  Venturl  meter,  complete,  wi 
cessories. 


I    12-in  Ven 

turi   meter,   co 

mplete,  with 

A  quantity  of  metal  case: 
ing   for  permanent  storeho' 

5  and  shelv- 

10   sets  creosoted   switch 
for    standard    No.    10      turn 
speolflcatlons. 

ties,    sawed 
out,    as    per 

50   sets   crei 
for    standard 

jsoted    switch 
No.     7     turnt 

ties,    sawed 
lut,     as     per 

specifications. 
SI)    vanadlui 
locomotives. 

Ti    steel    drlvii 

ng      springs 

A    quantity 
ments,    doors, 

at    frames,    : 
and    screens 

sash,       case- 
for    sama, 

quired  for  four  substations  in  accord- 
ance  with  specifications  and  drawings. 

Ornamental  ibronze  worlc  for  admin- 
istration building,  consisting  of  orna- 
mental 'bronze  and  elevator  fronts,  etc. 

A  numljer  of  cast  bronze  letters  for 
main  entrance  and  two  directory 
boards  at  main  entrance  of  adminis- 
tration fbuilding. 


.\l»l»roved    Projects. 

The  following  bills  bave  paseedibotii' 
houses  of  Congress  and  will  be  ap- 
proved  by   the    President: 

H.  R.  11316.  authorizing  tlie  con- 
struction of  a  bridge  and  apuroaohes 
thereto  on  the  Columbia  River  at  or 
near  Vancouver.  Wash.,  by  tlie  Mis- 
souri. Kansas  &  Te.\as  R.   K.  Co. 


AdiUllonal    Pier   at    Crlnlobal    Terminal. 

At  a  meeting  olf  the  hoard  of  direct- 
ors of  the  Panama  Railroad  Company, 
'held  in  New  York  City  on  December 
2i2.  the  construction  of  an  additional 
pier  in  the  dock  system  at  tlie  Cristo- 
bal terminal  was  a.ut'horized  at  a  cost 
of  appro.\imately  $1,100,000.  This  pier 
which  will  he  known  as  Pier  No.  7, 
will  be  of  about  the  same  size  as  pier 
No.  S  and.  although  there  will  pro'b- 
ably  be  some  modifications  as  to  de- 
tails, the  plans,  in  general,  will  con- 
form to  those  for  piers  Nos.  i8  and  9, 
now  nearing  completion.  Borings  on 
the  site  of  the  proposed  pier,  w.hloh 
will  be  separated  only  by  the  width  of 
the  slip  from  pier  No.  8,  directly  south, 
have  been  begun.  Mr.  T.  B.  Monnlche, 
formerly  designing  engineer  in  the  de- 
partment of  consti-uction  and  engineer- 
ing, in  charge  of  the  details  for  the 
emergency  dam,  was  transferred,  ef- 
fective Decem/ber  31,  1913,  to  the  Pan- 
ama Railroad  and  will  Jiave  diarge  of 
the  design  of  the  new  pier 

The  matter  of  abandoning  the  old 
Colon  docks  of  the  railroad  company 
on  or  about  January  1,  1919,  came  up 
at  the  directors'  meeting  on  Decemher 
22,  but  in  view  of  the  fact  that  it  will 
.be  12  months  or  more  before  dock  No. 
7  can  be  completed,  definite  action  was 
postponed   until   a  later   date. 
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ill. num.  I.;ill  room,  kitcliens  and  iliii-  I 
ing  room  will  occupy  the  second  floor. 
The  third  floor  will  be  arranged  for 
lodge  rooms.  Interior  finish  will  he  of 
pine  and  hardwood  with  maple  floor  in 
the  hall  room.  There  will  'be  steam 
heat  and  a  vacuum  cleaning  system, 
patent  store  fronts  and  marble  wain- 
scoting. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
being  prepared. 

ASTORIA.  ORE. — Association  'bulld- 
ing.  2  story  and  base,  brick,  }25,000. 
Architects.  McNaughton  &  Raymond. 
Title  and  Trust  Bldg.,  Portland.  Own- 
ers, Young  Men's  Christian  Association. 
Only  preliminary  plans  for  this  'build- 
ing have  heen  prepared,  and  the  ar- 
chitects state  that  construction  will 
not  be  started  until  sometime  in  July. 
Further  mention  will  be  made  of  the 
work.  Details  of  construction  are  not 
yet    settled. 

LiA  GRANDE,  ORE.  —  Association 
building,  3  story  and  hase.  hrick,  $28,- 
000.  Architect,  Milton  H.  Block,  La 
Grande.  Owners,  Young  Men's  Chris- 
tian Association.  The  building  will 
cover  a  considerable  ground  area,  the 
main  floor  containing  entrance,  busi- 
ness oflices,  class  rooms  and  audito- 
rium. Second  floor  will  be  arranged 
for  the  gymnasium  and  special  rooms. 
Seventeen  sleeping  i-ooms  will  occupy 
the  third  floor.  Basement  will  contain 
a  plunge  16  hy  40  feet,  locker  rooms, 
heating  system  and  social  hall.  Inte- 
rior will  toe  finished  in  pine.  There 
will  be  steam  heat  and  a  vacuum 
cleaning  system.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  hrlck. 
Plans  are  complete  and   figures  are  Ije- 

Contracts   Awarded. 

DALY  eiTT,  SAiN  MATEO  CO..  CAL 
—City  hall.  2  story  and  base,  $.5,970. 
Architects,  Smith  &  Stewart.  244  Kear- 
ny street,  S.  F.  Owners,  Daly  City. 
Contractor.  G.  J.  Dorrlng.  300  Willing- 
ton    street.    Daly    City.      Contract   price. 


Wednesday,    Febi 


IS,  I '.in 


—HALLS  &  SOCIETY  BLDGS— 


OAKLAND,  CAL.— Audilorium.  1  and 
•2  story  and  base.  Class  A  construc- 
Jion.  Cost  not  stated.  Supervising 
-Architect  J.  J.  Donovan.  Security  Bank 
Bldg..  Oakland.  Owners.  City  of  Oak- 
land. The  following  firms  have  applied 
for  plans  and  specifications  for  the 
work  on  the  Oakland  Municipal  Audi- 
torium. Bids  are  to  be  opened  on  Feb- 
ruary 2.6th.  Lewis  A.  Hicks  Co..  Foster- 
Vogt  Co.,  Williams  Bros.  &  Henderson, 
Sound  Construction  and  Engineering 
Co..  Van  'Sant-Houghton,  Clinton  Fire- 
proofing  Co.,  F.  Rolandi.  Newsom. 
Wold  &  Kohn,  L.  A.  Norris  Co.,  and  Mc- 
Laren   &    Petersen. 

LOS  ANGELES,  CAL.— Lodge  hall 
and  stores,  3  story  and  tbase.  ibrick. 
Cost  not  stated.  Architect.  J.  T.  Zel- 
ler,  Currier  Bldg..  L.  A.  Owners.  Ly- 
i<in  Swedish  Lodge,  Charles  B  Strolsee, 
2240  Wall  street,  chairman.  The  build- 
ing will  be  erected  at  tlie  corner  of 
ISth  and  Flower  streets,  covering  an 
area  of  52  feet  hy  154  feet.  There  will 
be  six  stores  on  the  first  floor  besides 
the  entrance  to  the  upper  floors.     Aud- 


library.  interior  flnisJi  will  be  <.t  jiine 
and  hardwood.  There  will  luc  slcara 
heat.  Exterior  of  the  hullding  will  be 
f^ced  with  pressed  brick.  Plans  have 
been  completed  and  received  the  ap- 
pi-oval  of  the  City  Council.  Bids 
be   called    for   at   once. 


HOSPITALS 

PORTLAND.  ORE.- Hospital,  5  story 
and  base,  reinforced  concrete,  $45,000. 
Architects,  Tourtellotte  &  Hummel. 
Rothchlld  Bldg..  Portland.  Owners,  The 
Emanuel  Lutheran  Hospital,  209  10th 
street.  The  'building  will  he  erected 
on  property  bounded  by  Commercial. 
Graham  and  45th  streets,  covering  an 
area  of  4'5  by  100  feet.  The  building 
is  to  be  the  first  unit  of  a  large  group 
which  will  cover  an  area  of  138  hy 
270    feet.      The    present    structure    will 


ntain 


ate    roor 
aternity 


rooms.      Constr 


HOTELS. 


OAKLAND,  CAL— Hotel,  7  s 
hase.  Class  B  construction.  $110,000 
-Architect.  C.  W.  Dickey.  Central  Banl 
Bldg..    Oakland.      Owner.    F.    W.    Bilger 
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several  baths.  Interior  will  be  fln 
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fronts,  steam  heat  and  a  hot  water  sya 
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with  reinforced  concrete  walls  and 
floors.  Interior  finish  will  be  of  pine 
and  hardwoods.  There  will  be  steam 
heat,  elevator  service  and  metal  win- 
dow sash  and  frames.  Exterior  of  the 
building  will  he  faced  with  light  gray 
pressed  brick.  Plans  are  being  pre- 
pared. 

R'OSEBURG.  'ORE.  —  Infirmary,  2 
story  and  base,  brick.  Cost  not  stated. 
Architect.  F.  C.  Flagler.  Roseburg. 
Owners.  City  of  Rosebui-g.  The  build- 
ing will  cover  an  area  of  5*6  by  60  feet. 
First  fioor  will  he  arranged  for  general 
office,  dining  room,  kitchen,  women's 
ward  and  two  sick  wards.  Upper  fioor 
will   contain   the   children's   ward     and 


epared  and  it  is  impossibl 
onstruction 
further  <plan 
are  made  more  information  will 
given. 

LOS  ANGELES,   CAiL. — Hotel,   4   stol 
and  base.      Class  C  construction, 
not  stated.   Architects,   Walker  &  Vaw^ 
ter,   Hibernian    Bldg.,   L.   A.     Own( 
F.    Hill.      The   building   will   he    ei 
at    the    northwest    corner    of    6tli 
Wall  streets,  having  a  frontage  o 
street    of   70    feet   and    120    feet   o 
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stores  and  the  hotel  Whhy. 
floors  will  be  arranged  for  a  t 
110  guest  rooms  and  4.0  baths, 
rior  .finish  will  be  of  pine  and  re 
Plans  provide  for  steam  heat,  elevator 
service,  hot  water  supply  and  vacuum 
cleaning.  There  will  be  metal  window 
3as.h  and  frames  and  metal  lath  and 
plaster    partitions.       Bath    rooms       will 


ha 


tile 


floors.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Marble 
and  tile  will  be  used  In  the  stores  and 
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lobby.     Plans  are  lieing  prepared.   Bids 
will  be  called  for  shortly. 

MXS  ANGEIL.EB,  CAU— Hotel.  3  story 
and  base.  Class  C  construction.  S60,- 
oiiO.  Architect,  Leonard  L.  Jones.  H.  W. 
llellman  Bldg.,  L.  A,  Owner,  Louis 
Nordlinger  and  W,  W.  Paden.  The 
building  will  be  erected  on  Flower 
street  between  3rd  and  Ith  streets, 
covering  an  area  of  SO  by  150  feet. 
Entire  building  will  be  occupied  by  the 
hotel.  Plans  provide  for  a  total  of  120 
guest  rooms  and  60  baths.  Interior 
will  be  finished  in  pine  and  hardwood. 
There  will  be  steam  heat,  hot  water 
supply  and  vacuum  cleaning  system. 
Hath  rooms  will  h«ve  composition 
Hoars  and  tile  wainscot.  Exterior  of 
the  building  will  "be  faced  with  pressed 
l)rick.  Plans  are  now  practically  com- 
plete and   flgures   will   be  called   tor  at 

IjOS  ANGBLES,  CAU — Hotel,  3  story 
and  base.  Class  C  construction,  $45,- 
11(10.  Architects,  Mayberry  &  Parker, 
Pacific  Electric  Bldg..  L.  A.  Owner, 
Mrs.  Squires.  The  building  will  be 
erected  on  Wilde  street  near  Central 
..venue,  covering  an  area  of  110  by  125 
ficl.  There  will  be  a  total  of  135 
.^utst  rooms  with  private  and  public 
liaths.  Plans  provide  for  steam  heat. 
:i  hot  water  supply  and  vacuum  clean- 
ing. There  will  be  metal  window  sash 
and  frames.  Interior  will  be  finished 
in  pine.  Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Bids  will  be  taken  from 
contractors  who  can  finance  tlie  proj- 
ect either  wholly  or  In  part.  Worltlng 
drawings  have  been  completed. 

WAN  FRANCrSCO— Hotel.  6  story  and 
I  ise.  Class  B  construction.  Cost  not 
.-tated.  Architect,  Henry  H.  Meyers, 
Kobl  Bldg.,  S.  F.  Owners,  Hyman 
Instate.  The  building  will  be  erected 
at  the  southwest  corner  of  Eddy  and 
Taylor  streets  and  will  cover  a  full 
Fifty  Vara  lot.  There  will  ,be  several 
.-tores  -besides  the  hotel  lobby  and 
entiance  on  the  first  floor.  Upper  floors 
will  contain  in  the  neighborhood  of 
^  200  guest  rooms,  a  large  percentage  of 
'  which  will  have  private  baths.  There 
will  be  a  complete  steel  frame  and 
exterior  walls  of  brick  faced  with 
pressed  brick.  Interior  finish  will  be 
"f  pine  and  hardwood.  Metal  lath  and 
plaster  Interior  partitions  and  metal 
iiindow  sash  and  frames  are  specified. 
i'lans  provide   for   steam   heat,   elevator 

P        system    and    special    electric    work.    Or- 

I         namental    plaster    will    also      be      used. 

Bath   rooms  will  have  tile  wainscot  and 

composition   floors.     Plans  are   complete 

and    figures   are   being   taken. 

O.^KIjAND,  OAU— Hotel,  2  story  and 
base,  frame.  Cost  not  stated.  Archi- 
tect, none.  Owner,  Ben  O.  Johnson, 
20H  East  30th  street,  Oakland.  The 
Iniilding  will  be  erected  on  the  west 
side  of  San  .Pablo  avenue  north  of  27th 
-street.  There  will  be  one  store  on  the 
first  floor  and  a  number  of  single  rooms 
-ind  baths  on  the  second  floor.  Interior 
hnish  will  be  of  pine  and  redwood. 
Tiiere  will  be  a  hot  water  system. 
Hath  rooms  will  have  tile  wainscot  and 
imposition  floors.  Exterior  of  the 
luildlng  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
in  the  hands  of  the  owner  wbn  will  do 
I  lie  work  by  Day  Labor. 

SACRAMENTO,  CAL — Hotel  addition. 
1,  storv  and  base.  Class  B  construction. 


BUILDING    AND    INDUSTRIAL   NEWS. 

Cost  not  stated.  Architect,  E,  C.  Hem- 
mings,  Sacramento.  Owner,  Mrs.  Nettie 
Evans,  owner  of  the  L.and  Hotel.  The 
Land  Hotel  on  K  street  Is  to  have  a 
new  addition  of  six  stories  erected  in 
the  rear  of  the  present  building.  Only 
preliminary  sketches  have  been  pre- 
pared and  details  of  construction  have 
not  been  made  public.  Further  mention 
will  be  made  of  the  work  as  the  plans 
progress. 

SEATTLE,  WASH.— Hotel,  5  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, John  Graham,  Lyon  Bldg.,  Se- 
attle, Owner,  P.  J.  Murphy.  The  build- 
ing will  be  erected  on  6th  avenue,  be- 
tween Main  and  Jackson  streets,  and 
will  cover  an  area  of  60  by  120  feet. 
There  will  be  a  total  of  135  rooms  and 
a  number  of  public  baths.  Interior  will 
be  finished  in  pine.  There  will  be  steam 
heat  and  a  hot  water  system.  Bath 
rooms  will  have  composition  floors. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
are  complete  and  figures  are  being 
taken. 


RESIDENCES. 


Contracts    Awarded. 

LOS  ANGELES.  CAL.  —  Hotel.  12 
story  and  base.  Class  A  construction. 
»300,000.  Architect,  Charles  Gordon, 
Los  Angeles  Investment  Bldg..  L.  A. 
Owner.    Verne    i..    Carter,      Contractors. 


Out 
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Nuys  Bldg  ,  L. 
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ct  price.  $300,- 


LIBRARIES. 

PALO  ALTO,  SANTA  CLARA  CO., 
CAL,— Library,  2  story  and  base.  Class 
A  construction.  Cost  not  stated.  Ar- 
chitects. Bakewell  &  Brown.  251  Kear- 
ny street.  S.  F.  Owners.  Leland  Stan- 
ford, Jr.,  University,  Architects,  Bake- 
well  &  Brown  are  working  on  prelim- 
inary plans  for  the  net^'  library  build- 
ing which  Is  to  ,be  erected  at  Palo  Alto 
for  the  Leland  Stanford  University.  The 
library  Is  to  form  the  central  building 
of  the  proposed  new  quadrangle  and 
will  be  located  midway  between  Enclna 
Hall  and  the  present  quadrangle.  Con- 
struction will  be  of  the  Class  A  type 
throughout,  the  design  being  similar  to 
that  of  the  present  library  building. 
Librarian  George  T.  Clark  of  Stanford 
University  lias  outlined  to  the  archi- 
tects the  requirements  of  the  building 
and  these  plans  show  a  two-story 
structure  with  the  main  reading  room 
occuiiying  the  second  floor.  Tlie  sys- 
tem planned  will  be  what  Is  known  as 
a  general  li'hrary  as  opposed  to  the  de- 
partmental   system    now    In    use   at   the 


Unl 


ilty. 


COALINGA,  FRESNO  CO..  CAL.— Ll- 
l.'rary,  2  story  and  base,  reinforced  con- 
crete. $20,000.  Architects.  Swartz. 
Hotchklns  &  Swartz,  Rowell  Bldg., 
Fresno,  Owners,  Coallnga  Union  High 
School  .Library  District,  The  building 
will  be  designed  In  the  classic  style 
and  will  be  of  semi-fireproof  construc- 
tion.     Interior    will    provide    two    read- 


ock 


libr 


fice  and  stoi-age  room.  Pine  and  hard- 
wood trim  and  maple  floors  will  be 
used.  There  will  be  a  central  heating 
system  and  vacuum  cleaning.  Exterior 
of  tlie  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  ,wlll  be  opened  on  February 
2Sth.  Plans  and  specifications  can  be 
secured   from   the   architects. 


SAN  PRANCISOO— Residence,  2  story 
and  base,  frame.  $3,000.  Architect, 
Henry  W.  Jansen,  53C  27111  avenue.  S. 
F.  Owner.  Frank  Lapham.  520  15th 
avenue.  The  dwelling  haa  been  de- 
signed for  a  six-room  house  with  bath 
and  will  be  erected  on  USth  avenue 
near  Anza.  Interior  finish  will  be  of 
pine  audi  redwood  with  hardwood  floors 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  a  large 
open  flre  place  and  tile  mantel.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  will  have  composi- 
tion floor  and  tile  wainscot.  Exterior 
of  the  dwelling  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  comiplete  and  work 
will  be  done  by  Day  Labor. 

SAN  PRANCISOO^ResIdence,  2  story 
and  base,  frame.  $10,000.  Architect.  Al- 
bert Farr.  Foxcroft  Bldg..  S.  F.  Own- 
ers. H.  B.  and  L  D  Allen.  128  Sutter 
street.  S  F.  The  dwelling  will  be 
erected  on  the  west  side  of  Stb  avenue 
near  Lawton.  and  has  'been  designed 
to  contain  ten  rooms,  baths  and  sleep- 
ing porch.  Interior  will  be  finished 
In  pine  and  redwood.  Oak  floors  will 
he  used  in  the  principal  rooms.  Plans 
provide  for  furnace  beat  and  open  fii-e 
places.  Mantels  will  be  of  tile  and 
brick.  Automatic  water  heaters  will 
be  Installed.  Bath  rooms  will  have 
composition  floors  and  tile  'wainscot. 
Exterior  of  the  liouse  will  be  covered 
with  cement  plaster  on  metal  lath.  A 
brick  veneer  base  win  also  be  used. 
Plans  arc  complete  and  in  the  hands  o't 
the  owners  who  will  do  the  work  by 
Day  Labor.  All  materials  are  now  be- 
ing   purchased. 

SAN  FIRANCrSCX) — Residence.  2  story 
and  base.  frame.  $9,000.  Architects. 
Ooxbead  &  Coxhead.  Hearst  Bldg..  S. 
P.  Owner.  Dr.  Henry  Giblhons.  This 
dwelling  will  be  erected  on  Pacific 
avenue,  and  has  been  designed  for  an 
eight-room  house  with  all  modern  con- 
veniences Interior  finish  will  be  of 
pine  and  hardwood.  Oak  floors  will 
be  used  In  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  An  automatic  water  heater  will 
be  installed.  Bath  room  will  bave  tile 
floors  and  wainscot.  Special  rooms  on 
the  ground  floor  will  be  fitted  up  for 
the  doctor's  home  office.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  now  being 
taken. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
$1,500.  Architect,  Olln  S.  Grove,  2911 
Telegraph  avenue,  Berkeley.  Owner, 
J.  R.  BIrod.  The  dwelling  has  been 
designed  for  a  seven-room  house  with 
bath  and  sleeping  porch,  and  will  be 
erected  In  Berkeley  Highlands.  Inte- 
rior finish  will  be  of  pine,  redwood  and 
hardwood  veneer.  Oak  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  An  automatic  water 
heater  will  be  installed.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
Exterior  of  the  bouse  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
now  being  taken   by   the  architect. 

OAKLAND,   CAL.— Residence,   2  story 


18     , 

and  base,  frame.  J3,000.  Architect,  John 
Carlson.  Bacon  Bldg..  Oakland.  Own- 
er, J.  E,  Hancock.  The  dwelling  wUl 
be  erected  on  east  13th  avenue,  and 
iias  been  designed  for  an  eight-TOom 
dwelling  with  ■bath  Interior  will  Ibe 
finished  in  pine  and  redwood  through- 
out. Some  oak  floors  will  be  used. 
There  will  be  open  fire  places  and  tile 
mantels.  Bath  rooms  will  have  com- 
position floor  and  tile  wainscot.  There 
will  tie  furnace  heat.  An  automatic 
water  heater  will  also  be  installed. 
Tile  wainscot  will  be  used  in  the 
kitchen.  Exterior  of  the  dwelling  will 
'be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  nearly  complete 
and  the  work  will  be  done  by  Day 
Labor. 

OAKL.AJJD,  CAL. — Residence,  2  story 
and  base,  frame,  $3,300.  Architect, 
none.  Owner,  B.  W.  Woodward,  2645 
l'3th  avenue,  Oakland.  The  dwelling 
will  contain  seven  rooms,  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  with  some  elm  panels  and  oak 
floors.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile.  Tile  wainscot  and  composi- 
tion floor  will  be  used  in  the  bath  room. 
An  automatic  water  heater  will  be  in- 
stalled. BMerior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  in  the  hands  of  the 
owner  and  the  work  will  be  done  by 
Day  Labor.  All  materials  are  now  be- 
ing Tjurchased. 

OAKLAND,  CAL. — Residence,  2  story 
and  ibase.  frame.  Cost  not  stated.  Ar- 
chitect, Charles  W.  McCall,  Central 
Bank  Bldg..  Oakland.  Owner.  Dr.  iSlian- 
non.  The  house  will  be  erected  in 
EJast  Piedmont  Heights,  and  has  been 
designed  for  an  eight-room  dwelling 
with  bath  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood   veneer.      Oak    floors   will   be   used 
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•for  furnace  heat,  open  fire  places  and 
automatic  water  heaters.  Mantels  will 
be  of  tile  and  brick.  Batli  room  will 
have  composition  fioor  and  tile  wain- 
scot. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  nearly  complete  and 
figures   will    be   called    tor   shortly. 

OAKLAND.  CAL. — Residence,  2  story 
and  base,  frame,  (6,000.  Architect, 
Charles  W.  McCall.  Central  Bank  Bldg., 
Oakland.  Owner.  H.  H.  Jewett.  The 
dwelling  will  be  erected  on  Euclid 
avenue,  and  has  'been  designed  for  an 
eight-room  house  with  bath  and  sleep- 
ing porch.  Interior  will  be  ifinislied  in 
pine  and  redwood  with  some  elm  pan- 
els in  the  living  and  dining  rooms.  Oak 
flckors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  An  automatic  water 
heater  will  be  installed.  Batli  room 
will  have  tile  wainscot  and  a  compo- 
sition floor.  Exterior  of  the  house  will 
he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
now    out    for    figures. 

SAiN  JOSE,  SANTA  CLARA  CO..  CAL. 
— Cottages,  1  story  and  base,  frame. 
Cost  not  stated.  Architect,  none.  Tlie 
fallowing  Day  Lab'Or  jobs  are  repO'rted 
as  a'bout  to  the  started  in  San  Jose: 
Frank  Vito,  northwest  corner  of  Oak 
and  State  streets,  1  story  frame  cot- 
tage, Jl,20fl:  J.  F.  Ralston,  TOO  Miller 
street,  1  story  frame  cottage,  $1,200, 
and  A.  L.  Campton,  .i47  North  17th 
street,   1    story   frame  cottage,   $2,500, 
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SAOIAMBNTO.  CAL. — Residences,  1  ' 
story,  frame.  Cost  not  stated.  Archi-  i 
tect,  none.  The  following  Day  Laboi 
jobs  are  reported  as  about  to  'be  start- 
ed in  Sacramento:  George  E.  J.  WIllU 
40th  street,  4  room  frame  cottage.  $1,- 
OOO:  P.  G.  ICikle,  Soth  street,  addition 
to     residence.     $1,000;       L,     F.    Schwilk 


Wedn 
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18.  1914. 


20'21 


Jth 


alte 


residence,  $1,300,  and  William  Welsker, 
1714  30th  street,  5  i-oom  frame  cottage, 
$1,900. 

SA'N  FRJANCrSCO— Residence.  2  story 
and  base,  frame,  $4,500.  Architects, 
Fabre  &  Bearwald,  Merchants'  Ex- 
change Bldg..  S.  F.  Owner,  Artliur  El- 
vin,  31834  23rd  street.  The  dwelling  will 
be  erected  in  Forest  Hill,  and  has  been 
designed  for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwood.  Oak 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Bath  room  and  kitchen 
will  have  tile  wainscot.  An  automatic 
water  heater  will  be  Installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  wbo  will  do  the  woi-k  by 
Day   Labor. 

SAN  FRANCISCO— Residence.  2  story 
and  base.  frame,  $3,000.  Architect, 
none.  Owner,  Mary  H.  McGafflgan,  4S2 
2nd  avenue,  B.  F.  The  house  has  been 
designed  for  a  six-room  dwelling  with 
bath,  and  will  be  erected  on  Anza  east 
of  2nd  avenue.  Interior  finish  will  be 
largely  of  pine  and  redwood.  Oak 
floors  will  be  used  in  the  living  room 
and  dining  room.  There  will  be  an 
open  fire  place  and  brick  mantel.  Tile 
wainscot  and  com'positlon  floor  will  be 
used  in  the  bath  room.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor.  All  ma- 
terials  are   now  being   purchased. 

OAKLAND,  CAL. — Residence.  2  story, 
attic  and  base,  frame,  $12,000.  Archi- 
tect.  David  C.  Coleman.  Merchants'  Na- 
tional Bank  Bldg.,  S.  F.  Owner's  name 
withheld.  The  dwelling  will  be  erect- 
ed in  Linda  Vista,  and  has  been  de- 
signed for  a  ten-room  house  with  three 
baths  and  sleeping  porches.  Interior 
finish  will  be  of  pine,  redwood,  hard- 
woods and  white  enamel.  Oak  fioors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick 
and  tile.  Automatic  water  heaters  will 
be  installed.  Bath  rooms  will  be  fln- 
islied  in  tile  and  will  he  equipped  with 
showers.  Exterior  of  the  dwelling  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are   being  taken. 

BERKELEY,  ALAMEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame, 
$5,000.  Architect,  none.  Owner,  Mrs. 
H.  H.  Brown.  The  dwelling  will  be 
erected  in  the  Thousand  'Oaks  Tract, 
and  has  been  designed  for  an  eight- 
room  dwelling  with  bath  and  sleeping 
porch.  Interior  will  'be  finished  in  pine 
and  redwood  with  some  hard^'ood  pan- 
els and  oak  floors.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  An  automatic  water  heater  will 
be  Installed.  Exterior  of  the  dwelling 
will    be    covered    with    cement    plaster 


on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor,  Materials  are 
now    being    purchased. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame. 
Cost  not  ptated.  Architect,  Olin  S. 
Grove,  2911  Telegraph  avenue,  Berke- 
ley. Owner,  Mrs.  Mitchell.  The  dwell- 
ing will  be  erected  on  Elvarado  Road, 
and  has  lieen  designed  tor  a  seven- 
room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  Plans  provide  for 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Bath 
room  will  have  composition  floor  and 
tile  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  now  'being 
taken. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame, 
$3,750.  Architects,  Patrick-Nelson  Co., 
20'11  Shattuck  avenue,  Berkeley.  Own- 
er, F.  A.  Brown.  Tile  house  will  be 
erected  In  Cragmont  jind  has  been  de- 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine,  redwood  and  hard- 
wood veneer.  Oak  floors  will  be  used 
in  the  principal  rooms.  Tliere  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  will  have  tile  wainscot  and 
composition  floor.  Exterior  will  be 
covered  with  shingles.  Plans  are  com- 
plete and  tlie  work  will  be  done  by 
Day    Labor. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame.  $2,500.  Architect, 
none.  Owner.  M.  F.  Nolan,  228  Noe 
street.  S.  F.  The  dwelling  will  be 
erected  on  22nd  avenue  north  of  Cle- 
ment, and  has  been  designed  for  a  six- 
ronm  house  with  bath  Interior  finish 
will  be  largely  of  pine  witli  some  red- 
wood. Oak  floors  will  be  used  in  the 
principal  rooms.  There  will  be  a  large 
open  fire  place  with  a  tile  mantel  In  the 
living  room.  Bath  room  will  have 
composition  floor  and  tile  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
•and  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  All  mate- 
rials are  now  being  purchased. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame.  $10,- 
000.  Architect,  Charles  H.  Bebb,  Denny 
Bldg..  Seattle.  Owner.  Mrs.  Annie  H. 
Lewis.  The  dwelling  will  be  erected 
in  the  Claremont  Tract  and  has  been 
designed  for  a  ten-room  house  with 
three  baths  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine,  redwood, 
hardwood  veneer  and  white  enamel. 
Oak  floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Bath  rooms  will  be 
finished  in  tile  and  will  have  composi- 
tion floors.  Automatic  water  heaters 
are  specified.  Exterior  of  the  house 
will  be  covered  with  shakes.  Plans  are 
complete  and  In  the  hands  of  the  own- 
er who  Is  now  taking  figures  on  the 
work. 
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WATER  SYSTEMS. 
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City  Bngineei 
City  of  Sacramento.  Plans  have  been 
approved  for  tlie  purcliase  of  consid- 
erable cast  Iron  water  pipe,  which  Is 
to  be  delivered  f.  o.  b.  corporation 
yards,  Sacramento.  Bids  will  "be  open- 
ed on  February  19th.  The  following 
cjuantities  and  ;sizes  are  called  tor  in 
the  specifications:  3,500  feet  of  G-incIi 
pi'pe  and  1,000  feet  of  S-inch  pipe.  An 
offlcial  proposal  appears  In  another 
column  of  this  issue. 

SAX  JIATBO  COUN'TY,  CAL. — Bo.t 
culvert,  reinforced  concrete.  Cost  not 
stated.  Engineer.  County  Surveyor, 
Redwood  City.  Owners,  San  Mateo 
County.  Plans  are  complete  and  fig- 
ures will  be  opened  on  .March  2nd  tor 
constructing  a  reinforced  concrete  cul- 
vert over  the  Canyada  Road  near 
Woodside.  Plans  and  speciflcations 
can  'be  secured  from  the  County  Sur- 
veyor.     An    official    proposal   appears    in 


OtlH 


of   thii 


SCHOOLS. 


VE.N'ICB.  LOS  AXGELES  CO.,  CAL.- 
School  group.  4,  1  and  2  story,  brie 
and  concrete,  $130,000.  Architects,  ( 
H.  Russell  Co.,  Union  league  Bldg 
L,  A.  Owners,  City  of  Venice.  Th 
group  will  consist  of  the  Adminlstra 
lion  building.  Science  building.  House 
hold  Arts  building  and  .Manual  Train 
Ing  building.  The  style  of  archltectur 
will  be  I^ombardic  Italian.     The  Admin 
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SAN  PRAMCISCO — School.  3  story 
and  base,  seml^-fireproof  construction. 
Cost  not  stated.  Architect.  City  De- 
partment of  Architecture.  Temporary. 
City  Hill  Bldg..  S.  P.  Owners.  City  and 
County  of  San  Francisco.  The  follow- 
ing   firms    submitted     the    lowest    figure 


for 


of    the    Wa 


School    at    the   la 


5hlng- 
rieeting 
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of  the  Board  of  Public  \V.orks:  Gen- 
eral construction,  Frank  .M.  Garden  Co., 
$04,544:  general  construction.  Prop,  (2) 
Heckenroth  &  Schell,  $54,910;  heating 
and  ventilating.  H.  Lawson  &  Co.,  $2,- 
985:  electric  work.  Butte  Electric  and 
Engineering  Oo..  $2,OS0:  plumbing, 
Alex,  Colman,  $4,746.  No  contracts 
have  yet  been  awarded.  A  complete 
list  of  these  figures  will  he  found  un- 
der  the   heading   of   San    Francisco. 

.SACRA.MB.NTO.  CAL.— School,  2  story 
and  base,  reinforced  concrete,  $200,000. 
Architects,  Shea  &  Lofquist,  Bankers' 
Investment  Bldg.,  S.  F.  Owners,  Sac- 
ramento School  District.  The  opening 
date  for  figures  on  the  building  which 
is  to  be  erected  from  plans  by  Shea  & 
Lofquist  has  'been  postponed  until 
March    6th. 

BISHOP,  INYO  CO.,  CAL,— School.  2 
story  and  base,  reinforced  concrete, 
$30,000.  Architect.  G.  B.  Clement.  Bish- 
op. Owners,  Bishop  School  District. 
Plans  for  the  building  to  be  erected  in 
the  Bishop  District  have  been  com- 
pleted and  a-pproved  and  are  now  out 
tor  figures.  The  structure  will  be  prac- 
tically fireproof,  and  will  contain  eight 
class  rooms,  assembly  hall  and  prin- 
cipal's office.  Interior  finish  will  be  of 
pine.      .Maple   floors   will    he   used    in    the 
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Contracts   Anarded. 

DOS  ANGELES,  CAL— Orphans  home. 
2  story  and  base,  reinforced  concrete, 
JoO.OOO.  Architect,  I.  H.  .Seehorn,  328 
'South  Clay  street.  L.  A.  Owners,  .Mis- 
sionary Sisters  of  the  Sacred  Heart. 
Contractor,  S.  Solano,  1770  North  Main 
street,    L.    A.      Contract   price,    $50,000. 

BAKERSFIELD.  KDRN  CO..  C.-iL.— 
School.  1  story  and  base,  brick  and  con- 
crete, $23,000.  Architect.  O.  L.  Clark. 
Brower  Bldg..  Bakersfleld.  Owners, 
Bakersfield  School  District.  Contrac- 
tor. .M.  T.  Kean.  Bakersfleld.  Contract 
price.  $17,980.  Note:  This  Is  the  build- 
abandoned  by  Contrac- 


F.  J.  An 


veg. 


STORES. 

LOS  ANGELES.  CAL.— Stores  al 
lofts,  8  story  and  base.  Class  A  co: 
struction.  Cost  not  stated.  Arch 
tects.  Morgan.  Walls  &  Jlorgan.  V: 
Nuys  Bldg,.  L.  A.  Owner,  .S.  K.  Llndle 
H.  W.  Hellnian  Bldg.  This  structu 
will  be  erected  on  West   Fourth   stret 


adjo 


the 


frc 


rant  'buildin 
of   90   feet 


and 
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Plans  1 
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Ing  will  be  faced  with  cement  plasl 
and  pressed  lirick.  Interior  finish  w 
le  of  pine  throughout.  There  will 
sidewalk  doors,  lifts  .ind  lights.  Pla 
are  now  being  prepared.  Figui-es  w 
be  called  for  as  soon  as  working  dra 
Ings   can    be   completed. 


V.   U   Irish,  Lents 


THEATRES. 


.MiODK'STO,  STANISLAUS  CO.,  CAL  — 
Theatre,  2  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Architect. 
John  J.  Foley,  4i6  Kearny  street,  S.  F. 
Owner,  Mr,  Messenger  The  building 
will  be  erected  on  the  site  of  the  struc- 
tuie  recently  , destroyed  by  fire  and  will 
be  designed  to  contain  a  large  main 
auditorium,  gallery  and  stage.  Con- 
struction will  be  practically  fireproof 
with  reinforced  concrete  walls  and 
floors.  Interior  will  'be  finished  in  pine 
and  ornamental  plaster.  There  will  be 
a  central  heating  system,  metal  trim 
and  modern  system  of  ventilating.  Ex- 
terior of  the  building  will  be  faced  with 
cement  plaster.  Plana  are  now  being 
prepared. 

TACOMA,  WASH.— Theatre,  2  story 
and  base,  reinforced  concrete,  $100,000. 
Architect.  jR.  E.  Borhok,  Savage-Sco- 
flcUl  Bldg,,  Tacoma.  Owner.  Eugene 
Levy.  The  building  will  adjoin  the 
present  Tacoma  Theatre  and  is  to  'be 
fireproof  throughout.  There  will  be  a 
main  ^auOitorium  and  two  galleries.  In- 
terior   will    be    finished    in    pine,    metal 


ntal      pla 
;,  a  mode 


The 


will  be  steam 
ventilating  and  vacuum  cleaning.  .Com- 
plete stage  egui'pment  will  be  installed. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  to  'be 
completed  so  that  work  may  be  started 
by    early    spring. 
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forms  of  proposals,  prepared  and  fur- 
nished by  the  City,  through  the  Su- 
pervising Architect,  and  shall  be  en- 
closed in  sealed  envelopes,  endorsed 
"Bid  for  Auditorium,"  addressed  to  the 
Council  and  deposited  by  the  bidder,  or 
his  agent,  with  said  Council  while  in 
session,  between  II  o*elock  A.  M.  nnd 
12  o'clock,  Noon,  Pacific  lime,  00  the 
'Mth  day  of  Pebruorj-,  ll>14,  in  tlie  room 
a!  the  Council  In  the  City  Hall,  Four- 
teenth and  Washington  streets,  O'ak- 
land.  and  at  the  expiration  of  the  time 
named  the  bids  will  be  opened,  exam- 
ined and  puibllcly  declared  in  open   ses- 
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10-%  of  the  a«gregate  amount  of  th< 
proposal.  Said  check  shall  be  forfeit- 
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the 


quired  'by    the   Charter    of   the   City   of 


20 

rkiklnml.  within  twenty  days  after  re- 
ceiving notice  of  award. 

Tiie  contractor  will  be  required  to 
begin  work  within  Ave  (5)  days  from 
the  execution  of  tlie  contract— unless 
otherwise  notltled  in  writing  tiy  the 
owner  or  architect— and  to  fully  com- 
plete tile  entire  work  in  accordance 
witii  tile  requirements  of  the  agree- 
ment, plans  drawings  and  specifica- 
tions prepared  tiierefor  to  the  entire 
satisfaction  of  tlie  Commissioner  of 
Puibllo  Works  and  the  Council  on  or  be- 
fore one  hundred  ten  (110)  working 
davs  from  and  after  the  beginning  of 
the    work. 

After  the  award  and  upon  the  exe- 
cution of  the  agreement,  tlie  contrac- 
tor sliall  at  tlie  same  time  execute  to 
t'he  City  of  Oakland  and  deliver  to  the 
Auditor  a  bond  guaranteeing  to  the 
City  the  faithful  performance  of  the 
contract,    an"    ' 


ed  In  the  agreement.  He 
shall  likewise  execute  and  deliver  at 
the  same  time  anotiier  and  separate 
bond  to  protect  anv  and  all  persons 
performing    latoor    upon    or    furnishing 


per  centum   ('.iO%)   of  the  amount  named 
in    said    agreement. 

All  information  relative  to  the  re- 
quirements for  'bidding,  and  all  direc- 
tions necessary  to  explain  and  make 
definite  any  provisions  of  the  specifi- 
cations or  drawings  will  be  given  .by 
the  Supervising  Architect  upon  appli- 
cation   at  his   office. 

The  right  is  reserved  to  tlie  Council 
In  accordance  with  the  provisions  of 
the  Charter  of  the  City  of  Oakland,  to 
reject   anv  or   all    bids   submitted. 

PRANK  M.  .'JMITH.  Cltv  Clerk. 
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oations  prepared  by  Swartz,  Hotchkiii 
&  Swartz.  arcliitects.  which  plans  and 
the  Board  of  Trustees,  and  a  copy  of 
'Which  are  on  file  with  the  Clerk  of  the 


PROPOSALS     FOR     CANAL     SUPPLIES. 

CANAL  CIRCtUjAR  S26— Proposals 
for  Sand  Blast  Equipment.  Galvanized 
Sheet  Steel.  Steel  cable.  Chain.  Wire. 
Bolts.  Plate  Washers.  Sheet  Brass. 
Sheet  Copper.  iBronze  Bars.  Brass  Tub- 
ing. Copper  Tubing.  Brass  Unions. 
Sheet  Zinc.  Solder.  Shovels,  Hammers. 
Hinges.  Wiieeitoarrows.  Corn  Brooms, 
L.ife  Preservers.  Hose.  Manila  Rope. 
Mlagnesla  Pipe  Covering.  Paving  Brick. 
Fire  Oay  and  Lam,plilack. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  general  purchasing  officer.  Istb- 
mdan  Canal  Commission.  Washington. 
D.  C  until  1»I30  n.  in.  February  21. 
1»14,  8.t  which  time  they  will  be  opened 
in  public,  for  furniahing  the  a.hove 
mentioned  articles.  Blanks  and  gen- 
eral information  relating  to  this  cir- 
cular   (No.    S26)    mav   be    obtained    from 


street,  Slan  Francisco,  Cai.-.  also  from 
the  U.  S.  engineer  offices  in  the  follow- 
ing cities:  Seattle.  Wash.:  L.os  Ange- 
les. Cai.  F.  C.  BOOGS.  major,  corps  of 
engineers.  XT.  S.  army,  general  pur- 
chasing officer 


BUILDING  —  Sealed  proposals  in- 
dorsed "Proposals  for  One  Magazine 
Building"  will  .be  received  at  the  bu- 
reau of  yards  and  docks.  Navy  Depart- 
ment. Wasliington.  D-  C  until  11 
o'clock  n.  111.  March  7,  11(14,  and  tlien 
and  there  publicly  opened,  for  one 
lirlck  and  concrete  magazine  with 
structural  steel  root  framing  at  the 
navy  yard,  .Mare  Island.  Cai.  Esti- 
mated'cost.  $12.0-00,  Pl-an.s  and  speci- 
fications   can    be    obtained    on    appiica- 


named.       H.    R. 


dant    of    tlie    nav,     . 
STANFORD,    chief    of  bur 

« 

NOTICE  TO   C<HVTR,\CTORS. 

THE  BOARD  OF  TRUSTEES  of  Hie 
Coalinga  Union  High  '.School  Library 
District  will  receive  sealed  proposals 
up  to.  5iut  not  later  Mian.  1.30  o'clock 
l>.  ill.  on  the  2Sth  dnj-  of  Feiiranrj-.  Irtl4, 
for  the  construction  of  a  Library  Build- 
ing to  be  erected  upon  a  tract  of  land 
owned  by  the  said  Liibmry  District, 
situated  In  the  Town  of  Coalinga. 
cpeci'li'  ilions  have  lieen  adopted  by 
Countv    nf    Fresno.    Slate    of   California. 

The' laid  building  Is  to  he  construct- 
ed  according  to   the  plans  and   specifl- 


the 

(»1 

^    bank,    made    payalble 

Coalinga  Union  High  School  Library 
District  as  a  guarantee  that  the  person 
whose  bid  is  accepted,  will  within  ten 
days  after  the  acceptance  of  the  bid 
and  the  awarding  of  tlie  contract,  exe- 
cute a  contract  for  the  construction  of 
the  building  and  give  approved  bonds 
for  the  faithful  and  complete  perform- 
ance of  the  contract  as  required  by 
law. 

Separate  bids  will  be  received  for 
tlie  comlilete  installation  of  the  .heat- 
ing system  which  bids  must  be  accom- 
panied hv  a  rertiheil  .lieclc  in  the 
amount  r.f  Twn    I .Im.i    Ii,, liars   ($200) 


Plans, 
osal  ai 
had    fron 


of 


ly  be 
el.  Oerk  of 
the  Board  of  Trustees  of  the  Coalinga 
Union  Hi^h  .School  Library  District. 
No,  169  East  C  street,  Coalinga,  Cali- 
fornia, or  from  the  architects,  room 
619   Rowell   Building,    Fresno. 

Tile    Board    reserves   the   right 
ject   any  and  all   bid: 


CI 


thout 
.MRS.    R.    L.    PEETjER. 

of    the 

Coalinga    Union    High    School   Library 
District. 


PROPOS-\LS    FOR    TIMBER, 


TIMiBER — U.  S.  Engineer  Oflice.  Du- 
luth.  Minn.— Sealed  proposals  for  fir 
timJier  will  be  received  at  this  office 
until  12  o'clock,  noon,  Februnry  26, 
1814,  and  then  publicly  opened.  In- 
formation on  application  to  this  office 
or  to  the  U.  S,  engineer  office.  Seattle. 
Wasli.   E.   D.   PEEK,   captain,   engineers. 


NOTICE    TO     BRIDGE    BUILDERS. 

X,,T-|.--K    i.    Iif.rel.y    siv.'n    that    scale 


Marcli  2.  I.11H,  tor  constructing  a  box 
culvert  on  the  Canyada  road  near 
Woodside,  Third  Road  District.  per 
plans  and  specifications  prepared  by 
the    County    Surveyor    and    adopted    by 


spe 


file 


tilt 


of  the  Clerk  of  said  Board, 
same  may  be  inspected. 

All  bids  must  'be  addressed  to  the 
Clerk  of  said  Board  of  Supervisors  at 
Redwood  Citv.  and  each  bid  must  be 
accompanied  by  a  certified  clieck  on 
reliable    ba 

ast  10  per  c 

able  to  the  undersigned.  Clerk  of 
Board  of  Supervisors,  same  to  be  for- 
feited to  the  County  of  S.an  Mateo  as 
liquidated  damages  in  case  the  party 
to  whom  the  contract  shall  be  awarded 
shall  fail,  neglect  or  refuse  to  execute 
and  file,  within  ten  davs  after  the 
award  of  said  contract,  a  liond  to  he 
approved  by  the  Chairman  of  the  Board 
of  Supervisors  of  said  county  In  an 
amount  not  exceeding  the  contract 
price,  or  to  enter  into  a  written  con- 
tract with  said  county  in  accordance 
with  said  plans  and  specifications,  and 
the  bid   thereon. 

All  bids  from  contractors  must  spec- 
ify the  time  for  the  completion  of  said 
work,   .also    the  '  ' 

■  "  .  yard,   to    ne  used   is  e 

if 


place 

,   per  cubh 

ard,   to 

he 

used   Is 

timal 

ling    the    1 

.•all 

;xti 

red. 

Th. 

e    right    is 

:served 

to 

reject 

and  < 

111   bids. 

JOS, 

H 

NASH, 

Coun 

ty    Cler 

NOTICE    TO    BRIDGE     BUILDERS. 


hour     of     lO    O'cl.M.k      a,      I,,..      <.M       M.. II. Illy. 

March   2,  1»14.    I"'     -""    '    -  -     '     "■m- 

forced  concrete  I. rid;;.-  nn  th.-  I.i  ITnn- 
da-Redwood  City  road  at  Woodside.  m 
the  Third  Roard  District,  per  plans 
and     specl'flcations     prepared     by     u.e 


Wednesday,  February   18,  1814, 

County  Surveyor  and  adopted  by  the 
Board  of  Supervisors  on  Monday,  Feb- 
ruary 9,  1914,  which  said  plans  and 
specifications  are  now  on  file  in  the 
office  of  the  Clerk  of  said  Board,  where 
same   may   be   inspected. 


Redwood  City 
accompanied  by  a  certified  check  on 
some  reliable  bank  in  a  sum  equal  to 
at  least  10  per  cent  of  bid,  made  pay- 
able to  the  undersigned.  Clerk  of  said 
Board  of  Supervisors,  same  to  be  for- 
feited  to    the   County   of  San  Mateo  as 


sliall  fail,  negle 
and  'file,  within 
award    of 


th 


th 


ith 


^ith    sale 

bid  thereon 
All  bids  from 
Ify  the  time  for 
work,  also  the 
place,  per  cubic 
timating  the  v 
required. 


ontract, 
Chairma 
s    of     said 
exceeding 
nter    into    a 
nty 


atracto 


The 


?rht 


and  all    bids. 


ved    to    reject 


NOTICE    TO    BRIDGE 


hereby   given    th 

ived   by    the 

the      Count 

Mateo,    State    of    California,    i 

of   10  o'clock    n.    in.,    on    Monday 
1914,  for  .constructing 


NOTICE 
ids  will   be 
uipervlsors 


March 


UILDERS. 

that  sealed 
i  of 
San 


forced 


bridge 


till 


La   Hon 


da-San  Gregoi 
separating  the  Third  and  Fifth  r 
districts,  per  plans  and  specificati 
prepared  by  the  County  Surveyor  i 
■  "    ■  ~    ird    of    Supervis 


■ek 


id    pla 


ay,    Feb 


1'914,    which 

OS    are    now 

fflce  of  the  Clerk  of  said 


and    specificati. 


Board,    wh 

lAll    bids    must   be    addressed 
Clerk  of  said  Board   of  Supe 


the 


Redwood  City  and  each  bid  must  be 
accompanied  by  a  certified  check  on 
some  reliable  bank  In  a  sum  equal  to 
at  least  10  per  cent  of  bid.  made  pay- 
able to  the  undersigned.  Clerk  of  said 
Board  of  Supervisors,  same  to  be  for- 
feited to  the  County  of  San  Mateo  as 
liquidated    damages    in    case    the    part 


the 


shall  fail,  neglect 
and  file,  within  t 
award  of  said  cor 
approved  by  the  CI 
of    Supervisors    of 


arded 

Lite 


an  of  the  Board 


the  hid  the 

All  bids  1 

ify  the  tim. 


and  all  bids 


.id  plans  and 


NOTICE   TO    CONTRACTORS. 


au'd  C3iPBli,!ii  .-;i,..i,  --.I,  li.'iMi-.,. 
Oalifornia,  at  .SiOO  r.  M.,  Tncsilny. 
March  .1,  ll>14,  for  ConMlrucllne  Ihc 
Court  of  .Ahiinilancc  in  accordance  with 
the  specifications  on  file  In  the  office  of 
the  Director  of  Works. 

Separate  proposals  will  be  altowed 
on  Electric  Wiring,  and  on  Water 
Steam.   Gas  and   Drain    Piping. 

Each  priipo'sal  musit  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panamn-Pacinc  Intprna- 
tional  Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the  amount 
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l)kl, 
Whe 


the 


ill 


checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid.  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  lh«  contracJ 
and  filing  the  required  bdnd.  A  bond 
in  the  sum  of  fitly  (50)  per  cent  ot  the 
contract  price  will  be  required  for  the 
failliful  performance  of  the  contract; 
the  sureties  tiiereon  muil  be  satisfac- 
torv  to  the  Buildings  and  Grounds 
OommlMee  of  the  Panama-Pacific  In- 
ternational   Exposition    Company. 

Progressive    payments    will    be    made. 

The    riglit    is    reserved    to    reje 


nd  all  bids 


ind 


technical  de 


fects    it    in   the    interest   of   the    Exposi- 
tion  Company. 

Plana  and  specifications  lor  the 
work  mav  be  obtained  from  the  Di 
rector  of  Works,  Room  207  Service 
Building.  Fillmore  and  Oliestnuf 
Streets,  San  Francisco,  by  depositing 
»50.00.  which  amount  will  be  refunded 
to  contractors  submitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  falll^ng  to  submit  bona  fide  bids 
will  forfeit  the  deposit  of  Fifty  Dol- 
lars to   the   Exposition   Company. 

By  order  of  the  Buildings  and 
Grounds  Committee. 

WILLIAM  H.   CROCKER. 

Chairman.    (•) 


pn«pos.*i.s. 


For  the  recoDMtrDOtion  of  tlie  Hide  wall 
of  .\o.  2  boiler  at  Puniplnf?  Stntlon 
>o.  I  —  .\nxlllary  Hlirh  PreMMure 
Water    SrHteni    of    the    Sao    FranclHco 


San 


accordance  with  a  resolution  of  ' 
the  Board  of  Fire  Commissioners,  duly 
passed  February  i,  1914.  sealed  pro- 
posals will  be  received  in  open  session 
of  the  Board  on  Wednesday,  February 
anth,  1014,  between  the  hourH  of  H  and 
».30  p.  in.  for  the  reconstruction  of  the 
side  wall  ot  No.  2  boiler  at  Pumping 
Station  No.  1  of  the  San  Francisco  Fire 
Department,  in  strict  accordance  with 
the  specifications  and  conditions  con- 
tained in  the  proposal  blanks  prepared 
by  the  Board  of  Fire  Commissioners. 
on  file,  and  copies  ot  which  mav  be  ob- 
tained at  the  office  ot  said  Board.  1231 
Market   street.  San    Francisco.   Cal. 

BOARD    OF   FIRE    COM.\IISSIONER.=!. 
FRANK    T.    KE.NNEDY. 


NOTICE    TO     ARCHITECTS. 


healing  plant  f..r  o  udiliirium.  and  a 
room  for  bicycles.  No  toilet  system 
other  than  for  teachers  use  need  be 
Installed.  Small  lavatory  and  drinking 
founts  must  be  on  each  floor. 

Plans  shall  be  completely  and  ac- 
curately figured  with  all  necessary 
dimensions  and  spacings.  and  thickness 
of  walls  in  each  story  shall  be  clearly 
Indicated.  .Specifications  shall  be  com- 
plete, and  shall  accurately  describe  all 
materials  and  labor  required  In  the 
construction  and  finishing  of  the  build- 
ing. Each  architect  who  submits  plans 
shall  furnish  the  secretary  of  the  Board 
ot  Education  TWO  complete  sets  of 
plans  and  specifications  as  above  enu- 
merated, on  or  before  the  &fh  day  of 
March,  1014,  and  one  of  the  sets  fur- 
nished by  the  successful  architect  shall 
be  kept  as  a  public  record  from  the 
date  ot  and  following  the  selection  by 
the  Board  of  Education  of  such  plans 
and  specifications  for  use  in  the  con- 
struction ot  a  public  building.  The  suc- 
cessful architect  will  be  required  to 
finally  furnish  four  full  sets  of  plans 
and  .specifications,  and  tour  full  sets 
of  blue-print  detail  drawings.  Full- 
size  detail  drawings  tor  all  mill  work, 
stair  work,  and  other  parts  ot  the  pro- 
posed structure  shall  be  furnished  and 
delivered  to  the  boara  hv  Ihe  success- 
ful architect  within  three  weeks  from 
the  date  of  the  offlcial  adoption  of  the 
plans  for  the  building. 

In  case  the  successful  architect  be- 
comes the  superintendent  ot  construc- 
tion of  the  building,  the  Board  will 
allow  as  an  entire  compensation  6  per 
cent  of  the  contractor's  price  ot  the 
building  exclusive  ot  furnishing  and 
fixtures.  In  case  the  arcliitect  does 
not  become  the  superintend'ent  of 
building  construction,  then  compensa- 
tion of  6  per  cent  shall  be  divided  be- 
tween the  architect  and  building  su- 
perintendent in  accordance  with  the 
prescribed  rules  for  adchitect's  fees. 
The  entire  compensation  ot  the  suc- 
cessful architect  Is  to  he  dependent 
upon  the  cost  of  the  building,  without 
change  in  plans  or  specifications,  from 
original  filed  copies,— the  total  cost,  as 
shown  by  regular  bids  from  reliajble 
contractors,  to  not  exceed  the  sum  ot 
130.000.  In  case  the  board  talis  to  get 
a  bid  from  a  reliable  contractor  to  erect 
the  proposed  building  for  J3(>.0'0'0i  or 
less,  then  the  architect  furnishing  the 
plans,  etc.,  shall  forfeit  afl  claim  to 
any  comipensation  whatever  tor  his 
plans    and    specifications,    etc. 

The  Board  ot  Education  expressly 
reserves  the  right  to  reject  any  or  all 
plans,  also  to  require  such  minor 
changes  as  may  be  found  necessary  be- 
fore the  final  adoption  of  any  plan. 
CHAS.  H,  CAMPER. 
Secretary   Board   of  Education. 

City   Hall.  Chlco.   Cal.    (•! 


school  building  to  be  erected  in  Chlco 
School  District,  the  Board  ot  Education 
ot  the  City  of  Chlco  In  and  tor  Chlco 
school  District,  hereby  invite  architects 
to  submit  designs  for  a  school  build- 
ing that  shall  furnish  the  last  mention- 
ed rooms  and  accommodations  as  a 
minimum  requirement.  The  Board  ot 
Education  shall  judge  and  select  or  re- 
ject the  plans.  It  is  especially  under- 
stood that  no  premium  or  award  shall 
be  offered  for  any  rejected  plan.  The 
accepted  plan  shall  become  the  design 
and  plan  from  which  the  building  shall 
be   erected. 

Plans  tor  the  proposed  new  Oakdale 
grammar  school  building  shall  be  made 
to  the  scale  ot  %  inch  to  one  fool,  and 
shall  consist  ot  the  tollowlng  draw- 
ings: 

Foundation  plan. 

Basement  story  plan. 

Main   floor  plan. 

Second  story  plan. 

Root  plan,  and  a  longitudinal  and  a 
transverse  section.  four  elevations, 
front,  rear  and  both  sides.  The  proposed 
building  to  be  combined  elementary  and 
grammar  school  tor  approximately  tOO 
pupils,  halt  hovs  and  half  girls.  The 
building  shall  be  two  stories  and  hase- 
ment  In  height— not  fewer  than  eight 
class  rooms  size  24x32x  about  U  feet 
with  cloak  rooms,  each  class  room  with 
built-in  bookcase,  not  smaller  than  12 
cu.  ft.  Inside.  One  office.  One  library 
well  provided  with  shelving.  One 
auditorium  of  seating  capacity  not  less 
than  600.  Two  basement  rooms  tor 
manual  training.  Two  basement  rooms 
for  domestic  arts.  Kitchen  to  be 
plumbed  tor  water  and  gas.  Entrances, 
halls,  office,  and  auditorium  to  he  wired 
tor  electricity.       Basement   to     contain 


goi  i„  I-,,,,  1  across  creek  separating  the 
Third  and  Fifth  road  districts,  per 
plan.s  and  specifications  prepared  by 
the  County  Surveyor  and  adopted  by 
the  Board  of  Supervisors  on  .Monday. 
February   2.   1914,   which  said   plans 


spe 


PROPOSALS     FOR    CAN.\L     SUPPLIES. 


CANAL  CIRCULAR  826 — Proposals 
for  Sandi  Blast  Equipment.  Galvanized 
Sheet  Steel.  Steel  Gable.  Chain.  Wire. 
Bolts.Plate  Washers.  Sheet  Brass.  Sheet 
Copper.  Bronze  Bars,  Brass  Tuibing, 
Copper  Tubing,  Brass  Unions,  Sheet 
Zinc,  Solder,  Shovels,  Hammers, 
Hinges,  Wheelbarrows.  Corn  Brooms, 
Life  Preservers.  Hose,  Manila  Rope. 
Magnesia  Pipe  Covering.  Paving  Brick, 
Fire  Clay  and'  Lampblack. — Sealed  pro- 
posals will  be  received  at  the  office  olt 
the  general  purchasing  officer.  Isthmian 
Canal  Commission,  Washington,  D.  C. 
until  10:30  a.  m.,  February  21st,  1014, 
at  which  time  they  will  be  opened  In 
.public,  tor  furnishing  the  above  men- 
tioned articles.  Blanks  and  general 
information  relating  to  this  circular 
(No.  1826)  mav  be  obtained  from  this 
office  or  the  office  of  the  assistant  pur- 
chasing agent,  1086  North  Point  street. 
San  Francisco.  Cal.:  also  from  the  U. 
S.  engineer  offices  In  the  following 
cities:  Seattle,  Wash.:  Los  Angeles, 
Cal.  F.  C.  BOGGS,  major,  corps  of  en- 
gineers, U.  S.  army,  general  purchasing 
officer. 


PROPOS.*I,S         FOR        CONSTRUCTING 

REINFORCED    CONCRETE    BRIDGE. 

NOTICE  is  hereby  given  that  sealed 
bids  will  he  received  by  the  Board  ot 
Supervisors  ot  the  County  ot  San  Ma- 
teo, State  of  California,  up  to  the  hour 
of  10  o'clock  a.  m.  on  Monday,  March  2, 
1014,  tor  constructing  a  reinforced  con- 
crete bridge  on   the  La  Honda-San  Gre- 


file 


the 


_    _t  the  Clerk  of  said  Board,  where 
same    may    be    inspected. 

All  bids  must  be  addressed  to  the 
Clerk  ot  said  Board  ot  Supervisors  at 
Redwood  City,  and  each  bid  must  be 
accompanied  by  a  certified  check  on 
some  reliable  bank  In  a  sum  equal  to 
at  least  10  per  cent  ot  bid,  made  pay- 
able to  the  undersigned  Clerk  of  said 
Board  ot  Supervisors,  same  to  be  for- 
feited to  the  county  of  San  Mateo  as 
liuidated  damages  in  case  the  party 
to  whom  the  contract  shall  be  awarded 
shall  fail,  neglect  or  refuse  to  execute 
and  file,  within  ten  days  after  the 
award  ot  said  contract,  a  bond  to  be 
approved  by  the  chairman  ot  the  Board 
of    Supervisors    ot    said    county     In     - 


ceeding      the 


with  said  plans  and  specifications,  and 
the   bid   thereon. 

All  bids  from  contractors  must  spe- 
cify the  time  tor  the  completion  ot  said 
work,  also  the  cost  ot  concrete  in  place, 
per  cubic  yard  to  be  used  in  estimat- 
ing the  value  ot  extra  work,  it  re- 
quired. 

The   right    is    reserved,   to    reject   any 


XOTItTE   TO    CONTR.4CTORS. 

.SEIALBO  bids  will  ,be  received  by  W. 
F.  .McClure.  State  Engineer.  Capitol 
Building,  Sacramento.  Calitornia,  up  to 
and  including  12  o'clock,  noon,  Thiim- 
day,  Februarj-,  26,  1914,  said  bids  then 
and  there  to  be  publicly  opened  and 
read  tor  furnishing  all  plant,  mate- 
rials   and    labor,    and    doing    the    work 


requ 


for 
of 


the 


ildin 


ctio 


the 


Building  for  Males  at  the  So- 
noma Stale  Home,  Eldrldge,  Calitornia, 
In  acordance  with  plans  and  specifica- 
tions therefor,  copies  of  which  may  be 
obtained  on  application  to  the  State 
Department  of  Engineering,  Sacra- 
mento,  California. 

Such  bids  will  be  received  for  the 
Entire    Work. 

Cash,  a  hidder's  bond,  or  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  ot  the  amount  ot  the  hid  must 
accompany    each    bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  im- 
mdiatelv  on  the  return  ot  Uie  plans 
and  spe'ciflcations  to  the  State  Depart- 
ment ot  Engineering  at  Sacramento, 
■Calitornia.    in    good   condition. 

The  State  Department  ot  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McClure.  State  Engineer,  Sacramento, 
Calitornia,  and  plainly  marked  on  the 
envelope: 

■■Proposals  tor  Nursery  Building  tor 
Males,  Sonoma  Stale  Home,  Eldridge, 
Oalifornia." 

(Signed)  W.    F.    McCLURB, 

State  'Engineer. 

♦ 

NOTICE   TO    CONTR.*CTORS. 

SBALED  hids  will  toe  received  by  W. 
F.  McClure,  State  Engineer,  Capitol 
Building,  Sacramento,  California,  up  to 
and  including  12  o'clock,  noon,  Friday, 
Febmnry  27,  1914,  said  hids  then  and 
there  to  be  puiblicly  opened  and  read 
tor  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required  tor 
the  construction  and  erection  of  a 
building  known  as  the  Dairy  Barn,  at 
the  Veteran's  Home.  Yountvllle,  Cali- 
fornia, in  accordance  with  plans  and 
specifications  therefor,  copies  of  which 
mav  be  obtained  on  application  to  the 
State  Department  of  Engineering,  Sac- 
ramento. California. 

Such  bids  will  he  received  for  the 
Entire   Work. 

Cash,  a  bidder's  bond,  or  certified 
check  In  the  sum  of  ten  per  centum 
(10%)  ot  the  amount  of  the  bid  mrust 
accompany    each   'bid. 

A  deposit  ot  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifi- 
cations, the  deposit  to  be  returned  Im- 
mdlately    on    tJie    return    of    tlie    plans 
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una  speLiflcations  lo  the  state  Depart- 
ment of  Bng-ineering  at  Sacramento, 
California,    in    good    condition 

Tile  State  Department  of  Bnglneer- 
ing  reserves  fhe  riglit  to  reject  anv 
and  all  tlds  and  to  waive  any  infor- 
mality in  any  bid  received. 

All  bids  must  .be  addressed  to  W  F 
MoClure.  State  Engineer.  Sacramento! 
California,  and  plainly  marked  on  the 
envelope; 

"Proposal.;    for    Dairy    Barn,    at    t!ie 


Hon 


Tountvllle.      Caii 


(Signed) 


STATE    OP    CALIFOHMA. 
DEPARTMENT     OP     ENGINEERING. 
CALIFORNIA   HIGHWAY  COMMISSION 

NOTICE  TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  Oullfornia  High- 
way Commlasion,  515  Forum  BIdg , 
Sacramento,  Cal  ,  until  2  o'clf>«k  P.  M. 
OB   Pcbrnarr  24th,   1»14,   at   which    tir 

thev      Drtll       K,l      n<,Kll.^1.. « 1 


-B   reiH^arr  i4tB,   l»n,   at   which    time  roTT^McT,-, 

they   will    be  publicly   opened  and   read,  [SIGNED] 


I'UILDING    AND    INDUSTRIAL    NEWC. 

erection  of  n  building  kno»n  an  Ike 
Reareatlon  Hall  at  the  Napa  State 
Roapltal,  Napa,  Callforula,  in  accor- 
oance  with  plans  and  specifications 
therefor,  copies  of  which  may  be  ob- 
tained on  application  tj  the  State  De- 
r-nT  J!;""",'  "'  Engineering,  Sacramento, 
California. 

Such  bids  will  be  received  for  the 
Entire  Work. 

Cash,  a  bidder's  bond,  or  a  certified 
??;?£,  '1  '*"'  ^""1  of  t«n  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany   each    bid. 

A  deposit  of  Ten  ($10.00)  Dollars  will 
.  renuired  on  plans  and  specifications 
to  the  State  Department  of  Engineer- 
condttion^'^'"'""^"'"'  <^^''f°''"'a.   In    good 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  anv  informal 
ity  in  any  bid  received. 
Wr^'i„'"''^c?"i^'  S"  addressed  to  W.  F. 
McClure  State  Engineer.  Sacramento. 
California,  and  plainly  marked  on  the 
enxelope:  ■•Proposals  for  Recreation 
™J;^Napa    State    Hospital,    Napa,    Cali 


rtlo 


for     construction    1 

the     speclHcatlo 

special    referenc 

State  highway  ao   Luuuwa. 

San  Mateo  County  from  the  south 
line  Daly  City  to  South  San  Francisco 
(IV-S.  M-2-A),  about  4  miles  in  length 
to  be  built  of  Portland  cement  concrete 
with   asphalt   surface. 

San  Diego  County  from  Las  Flores 
to  the  Westerly  Boundary  (VH-S.  D-2- 
D).  about  11.5  miles  in  length,  to  be 
built   of    Portland    cement   coMr4te 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speclfl- 
oations  may  be  obtained,  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  of  the 
divisions  in  which  the  work  is  situat- 
ed. The  Division  Engineers'  offices  are 
located  at  Wllllts.  Redding,  Sacra- 
mento. San  Francisco.  San  Luis  Obispo, 
Fresno,  and   Los  Angeles 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  atten- 
tion of  prospective  bidders  Is  called  to 
the  "Notice  to  (Jontractors"  annexed  to  less  ina 
the  blank  form  of  proposal,  for  full  the  out( 
directions    as    to    bidding,    quantities    of  No    bi 

work  to  be  done,  etc.  made   ot 

The    Department    of    Engineering    re-       this    ofj 
serves    the    right    to    reject    any    or    all       certified 
bids    or    to    accept    the    bid    deemed    for       five 
the  best   interests   of  the   State. 
Dated:      January    22     TJ14 

CHARLES  D.   BI.ANET 
NBWELL  D.    DARLINGTON. 
CHARLES  F.  STERN. 
California    Highway   Commission. 
AUSTIN  B.   FLETCHER 

Highway   Engineer. 
WIL.90N  R.  ELLIS. 

Secretary,        (•) 

♦ 

PROPOSALS  POR  CANAL  SrPPLIE.I. 


W.    F.    Mct^LURE. 
State    Engineer.      (• 


^(  NOTICE    TO    CREOSOTING    PLANTS. 

XT  PHT^'^E  O^  THE^  BOARD  OF  STATE 
HARBOR  CO.MAMSSIONERS  Union  De 
pot  and  Perry  House,  San'  Francisco 
Cal..   February   17  ,1914. 

SEALED  PROPOSALS  or  bids  will  be 
received  at  this  office  at  or  prior  to  II 
?,».r"'5  *•.  ■"• .  ""  Thursday,  March  5, 
I»14.  for  fnmlnhine  and  delivering  at 
Khlp'a  tackle,  San  Pranolsco,  creosoted 
pilea  in  accordance  with  the  specifica- 
tions prepared  therefore  bv  the  As- 
fhi  T?'  ^i"',?  Engineer,  and  kdopted  l^v 
the  Board,  February  5,  1914,  and  on  file 
in  this  office,  to  which  special  reference 
is    hereby    made 

The    piles    must    be      fresh    cut       first 

quality    Douglas     yellow    fir    piles;     the 

creosote    used    must    come    from    works 

making    bituminous    coal    gas,    and    thi 

to.De. 'mpregnated    with    not   less 


(12) 


ote 


per  cubic  f09t  ot  w.i'o'dT'the  pene'traHon 

?L}  fi  •"'^y,'*':   black   oils   must   not   be 

incJies    at    any    place    into 


tilank   form   furnished   from 

and    Is    accompanied    by    a 

-    5ck   for   an   amount   equal    to 

3)   per  cent  of  the  amount  of  the 


CANAL  CIRt^ULAR  819— Proposal? 
for  Four  Steel  Tugboats  for  Handling 
and  Docking  ot  Vessels  at  the  En- 
trances of  the  Panama  Canal. — Sealed 
proposals  will  be  received  at  the  of- 
fice of  the  general  purchasing  officer 
Isthmian  Canal  Commission  Washing- 
ton, D.  C,  until  10:30  a.  m.  March  2,% 
1914,  at  which  time  they  will  be  open- 
ed In  public  for  furnishing  the  above 
mentioned  tugboats.  Blanks  and  gen- 
eral Information  relating  to  this  cir- 
cular (No.  819)  may  be  obtained  from 
this  office  or  the  office  of  the  assistant 
purchasing  agent,  1086  North  Point 
fi"'*?!'  <:?*"  Francisco,  Cnl.;  also  from 
the  U.  S.  engineer  offices  In  the  follow- 
ing cities:  Seattle,  Wash.;  Los  Ange- 
les, Cal.  P.  c.  BOGOS.  major,  corps 
engineers.  U.  S.  A.,  general  purchasing 
otncer. 


NOTICE   TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
^,lMi„'^'''i""''''  '^'^"^  Engineer.  Capitol 
Building  Sacramento.  California,  nv  to 
»nd  Including  13  o'clock,  noon,  Tnea- 
day.  February  24,  1914.  said  bida  then 
aad  there  <<>  he  publlciv  opeae<I  and 
read      for      tiirnlxhIaK      ail    plaat. 


bid  based  on  a  delivery  of  110,000  feet 
Of  piling;  such  check  to  be  made  pav- 
?hl  r,'°  'i"*  "'"''«'"  o'  ''he  Secretary  "of 
the  Board,  conditioned  that  If  the  pro- 
posal Is  accepted'  and  the  contract 
jr;?,o f;  '^"^  "  "'^  bidder  shall  fail  or 
neglect  to  execute  a  contract  and  give 
the  bond  required  within  six  days  after 
int.  ''^"'f  ?i  '"^  J^f"-  '"  'h^t  case  said 
^=i?L  J  ,'  .^''  '"  ^'^'^  check  shall  be 
deemed  liquidated  damages  for  such 
fn  o  Th^^Q  "ee'et't  ^^nd  shall  be  paid 
P^I'eme'n.^l'Ilnd'^''""''"''^''  "^■^''*'-  '"'- 
The  successful  bidder  to  file  a  bond 
111  such  sum  as  the  Board  may  deem 
adequate  with  two  or  more  sureties  to 
be  approved  by  the  Board  of  State  Har- 

the'  fa!?h'"fu?'p"erfol-mance°b''v"t°h"e"'co'nr 
tractor  of  ail  the  terms  and  conditions 
of  said  contract  according  to  the  true 
iotfPc  1"  meaning  thereof  and  to  the 
S^  J  £'','!"  ,°^  ^'''■^  Board;  and  said 
bond  shall  also  ibe  effective  as  provided 

p"ro"2ctTo'n^SF7,ia''terfal*m'en"mechL'/;.t 
and   laborers.  '    "'>"^"••""^'• 

T>^J''?  "i"  ""'..""^  considered  by  thi.s 
Board  unless  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary  at  or 
prior  to  11  o'clock  A.  M.  on  Thursdav 
March  ,5  1914.  at  which  time  and "lac'e 
bids  will  be  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  .bids  if  deemid  for  the 
best  interests  of   the  State 

fh?'^^'^''?  '^''''f'!?u"y.*°  '='  present  at 
the  opening  of  the  bids. 

Bidders  are  requested  to  mark  en- 
velope containing  bid  "Bid  for  furnish- 
ing Creosoted   Piles." 

J.  J.  DWTER, 
THOMAS  S.   WILLPAIMS 
J.  H.  .VIcCALLUM. 
Board    of   State    Harbor   Commissioners 
JEROME  NEWM.AN 

Assistant   State   Engineer 
LEO.  V.  MERLE,  JR  , 

Secretary.    (•) 


COXSTULCTION     W  UHK     ABROAD. 


ARGENTINA. 


[Review  of  River  Plate,   Buenos  Aires.] 

Municipal      Project      for     Workmen'a 

DnellinK*. 

The  budget  law  as  projected  by  the 
budget  committee  of  the  Clianxbcr  of 
Deputies  includes  a  clause  exempting 
from  payments  ot  lm.port  duties  ma- 
terialis  destined  for  the  construction  of 
workmen's  dwel'lings  'by  the 
ity  of  Buenos  Aires  to  a  n 
S2'50  gold  per  house.  It  will  be  remem- 
bered that  the  municipality  recently 
entered  into  a  contract  with  S.  H.  Pear- 
.son  &  Co.  for  the  erection  of  10,000  ot 
these  houses. 

Railway  Conatructlon. 
Asa  result  of  representations  recent- 
ly made  to  the  national  government  by 
Dr.  Aliumada,  governor  of  Catamarca, 
the  executive  iias  promised  early  com- 
mencement of  construction  of  the  rail- 
way from  the  capital  of  that  Province 
to  La  Cocha.  Work  on  the  first  6  miles 
will  soon  be  started. 

CHINA. 
[Vice  Consul   George  C.   Hanson,  Dalny, 
Manchuria.] 
Railway  Improvenienta. 
The  South    Manchuria  Railway's   esti- 
mates   for    the    next    fiscal    year    Include 
5.^/000,000    expenditure    for    earthwork, 
retaining  walls,   bridges,   stations,  roll- 
ing stock,   construction  of  dredger  and 
hopper    barges,    ,harbor      works,      hotel, 
etc.     [A  copy  of  itenns  may  ibe  obtained 
from    th«   Bureau    ot   Foreign    and    Do- 
mestic Commerce.] 


dame    fro 


uld   hav 


ACTION. 

The  nations  are  a  aeries  ot  short  ex- 
periments. A  nation  may  disantegraite 
■  nside  of  a  century.  It  may  Dower  In- 
side of  thirty  years.  It  would  be  pos- 
-••^Ible  that  a  Middle-Western  town  like 
Cedar  Rapids  sQiouid  tomorrow  begin 
to  put  forth  a  group  of  heroes,  who 
should  overrun  the  earth  with  the 
charm  and  vigor  of  their  ideas,  A 
quickening,,  mind  catching 
,  and  once  again  you 
wouia  nave  the  miracle  ot  Plato's 
Atliens,   ot  Blizabetih's  London, 

If  now  and  again  some  man  had  not 
ileclded  to  stop  drifting  and  take  hold 
reshape  them,  there 
no  discovery,  no  in- 
vention, no  art.  He  miglvt  have  said. 
as  many  like  to  s/ay:  ''Why  not  let  my 
'big  idea  rest  quietly?  There  is  tim'e 
enough  in  Uie  long  future.  Wtiy  Ibe  In 
a  'hurry?  Why  so  hot,  little  man? 
There  is  quiet  sleep  in  the  churchyard 
for  the  men  that  have  gone  before,  and 
soon  I  too  will  be  there."  iBut  pre- 
vailing,  he  said; 

"Now  is  the  time,  and  the  place  Is 
liere,  to  bring  my  idea  to  action,  I  in- 
sist on  being  heard.  Here  Is  the  plan. 
We  will  not  postpone  it  till  next  cen- 
tury.    We  will  try  it  now." 

It  is  our  'business  to  make  our  ideas 
luevail.  We  are  not  to  go  silent,  nor  to 
retire  from  activity,  believing  that  our 
nation  is  long-lived,  and  that  our 
thought  has  an  eternity  in  which  to 
came  to  pass.  We  must  speak  up.  We 
must  strike  early  and  strike  hard.  The 
time  is  S'liOTt.  It  is  right  to  wish  to  'get 

something  done   in  our  own  lifetime. 

Prom   Harper's  Weekly. 
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SAN  FRANCISCO. 


RESIDENCE  —  ::  story  and  base, 
frame,  $3,000.  San  Francisco.  .Arclii- 
lect,  Henry  W.  Jansen.  536  27th  avenue, 
.<  P.  Owner,  FYank  L,ap.ham,  520  15th 
avenue.  The  dwelling  has  ibeen  de- 
signed for  a  six-rooni  house  with  ibath. 
and  will  'be  erected  on  liSth  avenue 
near  Anza.  Interior  finish  will  be  of 
pine  and  redwood  with  hardwood  Iloors 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  a  large 
open  Are  place  and  tile  m-antel.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  will  have  compo- 
sition floor  and  tile  wainscot.  Exte- 
rior of  the  dweling  will  be  covered 
with  rustic  and  cement  pl-aster  on 
metal  lath.  Plans  are  complete  and 
work  will  be  done  by  Day  Labor. 

RESIDEINOB  —  2  story  and  base, 
frame.  JIO.OOO.  San  Francisco.  Archi- 
tect, Albert  Farr,  Foxcroft  BIdg..  S.  F. 
Owners.  H.  B.  and  L.  D.  Allen,  12S  Sut- 
ter street,  S.  F.  The  dwelling  will  'be 
erected  on  the  west  side  of  «th  avenue 
near  Lawton,  and  lias  been  designed 
to  contain  ten  rooms,  baths  and  sleep- 
ing porcli.  Interior  will  be  finished  In 
pine  and  redwood.  Oak  floors  will  be 
used  in  the  principal  rooms.  Plans  pro- 
vide for  furnace  heat  and  open  flre 
places.  Mantels  will'  be  of  tile  and 
brick.  Automatic  water  .heaters  will 
be  Installed.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Exterior  of  the  house  will  be  coverea 
witli  cement  plaster  on  metal  latli.  A 
brick  veneer  base  will  also  be  used. 
Plans  are  complete  and  in  the  hands  of 
the  owners  who  will  do  the  work  by 
Day  Labor.  All  materials  are  now  be- 
ing   purciiased. 

REISIDEINOE  —  2  story  and  base, 
frame,  J9,000.  San  Francisco.  Archi- 
tects, Coxhead  &  Coxhead,  Hearst  Bldg.. 
S.  F.  Owner,  Dr.  Henry  Gi'hbons.  This 
dwelling  will  be  erected  on  PacHflc 
avenue,  and  has  been  designed  for  an 
eight-room  house  with  all  modern  con- 
veniences. Interior  finish  will  be  of 
pine  and  hardwood.  Oak  floors  will 
he  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  An  automatic  water  heater  will 
be   Installed.      Bath   room   will   have   tile 


Ho 


the  ground  floor  will  toe  fitted  up  for 
the  doctor's  home  office.  Exterior  of 
the  building  will  .be  covered  with  ce- 
ment .plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  now  being 
taken. 

APARTMENT  HOUSE — 3  story  and 
base,  frame,  $14,000.  San  Francisco. 
Architect,  Cliarles  J.  Rousseau,  46 
Kearny  street,  S.  P.  Owner's  name 
name  withheld.  The  building  will  be 
erected  on  a  lot  23  by  120%  feet,  sit- 
uated on  the  south  side  of  Fil'bert 
street  between  Hyde  and  Leavenworth 
streets.  Plans  provide  for  six  a.part- 
ments  arranged  in  suites  of  four  rooms 
each.  Interior  finish  will  he  of  pine 
with  some  oak  floors  and  elm  panels. 
There  will  be  steam  heat,  portable  vac- 
uum cleaners  and  a  hot  water   supply. 


All 


Bath  rooms  will  be  finished 
will  have  composition  floors, 
will  have  wall  beds.  Entrance  will  .be 
finislied  in  marble  and  tile.  Exterior 
of  the  building  will  the  covered  with 
brick  veneer  and  cement  plaster  on 
metal  lath.  Plans  are  nearly  complete 
and  figures  will  be  called  for  within  a 
week  or  ten  days. 

AP.\RT.MIE'NT  HOUSE— 4  story  and 
base,  reinforced  concrete.  $25,000.  San 
Francisco.  Architects.  Rousseau  & 
Rousseau,  Monadnock  Bldg.,  S.  F.  Own- 
er, Mr.  A.  C.  Selig  The  building  will  be 
erected  on  the  s'outh  side  of  Eddy  street 
between  Jones  and  Leavenworth  Sts. 
Several  suites  besides  the  main  en- 
trance and  lobby  will  occupy  the  first 
floor.  Upper  floors  will  t>e  arranged 
for  two  and  three  room  suites  with 
wall  beds  and  private  bath  rooms.  In- 
terior finish  will  he  of  pine  and  hard- 
wood veneer.  Oak  floors  will  be  used 
in  the  living  rooms.  There  .will  be 
steam  heat,  an  automatic  elevator,  hot 
water  supply  and  vacuum  cleaning. 
Bath  roms  will  have  composition  floors 
and  tile  wainscot.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  figures 
are  being  taken. 

AiPARTMEINT  HOUSE  ALTElRA- 
TIO'N.? — Frame  construction,  $8,000.  San 
Francisco.  Architect,  none.  Owner, 
Charles  Katz,  2400  Dolores  street,  S.  F. 
This  work  will  consist  of  rearranging 
tile  present  three-story  frame  store 
and  apartment  bouse  located  on  Mis- 
sion street  soutb  of  17th  into  a  mod- 
ern building.  Upper  floors  will  Tie  sub- 
divided Into  eigliteen  suites.  The  work 
will  include  new  partitions,  plastering, 
mill  work,  carpentry,  plumbing,  elec- 
tric work,  painting  and  wall  .beds.  Fire 
escapes,  patent  store  fronts  and  plate 
glass  windows  will  be  installed.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be    done   by   Day   I..aJ)Or. 

APARTMENT  HOUSE  A'LTERA- 
TlONS — Frame  construction.  $7,000,  San 
Francisco.  Architect.  J.  B.  Randell, 
1337  Palm  street,  S,  F.  Oiwners.  J.  M. 
and  E.  M.  Branscom'be.  The  work  will 
Include  both  interior  and  exterior  al- 
teration. There  will  be  new  plumbing, 
painting,  plastering,  mill  and  carpen- 
try work  and  electric  wiring.  Patent 
store  fronts  and  wall  beds  are  speci- 
fied.     Exterior    of    the   building   will   'be 


ith 
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lath.     Plans  are  complete  and  the  work' 
will  be  done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,500.  San  Francisco.  Archi- 
tects. Fa'bre  &  Bearwald.  Merchants' 
National  Bank  Bldg.,  S.  F.  Owner.  Ar- 
thur Elvin,  3864  2i3rd  street.  The 
dwelling  will  be  erected  in  Forest  Hill 
and  bas  been  designed  for  a  seven- 
room  house  with  bath  and  sleeping 
porch.  Interior  finish  will  'be  of  pine 
and  hardwood.  Oak  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  'Bath  room 
and  kitchen  will  liave  tile  wainscot. 
An  automatic  water'heater  will  be  in- 
stalled.     Exterior  of   the   dwelling  will 


:il     latli. 


Plan 


It  plaster  on 
complete  and 
i"  tilt-  liands  of  the  owner  who  will  do 
tile    work  by   Day   Labor. 

illCSIDENCE  —  2  story  and  base, 
frajne,  $3,000.  San  Francisco,  Archi- 
tect, none.  Owner.  Mary  H.  McGafB- 
gan,  4S'2  2nd  avenue.  S.  P.  The  house 
lias  been  designed  for  a  six-room 
dwelling  with  bath,  and  will  be  erect- 
ed on  Anza  east  of  2nd  avenue.  Inte- 
rior finish  will  be  largely  of  pine  and 
redwood.  Oak  floors  will  be  used  in 
the  living  and  dining  room.  There  will 
and  brick  mantel. 


open 


Tile 


and 


will  be  used  in  the  bath  room.  An  au- 
tomatic water  heater  will  be  Installed. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metol  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
.\11  materials  are  now  being  purciiased. 
SCHOOI^S  story  and  base,  semi-fire- 
proof construction.  Cost  not  stated. 
San  Francisco.  Architect,  City  De- 
partment of  Architecture,  Temporary 
City  Hall  Bldg.,  S,  P.  Owners.  City  and 
County  of  San  Francisco.  The  fol- 
lowing     firms      submitted      the      lowest 


,  for 


the 


of 


the  Washington  Irving  Sdiool  at 
the  last  meeting  of  the  Board  of 
Public  Works:  General  construction. 
Frank  M.  Garden  Co..  $64,544,  general 
construction  Prop.  (2)  iHeckenroth  & 
Schell,  $54,910;  heating  and  ventilating, 
H.  Lawson  ^  Co.,  $2.»S'5:  electric  work. 
Butte  Electric  and  Engineering  Co.. 
'$2,060;  plumbing,  Alex  Colman,  $4,746. 
No  contracts  have  yet  been  awarded. 
A  complete  list  of  these  figures  will  be 
found   under   the   heading   of  San   Fran- 

HOTEI^S  story  and  base.  Class  B 
construction.  Cost  not  stated.  San 
Francisco.  Architect.  Henry  H.  Meyers, 
Kohl  ,  Bldg.,  S.  F.  Owners,  Hyman 
Estate.  The  building  will  be  erected 
at  the  southwest  corner  of  Eddy  and 
Taylor  streets  and  will  cover  a  full 
Fifty  Vara  lot.  There  will  be  several 
stores  besides  the  hotel  lobby  on  the 
first  Hoor.  Upper  fioors  will  contain 
in  the  nelghborbod  of  200  guest  rooms, 
a  large  percentage  of  which  will  have 
private  baths.  There  will  be  a  com- 
plete steel  frame  and  exterior  walls  of 
brick  faced  with  pressed  brick.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. Metal  lath  and  plaster  interior 
partitions  and  metal  window  sash  and 
frames  are  specified.     Plans  provide  for 


heat,    ele 


cleaning,  hot  water  system  and  special 
electric  work.  Ornamental  plaster  will 
also    be    used.       Bath    rooms    will    have 


floo 


Plans  are  complete  and  figures  are  be- 
ing taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  M.  P.  Nolan,  228 
Noe  street,  S.  F.  The  dwelling  will  be 
erected  on  22nd  avenue  north  of  Cle- 
ment, and  has  been  designed  for  a  six- 
room  house  with  bath.  Interior  finish 
will  be  largely  of  pine  with  some  red- 
wood. Oak  fioors  will  be  used  in  the 
principal  rooms.     There  will  be  a  large 
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illia  iil  the  iiaiids  of  llie  owner  who  will 
do  the  work  by  Day  Labor.  All  mate- 
rials are   now    being  purchased. 

Contracts  Awarded. 

PIBR  AIvTERATIONS— JH,720.  San 
Pi-anclsco.  Bngrlneer,  Assistant  State 
Engineer.  Ferry  Bldg..  S.  F.  Owners, 
State  of  California.  Bids  opened  at  the 
last  meeting  of  the  State  Board  of  Har- 
bor Commissioners  for  widening  pier 
No.  '54,  show  Healy-Tibbitls  Construc- 
tion Co..  S.  F.,  low  at  »1J,720.  They 
were  awarded  the  work.  A  complete 
list  of  bids  opened  will  be  found  under 


the    ; 
Issue 


of    San 


this 


Bids  Opened  For 
State  Harbor  Work. 


Ilpaly-Tlbl>ltl8     Connlpuctlon     Conipnny 
Annrded  Contruvt  For  Work.  Three 
Other   Sets  of  Fls^res   Submitted. 


Four  sets  of  bids  were  opened  at 
Wedinesday's  meeting  of  the  State 
Board  of  Harbor  Commissioners  for 
widening  Pier  .No.  54.  Healy-Tlbbltts 
Construction  Co.  submitted  the  lowest 
figure  at  $14,720.  They  were  awarfled 
the  contract.  Other  figures  suhmitted 
were  as   follows: 

Wldenlngr   Pier   No.   54. 
Healy-Tibbitts   Constr.    Co... $14, 720 

San   Francisco   Bridge  Co 16,880 

Hyde-Harjes    &    Co 21,687 

Pacific    Construction    Co 1'5,750 


CITY  BIDS^OPENED. 

Buurd    of    W'orkN    IleeelveH    Fli^iireM    For 

CouHtruetlon   of  A\'aHblD&rton    lr«'lDK 

Scbool  and  Otber  Work. 


Bids  were  opened  by  the  Board  of 
Public  Works  at  Wednesday's  session 
for  the  general  construction  of  the 
Washington  Irving  Sdliool,  £or  the 
heating  and  ventilating  of  the  same, 
electric  work,  plumibing  and  (brick 
work. 

Bids  were  also  opened  for  furnishing 
pumps  and  motors  for  the  Commercial 
street  sewer  pumping  plant  and  for  a 
large  amount  of  street  and  side  walk 
work. 

Frank  M.  Garden  submitted  the 
lowest  figure  on  Proposition  (1)  at 
$64,544  for  the  general  construction  of 
the  Washington  Irving  Sch.ool.  while 
He<*enroth  &  SCJiell  were  low  on 
ProposHlon  (2)  at  $54,910.  H.  Lawson 
was  low  on  the  heating  and  ventilat- 
ing at    $2,985,    the   iButte    Elec.    &    Eng. 


Co. 


the 


ork 


$2,060;  Alex  Coleman  was  low  on  the 
plumbing  at  $4,746  and  Mealey  &  Col- 
lins on  the  brick  work  at  $9,925. 

A  complete  list  of  all  figures  receiv- 
ed Is  given  helo--- 
General       (jonBtrucllon       Waiiblngrton 
Irving;    School. 

L.    G.    Bergren      &   Son    (a)      $71,759; 
(b)    $60,509. 

Howard   S.   Williams    (a)    $69,442;    (b) 
$58,738.  ' 

O.  C.   Holt    (a)    $69,130;    (b)   $60,000. 

Heckenroth   &  Schell   (a)   $66,700;   (b) 
$54,910. 

Frank  M.  Garden  Co.    (a)    $64,544;   (t)) 
$d6,0'S3. 

E.    Carlson    (a)    $67,575;    (b)$57j575, 
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Mat'Uiles    &    Grifflth     (a)$74,450;     (b) 

$63,4«0. 

Caldwell  &  Son  (u)   $67,220;   (,b)   $57,- 

200. 

U    Cereghino    &    Son    (a)    $79,792;    (b) 

$66,331. 

Monson  Bros,    (a)$74,Sli8;    (Ji)    $64,548 
N.  Sjoherg  (a)  $71,400;  (b)  $60,500. 
James   U      McLaughlin    (al      $71,194 

(b)    $62,150. 
Boyd,    Kerr    &    McLean    (a)     $71,000 

tb)    $59,700. 
T.  W.  McClenahan  &  Co.   (a)   $68,830 

(b)    $57, 630 

R.     Rlngrose    &    Son     (a)$73.800;     (h) 

$63,800. 

Newsom    &    Kohn       (a)    $67,646;       (b) 

$57,146. 

R.   W.  Moller   (a)   $68,795;    (h)    $57,795. 

Heating;    and     Ventllatlns    Washington 
Irving    School. 

-Murray    &    Co $3,487 

H.   Lawson    &    Co 2,986 

Klernan    &    O'Brien 3,167 

Robt.    DaUlel   Jr.   Co 3,177 

Atlas   Heating   &   Vent.   Co...    3,400 

Pacific    Fire    Extng.    Oo 3,252 

WHtman-Lyman     Co 3,581 

Scott    Sc    Co 3,060 

J.    C.    Hurley    Co 3,250 

J    E.    O'.Mara 3,044 

J.    M.    Lettlch 3.400 

Flertric       n'ork        Wnsblneton       Irving 
SchooL 


Ele 


Co.. 


.$2,490 


H.    S.    Tittle 2,282 

Pacific    Fire    Extng    Co 2,090 

General    Elec.  Constr.   Co 2,106 

Butte    Elec.    &    Eng.    Co 2,060 

Decker   Elec.   Constr.   Co 2.716 

Standard    Elec.    Constr.    Co...    2.174 
PlunibInK    Washington    Irving   School 

Ahlhach.    Mayer   &   Co $5,700 

W.    F.    Wilson   Co 5,210 

F.    W.   Snook 4,796 

H.   Lajwson    5,100 

Alex.    Colenuin     4,746 

Kiernan    &    O'Brien 5,291 

James   H.    Plnkerton 4.980 

Wittman-Lyman     Co 5.470 

Scott    Co 5.180 

A.    Lettlch     5,660 

J.    E.     O'Mara 5,300 

J.    M     Lettlch 6,077 

Brick   AVork  'M'aMhlngrton   Irving  School 

O'Connor    &    Collins $11,090 

Charles    B.    Hadley 11,400 

H.     E.     Drake 11.790 

Hogberg    &     Ludwig 10,950 

T.    F.    O'Rouke 10,990 

Mealy    &    Collins 9,92'5 

Charles    H,     Hock 11,950 

PumpH   and      Motors     For     ConimeO'clal 
Street   Sewer  Plant. 

Davis,    Rodgers    Co $2,294 

Krongh     Mfg.    Oo 2.311 

Kiernan    &    O'Brien 1.995 

Byron    Jackson    Iron    Wks 2,«'40 


Building  Contxacts  Awarded 


Owner 

Macklnlay 

Contractor 

Macklnlay 

Amt. 

700 

Same     

Same 

lOiO'O 

Same     

Hodgklns     . 
Williams     .  . 
S  P  Ass'n  Bl 
Sheehy     .... 
Swanson     .  . 

..Same 

Gordon 

Finlaysnn 

nd    Owner 

W'n     A.si.e.'.lus 
.  .  .  .Bjorkiriian 

1000 
500 

1000 

1000 
400 

2300 

P   P   I   B.  .'.  . 
Zellerfbach    . 

Murphy 

..Pas    Plaster 

470'0 
1375 

Davte  St.    .. 
Same     

..1.  .Pac    Rollg 
...  .ailbertsen 

1990 
1960 

Overman     Rainey 

MrcKenzie     McKenKie 

Devoto     Cazzaretto 

Lia-p,ham     Jansen 

Parpart     Parpairt 

Blum     ..I Jenning's 

Nuttall Brady 

Hanchen     Hanchen 

Allen     'Allen 

Katz     Katz 

Dav  is     Pearso  n 

O'Conne^M     Wengard 


Belli 
Kolbe 
Petruc 
Bga-n 


.Giltoglej 

:Molle 

.  .  .iSdhulti 
.Kr 


.Whitman 

Bidden     Whitman 

Gralbe     Maguire 

Lobue     Sauer 

Koster     'Koster 

Smith'     Hooper 

Ajiderson     Anderson 

McOreery     Burke 

SoTacoo     Cavaglia 

Macdonald     Spargo 

P    P   I    E Commary 

ISame     Planta 

Sam'6 McFell 

T  M  I Pac  Gurney 

S'llvey     Durha 


Freohn-Am     Otis 

Same     Petlerson 

Same    Nath'l    Lathing 

Hyde     Hyde 

Juddle     Dexter 

Nolan     Nolan 

Malecki  Brelza 

LIndberg  Lindberg 


lOOOO 
5000 
1638 


.  1320 
6500 
2960 

12000 


400 
400 
1500 


1000 
400 
2350 


1000 
5500 
400 


434   Hlbcrnia  Svgs 


Born     Born 

Schulbert     Schubert 

Elvln     Elvin 

McGatllgan     McGafflgan 

Russian    Hill    Imp    ..Owner 

Ochoa     Sabedra 

Dunn      Dunn 

Hefterman      Hefferman 

Same     Same 

Pub    Library. .  .Pac    Blower 

Woebcke     Munster 

SattuI     Trevla 

Same     Same 

Shuck     Grant 


(371)  'NO.   749  TAYLOR.     Add  4.  rooms 
Owner Jennie    E.    Macklnlay,    Ma- 
rine   Bank      &    Trust      Co., 
San   Francisco. 

Architect  ..  .A.    W.    Pattlanl,    Merchant' 

National    Bank    Bldg.,  S.    F. 

Day's    work.  OO.ST,    $7I>0 

(372)  S  STAPLES  75  E  Genesee.     One- 
story    and    basement    frame   dwlg. 

Owner C.   .S.   Allred.   150  Onondago 

Ave.,    San    Pi-anclsco. 
Architect  .  .  .None. 
Day's   work.  COST,   $1000 

(.173)     'S  STAPLES   50   E   Genesee.   One- 
story   and   basement    frame   dwlg. 

Owner C.   S.  Allred,   150  Onondago 

Ave..    San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,    $1000 

1374)     B  STAPLES  26  E  Genesee.  One- 
story   and'  iMsement   frame  dwlg. 

Owner C.   S.   Allred.    150  Onondago 

Ave.,    San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1000 

l.'!75)      SE    STAPLES    AND      GEINEiSB'E. 

One-story  and  basement  frame  dwlg. 

story   and  'basement    frame   dwlg. 

Owner <:.   S.   Allred.    150  Onondago 

Ave.,    San    Fi-ancisco. 
Architect  . .  .None. 
Day's  work.  -  COST,  $1000 
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I37U)  SE  RAIL,  ROAD  AVE  ANU 
Kirkwood.  Heshingle  roof  and  walls 
of  dwelling. 

Owner Mrs.  C.  Hodgkins.  9(11  60th. 

Oakland. 
Architect  . .  .None. 

Contractor.  .G.   A.  Gordon,   425   Hudson. 
Oakland. 

COST.     $500 

(377)  NO.  2468  GREENWICH.  .Minor 
repairs  in  saloon. 

Owner John    Williams    and    ,Iohn 

Siller.  Premises. 
Architect  .  .  .None. 

Contractor.  .M.  M.  Finlaysen,  110  .lessie 
San   Francisco. 

COST,    IIOOC 
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Usual    ;;5    da.vB 343.75 

..  TOTAL.  OOST,  $1375.00 
Bond,  5687.50.  Surety,  Globe  Indemnity 
Co.  Limit,  20  days.  Forfeit.  »10.  Plans 
and  speciflcalions  Hied. 

(3S4)      ELECTRICAL        WORK        ON 

a'bove 
Contractor.  .Seth  Cohn  Elet.  Co.,  Hearst 

Bidg..    San    Francisco. 
Filed  Feb.  9,  '14.     Dated  Jan  2i8,  '14. 
Electrical   work  roughed   in.  ..  {241.90 

Completed    and    accepted 80.60 

Usual    35    da.vis..i 107.50 

TOTAL  COST,  $430.00 
Bond,  $215.  Sureties,  Max  M.  Oohn  and 
S.  Sonnenherg.  Limit.  20  days.  Forfeit 
$10,      Plans    and    specifications    filed 


8)  NO.  152«  CALIFORNIA.  Extend 
ear  at  building  and  install  windows, 
ner S.   F.   Ass'n.   for   the  Blind, 

Premises, 
■hitect  ..  .(Sylvian    Schnaittaoher,    I'St 

Naliontal  Bank  Bldg.,  S.  F. 
y's    work.  COST.    $1000 


37!l)  NOS.  .52<l-22-24  COMMERCIAL. 
Waterproof  side  of  building  with  3 
ply  felt  asphalt  and  2  coats  of  Port- 
land cement  plaster. 

>wner Robert    Slieehy,    '525    Clay, 

San  Francisco. 


chitect 
ntracto 


.INone. 
.Westerr 


.O.    Swanson    and    J    Bjork 
man,    40'66    ISth,    S.    F. 
.None. 


ma)  NE  WASHINGTON  AND  DAVl.'i 
N  120xE  70  Steel  and  iron  work  for 
one-story    and    basement   building. 

Owner Davis  Street   Realty  Co. 

Architect  ..  .Earl     B.     Scott,     Humboldt 
Bank  Bldg.,  s.  F. 

Contractor.  .Pacific     Rolling    Mills    Co.. 
Sharon   Bldg.,   S.   F. 

Filed    Feb.    9.   '14.      Dated   Feb    6,   '14. 

Completed   and    accepted $1490 

Usual   35   days 500 

TOTAL    OOST,     $1990 

Bond,    $10'00.     Surety.    Globe   Indemnity 

Co.      Limit,   none.     Forfeit.   $20.     Plans 

and   specifications  filed. 


(381)  B  THIRTEENTH  AVE  50  i- 
Kirkham.  Two-story  and  .b.isement 
frame  dwelling. 

Owner .  .O.    Swanson    and    J    Bjork- 

man,    4066    l«th,    S.    F. 
Architect  . .  .None. 
Contractor.  .Oscar  Swanson. 

COST.  $2300 


(386)      BRICK   WORK,   POINTING,   CE- 
menting.      cleaning    down,      etc.,      on 
a.bove. 
Contractor.  .Gilbertsen     &     John,       110 

Jessie.  San  Fi-ancisco. 
Filed  Feb.  9.  '14.     Evated  Feb.   4.  '14. 
Walls    completed    up    to    the    un- 
der  side   of  celling  joists $80fl 

S.    F.  Completed   and   accepted,  .i 650 

Usual    35    days ' 500 

TOTAL  OOST,   $'1950 
COST,  $2300       Bond,   $975.     Surety,   Aetna  Accident   & 
Liaibiilty  Co.     Limit,   as  required.      For- 
feit, $20.     Plans  and  specifloations  filed. 


(3i82)  EXPOSITION  SITE, 
tlon  and  installation  of 
Court  of  Abundance  an 
Flowers. 


Construc- 


d    Court    of 


Owner Panama-Pacific         Interna- 
tional   Exposition    Oo.,    Kx- 
position   Bldg.,   S.   F. 
Architect  .None. 
Contractor.  .Michael    Murphy. 
Filed  Feb.  9,  '14.     Dated  Feb.  3.  '14. 

As    work    progresses 75% 

Usual    35    days 2o% 

TOTAL  OOST,  $4700 
Bond,  $3000  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90 
days.  Forfeit,  $10.  Plans  and  specifi- 
cations filed. 


(387)    CARPENTER  AND   MILL  WORK 
glazng,   tin  and  galvanized  iron  work 
on   above. 
Contractor.  .A.   Olson,   289   Pell,   S.   F. 
Filed  Feb.  9,  '14.     Dated  Feb.  4,  '14. 
Girders    and     floor    joists    of    1st 

floor    in    place $500 

CeMlng  and   rafters   in   place  and 

roof    sheathed    •..;...    lO'OO 

Completed   and  accepted 2235 

Usual    3'5    days' 124'5 

TOTAL  OOST.  $4«S0 
Bond,  $2490.  Surety,  PldelHy  &  De- 
posit Co.  of  Maryland.  Limit,  as  re- 
quired. Forfeit.  $2«v  Plans  and  sp»ci- 
flcations  flled. 


(IS'SS)      NO.     3770    JACKSON.       Underpin 
residence. 

Owner Ghas.  'Overmann,    Prem. 

Architect  . .  .None. 

Contractor.  .Anderson     &     Rainey,     1*0 
Jessie,  San   Francisco. 

OOST,    $500 


(383)  'S  CLAY  20,0  E  Drumm  E  75xS 
119-6.  Plastering  for  additions  of  3d 
story  to  two-story  and  basement 
brick   building. 

Owner Zellerbach   Levison  Co. 

ATClhtect  . .  .N'one. 

Contractor.  .Domenico    D.    and    Jo's    D. 
UominI  (as  Pacific  Plaster- 
ing Co.) 

Filed   Feb.    9.  '14.      Dated   Jan.    29.   '14. 

Brown   coated    $687.50 

Completed    and   accepted 343.7'5 


(389)      NO.    522      POiiTY-'SIXTH      AVE. 
Excavate  and    minor   repairs. 

Owner Margaret      McKenzle,      522 

46th  Ave.,  San  Francisco. 
Architect  .  .  .None. 
Day's  work.  OOST,    $500 


(390)      W    GOUGH    65    N    Union.      One- 
story   frame   garage. 

Owner James   Devoto,   1704   Union, 

San    Francisco. 
Architect  . .  .None. 


2i. 

Contractor.  .Cazzaretto      &       Co.,       2'503 
Franklin,  San    Francisco, 

COST,    $500 

(391)  E  EIGHTEiENTH  AVE  22'5  'S 
Any.a.  Two-story  and  basement 
tiame    dwelling. 

Owner ..Frank     Lapham,   520     lath 

Ave.,    San    Francisco. 

Architect  . .  .None. 

Contractor.  .Henry  W.  Jansen,   530   27th 
Ave..  San   Francisco. 

COST.    $3000 

(392)  NO.  615  GBNESEE.  One-story 
and  basement  frame  dwelling. 

Owner A,   Parpart,   Premises. 

Architect  ,.,None. 

Day's   work,  OOST,   $600 

(393)  SE  CLAY  AND  PRB.SID10.  Re- 
Shlngle  walls  of  dwelling. 

Owner Mrs.   S.      Blum.    32.81      Clay, 

San   Francisco. 

Archi'tec't  . .  .None. 

Contractor.  .P.    A.    Jennings,    3138    Sac- 
ramento,  San   Francisco. 

COST,    $500 

(394)  E  MONTGOMERY  137-6  N  Post. 
Brick    foundation. 

Owner -.  .G.  H.  F.  Nuttall. 

Architect  ...Albert  Plssis,   Flood  Bldg., 

San  Francisco. 
Contractor.  .M.     V.   B-rady,     Monadnock 

Bldg.,   San   Francisco. 

COST.   $400 

(395)  NJ.  2320  MISSION.  New  floor 
and    foundation. 

Owner '.  .B.    H.    and    J.    H.    Kanclien, 

Premises 
Architect  ...None. 
Day's  work.  OOST,  $400 

(396)  W  EIGHTH  AVE  263  S  Lawton. 
Two-story  and  basement  frame  resi- 
dence. 

Owner H.    B.  and   L.    D.    Allen,    128 

Sutter,   San  Francisco. 

Architect  ...Albert   Parr.   68   Post,   S.   P. 

Contractor.  .Allen    &      Co.,    128      Sutter. 
San  Francisco. 

•COST.  $10,000 

(397)  W  MISSION  70  S  17tb.  Alter 
and  repair  present  building  into  18 
apartments. 

Owner Chas.     Katz,     2400    Dolores. 

San  Francisco. 
Architect  . .  .[None. 
Day's  work.  OOST,  $5000 

(398)  E  P0L30M  AIND  SIXTH  NB 
lOOxSH  90.  Excavaitlng,  'brick 
and  concrete,  carpenter,  raising 
building,  underpinning,  plumbing, 
gas  and  electric  work  for  three- 
story  franie  building. 

Owner 'Est.     Andrew       M.       Davis, 

dec'd,  by  George  M.   Davis, 
Extrx. 
Architect  ..  .Wm.     Mooser.    Nevada    Bk. 

Bldg.,   San  Francisco. 
Contractor.  .E.    K.    Pearson.    2374    Bry- 
ant,  'San    Francisco 
Filed   Feb.   10,   '14.      Dated  Feb.   6.   '14. 

Building  raised   to  grade $800 

Completed    and    accepted 428 

Usual    35    days 410 

TOTAL  OOST,  $1638 
Bond,  $820.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  50 
days.  Poirfelt,  $10.  Specificaitlons  only 
flled. 
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(399)      \v    FIFTEENTH      AVE    150      N 

Judah   N   25  .     All   work  for  one 

and   one-halt-story   frame   cottage. 

Owner Lawrence   O'Connell. 

JVrchitect  .  .  .fN.one. 

Contractor.. C.     Wengard.     3638     .Tudah, 
San    Francisco 

Filed   Feb.    10,  '14.     Dated   Feb.   9.   '14. 
Frame    up    and    covered     with 

roof j;6)87.50, 

Brown    coated     6S7.'50' 

Completed    and    accepted 687.50 

Usual    35    days 687.50 

TOTAL  COST.    12750.00 

Bond.    none.      Limit.    90    days.      Forfeit. 

none.      Plans  and   specifications   filed. 

MOO)  N  MORAGA  53  E  lO'tli  Ave  E  25 
xN  lOO  O  L  *56.  Ali  work  for  two- 
story  and   basement   frame    residence 

Owner lEdw.      F.    and       Nellie      G 

Kearny,    369    Eureka.    S.    F. 

-Vrphitect  . .  .None. 

Contractor.  .Alfred    JoJinson.    2423    Cle- 
ment.  San   Francisco. 

Filed  Feb.   10.  '14.     Dated  Feb.   5,  ■14. 
Frajne   and   ceiling   ratters   up. $663.75 

Brown     coated     663  75 

Completed    and    accepted 663  75 

Usual    35    days .    663.75 

TOTAL  CX>ST,    |2«5S.O0 

Bond,    none.      Limit,    90    days.      Forfeit. 

»•"..      Plans  and   specifications  filed. 

(401)  S  TWENTY-NINTH  125  E  San- 
chez. No.  365  29th.  Excavation,  con- 
crete, lumber,  mill,  patent  flues, 
building  paper,  stairs,  glazing,  tiling 
lath  and  plaster,  tinning,  painting 
and  electric  work  for  two-story  and 
basement  frame  flats  and  move  to 
rear   of   lot  and   alter  present   bidg. 

Owner .Minnie   G.    Vogel,    365    29th. 

San    Francisco. 
Architect  ..  .O.    E.    Evans,    2367    -Mission, 

San  Francisco. 
Contractor.  .G.    Cavaglieri.    593    Potrero 

Ave..    San    Francisco. 
Filed  Feb.   10,  -14.     Dated  Feb.  3.  '14. 
Rafters   of   new   building  on   and 
present   building    moved    and    un- 
derpinned      }137.5 

Brown    coated    13i75 

Completed    and    accepted 1375 

Usual    35    days 13715 

TOTAL  COST,  J550O 
Bond,  12750.  Surety,  Massachusetts 
Bon-ding  &  Insurance  Co.  Limit,  9i0 
days.  Forfeit,  J2.  Plans  and  specifi- 
cations   filed. 

(402)  SE  JACKSON  AND  FILLMORE 
E  93xS  40.  Construction  of  a  base- 
ment   to    one-su>ry   building. 

Owner Angelo   Belli,   NW    Fillmore 

and    Was-hlngton,    S.    F. 

Architect  ...Ohas.    Fantoni,    916    Green- 
wich,   San     Francisco. 

Contractor.  .V.    Filippis.     1223    Kearny, 
San   Francisco. 

Filed   Feb.   10,  '14.     Dated  Feb.   9.  '14 
Foundation    ready    to    receive    steel 

and     wood    work |3(K) 

Waterproof     floor    done    and    )sfide 
walk    concrete    slate    constructed  300 

Completed    and    accepted 300 

Usual     35     daj-B 421) 

TOTAL  OOST.    J1320 

Bond.    $6C0.       Surety.     FidelWy    &     De- 

po.sit   Co.   of   Maryland.      Limit.   7-5  days 

Forfeit.    »l.      Plans    and    specifications 

filed 

(403)  8  FULTON  125  W  Broderlck  W 
2oxS  137-6.  All  work  except  gas  and 
electric  flxtures  and  sliades  for  two- 
story   &  basement   frame   apartments 


BUILDING 
Owner 


.\.ND     INDUSTRIAL    NEWS.  ^Vt■dne 

Contractor.  .€ 


d    L.      Kolbe,      1051 
Page.   San    Francisco. 
Architect  . .  .None. 

Contractor.  .J.   Prout.   202t)  Turk.   S.   F. 
Filed  Feb.  10.  'W.     Dated  Jan.  3'1,  '14. 

Roof     on     fl62i5 

1st    coat    plaster    on 1625 

Completed    and     accepted'.. '1625 

Usual     35    days 1625 

TOTAL  OOST.  »6500 
Bond.  none.  Limit.  90  days.  Forfeit, 
none.      Plans    and    specifi--slions    filed. 

(404)  W  FORTY-FIRST  AVE  175  N 
Irving  W  parallel  Willi  Irving  120xN 
25.  Ail  work  for  two-story  and  base- 
ment   frame   stores   and    flat. 

Owner Serafino    &    .Maria  Petrucci. 

1697  Haight,  San  Francisco 
Plans  by... J.   w.  Gillogley. 

Gillogley     &    Sons,     71-4 


(411)      NO. 
windows. 

Owner Lobue 

Architect  ..  .None. 
Contractor.  .A.   .Sai 


San 


S.    F. 


Filed   Feb.    10.   '14.      Dated  Feb. 

Rough     frame     up ..$7I87 

Brown     coated     787 

Completed      , >. .    786 

Balance   of    $600   secured   by   mort- 
gage   payable    1    year   from    date  aJt 

6%   per   annum    

TOTAL  OOST.  12960 
Bond.  J1480.  Sureties.  Sylvain  J.  Laza- 
rus and  R.  W.  Gillogley.  Limit.  80 
days  from  recording.  Forfeit,  none. 
Plans    and    specifications    filed. 


Iitmau      &       .Maguire. 

Ian   Bruno  Ave.,  S.   F. 

COST,    }40i) 

MARKET.        Enlarge 

OS.,   Premises. 

319  Noe,  S.   F. 

OOST.    $400 


(4.12)  w  TWENTY-THIRD  AVE  250  S 
Irving.  Two-story  and  (basement 
frame  dwelling. 

Owner Gus      Koster,       1235      16Ui 

Ave.,   San   Francisco, 

.Architect  .  ..None. 

Day's  work.  COST,  $l-300 

(413)  W  TWBiNTY-FIFTH  AVE  1'50 
S  California.  One  and  one-half- 
story  and  basement  frame  dwelling. 

Owner Norman      H.      Smith,      359 

24th    Ave.,    San    Francisco. 

Contractor.. B.      J.    Hooper,      450      I2th 
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(■!14)      S      LAWTON 

"I      E    10th      Ave. 

One  and  one-haif-s 

lorv  and  basement 

fmme   dwelling. 

Owner A.   V.   Ar 

derson,   4223   23rd, 

San   Frar 

Cisco 

-Architect  . .  .None. 

Day's  work. 

COST,  $2100 

Ow 


■115)  S  STEVENSON  342-6  W  Fifth 
W  22-6XS  75.  All  work  for  one-story 
and  basement  Class  "C"  reinforced 
oncrete  building. 

ner Richard    S.    McCreery,      221 

Sansome,    San    Francisco, 
hitect  . .  .Chas.      Paff     &   Co..      Mer- 
chants'     Exchange      BIdg., 


Alter       Contract. 


San    Fra 


43     Sus 


Owner Geo.    A.    Moss      Glove      Co.. 

Premises. 
Architect  . .  .None. 
Contractor.. H.      Schulte      &    Son,      630 

Precita   Ave.,    .S.    P. 

COST,  $500 

(40,7)      NO.     1525      WEBSTER.         Minor 
changes   in   dwelling. 

Owner Josephine    Read.    Premises. 

Architect  . .  .None. 

Contractor.  .Kronnick         Bros.,  1659 

O'Farrell.   San    Francisco. 

OOST.    $1000 


B   TWENTY-THIRD   AVE   150   S 
i.      Alter    and    repair    residence. 
L.   H.   Stewart,  52-4   23d  Ave 


.E.     F.     Burke, 
San    Francisco. 
Filed   Feb.   11,   '14.     Dated   Feb.   9,   '14. 
On   Ist  and  15th  of  each   month     7-5% 

I'sual    35    days 2^5^- 

TOTAL  OOST,  J4690 
Bond.  $2345.  Surety.  Pacific  Coast 
Casualty  Co.  Limit.  40  days.  Forfeit. 
%i.      Plans    and    specifications    filed. 

(416)  N  GREENWICH  37-6  W  Devisa- 
dero  W  25xN  112-6.  All  work  ex- 
cept grading,  concrete,  cement,  ter- 
razzo,  mosaic,  plumbing,  shades,  gas 
and  electric  fixtures  for  two-story 
and   basement   frame   residence. 

Owner Oesalre         Soracco,         2434 

Greenwich,  S.   F. 

-Architect  .  .  .None. 

Ctjntractor.  .Norio  Cavaglia,  946  Green- 
wich, San  Francisco. 

Filed  Feb.  11,  '14.     Dated'  Dec.  in,  '13. 
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Completed   and   accepted 89f 

Usual    35    days 901 

TOTAL  COST,  $358; 
ind,  none.  Limit.  90  days.  Forfeit 
ne.      Plans  and  specifications  filed. 


1417)      E  THIRD  79-11  S  Ha 
xE  parallel  with   Ha 
Inforced    and    plain 


ng. 


story    Cla 


rrison 

S  25 

77-6. 

Re- 

rete      v 

I'ork. 

steel 

ivork 

tore  b 

uild- 

Macdonald. 

Owner Augustin 

Mills   Bldg..   S.   F 
Architect  ..  .A    W.    Pattiani.    Merchants' 

National    Bank   Bldig.,  8.   F. 
Contractor.. John    Spargo,    92.6    Presidio 

Ave.,  San  Franicsoo. 


\\'ednesda,v,    Fe!>ru-iiry    Ks,  I  :t  I  ( 

Filed  Feb.  11.  'li.  Dated  Feb,  :,.  'U. 
Concrete  in  place  and  up  to  Uvel 

of  1st  floor   tg^.j 

Completed   and   accepted 9.50 

Usual    35    days .' .'   550 

TOTAL  COST,   }2!r75 
Bond.    $1088      Surety,    Fidelity    &    De- 
posit Co.  of  Maryland.     Limit    45  dajis 
Forfeit,  none.     Plans  and  specifications 
filed. 

(J.18)      EXPOSITION    SITE.       Construc- 
tion of  the  Main  Entrance  Tower,  ex- 
cept   seiwer   and    water    pipe,    electric 
wiring-    and    elevators. 
Owner Panama-.Paciflc        Interna- 
tional   Bxiposition    Co..    Ex- 
position   Bldgr..    S.    F. 
Architect  ..  .Tlios.    Hastings. 
Contractor.  .Commary-Peterson    Co..    46 

Kearny,    San    Francisco. 
Filed  Feb.   II,  '14.     Dated  Feb  5,  'U. 

As    worlt    progresses 75% 

Usual    35    days 25% 

TOTAL  COST.  $206,000 
Bond.  $110,000.  Surety,  New  England 
Casualty  Co.  Limit.  200  days.  Forfeit 
$150.  Bonus.  $150.  Plans  and  specl- 
licatlons    filed. 

(419)  STAFF  AND  PLASTER  WORK, 
wire  lathing  and  trusset  work  on 
Main    Entrance   Tower. 

Contractor.  .Commary-Peterson    Co.,    46 

Kearny,    San    Francisco. 
Sub-Contractor..  Pietro  Prasso   &   Chas, 
Planta.    T83    Vienna.    S.    F. 
Filed  Feb.   11.  ■14.     Dated  Feb.   11.  '14. 

Payments    same    as    above 

TOTAL  COST.  $75,000 
Bond,  .  Limit.  120  days.  For- 
feit,    $75.         Plans    and       specllicatlons. 

(420)  EXPOSITION  SITE.  Electric 
wirlne  for  Varied  Industries  Bldg.. 
Mines  Bldg..  Manufacturers  Bldg.. 
and    Transportation    Bldg. 

Owner Panama -Pacific        Interna- 
tional   Exposition    Co..    Ex- 
position   Bldg..    S.    F. 
Architect  .  .  .None. 

Contractor.  .McFell      Elec.     Co.,       Mer- 
chants'      Exchange       Bldg.. 
San    Franicsco. 
Filed  Feb.   11.  '14.     Dated  Feb.   9.  'u. 

As    woric    progresses 75% 

Usual    35    days 2'5'% 

TOTAL  COST.  $9930 
Bond,  $6000.  Surety,  Massachusetts 
Bondingr  &  Insurance  Co.  Llmiit,  July 
1,  19H.  Forfeit,  $10.  Plans  and  speci- 
fications filed. 

(421)  N  OAK  157-6  W  Van  Ness  Ave 
W  89-9  N  120  E  6S-9  S  40'  E  21  S  80. 
Elevator    worlt    for  huilding. 

Owner The  Young  Men's   Institute 

Hail   Association. 
Architect  ...W.    D.    Shea.    244    Kearny, 

San   Francisco. 
Contractor.. Pacific    Gurney    Elev.    Co.. 

18«   5th.  San   Francisco. 
Filed  Feb.  13,  '14.     Dated  Feb.  2,  '14. 
On   1st  of  each   month   com.  June 

1,     1914 75% 

Usual    35    days 25% 

TOTAL  <X)ST.  $4000 
Bond.  $3000.  Surety.  Illinois  Surety  CS). 
Limit,  150  days  after  Feb.  16.  1914. 
Forfeit,   none.     Specifications   only   filed 

(422)  N  LINDEN  AVE  165  W  Laguna 
W  27-6XN  45.  All  work  for  two-story 
and    basement    frame  apartments. 


BUILDING    AND    INDUSTRIAL    NEW 

Owner J.    J.    and    .Mary    B.    Siivey. 

644    Hayes.  San    Francisco. 
Architect  ..  .C.      E.   Oottschalk,     Phelan 

Bldg.,    San    Francisco. 
Contractor.  .F.   J.   Durham. 
Filed  Feb.  13,  '14.     Dated  Jan.   15,  '14 

2nd  floor  joists  in  position $525 

Frame   up   and   roof   on 505 

Rough    coat    piaster   on 525 

Completed    and    accepted 5215 

Usual    35    days 505 

TOTA  COST,  $3500 
Bond.  $1750  Sureties,  Geo.  M.  Berry  and 
P.  J.  MoNally.  Limit.  70  days.  For- 
feit, none  Plans  and  specifications 
filed. 

1423)  W  SECOND  AVE  2«9-ll%  S 
Cabrillo  W  120  S  41.31  NE  120.62  N 
29  O  L  382.  All  work  tor  two-story 
frame  flats. 

Owner s.  P.  and  Adelaide  L.  Rus- 
sell, 492  Page,  S.  F. 

Architect  . .  .None 

Contractor.  .J.     D.     Bell,     Pacific     Bldg.. 
San  Francisco. 

Filed  Feb.   13.  '14.     Dated  Jan  31.  '14. 

Frame    up    $1337   50 

Ready    for   lathing 1337   50 

Completed    and    accepted....    1337  50 

Usual     So     days 1337   50 

TOTAL   COST,    $5350  00 

Bond,    limit,    forfeit,    none.      Plans   and 

specifications    filed. 

NOTE: — Plans  were  prepared  for  the 

above      by    O.      R.    Thayer,      Merchants' 

National    Bank    Bldg. 

(424)  W  TWENTY-FIFTH  AVE  150 
S  California  S  25xW  120.  All  work 
for  one  and  one-halt-story  frame 
residence. 

Owner Norman   H.  Smith,   359   24th 

Ave..  San   Francisco. 
Architect  ..  .Plans    hy    Contractor. 
Contractor.  .Byron    J.    Hooper.    450    12th 

Ave..    San    Francisco. 
Filed  Feb.   13,  '14.     Dated  Feb.  9,  '14 

Frame    up    $.525 

Brown    coated    62.5 

Completed   and   accepted 525 

Usual    35  days 525 

TOTAL  COST,  $2100 
Bond,  limit,  forfeit,  none  Plans  and 
specifications  filed. 

(425)  NW  SUTTER  AND  TRINITY  PL 
40  on  Sutter  and  115  on  Trinity  PI. 
Elevator  work  for  alterations  to 
present  bank  building  and  10-story 
addition  to  same. 

Owner French -American    Bank     of 

Savings.   Premises  toy  P.   J. 
Walker      Co..       Monadnock 
Bldg,,   San   Francisco. 
Architect  ..  .E.    A.    Bozlo,    1125    Laguna. 

San  Francisco. 
Contractor.. Otis     Elevator     Co..     Beach 

and  Stockton.   S.   F. 
Filed   Feb.   13.  '14.     Dated  Feb.   4    '14 
When      machinery,      motors      and 

guides   are    in    50% 

When    completed     2-5% 

•Ut    days   after    25% 

TOTAL  COST,  $4700 
Bond,  $2350.  Surety,  National  Surety 
Co.  Limit,  as  fast  as  required.  For- 
feit, none.  Plans  and  specifications 
filed. 

(426)  ROUGH  &  FINISH  CARPBN- 
try;    etc..    on    above. 

Contractor.  .Petterson   &   Persson.    Lick 
Bldg..  iSan  Francisco. 

Filed   Feh.   13.   '14.      Dated  . 

On    1st  and    15th   of   each   month      75% 


S.  27 

:i«    ilin s    lifter 25% 

TOTAL  QOST,  $12,373 
Bond.  $6187  Sureties,  H.  C.  and  C.  A 
Hennctt.  Limit,  without  delay  For- 
feit, none  Plans  and  specifications 
filed 

1427)  METAL  LATH  A.ND  LIGHT 
Iron    furring   on   ahove. 

Contractor.. National     Lathing    &    Fur- 
ring Co..   Monadnock    Bldg.. 
San   Francisco. 
Filed   Feb.    13.   '14.      Dated   Feb    7,   '14. 

Payments    same    as    ahove 

■  TOTAL  COST.  $4815 
liond,  $2408.  Surety,  The  Aetna  Acci- 
dent &  Llal.ility  Co.  Limit,  as  required 
Forfeit,  none.  Plans  an,l  specifications 
filed, 

1428)  NE  JULIAN  AVE  AND  16TH. 
Repair  and  alter  store. 

Owner W.  H.  Hyde  Jr. 

Architect  ...August         Nordln,  Mills 

Bldg..   San   Francisco. 
Day's    work,  COST.    $100(1 

1429)  NO.  247-A  CAPP,  Minor  altera- 
tions in  flat. 

Owner Benj.      Juddie.      288       2Sth, 

Oakland. 
Architect  . .  .None. 
Contractor.. R.       Dexter.      2212      Grove. 

Oakland. 

CaST.    $4  00 

M.'iO)  E  TWENTY-SECOND  AVE  300 
N  Clement.  Two-story  and  hasement 
frame  dwelling. 

Owner M.   P.   Nolan.   228  Noe.   S.   F, 

-Architect  .  .  .None 

Hay's  work.  COST,  $2350 

(431)  NO.  634  SHOTWELL  (rear). 
One-story  and  basement  frame  cot- 
tage. 

Owner Wadeslaus      Maieckl,      634 

Shot-well,    San    Francisco. 

Architect  . .  .None. 

Contracitor.  .Paul     'Brelza,     106     Persia 
Ave,,  San  Francisco. 

COST.  $„.o 

(432)  B  NE-VADA  87  N  Jarboe.  One- 
story  and  basement  frame  dwelling. 

Owner Arthur   Lindberg.   72   Gates. 

San    Fi-anclsco. 
.\rcihtect  .  .  .None. 
Days  work.  COST.   $1000 

(4-331      NO.       219«       GELARY.  Extend 

.show  room  11   feet. 

Owner N.   Gray  &   Co.,   Premises. 

Architect  ...None. 

Contractor.. P.       J.    Cole.       110       Jessie. 

CO.ST.   $41111 

(434  1  SW  DBVISADERO  AND  POST, 
New   root. 

Owner Hibernia    Savings    &    Loan 

Society. 
Architect  ...None. 

Contractor.. H.   W.  Hjul.   32-5  Merchants- 
Exchange   Bldg,.    S,    F. 

COST.   $1000 

(435)  LT  ''G"  Sea  Cliff  Tract,  Two- 
story  basement  and  attic  frame  resi- 
dence. 

Owner S.    A.    Born    Bldg.    Co,.    660 

Market.    San    Francisco. 
Architect  ...Edw.    G.    Bolles.    660    Mar- 
ket.  San   Francisco, 
Day's  work.  COST,  $5500 


'.:8 

U3G)      SE   JESSSIB   AND   rilXTll.      AUer 

reslaurant. 
Owner W.      Moore.      245      Leaven- 
worth. San  Francisco. 
Architect  . .  .None. 

Contractor..!.    Kusicli.      16S.S      Vallcjo, 
San    Francisco. 

CO.ST.   MOn 

CJ37)      NO.    940    POTRERO    AVE.      Add 

kitchen  and  minor  repairs. 
Owner Jas,      Simpson.      4.jl      Edin- 
burgh,   San    Francisco. 
Architect  .None. 
|).i.vs  worli.  .  Cfi.-^T.  }400 

H3S)     I^OT  "J"  .Sea  Cliff  Tract.     Three 

story   and    ba.senient    frame   residence. 

Owner S.    A.    Born    Bldg.,    Co.,    660 

Market.    San    Francisco. 
Architect  ..  .E.    G.    Bolles.    660    Market, 

SJn  Francisco. 
Da.v's  work.  COST,  $6000 

1439)  NO.  32  BRUCE  AVE.  Move 
dwelling,  build  new  foundation  and 
add   one  room. 

Owner R.  Schubert.  Tremises. 

Architect  .  .  .None. 

Day's   work.  CO.ST.    $.500 

(440)  LOT  27  BLK  14.  Forest  Hill. 
Two-story    frame    residence. 

Owner Arthur      Elvin.      3854    23rd, 

San  Francisco. 
Arcliilect  ...Fabre    &     Bearwald,    Mer- 

chants'   National    Bk   Bldg.. 

San  Francisco. 
Day's    work.  COST,    J4,iOO 

(441)  N  AXZA  32-6  E  Second  Ave. 
Two-story   frame   dwelling. 

Owner .Mary     H.  McGafflgan.     482 

2nd    Ave..  San    Francisco. 

Architect  .  .  .None. 

Uay'.s    work.  CX3ST,    $31100 

1 442)      NE    VALLEJO      AND      TAYLOR. 

One-story   frame  observatory. 
Owner Russian    Hill    Imp.    Co..    68 

Post.  San   Francisco. 
Architect  ..  .Matthew   O'Brien.    68    Post. 

San  Francisco. 
Day's   work.  CO.ST,    $500 

(443)  S-W  UNDERWOOD  73  SB  ''L." 
One-story  and  basement  frame  dwlg. 

Owner ..Clara  Ochoa.  1595  21st  Ave 

San   Francisco. 
.Vrchiteet  ...None. 
Contractor.  .Louis  Sabedra.  246  Vienna. 

San  Francisco. 

COST,  $1000 

(444)  V;  TWENTY-SIXTH  AVE  32-6 
S  Anza.  One-story  and  basement 
frame  dwelling. 

Owner M.    F.    Dunn.    507    6th    Ave.. 

San   Francisco. 
•Architect  . .  .None. 
Contractor.  .E.  D.   Dunn.    507    Gth    Ave.. 

San    Franci.sco. 

COST,    $1800 

1445)  W  ROUSSEAU  150  S  Bosworth. 
One-story   and   basement   frame  dwlg. 

Owner J.    F.    Heffernian.    59    Santa 

Marina  Ave..  S.  P. 
.Architect  . .  .None. 
Day's  work.  CO-ST.  $1400 

(44«)  W  ROUSSEAU  75  S  Bosworth. 
One-story  and  basement  frame  dwlg. 

Owner J,    F.    Hefferman,   59   Santa 

Marina  Ave.,  .S.  F. 
Architect  .  .  .None. 
Day's  work.  CO.ST.  $14ui 


CUILDl.NG     AND    INDUSTRIAL    NEWS 

.Ul)  LOCATION  NUT  tilVEN.  limit- 
ing and  ventilating  system  for  Rloli- 
mond    Branch    S.    P.    Library. 

Owner Board    of    Trustees    of    tlie 

Public    Liibrary    and    Read- 
ing  Rooms. 
Architect  ..  .Bliss      &      FaviUe.      Balboa 

Bldg..   San   Francisco. 
Contractor.  .Pacific    Blower    &    Heating 

Co.,  3261   17th,  S.  F. 
Filed  Fe(>.   14.  '14.     Dated  Feb.   11.  '14. 
As   work    progresses    monthly    in- 
stallments    of     75% 

Usual   35    days 458.75 

TOTAj^  COST,  $1835.00 
Bond,  $918.  Surety,  Chicago  Bonding 
&  Insurance  Co.  Limit.  May  15,  1914. 
Forfeit.  $10.  Plans  and  specifications 
filed. 

(448)  NE  LAJIKIN  AND  O'F.ARRELL 
E  91-6xN  43-9.  All  work  for  two- 
story  and  basement  brick  stores  and 
flats. 

Owner John     Woebcke.     501     Elhs. 

Architect  .  .  .Salfleld         .&  Kohlibcrg. 

Clunie  Bldg.,  S.  P. 
Contractor.  .Munster    &    Bornholdt.    110 

Filed  Feb.  14,  '14.  Dated  Feb.  13,  '14. 
Basement     walls     ready     Cor     1st 

floor    joists    $21uo 

Ceiling    joists    on 3000 

Partitions   set  and   roof   on 2000 

Standing    finish     on 2000 

Completed   and   accepted 2000 

Usual    35    days 3735 

TOTAL  COST,   $14,835 

Bond,     $7417.50.      Sureties,    Win.     Cam.p 

and  Cha.s.  A.  Carillon.     Limit,  100  days. 

Forfeit.      $5.      Plans  and      specifications 

filed. 

(449)  SE  TWENTY-THIRD  AND 
Bryant  50x52.  All  work  for  three- 
story  and  basement  reinforced  con- 
crete   stores    and    flats. 

Owner Vittorlo  and   Agostina    Sat- 

tui.   2507    Bryant.   S.    F. 
.Architect  ..  .Louis      Mastropasqua.      5S0 

Washington,  S.  P. 
Contractor.  .G.    Trevia    and    G.    B.    Pas- 

qualetti,   748  Union,  S.  F. 
Filed  Feb.  14,  '14.     Dated  Feb.  II,  '14. 

2nd    floor    joists    on $3153 

Roof    completed    3153 

Brown    coated    3153 

Completed    and    accepted 3153 

Usual    35    days 5255 

TOTAL  COST,  $17,867 
Bond,  $8933.50.  Sureties.  Angelo  v. 
Garasino  and  Domenico  Trevia.  Limit. 
80  days  after  basement  has  been  com- 
pleted and  accepted.  Forfeit,  $10. 
Plans   and   specifications    filed. 

(450)  CONCRETE.  STEEL  AND  RE- 
intorced  concrete  from  basement 
floor  to  1st  floor,  including  side- 
walks on  above. 

Contractor.  .G.    Trevia    and    G.    B.    Pas- 

qualetti.  748  Union.  S.  P. 

Filed  Feb.   14,  '14.     Dated  Feb.   11.  '14. 

Basement    completed    and    accepted 

$M64.75 

Usual    33    days 788.25 

TOTAL  COST.  $3153.00 
Bond,  $1576.50.  Sureties.  Angelo  V. 
Garassino  and  Domenico  Trevia.  Limit, 
40  days  after  grading  of  lot  done.  For- 
feit, none.  Plans  and  specifications 
filed. 

(451)  S  CALIFORNIA  82-6  W  S5th  Ave 
W   5nxS   Ulfl.     All   work   for   two-story 


Wednesday.    Pel.ru.uy    IX,  1914. 

LU.  iier L.    .\1.   Si    Uelly    Sliuck.    6327 

California.    San    Francisco. 
Aicliitect  . .  .None. 
Contl-actor.. Lincoln  U.  Grant,   1289  37th 

Ave..  San  Francisco. 
Filed  Feb.  14,  '14.     Dated  Feb.  14,  '14 

Foundation    in     $500 

2nd  floor  joists  in  place 500 

Roof    on     500 

Brown   coated    500 

Ready    for    painting 50(1 

Finished    and    accepted 650 

Usual   35   days 1100 

TOTAL  COST,  $4250 
Bond,  none  Limit,  100  days  from  re- 
cording. Forfeit,  none.  Plans  antr 
specifications  fjled. 

NOTE: — Spcciflcations  read  erectlcm 
of  two-story  frame  flat  'building  ann 
remodeling  of  old  building  adjoining 
Into   two   flats. 


INCORPORATIOIVS. 

Consolidated  Mutual  Oil  Co.  Capital 
Stock,  $«. 000,000;  subscrlbefd,  $25; 
shares,  $1  each.  Directors — T.  C.  Kie- 
rulff.  G.  T.  Hatton.  L.  Titus,  J.  H.  Mac- 
Lafl'erty,  C.  G.  Dall.  5  shares  each. 
Place  of  business.  San  Francisco. 

Diamond  Discount  Check  Association 
Capital  Stock.  $10,000;  subscribed,  $300; 
shares,  $100  each.  Directors — D.  lE. 
Perkins,  W.  E.  Pitcher,  H.  C.  Mont- 
gomery, 1  share  each.  Place  of  busi- 
ness.   San    Francisco. 

New  Method  Gravel  Mining  Co  Capi- 
tal Stock,  $75,000;  subscribed  $3;  shares 
$1  each.  Directors^H.  Hollay,  F.  P. 
Morrill.  O.  E.  Chaney,  1  share  each. 
I  .ace  of  business.   San   Francisco. 

Eureka  Securities  Co.  Capital  Stock, 
$10,000;  subscribed.  $350:  shares,  $50 
eacli.  Directors— L.  D.  Byrne,  J.  S 
Lamson,  W.  W.  Kergan,  H.  F.  Ramac- 
ciotti.  A.  B.  Sibley,  S.  L.  King  and  P. 
H.  Hess,  10  shares  each.  Place  of  busi- 
ness. San  Francisco. 

Rodeo  Mining  Co.  Capital  Stock, 
$100,000;  subscribed,  $500;  shares,  $100 
eacli.  Directors — E.  P.  Crawford.  W. 
P.  Lorenz.  B.  D.  Morse,  A.  Grecian,  E. 
H.  Webb.  1  share  each  Place  of  busi- 
ness.  San   Francisco. 

Cavarly  Estate  Co.  Capital  StocTi. 
$150. 0«0;  subscribed.  $500;  shares.  $100 
each.  Directors — E.  C.  Henzel.  J.  P. 
Hulme,  J.  M.  Cavarly.  E.  P.  Hulme,  E. 
F.  Henzel.  1  sitare  each.  Place  of 
business,    San    Francisco. 

Crystal  Vision  Mfg.  Co.  Capital 
Stock,  $oO,000:  subscribed,  $50;  shares. 
$1  each.  Directors — W.  Teitel,  H.  C 
Pfistcr,  J.  R.  Roberts.  J.  W.  Carlen  and 
W.  R.  Cantrell,  10  shares  each.  At- 
torney. Russell  W.  Cantwell.  Place  of 
business.   San   Francisco. 

Athenican  Cigarette  Co.  Capital 
.Stock.  $25,000;  suibscribed.  $25,000; 
.■sliares.  $100  each.  Directors— W.  H. 
Armbrecht,  150  shares;  P.  H.  Meyer. 
T.  P.  Eliopolos,  50  shares  each.  At- 
torney. Jessie  W.  O'Neil.  Alameda,  Cal. 
Place  of  business.  San   Francisco. 

Monarch  Mercantile  Co.  Capital 
.Slock,  $10,000;  subscribed,  $3;  shares, 
$1  each.  Directors — D.  Phetteplace.  A. 
A.  Twinage.  W.  Bischoff,  1  share  each. 
.Attorney,  Henry  K.  Norton.  230  Se- 
curity   Bldg.,    Los    Angeles.      Place    of 
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Stella-Shasta  Consolidated  (Sold  Min- 
ing Co.  Capital  Stock.  $1,500,000;  sub- 
scribed, $30;  shares$  1  each.  Directors 
—P.  M.  Sponogle.  M.  E.  Sanches,  D.  J. 
Holloran,  10  share  eacli  Place  of  bust- 
ness.   San  Francisco. 


Wednesday,   February   IS,  l3n. 

Deering  Dros.  Capital  Stock.  ?I5.000: 
subscribed  Jlj;  shares  {1  each.  Di- 
rectors—H.  JI.  Owens.  E.  Rothe,  P.  F. 
Crawneen,  5  'sliares  eadi.'  Place  of 
business.   San   Francisco. 

Western  Woman's  Herald  Pubiislling 
Co.  Capital  Stock.  »10,0<10:  subscribed. 
t'-io:  shares*  10  each.  Directors^A. 
Franklin,  E  T.  Kidell.  E.  K.  Harrison. 
I  share  each  Place  of  business.  San 
Francisco. 

rtobert  McLelland.  Capital  Stock. 
IIO.OO'O;  suibscribed.  $3;  shares  $1  each, 
liirectors— R.  McLelland.  3  shares;  J.  S. 
-McLelland  and  R.  C.  Stoddard.  1  share 
each.     Place  of  business,  San  Francisco 

Colunibia  Loan  and  Jewelry  Co. 
Capital  Stock,  S72.&00;  subscribed  172,- 
000;  sliares  JIOOO  each.  Directors— L. 
Van  Vliet,  61  sliares;  Louis  Van  Vliet, 
10  sliares  and  F.  Van  Vliet,  1  s'hare. 
Place   of  busines.s.   San   Francisco. 

Bell  Amusement  Oo.  Capital  Stock. 
».'iflOO;  subscribed,  $5000;  shares  JlOO 
cacli.  Directors — E.  Fried.  1  share;  T. 
o'Day  and  .M.  O'Brien.  24  shares  each. 
Place  of  business.  .San  Francises 


NOTICE      OF      NON-RESPONSIBIHTY. 


Feb.  13  .1914- W  TWiBNTY-SIXTH 
Ave  32-6  S  Anza  S  27-6xW  90. 
Jacob  Weiseibein  as  to  improve- 
ments   on    leased    property 

Feb.  11.  191-1— E  MISSION  193-4  N 
24th  N  58-S  E  122-6  S  41-11  SW 
12'3-7%.  Melissa  A  Potter  as  to 
improvements  on  leased  property.. 

Feb.  9.  1914— E  MISSION  100  N,24th 
N  93-4  NE  123-7  S  110-1  W  122-6. 
Rudolpb  Herman  Co  as  to  improve- 
ments on  leased  property 


NOl'ICE    OF    NON-I.IABILITV. 

Feb.  13.  1914 — PTN  SE  BUSH  AND 
Grant  Ave  69-6  on  Bush  and  130  on 
Grant  Ave  and  69  on  Berry  Place. 
.M  Fleishhacker  as  to  improve- 
ments   on    leased    property 


BUILUING 


BullfllDRM    Ereoteil     Since 
April  1»0II. 


Building  operations  from  May  1900 
-}  January  3'lst.  1914.  as  reported  by 
lie  Bureau  of  Building  Inspection  of 
lie    Board    of    Public    Works    is    as    fol- 


Clas 


No.    of    Bldg 


166 

i   33,070.204 

196 

I'4. 293.586 

2651 

78,710.670 

14249 

92.631.243 

■1434 

17. 371. 2117 

16 

6.127.000 

3 

320,000 

COMPLETION  NOTICES. 

San    Francisco. 

Feb.  7.  1914— N  WILLIAMS  AVE  50 
W  Ceres  W  25xN  100.  Richard  A 
and  Caroline  Godfrey  to  Stevenson 
&   Gowan Feb.    6.    1914 

Feb.  7.  1914 — N  MCALLISTER  30-1 
W  Gough  W  34-llxN  100.  Marks 
Bros  to  C  C  Soyre Feb.  4.  1914 

Feb.  7.  1914 — S  BROADWAY  122-0 
E    ITason    23x75       N    Dentone    or 


BUilyUlNU    AWD    INDUSTRIAL    NEWS. 

Denloni  to  Devencenzi  Bros  &  Co 
Feb.    6,    19H 

Feb,  7,  1914— N  DUNCAN  125  W 
Guerrero  W  25xN  114.  Bessie 
Goldman  (wf  Jack  Goldman)  to  W 
C    Hamerton   &   Son Feb.    7,    1914 

Feb.  9,  1914— W  MISSION  187  N  17th 
23-6  on  Misision  x  117.  Frank  M 
Sooonover  to  Ward  &  Goodwin.... 
Pe'b.    6,    1914 

Feb.  9,  1914— S_ PINE  137-6  E  Leaven- 
ortb  B  37-6xS  137-6.  Clara  K  and 
Ad'Olphine  Sutro  to  J  S  Hannali. 
Jan   31;  The  J  Looney  Co.. Jan  31.    14 

Feb.  9.  1914— iNW  POST  AND  SCOTT 
N  165  W  192-6  S  -JS  E  53  S  110  E 
137-6.        Mount      Zion      Hospital      to 

Troy    Laundry    Machinery    Co 

'.. .  . ..Feb.    4,    1914 

Feb.  9,  19'1'4— LOT  36  BLK  25,  Crocker 
Amazon  Tract,  being  on  B  Naples 
50  N  Munich.  Johan  Knudsen  to 
whom  it  may  concern Feb.  7,  1914 

Feb.  9.  1914— N  CALIFORNIA  81-3  E 
Scott  B  35  N  132-7%  W  35  S  132-7i,4 

Marlon  B  W.hite  to  L  A  Kern 

'■'■ Feb.     2.     1914 

Fell.  9.  1914 — E  FORTY-FIRST  AVE 
100  N  Cajbrlllo  (C)  N  ;5xE  129. 
Mollle  I  Lange  and  Wm  F  Lan.ge  to 
whom    it    may    concern.  ..  Feb.    6,    1914 

Fell.  9.  1914— E  TWENTY-THIRD 
Ave  90  S  Ulloa  S  30xE  120.     Frank 

C  Keefe   to   Wm  Van  Hcrick 

Jan,    31.    1914 

Feb.  9.  1914— W  TRINITY  6«-9  N 
Sutter  N  61-3%  N  34-4V4  B  61-3tt 
S  34-41,4.  French  American  Bank 
of  Svgs  by  P  J  Walker.  Agt.  to  O 
B   Brady ...-...: Jan.   30.   1914 

l'"e'b.  10.  '1914— BASEMENT  OF  MER- 
chants'  Excbange  and'  Insurance 
Exchange.  Meix.liiants'  Exchange 
Club  cpn  to  Foster  Vogt  Co  epn. 
Feb.     9,     1911 

Feb.  10.  1914— E  GOUGH  81-3  S  Ful- 
ton S   25xB   82-6.      Lorenz   Keller   to 

Mager    Bros Feb.    10.    1914 

Feb.  10.  191'4— W  FOURTH  AND 
Jessie  NW  75xSW  75.  Mary  L 
Phelan   to  Chas  H   Hock.. Feb.   9.   1914 

Feb.  10.  1914— N  GREEN  86-6  E 
Baker  E  26  N  lil2-6  W  25  S  25  W  1 
S  87-6.  Robln-a  R  Slack  to  Leaf  & 
Kaiser Feb.    3.    1914 

Feb.  10.  1914—^  GEARY  70  E  26th 
Ave  B  24-4x8  100.  Gilberto  Del 
Tredici    to    R    Knowles.  .Jan.    15.    1914 

Feb.  10,  1914— W  NINTH  AVE  150  S 
Judah;  No.  1427  9th  Ave.  Qottfred 
Klatt  to  Lamser  &  Plskc.Jan.  31.  14 

Feb.  10.  1914— B  SIXTEENTH  AVE 
too  S  Anza  (A)  S  25  E  127-6  N  25 
—  to  beg.  William  H  and  Viola 
Dreyer   to   Wm   Bahrs Feb.    6.    1914 

Feb.  11.  1914— N  GREEN  86-6  E 
Baker  B  26  N  112-6  W  25  S  2I5  W  1 
.S  87-6.  Rolbina  R  Slack  to  Peter- 
sen-James    Co Feb.    9.    1914 

Feb,  11  .1914  -N  ANZA  57-6  E  2nd 
Ave.  Mary  Henrietta  McGafflgan 
to  wliom   it  may  concern. Feb.  6.  1914 

Feb.  11.  1914— NW  ELLIS  &  MASON 
W  97-6xN  60.  Jennie  M  Blair  to 
Petterson   &   Persson Feb.   9.   1914 

Feb.  11.  1914— NW  ELLIS  &  MASON 
W  97-6XN  60.  Jennie  M  Blair  to 
Otto    Kurtz Feb.     10.    1914 

Fel.1.  13.  1914^N  GEARY  112-6  W 
Hyde  W  25xN  137-6.  Charles  S 
HoWard  to  'Wa'ra  &  GoddWin. .  :'. . . 
Feb.    9.    1914 

Feb.  13.  1914— E  SEVENTH  AVE 
452-5%  N  Lake  N  30xB  120.  Helen 
S  Lowentlml  to  Mooson  Brnys.... 
Feb.    3.    1914 


Feb.  13,  1911 — NW  Ml. LIS  &  .MASON 
W  97-CxN  60.  Jennie  M  Blair  to 
.Mayer   Walk Feb.   13.    1914 

Feb.  13,  1914— E  EIGHTEENTH  AVE 
•-■3  S  Anza  S  25xE  95.  W  R  Kenny 
to  whom  It  may  concern .  .Feb.  13.  'M 

Feb.  13.  1914— BLK  BDED  BY  HAYES 
Polk.  Grove  and  Larkin.  Panama- 
racilic  International  Exposition 
Co   to  Lindgren   Co Feb.    U),   1911 


LIENS  FILED 


San   Francisco. 


Feb.  6,  I9U— S  LINOOL.N  WAY  57-6 
W  ISth  Ave  W  25xS  100.  Santa  Fe 
Lumber   Co    vs   L  H   Hansen $48.15 

Feb.  6.  1914— N  BUSH  236-11  W  Ma- 
son W  32-8XN  137-6.  Geo  A  Burch 
and  Victor  Hoffmann  (as  Burch  & 
Hoffmann  Co)  vs  Julia  A  Cronan.. 
$2589.70 

Feb.  7,  1914— SB  PINE  &  POWELL 
E  68-6x8  60.  Boscus  Bros  vs 
John  H  Bohlig  &  Lotta  Bohlig.  .$2500 

Feb.  7.  1914--N  ANZA  81-6  E  24th 
Ave  E  25xN  100.  J  G  Taylor  vs 
J  F  Haner.  Tarbett  &  Knott  and  J 
J    Bell     $44 

Feb.  9.  1914— SW  FOURTH  55  NW 
Folsom  NW  25xSW  SO.  General 
Building  Work  Co  vs  Wm  Van 
Herick    and   I   Rude.'    $500 

Feb.  10.  1914— NW  TAYLOR  AND 
California  W  275  N  137-6  W  137-6 
N  137-6  E  412-6  S  275.  F  L  Lane 
vs  Grace  Cathedral  Church  and 
Beach-Robinson     Co $290 

Feb.  13.  1914— W  T'WENTY-FOURTH 
Ave  140-4  N  "B"  N  73xW  120. 
Thos  A  Clark  vs  John  S  Lawrence 
$183.73 

Feb.  13.  1914— B  SANCHEZ  425  S 
Sotli  s  2'3xB  12.3.  Durable  Paint  & 
Color  Co  vs  S  Slatt  and  C  C  Ander- 
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erected  in  Berkeley  Highlands.  Inte- 
rior finish  will  ibe  of  pine,  redwood  and 
hardwood  veneer.  Oak  floors  will  be 
used  in  the  living  room,  dining  room 
and  recepti.m  hall.  There  will  be  fur- 
nace lieat  and  open  tire  places.  Man- 
tels will  'be  of  tile.  An  automatic  water 
heater  ■will  'be  Installed.  ,Bath  room 
and  kitchen  will  hove  tile  wainssot. 
Exterior  .of  the  house  will  he  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  now 
lieing  taken   by   the  architect. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  Oakland.  Cal.  Archi- 
tect.  Jonh    Carlson.    Bacon    Bldg.,   Oak- 


Han 


The 


Iwelling  will  be  erected  on  east  llS'tb 
; venue,  and  has  been  designed  for  an 
ight-room  dwelling  wnth  tath.  Inte- 
ior  will  !be  nnished  in  pine  and  red- 
vood  throughout.  Some  oak  ll'oo's  will 
>e  used.  There  will  be  open  lire  places 
ind  tile  mantels..  Bath  room  will  have 
omposition  door  and  tile  wainscot 
L'lieie   will   be    furnace   heat.      An    auto- 


ater    heater 


ill 


be 


30 
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Get  It  Kpom  Bacon 


Foote  Mixer  on  building  work 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried    In   Slock   by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 

FOOTE  CONCRETE  MACHINERY  CO 

Telephone  Sutter  1675  3840  NATOMA  ST,  S  F 

Edw.,d  R.  B..CO..  ;.  po.i.i,dy  „M  connected  wi.h  .ny  „her  K„ 


stalled.  Tile  wainscot  will  be  used  In 
the  kitchen.  Exterior  of  the  dwelling 
will  he  covered  with  cement  plaster 
on  metal  lath.  Plans  are  nearl.v  com- 
plete and  the  work  will  be  done  1,y 
l>ay    Laijor. 

RKSIDBNCE  —  2  story  and  base, 
frame.  S3.500.  Oakland.  Cal.  Archi- 
tect, none.  Owner.  E.  W.  Woodward 
2CJ5  13th  avenue.  Oakland.  The  dwell- 
ing will  contain  seven  rooms,  hatli  and 
sleeping  porch.  Interior  finish  will 
he  of  pine  with  some  elm  panels  and 
oak  lloors.  Plans  provide  for  furnace 
I'eat  and  open  fire  places.  Mantels  will 
he  of  tile.  Tile  wainscot  and  compo- 
sition floor  will  be  u.sed  in  the  bath 
room.  An  automatic  water  heater  will 
he  installed.  Exterior  of  the  house 
will  1  e  covered  with  cement  plaster  on 
metal  latn.  Plans  are  in  the  hands  of 
tlie  owner  and  the  work  will  be  done 
ly  Day  DiSjor.  All  materials  are  now 
being    purchased. 

RESIDElVCE  —  3  story  and  base, 
frame.  Cost  not  stated.  Oakland.  Cal. 
Architect.  Charles  W.  McOall.  Central 
Bank  BIdg..  Oakland.  Owner.  Dr.  Shan- 
non. The  house  will  le  erected  in  East 
Piedmont  Heights,  and  has  'been  de- 
sigTied  for  an  eight-room  dwelling  with 
hath  and  sleeping  poreli.  Interior  fin- 
ish will  be  of  pine  and  hardwood  ve- 
neer. Oak  lloors  will  be  used  in  the 
principal  rooms.  Pl-ans  provide  for 
furnace  lieat.  open  tire  places  and  au- 
tomatic water  heaters.  Mantels  will  he 
of  tile  and  brick.  Bath  rooms  will  h-ave 
composition  floors  and  tile  wainscot 
E.xterior  of  the  house. will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  nearly  complete  and  flgure« 
win  be  called  for  shortly. 


RE.«ll,B.VOE  -  :  .,,„,,  «„j  base 
fiMme,  $6.00U.  Oakland.  Cal.  Archi- 
H^^''  '-''X'^V'"'  "'■  McCall,  Central  Bank 
BIdg..  Oakland.  Owner  H  H  Jewett 
The  dwelling  will  .be  erected  on  Euclid 
avenue,  and  has  been  designed  for  an 
eleht-room  house  with  bath  and  sleep- 
Infer  porch  Interior  will  he  finished  In 
P  ne  and  redwood  with  some  elm  pan- 
els ,n  the  living  and  dining  rooms.  Oak 
floors  Will  be  used  in  the  principal 
looms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  An  automatic  water 
heater  will  'be  installed.  Bath  room 
will  have  tile  wainscot  and  a  composi- 
tion door.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  are 
now  out  for  figures. 

AUDITORIUM— 1  and  '  story  and 
hase.  Class  A  construction.  Cost  not 
staled.  Oakland.  Cal.  Supervising  Ar- 
chitect. J.  J.  Donovan.  Security  Bank 
Bldg..  Oakland.  Owners,  city  of  Oak- 
land. The  following  firms  have  ap- 
plied for  plans  and  specifications  for 
the  work  on  the  Oakland  Municipal 
Auditorium.  Bids  are  to  be  opened  on 
February  2«th.  Lewis  A.  Hicks  Co 
Foster-Vogt  &  Co..  Williams  Bros  & 
Henderson.  Sound  Construction  and 
Engineering  Co.,  Van  Sant-Houghton 
Clinton  Fireproofing  Co..  F.  Rolandi' 
Newsom.  Wold  &  Kohn.  U  A.  Norris 
Co..   and    -VIcL-aren   &    Petersen. 

HOTEL— 7  story  and  base.  Class  B 
construction.  H  10,000.  Oakland,  Cal 
Architect,  C.  W.  Dickey.  Central  Bank 
Eldg..  .Oakland.  Owner.  F.  W.  Bllger 
The  building  will  he  erected  on  the 
north   side  of   1 6th    street   between   .San 


I'ahio  and  Telegraph  avenues,  cover- 
ins  an  area  of  1'30  by  100  feet.  There 
will  he  a  -.complete  steel  frame,  tirick 
iiiid  concrete  walls  and  wood  floors. 
Interior  his  been  arranged  for  170 
guest  roonSs.  a  large  percentage  of 
which  will  have  private  baths.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. Metal  window  sash  and  frames 
are  specified.  Plans  provide  for  steam 
Ileal,  elevator  service,  a  hot  water  sys- 
tem and  vacuum  cleaning.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Marble  and  ornamental 
plaster  will  be  used  In  the  entrance 
and  lobby.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  nearly  complete  and  figures  will 
le    tailed    for    shortly. 

RESIDENCE- 2  story,  attic  and  base, 
frame.  J12,fl»0.  Oakland.  Cal.  Archi- 
tect. David  C.  Coleman,  Merchants'  Na- 
tional Bank. Bldg.,  S.  F.  Owner's  name 
withheld.  The  dwelling  will  be  erect- 
ed in  Linda  Vista  and  has  been  de- 
signed for  a  ten-room  house  with  three 
baths  and  sleeping  porches.  Interior 
finisli  will  be  of  pine,  redwood,  hard- 
woods and  white  enamel.  Oak  floors 
win  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
lire  places.  Mantels  will  ;be  of  tile  and 
hrick.  Automatic  water  heaters  will 
he  Installed.  Bath  rooms  will  be  fin- 
ished in  tile  and  will  be  equipped  with 
showers.  E.\terior  of  the  dwelling  will 
he  covered  wth  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and    figures    are    being    taken. 

RESIDENCE  —  2  story  and  base, 
frame.  J5.000.  Berkeley,  .Alameda  Co.. 
Cal.  Architect,  none.  Owner,  .Mrs.  H 
H  Brown  The  dwelling  will  be  erect- 
ed In  the  Thousand  Oaks  Tract,  and 
has  been  designed  for  an  eight-room 
dwelling  with  bath  and  sleeping  porch. 
Interior  will  be  finished  In  pine  and 
redwood  with  some  hardwood  panels 
and  oak  floors.  There  will  be  furnace 
heat  and  open  fire  places.     Mantels  will 

wainscot  and  composition  floors.  An 
automatic  water  heater  will  be  In- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  La.bor.  .Materials  are 
now    being    purchased. 

RESIDENCE  —  2  story  and  hase, 
frame.  Cost  not  stated.  Berkelev, 
Alameda  Co..  Cal.  Architect.  Olin  S. 
Grove.  2911  Telegraph  avenue.  Berke- 
ley. Owner,  Mrs.  Mitchell.  The  dwell- 
ing will  be  erected  on  Elvarado  Road, 
and  has  fceen  designed  for  a  seven- 
room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in  pine 
and  redwood.  Hardwood  floors  will  he 
used  in  the  living  room,  dining  room 
and  reception  hall.  Plans  provide  for 
furnace  heat  and  open  fire  places.  .Man- 
tels will  <be  of  tile  and  brick.  Bath 
room    will   have    composition    floor      and 


atic 


lienler  will  be  Installed.  Exterior  o 
the  dwelling  will  I.e  covered  with  ce 
ment  plaster  on  metal  lath.  Plans  an 
complete  and  figures  are  now  beine 
taken. 

RKSIDEXCE  —  2  story  and  base 
frame,  $3,750.  Berkeley.  Alameda  Co 
Cal.  Architects.  Patrick-Nelson  Co. 
21111  Shattuck  avenue.  Berkelev.  Own- 
er. F.  A.  Brown.  The  house  will  be 
erected  in  Cragmont,  and  has  been  de- 
signed for  a  seven-room  dwelling  with 
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bath  and  sleeping  porch.  Interior  will 
I'e  finished  In  pine,  redwood  and  hard- 
wood veneer.  Oak  floors  will  be  used 
in  tlie  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  Jlan- 
lels  will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  will  have  tile  wainscot  and 
composition  floor.  Exterior  will  be 
covered  with  shingles.  Plans  are  com- 
plete and  the  work  will  be  done  by 
l>;iy    La'bor. 

HtyiBL,—-)  story  and  base,  frame. 
<'"st  not  stated.  Oakland,  Cal.  Archi- 
ict.  none.  Owner.  Ben  O.  Johnson. 
-«\i  Bast  30th  street.  Oakland.  Tlie 
liuiUling  will  be  erected  on  the  west 
.side  or  San  Pablo  avenue,  north  of  27th 
street.      There  will    be   one   store   on    the 


lir 


flo 


and  baths  on  the  second  floor.  Interior 
linish  will  be  of  pine  and  redwood. 
There  will  be  a  hot  water  system.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and 
shiplap.  Plans  are  complete  and  in  tlie 
hands  of  the  owner  wlio  will  do  the 
work   by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
ir.nne.  »10.000.  Berkeley.  Alameda  Co.. 
Cal,  Architect,  Charles  H.  Bebb,  Denny 
Bldg.,  Seattle.  Owner.  Mrs.  Annie  H. 
Lewis  The  dwelling  will  be  erected  In 
the  Claremont  Tract,  and  has  been  de- 
signed for  a  ten-room  house  with  three 
baths  and  sleeping  porch  Interior  fin- 
isji  will  be  of  pine,  redwood,  hardwood 
\cneer    and    white    enamel.      Oak    floors 


used 
■ill    be 


the 


■Ipal 


:e  heat  and  open 
lire  places.  Mantels  will  be  of  tile  and 
iMlik.  Bath  rooms  will  be  finished  in 
tile  and  will  have  composition  floors. 
Automatic  water  liealers  are  specified. 
lOxterior  of  tlie  liouse  will  be  covered 
ultli    shakes.      Plans    are    complete    and 


l.iki 


Building  Contracts  Awarded 
Oakland. 

Otvner                      Conirnctor  Aiiit. 

J     Skinner     Legrls  2100 

I      .Mahoney     Suell  4,=iO 

'      Blake     Bllger  SOO 

li     Uren     Sleep  .5000 

7      Hancock     Hancock  3000 

1     Western    Union Connell  4000 

I)     Neylan     Doss  3780 

1  Anderson     Warner  6123 

2  Smiith     Settles  I  »00 

J     Lee     Lee  2000 

1     Hills     Flleck  400 

i     Nelson     Marcusson  7500 

B     Settles     Settles  2O00 

'     Wl.ser     Wiser  2000 

f     Rotenburge     .  .  .Rul>ensteln  40'0 

1  Woodard     Woodard  3500 

<  Same     Same  3200 

Fabing     Fabing  2500 

2  Locke     Hausklns  400 

I      Muschie     Johanson  3600 

r      Ailing     Mclmtier  3S00 

)      PIperis     Piperls  ,850 

>     Koenig     Hambleton  4000 

I      Bacon     Boule  4i5n 

:      Kennedy     Chambers  2«00 

1      Bischoff     Bischott  2500 

1      McArthur     McArthur  2000 

Friberg     Friberg  1900 

•     Beehtle     Volckers  1400 

Le    Baron    Sims  22.50 

;      Rountree     Rountree  2(l'00 

<  Alvers     Alveirs  400 

I     Pfrang     Pfrang  2500 

Ptrang     Pfrang  2500 

:     .lensen     Jensen  15O0 

t     Koenber     Feenev  1600 

St.    Peter's    Ch Pearson  4960 

Howard     Whidden  500 

Bd    Education    Owner  looo 

Same     'Same  SiKlii 

l.-it    Hebrew   Cong.Schn»bly  1750 

Robinson     Bradsh.iw  400 


BUILDING    AND    INDUSTRIAL    NEWS 
jNelso 


327  Patrick     

329  Tyler     Stewart  3000 

330  Vaughn     Vaughn  2500 

331  Wadsworth     ...Wadsworth  1500 

332  Saxton     Burnett  4697 


(272)      E  LAWTON   2M  S 
land.     One-story  5-rooi 

Owner D.  M.  Skinne 

Architect  ..  .None. 
Contractor.  .L.  H.  Legris. 


Hudson,  Oak- 
1  dwelling. 
-,   Oakland. 

612  4  4tih,  Okd. 
COST.   $2100 


(2741      S 

TENTH 

75    W 

Franklin, 

Oak- 

land. 

Alteratio 

ns. 

?y. 

Architect 

.  .  .None. 

Contract! 

)r..D.    J. 
Oak  la 

Suell, 
nd. 

2S25     Ad 

COST, 

■    Lowell, 

eline, 

?450 

(2751      S 

GRACE 

220    W 

Oak- 

land. 

Barn. 

Owner.  .  . 

.  .  .Blake 

&    Belger.    Oakland 

Bank 

of  Sa\ 

■ings,    Okd 

Architect 

...None. 

Day's    wo 

irk. 

COST, 
30     E   Per 

J  SOO 

1276)      N 

WARWICK    3: 

kins. 

Caklam 

i.      Two-! 

story    S 

;-room   dw 

Ig. 

Owner.  .  . 

.  .  .  C.    K. 
Oaklai 

Uren. 
Id. 

533    Sycar 

Arcihtect 

...None. 

Conlracto 

r..W.   A. 

Sleep, 

447   65th, 
COST,   1 

Okd 

[5000 

(277)      E     THIRTEENTH     AVE     150     S 
Beaumont    Ave..    Oakland.     Two-story 
8-room  dwelUng. 
Owner I.   E.  Hancock,   1469  Harri- 
son,   Oakland. 
Architect  ..  .John    Carson,    Bacon    Bldg.. 

Oakland. 
Day's    work.  COST.    |3000 

12791  LOT  3  BLK  8  Map  East  Pied- 
mont HeigllVts  Extension,  Oakland. 
All  work  for  two-story  6-room  dwig. 

Owner..! Western        Union         Home 

Builders,     Inc..     161:7    Tele- 
graph   Ave.,    Oakland. 
Architect  ..  .None. 

Contractor.. J.    S.    Connell.    Oakland. 
Filed  Feb.  9,  '14.     Dated  Aug.  4,  '13. 

Progressive    payments    .  .  .  .' 

TOTAL  COST,  $4000 
Bond,  none  Limit,  120  days  after  Oct. 
n.  Forfeit,  none.  Plans  and  speclflc-a- 
tions   flled. 


(2801  N  WICKSON  AVE  45  W  War- 
field  Ave,  being  Lot  50  Map  Wickham 
Havens  Pledmont-iby-the-Lake.  Oak- 
iand.  All  work  for  two-story  and 
basement  dwelling. 

Owner Ellen    H.    and     Cecilia    A. 

Neylan,    1279    8th,   Oakland. 
Architect  ...Hutchinson  Bros.,  470   13tli, 

Oakland. 
(Contractor.  .C.     A.     Doss,     2028     E-15th 

Oakland, 
Filed   Feb.   9,  '14.     Dated   Feb.    9.   '14. 
Frame   up    u 


ated 


nplcted 


cepted. 


TOTAL  COST.  $3780 
Bond,  none  Limit.  90  days.  Forfeit, 
none.     Plans  and   specifications,   none. 

(281)      NE    ELEVENTH    AND    FRANK- 
.  lin     E     lOOxN    37-6.     Oakland.       Brick 
work      for   s'ix-story      and      basement 
steel    frame   hotel. 

Owner E.    Anderson,    San    Leandro. 

Architect  ..  .Win.    Wilde.    Albany    Block. 

Oikland. 
Contraclor.  .(leorge    Warner.    Oakland. 


Flled   Feb.   9,  '14.      Dated   Feb.    7,   '14. 

■  ■•.t   day   of  each   month TT,% 

Usual    35    days 25% 

TOTAL  CXJST,  $6120 
Bond,  none  Limit.  20  days.  Forfdl 
$5.     rians  and  specifications,   none. 


1. 
An 

and    Ai 
oom   d' 

■hltect 

WALNUT   AVE    1 

.e..    Oakland.      On 

nelllng. 

.  ..O.  G.  Smith. 

...None 

60    B 

Cou 
V    fi 

rt- 

l-'ot 

itrador.  .J.    E.    Settles, 
way,  Oakland. 

1514    1 

liroe 

id- 

COST. 

$l: 

*0(l 



Ow 
A'rc 

aklaiKl 
■.hitect 

YGANCIO     100     !•: 
1.     Two-story  S-rc 
.  .  .M.   G.  Lee,   253; 
...None. 

1     47th 
loin  dm 
!   High 

Ave., 
'Ig. 
,  Okd. 

IMj 

,''s  wor 

k. 

COST. 

$2( 

mi 

2S)|      NO.     ]-)14     BELLA     VISTA     AVE. 
Oakland.      Alterations   antl   additions. 

'"•ner A.    H.    Hills,    Premises 

u-chitect  ..  .None. 

■on tractor.  .Geo.  W.  Fllick,  826  E-16th. 
Oakland. 

COST.     $(0.1 


OS.-,  I      E     FIRST    AVE     125     N    E-12th. 
Oakland.     One   and   one-half-story   3- 
room   dwelling. 
Owner.  ....  .Nicolas    Nelson.    1436    Per- 

alta.   Oakland. 
Architect  . .  .'None. 

Contractor.  .L  C.  Marcusson.  San   Bruno 
COST,   $1500 


(2S6)  N  BROOKDALE  AVE  12i4  E 
Renwick,  Oakland.  One-story  six- 
room    dwelling. 

Owner J.  E.  Settles.  1311  Broad- 
way,   Oakland. 

Architect  .  .  .None. 

Day's   work.  COST.   $2000 


(»S 


N  FOOTHILL  BLVD  200   E  Cole 
Oakland.     One-story  6-room  dwIg. 

^'ner Gordon    Wiser.    512i3    Ygna- 

do  Ave..  Oakland. 


.Non 


ork. 


COST.    $2 


(288) 

NO. 

668 

SIXTH.     Oakland. 

\i 

ditio 

m. 

O-wnei 

.  .L. 

Rotenburge.     Pren 

Ardhit 

ect  . 

.  .No 

ne. 

Contra 

dor 

.  .K. 

Rubenstein.    Prem. 
COST. 

$l! 

289)  W  THIRTEE.NTH  AVK  lion  .\ 
El  Centre  Ave..  Oakland.  Tw(i-K.lory 
seven-room    dwelling. 

'nner E.    W.    Woodard.    21143    13th 

Ave.,  Oakland. 


.Non 


COST.  $350 


(l»9ni  W  THIRTEENTH  AVE  260  N 
El  Centro  Ave..  Oakland.  One  and 
one-half-story   7-room  dwelling. 

Owner.  ....  .E.    W.    Woodard.    2645    13th 

AA-e.,    Oakland. 

Architect  ...None. 

Daj's    work.  COST.    $3201' 

(291)  E  DELORBS  232  N  EI  Centre. 
O.Lkland.      One-story    5-room    dwIg. 

Owner Ida    Fabing.    1231    Hopkins. 

Oakland.     ' 
Archil  ect  .  .  .None. 

Cnntraclor.  .Fred     Fabing.      1231      Hop- 
kins,   Oakland. 

COST.    $2.'HI0 
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(292)  NO.  1081-3  FIFT\'-THIRD,  Oak- 
land.     Addition. 

Owner Franklin    H.    Lotke.   Prem. 

Architect  .  .  .None. 

Contractor.  .S.    T.    Haus-kins.    3320    Viola 
Oakland. 

Ci>ST,    1400 

l2tUl  \V  L.WVTOX  AVE  1110  S  Ollt- 
ton,     Oakland.  Two-.-:tory        7-room 

dwelling. 

Owner Mascliie  Bros. 

-\;chi'tect  . .  .None. 

C«nltra,ctor.  .G.     Jolianson,     ISIl     Rose. 
Berkeley. 

CO.ST.    J3600 

(297)  LOT  24  AND  PTN  L,OT  25  BL.K 
20  Map  of  blocks  20.  31.  22,  2'3,  24. 
Tiiousand  Oaks,  Oakland  Tp.  All 
work    for    two-S'tory    dwel+ing. 

Owner Clariljell    C.    Ailing,    Bkly. 

Architect  .  .  .None. 

Contractor.  .H.    W.    Mclntier.    320   Santa 
Clara   Ave..   Oakland. 

Filed  Feb.  10,  '14.     Dated  Jan.  31.  '14 

Signing    of    contract J200 

Frame   up    900 

Plastered     900 

Completed     »0C 

Usual    35    days 90ii; 

TOTAL.    COST,    $3800 

Bond,   none      Limit.   75   days   atteir   Fe'b. 

10.      Forfeit,    none.      Plans   and    specifl- 

cations   filed. 

(299)  NO.  1660  SEVENTH.  Oakland. 
Bake  oven. 

Owner S.    Plperis.    Premises. 

Arc.liitect  ...None. 

Day's   work.  COST,   $850 

(300)  NE  BOULEVARD  WAY  W  NW 
Glrard,  Piedmont.  Two-story  resi 
dence. 

Owner L     H.     Koenig.     441     11th, 

Oakland. 
ArLihlect  .  .  .None. 
Contractor.  .Ned     Haral.leton.    575    43rd, 

Oakland. 

COST,    JIOOO 

(301)  XOS.  lllS-21)  WASHINGTON. 
Oakland.       Altcl-ations. 

Owner Bacon  &  Soule,   Bacon  Bldg 

Oakland. 
Arohitect  .  .  .None. 
Day's    work    .  COST,    J450 

(302)  E  LINWOOD  335  S  Hampel. 
Oakland.      One-story    5-room    dwlg. 

Owner Gertrude        Kennedy,        949 

14th,    Pacihc   Grove,    Cal. 

Architect  .  .  .None. 

Contractor.  .J.        F.        Chambers,        1522 
Broadway,   Oakland. 

COST,    J2000 

(303)  E  CHERRY  SO  N  Harwood, 
Oakland.  One  and  one-halt-story  6- 
rooni    dwelling. 

Owner Jno.    A.    Bisciioff,    55il    Crof- 

ton   Ave,,   Oakland. 
Architect  ...None. 
Day's  work.  COST.   $2500 

(304)  S  FIFTIETH  66  E  .Shafter  Ave., 
Oakland.      One-story    5-room    dwlg. 

Owner Clias.    McArthur.    3S2    50th, 

Oakland. 
Architect  .  .  .None. 
Day's  work.  COST.   J2000 

(305)  E  FORTY-EKiHTH  AVE  360  S 
Vlcksfliurg  Aie.  Oakland.  One-story 
five-room    dwelling. 


BUILDING    AND    INDUSTRIAL    NEWS. 

(Jwner Mrs.    Ananda       C.    Fribcrg. 

2176   48th   Ave.,  Oakland. 
Arc-hllect  .  .  .None. 
Contractor.  .Chas.     Friberg,     217(;     ISlh 

Ave,    Oakland. 

COST,    $191111 

(306)  NO.  273  NINTH.  Oakland.  Alter 
and  add. 

Owner Max    Bechtle.    Premises. 

Architect  .  .  .None. 

Contractor.  .A.   Volckers,    2120    25th    Ave 
Oakland.  COST,    $1400 

(307)  E  ALMA  AVE  ISO  N  .Mera,  Oak- 
land,     one-stoi-y    5-room   d'-elling. 

Owner Sims  &  Le  Baroi.. 

ArcJiitect  . .  .None. 

Contractor.. Wm.     H.     Sims,     112S     71st 
Ave.,    Oakland. 

OO.ST,  $2250 

(308)  S  WKNTWORTH  250  E  54H' 
Oakland.      One-story    5-rooni    dwlg. 

Owner J.    Rountree.    5439    Ygnacio 

Oakland. 
Arcihtect  ..  .None. 
Day's    work.  COST,    $2000 

(309)  NO.  3258  HELLEN,  Oakland. 
Alterations  and  repairs. 

Owner Manuel  Alves,  Premises. 

Architect  ...None. 

Day's  work.  COST.  $400 

(3111)  W  SIXTY-SIXTH'  AVE  320  S 
Arthur,  Oakland.  One-story  5-room 
dwelling. 

Owner C.    J.    Pfrang,    5487    Clare- 

mont   Ave.,   Oakland. 

Ai'chltect  .  .  .None. 

Day's  work.  CO'ST,   $2500 

,311)  W  SIXTY-SIXTH  AVE  360  S 
-Arthur,  Oakland.  One-story  5-room 
dwelling. 

Owner C.    J.    Pfrang.    54S7    Clare- 

mont    Ave,    Oakland. 

Architect  .  .  .None. 

Day's  work.  COST,   $2500 

(3121  S  FIFTY-FIFTH  60  B  Dover. 
Oakland.      One-story    4-room    dwlg. 

Owner R.    C.    Jensen.      5309      Taft 

Ave..   Oakland. 
-\rc.'iltect  ..  .None. 
Day's   work.  OOST,   $1500 

(319)  SE  LAWTON  AND  COLLEGE 
A\e..    Oakland.      Grading. 

Owner F.    C.    Koerber.    R.    T.    Day 

and    J.    H.    Graves 
Architect  .  .  .None 
Contractor.  .J.  Feeney  and  A.  Scott.  573 

47th,    Oakland. 
Filed   Feb.   II,  '14.     Dated  Feb.   11.  '11. 

Payments    not    given 

TOTAL  OOST,  $16(10 
Bond.  none.  Limit,  2.5  days  after  Feb. 
12.  Forfeit,  none.  Plans  and  .specifica- 
tions   filed. 

(320)  S  LAWTON  AVE  115  E  Broad- 
way being  Lots  7.  S.  9  and  10  Broad- 
way Villa  Tract.  Oakland.  All  woik 
except    foundation    for   ft^ame   chapel. 

Owner The    Rector,    Wardens    and 

Vestrymen     of    St.     Peters 
Parish,    Oakland, 

Architect  .  .  .W.   H.    Ratclift  ,Ir.,    1st   Na- 
tional   Bank     Bldg.,     Bkly. 

Cont.actor.  .Ben     Pearson.     2103     (irnnt, 
Berkeley. 

Filed   Feb.   11.  '14.     Dated  Feb.   10,  '14. 
Frame   up   and   roof  boarding   on.      )', 
1st   exterior  coat  plaster   on 1,4 


Wedn 


February   IS,  1914. 
accepted 


Completed    and 

Usual    35    days. 

TOTAL  COST,  $4968 
iund,  none.  Limit,  90  days.  Forfeit, 
5.     Plans  and  speciiflcations  Bled, 


(321)     NO. 
Alteratloi 

f3wner 

Arcliitect  . . 
Contractor. 


2S26    HARRISON,    Oakland, 

.J.   L.   Howard  Jr..   Premises 
.None. 

.G.  R.  Whidden,  505  Haddon 
Road,  Oakland 

COST,    $500 


322)  \V  .MAGNOLIA,  bet,  32nd  &  34th, 
(Jakland,  One-story  7-roo)u  tempo- 
rary  school. 

>wner Board     of    Education,    City 

Hall    Annex,    Oakland, 
irchitect  .    .None, 
'ay's   work.  OOST,   $1000 

323)  W  MAGNOi-A,  bet  32d  &  34lh, 
Oakland.  One-story  6-room  tempo- 
rary school. 

)wner Board    ot    Education,    City 

Hall    Annex,    Oakland, 
irchitect  .  ..None. 
-)ay's   work.  COST,   $900 

321)  TWENTY-EIGHTH  AND  WEB- 
ster,    Oakland.      Steel      columns      for 

iwner 1st    Hebrew    Congregation, 

Prenrises. 
irchitect  ..  .G.    A.      Lansburgh,      Gunst 

Bldg.,  San  Francisco, 
"ontractor.  .Schnebly,     Hosti-awser      & 

Pedgritt,    6th    and    Jackson 

Oakland.  COST,    $1750 

325)  NO.  1212  FIFTY-THIRD  AVE., 
Oakland.      Alterations. 

)wner N,    Robinson,    Premises. 

U-chltect  .  .  .None 

■ontractor.  .W.    Bradsliaw,    5314    E-12th 
Oakland. 

OOST,  '$100 

327)  W  OXFORD  40  S  Cedar,  Oakland 
One  and   one-lialf-story   5-room   dwlg. 

)wner Patrick-Nelson     Bids.     Co., 

2011    Shatluck    Ave,    Bkly. 


.No 


COST.    $25 


>wner A.   M.   Tyler,    2110 

911)   Ave. 

Oakland. 

\rchitect  .  .  .None. 

:ontractor.  .B.  A.  Stewart,  t;l 

i   1st,   Okd 

1;' 

1ST.    $3ib,' 

330)      E     DOLORES    AVK     1 

0     S     1311, 

Ave.    Oakland.          One-stoi 

V     6-l'oolu 

dwelling. 

iwner M.    C,    Vaughn,    5 

33    Ayala 

Oakland, 

irchitect  .  .  .None. 

Day 


work.  COST.    $2'50ij 

N   E-TWELFTH   195   E   42d   Ave., 
and.      One-story   5-ii.oin   dwlg, 

P,       A.       Wadsworth,       177 

Santa    Rosa    Ave..    Okd. 
ect  .  .  .None, 
work.  COST.    $1500 


(332)  NW  HAAS  AVE  3SS.15  NE  E- 
14th  155x260,  San  Leandro  All  work 
tor   one  and   one-halt-story  dwelling. 

Owner Leo  J.  Saxton,  San  Leandro 


chltect 
ntrjicto 


.None, 
.F.    L. 


Bur 


745    Aile 


Wednesda 


Febr 


lau. 


FilcJ    Feb.    Jl,    'H.      Dated   . 

Frame   up  and   sheathed % 

Plastered     i^ 

Completed    and    accepted 1/4 

Usual    35    days y^ 

TOTAL  COST,   Jt697 
Bond,    none      Limit,    90    days.      Forfeit, 
»1.      Plans  and   specifications    filed. 
♦ 

Building  Contracts  Awarded 
Berkeley. 

No.  Owner                    Contractor  Amt. 

2TS     Pallen      Pallen  2501) 

293      Hallenberg     HallenberK  800 

29'5      Berkeley     Broile  1775 

296     Loring    , Petei-.^un  74'50 

:!26     Lambert     Lannbert  1000 

328     Lambert     Lambert  1000 

(2-«)  NW  SONO.MA  AVE  &  COLUSA 
Ave.,  Berkeley.  Two-stoi-y  7-room 
dwelling. 

Owner A.  H.  Pallen,   CS6   ri."!!.  Oku. 

Arc.lntect  . .  .None. 

Day's   work.  C(>ST,    $2500 


(293)      NO.    1823      HEARST    AVK..    Ber- 
keley.     Alterations. 

Owner A.     H.     Wallenberg-.     Prem. 

Architect  ...None. 

Day's    work.  OrwT.    JSOO 


1295)      DURANT         AVE.,  Berkeley. 

Structural  and  ornamental   iron  work 
for  two-story  fire  house. 

Owner City    of    Berkeley. 

Architecit  ...W.   H.   RatclifE  Jr.,  Ist  Nt'l. 

Bank    Bldg.,    Berkeley. 
Contractor ..  Erode     Iron       Works,       .31 
Hawthiorne,    San    Francisco 
Not  filed. 

Progressive  payiments  of   75%  pay- 
able   before    l*th    of   each    month.. 

Usual    35    days Balance 

TOTAL  COST,   11775 


(296)      LOT    4    BLK    2     Kellogg    Ppty., 
Berkeley.       All'    'w-ork     for    two-stary 
and   basement   nine-room   dwelling. 
Owner Dr.    E.    L.    Lorlng.    Ache- 
son    Bldg.,    Berkeley. 
Architect  .  ..Jiabn    Hudson    Thomas,    1st 
National    Bank    Bld.g,    Bkly 
Contractor.  .A.    Peterson,    Berkeley. 
Filed  Feb.   10,  'li4.     Daited  Feb.   9,  '14 

Frame    up     J1S64 

Brown     coated     1864 

Completed    and    accepted 1.864 

Usual    35    days 1867 

TOTAL  OaST,  $74  59 
Bond,  $3730.  Surety,  Maryland  Casu- 
alty Co.  Limit,  li20  days.  Forfeit,  none. 
Plans  and   specifications   filed. 


(326)      NO.   2«15  PIEDMONT  AVE,  Ber- 
keley.    Alterations  and  additions. 

Owner A.   W.   Lambert,    Premises. 

Architect  .  .  .None, 

Day's  work.  COST,  $1000 


BUILDING    AND    INDUSTRIAL    NEWS, 

317  Cole     Cole        2000 

318  Bohne     Andersen       4420 

(273)  COLLEGE  AVE  near  CaMioun. 
Alameda     One-story  4-room  dwlg. 

Owner Nels  Draio,  Premises. 

Architect  ,  .  .None. 

Day's  work.  COST,   $400 

(298)  iS  LINCOLN  AVE,  Willow  Sta- 
■  tion,  Alameda,  All  work  for  two- 
story   store   and    apartments. 

Owner A.    A.    Boehn,    2068    Lincoln 

Ave.,  Alameda. 
Architect  ..  .Wm.     A.     Newman,     Hewes 

Bldg,,    San    Francisco. 
Contractor.  .iH.    C,    Andea-son,    Alameda. 
Filed  Feb.    10,  '14.     Dated   Feb.   10,  '14 

Root    sheathed     $1100 

Plastered     lioo 

Completed    and    accepted 1100 

Usual     35     da.vs 1120 

TOTAL  COST,  $4420 
Bond,  $2210  Sureties,  C.  .1.  Hammono" 
and  A.  R.  Cranston.  Limit,  April  1.  '14. 
Forfeit,  $4.  Plans  and  specifications 
filed 

(3131      NO.    1:519    LINCOLN    AVE.,    Ala- 
meda.    One-story   5-room  dwelling. 
Owner West     End     Bldg.     Associa- 
tion,   1600    Webster.   Ala. 
Architect  ...None. 
Day's   work.  COST,   $1600 


1328)      NO.   2813  PIEDMONT  AVE.,  Ber- 
keley.     Alterations    and   additions. 
Owner A.  W,   Lambert.   2«15   Pied- 
mont Ave,  Berkeley. 
Architect  .  .  .None. 

Day's    work.                                  COST,    $1000 
• 

Building  Contracts  Awarded 


No.  Owner                      Contractor  Amt. 

273     Draio     ; Draio  400 

298     Boehn     Anderson  4420 

313  West   End   Bid  Assn. Owner  1600 

314  Freeman     Freeman  1300 

315  Morrison     Morrison  500 


(3141      NO.    3004    ENCINAL    AVE.,    Ala- 
meda.    One-story  4-room  dwelling. 
Owner J.    R.    Freeman.    1109    Oak- 
Oakland. 
Architect  . .  .None, 
Day's  work.  COST,   $1300 


(315)      NO.     152*    PACIFIC    AVE.,    Ala- 
meda.     Addition    to    dwelling. 

Owner W.    K,    Morrison,   Premises. 

Architect  .  .  .None 

Day's   work.  COST,    $500 


(316)      NO.    1318    FOUNTAIN,    Alameda. 

One    and      one-half-story       five-room 

dwelling, 
wner Lilly    M.   Stewart,    3010    Cen- 
tral, Alameda. 
Architect  .  .  .None. 
Day's    work.  COST,    $1800 


(317)      NO.      3324      FERNSIDB      BLVD.. 

Alameda.      One-story    6-room   dwlg. 
Owner Mark    T.    Cole,    70'3    Syndi- 
cate  Bldg.,   Oakland, 
Architect  .  .  .None. 
Day's    work.  CX>ST,    $2000 

I31S)      NO.    2«r62    LINC»LN    AVE.    Ala- 
meda.    Two-story  store  and   flat. 

Owner A.    A.   Bohne,    2060    Lincoln 

Ave.,   Alameda. 
Architect  .  .  .None. 

Contractor.  .H.    C.   Andersen,    1229   Pearl 
Alameda. 

CST,   $1  I 


COMPLETION  NOTICES. 


AI.A1UEU>A  COUNTY 


Jan.  27,  1914 — LOT  14  Map  Mesa  Alta 
Tract  No.  2.  Okd.  O  A  Busk  to  Olup 
Alman ' Jan.    6,    1914 

Feb.  7,  1914 — PARK  VIEW  TER- 
race  No.  27'5,  Okd.  Eleanor  F  Yates 
to   L  Tales Feb.    7,    1914 

Feb.  9  ,1914— LOT  5  BLK  1  Colusa 
Ave   Extension,    Bkly.      F    R   Peake 

Co   to    w.hom    it    may    concern 

..' I Feb.    7,    1914 

Feb.   9,    191— E   LAKEISHORE   AVE   75 


33 

N  Walla  Vista,  Okd.  B  R  Jones 
to   Edwin   C  Graff Feb.   6,    1914 

Fell,  9,  1914 — LOT  10  BLK  2  High- 
land Park  Terrace,  Oki.  Oscar 
Lockwood  to  whom  it  may  concern 
.: Completed    

Fell.  9,  1914— W  ELM  40-5  N  Buena 
Vi.sta  Ave  N  40xW  130,  Alameda. 
Thus  D  Osiborn  and  Paul  Morten- 
sen   to  whom  it  may  concern 

Feb.    7,    1914 

Feb,  9,  1914— BDED  BY  13TH,  14TH, 
Harrison  and  Alice,  Okd,  Oak- 
land Hotel  Co  by  P  J  Walker,  Agt, 
to  Mangrum  &  Otter,  Feb.  4,  1914; 
Carl   T   Doell Jan.   30,    1914 

Feb,  10,  1914— LOT  15  BLK  1  Brook- 
dale  Terrace,  Okd.  J  Edgar  Settles 
to  O  G  Smith Jan.    30,    1911 

Feb.  10,  l'9'li4 — ^LOT  3  BLK  S  Map 
East  Piedmont  Heights  Extension, 
Okd.  Western  Union  Home  Bldrs 
to    J    S  Connell Feb,    9,    1914 

Feb.  n,  1914—  LOT  27  Resbdvn  of 
Hillside  Terrace.  Okd.  M  J  S  Chase 
to  Myron   E  Hopper Feb.   10,   1914 

Feb,  13,  1914 — ^BLOCK  BDED  BY  13lh 
14th,  Alice  &  Harrison,  Okd,  Oak- 
land Hotel  Co  (by  P  J  Walker  Co. 
Agents)  to  Pacific  Mfg  Co,  L  J  Neal 
Robert  Howden  and  Rudgear- 
Merle    Co Feb.    3,    1914 

Feb,  13,  1914 — SW  HOPKINS  25  SE 
14th  Ave,  Okd.  P  B  Baird  to  whom 
it  may  concern Feb.   11,    1914 

Feb.  13,  1914— W  SAN  PABLO  AVE 
239-1  from  S  line  Stanford  Ave  S 
55xW  100,  Okd.  J  Michel  to  P 
Morilhat Feb.    11,    1914 


LIENS  FILED. 


AL.AMBDA   COUNTY. 


Feb.  4,  1914- LOT  2  BLK  "C"  Official 
Map  Blmcrest,  Okd.  M  D  Horner 
vs  Fay  J  Corum  and  Martha  Corum 
$65.60 

Feb.  9,  1914— NW  CENTRAL  AVE' 
and  Willow  W  75  N  143%  W  2'5  N 
34  E  100  E  177%,  Ala.  Ernest  L 
Thompson  vs  George  A  Young  and 
A    W    Cooper $69 

Feb.  13,  1914— LOT  2  BLK  "C"  Map 
Elmcrest,  Okd,  Hogan  Lumber  Co 
vs   F  J   and   Martha  Corum $400.22 

Feb.  13,  1914 — LOT  58  Map  Rsbdvn 
Peralta  Park,  Bkly.  Hogan  Lum- 
ber Co  vs  E  B  and  Alberta  Fontaine 
and   C   M   Blabon $277.37 

Feb.  13,  1914 — LOT  8  BLK  17  Map 
Melrose  Heights,  Okd.  Hodge-Col- 
lins Lumber  Co  vs  William  A, 
Myrtle  and  Andrew  Le  Baron  and 
H  A  Pleltner  Jr,  Christine  S  Pleit- 
ner,  C  S  Morse  &  S  A  Lowell,  ,$113.85 

Feb.  13,  19M— LOT  118  Map  Fremont 
Tct,  Okd.  Hodge-Collins  Lumber 
Co  vs  S  T  and  Kate  Holmes,  L  J 
Pessio,  G  Lavaggo  and  N  Stagnaro 
$145.49 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY, 


COTTAGES— 1  story  and  base,  frame. 
Cost  not  stated.  San  Jose.  Santa  Clara 
Co..  Cal.  Architect,  none.  The  follow- 
ing Day  Labor  jobs  are  reported  as 
about  to  be  started  in  San  Jose:  Frank 
Vito.  northwest  corner  of  Oak  and 
State  streets,  1  story  frame  cottage, 
$1,200:  J,  F.  Halston,  700  Miller  street, 
1  story  frame  cottage,  $1,200,  and  A.  L, 
Campton,  64i7  North  17'th  street,  1  story 
frame  cottage,  $2,500. 
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BRIDGE'S— Reinlorued  concrete.  Cost 
not  stated.  Snn  Mateo  County,  Cal. 
Engineer,  County  Surveyor.  Redwood 
City.  Owners,  San  Mateo  County. 
Plans  Iiave  been  completed  and  ap- 
proved for  two  small  reinforced  .con- 
crete ;l)ridges  wliicli  are  to  be  erected 
in  San  Mateo  County.  One  bridge  will 
be  erected  in  Woodside  on  tbe  Red- 
wood and  Iva  Honda  Road  and  the 
other  on  the  La  Honda  and  ,San  Gre- 
gorlo    Road.      Plans    and    speciflcation.? 


BUILDING    AND    INDUSTRIAL    NEWS. 


Weil  II 


I  an. 


by 


the 


County  Clerk. 
March  2nd  at 
posals  a-ppear 
this   issue. 

LIBRARY— 2 
A  construction. 
Alto.   Santa   Cia 


Bids 


ill  'be 


and    ba 


Cla 


Cost 


Cal. 


Palo 
hltects, 
h-own,  251  Kearny  street, 
s.  Leland  Stanford.  Jr.. 
Arciiitects      Bakewell      & 


Bron 
plans 


orking 


elin 


ary 


the  new  library  building 
which  is  to  be  erected  at  Talo  Alto  for 
the  Leland  Stanford  University.  The 
library  is  to  form  the  central  building 
of  the  proposed  new  quadrangle,  rtnd 
will  be  located  midway  between  Enclna 
Hall  and  tlie  present  quadrangle.  Con 
structlon    will    be    of    tlie    Class    A    type 


tbr 


?ho 


the 


being      simila 


to  that  of  the  present  library  building. 
Librarian  George  T.  Clarke  of  Stanford 
University  has  outlined  to  the  archi- 
irements   of   the   building. 


and    tbi 


plans 
with    tlic 


two- 
ading 


tern  pl-anned  will  be  what  is  known  as 
a  general  li'brary  as  opposed  to  tiie  de- 
partmental system  now  in  use  at  the 
University. 

BOX  CULVERT— Reinforced  concrete. 
Cost  not  stated.  San  Mateo  County, 
C!>.1.  Engineer,  County  Surveyor.  Red- 
wood City.  Owners.  San  Mateo  County. 
Plans  are  complete  and  figures  will  be 
opened  on  March  2nd  for  constructing 
a  reinforced  concrete  culvert  over  the 
Canyada  road  near  Woodside.  Plans 
and  specifications  can  be  secured  from 
the  County  Surveyor.  An  official  pro- 
posal appears  in  another  column  of  tills 


CoDtrscts   Airarded. 

CITY  HALIj — 2  story  and  base.  $.i.- 
970.  Daly  City.  San  Mateo  Co..  Cal. 
Architects.  Smith  &  Stewart.  244  Kear- 
ny street,  S.  P.  Owners.  Daly  City. 
Contractor,  G.  J.  Dorring.  3fl0  Willing- 
ton    street,    Daly    City.      Contract    price. 


Bxiildiiig  Conlracts. 

CONTRA    COSTA    COUNTY. 

IvOT    3    BLK    4    Malit'bys    Second    Add'n. 
All    work    for    completion      of      four- 
Owner Florence    E.     and     Wm.     E. 

Bacon.    Concord.    Cal. 
Architect  .  .  .  W.    H.   Judson,    1312   Broad- 
way.   Oakland. 
Contractor.  .Home      Buyers      Syndicate, 

Oakland. 
Filed   Feb.   7.   '14-      Dated   Feb.   7,   '14. 

Frame    up    J42r. 

Rough    plumbing    done,    etc 423 

When    completed     425 

Usual     35    days 423 

TOTAL    COST,    $1700 
Bond,    none.     Limit,    75    working   days. 


filed. 


and   specifications 


LOT    1    BLK    2,    Pinole.      All    work    for 
two-story    brick    and    frajne    building. 

Owner Carl  Ru«,   Pinole. 

Architect  ..  .J.    B.    Ogiborn,    Richmond. 
Contractor.. J.   O.    Barker,   Richmond 
Filed  Feb.   10,  M4.     Dated  Feb.  5.  '14. 

Foundation    in     J   400   00 

Is't  story  walls  and  joists  up     GOO  00 

Brick     work     done 650   00 

Frame    ready    for    latliing 600   00 

Plastering    completed     600  00 

Building   completed    S07  75 

Usual   33    days 1219    25 

TOTAL.  COST,  14877  00 
Bond,  $2439  Sureties.  J.  W.  Shell  and 
Zeh  Knott.  Limit,  100  working  days. 
Forfeit,  $2  per  day.  Plans  and  speci- 
fications filed. 


N  HUMBOLDT,   2.nd  Lot  E  of  Third  St., 
San  Jose.     Six-room  bungalow. 

Owner W.   F.    Futter,    Premises. 

Arcliitecl  . .  .None. 

Contractor.  .J.    A.     Weldon.     639     Willis 
Ave.,  San  Jose. 


NW   OAK   AND  STATE   STB..    San    Jo 
Four-room   store   and   residence. 

Owner Frank   Vito,    Premises. 

Architect  .None. 

Day's  work.  OOST.   $1: 


NE   TWENTY-FIRST     &     JEFFERSO.- 

Sts..  San  Jose.     Guild  hall. 
Owner Trinity    Church       Trustee's 

Premises. 
Architect  ...None. 
Contractor.  .Z.   O.    Field.    167   S-14th    St. 

San.  Jose.  'CNTlST,   $1'32, 


COMPLETION  NOTICES. 


SANTA  CLARA  COUNTY. 

RECORDED  ACCEPTED 

Jan  2i6,  1914— N  THE  ALAMEDA,  bet 
Autumn  and  Montgomery,  San  Jose 
R  M  and  M  B  Higgins  to  McGreary 
&   Sampson Oct.   17.   1913 

Jen.  27,  r914— LOTS  21-22  BLK  12, 
Hanohett    Pajrk,    San    Jose.      Bessie 

M  Praeger  to  P  T  Jorgensen 

Jan.    26,    1914 

Jan.  30,  1914—1  CONTRACT  OP  THE 
Memorial  Church,  Stanford  Uni- 
versity Grounds.  Stanford  Univer- 
sity to  J  E  O'Mara Jan.   14.   1914 

Jan.  31,  19'!4 — NEAR  EVERGREEN, 
Cal.  W  L  Edlvard'S  to  C  N  Smith 
Jan.    29,    1914 

Feb.  3,  1914- NO.  86  SO  SECOND, 
.San  Jose.  H  J  Martin  to  whom  it 
may    concern Jan.    24.    1914 

Feb.  3  .1914 — NO.  177  WAVBRLY, 
Palo  Alto.  Jennie  V  Cannon  to 
whom  it   may   concern ..  .Jan.   31,    1914 

Feb.  5,  1914 — LOT  12  HAYSBLDBN 
.Sbdvn,  Los  Gatos.      R  S  Anthony   to 

C  H  Wheeler Jan.   29.   1914 

ington   and  Empire.  San  Jose.     G  B 

Feb.  5.  1914— SEVENTH,  bet.  Wasli- 
Baxler   to   H  Nice Feb.   4.    1914 


BtriLDING   CONTRACTS. 

SAN    MATEO   COUNTY. 

NW  STATE  AND  HIGHLAND  AVE.. 
.San  Mateo.  All  work  to  fully  com- 
plete and  construct  one  and  one-half- 
story   bungalow. 

Owner Peninsular     Building    Co. 


Archi 


■  Edward      B.      Y 
Kearny,    San    Francisco. 


251 


Contractor.  .Croop   &   Keegan. 
Filed  Feb.   6,   '14.      Dated   Feb.   4,  '14. 

Frame    up    $851 

Brown    coat    plaster    on 851 

Building    completed     851 

Usual     33     days 851 

TOTAL  COST.  $3404 
Hond,  $1702  Surety,  The  Aetna  .acci- 
dent &  Liahillty  Co.  Limit,  forfeit, 
none.      Plans    and    specifications    filed. 

LOTS  75,  76,  78,  Occidental  Land  and 
Improvement  Co.,  Hillsborough.  In- 
terior work  on  conservatory  and  bed 
room  in  dwelling. 

Owner George   A.    Pope,    1014   Kohl 

BIdg.,   San    Francisco. 
Architect  . .  .None. 

(-Ontractor..Van    Sant     Houghton     Co., 
503   Market,   San   Francisco. 
Filed  Feb.    11,  '14.     Dated  Feb.   6.   '14. 
Monthly    installments,    75%.  .  .  $1'535.25 

Usual    315   days,    25% 511.75 

TOTAL  COST,  $2047.00 
Bond,  $1023.50.  Surety,  American  Sure- 
ty Co.  of  New  York.  Limit,  before 
.March  21.  1914.  Forfeit.  $10  to  $20  per 
day.      Plans    and    specifications    filed. 

BLOSSO-M  HEATH  .MANOR,  Lot  9  BIk 
S,  San  Mateo.  All  work  for  one- 
story  5-room  and  bath   frame  cottage. 


On 


.Wa 


at     Co 


of    California. 

.\rchiteect  .  .  .  None. 

Contractor.  .Fred    J.    Maurer.    1131    Bal- 
boa,   San    Francisco. 

Filed  Feb.  11.  '14.     Dated  Feb.  7.  '14. 
At    time    of    execution    of    this 

agreement     $200  00 

Frame    up    557   50 

Brown   .coat    plaster    on 587   50 

Completed   and  accepted 587  60 

Usual     35     days 587   50 

TOTAL  COST,   $2550   00 

Bond,   none.     Limit.   90  days  after   Fell. 

13.    1914.      Forfeit,    $5    per    day.      Plans 

and    specifications    Bled. 

COLUMBUS  AVE  AND  ADEI.INE 
Drive.  Easton.  San  Mateo  County. 
Electrical  work  for  frame  and  brIcR 
veneer  dwelling. 

"•»  ler C.     Frederick    Kohl,       Kolil 

Bldg.,    San    Francisco. 
Architect  ...Howard      &      White.      Lick 

Bldg..    San    Francisco. 
Contractor.  .Seth      Cohen.      Call      Bldg., 

San    Francisco. 
Filed   Feb.   6.   '14.      Dated   Jan.   27.   '14. 
Monthly    payments    of    75%..$1'672   50 

Usual    35    days 557  60 

TOTAL  COST.  $2230  00 
Bond,  not  given.  Sureties,  Max  Cohn 
and  Wilson  &  Christensen.  Limit,  for- 
feit, none.  Plans  and  specifications 
filed. 

ARTIFICIAL    STONE    WORK    ON    E.X- 

terior  on  above, 
t  ontractor.  .C.     C.     Morehouse,     Sharon 

Bldg.,   San    Francisco. 
Filed  Feb.   11,  '14.     Dated  Feb.   4,  '14. 
75%   monthly    payments    not    to 
exceed   up    to    time    of   comple- 
tion      $7312  50 

Usual     35     days 2437    50 

TOTAL  COST,  $9750  00 
Bond.  $4875  Surety,  United  States  Fi- 
delity &  Guaranty  Co,  Limit,  with 
least  possible  delay.  Forfeit,  none. 
Plans    and    specifications    filed 

ST.\TE  ST.  AND  JEPFERSON  COURT, 
San  Mtiteo.  All  work  for  one-story 
frame  bungalow. 


Wednesday,    Febrmiry    IS,  lal4. 

t>wner Peninsular    BuildliiB    Co. 

Arch itect  ,,  .Edward      E.      Young.       :'51 

Kearny,    San    Francisco, 
Contractor.  .Croop   &   Kecgan. 
Filed   Feb.   6,   '14.     Dated   Feb.   4.   '14. 

Frame-up    |600 

Brown    coat   plaster   on BOO 

Building    completed     600 

Usual    33    days JOO 

TOTAL  COST,  $2400 
Bond,  $1200.  Surety,  Tlie  Aetna  Acci- 
dent &  Liability  Co,  Limit,  forfeit, 
none.     Plans   and   specitlcations    filed. 


COMPLETION  NOTICES. 

SAN   MATEO   COUNTY. 


RECORDED  ACCEPTED 

Feb.     6,     1914 — RAILROAD    &     FIRST 

Aves,    San    Mateo.      T    F    Casey    to 

Caldwell    &   Wlsnom Jan.    20,    1914 

Feb.  9,  1914— UPLANDS,  San  Mateo. 
Charles  T  Crocker  to  The  Porderer 
Cornice    Works Feb.    2.    1914 


MARIN,  CONTRA  OOSTA  AND 
SONOMA   COUNTIES. 


BATH  HOIISE — 1  story.  reinforced 
concrete,  $25,000.  San  Rafael,  Marin 
Co.,  Oal.  Architect.  Thomas  O'Connor. 
104  D  street.  San  Rafael.  Owners,  City 
of  ,San  Rafael.  ^Blds  were  opened  .by 
the  Trustees  on  Monday  evening,  Feb- 
ruary 9th,  for  the  construction  of  the 
reinforced  concrete  'bath  house.  Bonds 
in  the  amount  of  $25,000  were  recently 
voted,  but  as  tlic  lowest  bid  received 
was  in  eycess  of  tiiis  amount  no  con- 
tract was  awarded.  Checks  of  the 
three  lowest  bidders  were  held  and 
dellnite  action  will  be  taken  at  the  next 
meeting.  A  complete  list  of  these  fig- 
ures will  be  found  under  the  heading 
of  Marin,  Contra  Costa  and  Sonoma 
Counties  In  this  issue. 


Bids  On  San  Rafael 
Bath  House  Opened. 

All    BIdH    Rerelvcil    for    Conslriiellon    of 

BulIdlDB    Are    In    Bxoesn    of   .liiioiint 

Available. 

Bids  were  opened  by  the  Trustees  of 
San  Ra'fael  on  Mondiay  evening  for  the 
construction  of  ttie  reinforced  concrete 
baiLh  house,  designed  by  Architect 
Tliomas  O'Connor.  Bonds  In  the  amiount 
of  $25,0.00  were  recently  voted,  but  as 
the  lowest  bid  received  was  la  excess 
of  $25,000  no  contract  was  awarded. 
Checks  of  the  three  lowes.t  bidders 
were  held  and  definite  action  will  be 
taken  at  the  next  meeting.  Friday  13th. 
San    Rafael    Bath    House. 

J.    Kappenmann    .Tr $31,380 

Phil.    Le    Cornec ' 31.492 

Peter   Hamilton    33.000 

S.    Saywell     33,576 

F.    H,    Field 33,970 

,1.    O.    Kuykendal 34.9S7 

Heckenroth    &  Schell 35.000 

A.  B.  Ackerman  &  Son 35.486 

Graham    &    Jensen 35.S97 

Dillon    &    Boxton 3'5,900 

Tieslau    Bros 41,700 


BUILDING    AND    INDUSTRIAL    NEWi 
COMPLETION  NOTICES. 

ItlAKIN     COUNTV. 

RECORDED  ACCEPTED 
Feb.     1'3,     1914— "YO.L.4,NDO     COURT" 
San    Anselmo.      B    Jurgens    to    Wal- 
lace,  Liiii'pher   ,'i    Co Feb.   5,    1914 

« _ 

FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


COUNTY  JAII^-2  story,  base  and 
mezzanine  floor.  Class  A  construction, 
$150,000,  Bakersfleld.  Kern  Co.,  Cal. 
Arcliitect,  Orville  L,  Clark,  Brower 
Bldg..  Bakersfleld.  Owners,  Kern  Coun- 
tyt  The  Board  of  Supervisors  recently 
selected  the  designs  of  Architect  Clark 
for  the  new  County  Jail  and  awarded 
tlie  second  prize  to  Thomas  B.  Wiseman 
of  Bakersfleld,  $250.  and  third  prize  to 
J.  W.  DoUiver  of  San  Francisco.  $125, 
The  building  will  be  classic  in  design, 
of      reinforced      concrete      construction 


ced 


th  te 


cott 


Flo 


oof 


.slabs  will  be  of  reinforced  concrete. 
Interior  partitions  will  be  of  hollow 
tile  and  metal  latli  and  plaster.  The 
structure  will  cover  an  area  of  112  by 
lOO  feet.  ..Basement  will  contain  me- 
chanical room,  engineer's  quarters,  fu- 
migation and  bath  rooms,  armory,  stor- 
age space  and  garage.  The  sheriff's 
office,  three  deputy's  offices.  Jailor's 
rooms  and  two  tiers  of  steel  cells  will 
occupy  the  first  floor.  Second  floor  will 
be  arranged  for  wash  room,  dining 
rooms  and  kitchen  and  quarters  for 
the  female  prisoners.  Interior  finish 
will  be  largely  of  metal  end  hardwood. 
A  hospital  and  cells  for  Inebriates  are 
also    provided    for    In    the    plans.      There 

uum  cleaning  and  hot  water  supply. 
Plans  are  complete  and  out  for  figures. 
Bids   close   March    6th. 

SCHOOL— 2  story  and  l>ase,  rein- 
forced concrete.  $30,000.  Bishop,  Inyo 
Co..  Cai.  Architect,  G.  B.  Clement, 
Bishop.  Owners,  Bishop  Sthool  Dis- 
trict, Plans  for  the  building  to  be 
erected  in  the  Bishop  District  have  been 
completed  and  approved  and  are  now 
out  for  figures.  The  structure  will  be 
practically  fireproof  and  will  contain 
eight  class  rooms,  assembly  hall  and 
principal's  office.  Interior  finish  will 
be  of  pine.  Maple  floors  will  be  used 
In  the  class  rooms.  There  will  be  a 
central  system  of  heating.  Exterior  of 
the  huilding  will  be  faced  with  cement 
plaster.  Bids  are  now  being  taken  and 
will  be  opened  on  March  lOth. 

HOTEL  AND  STORES— 3  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Fresno.  Fresno  Co.,  Cal.  Architect. 
Eugene  Mathewson.  Forsythe  Bldg.. 
Fresno.  Owner,  Paul  Mayer.  The 
building  will  be  erected  at  the  corner 
of  Kern  and  H  streets  and  will  cover 
a  considerable  ground  area.  There  will 
be  a  number  of  stores  on  the  flrst 
floor  besides  the  hotel  entrance  and 
lobby.  Upper  floors  have  been  ar- 
ranged .for  a  total  of  I'SO  guest  rooms 
and  several  baths.  Interior  will  be 
finished  in  pine  throughout.  Patent 
store  fronts,  steam  heat  and  a  hot 
water  system  are  specified.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion  floors.     Plans  are  being  prepared. 

HOTEI^4  story  and  base,  brick, 
$100,000,  Brawley,  Imperial  Co..  Cal. 
Arichltect,    L.    Roehrig,    American    Bank 


."ill 

Ig..  L.  A,  Owner.  C.  A.  Jo'.inson. 
ty  preliminary  plans  for  this  work 
'e    l>een   prepared   and   it  is   tmpossi- 

to  publish  details  of  construction 
this  time     .\s  soon  as  further  plans 

made    more    Information     will    be 


LIBR.A,Ry — 2  story  and  base,  rein- 
forced concrete,  $20,000,  Coallnga, 
Fresno  Co..  Cal.  Arcliitects,  Swartz, 
Hotclikins  &  Swartz,  Rowell  Bldg., 
Fiesno.  Owners,  Coallnga  Union  High 
.Scliool  Library  District,  Tlie  building 
will  be  designed  In  the  classic  style 
and  will  be  of  semi-flreproof  construc- 
tion. Interior  will  provide  two  reading 
rooms,  stack  rooms,  librarian's  office 
and  stoi^ge  room.  Pine  and  hardwood 
trim  and  maple  floors  will  be  used. 
There  will  be  a  central  heating  system 
and  vacuum  cleaning.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
will  be  opened  on  February  28th.  Plans 
and   specifications  can  be  secured  from 


till 


archi 


cts. 


TH1EATRE^2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Mo- 
desto, Stanislaus  Co.,  Cal,  Architect. 
John  J.  Foley,  46  Kearny  street,  S.  F. 
Owner.  Mr.  Messenger.  The  building 
will  be  erected  on  the  site  of  the  struc- 
ture recently  destroyed  by  fire,  and  will 
be  designed  to  contain  a  large  audito- 
rium, gallery  and  stage.  Construction 
will  be  practically  fireproof  with  rein- 
forced concrete  walls  and  floors.  Inte- 
rior will  be  finished  in  pine  and  orna- 
mental plaster.  There  will  be  a  cen- 
tral heating  system,  metal  trim  and 
modern  system  of  ventilation.  Exte- 
rior of   the   building   will   be   faced   with 


pli 


PI  a  I 


ng 


prepared. 

BRIDGE — Wood  construction.  Cost 
not  stated.  Reedley,  Presnp  Co.,  Cal 
Engineer,  County  Surveyor,  Fresno. 
Owners.  Fresno  County.  The  County 
Surveyor  has  been  Instructed  to  pre- 
pare plans  for  a  pile  and  wooden  bridge 
which  Is  to  be  constructed  over  the 
lower  Kings  River  near  Reedley.  Bids 
will  be  called  for  as  soon  as  plans  can 
be  completed.  The  old  bridge  was 
waslied  away  during  the  recent  heavy 
storms  and  trade  , with  the  upper  coun- 
try   is    lieing   badly   handicapped. 

Contracts    Awarded. 

SCHOOJj— 1  story  and  base,  brick 
and  concrete.  ;$23.000,  Bakersfleld.  Kern 
Co.,  Cal.  Architect,  O.  L.  Clark.  Brower 
Bldg.,  Bakersfield  Owners.  Bakersfleld 
School  District.  Contractor.  M.  T.  Kean, 
Bakersfleld.  Contract  price,  $17,980. 
Note:  This  Is  the  building  which  was 
alKindone.1   by  Contractor   F.   J    Amweg. 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA , 


RE'SIDENCBS — 1  story,  frame.  Cost 
not  stated.  Sacramento.  Cal.  Archi- 
tect, none.  The  following  Day  Labor 
jobs  are  reported  as  about  to  be  started 
in  .Sacramento:  George  E.  J.  Willis, 
40th  street,  4  room  frame  cottage,  $1,- 
009:  P.  G.  Mikle.  3000  35th  street,  ad- 
dition to  residence,  $1,000;  L  F. 
Schwilk,  2021  9th  street,  alteration  to 
frame  residence,  $1,300,  and  William 
Weisker,  1714  30th  street^S  room  frame 
cottage,   $1,900. 

PACKING  PLANT— 2  to  4  story  and 
base.  reinforced  concrete,  $200,000, 
Sacramento,  Cal,  Architect.  James 
Seadler.    Sacramento.      Owners,   'Swans- 


RlMl.niNG     AND     IN'DL'STHIAI.    NKWS- 


Veneered  Panels  of 
unexcelled  quality — 
Sold  only  al 


Get  the  most  for 
youp  money 

When  you  buy  WYBRO  Panels  you 
have  the  assurance  that  you  get  the 
most  for  your  money. 

Wybro  Panels  cost  no  more  than  in- 
ferior makes,  tout  their  quality  on<l 
smooth  finish  Is  by  far  superior  to  any 
others. 


Asli 


W' 


White  Brotl^ers 


5th  and  Brannan  Streets 


San  Francisco 


ton  Meat  Packing  Co.  The  architect 
has  com.pleted  plans  for  the  new  pack- 
ing plant  which  is  to  be  erected  fpr 
the  Swanston  Meat  Packing  Co.  on  the 
property  recently  porcliased  by  them 
in  the  Haggin  Gi-ant.  Construction 
will  be  of  steel  and  concrete.  The 
structure  will  be  320  feet  long  and  6(1 
feet  wide.  Equipment  and  building 
will  represent  an  investment  of  t200,- 
000.  On  the  main  noor  will  t)e  in- 
stalled the  $2i5,000  worth  of  machinery 
necessary  to  operate  the  plant.  There 
will  also  be  a  large  casing  room  for 
tlie  preparation  of  the  meats,  and  at 
one  end  will  be  a  large  cold  storage 
room.  The  second  and  third  floors  will 
be  devoted  principally  to  the  killing  of 
the  cattle.  The  knocking  pens  and 
other  devices  for  killing  are  all 
equipped  with  drains.  Above  all  the 
killing  pens  will  be  a  platform  for  an 
inspector  ot  the  meat.  The  platform 
will  be  so  loc-atcd  as  to  allow  the  in- 
spector to  oversee  the  killing  in  all 
pens.  If  he  is  doubtful  as  to  the  ap- 
pearance of  any  of  the  animals,  they 
will  ibe  kept  over  night  in  a  separate 
room  and  thoroughly  examined  again 
in  the  morning.  The  fourth  floor  will 
be  devoted  to  ice  making.  Between 
eight  and  ten  tons  daily  will  be  man- 
ufactured for  the  company's  use.  A 
large  chute  from  the  top  floor  will  con- 
vey the  ice  directly  into  the  interior  of 
the  refrigerator  cars  on  the  railroad 
tracks  toelow. 

WIATER  PBPE — Oast  iron.  Cost  not 
stated.  Sacramento.  Cal.  Engineer. 
City  Engineer.  Sacramento.  Owners, 
City  of  Sacramento.  Plans  have  .been 
approved  for  the  purchase  of  consider- 
able cast  iron  water  pipe,  which  is  to 
be  delivered  f.  o.  1).  corporation  yards. 
Sacramento.  Bids  will  be  opened  on 
February  19th.  The  following  quan- 
tities and  sizes  are  called  for  in  the 
speci'flcations:  3,500  feet  of  6  inch  pipe 
and  1,000  feet  of  8  inch  pipe.  An  of- 
ficial proposal  appears  in  another  col- 
umn of  this  issue. 

HOTEL,  ADDITION— 6  story  and  base. 
Class  B  construction.  Cost  not  slated. 
Sacramento,  Cal.  Architect.  E,  C,  Hem- 
mings,  Sacpamento  Owner,  Mrs.  Nettie 
Evans,  owner  of  the  Land  Hotel,  The 
Land  Hotel  on  K  street  is  to  have  a 
]3je,w  addition  of  six  stories  erected  in 
the  rear  of  the  present  building.  Only 
preliminary  sketches  -  .. ,  e  been  pre- 
pared and  details  ot  construction  have 
not  been  made  public.  Further  men- 
tion will  be  made  ot  the  work  as  the 
plans   progress. 

.SCH0OI^2  story  and  base,  rein- 
forced   concrete.    $200,000.      Sacramento, 


Cal.  Architects,  Shea  &  Lofquist.  Bank- 
ers' Investment  Bldg..  S.  F.  Owners, 
Sacramento  School  District.  The  open- 
ing date  tor  figures  on  the  'building 
which  is  to  be  erected  from  plans  by 
Sliea  &  Lofquist  has  been  postponed 
until    .March    6th. 


BlILDING   CONTRACTS. 


SACRAMENTO    COUNTY. 


E  14  OF  LOT  1.  U.  V.  l.)TH  AND  ICTH 
Sts..  No.  1504  U  St.,  Sacramento.  Re- 
model two-story  frame  dwelling  into 
tenement. 

Owner G.    F.   Gillenwaters,    Prem. 

.Architect  , .  .iNone. 

Contractor.  .C.  C.  Foy.  231S  M  St..  Sac- 

COST.     11000 


LOT  9,  ROSE  HEIGHTS,  Oak  Park,  40Ui 
•St,,  bet  Rose  and  Sanforii  Ave.,  Sac- 
ramento, One-story  four-room  frame 
dwelling. 

Owner George    E.    J.    Willis,    40th, 

bet   Rose  &  Stanford   Ave., 
Sacramento, 
Architect  ,  .  .None. 
Day's   work.  COST,   $750 


LOT  2S,  W.  J.  Landers  Sbdvn:  No.  3»00 
35th  St..  Sacramento.  Add  one-story 
to  frame  building. 

Owner P.   G.   Mlkle.   Premises. 

Architect  , ,  .None, 

Day's    work.  COST,    {500 

LOT   IS,   H.   J.  Goethe  Co.   Add'n   P.,   No. 
373IS  Cypress  Ave.,  Sacramento,     One- 
story  frame  building 
Owner,  ,  ,  ,  .  .V.  G.  Oole,  Premises. 
-Architect  . .  .None. 

Controctor.  .J.    L.    Morten.    21st    and    L 
Sts,,  Sacramento. 

COST,  1500 

S  V4  OF  N  14  OF  LOT  8,  T,  U,  9TH  AND 
lOth  Sts,,  No,  2021  9th  St.,  Sacramento 
P^ise  present  one-story  frame  dwig. 
and  finish  off  ground  floor  into  six- 
room  dwelling. 

Owner L.  F.  !?chwilk.   Premises. 

Architect  .  .  .None. 

Day's   work.  COST,    JUnii 


W  %  LOT  6,  O,  P,  26TH  &  27TH  .ST.S. 
No',  2621  P  St.,  Slacramento.  Onr- 
story    frame  private   garage. 

Owner Charles    W.    Paine.    2(;2I     p 

St.,  Sacramento. 
Arcliltect  . .  .INone. 

Contractor.  ,R.  M.  Smith,   2017   ISlli   St 
Sacramento. 

COST,    $4ij() 


E,  H,  Williams  Chalmer  Munday 

Munday  &  Williams 

Attorneys-al-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

6l!i  Phelan  Building,        San  Fianclso 


ana 


W    2(1  FT.  OF  N    'i    LOT    1;  N. 

Sacramento.      Alter   4-story 

brick  building. 
Owner William  Rose,  1023  5th   St 


Sac 


nto. 


.Arcliltect  . .  .None. 

Contractor,  .Oku..    J.    Gut'h,    1'516    22nd 
St,,   Sacramento. 

COST.    J500 


N  14  OF  S  14  LOT  4.  W.  X.  22ND  AND 
2Sir(l  Sts.:  No  2314  23rd  St.,  Sacra- 
mento. Two-story  S-room  frame 
dwelling. 

Owner Mrs.  V.  Parkinson.  1019  6th 

St..   Sacramtnto 
-Arc'hltect  . .  .None. 

Contractor.  .George  Muigridge.   1019   6th 
St.,    Sacramento. 

CO.ST,    12000 


LOT      IS    NEIL      TRACT,      Sacramento, 
One-slo<ry    3-room    frame    dwelling. 

Owner James   Blamey,   102,1   G  St„ 

Sacramento. 
Archltec-t  . .  .'None. 

Contractor.  .Chatterton   Bros..   2111   2Sth 
St.,    Sacramento. 

OO.ST,    J700 


I-OT    15    BLK      44,    .South      Sacramento, 
One-story   5-room  frame  dweJling, 

Owner W.    T.    Foster,      3'5'th      and 

Cypress  Ave.,   Sacramento. 
-Architect  .  .  .None. 

Contractor.  .Robert    Powell,    2Slil    T   St., 
Sacramento, 

COST,   $2500 


W  14  LOT  6,  H,  I  I4TH  -AND  USTH  STS. 
No.  1417  I  St.,  Sacramento,  One- 
story  frame  private  garage. 

Owner ,1.   W,   Wilson,   Premises. 

Architect  . .  .None. 

Contractor.  .G.    E.    Hook,    718    ISth    St.. 


■.sac 


COST,   $451) 


LOT   71    MONT  CLAIR   H   near   41.st   St,. 

Sacramento.  One-story        flve-room 

dwelling. 

C'wner Wm.     W«lsker,    1714     30th 

St.,    Sacramento. 
.Architect  . .  .None. 
Day's  work.  COST.  $lSfll7 


S  14  LOT  1,  S,  T,  12TH  .AND  13TH  STS.. 
No.  1915  12th  St,.  Sacramento.  One- 
story   five-room  frame   dwelling. 

Owner George    L.    Van    Tine,    121? 

S   St.,    Sacramento. 

Architect  . .  .None. 

Contractor.  .B.    F.   Scoble,    626    14th    St., 


nto. 


COST.    $1960 


Wednesday.   Feb 


COMPLETION  NOTICES. 


SACRAMENTO    COBJiTY. 


RECORDED  ACCEPTED 

Feb.  6.  19U— LOT  21  OP  IfEISTER 
Tit.  Sacramento.  Oiarles  A  Roat 
to   William   R  Saunders.  .Feb.   a.   1914 


LOS    ANGELES    AND    SOUTH- 
ERN  CALIFORNIA. 


Cal. 


APARTMENT  HOUSE — 3  stor; 
base,  brick.  JIO.OOO.  Los  AngeU 
Architects,  Western  Architectural  an^ 
Building  Co..  Coulter  Bldg.,  L.  A.  Own- 
er. Mr.  Newton.  The  building  will  be 
erected  on  South  Bonnie  Brae  street 
and   will   be   arranged   for   68   room*   dl- 


■ided 


nto 


nd    thr 


Interior  will  be  finished  in  pine  wl'lh 
some  elm  panels.  Oak  floors  will  be 
used  in  the  halls  and  living  rooms. 
There  will  ibe  steam  heat,  a  hot  water 
supply  and  vacuum  cleaning.  All  suites 
will  have  wall  beds  and  private  bath 
rooms.  Tile  wainscot  and  composition 
floors  will  be  used  in  the  baths.  Tile 
and  marble  will  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  work  will  be  carried  on 
by  Day  Labor  under  the  direction  of 
the    architects. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Ventura  and  Santa  Barbara 
Counties.  Cal.  Engineer.  William  H. 
Thomas.  L.  A.  Owners.  Ventura  and 
Santa  Barbara  Counties.  Plans  have 
been  completed  and  have  received  the 
approval  of  both  Boards  of  Supervisors 
for  a  three-hinged  reinforced  concrete 
bridge  which  is  to  be  erected  over  Rin- 
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Exte 


rior  will  be  finished  In 
of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
now    being   prepared. 

LODGE  HALL  AND  STORES  —  ? 
story  and  base,  brick.  Cost  not  stated. 
Los  Angeles.  Cal.  Architect.  J.  T.  Zel- 
ler,  Currier  BIdg.,  L.  A.  Owners.  Lyran 
Swedish  Lodge.  Charles  E.  Strolsee, 
2210  W'all  street,  chairman.     The  build- 


ng 


cted    at    the 


of 


l»th  ,and  Flower  streets,  covering  an 
arei  of  52  by  154  feet.  There  will  1)e 
six  stores  on  the  first  floor  besides  the 
entrance  to  the  upper  floors.  Audi- 
torium,  ball   room,  kitchens   and   dining 
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Vi'eat  and  ■  a  '  vacuum  rte 
patent  store  fronts  and  marble  wain- 
scoting. Exterior  of  the  building  will 
be  faced  with  pressed  hrirk.  Plans  are 
being   prepared. 

HOTBI^I   story     and   base      Class  C 
construction.      Cost    not      stated.      Los 


BUILDING    AND    INDUSTKIAL    NEWS. 

Angeles.  Cal.  Architects.  Walker  &  I 
Vawter,  Hibernian  Bldg..  L.  A.  Owner, 
D,  F.  Hill  The  building  will  be  erect- 
ed at  the  northwest  corner  of  6th  and 
Wall  streets,  having  a  frontage  on  one 
street  of  7D  feet  and  120  feet  on  the 
other  First  floor  will  contain  four 
stores  and  the  liotel  lobby.  Upper  floors 
will  be  arranged  for  a  total  of  110 
guest  rooms  and  40  baths.  Interior 
•finish  will  be  of  pine  and  redwood. 
Plans  provide  for  steam  heat,  elevator 
service,  hot  water  supply  and  vacuum 
cleaning.  There  will  be  metal  window 
sash  and  frames  and  metal  lath  and 
plaster  partitions.  Bath  rooms  will 
thtave  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Marble 
and  tile  will  he  used  in  the  stores  and 
lobby.  Plans  are  being  prepared.  Bids 
will  be  called  for  shortly. 

HOTEI^-3  story  and  base.  Class  C 
construction.  J60.000.  Los  Angeles. 
Cal.  Architect,  Leonard  L.  Jones.  I. 
W.  Hellman  Bldg..  L.  A.  Owner,  Louis 
Nordlinger  and  W.  \V.  Paden.  The 
building  will  be  erected  on  Flower 
street  between  3rd  and  4th  streets,  cov- 
ering an  area  of  80  by  150  feet.  En- 
tire building  will  be  occupied  by  the 
hotel.  Plans  provide  for  a  total  of  120 
guest  rooms  and  60  baths.  Interior 
will  be  flnishcd  in  pine  and  hardwood. 
There  will  be  steam  heat,  hot  water 
supply  and  vacuum  cleaning  system. 
Bath  rooms  will  have  composition 
floors  and  tile  wainscot.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  now  prcatlcally  com- 
plete and   figures  will   be  called  for  at 

HOTEL— 3  story  and  base.  Class  C 
construction,  145,000.  Los  Angeles.  Oal. 
Architects,  Ma.vberry  &  Pai-ker,  Pacific 
Electric  Bldg..  L.  A.  Owner,  Mrs. 
Squires.  The  building  will  be  erected 
on  Wilde  street  near  Central  avenue, 
covering  an  area  of  110  by  125  feet. 
There  will  be  a  total  of  135  guest 
rooms  with  private  and  public  baths. 
Plans  provide  for  steam  heat,  a  hot 
water  supply  and  vacuum  cleaning. 
There  will  be  metal  window  sash  and 
frames.  Interior  will  be  finished  in 
pine.  Bath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Bids  will  be  taken  from 
contractors  who  can  finance  the  proj- 
ect either  wholly  o'  In  part.  Working 
drawings  liave   been   completed. 

f?CHOOL  GROUP—;,  1  and  2  story, 
brick  and  concrete,  J150,000.  Venice. 
Los  Angeles  Co..  Cal.  Architects.  C.  H. 
Russell  Co..  Union  League  Bldg.,  L,  A, 
Owners,  City  of  Venice.  The  group  will 
consist  of  the  Administration  building. 
Scence  building.  Household  Arts  build- 
ing and  Manual  Training  building.  The 
style  of  architecture  will  be  Lomlbardic 
Italian.  The  Administration  building 
will  be  a  two-story  and  basement  struc- 
ture 152x144  feet,  and  will  contain  the 
administrative  offices.  auditorium, 
study  and  choral  halls,  library  and 
twelve  class  rooms.  In  the  basement 
there  will  be  a  cefeteria.  kitchen,  bi- 
cycle rooms,  etc  The  central  heating 
plant  will  be  constructed  In  connection 
Willi  and  at  .t,bt  reaj  &f  the  adininis- 
tration  building.  The  science  building 
will   be  a    two-story  L-shaped   structure 
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140x120    feet. 
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I'UililinK  will  be  iw.i  slorii-s  lluxljo 
feet,  unci  will  contain  a  modern  bun- 
galow,  cooking     department,      laundry. 


das 


and 


sewing  and  millinery  departments.  The 
mechanical  arts  building  will  he  one 
story  112x144  feet,  with  an  interior 
court.  The  building  will  be  connected 
by  arcades.  They  will  be  of  brick  con- 
struction, with  concrete  foundations, 
exterior  facing  of  different  sliades  of 
light-colored  brick,  tile  roofs,  pine  and 
hardwood  trim,  pine  and  maple  floors, 
lavatories,  plumbing,  electric  wiring, 
heating  system.  Plans  are  complete 
and  flguras  are  now  being  taken.  Bids 
will  be  opened  on  February  ;i4th.  Plans 
and  specifications  can  be  secured  from 
the    architects. 

STORES'  AND  LOFTS — 8  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Los  Angeles,  Cal.  Architects. 
.Morgan,  Walls  &  Morgan,  Van  Nuys 
Bldg..  L.  A.  Owner.  S.  K.  LIndley.  H. 
W.  Hellman  Bldg.  This  structure  will 
l;e  erected  on  West  Fourth  street  ad- 
joining the  Grant  building,  and  will 
liavc  a  frontage  of  90  feet  by  a  depth  of 
12i  feet.  Construction  will  be  of  the 
class  A  type  throughout  with  a  com- 
plete steel'  frame,  concrete  and  brick 
walls  and  reinforced  concrete  floors. 
Interior  partitions  will  be  of  hollow 
tile  and  metal  lath  and  plaster.  There 
will  be  sleam  heat,  freight  and  pas- 
senger elevators,  vacuum  cleaning 
and  mail  chutes.  Plans  provide  for 
metal  window  sash  and  frames  and 
fireproof  doors.  E-xterlor  of  the  build- 
ing will  be  faced  with  cement  plaster 
-and  pressed  brick.  Interior  finish  will 
le  of  pine  througliout.  Tliere  will  lie 
sidewalk  doors,  lifts  and  lights.  Plans 
are  now  being  prepared.  Figures  will 
be  called  for  as  soon  as  working  draw- 
ings can   be  completed. 

APART.VTBNT  HOUSiE— 4  story  and 
base,  brick  and  steel.  $70,000.  Los  An- 
geles. Cal.  Archltecis,  Webb  &  O'Neii. 
Linkershim  Bldg..  L.  A.  Owner.  A.  S. 
ONell  The  building  will  be  erected  on 
Figueroa  street  near  4th.  covering  an 
area  of  46  by  120  feet.  The  building 
will  contain  a  total  of  120  rooms  ar- 
ranged in  two  and  three  room  suites. 
Interior  will  be  finished  In  pine  and 
iKjrdwood  with  marlile  and  ornamentaT 
plaster  In  the  loibby.  There  will  be 
steam  heat,  a  hot  water  supply,  vac- 
uum cleaning  system  and  electric  ele- 
vator. All  suites  will  have  private 
bath  rooms  and  wall  beds.  Bath  rooms 
win  have  tile  wainscot  and  cnm.posi- 
tion  floors.  Metal  window  sash  and 
frames  are  specified.  Exterior  of  the 
lullding  will  be  faced  with  glazed 
brick.     Plans  arc   now   being  prepared. 

APARTMENT  HOUSE — 3  story  and 
:'asc,  brick.  Cost  not  stated.  Los  An- 
geles. Cal.  Architects.  Architectural 
Designing  Co..  Grosse  Bldg..  L.  A. 
Owner's  name  withheld.  The  building 
has  been  designed  to  contain  thirty 
suites  of  two  and  three  rooms  witli 
baths,  and  will  be  erected  neir  St. 
Jame.''  Park,  covering  an  area  of  60 
'W  105  feet.  Interior  finish  will  be  of 
pine  and  redwood.  Oak  fioors  will  be 
used  in  the  principal  rooms.  Plans  pro- 
vide for  steam  le-it.  wall  and  disap- 
pearing beds  and  vacuum  cleaning 
P.atli  rooms  will  have  tile  wainscot  and 
composition  floor!-.  Marble  and  tile 
will  he  used  in  the  entrance.  Exterior 
of  the  building  will  be  f-ici'd  willi 
liressed  brick.  Plans  in  e  n"w  being 
prepared. 
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ORPHANS  HOME-:  slury  and  l.ase, 
reinforced  concrete.  $r.u.uoo.  L*os  An- 
geles, Cal.  Architect,  I.  H.  Seehorn, 
328  South  Clay  street,  1-.  A.  Owners, 
M:s!':onary  Sisters  ot  tlu-  Sacred  Heart, 
Contractor,  S.  Solano,  1770  North  Main 
.-Ircet,  I..  A.     Contract  price,   ('30.000, 

HOTll^— 12  story  and  base.  Class 
A  construction,  $300,000.  Los  Angeles, 
Cal.  Architect,  Charles  Oordon.  Los 
Angeles  Investment  Bldg..  L,  A,  Own- 
er, Verne  Carter,  Contractors,  Dutro- 
Wren  Construction  Co.,  Van  Nuys  Bldg., 
L.   A.      Contract   price.   $300,000. 

PORTLAND  AND  OREGON. 

APAKT.MliNT  HuU'.Sli— .-,  story  -and 
base,  ibrick  and  steel.  Cost  not  stated. 
Portland.  Ore.  Architects,  Claussen  &. 
C  aussen.  Madeay  Bldg.,  Portland. 
Owner.  Mrs  C.  Brown.  The  building  will 
le  erected  at  the  corner    ot    15th    and 


nsda 


stre 


■ill 


large  ground  area.  Eacli  of  the  upper 
floors  will  he  divided  into  nine  suites 
of  from  two  to  four  rooms  and  -bath. 
Provision  has  also  been  made  for  three 
small  suites  in  the  hasement.  Interior 
will  be  finished  in  pine  -and  hardwood. 
There  will  be  elevator  service,  dumb- 
waiters, vacuum  cleaning  system,  hot 
water  supply  and  steam  heat.  All 
suites  will  have  private  iba'th  rooms 
and  wall  or  disaippearing  beds.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Marble  and  tile  will  be 
used  in  the  entrance.  Exterior  of  the 
building  will  he  faced  with  pressed 
brick.      Plans    are    being    prepared. 

BRIDGE— «teel  and  concrete.  $35,000. 
Kellogg,  Ore.  Engineer.  County  Sur- 
veyor. Roselburg.  Owners.  Douglas 
County.  The  bridge  Is  to  span  the 
Umpqua  River  at  Dimmlck  Ferry.  The 
main  span  will  be  of  steel  construction 
and  the  approaches  -and  retaining  walls 
of  reinforced  concrete.  Provision  has 
been  made  for  a  twenty-foot  roadway 
and  two  four-foot  walks.  Plans  are 
now  being  prepared  and  figures  will 
I  e  called  for  shortly.  Comiplete  partic- 
ulars can  te  secuied  from  the  County 
.-iirveyor   at    Rosehurg. 

ASSOCIATION  BLnLDING — 2  story 
and  -base,  brick,  $2-5,000.  Astoria,  Ore. 
Ai-chitccts.  McN-aughton  &  iRaymond, 
Title  and  Trust  Bldg..  Portland.  Own- 
ers. Young  Men's  Christian  Associa- 
tion. Only  preliminary  plans  for  this 
building  have  been  prepared  and  the 
architects  slate  that  construction  will 
not  le  stirted  until  sometime  in  July. 
Further  mention  will  be  made  of  the 
work.  Details  ot  construction  are  not 
yet    setlled. 

ASSOCIATION  BUILDING — 3  story 
and  tase.  brick,  $2S.OOO.  La  Grande, 
ore.  Archlteit.  Milton  S.  Block.  La 
Grande.  Owners.  Young  Men's  Chris- 
tian Association.  The  building  will 
cover  -a  considerable  ground  area,  the 
main    floor    containing    entrance,    Ijusl- 
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SEA'li'LE  AND  WASHINGTON. 

APARTMENT  HOUSE— 4  story  and 
base,  brick  and  .steel.  $15,000.  Seattle. 
Wash.  Architect.  W.  H.  Miller.  Arcade 
Bldg..  Seattle.  Owner,  F.  F.  Adamss. 
The 'building  will  he  erected  on  Marion 
street  and  will  have  a  front-age  of  60 
feet  by  a  depth  of  120  feet.  Only  pre- 
liminary sketches  have  Ijeen  T>repared. 
hut  these  show  in  the  neighborhood  of 
thirty  suites  ot  two.  three  and  four 
rooms.  Interior  finish  will  he  of  pine 
and  hardwood  with  oak  floors.  Thero 
will  he  steam  heat,  elevator  service 
and  a  hot  water  system.  Bath  rooma 
will  liave  tile  wainscot  and  composi- 
tion floors.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 

BRIDGE— Steel  and  concrete.  $200,- 
00-0,  Vancouver,  B.  C.  Engineer's  name 
not  given.  Owners.  City  of  Vancouver. 
Plans  and  specifications  are  now  ready 
for  contractors  to  'figure  on  the  pro- 
posed Second  Narrows  Bridge,  which 
calls  for  a  structure  .provided  with  a 
single  line  of  steam  track,  two  lines  of 
electric  track,  two  lines  of  roadway,  a 
footway,  together  with  the  necessary 
approaches  thereto,  as  well  as  the  ma- 
chinery for  the  opening  span  of  the 
bridge  and  other  Incidental  works. 
Plans  are  now  out  for  figures  and  can 
be  secured   from   the   City   Clerk. 

BRIDGE— Steel  and  reinforced  con- 
crete. $'50,000.  Wenatchee.  Wash.  En- 
gineer. County  'Surveyor.  Wenatchee. 
Owners.  Chelan  County.  Plans  and  spe- 
cifications have  Ijeen  adopted  by  the 
County  Commissioners  for  a  steel  and 
reinforced  concrete  hrldge,  and  iblds 
will  be  called  for  about  March  1st. 
The  engineer's  estimate  shows  that 
about  100  tons  of  structural  steel  and 
2,-500  cubic  yards  of  concrete  will  be 
required.  Full  particulas  can  he  se- 
cured from  the  County  Surveyor  at 
Vi  enatchee. 

STEAM  PLANT — 2  story  and  base, 
reinforced  concrete.  $50,000.  Seattle, 
Wash.  Architect,  City  Architect,  Seat- 
tle. Owners.  City  of  Seattle.  The 
building  will  cover  an  area  of  SIS  by 
OS  feet,  and  will  be  of  'fireproof  con- 
."truction  throughout.  Metal  window 
sash  and  frames  and  cement  floor  are 
specified.  Contracts  for  the  machin- 
ei-y  have  already  'been '  awarded  to  C. 
C.  Moore  &  Co..  and  Allis-Chalmers  Co.. 
at  a  cost  of  approximately  '$iaO.OO<). 
Exterior   of    the  building    will    be   faced 


ing  rooms,  maternity  wards 
nurses'  rooms.  Construction  will  be 
fireproof  with  reinforced  concrete 
walls  and  floors.  Interior  finish  will 
be  of  pine  and  hardwoods.  There  will 
be  steam  heat,  elevator  service  and 
metal  window  sash  and  frames.  Ex- 
terior of  the  building  will  be  faced 
with  -a  light  grey  pressed  brick.  Plans 
are    being    prepared. 

INF1RM.ARY  —  2  story  and  base, 
brick.  Cost  not  stated.  Roseburg. 
Ore.  Architect.  F.  C.  Flagler.  Rose- 
turg.  Owners,  City  of  Roseburg.  The 
'building  will  cover  an  area  of  56  by  60 
feet.  First  floor  will  he  arranged  for 
general  office,  dining  room,  kitchen, 
women's  ward  and  two  sick  wards. 
Upper  floor  will  contain  the  children's 
wards  and  library.  Interior  finish  will 
be  of  pine  and  hardwood.  There  will 
be  steam  heat.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  -brick. 
Plans  have  been  completed  and  re- 
ceived the  approval  of  the  City  Coun- 
cil.     Bids  will  be  called   for  at  once. 

APART.'Vl-E'NT  HOUSE^S  story  and 
base,  brick.  $35,000.  Portland.  Ore.  Ar- 
chitects. Claussen  &  Claussen.  Macleay 
Bldg.,  Portland.  Owner.  I.  Holsman. 
The    building    will    be    erected    at      tlie 
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round  area  ot  50  by  100 
r  will  he  arranged  for  a 
■  of  two  and  three  room 
suites,  all  of  which  will  have  private 
bath  rooms  and  wall  beds.  Pine  and 
hardwood  veneer  will  he  used  for  inte- 
rior finish.  Some  oak  floors  will  be 
specified.  Plans  provide  for  steam 
heat,  a  hot  water  supply  and  vacuum 
cleaning.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Mar- 
ble and  tile  will  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
■be  faced  with  pressed  brick.  Plans  are 
now   teing  prepared. 

CHURCH- 1  story  and  base,  brick 
end  concrete.  $60,000.  La  Grande.  Ore. 
Architects.  Houghtaling  &  Dougan. 
Henry  Bldg..  Portland.  Owners.  Church 
of  Our  Lady  of  the  Valley.  The  church 
will  be  ot  the  Gothic  style.  45x120.  Ex- 
terior finish  will  be  of  pressed  fjrlck 
trimmed  with   terra   cotta  or  cut  stone. 
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ters.  heating  plant  and  s 
Main  auditorium  will  have  a  si 
capacity  of  530.  Altar  and  comm 
rail  will  be  of  onyx.  There  will 
choir  loft  which  will  have  a  largi 
organ.  Bids  will  he  called  tor 
May  1st.  all  work  to  be  bid  under 
rate    contract.      The    pari.sh    houst 


quar 


being  prepared. 

SHIP  YARDS.  -ETC.— $100,000.  Van- 
couver, B,  C,  Architect,  N.  A.  Leech 
615  Pender  street.  West  Vancouver 
Owners.  English  Syndicate  rep 
by  Kenneth  E.  Burnett.  .1.  D.  BurdI 
and  J.  D.  McGee.  The  plant  will  h 
erected   on   a    site   on    the    north    arm   o 


ed 


Pra 


RIv 


Sea   Island. 


Ill 


he   a    two-story  brick. 

twelve      rooms.     ,A1I      modern 

lences   will    I  e   Installed. 

Oontrncts    .Iwnrdcd. 

STORICS   ,\.Nn  OFFICE.S — 2   s 


chit 


.   Yott.     Contractor,   V.   L.   Ir 
Contract   price.  $15,000. 


option  has  been  secured  on  the  site,  but 
only  preliminary  -plans  for  the  plant 
have  leen  prepared.  Further  mention 
will  -Ire  made  of  this   work. 

THEATRE— 2  story  and  base,  rein- 
forced concrete.  $100,000.  Tacoma. 
Wash.  Architect,  R.  E.  Borhok,  Sav- 
age-Scofleld  Bldg..  Tacoma.  Owner. 
Eugene  Levy.  The  building  will  ad- 
join tie  present  Tacoma  Theatre  and 
Is  to  'be  fireproof  throughout.  There 
will  be  a  main  auditorium  and  two  gal- 
leries. Interior  will  he  finl.shed  In 
pine,  metal  trim  and  ornamental  plas- 
ter. There  will  be  steam  heat,  a  mod- 
ern   system   of  ventilation  and   vacuum 
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oleanlng.  Complete  stage  efiuipment 
will  be  installed.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  to  toe  completed  so 
that  work  may  be  started  b.v  early 
spring. 

HOTEI^S  story  and  base,  frame. 
Cost  not  stated.  Seattle,  Wash.  Ar- 
chitect, John  Graham,  Lyon  Bldg.,  Se- 
attle, Owner,  P,  J,  Murphy.  The  build- 
ing- will  be  erected  on  6tii  avenue  be- 
tween Main  and  ,Jackson  streets,  and 
will  cover  an  area  of  60  'by  120  feet. 
There  will  be  a  total  of  135  rooms  and 
a  number  of  public  baths.  Interior 
will  be  finished  in  pine.  There  will  Ve 
steam  heat  and  a  hot  water  system. 
Bath  rooms  will  have  composition 
floors.  Exterior  of  the  building  will 
be  covered  with  rustic  and  shiplap. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

Contracts  Awarded. 

APARTlfENT  HOIW*;— (i  story  and 
base,  reinforced  concrete,  $7,i,000.  Se-  ' 
attle.  Wash.  Architect,  none.  Owner, 
\V.  D,  Perkins,  Contractor,  David  Dow, 
:;ist  avenue  and  Spruce  street,  Seattle. 
Contract    price,    {7,i,000. 


RUI.IIVGS  OP  THE  INDUSTRIAL  AC- 
CIDENT COMMISSION  INTERPRET- 
ING THE  WORKMEN'S  COMPENSA- 
TION, INSURANCE  AND  S.4FETY 
ACT. 


As  a  result  of  a  widespread  request 
from  employers,  attorneys  and  em- 
ployees throughout  the  States,  the  In- 
dustrial Accident  Commission  lias  in- 
terpreted several  of  the  more  important 
clauses  of  the  Workmen'.?  Compensa- 
tion, Insurance  and  Safety  Act  previous 
to  any  case  having  been  brought  be- 
fore It  for  adjudication.  The  following 
ruilings  are  not  to  be  looked  upon  as 
being  the  final  opinions  of  the  Com- 
mission: they  have  been  made  subject 
to   change   or  modification. 

CHAUFFEURS. 

The  Commission  holds  that  cJiauf- 
feurs,  private  or  otherwise,  come  under 
the  Compensation  Provisions  of  the 
Workmen's  Compensation,  Insurance 
and  Safety  Act  without  any  election  on 
the  part  of  the  employer  being  neces- 
sary. They  are  not  to  be  classed  as 
household  domestic  servants. 
AMBULANCE    FEES. 

It  has  also  expressed  itself  as  being 
of  the  opinion  that  the  reasonable  cost 
ary   transportation   immediate- 
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VOLUNTARY     FIRE     DEPARTMENTS, 
AND     PUBLIC     OFFICERS     WORK- 
ING WITHOUT   SALARY. 

It  has  ruled  that  members  of  volun- 
tary fire  departments,  operating  with- 
out   remuneration,    and    public    oflicers. 


yitho 
nedic 


fits 


ntitled 


any    othe 


nefit 


FARM     EMPLOYEES. 

In  the  case  of  farm  employees,  it  ex- 
pressed the  opinion  that  work  done  on 
a  farm  hy  employees  of  tlie  farmer  for 
lite  maintenance  and  operation  of  such 
farm,  is  excluded  from  the  compulsory 
provisions  of  the  Compensation  L.aw. 
but  that  such  farm  employees,  how- 
ever, can  proceed  against  their  em- 
ployers by  means  of  a  suit  for  damages, 
s.iid  suit  being  filed  under  the  first  two 
sections    of    the    Roseberry    Act. 
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INTERSTATE       COMMERCE       EM- 
PLOYEES. 

The  Commission  has  also  stated  that 
it  will  assume  jurisdiction  where  em- 
ployees residing  in  California  make  a 
contract  of  hire  in  California,  without 
reference  where  any  accidental  injury 
or  death    may   take  place. 

EARNINGS       OP    SEASONAL       EM- 
PLOYEES. 

In  each  case  where  subdivisions  1 
and  2  of  subsection  (a)  of  section  17,  of 
the  Compensation  Act  cannot  reason- 
ably and  fairly  be  applied,  tlie  Indus- 
trial Accident  Commission  holds  that 
it  will  seek  to  ascertain  the  average 
annual  earnings  by  testimony  showing 
the  earnings  throughout  the  year  of 
the   individual   concerned. 
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PROCESSES        FOR        FIREPROOFING 
WOOD. 


[Consul      General        John    L,      Griffiths 
London,   England.] 


lod. 


Coneiderahle  attention  has  bee 
given  in  the  United  Kingdom  to  th 
best  method  for  flrepicoflng 
especially  in  connection  with  railroa 
construction.  The  following  is  a  de 
s<?ription  »f  a  process  whicli,  it  1 
claimed,  has  received  the  favorabl 
conBlderation  of  the  British   Admlralt: 

The  wood  is  placed  in  large  iro 
cylinders,  the  doors  of  which  are  hei 
metically  sealed.  The  wood  is  the 
ubjected  to  a  course  of  steaming,  an 


i.-.der 


the 


the  .pores  of  the  wood  ar.*  removed  and 
the  sap  vaporized.  The  flreproofing 
solution  Is  thereafter  lun'lnto  the 
cylinders,  and  under  pressure  forced 
tlhroughout  the  pores  and  fibres.  Sub- 
sequently the  water  in  tlie  solution  is 
evaporated  in  drying  kilns,  and  the 
cjiemicals,  in  minute  cry  tar  form,  are 
left  embedded  in  the  wood.  When 
heat    is    applied,    these   crj.stals    expand 


th 


forming  a  glassy  coating  to  the  fibres 
f>(  the  wood  which  excludes  the  oxygen 
in  the  air.  In  time  the  heat  causes  the 
crystals  to  collapse,  but  further  crys- 
tals in  the  wood  immeciately  expand, 
and  the  same  process  of  resistance 
against  fire  continues.  The  chemicals 
used  are  antiseptic  and  preservajtive, 
consisting  chiefly  of  phosphate  of  am- 
monia. ,\s  a  result  of  the  treatment, 
tiiie  life  of  the  wood  is  also  lengthened, 
for  the  cause  of  decay  Isap  water)  is 
eliminated.  Tills  process  is  claimed  to 
ba  especially  satisfactory,  inasmuch  as 
the  material  treated  is  not  saturated 
with  a  solution  of  salt,  nor  are  such 
chemicals  used  as  tungslate  of  soda, 
sulphate  of  ammonia,  sulphate  of 
alumnla.  alum,  etc..  which  invariably 
cau.=e  discoloration  of  tne  wood,  cor- 
rosion of  metals,  destruction  of  fibers, 
and  prevent  satisfactor;'  painting  or 
polishing.  After  this  treatment  the 
wood  can  be  worked,  nailed,  glued, 
lpain,ted,  polished,  etc.,  as  though  it 
had  not  been  subjected  tn  any  special 
process.  All  kinds  of  timber  can  be 
treated,  Including  oak,  teak,  deal,  pine, 
mahogany,  walnut,  beech,  bircli,  ash, 
mjaple.  whitewnod.  pUcl;  pine,  la-cli, 
etc. 

Adopted  by   UnderKroiiiul   Rallnnyfi  nnil 
nrltlnh    Navy. 
The     first     railway    comuany    to    take 
advantage   of   this   process   was   the   Un- 
derground   Electric     Rail,vays    of    Lon- 


'Inn,  and  at  the  present  time  It  Is 
sinted  tliat  the  woodwork  of  all  the 
c;irs  of  the  company  has  been  subje'-ied 
lo  the  treatment.  It  is  also  stated  that 
after  exhaustive  tests  the  British 
Ailiniralty  has  adopted  the  process, 
that  lite  eom,pany  is  engaged  in  fire- 
proofing  large  quantities  of  wood  for 
711  motor  boats  for  the  British  war- 
ships Iniloiiiltahle  and  :ilonarcli,  and 
that  the  two  new  sup,.>rdrea;dnoughts 
now  hullding.  the  diieen  Ellnnbeth  -.ind 
\\'urN|ille.  are  to  have  their  woodwork 
hreproofed    by    this    process. 

The  company  using  the  process  states 
that  as  a  result  of  the  recent  disaster 
at  Aisgil,  the  .Midland  Railway  (on 
whose  system  the  accidetiit  occurred)has 
requested  the  fireproofin;^  company  to 
submit  a  tender  for  e-ccting  a  fire- 
proofing  plant  at  the  company's  works 
in  Derby,  and  that,  peniing  the  erec- 
tion of  such  a  plant,  the  company  lias 
sent  14-1,000  feet  of  timber  to  be  treated 
by    the    fireproofing  company. 

The  cost  of  rendering  wood  fire- 
proof by  this  process  is  a  uniform  one 
of  73  cents  per  cubic  foot,  for  all  woods 
excepting  oak  and  teak,  for  which  the 
charge  is  85  cents  per  cubic  foot. 

Another  Proceas. 

There  is  another  firepr'jofing  process 
known  as  the  "Snowdon  process."  the 
ohief  feature  of  which  Is  a  chemical 
mixture,  hut  the  formula  is  not  dis- 
closed. By  the  use  of  this  mixlure  it 
is  claimed  that  woodwork  and  all  man- 
ner of  fabrics  may  be  rendered  non- 
inflammable  and  insect  proof.  In  the 
case  of  wood  already  in  position,  it 
may   be   painted    or   washed    with    three 


vhe 


the  solution  penetrates  to  a 
depth  of  about  one-eightli  of  an  inch. 
\\-hen  treated  pri-or  to  construction, 
the  wood  is  usually  soaked  in  the  so- 
lution in  tanks,  hut  if  it  is  desired  to 
render  the  wood  fireproof  through -)ut. 
pressure  cylinders  are  used  to  force 
the   liquid    into  every   fibre. 


tTh( 


ous 


samples  of  the  fiieproofed  wood  of  tlie 
first  process,  and  a  circular  of  the 
Si.owdon  system,  which  will  be  loaned 
on  application  to  the  Bui-eau  of  Foreign 
and    Domestic    Commercii.j 


VERY  ANNOYING. 

It  was  deucedly  thoughtless  of 
Congressman  Lewis,  of  Maryland,  to 
gather  all  those  revealing  statistics 
about  telephones  and'  telegraphs. 
Where  ignorance  is  bliss,  'tis  folly  to 
find  out  tliat  our  telegraphic  rates  are 
the  highest  among  twenty  countries 
and  that,  as  one  consequence  thereof, 
we  rank  but  ninth  as  telegraph  users. 
.\nd  of  course  it  is  no  less  disturbing 
to  discover  that  in  the"  matter  of  local 
telephone    charges,    we    rank    but    four- 


nth 


sixte 


But  it  is  done  now  and  the  only 
[hing  left  is  to  think  about  it  as  little 
ts  possible.  To  brood  over  the  matter 
would  simply  end  in  our  having  to  do 
something  and  that  in  turn  might  dis- 
irrange  some  of  our  most  cheris-lied 
ilividend-paying  traditions.  Everyibody 
tnows  that  the  proper  wa,v  to  have 
:elephones  and  telegraphs  is  to  make 
lividends  the  chief  desideratum.  Now. 
lien,  lot  everybody  close  his  or  her 
nind  and  let  there  be  an  end  nn't.— 
-;.  II.  .1.   in  Life. 
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Do  You  Love 
the  Woods? 


It's  Spring  In  P.edwood  Canyon 

NOW 


Its  exhaling  freshness  makes  it  just  the  place 
to  stroll. 

Plan  to  visit  there  Sunday. 

Buy  a  round-trip  ticket  to  Pinehurst. 

60  cents  on  Saturdays,  Sundays  and  holidays 
from  San  Francisco. 


Oakland,    Antioch    &    Eastern 
Railway. 

KEY  ROUTE  FERRY  TERMINAL 
Telephone  Sutter  2339 

OAKLAND  DEPOT 

40th  and  Shatter  Avenue  Telephone  Piedmont  870 


BtriLDING  AND   INDUSTRIAL  NEWK 


Walter  A.  Scott 

ARCHITECTURAL 

Photographer 
558  MARKET  ST. 

Phone  Kearny  2688 San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

IVIanulacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

839-841   MISSION  ST.                                                     San  Francisco 

Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

AddrMS  ma  by  phons  at  San  Franclaco,     Franklin  2907 

Oakland,  Oakland  5941 


TELEPHONE    MERRITT    1800 

Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

515  14th  Avenue 

East  Oakland,  Cal. 


Peerless  Ironing  Board. 

Disappearsin  the  Wall 


P££ffi.£SS  //fOmNG  BOARD 
SHOmNC  CABINET 
S£Tm  PARTir/ON 
CASED  Uf 


I  compactn 


The  Peerleii  ironing  Board  is  perfect  i 

venience.     inexpensive  but  very  vejuable  for  apartn. 

residences.  Helps  to  rent  or  sell  more  quickly  at  better  p 
Prices  S7.SO  and  S8.00 
The  Peerless  Combination  ironing' Board  and  Kitchene 
combines  the  ironing  board  ^vith  a  disappearing  table  in 
compact,  inexpensive  and  convenient  form.  invaluabN 
small  kitchen. 

Price  SIO.OO 
Write  for  circular.       Agents  wanted. 
PEERUESS  IROrslIIMG  BOARD 
560  Phelan  BIdg.  San  Frax 


te  Table 
the  most 
for  the 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contracftors. 

Boxes  %1  50  per  year  and  upwards. 
Juuction  Market,  Mason  and  Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  &nd  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you.  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


"It  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
arii  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly    An    Air  Cushion   Check,   working    automatically. 

Simplicity  and   Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street, 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  ail  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  BIdg.,  San  Francisco 


Uanuar>'  1st,  1914. 


New  Prices  In  Effect 

Be  suri'   V'lur  lilcs  coiitaiu    iiur  new   Catalugiiei: 
and  Discount  Slioets. 

Have  yon  seen  the 

"BUNGALOW" 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heater  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O^Farrell  Sts. 
Phone  SUTTER  S025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEIVIENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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Specialty  Contractors'  Protective  Assoctation. 
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EXCHANGE. 


OPPICERS. 


President,   JOSEPH  AHLBACH 

MasterP] umbers'  Ass'n. 
Vice-President,  W.  P.  CLUTE 

Contracting  Plasterers'  Ass'n. 
Treasurer;     JAMES  R.   WILLIAMSON 

Master   Steam    Fitters'    Ass'n. 


cretary.      W.   8.   SCOTT 

Masons'    and    Builders' 
B.    H.    Williams   and    C.    Mund 
Attorneys, 
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peclficallons  that  are  signed  by  them.'' 
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Drake,   H.   E. 
Fennell,    Jas.    S. 
Pennell,    Martin 
Ferris,   Chas. 
Farreil,   Geo. 
Gilbertson,    Louis 


Gils 


E. 


Gale,    : 
Gardlser,    F. 
Gladding.    McBea 

Hock,    Chas.    H. 
Hadley,    Chas. 


Koldens        _..     _. 
Larsen,    N. 
Larsen,   H.   H. 
Larsen.  L.  C. 
Lawson.   A.   W. 
LIndgren,    C.    J. 
Ludwig.  John 
Mealy.    M.   J. 
McWhIrter.    W.    J. 
McCall,    Wm. 
McCall,    Elvln 
McCowan,    M.    B. 
MlUer,  J.   W. 
MuTcahev.  Thos.  F 
Mlllerlck.     Philip 
Murray,    W.    C. 
McSherry,     M.     F. 
Mowbray,    M.    V. 
Nagei,    W.    L. 
Nagel.   R.   H. 
O'Connor.    J.    J. 
O'Rourke,   T.    F. 
Phillips,    Joseph  J. 
Prlngle,    J. 
Rlngrose.    R. 
Ralney,  W.  A. 
Ralnev     E.    s. 
Reed,  Walter 
Stradling,    W.    C. 


Watson,  Sa 
Watson,  SI 
White,  J.  I 
Walker,  P. 
Wygant. 


COWTRACTING 
PLASTERERS' 

ASSN. 
Office    185    Steven- 
son   Street. 
W.  P.   Clute.   Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin  Lyden  Sec. 
Bradley  &  O'Reilly 
Bosch,   Herman 
Brennan,    Jos. 


C.ishman,    M.    J. 
Connell.   J.    B. 
Campbell,    Chas. 
Chalmers,    H.    A. 
Connolly    &    Son 
Coppellottl.  L. 
Dalv.    J.    H. 
Domloo,    Tony 
Duthle,    Chas. 
Felt.    R.    D. 
Frar.za.    S. 
Fraser.    Simon 
Fav,    J. 
Ploodberg    &    Mc- 

Caffery 
Glosser.  Geo. 


M.nrtinelll,    Wm. 
Mnwnt.    Donald 
MacGruer   &    Co. 
Mnrohouse.    C.    C 
Muriale,    Nlc. 
McT.eod.    J     C. 
Nafcl    &   NaK-el 
O'Kane.    C,    T. 
Orford.    J.    A. 
Pariflc     Plasterin 


Smith     &    Johns 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 


S.    P, 


Dlxnct    Lo- 
cal   No.    1. 

■e      Metropolis 


Schulti    O.   &   Son      Scott,  W.  S. 


California        Blec. 

Constr.   Co. 
Central   Elec.   Co. 


W.    H. 

Marine  Elec.  Co. 
MrFell  Elec.  Co. 
National  Elec.  Co. 
vberry  -  Bend- 


.WASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son   Street. 
Harry    Larkin, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing   Co. 

Cantley.   James 

Cassaretto,  John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&   Paving  Co. 

Pibrestone  and 
Roofing    Co. 

3ross,    Fells 


Johr.- 

Co. 
Larkin 

Co. 
Lawson 

Co. 
Mission 


Manviile 

Asphalt 

Roofing 

Roofing 

Magnesia      -      As- 
bestos   Sup.    Co. 
Malott      &     Peter- 

Parafflne    Paint  Co 
Rapheld,        J.        L. 

Roofing    Co. 
Samuels,    H.    D.  Co 
Western        Ashes- 
Magnesia  Co 


Watsonit 
Weste 


Felt 


J.    B.    Dennis 
Atlantic  Fire- 

proofing    Co. 
Baizke,    A.    tJ' 
Clinton 
„  proofing     __ 
Campo,  C. 
Lynch,   R. 
Lynch,    J. 
Munson,    C.    t    Co. 
McAbee,   E.  T. 
McLelland.    R. 
Hayden.  Fred 


Fire- 


A.    V. 


helm 


Fir 


Sheehan*.    Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 


W.     E.     Burnham, 

President. 

Atlas     Heating     & 

Ventilating     Co. 


Collins,    T.    M. 
Central    Elec.    Co. 
Dalzlel,    Robt.,    Jr. 
Gen.    Eng.    Co. 
Gllley-Schmld    Co. 

Inc. 
Levy.    M. 
O'Mara,    J.    E. 
Pac.    Pire   Bxt.  Co. 
Petersen    -    James 

Co. 

nons    Eng.  Co 


Walsh, 

Williamson    Co.,  H 
WIttman,      Lyman 

&   Co. 
Williams.  E.  D. 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


John   Biller 
C.  A.  Day 
Floor  Manager 

Geo.    A.    Maas 


(jeueral      Cootr 


Hoard    ot    Directors.    igi:!-13. 

Ed.   Ginlty 
Chas.  \V.  Gompertz 
Grant   Fee 
Halph   McL.  ran 
Bookkeeper 
Geo    A.   Watson 
M£MBEBS. 


Amweg.  Fred  J. 
Anderson     &     Co., 

W.    W. 
Beach     &     Hefter- 

Beck,   John   B. 
Beetham,   A.   H. 
Bergren      &      Son, 


Bor 


P.    H. 
rth. 


H. 


Boyd  &  Kerr 
Brandt    &    Stevens 
Braunton   Bros. 
Brutcher  &  Serna 
Calne,  Thos.   W. 
Caldwell   &  Co. 
Carlson.   Elmer 
Casty.    John 
Cavanagh  &  Vezl- 


Onbby, 
Cole,   r. 
Collman 

Comma.y 


J.   W. 


Co> 


Peter- 
n   Co.    (Inc.) 
Brothers 


Finlayson,  M.  M. 
Flaherty  &  Ogle 
Fletcher,   James  P 


Gompertz,  C.  W. 
Gutleben    Bros. 
Hailing,   B.   R.^ 
Hamerton    &    Son, 

Wm.   C. 
Hamilton,    Peter 


rer. 

CI 

las. 

A.   Day 

.   Wi 

m. 

B. 

Haeue 

i-13. 

Pra 
F. 
Ch 

nk 
H. 

La 
-Ma 
Wr 

nsing 
■fght 

Koenig,    L.    B.    G. 
K.ess.   S.    B. 
Kiivkendall,    J.    O 
l.ange       &       Berg- 

l.a^smli.  Frank  P. 
l.irsen  &  Larsen 
Linden.    William 


Moo 


.Vr     Burli: 


McLaughlin,      Jas. 
McLeran   &    Peter- 


Neidick.    Frank 
NeTvsom.     World 

&    Kohn 
Nielsen.    N.    F. 
O'Brien,  J.  J. 
Olson.    Andrew 
Owsley.   Burt  T. 


Ila 


Co. 


Concrete 


Rednall.  W.   W. 
Reese  &   Rourtree 
Relte.   J.   B. 
Rickon.  Fred,  J.  H. 
Rolandl,    F. 
Saner,    Adam 
Savwell.    Sylvester 
Schulz.   J.   F. 
Sjogren    Brothe 


■Jtockholn 
ly 


othe 
P.    V. 


k     Al- 


Strehlow.     Freese 

&    Peterson. 
Tavlor  *  Goerlcke 
Tc-rlll.     W.     A.     & 

c.  c. 


Thll 


H   A. 
ston      &      Co.. 

T. 
t.     Robert 

Sant-Hough- 
1     Company 


rd    R-   Goodwin 
ndering,   J. 
:zelberger.    J. 


Acme       Iron       and 

Wire    Works. 
BrndP  Iron   Works 


tboldt    &Co.,  M 


nd 


JIcNear       Brie* 
Stelger  Terra  Cot 

to  Co. 

Vallejo    Brick 

Tile    Co. 

Art  Celllnss. 

Berger  Mfg.   Co. 

Art  Glacis. 
Grosslicht    &    Din- 


Pate 


Bin 


Till 


Ed. 


Burge 


Co.,   H.   W. 

Magnesia  Asbes- 
tos Supply  Co*. 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply    Co. 

AHphalt  Jt:  Biluin. 
Inoua    Paviui?, 

Nugent.     Robinson 

Altken    &    Aitken 
Auto  Delivery. 
Holland,    J.    P. 
Star    Con.    Co. 
Automobile 

SupplieH. 

Fred    W. 

Boilers. 

■   Utilities  Co 

Agencies 


erlnp. 

Joltns    -    Manvjlle 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia   Asbestos 

Supply  Co 
'vVestern    Asbestos 

Magnesia    Co. 

^oudM  &  luHUrauce 

Arp.    Clias    W. 
Agency      Company 


Hayburn,    Jas,    C. 

Illinois  Surety   Co. 

Lloyd    &    Spengier 

MacMeans,    H.    V. 

Meherln  &  Son, 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Pacific    Surety    Co. 

Webster  -  All- 
sopp    Co. 

Rriefc     CoDtrartorn 


&     Ral- 
J.    B. 


Drake.    H.    L. 


Fin 


Hansen.    James 
Johnson.   J.    W. 
Koberling,   Jos. 
Koldenstrodt.   P. 
Mo  Whirter,   W. 
Mealey   &    Collin 
Mlllerick.    Phil. 
Oherfeld,    Chas. 
O'Rourk,    T.    F. 
Reed  &  White 
TIngberg.    John 


Cal.  Pottery  Co. 


Diamond    Brick  Co 

llle   Co. 
Gladding 


Pionc 
Wind.: 

Schwarz    &    Gotl-       ,,  ^p- 

lieb  Valle 

.Irtletic         Planter        West 

Decorations.  r.r^_^' 

Benk 


holm 
GilnertFen 

Johns 
Gilson.    John    E 
Hansen    &    Co. 
Holding 


Stelger  Terra  Cot- 

ta&Potterv  Wks 

United      Materials 


It     Syndicate 


Builders 

Instruments. 

Keuffel  &EsserCo 
BuilfjiD0    Journals 

Architect  &  En- 
gineer. 

Building  and  In- 
dustrial   News. 

Dally  Pacific 
Builder 

Bulldlne  Mnterlals 

Algeltlnger,    E. 


ton 
ay   De 


Berger  Mfg.   Co. 
Bird  &  Son.  P.  W. 
Cal.     Bldg.     Mate- 
rial Co. 
Cal.    Pottery      Co.. 

City  "supply    Co. 
Cat     Lline     «■    !I-.' 

drate   Co. 
Carnegie    Brick    & 


Falls    Mfg.    Co. 
Fuller    &    Co.,W.P. 
Gladding      -      Mc- 


Holland.   .1.    P. 
Johns     -    Manville 

Co..    H.    W. 
Jorgenren  &  Co..C 
Lennon  Co.,   J,   E. 
Lillev   ,%   Thurston 

Co. 
Mever.   Adolph 
Pac.    Portland    Ce- 
ment  Co. 
Pnraffine  Paint  Co 
Parrott    A    Co. 


Car 


Standard    Poilland 

Cement   Co. 
Stelger  Terra  mt- 

ta  &  Pot'rv  Wks 
Stoner.   O.    W. 
Valle.io      Brick      & 

Tile   Cf. 
Waterhou:,e  & 


stern    Asbestos 
agnesia    Co. 
nern    Builders' 
upply   Co. 
nern    Develop- 
ent    Syndicate, 
stern    Lime    & 
ement  Co. 
ittier  -  Coburn 

ods       &       Hud- 


Portiand 
Cement    Co. 
'ity    Supply   Co. 


Ce 


Dn 


But    Co. 

&   Co.,  J. 
In  &  Co.,  J. 


Holland, 

Lennon    Co..    J.    E. 

Lllley    &   Thurston 

Co. 
Meyer,  .\dolph 
Pacific        Portland 

Cement  Co. 
Standard   Portland 

Cement    Co. 
Waterhouse  & 

Price    Co. 
Western     Lime     & 

Cement   Co. 

Chimneys,    Patent 

Clawaon  Co.,  L.   B. 
Dresser    -    McDon- 
nell   Co. 
Dunlevy    &    Gettle 
Hughes,    H.    J. 

Cold   Storage  Insu- 


Concrete    Contrac- 

Amorsen    Co.  A&T 
Barrett   &    Hllp 
Camp    &    Carrfllon 


Hurl 

Leonar 

McCab 


C.    C.    W. 
f.    P. 
rd,   J.    P. 
e    &    Browr 
.Mission      Conorett 
&    Mosaic     Wks 
Moroncelli.     John 
Nilson   &  Arras 
New     Era     .Marblt 
&    Concrete    Co. 
Nugent.     Roblnsor 


Cone 
Schlos.s 
Srhn 


iidherg  &  Schol 
Spargo.  John 
Szoke,  Francis 
Thomas  &  Sands 
Westerlund,  J.  V. 
Zimmerman.  L.  M. 
Concrete  Maeliy. 
Bacon   &   Co..   B.  R 

Road   Machy.   Co 
Landing   Co. 
Lllley  &  Thurston 

Co. 
Ijivennore        Co.. 


Gqulllment. 

A.    L.    Young    Ma- 
chinery   Co. 
Bacon   &  Co..   R.   R 


Langford,   Felts   & 


thur   Kopi 
torn  Ice      W 

vpnman       C 

Works, 
,tlas     Heati 
Ventilatin 
th    Cor. 
.P". 


Ba 


Metal    Works 

Conlin   &  Roberts. 

Crown     Cornice 

Works 
Guilfoy  Cor.  'Wks. 


She 


Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      .M       _ 

Metal    Work 
Hlbernla    Sheet 

.Metal    Works 
Hughes,    H.    J. 
Hurabeille     Bros. 
Ideal    Cornice    Co. 
Korell    &Co.,   J.    A. 
Modern  Sheet 

Metal    Works 
Morrison    &    Co. 
Olive  &  Leary 
United         Metal 

Products    Co. 
Western      Furnace 

&   Cornice   Co. 
3.   F.   Metal   Stamp 

&    Corr.    Co. 

Crude   Oil    Burners 

Bill     &     Jacobsen 
Sherm.an.    Kimball 

&;   Co. 

Crushed     Itoek. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terial    Co. 

Cassarretto.     John 

City    Supply    Co. 

Holland,  J.   P. 

McMuUln.    A.    L. 

b-lmon-Fout  Brick 
Co 

Star  Contracting 
Company. 

Standard    Crushed 


A.   L. 
Western    Deve 
ment     Syndh 


Damp     Prooilne:. 

Brickley.    P.    J. 
Fox,    John    L. 
Imperial        Water- 

proop.ng   Co. 
Redgle     &     Jamel- 

Tai'Ior.   L.    ,' 
Whlttler  -   Coburn 

Company. 
Door     Opener    uno 

Closer. 
Rischmulier.     Geo. 
(••lectric   I.lBlit   Co. 
City    Electric   Co. 
Pac.     Gas    &     Elec 

Company. 


Electric    Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hanbrldge.    W^    S. 

KIrsten,   W.    H. 

Lauder.   H.    I. 

Levy    Blec.    Co. 

Manhattan      Elec- 


RldlPV.    A.    F     B 
Rochdale     RIec.Co 
Schlmetschek.    M- 
Standan    Blec.  Cn 


Elevator   Builder 

Otis  Elevator  Ct 
S,  F.  Elevator  d 
Van    Emon    Eleva 


Foshurgh.    U,    L. 
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Ferguson,    W.    H. 
Horwege  H.  J. 
Morser,    E.    J. 
Priddle.,    .Milton 

Fluurn,      ContpoNl- 
(lon. 

ArtoIUh    Mfg.    Co. 


Co..  K.  H. 
Malott  &  Peterson 
Gobdmanson.  A.  K 
VVatsonlte  Co. 

Floors,     Hurdwoort 

Hardwood    Int.    Co 
Inlaid    Floor    Co. 
Pac.     Floor     Sand- 
ing Co. 


Berg:er    Mfg.    Co. 

Gas  Fixture. 

Dav     Co..     Thomas 
Gas    HeatlDg    Sr»- 


Gasollne    Tanks    Jt 
Pomps. 

Demlng.    E.    R. 

Glass     A     GlazloK. 

Cal,   Plate   &   Win- 
dow Glass   Co. 
Cohen,    I. 
Fuller    Co..    W.    P. 
Grossllcht    &    Dln- 


Schwarz  &  Gott- 
lieb 

United  G  I  a  s« 
Works     line.) 

GrafUDK. 

Branlck,    J.    P. 
Button.    I.    V. 
Carlin    Bros. 
Cassaretto,     John 
Devlncenzl    &    Co., 

L. 
Dillon        Teaming 

Co. 
Glorgl    Co..    C;^ 
Hartnett    J.    D. 
Holland.   J.    P. 
Lennon   Co..    J.    E. 
Leffler.    Fred 
McGlinchey  & 

Monohan 
Montague   Co.,   P. 
O'Day    Co.,    Dan  1 
O'Donnell.     Philip 
Pico.     Edw.     F. 
Powers.    Chas.    J 
Rahlman    AWoods 
.Schmld.    A. 
Blhlev    Grading    & 

Teaming    Co. 


Leed'   Granlle    Co 


GraTel. 

Bav    Devel.    Co. 

Cai.  Building  Ma- 
terlaJ    Co. 

Cassaretto,       John 

City  Supply  Co. 

Btandard  Crushed 
Rock   Co. 

Star  Contracting 
Company. 

Stone  Co..  B.  B.  & 
A.    L. 

Hardwood  Deal- 
ers. 

Inlaid    Floor    Co. 

Hardwood  Inte- 
rior   Co. 
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Bennett  Bros. 
Brlttaln  &  Co. 
Kruse.     J.     H. 


Palace   Hd'wareCo 

S-    F.    Hd'ware    Co 

Smith    Co.,    P.    A. 

Hay    &     Grain 

Algeltlnger.     B. 

Healing   Jt    Venti- 
lating. 

Ahlijach    &    .Mayer 
Atlas     Heating     & 

Ventilating  Co. 
Klernan  &  O'Brien 
Hurley    Co..    J.    C. 


Mangrum   &   Otter 
Snook       &       Co., 

Fred    W. 
Turner  Co.,   The 
Honses    Movers    A 

Ra4sera. 
Hatch.    H.    L. 


Inlaid    Floors. 

Hardwood  Inte- 
rior  Co. 

Inlaid   Floor   Co. 

Pac.  Floor  Sand- 
ing   Co. 

Iron    FoundTT. 

Enterprise  Foun- 
dry   Co. 

Stelger      St      Kerr, 
.Stove     &     Foun- 
dry   Co, 
Iron     &     Steel. 

Baker     &     Hamll- 

Dawson  &  Noyea 
ludson  Mfg.  Co. 
Paclflc  Coast  Steel 


Woods  &  Huddar 


Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
HUIard    Co.,   C.   J. 
Keii     Iron     Works 
Michel   &    Pteffer 
Monarch         Iron 

Works 
Ralston  Iron 

Works 
S.   F.   Iron  Works 
Sartorlus    Co. 
i^hraeder'B       Iron 

Works 
.s'ecurUv      Iron      t 


Vulcan    Iron    Wks. 

West    Coast    Wire 

&   Iron  Works 


Joist     Hans«ra    A 
Post     Caps. 

Kortlck  -  Fallis 
Mfg.    Co. 

Lllley  &  Thurs- 
ton   Co. 

Roman   Co..   C. 

Waterhouse  & 

Price    Co. 

Western  'BldTS. 
Supply    Co. 

Lathers,     Wood     A 
Metal. 

Balzke,    Robt. 
Edwards,    C.    H. 
Hayden,    Fred 
Lynch.  Richard 
McABee.   E.  T. 

nond,   Wm.   H, 


Lime      &      Plaster 
Dealers. 

Arden    Plaster    Co. 
Cal.    Lime    &    Hy- 


Cement  Co. 
Western    Lime      & 
Cement  Co. 

Lumber  Dealers. 

-\cnie    Lumber   Co. 
Chiistenson    Lum- 
ber Co. 
Columbia    Lumber 


Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

Higgjns  Lumtfer 
Co.,  J.  E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber    Co. 

Peterson.   E.   T. 

Pope  &  Talbot 

Relnhart  Mill  & 
Lumber  Co. 

R.'an.    Georgra 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa    Fe    Lumber 


Sunset  Lumber  Co. 
Tierman&  Beronlo 
Van    Arsdale-Har- 

rls   Lumber  Co. 
Wilson    Bro8.&  Co. 
Wall.    Jos.   P. 
Wood   Lumber  Co., 

E.   K. 
Yates.  Wm.  F. 

Magneslte     Fleor- 
InB. 

Artolith  Mfg.  Co. 
Bender  R.iP.  Co. 
Dwan  &  Co.,  J.  B. 
Flbrestone     & 

Roofing    Co. 
Flaherty     R.&P.Co 


R.    H. 
Ooodmanson.    A.  K 
MaKott     &     Peter- 

Watsonlte    Co. 

Mantels,     Tiles     A 
Grates 

Ginsberg   Bros. 


Marble  and  Mosale 
Work. 

Gnecco,    M     H 
Grassl   Sr   Co..    P 
Mission        Concrete 

*   MOh^lc    Wto 
-Mission  Marble 

Works. 
Muato 


Ne 


r-o. 


Marble 


Bereer   Mfg.    Co 
Holloway       M«t«l 

l.ath     Company, 
Lllley  &   Thurston 

Co. 
Roeblings       Sons 

Co..    John    A. 
Waterhouse  & 

Price 
Western    Builders' 

Supply  Co. 


Metal     Stamplas 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 
Oils    and    Greases. 
Hatch,     J.     G. 
Standard  Oil  Co. 
Ornamental     Plas- 

Benkman,     Ed.     G. 


Painters  and   Dec- 
Baker    Co.,    vV.    T. 


Clark    &    Dickson 
Cramer    Bros. 
Connor.   E.   J. 
Copnick,    T,    W. 
Danl.   T.    H. 
Donovan,    V.    J. 
Erlcksen,  W  n, 
Hansen.     Elblng  A 
Lewis,   S. 
Miller,    L. 
Miller,   J.   A. 
McCubbIn,    James 
Manning.    John 
Neal.  L.  J. 
Quandt  &   Son 
Ruderman,   I 
.SoUi&bury,     Ben, 
Schafer.  Wm. 
Simon   Nellson    Co, 
Smith,  J,  S. 
Sovlg.   C.    B. 
Spark       &        Sons, 

John   H. 
Swanson.    Peter 
Walker.    Mayer 
Wagner.  Fred 
Wegner    Bros, 
Zellnsky.    R. 

Pnlnts.  Oil"  Varn- 
ishes, Btc. 

Clark  &  Dickson 
Cohn  &  Co.,  Mar- 
lon D. 
Fuller  Co..  W,  P. 
O'Brien.  J.  S. 
Parafllne  Paint  Co 
Pratt  &-  Lambert 
Whittler  -  Cobnrn 

Co. 
Patent      Chimneys 


PlnnlnK   Mills. 

Anderson   Bros 
Atlas  Plani.ng 

Mill     Co. 
Birth    Co..   L.   H 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Ca.l.    Planing   Mil; 


Mill 

Herring's'  Mill 
Holden    -    Deuprev 

Co. 
Lorden     Mill     Co.. 

J    P. 
Main     Sf,     Planing 
Moore   Mill  &Lum- 

ber  Co. 
Preniu.i        Planing 

Mill 
Relnhart      Lumber 

*    Planing   Mill 
Ryan,    George 
San     Mateo     plan- 
ing Mill 
Santa     Clara     Vnl 

ley  Mill    »    Lnm- 

Sl.encer     Of       Pl.m- 

Ine  Mill 
Tavlor   *    Co 
Tisona    Mfg    Co 
Western       Planing 

Mill 
Vevhle     X-     Collins 
Yates.    Wm,     F 

Plasterers 

Bradley  &  O'Rellli 
Brennan.    James 
Burt.    Chas.    J. 
Campbell,   rhas 
Cash  man.   M,   J 


Chalmers,     H.     A. 

(Inc.) 
Fay,    JohB 
Greenback,  Joe. 
Connel  Co.,  J.   B. 
Daly,  J.  H. 
Duthle,    Chas. 
Fraaer,   Simon 
Fry,  A. 

Gllmour,   W.  G. 
Jacobson,    N. 
Knowles,    A. 
Leaf    &    Kaiser 
Lyden    &    Bickel 
-MaoGruer    &    Co. 
Moiwat    Donald 
Orford,  J.  A- 


Th«     Pjclnc    Plas 

tering  Co. 
Wagner.   Jamfs  A 


\hlbach    &    Maye 


Tho 


W. 


Bros. 
Bernard,  Geo.  F. 
Condon    &    Band 
Dunn,   Neil    H, 
Empire    Plumbing 


Go 


Co. 


Wm.    P. 


Houston,    J.    J. 
Kara,  F.  E. 
Klernan  &  O'Brien 
KIrschbaum.    W.  F 
Lacey   Bros. 
Lauder.    H.    I, 
Lawson,    Herman 
Lettlch    Bios. 
Levy  Plumbing 

Co.,   M. 
Looney     Co..    J. 
May,    Gus 
.McEnhill,    Leo.    J, 
McLeod.    J.    J. 
Penkerton.    J.    H. 
Perazzl,  H.  J. 
Skelly,   Tho 


She 


John 


Co.. 


Fred    W. 
Stewart.   James   E, 
Turner   Co..   The 
Wetzel,    Theo. 
Wilson   &   Co.W, 

Plumbers   !9u|iplles 

Mark-Lally    Co, 
Nelson   Mfg.   Co. 


Lamburth,    C. 
.Markley,     Jam 


Cal.   RooHng  Co. 

Cantley  &  Co..   J. 

Enterprise  Roof- 
ing Co. 

Flbresotoe  & 
Roofing    Co. 

Flaherty.   R.  H. 

Goodmanson,    A.  K 

LarTtin         Asphalt 


Lawson       Roofing 

Co 
l.ovett  Bros 
-Malott     &Pelersoi. 
Parry    &    Co..H.  M. 
Rapheld       Roofing 


Watsonite    Co. 
Western    Asbesto 
Magnesia  Co. 


Rouang     (Slate     dt 
Tlle.l 

Graham,   R.   G. 
White,    Ed.    A. 


RoofluK   Materials. 

Bird   &  Son,   F.   W 
Johns     -    ManvlUe 

Co.,  H.   W. 
Paralline  Paint  Co 
Waterhouse  & 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply  Co. 

Whittler  -  Coburn 


Building  Ma- 
Material    Co. 
Holland.   J.    P. 
McMulIln   Bros, 
titune  Co.,  E.  B.  & 


W 


A.   L. 

Building 
terlal  Co. 
estern    Develop- 
ment   Syndicate. 


snnllary     Garbage 

Bill   &    Jacobsen 
»aud  UlasilnK. 

McDcrmott,    W. 

Sheet    Metal    ^Vks. 

Appman       Cornice 

Works 
Atlas    Heating    & 

Ventilating  Wks 
Barth  Cornice 

Works 
Capitol       Sheet 


c  r  o  w  n      Cornice 


Works 
a.     &     .\I.     Sheet 

Metal    Works. 
Gulltoy        Cornice 
Mioernla     Sheet 

.Metal    Works 
Hughes,    H,    J. 
HurabelJIe   Bros. 
Ideal  Cornice  Wki, 
Korell  &  Co.,  J.  A, 
Modern  Sheet  Met- 
al Works. 
Morrison   &  Co. 
S.    P.   Metal   Stam- 

ing   &    Corr-    Co. 
United        Metal 

Products    Co 
Wet  tern    Furnace 

&    Cornice   Co. 

Sidewalk       Llftrhts. 

Jackson  Co.,  P.  H 
Dwan  &  Co..  J.  B. 
.McGuigan     &     Co.. 

John 
Plioenix    Sidewalk 

Light   Co. 
Waterhouse  A 

Price 


Boiler,  Jolin 
Jacobsen,  J. 
Johnson.    C.    Wm. 
Porter.   W.  F. 
Stewart.  J.   K. 

Stationery. 

Foster   &   .Short 
Wrigiit.    J.    H. 

!^>eel     Bars. 
Baker     &     Hamll- 


Street     Contrs. 


Connlham    iElliol 

Struetnral         Steel 
Contrnetors. 

Judson    Mfg.    Co. 

Schraeder'3  Iron 
Works. 

Western  Iron  Sup- 
ply Co. 

Woo<is  K-  Huddart 
Stoves. 

Mangrum     &  Otter 

Steiger   t    Kerr 
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StTBCtural        St«-el 
Contractors. 

Erode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San        Francisco 

Iron     Works 
Ralston    Iron  Wks 


Wetherell,    Chas  E 
Teaming   A    Grad- 

Branlck,  j!  P. 
Button.  I.  V. 


Dillon    Teaming 

Co. 
Hartnett.   J.    D. 
Holland.   J.    i'. 
Lennon  Co..  .1.   E. 
Leffler,   Fred 
t^uEsen.    Ernest 
McQllnchey  « 

Monohan 
Montague    Co..    P. 
O'Day  Co.,  D. 
PIco    Edw.,   P. 


Wright  Co..  J.  H. 
Tlllne. 

Ginsberg  &  Co..  S. 
Mangrum  &  Ottp- 
Peerless    Agencji*' 


BUI  &  Jacob,-=.»r 
Hyde  Henry  C. 
United    Elec    Co. 


Water       Company. 

Spring  Valley 

Water  V/OTks. 

Whltewashlo^r 

Simon    Neilson   Co. 

Brlckley.    P.    J. 

Relgle  &  Jamelson 

Taylor.    L.    A. 

Window   Cleaning:. 

American  Window 
Cleaning    Co. 

Progressive  Win- 
dow      Cleaning 

United      Window 


Windows,    Patent. 

Birth    Co.,   L.    H. 
Simplex      Window 


OFFICIAL     LIST    OF    MEMBERS 

BUILDERS'     KXCHANGE 


180-188  JESSIE  STREET 


OF    SAN    FRANCISCO 


.lames  A.  Wilson 


Secretary.  R.  J.   H.   Forbes 


OFFICERS    AND   DIRECTORS. 


PHONE  KEARNY  4700 


Doorkeeper.    B.    R.    Wolcott 


DIRECTORS 
James  A,   Wilson  Robt.   Dewar 
Alexander  Mennie  H    Maundreli 
C.   W,Wltn,ngtonS:    F    Gale 

<■   Phillips 


R.  J.  H.  Forbe 


Architectural   Iron 
Works 

Acme  Iron  Works. 
Bay       City       Iron 

Works. 
Erode  Iron   Works 
Central   Iron  Wks. 
Dyer    Bros. 
Eureka    Iron    Wks 
Kortlck  -  p'alls 

Mtg  Co. 
O.      G.      Structural 

Iron    Woilt.i. 
Hlllard.   C.   J.   Co. 
7udson   Mtg.   Co. 


Michaels    &    Pfet- 

ter 
'''hoenlx    Iron  Wks 
'lalston  Iron  Wks 
ichrader  'r'' 

Works. 


Stove    *     f'oun- 

dTy    C->. 
/ulcan    Iron    Wks. 
Western   Iron  Wka 
Wlthlngton.  C.   W. 

Art    Ginaa. 
Cal-   Art  Glass  Co 
Ingerson  &  Glaser 


Blaekanilth. 

Paul   Klelber 
Ronila. 

American        Bond- 


UEMBEBg. 
lick   Co..  Concrete. 

-  Knrt=_  Chase.  Silas  A. 
Camp  &  Carillo 
Duncanson.      Hi 

relson  Co. 
Foster  &   Vogt. 


ley. 


Kelch- 


lillard    Bk.    Co 


Steiger    T.    C. 


Bulldlue    Material. 

California      Build- 


■iMl 


Leonard,  J.  J. 
Leonard,   J.   P. 
Lynch.  A. 
Pasqualettl.  J. 
Stanqulst    &    Tay- 
lor. 
Stanqulst   & 


City  Supply  Co. 
Fernald  Co..  The 
Kortlck  -  Falls 

Mfg  Co. 
Hollai   ■     -    - 


Concrete 
forcei 

LlUey   & 


Forbes 
1.  L.  M. 
Reln- 


Ho 


rd    Co. 


Lennon. 

Johns-ManviUe  Co 

'.evy   &   Co..    Rohl. 

Lllley   &   Thurston 

Co. 
Pacific   Refining   & 


Roofing  Co 
Parrott  &  Co 
Paratflne  Pair 


Co. 


Costello    &    Cutler 
Aetna  Ijire   Ins.  Co 
Boole.  F.  W. 
Empire   State   Sur 

etv  Co. 
Fidelity  &  Deposit 

Co.  of  Marylana 
Uaie.  M.  A. 
Hlllman  «  Son.J.R 
Lawton.  A.  F. 
Llovd  It  Spengler 
MacMeans.  H.  V. 
National        Surety 

Co- 
Pacific    Coast    Sas- 

ualty    Co. 
Pacific    Surety   Co 
UnU.ted       States 

Metal    Broducts 

Co. 
United      States 

Fidelity        and 

Guaranty    Co. 
Brick  ana  Pottery. 
Bav     Development 

Co 
Carey.   .1.   E. 
Carnegie    Brick    i 

Pntterv   Co 
Carqulnez  Brick  & 

Pottery  Co. 


llnlted    MaterialCo 


Bnlldin 

Lllley   & 


Contractors  & 
Builders. 

Allen.  .Ilex.  M. 

Anderson.    W.   W. 

Arthur.   L. 

Bateman.  J.  C. 

Boring.    F.    H. 
Co       Born  &  Son.  S.  A. 
r    &       Bradv,  C.   A. 

Braunton   Bros, 
and        Burdick.    V7m.    A. 

Caldwell  &  Co. 


Bairour 
Co. 


ell  Llms 
ment  Co. 

TTolme.o   Llrr 

Holland.   J. 

Leonard.   J. 

Maynard.  .Tr 

Mever.   A. 

Pacific  P( 
Cement  C 

Qualltv    Lin 


Cement  Co. 


Dealers 

Gutnrle 
&  Ce- 


Cavanaugh    &    Ve 


Fischer.    Fred. 
Franz.   Val. 
Frost.   T.    P. 
Gillespie.   G.   G. 
Gallagher.     Fran 
Gardiser.     Floret 
Greig.   Robt. 
Hansbrough    Br( 


Lang  &  Eergstrom 

Letter.  E.  T.  & 
Sons. 

Lynch.  M.  C. 

Masow  &  Morrison 

Mathews   Con.   Co. 

Mathles.  H.  C. 

McBain.  J. 

MoKlUlcan.  R  and 
Wm. 

McLachlan.  Thos. 

Miller.  Adam. 

Moller,    R.    W. 

Morey,  H.  B.&  Son 

Owsley.  B.  T. 

Penny.  Isaac. 

McLeran  &  Peter- 
Robinson  &  Gil- 
lespie. 

Savage.    M.    J. 

.Simmen.    John. 

Smith.  J.  W.  &  Son 

Spence.   A.   T. 

Stockholm  &  k\- 
Ivn. 

Terrlll.    G.    C. 

Walker  Bros.   Co. 

Warwick.  H.  C. 

Builer.   Thos. 

White  Bros,  (car- 
penters). 

Corutce  Works. 

Amsler.   C.   S. 
Berger   Mfg.    Co. 
Capitol   Sheet    Mtl. 


Cronan,  Wra. 
Forderer     Cornice 

Works. 
Gullfoy        Cornice 

Works. 
.\ppmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison   &  Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&    Cornice    Wks. 


Lynch.  Richard 
Snell  &  Dennis 
Raymond.  W.  H. 

CurbluE.      Grnnlle. 

McLenegan.    S.    B. 
lip   Proofers. 


Electrical. 

Caiifornia  Electri- 
cal  Works. 

Central  Electric 
Co. 

City    Electric    Co. 

Decker   ElectrlcCo 

Globe  Elec.   Co. 

Levy    Elec.    Co. 

National  Elec.  Co. 
IDtevntors. 

Otis    Elevator    Co, 

tor    Co. 

F^bre. 

S.  F.  Fibre   &  Cord- 
age   Co. 
rireproof  Doors. 

Gervals.  Henry. 
Norris.    L.    A. 
Roebling    Sons. 
John  A. 

Floor  Sanding 

Inlaid   Floor   Co. 
Pacific     Floor 
Sanding    Co. 
Grill    Work. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co..  A. 
Sartorius   Co. 
Wlthlngton.  c.  W. 

Gen.      Contractors. 

Andrus.    R.    C. 
Brigham.    H.    B. 
Caldwell    &   Co. 
Cereghlno    &    Son. 

Louis 
Currie   &   Currie 
Dempniak    Bros. 
Farquharsoii.    D.  B 
Fee,    Grant. 
Fluth   &  Morton 
Frasier    &    Frasier 
Graham.    D.    E. 
Griffith.    Wm. 
Hannah.    J.    D. 
Hannah    &    Co.  J.S. 
Hayes,    W.   W. 

Kuykendall.    J.    O. 
Malley.   Edward. 
Matthles.    Henry 
Peacock.     John 
Schneblv,     Host- 

trowser    &    Ped- 

gritt 
Van     Sant-Hough- 


Glnss   and   Glnzlus 

Cal.  Plate  &  Win- 
dow   Gass   Co. 

Cohen.   L 

Cobbledick  Glass 
Co..    L.    N 

Friedman     Bros. 

Fuller.     W.     P.     & 

H.ahenlcht    & 


Grndiu»;   A   Team- 
Church.    D.   O..   Co. 
Dillon.    D. 
Eureka      Teaming 

Co. 
Fay.  S.  J, 
McCluro.  H.  N. 
Wilhelm.  A.  H. 
Wilkle  Co..  A. 
Williams.  F.  A. 
Wright,  Chas. 
Monarch    Teaming 

Co. 
Sibley.    L.    B. 
McLenegan.    S.    B. 

Granite. 
Bradbury.    Thos. 
Cal.   Granite  Co. 
De   Lano   &   Sons. 

C.    L. 
Hunt.  A.  T. 
Ravmond     Granite 


Hardware. 

Brlttain    &    Co. 
Kruse.   J.   H. 
Lorenz.       SdhfEaei* 
&  Co. 


HeatInK    A    VentI 
latlnic. 

Burnham      Plumb- 
ing   &    Heating. 

Cronan.   Wm. 
Mangrum  &   Otter 
Montague.    W.    W. 

&  Co. 
House     MovInK     A 

nnlslnK. 
Blume  Confg  Co, 
Pearson,    E.    K. 
Sullivan,    n.    J.,s;-T 

Inlaid    Floors. 
Hardwood        Inte 

rior    Co 
Inlaid    Floor    Co. 
Pacific      Flooi 

Sanding  Co. 


Monarch      Ir 

Works. 
Pacific  Rolling 

Mill  Co 
•aclflc    SI 

Works. 

Interior  Decora- 
tors.     Lathers. 

Snell  &   Dennis. 
Lynch,   Richard 
Joist     Hangers     A 
Post  Caps. 

Kortlck  -  Falls 
Mtg  Co. 

Lllley  &  Thurston 
Co. 

Western  Builders' 
Supply    Oo. 

Kawneer  System 
Store    Fronts. 

Falls    Mfg.    Co. 

LlHey  &  Thurston 
Co. 

Llelit     and     Power 

City    Electric    Co. 

Pac.  Gas  &  Elec- 
tric Co. 

I.lme,    Cement,  Etc 

Acme  Cement 
Plaster    Co. 

Arden    Plaster    Co. 

California  Lime  & 
Hydrate    Co. 

Cowell  Lime  & 
Cement    Co. 

Holland.  J.   P. 

Holmes    Lime    Co. 

Lennon.    Jas.    E. 

Lucas,   W.    E. 

Pac  Lime  &  Plas- 
ter   Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Cr- 

Western  Llmo  & 
Cement    Co. 

Acme   Lumber  Co. 

Chrlstenson  Lum- 
ber Co. 

Hart-Wood  Lum- 
ber  Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber  Co. 

Hooper       Lumber 


Macdonald      Lur 

her    Co. 
Moore,     R.     B.  Milt 


Santa    Fe    Lumber 

Co. 
Schouten    Lumber 


Tie 


&    Hero- 
Van"  Arsaaie-Har- 

rls  Lumber  Co. 
Wilson    Bros.&  Cw 
Doe    Co.,    F.    P. 
Ltimber  (Hard- 

wood.) 
Dleckmann    &    Co. 
Howard,    E.    A.    & 

Nleh'aus.  Ed.   F.   & 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 
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Brady,    M.    V. 
Brady.    O.    B.&Soci 
Brandon.    B    J 


Butcher  &  Hadley 
Byron,  D.  J.  &Son 
Campbell     Bros. 


Farrell    &    Reed 
Fennell,   Jas. 
Gale  -     -  ~ 


Gils 


J.    E. 


Harris. 
Hlbhlns  *i   Bak-! 
Hook,    Chas. 
Hoffman,   V. 
Hoffberg     &     I.u 

wig 
r.arsen 
I-awsor 


H.    H. 

.    A.   W. 


bray. 
Miilraby    Bros 
Nagel.   W.   L. 
O'Connor     & 

llns 
O'Rourkt 
Ralney 

lips. 


&     Phhil 


Rlngro.'i 


R.&Son 
Scott.    W.    S. 
Walker,    P.    J. 
Watson.    Sage 
Watson.    Sidney 
White.    .1.    M. 
Whitney  &  Davles 
Wilson,    .^ames    A. 
Wygant,    J.    H. 

mnrlile. 


Grassl,  Peter.  Co. 
Hunt.  Andrew  T. 
M.Tino.   P.  L.   &  Co, 


Mnntels,    TIlea 
Grates. 

Kirwln     &     Dono- 

Mangrum  &  Otter 
Montague  &Co.,W 
Peerless    A::encies 


randed    Mtl    Co. 
Lvnch.    H.    T. 
National      Lathing 

rnd    Furring 
Northwestern    Ex- 

pamlcd  Metal 

Co 
Roebling     Sons, 


Maino,    F.    L.  &  Co 
Office  Fixtures. 

Bateman,    Wm. 
Forbes    &    Son.A.J. 
Fink    &    Schlndler 

Co. 
SImmen.    John 
Pnlnters. 
Daniels.   Gus  V. 


Paints,    Oils,    ICIc. 

Bass     •     H  e  Tj  t  e  r 
Fuller  &   Co..  W.P. 
Kuss.    P.    N. 
Maundreil.    H. 
Pacific     Reflningft 

Rooting 
Parafflne    Paint  Co 
Whlttler   -  Coburn 


Dunlevy   &    Gettle 
Dresser    -   McDon- 
nell  Co. 
Cal.   Pottery   Co. 

PlanlnE   Mills. 


Buell    Co..    Guy    A. 

Burnham  -  Stan- 
ford Co. 

Ca..    Door   Co. 

Cal.   Milling  Co. 

Central  Lumber  ,<i 
Milling  Co. 

E  1  ki  n  gi  t  o  n       & 


Kendall. 
Kruse.    J.   H. 
Lorden  Mill  Co..  J. 


Mill       & 

Lumber   Co. 
Pacltic   Mfg.    Co. 
Relnhart     Lumber 

&    Planing     Mill 


Co. 


P.  F. 


Searle    &    Hayn 
Taylor  &  Co. 
Plasterers. 


Carrick. 

Chalmers 

(Inc.) 


Clark.  D.   Ros 
Crlchton.    J.    : 
Coghlan.    Fra 
Connolly.    J. 
Connell.    J.    B 
Fay.    John 
Felt,   R.   D. 
Floodberg    ^ 

Caffery. 
Fraser.   Simoi 
Gregg   &    Clu 
Jacobsen.    N. 
Knowles    A. 


MacGri 
McCleo 


Smith    &    Johns 


Pluinbinf?     &     Gas 
FIttlnK. 

Ahlbach   &   Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing  Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gllley-Schmid    Co. 

Levy.   M. 

Looney,  J,,  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Sutton.  JohnG.Co 

Tur 


Co..   The 


Real  Estate. 

Williamson    Co.,H. 
Wlttmaii    ■    Lyman 
Cross   &   Co. 
Urban        Realty 
Impt.   Co. 

Riggers. 

Blume      Contract- 
ing  Co. 
Pioneer  Const.  Co, 


Crushed  noclw. 

Holland.  J.  P. 
S.  F.  Bay  Imp.  Co. 
Stone.    E.    B.iSA.L. 
ilooflniat     Composi- 
tion. 

ArtoUth     Mfg.    Co. 

Bender.  J.  W., 
Roof   Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manville  Co..  H. 
W.   Johns 

Meuer  Bros.   Co. 

Pacific  Refining  i. 
Roofing  Co. 

Parafflne    Paint  Co 

Samuel   Co..   H.   D. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,  Gravel,  Etc. 

Cassaretto.    Jonn 

Holland.   J.    P. 

Keystone  Sand  Co 

Sanitary  FloorlnK. 

Stone.    E.    B.    &    A. 


Sidewalk      LiKbts. 

Jackson.    P.  H.&Co 
McGulgan,  John 
Stair  Builders. 

Rlshop.    Wm.    T. 
Stewart,   J.   K. 

Roof   Repairing  A 

Paint. 

Street    Work. 

Fay.  S.  J. 

Steel        Rollins 

Lllley   &   Thurston 


Stone  Contractors. 

De    Lano    &    Sons. 

I.    L. 
nlan-hard.    W.    W. 
Hunt.    Andrew   T. 
McGilvray       Store 

Co. 
Raymond     Granite 


Stone     Quarries. 

Bradbury.   Thos. 
Keystone    Sand  Co 
Raymond     Granite 


Eureka  Teaniing 

Co. 

Holland.  J.    P. 

McClure.  H.    N. 

Monarch  Teamin 

Co. 
McLenegan,   S.   I 

Terra   Cottn. 


S  t 


&    Co, 
t  eige  r 
Cotta   Co. 
TilinK. 


Terra 


Artolith    Mfg.    Co. 

Ventilators. 

Waterhouse    &. 

Price    Co. 
Whllenanhers. 

Bigle 
rlckle 
Wire  Works, 

Acme      Iron      and 
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LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.    Thousands  of  volumes  to  choose  from. 


Telephc  ne  Kearny  720 


White  &  Famswortti 

425-427  MONTGOMERY  STREET 

(Since  1906) 


Near  California  Street 
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GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
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This  is  tlie  HOTEL  ROSSLYN,  S  F. 

J.  E.  Ki^Ht  £t  Son.  Architect).  O.  C.  Holt.  BIdr. 
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Combination 
Boiler  and  Gas 
Water  Heater 


The 

SOLUTION 

To  Your  Hot  Water 
Problem. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  ot  America 

Succgssora  to  JOHN  WOOD  MFC.  CO. 
218-Zt  PaclllcBldg.    447-49  E.  3rd  SI.    33  1 -339  Cypross  SI. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 

Fine  and  Sanitary 

PLUIWBINC 

^tflmdl!^ 

^yjfgg/1§fJC/,/§* 

rl^BER'J 

2.2.\  OAK 

STREET 

Bel.  Cough  and  Oclavia 

SAN  FRANCISCO,  CAL. 

JAMES  CAHILL  &  CO. 

Incorporatad 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.                            Tel.  Oaldand  1113 

Free  E^imating  Bureau 

If  you  want  e^imates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 
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NILES  SANO  BRAVEL  and  ROCK  GO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  bein^  c&refully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 


Clean  River  Sand 

Gravel  and  Crushed  Boulder 


to    ig  inch 

■^      %  inch  to  1  inch 

1  inch  to  1^  inch 

ll4  inch  to  2%  inch 


Roofing'  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as 

►  good  as  its  service 

And  its   service  can    be  only    as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  its  elevators — which   is 
one  good  reason   why    hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

ed  by  the  Otis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbauer 

Choosing   from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  l)y  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain   which  are 

fect  service — can  equip  all  build- 

Otis equipped--- 

ings  of  all  classes    in  accordnnce 

The  Ritz-Carlton, 

New  York 

with  their  needs. 

The  Ritz-Carlton, 

Montreal 

The  Plaza,  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaruja.   near  Santos, 

Give    a    building    unsatisfactory 
elevator  service,  and  its  other  ex- 
cellence  can    not    overcome    the 
handicap.     Our  offices  in  ninety- 

Brazil 

The  Carlton.  London 
The  Ritz,  London 

one   cities   in    the    United  States 
arc  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Ritz,  Paris 

elevator     specifications    100    [jer 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts.         | 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Baaement  walU  22  ft.  high.  Cement  plastered  or 
inside  against  severe  water  pressure.  Plaster  water ■ 
proofed  with  Imperial  Water  Proofing. 


npprofed  with  Imperial  Damp 
■  walls  waterproofed  with  Im- 
ae-      Color  effects  with  Imperial 


Benj.    G.    McDougall,   Architect. 

ST.     LUKE'S     CHURCH.     S.     F. 

South  and  east  cement  walls 

Color  effect  produced  with  la 

of  stre. 


TEMPORARY    CITY    HALL,    San    Frar 

Wright.    Rushford    A    Cahlll,    Archlte 

;ritr  wattrpr**fed  with  Imperial  and  color  effects 


*-          ' 
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KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 

C.    W.     Dickey,     Architect 

SeTenty-five  thousaDd  sq,  ft.  basement  floor  and  walU  waterproofed  with 


GERMAN     HOUSE, 
Frederick  H.  Meye 


A   Few  of  the  Buildings  on   which   IMPERIAL  WATERPROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a.  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
fwo  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


ptione    Oakland    1758 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
=  AND  TILES^= 

Fire    Sets,    Andirons, 
Fender   Portable   Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 


aRCUNNINGHAM,Mg 


^i^^<ia^^>^:i'^^^^'H:k^i■lll:HJ^>^Ml■4^^i 


38  EIGHTH    ST. 
San  Francisco,  Cal. 


Ksrist  29B 


/sSTr. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 
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The 

Corbin 
Unit 
Lockset 

Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HARDWAEE  COMPANY 
CORBIN  Agents  for  30  Years. 

.581  Market  Street,  San  Francisco 
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FABRIC 


**Tria.ivgle  X/Iesh" 


The  man  who  specifies  '*Xrianglc 
IVIesh"  has  no  doubt  of  the  exadt  construc- 
tion of  the  strudture  and  its  safety  under  any 
loading.  The  man  who  uses  *'Xriariglc 
IVIesh"  will  save  labor  and  anxiety  by  its 
use.  The  man  who  owns  the  strudlure  rein- 
forced with  *'Xriangle  IVIesli"  has 
supreme  confidence  in  the  designer,  the  builder 
and  the  structure. 


**Triaivjgle  IVIesh" 


The  Close-Spaced 

diagonal  wires  of 

"Xriaimgle  IVIesh" 

add  nothing  to  the 

selling  price. 
"Triangle   IVIesh"  is 

the  Cheapest 

and  the  Strongest 

Fabric     IVIade. 
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Building  operations  for  San  Fran- 
cisco for  the  month  of  January,  1914. 
amounted  to  11,928,563.  This  includes 
all  construction  within  the  city  limits. 
Tliis,  however,  does  not  include  per- 
mits for  16  new  B.\position  buildings, 
which  totaled  some  6  million  dollars. 

Compared  to  last  year  the  construc- 
tion work  for  the  city  is  somewhat 
less  for  the  same  month,  the  total  for 
January,    1913,   being   12,655,990. 

Generally  speaking  the  total  for  the 
month  throughout  the  country  Is  some- 
what less  than  last  year.  Official  re- 
ports from  about  65  different  cities 
representing  building  centers  through- 
out the  country  printed  in  the  Amerl- 
Lon  Contractor,  Chicago,  show  a  loss  of 
about    8    per   cent   for   the   month. 

The  following  is  a  comparative  tabu- 
lation: 

January     January 
1914.  1913. 

Akron      $    138,150   5    208,230 

Albany     149,065  91,030 

Atlanta     320.965         395,005 

Baltimore     1,796,351         635,670 

Buffalo     536,000        4,87,000 

Cedar    Rapids    384,650         143,000 

Chattanooga     55,170         108,725 

Cliicago     4,666,800      6,902,000 

Cincinnati     380,910         946,962 

Cleveland     1,298.620         704,740 

Columbus     178,740         208,33? 

Dallas     727,635         417.750 

Dayton     84,705     1,911,575 

Denver     229,318         181.600 

Detroit     2.636.260     2,029.605 

Duluth     237,610  68,675 

East    Orange 84,358  92,955 

Fort     Wayne     35,350       .    64,975 

Grand    Rapids    341,240  81.625 

Hartford     256,887         191,750 

Indianapolis     482,342         305,385 

Kansas    City    884,265         569,405 

Los    Angeles     1,182,246     2,978,736 

IJouisvllle     303,280        217,250 

Manchester     7«.44S  48,405 

Memphis     361,390         271,244 

Milwaukee      476,138         441,211 

-Minneapolis     504,505         319,575 

Nashville     102.269         100,457 

Newark     350,806     1,340,339 

New    Haven     264,320         612,218 

New    Orleans    204,051         237,S42 

New  York — 

Manhattan     4,419,142      4,740,786 

Bronx     1,410,252      1.716.088 

Brooklyn     2.459.290     3,213,091 

Boro  of  Richmond         80,514  68,881 

Boro    of   Queens..    1.151,914     1.115.340 

Total      9,521,112   10,854,186 

Oakland     257.786         608.822 

Omaha     180.440         160,725 

Paterson     29,941  98.418 

Pasadena     ■12SJ!07        142,62s 

Peoria     182.850  48.900 

Philadelphia      1.347.985     1,456.740 

Pittsburgh      1.171.037         3S5,4S.S 

Portland     444,600     1,124,170 


Richmond     233,534         515,266 

Rocliester     354,320         445,131 

Sacramento     220,640         415,398 

San    Francisco     1,928,563     2,655,990 

San    Diego     365,085  8-30,127 

St.    Joseph     48,500  25,095 

St.    Louis    854.122         616.869 

Scranton     101.92'5         186.278 

Seattle     1,206,580'        560,775 

Shreveport     184,500  76,502 

Sioux    City     75,125  92,525 

Sout'h    Bend    26,740  14,150 

Spokane      34,045  63,625 

Springfield,    III 29,410  38,304 

Syracuse     106,865         314,275 

Tacoma     109,103         137,137 

Toledo     2314,894         374,906 

Topeka     58,455  20.91;7 

Washington     461,760        707,252 

Wichita     18,905  29,600 

Wilkes-Barre     103,109  82,329 

Worchester     503,184         159,222 

Total     40,408,476   43,813,923 

The  building  permits  from  the  Board 
of  Public  Works,  as  previously  printed 
in  the  ■'Builder,"  show  that  more  than 
6  million  is  to  be  spent  for  Exposition 
buildings.  As  this  Is  not  yet  started 
nor  contracts  filed  it  is  not  included  in 
this  month's  estimate.  Taking  these 
figures  into  consldenatlon  the  total 
given  out  to  the  Eastern  papers 
amount  to  17.349.816.  This  amount  is 
sure  to  be  expended  in  the  near  future. 
So  that  while  January  may  not  have 
equaled  last  year's  totals  the  coming 
year    looks    auspicious    in    its   prospects. 

From  time  immemorial  the  laws  de- 
li.ys  have  been  a  theme  for  criticism 
ot  all  people.  To  remedy  this  existing 
evil  legislation  has  been  invoked  and 
laws  innumerable  have  been  passed. 
But  little  has  been  effected  to  expedite 
Justice  and  hasten  the  process  of  its 
administration.  These  long  delays  and 
uncertainties  have  resulted  in  the 
people  asking  to  have  some  say  in  the 
matter,  and  the  passage  of  recall 
amendments  to  our  fundamental  laws 
has  placed  in  their  hands  a  means  of 
preventing  unfit  judges  from  continu- 
ing In  office  after  they  have  proved 
themselves  to  be  unfit  and  virtually 
negativing  all  the  good  results  of 
worthy    legislation. 

To  reform  the  practice  and  Inter- 
pretation of  the  law  in  the  Superior 
Courts  of  the  City  and  County  ot  San 
Francisco,  Presiding  Judge  George  A. 
Sturtevant  has  instituted  a  plan  to 
expedite  the  affairs  of  the  court  that 
bids  fair  o  do  more  in  the  way  of  re- 
form than  all  the  legislation  of  recent 
years.  The  plan  is  to  assign  to  par- 
ticular departments  the  different 
classes  of  cases.  This  will  enable  the 
trial  judges  to  become  specialists 
along  these  particular  branches  of  the 
law  and  they  will  thus  be  able  to 
render  decision  with  greater  prompt- 
It  also  enables  attorneys  In  know 
jusl    what   department    their   cases   will 
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be  assigned  to  In  advance.  So  too  it 
provides  for  the  setting  of  a  definite 
nunnber  of  cases  for  trial  each  week  in 
each  department  and  assigns  a  jud&e 
to  the  hearing  o{  insanity  cases,  in- 
competency and  g-uardianship  and  re- 
moves the  hearing  of  naturalization 
cases  from  the  interference  of  actual 
trials.  It  further  provides  that  cases 
must  be  decided  by  the  judges  within 
the  statutory  time  when  they  are 
taken  under  submission  and  in  cases 
where  they  can  not  so  be  decided  that 
the  judge  may  have  assistance. 

In  presenting  this  plan  to  the  judges 
the    Presiding   Judge    stated: 

•'There  is  much  talk  about  the  re- 
form of  the  law.  A  great  American 
once  said,  'We  have  never  taken  refuge 
behind  criticism  and  complaint  in- 
stead of  action.'  Let  us  all  follow  that 
statement.  The  Inn  Ih  all  right  If  It  is 
correctly  Interpreted  and  practiced. 
Let  us  try  to  act  together  and  make 
one  mighty  effort  to  show  that  our 
work  can  be  conducted  with  the  same 
dispatch  and  accuracy  as  other  large 
business   interests   are   conducted." 

The  presiding  judge  should  be  most 
highly  commended  for  taking  this  im- 
portant step  in  the  matter  of  expedit- 
ing the  administration  of  justice.  It 
will  save  endless  time  and  expense. 
It  will  lessen  the  expense  of  litigation 
many  times  and  materially  shorten  the 
endless  and  vexatious  delays  incident 
to  trails.  It  is  a  good  thing  for  the 
people  that  they  have  a  presiding 
judge  that  has  the  initiative  and  back- 
bone to  formulate  such  a  plan  and  put 
it  into  active  operation. 


A  letter  from  ex-Boss  Croker  to  his 
former  political  associates  in  New  York 
concludes:  "I  hope  some  good  men  will 
get  in  and  drive  them  grafter-contrac- 
tors out."  Which  shows  that  since  his 
retirement  Mr.  Croker's  political  views 
have  improved,  even  if  his  grammar 
hasn't. — Kansas    City    Star. 

As  the  Exposition  buildings  develop 
and  near  completion  an  idea  of  their 
beauty  begins  to  be  suggested.  And 
not  the  least  element  of  the  scheme  is 
the  coloring.  The  Machinery  Hall,  for 
instance,  is  beginning  to  take  on  the 
hues  of  the  orient.  As  the  stafE  is 
placed  and   the  structures  assume  their 
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It  is  reported  that  the  electric  Iron 
Smelter  at  Heroult  in  Shasta  County 
has  closed  down,  not  from  any  fault  of 
the  work  but  to  inst-all  an  even  cheaper 
method  of  reducing  the  iron  ore.  This 
calls  attention  to  a  notable  tact.  That 
it  is  possible  to  smelt  iron  ore  by  the 
electric  process  at  a  small  cost.  And 
that  means  a  great   deal   to  California. 
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For  It  has  vast  ore  deposits  and  untold 
water  power.  The  great  difficulty  has 
been  the  coat  of  smelting  and  reduc- 
ing the  ore.  With  the  electric  process 
reduced  to  a  commercial  basis  a  great 
industry  will  be  opened  up  which  will 
bring  great  wealth  to  the  people  gen- 
erally. 

Lord  Decies  and  wife  (wlio  was 
Vivien  Gould)  are  still  on  the  coast, 
and  certain  journals  furnish  lengthy 
accounts  of  tlieir  daily  doings. 

One  newspaper  in  particular  went 
so  far  as  to  give  a  detailed  descrip- 
tion of  the  mislaying  by  Lord  Decies 
of  his  toilet  set,  explaining  how  he 
was  forced  to  use  his  wife's  brush  and 
comb! 

And  this  was  considered  impor- 
tant enough  to  be  put  on  the  wires 
and  sent  to  various  publications  in 
various   cities! 

Consider  how  mucli  space  would 
have  been  devoted  to  the  thrilling 
incident   if  Lord     Decies  had   lost     his 

But  why  continue  the  terrible 
breeches,  and  had  been  forced  to — 
thought! 

Men  and  teams  have  been  engaged 
and  actual  construction  work  lias  been 
begun  on  the  Hetch-Hetchy  project.  It 
is  probable  that  the  amount  of  work 
done  at  present  will  simply  comply 
with  the  law.  which  provides  that 
actual  work  must  be  commenced  with- 
in sixty  days  after  granting  of  tne 
permit.  At  any  event  it  is  a  report 
of  progress.  And  any  action  after 
twelve  years  of  waiting  and  marking 
time   is   certainly   welcome  news. 
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Christofferson  has  succeeded  in  fly- 
ing from  San  Francisco  to  San  Diego 
and  has  conquered  the  wind  currents 
of  the  mountain  passes.  These  are  like 
rapids  in  a  stream  and  the  aviator  who 
passes  over  high  mountain  barriers  is 
forced  to  go  high  into  the  air  and 
force  his  way  against  strong  and  un- 
certain  winds. 

The  proposal  of  the  Panama  Exposi- 
tion to  hold  an  aviation  meet  wherein 
a  large  prize  will  be  offered  for  a  race 
around  the  world  seems  to  be  of 
doubtful  value  and  very  difBcult  of  ex- 
ecution. It  would  require  the  expendi- 
ture of  a  great  deal  of  money,  and  en- 
tail an  almost  certain  loss  of  life.  And 
the  result  would  probahly  not  be  of 
very  great  value.  It  would  demon- 
strate that  such  a  feat  is  possible,  but 
it  would  not  add  anything  to  the  safety 
of  aerial  navigation.  As  a  theatric 
stunt  if  would  be  of  doubtful  value  for 
the  people  would  only  see  the  start 
and  the  flnish.  And  the  aviator,  if  he 
possibly  escaped  being  dashed  to  deatji 
or  shot  by  Ignorant  people  in  some  part 
of  the  world  or  drowned  in  the  ocean, 
would  be  a  battered  wreck  at  the  end 
of  the  journey. 
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erapting  coast  wise  shipping  and  thu, 
giving  all  nations  an  equal  c 
the  same  time  a  subsidy  could  b 
given  American  shipping  so  that  i 
would  in  effect  amount  to  the  Sam 
thing.  It  may  he  unjust  in  theory  t 
build  up  one  industry  at  the  expens 
of  another.  This  is  the  theory  of  tb 
protective  tariff  and  in  many  cases  i 
has  developed  monopolies.  But  nearl: 
all  the  nations  of  the  world  have  suh 


At 


sidized  their  shipping  interests  and  as 
a  result  American  ships  can  not  com- 
pete with  them  in  carrying  rates.  The 
only  reason  subsidies  have  not  been 
granted  the  same  as  other  interests 
have  been  protected  is  that  such  an 
action  would  militate  against  the 
freight  rates  charged  by  the  railroads. 
Certainly  it  would  seem  that  the 
United  States  would  have  the  right  to 
exempt  its  coastwise  shipping  if  it  so 
desired.  But  if  it  violates  treaty  rights 
the  same  result  can  be  obtained  by 
granting  a  subsidy  to  our  own  ships. 
This  would  tend  to  lower  freight 
rates  and  benefit  everybody  generally 
and  not  a  few  people  of  a  favored'  in- 
dustry as  the  protective  tariff  has  often 


The  banquet  held  at  Richmond  last 
week  to  commemorate  the  establish- 
ment of  the  inner  harbor  of  that  grow- 
ing city  marks  a  distinct  improvement 
for  San  Francisco  Bay.  The  United 
t>tates  Government  has  aproved  the 
plan  by  the  Rivers  and  Harbors  Com- 
mittee of  the  House  and  has  recom- 
mended an  initial  appropriation  of 
ft2S,000. 

.\11  these  tilings  tend  to  build  up  a 
greater  San  Francisco.  As  Richmond 
Is  the  terminal  of  the  oil  pipe  line  and 
the  terminal  of  a  transcontinental  rail- 
road it  is  a  place  for  factory  sites  and 
a  shipping  point  of  iirst  value.  Whet- 
ever  helps  the  Bay  cities  helps  San 
Francisco.  So  that  the  growth  of  these 
Bay  cities  demand  a  water  supply  and 
a  general  welfare  tor  the  whole  com- 
munity. 

A  plan  has  been  formed  by  a  Mr. 
Pllkin  to  provide  for  transportation  to 
the  Fair  site  from  the  ferry  building 
on  a  gravity  railway  on  the  same  prin- 
ciple that  beer  cases  are  sent  down 
the  incline  in  a  brewery.  It  seems 
feasible  and  no  doubt  would  be  a  most 
Interesting  trip  to  take.  There  is  no 
question  but  that  the  project  would 
pay  for  Itself  in  a  short  while  and  as 
the  problem  of  transportation  is  a 
serious  one  it  looks  like  a  practical 
solution  of  the  matte'-. 

Architect  G.  Alexander  Wright  in  the 
last  edition  of  the  Quantity  Surveyor 
makes  a  plea  for  more  complete  plans 
and  specifications.  As  this  lack  of 
completness  is  the  cause  ot  as  much 
difficulty  and  differences  as  any  thing 
else  in  the  building  business,  his 
words  on  this  subject  are  worthy  of 
universal  notice.  His  argument  is 
herewith  quoted   in   full: 


OANAI,  EXCAVATION    IN    DECEMBER. 

The  grand  total  of  canal  excavation 
to  January  1st,  1914,  was  215,458,272 
cubic  yards,  leaving  to  be  excavated 
16.894.728  cubic  yards.  The  total  ex- 
cavation for  the  month  of  December 
was  1,581.726  cubic  yards.  In  the 
central  division,  including  Culebra, 
the  total  was  S60,429  cubic  yards,  of 
which  161,000  cubic  yards  was  removed 
by  steam  shovels  from  the  top  of  the 
l.anks  ot  Culebra  cut  in  the  zone  of 
tile  slides,  in  order  to  relieve  pressure, 
417,807  cubic  yards  were  taken  out  ot 
tile  slides,  and  141,000  cubic  yards  re- 
moved by  the  Culebra  sluicing  plant.— 
S.icramento  Bee. 
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SJcientifically  Designed  Kitetiens. 


the 


house,  and  their  designs  followed  con- 
ventional lines  or  the  past,  or  no  lines 
at  all.  but  were  built  in  a  liaphazard 
way  without  much  thought  of  con- 
venience or  suitableness.  We  have 
erred  in  the  past  in  both  ways  by 
building  too  small  or  too  large  kitch- 
ens. A  revolt  from  the  pantry-like 
kitchens  so  common  in  apartments  led 
to  the  ottier  extreme — large  airy,  over- 
sized kitchens.  A  little  calculation  of 
the  number  of  steps  a  housewife  must 
take  to  prepare  meals  and  serve  them 
will  show  the  chief  objection  to  large 
kitchens.       If    the    housewife    prepares 

ee    meals    a    day,    or    1,100    meals    a 

r,  she  will  walk  about  20  miles  in 
doing  this  work  if  the  distance  from 
the  range  to  the  dining  room  table  is 
25    feet.     The   size   of   the   kitchen    must 

considered,  and  also  the  location  of 
range  in  its  relationship   to   the  po- 

on  of  the  dining  room  table,  the 
sink,  pantry  and  other  important  parts 
of  the  workshop  of  the  house. 

First,  consider  the  location  of  the 
kitchen.  It  should  have  a  northern 
exposure  as  a  rule,  with  only  eastern 
or  western  windows  besides  those  on 
the  north.  This  keeps  the  kitchen  cool 
summer,  while  one  with  a  south- 
erly exposure  is  almost  unendurably 
hot.  The  living  rooms  should  have 
the  southerly  exposure  with  its  Hood 
sunlight,  but  the  kitchen  does  not 
need  it.  Proper  ventilation,  with  win- 
dows or  doors  on  opposite  sides  to  give 

cross  draft,  will  keep  tlie  kitchen 
cool,    airy    and      sanitary    winter      and 

The  kitchen  should  be  made  as  near- 
ly square  as  possible,  and  not  oblung 
as  so  many  have  been  planned  In  the 
past.  A  square  room  saves  many  steps 
in  the  course  of  a  day  or  week.  In  an 
oblong  kitchen  the  range,  sink  or 
closet  must  be  set  at  an  unnecessary 
distance  from  the  dining  room,  and  a 
few  steps  extra  to  cover  this  space 
means  In  the  course  of  a  year  a  good 
many  miles.  In  the  modern  scientifi- 
cally planned  kitchen  the  first  consid- 
eration is  to  save  steps.  The  kitchen 
should  consequently  be  of  medium  size 
so  that  all  parts  of  It  can  be  reached 
with  a  few  steps.  The  size  must  of 
course  depend  largely  on  the  size  of 
the  house  and  the  family.  An  architect 
who  has  tried  to  reduce  the  kitchen  to 
a  scientific  basis,  so  that  every  unnec- 
essary step  is  eliminated,  estim-ates 
that  for  a  family  of  five  or  under  a 
kitchen  ten  by  ten  feet  is  of  tlie  prop- 
er size,  and  for  larger  families  a 
kitchen  twelve  by  twelve  feet  should 
answer  all  purposes,  and  a  fourteen  by 
fourteen  size  should  seldom  be  built 
except  for  unusually  large  iiouses  and 
families. 

The  arrangement  of  the  various  con- 
veniences and  useful  equipments 
should  follow  some  particular  plan. 
The  range  should  be  placed  In  the  mid- 
dle of  the  wall  next  the  dining  room, 
with    the   door   opening  into   the  lateer 


or  a  butler's  pantry  near  to  It.  The 
sink  should  be  placed  in  the  middle  of 
the  wall  at  right  angles  to  the  range, 
and  not  opposite.  The  reason  for  this 
is  that  the  housewife  must  pass  con- 
stantly from  sink  to  range  in  cooking, 
and  the  distance  between  the  two 
should  be  cut  down  to  tiie  smallest 
space.  If  possible  there  should  be 
placed  in  the  wall  between  the  sink 
and  range  the  kitchen  closet  or  pan- 
try. By  grouping  these  three  impor- 
tant parts  of  the  house  laboratory 
close  together  one  can  cook  often  for 
hours  without  moving  more  than  a 
step  or  two.  If  there  is  a  gas  I'ange 
in  the  kitchen  in  addition  to  the  coal 
stove  it  should  have  a  position  next 
to  tlie  latter,  and  provision  must  be 
made  for  this  in  designing  the  room  at 
the    beginning. 

The  pantry,  closet  or  shelves  adopt- 
ed for  a  kitchen  should  never  run  down 
lower  than  within  30  inches  of  the 
floor.  The  upper  tier  should  not  ex- 
ceed five  feet.  One  of  the  hardest 
kinds  of  work  In  the  kitchen  is  the 
constant  stooping  to  get  things  out  of 
the  closet  or  hauling  up  a  chair  to 
reach  some  article  above  the  head.  By 
bringing  everything  within  reacliing 
distance  much  of  the  hard,  back-break- 
ing labor  is  eliminated.  Likewise 
there  should  be  some  reform  attempt- 
ed in  the  kitchen  range.  The  stove 
should  be  high  enough  so  that  the  oven 
can  be  opened  and  closed  without 
stooping  to  an  unusual  degree.  The 
top  of  the  stove  should  be  on  a  level 
with  the  waist,  and  the  oven  as  high 
up  as  possible.  A  low  stove  should  be 
placed  on  a  concrete  tiase  raised  to  a 
sufficient  height  to  overcome  its  de- 
fect  i-n   this   respect. 

The  kitchen  sink  should  have  no 
woodwork  about  it  to  iiarbor  grease, 
dirt  and  germs.  but  should  be  of 
enameled  ware  or  some  sanitary  stone 
or  slate  material.  The  spigots  should 
be  equipped  witii  threads  so  that  a 
sliort  liose  lenjgth  can  he  attached 
for  drawing  water  to  any  part  of  the 
kitchen.  This  will  save  carrying  many 
pails  of  water  for  washing  or  scrub- 
bing. Brass  spigots  are  not  as  de- 
sirable as  nickeled,  for  they  are  not 
as  sanitary  and  they  take  more  labor 
to  keep  clean.  A  combination  spigot 
of  hot  and  cold  water  is  better  than 
two  separate  ones,  for  then  the  tem- 
perature of  the  water  can  be  regu- 
lated at  any   time   to  suit   the   needs. 

The  cost  of  equipping  a  kitchen 
properly  must  often  be  regulated  hy 
one's  pocket  book,  and  consequently 
one  may  not  have  all  the  modern  im- 
provements and  sanitary  arrange- 
ments. Wliere  expense  does  not  in- 
terfere, the  kitchen  should  have  a 
tile  floor,  which  can  be  easily  cleaned 
and  is  non-absorbent  and  perfectly 
sanitary.  The  glazed  tiles  are  better 
for  this  purpose  than  tlie  unglazed. 
and  the  prettiest  shades  for  a  kitchen 
are  buff.  browns  and  terra  cotta. 
Glazed  tiles,  marble  mosaic,  terrazzo 
and  granolithic  floors  are  all  sanitary 
and  suitable   for   the  kitchen,  hut  they 


all  have  the  disadvantage  of  being 
cold  to  stand  on.  To  overcome  this 
kitchen  floors  made  with  these  mate- 
rials may  have  strips  of  carpet  spread 
over  them  in  cold  weather.  In  recent 
years  a  good  deal  of  effort  has  been 
expended  in  trying  to  find  the  ideal 
sanitary  floor  covering  for  model 
kitchens.  Several  of  the  compositions 
known  as  Ilgnolith.  monolith  and  as- 
bestolith  are  made  of  wood  flibre  and 
plaster  put  in  when  in  a  plastic  con- 
dition. They  are  troweled  down  to  a 
smooth  finish,  polished  and  colored  to 
suit.  They  are  fireproof,  and  leave  no 
joints  or  cracks  where  dust  can  col- 
lect, but  the  top  surface  In  time  wears 
off  and  they  require  revarnlshing  and 
repoiishing  the  same  as  hardwood 
floors.  They  are  not  quite  so  cold  to 
stand    on    as    tlie    or    cement    composi- 

Tlle   and   Cement   Floora. 

not  desired  a  well-laid  rift-sawed  hard 
pine  wood  floor  can  be  made  to  do 
good  service.  The  chief  thing  is  to 
see  that  It  is  laid  on  a  solid  founda- 
tion which  will  not  vibrate  with  each 
tread  of  the  foot.  Then  crack  and 
joint  fillers  will  not  work  loose  so 
readily.  Cracks  should  be  filled  up 
with  some  kind  of  good  filler,  and  then 
oiled,  varnished  and  rubbed  down.  A 
shellac  finish  is  good,  or  even  an  oil 
finish.  The  corners  of  the  rooms 
should  be  rounded  out  with  a  curved 
piece  of  moulding  and  the  cracks  filled. 
The  worst  places  for  collecting  dust 
are  in  tile  corners  and  this  can  be 
avoided. 

Wall  papers  should  be  rigidly  ban- 
ished from  the  kitchen  walls.  If  tiles 
cannot  be  afforded  use  paint.  If  a 
hard  cement  plaster  composes  tlie 
walls  several  coats  of  white  lead  and 
oils  should  be  applied.  The  wall  may 
be  grooved  In  lines  to  resemble  tiles, 
and  when  a  ftnal  coat  of  some  shade  of 
enamel  paint  is  applied  tlie  effect  is 
all  that  one  can  desire.  Oil  mixed  with 
varnish  can  be  rubbed  into  the  ordi- 
nary wall  until  a  soft  yellow  tint  is 
applied,  and  each  successive  applica- 
tion will  darken  the  surface  a  little. 
When  the  varnish  is  added  to  the  oil 
the  surface  can  be  washed,  and  even 
steam  will   not   discolor  or  affect  it. 

A  generous  hood  should  be  placed 
over  the  kitchen  range  and  connected 
with  the  ventilating  fine,  or  if  there 
is  a  register  In  the  chimney  connect 
It  with  that.  This  will  carry  the  smoke 
and  odors  of  cooking  out  of  the  room. 
Gas  stoves  have  been  improved  in  re- 
cent years,  so  that  the  odor  no  longer 
fills  the  kitchen  as  formerly,  but  such 
a  range  should  be  placed  so  that  all 
possible  odors  can  be  carried  up  under 
the   i-ange   hood. 

Locntins    tlie    Itefrltserntor. 

In  the  modern  sanitary  and  scien- 
tifically designed  kitchen,  the  refrig- 
erator is  never  placed  directly  Into  the 
kitchen,  but  is  built  into  the  wall,  with 
an  inside  and  outside  entrance.  The 
nutside  entrance  Is  for  cleaning  and 
ventilating  purposes  and  for  putting  In 
ice.  The  inside  entrance  is  for  reach- 
ing  the   articles   stored   there.     On   the 
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outside  a  door  is  made  to  open  in  two 
sections.  The  upper  section  is  for  fill- 
ing with  ice.  and  admits  to  no  other 
part  of  the  refrigerator,  and  tlie  lower 
half  is'  for  cleaning  and  ventilating. 
If  possible,  the  inside  of  the  built-in 
refrigerator  should  come  flush  with 
the  wall,  but  if  this  is  not  feasible  the 
wall  can  be  'built  out.  The  advantages 
of    such    an    ice    box    are    mi 
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ork  and  less- 
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or 
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isewife.      The 

hot    dishes 

are 

placed    on 

the    moving 

shelf  direct 

fro 

im   the   stov 

e   or   oven.    A 

slight   push 

or 

pull   of  the 

hand  carries 

the  steamini 
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lands   throi 

igh  a  narrow 
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opening    the 

door    of    thi! 
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table.     Then 

dirty  dishes 
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3  put  bflck 

in  the  closet 

the 


shelf. 


and 


othe 


the 


push  send's  th< 
they  are  removed  and  washed.  When 
cleaned  tlie  dishes  are  once  more  put 
on  the  endless  platform  and  tliey  are 
carried  to  the  china  closet  to  be  put 
away  for  another  meal.  In  working 
out  this  idea  the  French  architect  es- 
timates that  tile  movable  slielf  saves 
on  an  average  one  step  in   four  in  the 

If  this  is  true  it  should  mean  a  saving 
of  a  walk  of  something  like  fifty  miles 
each   year. 

All  sorts  of  furniture  have  been  in- 
vented, discarded  or  adopted  for  kitch- 
ens. Collapsible  and  convertible 
tallies,  and  cliairs  whicli  can  be  turned 
into    step    ladders    and    clothes    horses. 


features  of  this  sort  of  furniture. 
.  after  all.  plainness  and  simplic- 
are    deslralilo.      When    articles    be- 
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ng 
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save 

through    n 

ove 
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ntor  never 

re- 

alizing  tha 

.t  it 

;  might  be 

a  little  inc 

;on- 

venient  to 

div 

ide   the  table  and   open   it 

Local  Company  Secures 
Export  Agents. 


.Inicrle 


nd    Av 


II     Hiin 


The  Paint  Products  Corporation, 
Sharon  Bldg.,  55  New  Montgomery  St.. 
San  Francisco,  has  completed  arrange- 
ments with  W.  R.  Grace  &  Company 
for  the  marketing  of  their  L  &  S 
Cement  Paint  in  Central  and  South 
America   and   Australia. 

This  firm  is  represented,  or  has  con- 
nections in  most  of  the  cities  of  Cen- 
tral and  South  America,  also  Australia 
and  New  Zealand,  and  in  many  Euro- 
pean countries.  The  fact  that  Grace  & 
Company  has  taken  up  tlie  sale  of  L  & 
S  Cement  paint  is  good  evidence  that 
the  Paint  Products  Corporation  will 
do  a  large  export   business. 

The  following  letter  lias  been  issued 
by    W.    R.    Grace    &    Company      to      Us 


I  gents: 
li  &  S  Cement  Paint. 


W( 


xport 


nts    tor    Ce 


Iral  and  South  America,  and  Australia. 
This  paint  is  different  from  all  others. 
It  meets  all  the  requirements  of  a 
first  class  oil  and  lead  paint,  is  better 
than  the  most  expensive  kinds,  and  ft 
offers  numerous  advantages  to  which 
no  otlier  paint  can  lay  claim.  It  costs 
less,   goes   further,   and   lasts   longer. 

L  &  S  Cement  Paint  is  not  a  cold 
water  paint,  but  is  compounded  from 
the  best  obtainable  linseed  oil.  French 
zinc,  non-fading  colors,  and  Portland 
Cement.  It  does  not  settle  and  is  not 
inflammable  in  the  containers.  It  is 
fireproof,  acid  proof,  vermin  proof,  and 
weather  proof  to  the  fullest  extent.  It 
will  not  crack,  blister  or  peel  from  any 
heat  or  flame.  The  roin  cannot  wash 
It  off,  the  sun  cannot  crack  or  discolor 
it. 


1     rapidly     dete 
itmosphere,  ani 


equest 


where  galvanized  ir 
iiorates  in  the  moist 
no  lasting  protectioi 
found  in  ordinary  paints.  Upo 
we  will  furnish  Interested  parties  sam- 
ples of  galvanized  iron  coated  with  L 
&  S  'Cement  Paint. 

L  &  S  Cement   Paint   can   be  applied 
with    brush    or    spraying 


a  chin 


ha 


ithi 


60 


60    ho 


produ 


flat  finish.  As 
it  does  not  set  too  quickly  it  covers 
an<3  spreads  ibetter.  and  goes  one-third 
further,   than   the  best  lead  and  oil. 

I.  &  S  Cement  Paint   is  made  in  any 

color,    from   pure    white   to      the      most 

brilliant  shades,   and  we  can  match  all 

standard  colors  to  a  nicety. 

Packing. 

Cases— 2    5    gallon    cans;    gross    I42'/s 
lbs.:   net  127  lbs. 

Case — 1    5    gallon    can:    gross   72    lbs. 
net  63^4  lbs. 

Cases-J6    1    gallon    tins;    gross    about 
31   lbs.;   net   76   lbs. 

Barrels  of  30  gallons— about  700  lbs.; 
net   635   lbs. 


EXPOSITION    NOTES. 


The 


gigantic  Palace  of  Jfachinery  is 
completed,  the  Palace  of  Education  is 
93  per  cent  finished,  and  all  of  the 
eight  exhibit  palaces  in  the  main 
group  Iiave  passed  the  50  per  cent 
mark  in  point  of  completion,  accord- 
ing to  the  latest  report  of  building 
progress  issued  by  Harris  D.  H.  Con- 
nick,  Director  of  Works  of  the  Paiia- 
ma-Paciflc    International    Exposition. 

Besides  the  Palace  of  Machinery, 
four  of  the  main  exhibit  palaces  are 
73  per  cent  or  more  completed  and  four 
others  have  passed  the  50  per  cent 
mark.  It  Is  estimated  that  the  Palace 
of  Education  will  he  finished  during 
February  and  that  the  Palaces  of  Mines 
and  Metallurgy.  Varied  Industries  and 
Agriculture  will  be  completed  during 
March. 


Construction  of  the  Idaho  Building 
t  the  exposition,  begun  early  in  Feb- 
uary.  is  progressing  rapidly  and  wi.. 
e  completed  early  in  March,  accord- 
ng  to  present  estimates.  The  Now 
■ork  Pavilion  and  the  Canadian  build- 
ng  also  are  under  way. 


Til. 


list    of 


Francisco  during  the  progress  of 
Panama-Paclflc  International  Ex- 
tlon  now  totals  212.  the  last  con- 
Lion  formally  booked  being  the 
onal  Optical  Association.  One  con- 
Lion  a  day  for  the  past  week  is  the 
at  which  fraternal  bodies,  com- 
cial  and  industrial  organizations, 
learned  societies,  have  signified 
r  intentions  of  meeting  in  San 
ncisco    during    the   exposition. 


It     adheres      to     any     surface — wood. 

brick,   concrete,   steel,   black    or  galvan- 

Annoucement  was    made   on   Monday. 

ized    iron,   and    ready    made    roofing.      It 

February   2,   of   the   Panama-Pacific  In- 

clings   to      all      kinds      of      material    as 

ternational    Aviation    race    around    the 

though    it   were   a   part   of   the   material 

world      to    take      place    in      May,    1915, 

itself,  giving  somewhat  the  appearance 

starting  and   ending   on    the   exposition 

of  a  cement  finish.  Colors  of  every  hue 

grounds.     The  exposition  has  offered  a 

can    be    supplied.      It    is    guaranteed    to 

prize    of    I15O.0O0    which     will    be    in- 

adhere   to    galvanized    iron    better    than 

creased   to    $300,000    or    more    by   contri- 

the   galvanizing    coat.       It    Is     thus     of 

bution     from     private     Individuals     and 

inestimable     value      for     all     localities 

cities  along  the  route  to  be  chosen. 

where    galvanized    Iron,    either    smooth 

In  point  of  prize  value,  this  hecomes 

or    corrug.Tted,    is    used    in    roofing    and 

the    greatest    single    sporting    event    in 

huilding. 

the    history    of    the    world.      The   course 

ill    he    patroled    by 


Atlantic  and  Pacific  by  France.  Eng- 
land and  American,  and  by  Japan  re- 
spectively. 


President  Charles  C.  Moore  of  the 
exposition  has  been  advised  that  both 
houses  of  the  Chilean  Cong:re.ss  have 
passed  the  appropriation  bill  of  $180.- 
000  gold  tor  the  exhibit  of  Chile  at  the 
1915  universal  celebration.  Tliis  ap- 
propriation completes  the  chain  of 
principal  South  American  Republics 
which  have  appropriated  funds  to  par- 
ticipate in  the  exposition. 

Laying  of  the  foundation  for  the 
New  York  Pavilion  at  the  Panama- 
Pacific  International  Exposition  was 
hegun  February  13th.  Neil  A.  McLean, 
the  contractor,  expects  to  complete  the 
huilding  in   200   days. 

Edmund  Clifton.  New  Zealand's  com- 
missioner to  the  exposition,  is  in  San 
Francisco  and  announces  that  plans 
will  be  rushed  for  the  New  Zealand 
building. 


A  Stirling  Caldcr,  acting  chief  of 
the  sculpture  of  the  exposition,  an- 
nounces that  one-third  of  the  enlarge- 
ments in  heroic  size  of  the  statuary 
that  is  to  adorn  the  Panama-Pacific 
International  Exposition,  have  been 
completed   or   now   are   under   way. 


FOREST   NOTES. 


Receipts  from  the  use  of  national 
orest  resources  were  greatest  In  Ari- 
ona  last  year. 


Dr.  C.  D.  Marsh  of  the  federal  bureau 
of  plant  industry  Is  delivering  a  series 
of  illustrated  lectures  to  stockmen  In 
the  west  on  the  subject  of  plants 
to  stock. 


stab- 


Ilished  In  1S93  and 
forest  school  In  An 
continued.      Dr.    C. 


The  forest  service  Is  compiling  a  new 
volume  table  for  calculating  the  board 
contents  of  standing  western  yellow 
pine  trees  in  the  southwest.  It  Is 
based   on   actual   measurements   nt   6,000 


In  trying  to  find  uses  for  bllght-klU- 
ed  chestnut  It  has  heen  found  that  it 
can  not  be  utilized  for  crating-  stone: 
quarry  owners  say  that  chestnut  wood 
leaves  an   indelible  stain   on   the   marble 


J.4MES     A.    WILSON,    PRESIDENT    OP 

BVII.DERS"     EXOH.4NGE,     PASSED 

AWAY. 

James  A.  Wilson,  one  of  the  founders 

of    the    Builders'    Exchange,    died    last 

.Saturday  after  a  very  brief  Illness.     He 

I         was  burled  yesterday  under  auspices  of 

I        Mission   Lodge   of  Masons,  of  which   he 

was  a  Past  Master. 

Mr.  Wilson  was  born  5.5  years  ago, 
coming  to  San  Francisco  at  an  early 
age  and  identifying  himself  with  the 
building  Industry,  Urst  as  a  journeyman 
and  later  as  a  General  Contractor, 
Mr,    Wilson    was    recognized    as    the 
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guiding  genius   of     the  Builders'     Ex-       tri 
change,  serving  that  body  as  Secretary 
for   fifteen   years  and  as   President   for 
the   past    two    years,    which    position   he 
filled  at  the  time  of  his  death. 

No    important    gatherinfr   of    the   Con- 


ractors  was  ever  complete  witlio 
ttendance   of   Mr.    Wilson,    whos 
uiiior      and       sound      judgment 
Iways  in  demand. 
The    Exchange    has    lost    one 
lost  valued  members. 


ANNUAL  BANQUET  SHEET  METAL  CON- 
TRACTORS ASSOCIATION  OF  S.  F. 


The  recent  banquet  held  by  the  Sheel 
.Metal  Contractors  Association  of  San 
Francisco  was  attended  by  almost  the 
entire  membership.  Those  who  did  not 
attend  are  out  and  Injured,  because  the 


aftaii 


glo 


fron 


the    opening    cock    tall    to    the    closing 
black    coffee    and    cigars. 

The  affair  was  held  in  the  beefsteak 
room    of    the    Hof    Brau    Cafe.      When 
once    in    the    room    you    feel    that    you 
are    In    the   country,    because   the   room 
is  a   typical  reproduction   of  a  country 
barn.      It    must      be    seen      to   be      ap- 
preciated.     And    the    banquet    too    was 
unique  'because  it  was  simple  and  solid. 
Just    the    kind    of   a   dinner   a    healthy, 
vigorous    sheet    metal    worker    likes    to 
put    under   his   belt.      Here    Is    what    the 
hoys    got    for    their    money: 
MENU. 
Martini    Cocktail 
Combination    Salad 
Consomme    with    Rice 
Celery  Olives  Radishes 

Filet  of  Sole,  Tartar  Sauce 
Julienne    Potatoes 
Pounded   Rump   Steak   a   la  Hof-iBrau 
Ice   Cream  Assorted   Cakes 

Cheese  Coffee 

Red    and    White    Wine 
Good      fellowship      reigned      supreme 
under    the    guidance   of   Toastmaster   H. 
J.   Hughes,    who   kept    the  revelers   en- 
tertained   with    speeches    and    songs. 

One  of  the  happy  surprises  of  the 
evening  was  the  presentation  to  Past 
President.  H.  J.  Hughes,  ot  a  beauti- 
ful clock  In  recognition  of  his  valuable 
services  as  President. 

Addresses  were  made  by  President 
Geo.  Forderer.  Vice  President.  Chas.  J. 
McDonnell.  R.  B.  Moore,  President  of 
the    Building   Trades   Emiployers   Asso- 


ciallon:  Wm.  B.  Hague,  Secretary  ot 
the  General  Contractors'  Association: 
Mr,  Meyers  of  Berger  Carter  Co.:  M.  C. 
Kidder  of  the  Accident  and  Insurance 
Board,  etc. 

Songs  were  sung  by  Miss  Jessie  Dale, 
Messrs.  Wm.  E.  Hague.  Otis  Johnson. 
L.  A.  Larsen.  etc.  Everybody  expected 
Tho.<i.  Gullfoy  to  sing  "Red  Wing."  but 
he  disappointed  everybody —  said  he 
forgot  his  music. 

In  addition  to  the  above  members 
the   following  were  also  present,   viz.: 

Chas.  Amsler,  Chas.  P.  McDonnell,  T, 
J.  Topper,  T.hos.  Gullfoy,  Thos,  Com- 
yns,  Wesley  Heldt,  Chas.  Conlin.  Chas. 
Morrison,  T.  Lahaye.  Jos.  Schwartz,  J. 
A.  Korell,  Wm.  H.  Yates.  A.  G.  Over- 
pack.  W.  A.  Clauser,  Ideal  Cornice  Co.. 
R.  W.  Glenn,  Mr.  Meyer  of  Berger  Mfg. 
Co..  Mr.  Emanuel  and  Ray  Nolan  of 
Pacific  Hardware  &  Steel  Co.,  a  repre- 
sentative from  Holtrook,  Merrill  & 
Stetson, 

The  annual  report  read  by  Secretary 
Geo.  s.  McCallum  showed  the  associa- 
tion had  done  fine  work  tor  the  mem- 
bers, both  in  .State  and  Civic  Legisla- 
tion, and  the  association  was  in  a  very 
healthy    financial    condition. 

The  following  are  the  officers  ot  the 
Association: 

Officers 
Geroge   Forderer,   President:   Chas.   Mc- 
Donnell,   Vice-President:    Geo.    S.    Mc- 
Callum:   Secretary. 

Executive  Committee 
H.  J.  Hughes,  T.  Lahaye.  Arthur  Conlin 
Thomas   Comyns  and   Chas.   Amsler. 
Banquet  Committee 
H  J.  Hughe.s.  Wesley  Heldt.  Geo.  S.  Mc- 
Callum. 

Toaiitmaster 
H.    J.    Hughes. 
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APARTMENT  HOUSES. 

SAN  FRANCISCO— Apartment  house, 
4  story  and  base,  brick.  Cost  not  stat- 
ed. Architects,  OBrien  Bros.,  Clunie 
Bldg.,  'S.  F.  Owner.  A.  H.  Htrbert,  The 
t)uildln&  will  be  erected  at  the  corner 
of  Clay  and  Jones  streets,  and  will  con- 
tain a  number  of  three  and  four  room 
suites  with  baths  and  wall  beds.  In- 
teriors will  be  finished  in  pine  and  red- 
wood with  some  elm  panels.  There 
will  be  steam  heat  and  a  hot  water 
system.  The  owner  has  not  fully  de- 
cided on  whether  to  make  the  struc- 
ture a  three-story  frame  or  add  one 
more  story  and  make  it  a  brick  build- 
ing. Bath  rooms  will  be  finished  in 
tile  and  will  have  composition  floors. 
E.\tcrior  of  the  building  will  be  faced 
with  either  pressed  brick  or  cement 
plaster  on  metal  lath.  Figures  are  be- 
ing taken  on  the  foundation  work. 

SAN  FRANCISCO — Apartment  house, 
4  story  and  base,  brick,  |20,000.  Ar- 
chitect, Edward  E.  Young,  251  Kearny 
street,  S.  F.  Owner  Herman  Hogrefe. 
The  .building  will  be  erected  on  the 
east  side  of  Leavenworth  street  south 
of  Sutter,  covering  an  area  of  25  by  84 
feet.  Plans  provide  for  eight  large 
apartments.  Interior  finish  will  be  of 
pine  and  redwood  with  elm  panels  and 
oak  floors.  There  will  be  steam  heat 
and  a  hot  water  system.  An  automatic 
elevator  may  be  installed.  Bath  rooms 
■will  have  tile  wainscot  and  composi- 
tion floors.  All  suites  will  be  equipped 
with  wall  beds.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  the  work  will 
be   done   by   Day    Labor. 

.SAN  FRANCISCO — Apartment  house, 
7  story  and  base,  reinforced  concrete, 
$150,000.  Architect.  C.  A.  Meussdorffer, 
Humboldt  Bank  Bldg..  S.  F.  Owner,  A. 
W  Wilson.  The  building  will  be  erect- 
ed at  the  corner  of  Powell  and  Cali- 
fornia streets  and  will  cover  a  large 
ground  area.  Construction  will  be  of 
reinforced  concrete  type  and  through- 
out and  will  be  practically  fireproof. 
There   will   be   but   two   suites   on   each 


floor,    the    apartments 

varying      from 

eight   to   nine  rooms. 

nteriors  will  be 

handsomely    finished    i 

n    pine    and    Se- 

lected  hardwoods   to   s 

mite  the  taste   of 

the    occupant.      All    su 

tes      will     .have 

wall     beds,     private     bath     rooms    and 

open    fire    places.      Ma 

itels    will    be    of 

tile   and  .brick.      Bath 

rooms   will   have 

tile  floors  and  wainsco 

.     There  will  be 

a  steam  heating  systen 

1,  hot  water  sup- 

ply   and    vacuum   clean 

ng.     Marble  and 

tile  will  be  used  exten 

slvely.     Exterior 

of    the    building    will 

be    faced      with 

white  cement  plaster  in  imitation  of 
cut  stone.  Plans  are  now  complete  and 
figures  are  toeing  taken.  All  parts  of 
the  work   will   be  segregated. 

SAN  FRANCISCO— Apartment  house 
alterations,  frame  construction.  $3,000. 
Architects,  O'Brien  Bros.,  Clunie  Bldg., 
S.  F.  Owner's  name  not  given.  The 
three-story  building  located  on  Sacra- 
mento street  west  of  Jones  will  under- 
go extensive  alterations,  and  will  be 
made  Into  a  first-class  apartment  house 
structure.  Included  in  the  work  will 
be    new    Interior    partitions,    plumbing, 


plastering,  painting,  mill  worii  and 
electric  work.  Exterior  of  the  build- 
ing will  also  be  altered.  Marble  and 
tile  will  he  used  in  the  entrance.  Plans 
are  complete  and  figures  have  been 
taken.  A  general  contract  will  be  let 
within   a    few    days. 

OAKLAND,  CAL.— Apartment  house, 
3  story  and  base,  frame,  $30,000.  Ar- 
chitect, Joseph  Cahen,  45  Kearny 
street,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  Per- 
kins   street  at    the    corner      of      ffrand 


ill 


able 


ground  area.  There  will  be  a  total  of 
66  rooms  in  the  building,  which  are  to 
■be  arranged  in  two,  three  and  four 
room  suites,  all  with  private  bath  and 
wall  beds.  Interior  finish  will  be  of 
pine  and  redwood  with  some  hardwood 
veneer.  Oak  floors  will  be  used  in  the 
living  rooms.  Plans  provide  for  steam 
heat  and  a  hot  water  system.  Marble 
.and  tile  will  be  used  in  the  entrance. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath,  rustic  and 
shiplap.  Plans  are  now  being  pre- 
pared. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
Apartment  house  alterations,  2V4  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, Ralph  P.  Morrell,  Odd  Fellows 
Bldg.,  Stockton.  Owner.  A.  B.  .Munson. 
The  present  214  story  frame  residence 
located  on  Pilgrim  street  at  the  corner 
of  South  will  be  extensively  altered 
and  arranged  for  two  and  three  room 
apartments,  whicJi  will  be  equipped 
with  all  modern  conveniences.  The 
work  will  require  new  interior  parti- 
tions, plastering,  plumbing,  painting 
and  electric  work.  New  interior  finish 
and  considerable  exterior  alteration 
will  also  be  made.  Plans  are  complete 
and  figures  are   now  being  taken. 

SAN  FRANCISCO— Apartment  house, 
3  story  and  base,  reinforced  concrete, 
$25,000.  Architects,  Rousseau  &  Rous- 
seau, .Monadnock  Bldg.,  S.  F.  Owners, 
The  Eisenbach  Co.  The  building  will 
toe  erected  on  Leavenworth  street  toe- 
tween  Turk  and  Eddy  streets.  Plans 
are  arranged  for  stores  on  tlie  first 
floor  and  a  number  of  two  and  three 
room  suites  on  the  two  upper  floors. 
There  will  be  steam  heat  and  a  hot 
water  supply.  All  suites  will  have 
private  bath  rooms  and  wall  beds. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Interior  of  the 
apartments  will  he  finished  in  pine 
with  some  oak  floors  and  elm  panels. 
Exterior    of    the    building    will    be    faced 
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OAKLAND.  CAL— Apartment  house, 
3  story  and  base,  frame,  $25,000.  Ar- 
chitect, John  Carson,  Bacon  Bldg., 
Oakland.  Owners,  Loewe  and  Pause, 
The  building  will  be  erected  at  the 
corner  of  10th  and  Madison  streets. 
Interior  will  be  arranged  for  a  number 
of  two  and  three  room  suites  with 
private  baths  and  wall  beds.  Interior 
finish  will  be  of  pine  and  redwood 
with  some  elm  panels.  There  will  be 
steam  lieat  and  a  hot  water  supply. 
Bath     rooms     will     have     tile     wainscot 


and  composition  floors.  Entrance  will 
be  finished  in  marble  and  tile.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster  on  metal  lath.  Plans 
are  nearly  complete  and  work  will 
shortly  toe  started  by  Day  Labor.  All 
materials    are    now    toeing   purchased. 


BATH  HOUSES. 


Contracts   Awarded. 

SAN  RAFAEL,  MARIN  CO.,  CAL.— 
Bath  house,  2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
chitect, Thomas  O'Connor,  San  Rafael. 
Owners,  City  of  San  Rafael.  Contrac- 
tor, J,  A.  Kappenmenn,  Jr.,  San  Rafael. 
Contract    price.    $31,300. 

♦ 

BRIDGES  AND  DAMS. 


SAN  FRANCISCO— Creosoted  pile. 
Cost  not  stated.  Engineer,  Assistant 
State  Engineer  Newman,  Perry  Bldg., 
S.  F.  Owners,  State  of  California. 
Plans  are  complete  for  furnishing  a 
large  number  of  fresh-cut.  first-qual- 
ity Douglas  Fir  piles  which  have  been 
treated,  according  to  specifications, 
with  creosote.  Bids  for  this  work  will 
be  opened  on  March  5th.  Plans  and 
specifications  and  full  particulars  can 
be  secured  by  applying  to  the  State 
Board  of  Harbor  Commisioners,  Ferry 
Bldg.  An  official  proposal  appears  in 
another   column    of    this   issue. 

KINGS  RIVER,  FRESNO  CO.,  CAL.— 
Wagon  bridge,  pile  and  timber  con- 
struction. Cost  not  stated.  Engineer. 
County  Surveyor.  Fresno.  Owners. 
Fresno  County.  Plans  have  been  com- 
pleted and  have  received  the  approval 
of  the  Fresno  County  Supervisors  for 
the  construction  of  a  wagon  torldge 
over  ttoe  Kings  River  near  Reedley. 
The  bridge  will  replace  the  one  recent- 
ly washed  out  by  the  heavy  rains.  Bids 
have  toeen  advertised  for  and  will  be 
opened  on  March  6tli.  Plans  and  speci- 
fications can  toe  secured  from  the 
County  Clerk  at  Fresno. 

VANCOUVER,  B.  C— Viaducts,  rein- 
forced concrete  and  steel,  $350,000.  En- 
gineer. City  Engineer.  Vancouver. 
Engineer,  City  Engineer,  Vancouver. 
Owners,  City  of  Vancouver.  Plans  have 
toeen  completed  and  are  now  out  for 
figures  for  the  construction  of  the  four 
east  viaducts  which  are  to  span  the 
Great  Northern  tracks  at  Hastings, 
Pender,  Keefer  and  Harris  streets. 
Bids  will  be  received  on  March  4tli  and 
may  toe  addressed  to  City  Clerk  W.  Mc- 
Queen. Separate  hids  will  be  received 
for  each  viaduct  and  also  for  the  work 
as  a  whole.  Plans  and  specifications 
can  be  secured  from  the  office  of  the 
City  Engineer,  Vancouver. 


CHURCHES. 

WALLA  WALLA.  W..iSH.  —  Ma 
leum,  1  story,  reinforced  concrete 
$100,000,  Architect,  W.  Marbury  Som 
erville.  White  Bldg.,  Seattle.  Owners, 
Northwest  Mausoleum  Co.  Contractors, 
Cornell  Bros..  Savage-Scofleld  Bldg., 
Tacoma.  Contract  price,  $100,000 
Note:  Cornell  Bros,  will  construct  al 
buildings  to  toe  erected  by  the  North 
west  Mausoleum  Company  In  Washing- 
ton and  Oregon.  The  company  now  toas 
under  consideration  mausoleums  in 
several  of  the  large  cities  and  towns 
in  the  two  states  mentioned. 
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FACTORIES  &  WAREHOUSES. 


OAKLiAND,  CAL. — Ice  and  cold  stor- 
age plant,  1  and  2  story,  brick.  Cost 
not  stated.  Engineers,  Faget  Engi- 
neering Co.,  354  Pine  street.  .«.  K.  Own- 
er's name  withheld.  The  building  will 
be  erected  in  a  district  close  to  spur 
track  facilities  and  adjoining  tiie  com- 
mission district.  Besides  tlie  cold 
storage  plant  the  buildings  will  house 
a  complete  ice  making  plant.  Interior 
will  be  finished  in  pine.  Tliere  will  be 
cement  floors  and  metal  window  sash 
and  frames.  Special  cold  storage  ma- 
chinery and  ice  making  plant  will  be 
Installed.  Exterior  of  the  building  will 
be  faced  with  stock  brick.  Further 
mention  will  be  made  of  this  work 
when  plans  are  ready  for  figures. 
1  and  2  story,  brick.  Cost  not  stated. 
Oakland,  Cal.  Engineers,  Faget  Engi- 
neering Co.,  334  Pine  street.  S.  F.  Own- 
er's name  withheld.  The  building  will 
be  erected  in  a  district  close  to  spur 
track  facilities  and  adjoining  the  com- 
mission district.  Besides  the  cold  stor- 
age plant  the  buildings  will  house  a 
complete  ice  making  plant.  Interior 
will  be  finished  in  pine.  There  will  be 
cement  floors  and  metal  window  sash 
and  frames.  Special  cold  storage  ma- 
chinery and  ice  making  plant  will  be 
installed.  Exterior  of  the  building 
will  be  faced  with  stock  brick.  Fur- 
ther mention  will  be  made  of  this  work 
when   plans   are   ready   for    figures. 

Coatracts  Awarded. 

PORTLAND,  ORE.  —  Creamery,  2 
story  and  base,  reinforced  concrete, 
»22,000,  Architects,  Emil  Schaacht  & 
Son,  Commonwealth  Bldg.,  Portland. 
Owners,  Townsend  Creamery  Co.  Con- 
tractors. Boyajohn-Arnold  Co.,  Panama 
Bldg.,  Portland.  Contract  price,  $22,- 
000, 


FLATS. 


SAN  FRANCISCO— Plats.  2  story 
and  base,  frame,  $3,000.  Architect,  none. 
Owner,  H.  R.  Pickens,  1412  Guerrero 
street,  S.  F.  The  building  will  be 
erected  on  the  south  side  of  'Welsh 
street,  covering  an  area  of  20  by  46 
feet.  Interior  will  be  arranged  for 
two  modern  flats  of  five  rooms  and 
bath.  Interior  finish  will  be  of  pine 
and  redwood  with  oak  floors  in  the 
living  and  dining  rooms.  There  will 
be  open  fire  places  and  tile  mantels. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitchen.  Entrances  will  be 
finished  In  terrazzo.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  in  the  hands 
of  the  owner  and  the  work  will  be  done 
by  Day  Labor.  Materials  are  now  be- 
ing  purchased. 

SAN  FRANCISCO — Flats.  3  story  and 
base,  frame,  $6. .500.  Architect,  J.  A. 
Porporato,  619  'SN'asblngton  street,  S. 
F.  Owner.  M,  M.  Porporato.  The  build- 
ing will  be  erected  on  the  east  side  of 
Leavenworth  street  south  of  Union. 
The  building  will  have  a  frontage  of 
25  feet  and  a  depth  of  50  feet.  There 
will  be  three  modern  four  and  five 
room  flats  with  baths.  Interior  finish 
will  be  of  pine  and  redwood.  Each 
living  room  will  have  an  open  fire 
fire  place  with  tile  mantel.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Thirty-gallon  boilers  are 
specified.  Oak  floors  will  be  used  In 
the  living  and  dining  rooms.   Entrance 


will  be  Hnisheil  In  mosaic.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  shiplap.  A  pressed  brick  base 
will  be  used.  Plans  are  complete  and 
work  will  be  done  by  Day  Labor. 

SAN  FRANCISCO — Flats,  2  story  and 
base,  frame,  $4,500.  Architect.  J.  C. 
Hladik.  Monadnock  Bldg..  S.  F.  Own- 
er, F,  Hock.  The  building  will  be 
erected  on  the  north  side  of  Anza 
street  east  of  9th  avenue,  covering  an 
area  of  25  by  61%  feet,  and  lias  been 
arranged  tor  two  modern  flats.  Inte- 
riors will  be  flnished  in  pine  and  red- 
wood with  hardwood  floors  in  the 
principal  rooms.  There  will  be  two 
open  fire  places  and  tile  or  brick  man- 
tels. Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  An  auto- 
matic water  heater  will  be  Installed 
in  each  flat.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
Contracts    Awarded. 

SAN  FRANCISCO— Flats,  3  story  and 
base,  frame,  $6,000.  Architect,  Charles 
J.  Rousseau,  46  Kearny  street,  S.  F. 
Owner,  D,  Cavalieri.  Contractor,  N.  P. 
Anderson,  320  Market  street,  S.  F. 
Contract    price,    $6,000. 


GARAGES. 


Contracts   Awarded. 

ST.  HELENS,  ORE.— Garage.  2  story 
and  base,  brick  and  concrete,  $20,000. 
Architects,  Houghtaling  &  Dougan, 
Henry  Bldg.,  Portland.  Owner,  Colum- 
bia Country  Auto  Club.  Contractor,  W. 
B.  Donahue,  869  East  13th  street. 
North  Portland.  Contract  price.  $20,- 
000. 


GOVERNMENT  WORK   AND 
SUPPLIES. 

steel  fur  Coallne  Plant. 

In  connection  with  bids  to  be  open- 
ed March  28  at  the  bureau  of  yards 
and  docks  for  erecting  structural  steel 
work  for  coaling  plant  at  Pearl  Har- 
bor the  specifications  state  as  follows; 

General  Intention— It  is  the  ac- 
knowledged intention  and  meanig  to 
provide  and'  secure  the  erection  and 
painting  of  all  the  structural  steel 
work  shown  upon  the  plans,  ready  for 
placing  upon  it  the  railway  and  coal- 
hoisting  tower  tracks;  two  movable 
coal  chutes  are  also  to  he  Installed  in 
complete  working  order.  The  piers  in 
the  coal  basin  will  be  of  concrete  and 
will  be  built  by  the  government  ready 
to  receive  the  trusses.  The  govern- 
ment will  also  build  all  piers  for  the 
trestle  towers  and  will  furnish  and  set 
all  anchor  bolts  and  furnish  and  in- 
stall all  ties,  tie  fastenings,  rails, 
splices,    spikes,    frogs,    switches,    etc. 

General  Decriptlon. — The  work-com- 
prises a  steel  trestle  on  the  main  wharf 
for  carry  ing  the  rails  to  support  coal- 
hoisting  towers  of  30-foot  gage,  center 
to  center  of  rails,  and  a  standard  gage 
railway  track,  supported  by  brackets 
extending  beyond  the  outboard  trestle 
columns.  There  are  also  trestles  on 
the  approach  piers  carrying  the  stand- 
ard gage  railway  track  and  connect- 
ing with  shore  trestles,  which  in  turn 
connect  with  six  lines  of  single  track 
over  the  coal  basins.  On  the  shore, 
with  the  exception  of  the  trestles  over 
the  coal  basins,  the  track  girders  are 
supported      on      braced      steel      towers. 


Under  ends  over  the  coal  basins  are  to 
be  carried  by  concrete  piers  to  be  built 
by  the  government.  At  the  inshore 
track  running  parallel  to  the  southerly 
side  of  the  coal  basin  there  shall  be  a 
steel  trestle  ramp  connecting  the  ele- 
vated track  with  the  surface  track. 
Two  large  portable  coal  chutes  hung  to 
steel  frames,  supported  upon  wheels 
running  upon  a  rail  on  the  wharf  floor 
are  to  be  installed:  the  chute  frames 
to  be  held  near  their  upper  end 
by  trolleys  'bearing  against  the  flanges 
of  a  horizontal  longitudinal  girder 
fastened  to  the  outboard  column 
brackets.  The  power  for  operating 
Ilie   chutes   shall   be   manual. 

General  Dimensions. — The  trestle  on 
the  main  wharf  is  460  feet  long,  cen- 
ter to  center  of  end  posts  on  the  wharf. 

The  curved  trestle  on  the  south  ap- 
proach wharf  to  the  main  pier  is 
about  200  feet  long  and  15  feet  wide, 
center    to    center   of   columns. 

The  trestle  on  the  north  approach  to 
the  main  pier  is  about  200  feet  long 
and  15  feet  wide,  center  to  center  of 
columns. 

On  shore  outside  of  the  coal  basin 
there  is  about  1,000  feet  of  straight 
elevated  track  and  about  700  feet  of 
curved  track;  over  the  basin  there  is 
about  2,700  feet  of  straight  elevated 
track  and  about  2,000  feet  of  curved 
track.  The  total  amount  of  elevated 
trackage,  including  wharf  and  ap- 
proaches, is  about  7,600  feet. 

San    FrnnclHoo    Circular    No.    122. 

The  following  proposals  were  re- 
ceived by  the  depot  quartermaster,  San 
Francisco,  Cal..  under  office  circular 
No.   122,   for  65,000  shingles,  cedar: 

McCullough  Lumber  Co.,  Royal  In- 
surance Building,  San  Francisco,  Cal.. 
$2,25  per  M:  delivery  immediately, 

Hart-Wood  Lumber  Co.,  304  Berry 
street.  San  Francisco,  Cal.,  $2.20  per  M; 
1    day. 

The  Charles  Nelson  Co.,  16  California 
street,  San  Francisco,  Cal.,  $2.09  per 
M;   1   day;  accepted. 

Union  Lumber  Co.,  lOOS  Crocker 
Building,  San  Francisco,  Cal,  $2,25  per 
M;   5   days. 

Redwood  Manufacturers'  Co.,  453 
Bryant  street,  San  Francisco,  Cal.,  $2.- 
25  per  M;   5  days. 

Pope  &  Talbot,  foot  of  3rd  street,  San 
Francisco,   Cal.,   $2.24   per  M:   1   day. 

'Van  Arsdale-Harris  Lumber  Co.,  5th 
and  Brannan  streets,  San  Francisco. 
Cal..  $2.09  per  M;  2  days. 

San    Diego,   Cnl.,   Vault    Shelvlns. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  'Washington.  D.  C,  for  in- 
stalling metal  vault  shelving  in  the  U. 
S,   post  office  at  San   Diego,  Cal.; 

The  Berger  Mfg,  Co,,  Canton,  Ohio. 
$1,122. 

The  H,  H.  Shults  Co.,  Gowanda,  N. 
Y.,   $1,298. 

.•^rt  Metal  Construction  Co.,  James- 
town, N.  T.,   $1,400, 

The  Van  Dorn  Iron  Works,  Cleve- 
land,  Ohio,    $1,400. 

Crown  Metal  Construction  Co.. 
.lamestown.  N.   T.,   $1,454 

PvnrI    Harbor,    R.    T.,    Structural    Steel. 

The  following  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department.  Washington. 
D,  C,  for  fabrication  and  delivery  of 
structural  steel  for  five  shop  bulldlnga 
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at  the  U.  S.  naval  station,  Pearl  Har- 
bor.   H.    T.: 

Item  1,  material,  complete,  in  ac- 
cordance with  plans  and  specifications, 
f.  a.  s.  New  York:  2.  do,  t.  a,  s.  Phila- 
delphia; 3.  do.  t.  o.  b.  cars  manufac- 
turer's works;  4.  do.  f.  o.  b.  cars.  Pearl 
Harbor.   H.    T. 

Hamilton  &  Chambers.  29  Broadway, 
New  York  city,  item  1,  $58,793;  2.  J58,- 
440;  3.  156,959;  4,  172,550. 

R.  C.  Hoffman  &  Co..  Inc..  Balti- 
more. Md..  item  1.  159,800;  2.  $59,200;  3, 
$58,400. 

United  States  Steel  Products  Co..  30 
Church  street.  New  York  city,  item  1. 
$48,816;  2.  $48,458;  3,  $49,126;  4,  $62.- 
530. 

The  Riter-Conley  Mfg.  Co..  Leets- 
dale.  Pa.,  item  I.  $52,517.35;  2.  $52.- 
286.30;    3.    $50,093.47;    4,    $67,984. 

The  McClintlc-Marshall  Co..  1421 
Chestnut  street,  Philadelphia,  Pa..  Item 
1.    $54,000;    2.    $53,500;    3.    $52,500. 

The  Belmont  Iron  Works.  22nd  and 
Washington  avenue.  Rhiladelpliia,  Fa., 
item  1,  $50,645;  2.  $50,195;  3.  $49,525;  4, 
$63,425. 

Problem  of  Xnval  ConMtructlon. 

If  the  Secretary  of  the  Navy  had  not 
been  so  much  occupied  last  week  with 
daily  hearing's  before  the  House  Naval 
Committee,  he  would  probably  have 
been  able  to  give  further  consideration 
to  the  placing  of  the  contracts  for  the 
construction  of  the  supply  ship  and  the 
transport,  bids  for  which  were  opened 
on  Decemher  20.  on  which  occasion 
the  Newport  News  Shipbuilding  and 
Dry  Dock  Company  appeared  as  the 
lowest  bidder  in  prices  ranging  from 
$1,315,000  to  $1,350,000  for  the  supply 
ship  and  from  $1,695,000  to  $1,730,000 
for  the  transport,  according  to  the 
class  of  bid  and  place  of  trial.  It  was 
expected  that  the  contract  would  be 
awarded  to  tlie  Newport  News  firm  on 
the  basis  of  these  bids,  in  accordance 
with  the  recommendation  which,  it  was 
understood,  was  made  by  the  chief 
constructor  and  engineer  in  chief.  The 
Navy  Department,  however,  obtained 
bids  for  the  same  work  from  various 
navy  yards,  and  it  now  appears  that 
Secretary  Daniels  is  inclined  to  place 
the  order  for  the  construction  of  the 
transport  at  the  Philadelphia  navy 
yard  in  the  sum  of  $1,350,000.  in  round 
figures,  and  at  the  Boston  navy  yard 
for  the  construction  of  the  supply  ship 
at  a  cost  of  about  $1,047,000.  The  dif- 
ference in  amount  between  the  navy 
yard  estimates  and  the  bid  of  the  New- 
port News  Arm  is  such  as  to  at  once 
excite  comment  and  to  lead  to  the  sug- 
gestion that  the  Navy  Department  pro- 
ceed with  caution  in  any  decision 
which  may  result  in  building  these 
vessels  at  the  Philadelphia  and.  Boston 
navy  yards,  where,  it  is  pointed  out. 
there  are  at  present  no  facilities  in 
the  way  of  cranes  and  building  ways 
for  the  conduct  of  this  work,  and  it  is 
estimated  that  the  cost  of  the  neces- 
sary installation  will  be  from  $50,000  to 
$75,000  at  each  establishment.  While 
these  facilities  would  be  permanent 
and  should  be  installed  with  a  view  of 
extensions  so  as  to  provide  for  larger 
ships  at  some  future  time,  it  is  real- 
ized that  the  cost  of  the  equipment 
must  be  added  to  the  navy  yard  esti- 
mate. Aside  from  that  factor,  some  of 
the  advisors  of  the  Secretary  of  the 
Navy  entertain  considerable  doubt  as 
to  the  reliability  of  the  estimates  from 


Snn    FranclRco,    Col.,   Mint. 

The  hid  of  the  Butte  Engineering  & 
Electric  Co..  San  Francisco.  Cal..  $3.- 
300  in  amount,  has  been  accepted  for 
the  installation  of  a  burglar  alarm  sys- 
tem in  the  U.  S.  Mint  at  San  Francisco. 
Cal. 


Wnslilngton    Office,    Pnnnmn    Cnonl. 

On  and  after  April  1  next  the  office 
of  the  Isthmian  Canal  Commission  in 
this  city  will  be  practically  abolished 
and  will  thereafter  be  known  as  the 
Washington  office  of  the  Panama 
Canal.  Major  F.  C.  Boggs  will  remain 
in  charge  of  the  office.  It  is  not  ex- 
pected tliat  any  immediate  change  will 
be  made  in   the  office  force. 

Wnlla    Wnlln,     Wash.,     Vault    Sliclvlne. 

The    contract    for    installing    metal 
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Philadeliihia  and  Boston,  and  this  lias  i 
led  Secretary  Daniels  to  call  tor  addi- 
tional information  which  shall  reveal 
to  the  Navy  Department  the  itemized 
amounts  which  go  to  make  up  the  es- 
timate in  total.  It  has  been  remarked 
that  of  all  the  navy  yards  only  those 
at  New  York  and  Mare  Island  are  in  a 
position  of  constructing  the  transport 
and  supply  sliip.  so  far  as  the  posses- 
sion of  facilities  has  any  ibearing  on 
the  projects;  then,  too.  there  is  con- 
iderable  doubt  as  to  the  means  exist- 
ing at  the  other  navy  yards  for  mak- 
ing an  estimate  of  cost  of  construc- 
tion upon  which  the  Navy  Depart- 
ment may  depend.  It  has  been  freely 
predicted  that  neither  the  Philadel- 
phia nor  the  Boston  estimate  repre- 
sents an  amount  within  which  it  will 
be  possible  to  build  the  new  vessels  at 
those  navy  yards.  There  is  no  check 
which  the  Navy  Department  may  apply 
at  the  navy  yard  where  the  work 
would  be  done  so  as  to  require  that  the 
construction  shall  he  at  a  cost  within 
the  estimates  given,  or,  for  that  mat- 
ter, within  the  limit  of  cost  imposed 
by  Congress.  Under  such  circum- 
stances, in  view  of  the  unreliahllity  of 
navy  yard  estimates  and  tlie  disad- 
vantage to  which  the  shipbuilding 
firms  are  placed  in  making  'bids  on 
what  is  obviously  an  unfair  system  of 
competition,  it  is  quite  evident  that  the 
shipbuilders  who  go  to  the  trouble  and 
expense  of  preparing  bids  have  a  right 
to  entertain  a  grievance  against  the 
Navy  Dep'artment.  It  is  only  natural 
that  they  should  feel  that  the  political 
favoritism  exerted  in  behalf  of  navy 
yards  is  at   their  expense. 

St.    Mary's    Canal. 

The  Reclamation  Service  Is  asking 
for  proposals  for  construction  of  a 
portion  of  the  St.  Mai-y's  Ciinal,  St. 
Mary's  storage  unit.  Milk  River  irriga- 
tion project.  Mont.  The  work  includes 
about  560.000  cubic  yards  of  excava- 
tion ,  7,750  cubic  yards  of  concrete,  13,- 
000  square  yards  of  paving.  700  cubic 
yards  of  riprap,  and  8,500  cubic  yards 
of  puddling;  the  placing  of  about  485.- 
000  pounds  of  steel  reinforcement  bars 
and  293.000  feet,  board  measure.  of 
lumber  in  wood  structures,  and  the 
erection  of  about  105,000  pounds  of 
miscellaneous  metal  work.  The  work 
is  situated  In  the  Blackfeet  Indian 
Reservation,  about  40  miles  northwest 
of  Browning,  Mont.  The  bids  will  be 
opened  at  2  o'clock  p.  m.  April  15, 
1914,  at  the  office  of  the  Reclamation 
Service,   Great   Falls.   Mont. 
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vault  shelving  in  the  U.  S.  post  office 
at  Walla  Walla,  Wash.,  has  heen 
awarded  to  Crown  Metal  Construction 
Co.,  Jamestown,   N;   Y.,   at   $782,60. 

Metal   Fliiuies. 

The  Reclamation  Service  is  asking 
for  proposals  for  furnishing  and  erect- 
ing metal  flumes  on  irrigation  projects 
in  Montana,  Wyoming  and  North  Da- 
kota. The  work  involves  the  furnish- 
ing of  about  7.357  linear  feet  of  flumes 
of  various  diameters,  ranging  from  2 
feet  6%  inches  to  14  feet,  and  the 
erection  of  about  3.050  linear  feet  of 
flume  of  S  feet  3i4  inches  diameter. 
The  bids  will  ibe  opened  at  2  o'clock 
p.  m.  March  9.  1914.  at  the  office  of  the 
Reclamation  Service  at  Great  Palls. 
Jlont. 

tiranil    Junction,    Colo.,    Pont    Office. 

All  bids  received  by  the  supervising 
architect.  Treasury  Department.  Wash- 
ington. D.  C.  for  the  construction, 
complete,  including  mechanical  equip- 
ment of  the  U,  S.  post  office  at  Grand 
Junction.    Colo.,    have    been    rejected. 


Roller    Dania. 

Undier  authority  of  the  Secretary  of 
the  Interior,  contract  has  heen  award- 
ed -for  furnishing  roller  dams  to  con- 
stitute a  movable  crest  for  the  Grand 
River  dam  of  the  Grand  Valley  Irriga- 
tion project.  Colo.  The  'apparatus  in- 
cludes one  steel  roller  GO  feet  in  length 
and  six  rollers  70  feet  in  length,  com- 
plete, with  all  operating  devices,  ex- 
cept electric  motors,  the  total  cost  be- 
ing $27..S46  f.  0.  b  Antwerp.  The  roller 
dams  covered  by  the  patents  und-er 
which  this  apparatus  is  to  be  manufac- 
tured are  of  the  most  satisfactory  type 
available  for  movable  crests  of  the 
lengths  required  in  this  case.  In  1912  a 
similar  contract  was  executed  for  the 
manufacture  of  a  roller  weir  for  the 
diversion  dam  of  the  Boise  project. 
Idaho.  and  the  apparatus  furnished 
has  in  every  way  met  the  expectations 
of  the  engineers  and  has  given  excel- 
lent  work. 


—HALLS  &  SOCIETY  BLDGS— 

SAN  FRANCISCO — City  Hall  work. 
Cost  not  stated.  Architects.  Bakewell 
&  Brown,  251  Kearny  street,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Plans  have  been  completed  and 
are  now  out  for  figures  on  the  electric 
work,  installation  of  vacuum  cleaning 
system  and  pneumatic  tubes.  This 
work  will  be  figured  as  a  whole.  Bids 
are  also  being  called  for  on  the 
furnishing  of  a  water  supply  to  the 
City  Hall.  Bids  for  this  work  and  that 
above  mentioned  will  be  opened  on 
March  4th  by  the  Board  of  Public 
Works.  Official  proposals  appear  in 
another  column  of  this  Issue.  Plans 
and  specifications  can  be  secured  from 
the   Board   of   Public  Works. 

SAN  MATEO.  SAN  MATEO  CO.,  CAL. 
— City  Hall.  2  story  and  base,  rein- 
forced concrete.  $40.000.  Architects. 
Havens  &  Toepke.  46  Kearny  street.  S. 
F.  Owners,  City  of  San  Mateo.  Bids 
opened  for  this  work  show  Caldwell 
&  Wisnon  low  on  the  general  construc- 
tion at  $32,128;  Snook  &  Co.  low  on  the 
plumbing  and  heating  at  $4,057.  and  J. 
F.  Killelea  low  on  the  painting  at  $1.- 
090.  Contracts  will  probably  be  award- 
ed these  firms.     A  complete  list  of  the 
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IJlds  received  will  be  found  under  the 
heading  ot  San  Jose  and  the  .Santa 
Clara  Valley  in  this  issue. 

• 

HOTELS. 

SAN  FRANCISCO— Hotel.  7  story  and 
base,  brick  and  steel.  $75,000.  Archi- 
tects, Smith  &  Stewart.'  244  Kearny 
street.  S.  F.  Owner.  A.  O.  Stewart.  The 
building  will  be  erected  on  the  nortli 
side  ot  O'Farrell  street  east  of  Taylor, 
having  -a  frontage  of  27%  feet  and  a 
depth  ot  137^  feet.  There  will  be  two 
stores  besides  the  hotel  entrance,  of- 
fice and  lobby  on  the  first  floor.  Upper 
six  floors  will  contain  a  total  of  66 
rooms,  all  of  which  will  have  private 
baths.  Interior  finish  will  be  ot  pine 
and    hardwoods.      There   will    be    steam 

ing  plant,  hot  water  supply  and  metal 
window  sash  and  frames.  Entrance 
and  lobby  will  be  finished  in  marble 
and  ornamental  plaster.  E.xterlor  ot 
the  building  will  be  faced  with  dark 
red  pressed  brick  trimmed  in  heavy 
white  ornamental  terra  cotta.  Plans 
are  nearly  complete  and  figures  will 
be    caPed    tor    shortly. 

SAN  FRA.NCISCO — Hotel.   4    story  and 

I  base,  reinforced  concrete.  Cost  not 
stated.  Arcliitect.  L.  Mastropasqua,  580 
Washington  street.  S.  F.  Owner.  Nico- 
la Capurro.  1331  Grant  avenue.  Tlie 
building  will  be  erected  at  the  south- 
east corner  ot  Broadway  and  Bartol 
Place  and  will  cover  an  area  of  40% 
by  57%  feet.  There  will  be  one  store 
besides  the  hotel  entrance  and  lobby 
on  the  first  floor.  Upper  floors  will  be 
arranged  tor  a  number  of  guest  rooms 
and  public  baths.  All  interior  finish 
will  he  of  pine  and  redwood.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Plans  provide  for  steam 
heat  and  a  hot  water  supply.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and  in  the  hands  ot  the  owner  who 
will  do  the  work  Tjy  Day  Labor.  Ma- 
terials   are    now    being    purchased. 

SEASIDE,  ORE.— Hotel  and  stores,  2 
story  and  base,  reinforced  concrete, 
»30.000.  Architect,  F.  Manson  White, 
Seaside.  Owners,  Alex  Grant  and  Son. 
The  building  will  be  erected  on  a  cor- 
ner site  and  will  cover  an  area  ot  170 
by  174  feet.  There  will  be  fourteen 
stores  on  the  first  floor.  An  uncom- 
pleted wing  in  the  rear  9S  feet  in 
length  is  also  included  in  the  plans. 
Second  floor  will  contain  a  total  of  92 
\  guest  rooms  and  a  number  of  offices. 
Plans  provide  for  steam  heat  and  a 
hot  water  system.  Interior  will  be 
liuished  in  pine  throughout.  There  will 
lie  a  cement  first  floor,  patent  store 
fronts    and    metal    window      sash      and 

i        frames.      Exterior    of    the   building    will 
be    faced    with    cement    plaster.      Plans 
[        are    complete    and    figures      are      being 
taken. 

FRESNO.  FRESNO  CO.,  CAL.— Hotel 
alteration.  3  story  and  base,  brick, 
»I9.000.  Architect.  E,  A.  Mathewson, 
Forsythe  Bldg.,  Fresno.  Owner.  H. 
Graft.  The  present  building  located  on 
K  and  Kern  streets  will  be  rearranged 
and  upper  floors  partitioned  oft  tor 
modern  hotel  rooms  and  haths.  The 
first  floor  will  be  arranged  tor  stores. 
Work  will  include  interior  partitions, 
plastering,  painting,  plumbing,  mill 
work,  electric  work  and  hot  water 
system.  Marble  base  and  patent  store 
fronts    will    be    used.      Exterior    ot    the 
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building     will    be     faced     with     cement 
plaster.      Plans   are    being   prepared. 

SAN  FRANCISCO — Hotel  and  stores. 
6  story  and  base.  Class  C  construc- 
tion. 1125,000.  Architects,  Rousseau  & 
Rousseau,  Monadnock  Bldg.,  S.  F. 
Owner,  P.  J.  Gartland.  The  building 
will  be  erected  at  the  southwest  cor- 
ner ot  Geary  and  Larkln  streets,  cov- 
ering an  area  of  76  by  120  feet.  There 
will  be  several  stores  on  the  first  floor 
besides  the  hotel  lobby  and  office. 
Upper  floors  will  be  arranged  for  a 
number  of  guest  rooms,  a  large  per- 
centage ot  which  will  have  private 
baths.  Interior  will  be  finished  in  pine 
and  Jenassero,  with  ornamental  plas- 
ter and  tile  wainscot  in  the  lobby. 
Plans    provide    tor    steam    heat,    a    hot 


syste 
clei 


Bath  rooms  will 
have  tile  wainscot  and  compositior 
floors.  Patent  store  fronts  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  art 
complete  and  figures  are  being  taken 
OAKLAND.  CAL.— Hotel  and  stores 
7  story  and  base,  brick  and  steel.  $80.- 
000.  .Architects.  Tliomas  &  Oliver 
Pantages  Theatre  Bldg..  Oakland, 
Owner.    Roger  Colt.      The  building   will 


cted 


the 


rlhv 


14th  and  Harrison  street,  and  has  been 
designed  to  contain  several  stores  on 
the  first  floor  while  upper  floors  will 
be  arranged  tor  a  total  of  90  rooms 
and  baths.  Interior  finish  will  be 
largely  ot  pine  with  some  hardwood 
and  ornamental  plaster  in  the  lobby. 
Plans  provide  for  steam  heat,  eleva- 
tor service  and  a  vacuum  cleaning 
system.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Tile 
and  marble  will  he  used  in  the  stores 
and  hotel  lobby.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  All  work  will  be  carried  on 
under  the  superintendance  ot  F.  A. 
.Muller.  Syndicate  Bldg.,  Oakland,  and 
he  has  already  let  contracts  for  the 
excavating  and  grading  to  J.  M.  Youn- 
ger and  F.  M.  .Maestratti.  and  a  con- 
tract tor  the  steel  to  the  Central  Iron 
Works.  Figures  are  now  being  taken 
on  the  balance  ot  the  work. 


P.V.>  A.1I.V  -  P.H'IFIC 

WOKK. 


EXPOSITIOX 


SAN  FRANCISCO— Exposition  build- 
ing. 1  and  2  story,  frame  and  plaster. 
Cost  not  stated.  Architect.  C.  W. 
Dickey.  Central  Bank  Bldg.,  Oakland. 
Owners.  Territory  of  Hawaii.  Work- 
ing drawings  tor  the  exhibit  building 
which  is  to  be  erected  by  the  Territory 
of  Hawaii  at  the  Panama-Pacific  In- 
ternational   Exposition    have  been   com- 
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An    official    proposal 
other   heading   In    thi: 


POST  OFFICES. 


BER/KIiLE'Y,  ALA.MEDA  CO.,  CAL.— 
Post  office,  2  story  and  base.  Class  A 
construction.  Cost  not  stated.  Archi- 
tect, Supervising  Architect  Oscar  Wen- 
deroth.  Washington,  D.  C.  Owners. 
United  States  Government.  Bids  open- 
ed in  Washington  on  February  18th 
for  the  construction  of  this  building 
show  Frank  Gallagher  of  San  Fran- 
cisco low  on  propositions  1  and  2  as 
follows,  $122,500  and  $122,400,  Van 
Sant-Houg'hton  Co.,  also  of  San  Fran- 
cisco, were  low  on  propositions  3  and 
4  as  follows,  $128,000  and  $128,000.  No 
contract  has  been  awarded.  A  com- 
plete list  of  tlie  bidders  as  received 
by  special  wire  from  the  Supervising 
Architect's  office  will  be  found  under 
the    heading    of    Oakland    and    Alameda 


RAILROAD  CONST,,  STATIONS 
AND  EQUIPMENT. 

,SA.V  FliANflSCO  —  Railroad  con- 
struction. Cost  not  stated.  Engineer, 
City  Department  of  Engineering,  Tem- 
porary City  Hall,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  The 
Board  ot  Supervisors  has  instructed 
the  Board  of  Works  to  complete  plans 
and  advertise  tor  tiids  for  construct- 
ing the  following  municipal  street 
railroads:  Commencing  at  Van  Ness 
and  .Market  street,  thence  on  Van  Ness 
to  Chestnut,  thence  on  Chestnut  to 
Scott,  thence  on  Scott  to  Greenwich, 
thence  on  Greenwich  to  Steiner  and 
thence  on  Steiner  to  Union  street.  An 
official  proposal  will  be  publislied  as 
soon  as  working  drawings  are  com- 
pleted. 

SAN  FRANCISCO— Car  barn  addi- 
tion. 2  story  and  base,  reinforced  con- 
crete, $159,663.  Architects,  City  De- 
partment of  Arcliitecture.  Temporary 
City  Hall,  S.  F.  Owners.  City  and 
County  of  San  Francisco.  Bids  opened 
at  the  last  Wednesday  meeting  ot  the 
Board  ot  Public  Works  for  the  con- 
struction of  an  addition  to  the  Munic- 
ipal Car  Barn  show  James  L.  .Mc- 
Laughlin. 244  Kearny  street  low  at 
$159,663.  A  contract  will  proTjably  he 
awarded  to  Mr.  .McLaughlin.  A  com- 
plete list  ot  the  figure-  submitted  ap- 
pears under  the  heading  ot  San  Fran- 
cisco  in   this   issue. 

Contracts   Awarded. 

BAKERSFl'ELD  TO  MOJAVE.  CAL. 
—Railroad  construction.  $7,000,000. 
Engineer.  Engineering  Department 
Southern  Pacific  Co..  Flood  Bldg.,  S.  F. 
Owners.  Southern  Pacific  Co.  Contrac- 
tors. Majave  and  Bakersfield  Railway 
Construction  Co.  Contract  price.  $100.- 
000  per  mile  including  tunnels  and 
bridges.      Total    miles    09. 


RESIDENCES. 


SAN  FRANCISCO— Residence.  2  story 
and  base.  frame.  $4,500.  Architect, 
Joseph  A.  Leonard.  85  Cerritos  street. 
S.  F.  Owners,  Urban  Realty  Co,  The 
dwelling  will  be  erected  on  Soto  street 
near  Urbano  Drive,  and  has  been  de- 
signed for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  hardwood  ve- 
neer.     Oak    floors    will    be    used    in    the 
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living  room,  dining  room  and  recep- 
tion hall.  Tliere  will  be  furnace  heat 
and  open  lire  places.  Mantels  will  be 
of  tile  or  brick.  Bath  room  will  have 
tile  wainscot  and  composition  floor.  An 
automatic  water  heater  will  be  in- 
stalled. Bterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  arc  complete  and  the 
work  will  be  done  by  Day  LaJbor. 

SAN  FRANCISCO-JResidence,  2  story 
and  base,  frame.  $3,000.  Architect, 
none.  Owner,  Ralph  J.  Button,  1212  4th 
avenue,  S.  P.  The  dwelling  has  been 
designed  to  contain  si.\  rooms  and 
bath,  and  will  be  erected  on  the  east 
side  of  26th  avenue  12.5  feet  north  of 
Irving.  Interior  finish  will  be  of  pine 
lors  will  be  used 
i.  There  will  be 
nd  tile  or  brick 
ind    kitchen    will 
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SAN  FRANCISCO  —  Residence.  2 
story,  attic  and  base,  frame,  $2».000. 
Architect.  Charles  J.  Colley.  Pacific 
Bldg..  S.  F.  Owner.  Mrs.  S.  Lovegrove. 
The  dwelling  will  be  erected  at  the 
northwest  corner  of  Washington  and 
Presidio  avenue,  and  has  been  designed 
for  a  modern  city  home  containing 
twelve  rooms,  baths  and'  sleeping 
porch.  Interior  finish  will  be  largely 
of  hardwoods  and  pine.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  a  central 
heating  system,  probably  furnace  heat, 
open  fire  places  and  vacuum  cleaning. 
Bath  rooms  will  be  finished  in  tile. 
Mantels  will  be  <jf  tile  and  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  a 
general  contract  will  shortly  be 
awarded. 

SAN  FR.\NCISCO— Residence.  2  story 
and  base.  frame.  J2.500.  Architect, 
none.  Owners.  MacArthur  Bros..  1560 
Fell  street.  S.  F.  The  dwelling  will  be 
erected  on  the  east  side  of  5th  avenue 
near  Ca;brIllo.  and  will  contain  six 
rooms  and  bath.  All  interior  finish  will 
be  of  pine.  Oak  floors  will  be  used  in 
the  principal  rooms.  Plans  provide  for 
open  Are  place  and  tile  mantel.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
JIO.OOO.  Architects.  W.  Garden  Mitchell 
and  Charles  Edward  Hodges.  Bankers' 
Investment  Bldg..  S.  F.  Owner.  Dr. 
David  Hadden.  The  dwelling  will  be 
erected  In  Rock  Ridge  Park,  and  has 
been  designed  for  an  eight-room  house 
with  baths  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  redwood 
with  some  hardwood  panels.  Oak 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Bath  rooms  will  have 
tile  floors  and  wainscot.  An  automatic 
water  heater  will  be  Installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with    cement    plaster    on      metal      lath. 
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Plans    are    complete    and     figures      are      i 
now  being  taken  on  the  work. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $7,500.  Architect. 
William  Knowles.  Central  Bank  Bldg., 
Oakland.  Owner.  A.  Vernon.  The 
dwelling  has  been  designed  for  a 
seven-room  house  and  will  be  erected 
In  Adams  Point.  Interior  flnish  will  he 
largely  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Bath  room  and 
kitchen  will  have  tile  wainscot.  Com- 
position floor  will  be  used  in  the  bath. 
An  automatic  water  beater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
All  materials  are  now  being  purchased 
through    the   office   of   the   architect. 

BBJiKELEY.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  William  A. 
Newman,  David  Hewes  Bldg..  S.  F. 
Owner.  Mr.  Davis.  The  dwelling  will 
be  erected  in  Berkeley  and  has  been 
designed  for  a  seven-room  liouse  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  oak  floors.  There  will  be  fur- 
nace heat  and  open  fire  place.  Mantel 
will  be  of  tile  or  brick.  Bath  room 
will  have  composition  floor  and  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared. 

OAKLAND.  CAL— Residence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect. Charles  W.  McCall.  Central 
Bank  Bldg..  Oakland.  Owner,  H.  H. 
Jewett.  The  dwelling  will  be  erected 
on  'Euclid  avenue,  and  has  been  de- 
signed for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  hardwood  ve- 
neer. Oak  floors  will  be  used'  in  the 
living  room,  dining  room  and  recep- 
tion liall.  There  will  be  open  fire 
places  and  tile  ma.ntels.  Plans  also 
provide  tor  furnace  heat.  An  auto- 
matic water  heater  will  be  installed. 
Bath  rooms  will  be  finished  In  tile 
and  will  have  composition  floors.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  now 
being   taken. 

BERKELEY.  ALAMEDA  CO..  CAL— 
Residence.  2  story  and  base,  frame. 
$2,500.  Architect.  Leonard  L  Ford. 
2136  Center  street,  Berkeley.  Owner. 
D.  J.  Horgan.  The  dwelling  will  be 
erected    at    the    corner      of      Arch      and 
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rooms  and  bath.  All  interior  trim  will 
be  of  pine  or  redwood.  Oak  floors  will 
be  used  In  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
place.  Mantel  will  be  of  tile.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covei^ed  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  are  being  taken. 

PIEDMONT.  ALAMEDA  CO.,  CAL— 
Residence.  2  story  and  base,  frame, 
$4,0-00.  Architect,  Claude  B,  Barton, 
Security  Bank  Bldg.,  Oakland.  Owner. 
H.  P.  Houston.  The  dwelling  will  con- 
tain seven  rooms,  bath  and  sleeping 
porch.      Interior    will    be      finished      hi 


pine,  redwood  and  hardwood  veneer. 
Oak  floors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  An  automatic 
water  heater  will  be  installed.  Bath 
loom  will  have  composition  floor  and 
tile  wainscot.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  now  be- 
ing  prepared. 

BERKELEY'.  ALAMEDA  CO..  CAL. — 
Residence.  2  story  and  base,  frame. 
$6,000.  Architect.  Olln  S.  Grove.  2911 
Telegraph  avenue.  Berkeley.  Owner. 
.\lr.  Brownlee.  The  dwelling  will  be 
erected  at  the  corner  of  Arch  and  Vir- 
ginia streets,  and  has  been  designed 
to  contain  eight  rooms,  bath  and  sleep- 
ing porch.  Interior  flnish  will  be  of 
pine,  redwood  and  hardwood  veneer. 
Oak  floors  will  be  used  in  the  princlpaf 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick  and  tile.  An  automatic  water 
heater  is  specified.  Bath  room  will 
have  composition  floor  and  tile  wain- 
scot. iExterlor  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  now  nearly  complete 
and   figures   will   shortly   be   taken. 

OAKLAND.  CAL— Bungalow.  1  story 
and  base.  frame.  $2,000.  Architects. 
Elite  Planners.  1S44  5th  avenue.  Oak- 
land. Owner.  Al  Wilkinson.  The  dwell- 
ing will  contain  five  rooms  and  bath 
and  will  he  erected  in  the  Country 
Club  .Heights.  Interior  will  be  fin- 
ished in  pine  and  redwood  throughout. 
Oak  floors  will  be  used  in  two  rooms. 
There  will  be  a  large  open  fire  place 
in  the  living  room  with  a  tile  or  brick 
mantel.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
bouse  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor.  All  materials  are  now  be- 
ing  purchased. 

OAKLAND.  CAL. — Residence.  2  story 
and  base.  frame.  $3,600.  Architect, 
none.  Owners,  Fedt  Bros.,  528  25th 
street.  Oakland.  The  dwelling  has  been 
designed  for  a  seven-room  house,  and 
will  be  erected  on  Santa  Rey  avenue 
near  Rosal.  Interior  flnish  will  be  of 
pine,  redwood  and  hardwood  veneer. 
Oak  floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick  or  tile.  An  automatic  water 
heater  will  be  Installed.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  In  the  hands  of 
the  owners  who  will  do  the  work  by 
Day  Labor.  All  materials  are  now  be- 
ing  purchased. 

HEALDSBURG.  SONOMA  CO..  CAL. 
— Residence.  2  story  and  base,  frame. 
$6,000.  Architects.  Falch  &  Knoll. 
Hearst  Bldg..  S.  F.  Owner's  name  with- 
held. The  dwelling  will  contain  seven 
roms  and  bath.  Interior  trim  will  be 
largely  of  pine.  Some  oak  floors  will 
he  used.  Plans  provide  for  open  fire 
places  and  furnace  heat.  Tile  will  be 
used  In  the  bath  room  and  kitchen. 
Mantels  will  he  of  tile  or  brick.  An 
automatic  water  heater  will  be  In- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
liands  of  the  owner  who  will  do  the 
work   by   Day   Labor. 

SACRAMENTO.      CAL.    —    Bungalows 
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Cost  not  .stated.  Architect 
following  Day  Labor  jolis 
as  about  to  be  started  in 
Claude  Speckard,  3703  Pal 
story,  four-room  cottage,  $1,4110;  A. 
W.  Casselman  and  Son.  3151  Olive  ave- 
nue, 1  story,  five-room  cottage,  $1,100; 
P.  F.  Reed,  2613  28th  street,  1  story, 
live-room  cottage,  $2,7o0:  A.  L.  John- 
sen.  291514  3<th  street.  2  story,  six- 
room  house,  t-',SOO;  J.  Bochenek,  425  O 
street,  1  story,  five-room,  frame  cot- 
tage. $1,500;  O.  H.  Moore,  2903  35th 
street,  1  slory,  flve-room  cottage,  $1,- 
600,  and  D,  Lamorne,  4219  Stanford 
street,  1  story,  five-room  frame  cot- 
tage,   $1,400. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Cottage,  1  story  and  base,  frame, 
$2,500,  Architect,  Walter  King.  Elks' 
Bidg.,  Stockton.  Owner,  E.  N.  Piers. 
The  dwelling  will  contain  six  rooms 
and  bath.  Interior  finish  will  be  of 
pine  and  redwood  with  oak  doors  in 
the  living  room  and  dining  room. 
There  will  be  a  large  open  flre  place 
and  tile  or  brick  mantel.  Tile  wain- 
scot win  be  used  In  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the  house 
will  be  covered  with  rustic.  Plans  are 
complete    and     figures    are    now    being 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $2,500.  Architect,  none. 
Owner.  Karl  Yngve,  133  Alpine  street, 
.?.  F.  The  dwelling  will  be  erected  on 
Upper  Terrace  street  and  will  contain 
six  rooms  and  bath.  Interior  finish 
will  be  of  pine  and  redwood.  Oak 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  a  large 
open  flre  place  and  tile  or  brick  man- 
tel. Bath  room  and  kitchen  will  have 
tile  wainscot.  An  automatic  water 
heater    will    be    installed.      Exterior    of 
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tic  and  shingles.  Plans  are  complete 
and  In  the  hands  of  the  owner  who 
will  do  the  work  by  Day  Labor. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner.  Thomas  Hamill,  269  25th 
avenue,  S.  F.  The  dwelling,  which  has 
t'een  designed  for  a  seven-room  house, 
will  be  erected  on  the  west  side  of 
19th  avenue  north  of  Anza  street.  In- 
terior will  be  finished  in  pine  and  red- 
wood with  some  elm  panels  in  the  din- 
ing room.  Oak  floors  will  be  used  In 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  flre  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  Installed. 
B'Jth  room  will  have  tile  wainscot  and 
composition  floor.  Exterior  of  the 
house  will  be  covered  with  cement 
piaster  on  metal  lath.  Plans  are  in 
the  hands  of  the  owner  and  work  will 
be  done  by  Day  Labor.  All  materials 
are    now    being   purchased. 

.SAN  FRANCISCO— Residence.  3  story 
and  base,  frame,  $6,000.  Architect,  Ed- 
word  G.  Bolles,  660  Market  street,  S. 
F.  Owners,  s.  A.  Born  Building  Co., 
Iieo  Market  street.  S.  F.  The  dwelling 
will  he  erected  on  lot  J  In  the  Sea 
Cliff  Tract,  and  will  contain  eight 
rooms  and  two  baths.  Interior  will  be 
handsomely  flnlshed  In  pine  and  red- 
wood with  some  hardwood  veneer.  Oak 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  flre  places.  Mantels  will  be 
of  tile  or  brick.  Bath  rooms  will  have 
tile    wainscot    and    composition    floors. 
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metal  lath.  A  clay  tile  roof  will  be 
used.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect. George  A.  Scliastey.  Monad- 
nock  Bldg.,  S.  F.  Owner.  Abbott  Hanks. 
The  dwelling  will  be  erected  on  the 
Presidio  wall  and  has  been  designed 
to  contain  eight  rooms,  two  baths  and 
sleeping  porch.  Interior  will  be  fln- 
Islied  in  pine,  blue  gum  and  hardwoods. 
Oak  floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  tor  furnace 
heat  and  open  flre  places.  Mantels 
will  be  of  tile  and  brick.  There  will 
be  an  automatic  water  heater  and 
other  modern  conveniences.  Bath 
rooms  will  be  finished  in  tile  and  will 
have  composition  floors.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures  are   being   taken. 

OAKLAND,  CAL.  —  Residence,  154 
story  and  base,  frame,  $3,500,  Archi- 
tect, none.  Owners,  East  Bay  Home 
Builders,  Inc.,  1754  Broadway,  Oak- 
land. Tile  dwelling  has  been  designed 
for  an  eight-room  residence  and  will 
be  erected  on  the  west  side  of  Winsor 
street  north  of  Lake  Shore.  Interior 
finish  will  be  of  pine,  redwood  and 
hardwood  veneer.  Oak  floors  are 
specified  for  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furYiace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  An  automatic 
water  heater  will  be  Installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor.  All  materials 
will    be   purchased   by    the   owners. 

OAKLAND,  CAL. — Residence,  1  story 
and  base,  frame.  $3,000.  Architect, 
Hiram  K.  Lovell.  South  Berkeley  Bank 
Bldg.,  Berkeley.  Owner.  Frank  F. 
Lewis.  The  dwelling  has  been  designed 
tor  a  seven-room  dwelling  with  bath 
and  sleeping  porch  and  will  be  erected 
on  Gl-and  avenue.  Interior  finish  will 
be  of  pine  and  redwood  with  some 
hardwood  veneer.  Oak  floors  will  be 
used  in  tli»  principal  rooms.  Plans  pro- 
vide tor  furnace  heat  and  two  open 
flre  places.  Mantels  will  be  of  tile  or 
brick.     Bath   room  will  have  tile  waln- 


and 
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uto- 


matlc  water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered witli  cement  piaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  now  ibelng  taken. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
$6,500,  Architect,  Harris  Allen,  2514 
Hillegass  avenue,  Berkeley.  Owner.  J. 
W.  McKlbben.  The  dwelling  will  be 
erected  on  Piedmont  avenue  near 
Dwight    Way    and    has    been      designed 


cement    plaster    on    metal    lath, 
are   now   being  prepared. 

liBRKEIJlY,  ALAMBDA  CO., 
.Sorority  liouse,  3  story  and  base 
$25,000.  Architect,  William  C. 
Foxcroft  Bldg..  S.  F.  Owners 
Tuu    Omega.      This    work       was 
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figures  are  now  being  taken. 

BERKELEY,  ALAMBDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$3,500.  Architect,  Harris  Allen,  2514 
Hillegass  avenue,  Berkeley.  Owner,  C. 
B.  Miller.  The  dwelling  will  be  erect- 
ed on  Claremont  Boulevard  and  has 
been  designed  to  contain  seven  rooms, 
two  baths  and  a  sleeping  porch.  Inte- 
rior of  the  house  will  be  flnished  in 
pine  and  hardwood  veneer.  Oak  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  two  open 
flre  places.  Mantels  will  be  of  brick 
and  tile.  An  automatic  water  heater 
will    be    installed.      Bath      rooms      will 
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SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
— ^Residences.  1  and  2  story,  frame. 
Cost  not  stated.  Architects,  none.  The 
following  Day  Labor  jobs  are  reported 
as  about   to  be  started   in  San  Jose;      S. 
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flve-room  cottage.  $1,000;  Pasquel  C< 
puto.  442  Royal  avenue,  four-room  co 
tage,  $850,  and  L.  Hart  and  Son.  soutl 
east    corner    Market    and    Santa    Clar 
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the    living    room,    dining    room    and    re- 

tlie east  side  of  16th  ave 

ception     hall.       There     will    be    furnace 

California,    and    has    beei 

heat    and    open    fire      places.      Mantels 

contain    six    rooms   and    t 

will    be    of    tile    and    brick.      An    auto- 

will   be    flnished    In    pine 

matic    water   beater    will    be    installed. 

with    some    oak    floors. 

Bath    rooms  will   be   flnlshed  in   tile  and 

an    open    fire    place    and 

will   have  composition   floors.     Exterior 

mantel.  Batll   room   will  h 

of    the    dwelling    will    be   covered    with 

scot    and    composition    flo 

and    redwood 


20 

matic  water  heater  will  be  Installed. 
Exterior  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  h.v  Day  "Labor. 
Conti-acfs    Awarded. 

I/OS  ANGELES,  CAI-.— Residence,  2 
story  and  base,  brick  veneer,  $42,906. 
Architects.  Milwaukee  Building  Co., 
Wright  and  Callender  Bldg.,  L.  A. 
Owner.  Nellie  K.  Powers.  Contractors, 
-Milwaukee  Building  Co..  Wright  and 
Callender  Bldg..  L.  A.  Contract  price, 
142.9(16, 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


SAN  FRANCISCO  —  Pumping  plant 
equipment.  Cost  not  stated.  Engineer. 
City  Engineer,  Temporary  City  Hall, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Plans  are  being  completed 
for  a  new  well  and  for  furnishing  and 
installing  new  pumps  in  the  Municipal 
Pumping  Station  at  Leland  avenue. 
Bid.s  will  be  advertised  for  witiiin  a 
week  or  ten  days  by  the  Board  of  Pub- 
lic  Works. 

MENr>OCINO  COUNTY,  CAL.— High- 
way construction.  Cost  not  stated. 
Engineer.  County  Engineer.  Ukiah. 
Owners.  Mendocino  County.  Bids  will 
be  opened  on  March  3rd  for  the  con- 
struction of  Section  No.  2  of  the  pro- 
posed Two  Rivers  and  Covelo  Road  in 
Mendocino  County.  The  approximate 
length  of  the  road  is  5.24  miles.  Plans 
and  complete  data  can  be  secured  from 
the    County    Surveyor. 

FRESNO,  FRESNO  CO..  CAL — Storm 
water  sewer  system.  $125,000.  Engi- 
neer. City  Engineer  B.  E.  Cronklte, 
Fresno,  Ownersv  City  of  Fresno.  City 
Engineer,  B.  E.  Cronkite  has  submitted 
complete  drawings  for  a  modern  storm 
water  sewer  system,  covering  the  en- 
tire city.  The  Engineer's  estimate  is 
placed  at  from  $118,000  to  $125,000. 
Plans   will    receive    the   approval    of   the 


ing. 


and 


Co 


not 


stated.  Engineer's  name  not  given. 
Owners.  City  of  Reedley.  Contractors. 
Chambers  &  Heafey.  Oakland,  sewer 
work,  $27,768.45;  E.  W.  Redman.  Fres- 
no, item  No.  2  of  water  system,  $11,966; 
Des  Moines  Bridge  and  Iron  Works, 
item  No.  1  of  water  system,  $4,950. 
Item    No.    3    has    not    been    decided. 


SCHOOLS. 


SANGER.  FRi;SNO  CO.,  CAL.  — 
School.  2  story  and  base,  brick  and 
steel,  $13,500,  Architects,  Swartz, 
Hotchkin  &  Swartz,  Rowell  Bldg., 
Fresno.  Owners.  Sanger  Union  High 
School  District.  The  building  has  been 
designed  to  contain  eight  class  rooms, 
assembly  halfl  and  d'omes'tic  science 
and  manual  training  rooms.  Interior 
finish  will  be  of  pine  with  maple  floors 
in  the  class  rooms  and  assemlily  hall. 
Plans  provide  for  a  central  heating 
system  with  oil  burning  plant.  There 
will  be  vacuum  cleaning  and  program 
clocks.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  now  being 
taken.  Bids  will  be  opened  on  March 
13th.  A  certified  check  of  $3,000  is 
required  and  plans  and  specifications 
can  be  obtained   from   the  architects  on 
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a  deposit  of  $10.  An  official  proposal 
appears     in    another     column       of      this 

BAiKERSFIELD.  KERN  CO.,  CAL.— 
Parential  school,  2  story  and  base, 
frame.  Cost  not  stated.  Architect, 
Thomas  B.  Wiseman.  Producers'  Na- 
tional Bank  Bldg.,  Bakersfleld.  Own- 
ers, Kern  County.  The  building  will 
cover  an  area  of  63  by  85  feet,  and  will 
contain  office,  assembly  hall,  dining 
room,  library  and  class  rooms  on  the 
first  floor.  Upper  floor  will  be  ar- 
ranged  for  dormitories  and   twelve   pri- 

tain  training  shops,  heating  system 
and  storage  space.  Interior  finish  will 
be  of  pine  and  redwood.  There  will  be 
a  central  heating  system.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  shiplap.  Plans  are  being  pre- 
pared. 

CORCORAN,  KINGS  CO.,  CAL.  — 
School,  2  story  and  base,  brick,  $40,- 
000.  Architect,  J.  Carl  Thayer.  Fresno. 
Owners,  Corcoran  Union  High  School. 
The  building  will  cover  a  considerable 
ground  area  and  when  complete  will 
be  one  of  the  most  modern  and  up-to- 
date  high  schools  in  the  state.  Pro- 
vision has  been  made  for  a  number  of 
standard  sized  class  rooms,  assembly 
hall,  principal's  office,  teachers'  rooms 
and  departments  for  manual  training 
and  domestic  science.  Interior  finisQi 
will  be  of  pine  with  maple  floors  in  the 
class  rooms.  There  will  be  steam  heat 
with  an  oil  burning  plant.  Plans  also 
provide  for  vacuum  cleaning  and  pro- 
gram clocks,  A  clay  tile  roof  will  be 
used.  Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
being  prepared. 

EUGENE,  ORE.— School,  3  story  and 
base,  brick,  $110,000.  Architects,  Hun- 
zicker  &  Preusse.  Eugene.  Owners, 
City  of  Eugene.  The  building  will 
cover  an  area  of  250  by  125  feet,  and  is 
so  designed  that  additions  made  be 
made  without  destroying  the  architec- 
ture. There  will  be  fifteen  class  rooms, 
library,  music  room,  a  large  audito- 
rium seating  500  people  and  complete- 
ly equipped  stage  and  raised  seats. 
Domestic  science  department  is  pro- 
vidcd  for  on  the  roof.  Interior  finish 
will  be  of  pine  with  maple  floors. 
There  will  be  steam  heat,  program 
clocks  and  vacuum  cleaning.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  The  architects  have 
just  been  commissioned  to  prepare 
plans.  Working  drawings  will  be 
completed  within  three  weeks  or  a 
month.  Further  mention  will  be  made 
of  the  work. 

EUREKA,  m.T.MBOLDT  CO..  CAL.— 
High  school,  2  story  and  base,  rein- 
forced concrete,  $150,000.  Architect, 
W.  H.  Weeks.  75  Post  street.  S.  F. 
Owners.  Eureka  High  School  District. 
Bids  opened  for  this  work  show  Robert 
Trost  low  at  $113,510;  T.  C.  Caldwell 
next  at  $114,500,  and  the  Clinton  Fire- 
proofing  Co.  next  low  at  $114,750.  Rob- 
ert Trost  will  probably  be  awarded  the 
contract. 


STORES. 


S.\N  FRANCISCO — Underlaking  par- 
lors, 2  story  and  base,  frame,  $12,000. 
Architect,  John  J.  Foley,  46  Kearny 
street,  S.  F.  Owner,  Mr,  White.  The 
building  will  he  erected  at  the  north- 
west corner  of  Sutter  and  Pierce 
streets,  covering  an  area  of  75  by   137^4 


Wednesday,  February  26,  1914. 

feet.  The  entire  flrst  floor  will  be 
given  over  to  the  chapel,  office  and  dis- 
play rooms.  Upper  floor  will  contain 
a  modern  flat  of  six  rooms  and  bath. 
Interior  finish  will  be  of  pine  and 
hardwood.      Art    glas    will    be    used    in 


the    chapel 
and    ornamental      pi 
heating   system    will    be 
terior    of    the    building 
with    cement     plaster 
Working    drawings    are 
figures  are   being   taken 


11    be    oak    floors 
ter.      A      central 
e    installed.      Ex- 
will    be    faced 
in     metal     lath, 
complete     and 


THEATRES. 


-MODESTO.  STANISLAUS  CO..  CAL.— 
Theatre  and  stores,  3  story  and  base, 
brick  and  steel,  $SO.O0O.  Architect, 
John  J.  Foley,  46  Kearny  street,  S.  f! 
Owner,  .Mr.  Mensinger.  The  building 
willbe  erected  at  the  corner  of  10th 
and  Main  streets,  and  will  cover  an 
area  of  64  by  158  feet.  Interior  will  be 
arranged  for  a  main  auditorium  and 
one  balcony  the  two  seating  in  the 
neighborhood  of  1,500  people.  Interior 
will  be  handsomely  finished  in  pine, 
ornamental  plaster  and  special  decora- 
tion. Construction  will  be  of  the  semi- 
fireproof  type.  Stores  will  have  patent 
fronts  and  plate  glass  windows.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  A  modern  system 
of  heating  and  ventilation  will  be  in- 
stalled.    Plans  are   being   prepared. 

Contracts    ,\n-arded. 

SPOKANE.  WASH.  —  Theatre  and 
stores,  4  story  and  base.  Class  A  con- 
struction, $100,000.  Architect,  E.  W. 
Houghton,  Collins  Bldg.,  Seattle.  Own- 
er. August  Paulsen.  Contractor,  Fred 
Pliair,  Paulsen  Bldg.,  Spokane,  Con- 
tract  price.  $100,000. 


SEALED  PROPOSALS. 


PROPOSAI/S      FOR      METAL     FLIJIMES. 

METAL  FT^U.MES  —  Department  of 
the  Interior,  U,  S.  Reclamation  Service, 
^vashington,  D.  C. — Sealed  proposals 
will  be  received  at  the  office  of  the 
United  States  Reclamation  Service 
Great  Falls,  Mont,  until  s  o'clock  p.  m. 
March  »,  1014,  for  furnishing  and  erect- 
ing metal  flumes.  The  work  involves 
furnishing   of     about    7,357      linear 


-.     „-     ^^.    „.     ,a.i,juo     diameteia, 

ranging  from  2  feet  614  Inches  to  14 
feet,  and  the  erection  of  about  3,050 
linear  feet  of  flume  S  feet  3%  inches 
diameter.  For  particulars  addro^o  tho 
United  States  Reclamati 
Washington.    D.    C 


Mont.      F,   H,    NEWELL,   di 


Falls, 


PROFOS.^LS    FOR    MACHINERY. 

MACHINERY— Department  of  the  In- 
terior, U.  S.  Reclamation  Service. 
Meadow  Creek.  Wash.— Sealed  pro- 
posals will  be  received  at  the  office  of 
the  project  engineer.  United  States 
Reclamation  Service,  Meadow  Creek, 
Wash.,  until  a  o'clock  p.  111.  Mnrch  7, 
1B14,  for  furnishing  machinery  for  a 
1^  cubic  yard  dipper  dredge  for  the 
Storage  Unit,  Yakima  Project,  Wash 
For  particulars  address  the  United 
States  Reclamation  Service  Meadow 
Creek,  Wash.  CHARLES  H.  SWIGART, 
supervising    engineer. 


PROPOSAI.S 

FOR 

PIPE      FITTINGS. 

PIPE    AND 

FITTINGS 

— Department 

Reel 

mation  Serv- 

ice.      Washing 

on.    D,    C- 

-Sealed      pro- 

posals   will   be 

ed   a 

the   office   of 

the   United   Sta 

es    R 

eclam 

777    Federal      Buildi 

ng.      Chicago.      HI., 

until  a  o'clock 

p.  III. 

Mnrch  n,  1»14,   for 

furnlsJiing   and 

deli' 

erlng 

f.    0.    b.    cars 

manufacturers' 

plani 

abni 

t   1.05.5   linear 

feet   of  20   inci 

and 

1,103 

linear  fee  of 

22  inch  riveted 

pipe 

with 

fittings.     For 

Wednesday,  Fehrum 


PROPOSALS    FOR    SALB    OP    VESSELS. 

NAVAL   VESSELS.— 


the 
Navs' 


upplli 


ill     be 


ved 


Depart!         _       . 

until   12   wVliM-'k,   noon,     May    14,    ltll4, 

when  they  will  be  publicly  opened  for 
the  purchase  of  the  following  vessels: 
U,  S.  S.  Mlanila,  at  navy  yard.  Mare 
Island,  Cal.,  appmised  value  $10,000;  U. 
S.  S.  Restless,  at  naval  torped'o  station, 
Newport,  R.  I.,  appraised  value  J2,000. 
The  Manila  will  be  sold  for  cash  to  the 
highest  bidder  and  the  Restless  to  the 
bidder  offering  the  highest  price  above 
appraised    value.       Forms    of    pro- 


posal   and    bo 


and    intormati 
vessels  and   the   te 


lELS    Secretary   of  the  Navy. 


nis  and 
.btained 
of  sup- 
JOSEPHUS    DAN- 


PROPOSALS 


oVlork    p.    I 
Wednesday. 

1914,     for     I 


betv 


ill   be 
the 


nnd   3  oVloek 
tlie     4th     day     o 

ing  the  followii 
g  the  furnishing  of  t 
'bor    and    materials    tl: 


the 


Electr 


;  Wiring  System, 
System  and  Pneu- 
tor  the  City  Hall, 
ents  will  be  made, 
be    done    in    accord- 


Said  work 
ance  with  the  specifications  on  die  in 
the  office  of  the  Board  of  Public  Works, 
to  which  reference  is  hereby  made, 
and  must  toe  commenced  within  five 
(5)  calendar  davs  from  the  receipt  of 
written  notice  from  the  Board  of  Pub- 
lic Works  and  completed  within  time 
limits   as  provided   for  in  specifications. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
»22,500.C0. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payab?e  to  the  order  of 
the  Clerk  of  the  Supervisors,  tor  an 
amount  not  less  than  ten  per  cent  of 
the   aggregate   of   the   proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

Board   of  Public   Works   reserves 


the  right 


reje 


By    order    of     the 


all   bl( 


PROPOSALS 


OFFICE  OP  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed'  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
oVlnck  p.  ni.  and  3  o'clock  p.  ni„  on 
Wednesday,  tlie  4ih  day  of  March. 
1914,  for  doing  the  following  work, 
including    the    furnishing   of   the 


ry    labo 


vit: 


als    the 


to 


Progressive 

ents   will   be 

made. 

Said    work 
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be   done   in   a 
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ance    with    th 

e    spec 

ifications    on 

file   in 

the  office  of  t 

he  Boa 
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to     which     re 
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!     is     hereby 
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and    must    be 
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(5)    calendar 
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the   Board    o 
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npleted    witlil 
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■    days 

thereafter. 

The  amoun 

t  of  bo 

nd  for  faithfi 
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formance   of 
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xed  at 

13.000.00. 

All  proposa 

Is  offe: 
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check 

certified    t>y 

a    re- 

sponsible  ban 

k.  pay: 

able  to  the  order  of 
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nished    gratuitously    upon      uppliuatlou  of 

at    tlie    office    of    the    Architect,   and    all  lei 

proposals    must      be   made    upon      such  of 

forms.  th 

The   Board   of   Public   Work: 
the  right  to  reject   any  and  all   bid 


_     _  Supe 

mount   not   less   than   ten 
he   aggregate   of    the  propo 

Printed   proposal   forms   i 


PROPOS.%LS     FOR     C.4NAL     SUPPLIES. 


CANAL  CIRCULAR  S2S — Proposals 
for  Ornamental  Bronze  Work,  Cast- 
Bronze    Letters,    Metal   Shelving,   Vana- 


Screens,  and 
Sealed  propo 
office  of  the  gene 


Canal  Co 
■.  C,  until  10:; 
at   which    tim< 


isoted  Switch  Ties. — 
viU  be  received  at  the 
lasing  officer. 


D  a.  ni.  February  28, 

they  will  be  open- 


ticles.       Blanks    t 
ion    relating    to 
8)    may   be    obtaii 
the   office 


this    c 
led    fr 


listant 


Cal.       F.    C. 


f  the 

,  1086  North  Point 
>isco,  Cal.;  also  from 
■  offices  in  the  follow- 
le,  Wash.:  Los  Ange- 
BOGGS,  major,  corps 
L.,  general  purchasing 


STEEL  WORK  FOR  COAL  PLANT.— 
Sealed  proposals,  endorsed  ''Proposals 
tor  Erecting  Steelwork"  will  be  re- 
ceived at  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington 
D.  C,  until  11  o'clock  a.  m.  March  28, 
1914,  and  then  and  there  publicly  open- 
ed for  erecting  structural  steelwork 
for  coaling  plant.  Pearl  Harbor,  Ha- 
waii. Estimated  cost.  $60,000.  Plans 
and  specifications  can  be  obtained  on 
application  to  the  bureau  or  to  the 
commandant  of  the  naval  station 
named.       H.     R.     STANFORD,     chief     of 


PROPOSALS      FOR      STEEL      TOWERS. 


STEEL  TOWERS. — Sealed  proposals, 
indorsed  "Proposals  for  four  300-Foot 
Towers"  will  be  received  at  the  bureau 
of  yards  and  docks.  Navy  Department, 
Washington,  D.  C,  until  11  o'clock  a. 
'    '  '  "     ■  nd   there 

struction 


steelwork  and  for  foundation.  Plans 
and  specifications  can  be  obtained'  on 
application  to  the  bureau.  H.  R.  STAN- 
FORD, chief  of  bureau. 


PROPOSALS    FOR    BUILDING. 

BUILDING,  ETC. — Department  of  the 
Interior,  Office  of  Indian  Affairs,  Wash- 
ington,  D.   C. — Sealed  proposals,   plainly 


nd  labor  for  the  construction  of 
additions  to  two  stone  dormitories  at 
the  Western  Navajo  Indian  School, 
Ariz.,  in  strict  accordance  with  the 
plans  and  specifications,  and  instruc- 
tions to  bidders,  which  may  be  exam- 
ined at  tlie  office  of  the  paper  or  peri- 
odical in  which  this  advertisement  ap- 
pears, the  U.  S.  Indian  warehouse  at 
Chicago.  111.;  St,  Louis.  Mo.;  Omaha. 
-    ~         -branch 

■ajo  Ir 

rion  apply  to  the 
perintendent  of  the  Western  Navajo 
Indian  School,  Tuba,  Ariz.  CATO 
SELLS,    commissioner. 


PROPOS.4LS    FOR    BUILDING. 

BUILDING— Department  of  the  Inte- 
rior, Office  of  Indian  Affairs,  Washing- 
ton, D.  C. — Sealed  proposals,  plainly 
marked  on  the  outside  of  the  scaled 
envelope  "Proposals  tor  Brick  Cottage 
~  ■  .     —      ..       ^..        Indian 
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I  March  19,  1914,  for  furnishing  ma- 
:rials  and  labor  for  the  construction 
f  three  brick  cottage  dormitories  at 
le  Pueblo  Bonlto  Indian  School,  N. 
^'ex.,  in  strict  accordance  with  the 
ians,  specifications,  and  instructions 
)  bidders,  which  may  be  examined  at 
le  office  of  the  paper  or  periodical 
1  which  this  advertisement  appears, 
le  U.  S.  Indian  warehouses  at  Chicago. 
1.;  St.  Louis,  Mo,;  Omaha,  Neb.;  and 
an  Francisco.  Cal.,  and  at  the  Pueblo 
onito  Indian  School.  For  further  in- 
apply   to   the  superintendent 


NOTICE  FOR  RIDS. 


THE  BOARD.  OF  TRUSTEES  of  the 
.Sanger  Union  High  School  District  will 
receive  sealed  proposals  at  the  High 
School  Building,  Sanger.  California,  up 
to  but  not  later  than  3  o'clock  P.  M.  on 
Friday,  the  13th  day  of  March,  1014, 
foV  the  construction  of  a  brick  high 
school  building  for  the  said  school  dis- 
trict to  be  erected  upon  a  tract  of  land 
in   the   town   of  Sanger.   California. 

The  said  building  is  to  be  construct- 
ed according  to  the  plans  and  specifi- 
cations prepared  by  Swartz,  Hotchkin 
it  Swartz,  architects,  which  have  been 
adopted   by    the   Board    of   Trustees. 

Plans  and  specifications  may  be  had 
from  the  architects,  room  619  Rowell 
Building.  Fresno.  A  deposit  of  ten 
Dollars  will  be  required  from  contrac- 
tors receiving  plans  and  specifications 
from    the    architects. 

All  bids  for  the  general  construction 
of  the  building  must  be  accompanied 
by    a    certified    check 


the 


Thr 


Tho 


Dollar; 

s     (13,000.00)     in     favor    of    J.     J 

Edgar, 

clerk,   as   a    guarantee    that    th. 

person 

whose    bid      is      accepted,      wil 

11 

within  ten  davs  after  the  acceptance 
of  the  bid  and  awarding  of  the  con- 
tract, execute  a  contract  for  the  con- 
struction of  the  building  and  give  ap- 
proved bonds  for  the  faithful  and  com- 
plete performance  of  the  contract  as 
required    by    law. 

Separate    bids    will    be    received      for 
the    complete    installation    of    the    heat- 


above   stated. 

The    Board    reserves   the    right    to   re- 
ject any  and  all  bids   without   recourse. 

J.   J.   EDGAR. 
Clerk   of  the  Board   of  Trustees  of  the 

Sanger    Union    High    School    DIaitrlct. 


NOTICE    TO    CREOSOTING    PLANTS. 


OFFICE  OF  THE  BOARD  OP  STATE 
HARBOR  COMMISSIONERS,  Union  De- 
pot  and  Ferry  House,  San  Francisco, 
Cal,,   February   17  ,1914. 

SEALED  PROPOSALS  or  bids  will  bo 
received  at  this  office  at  or  prior  to  11 
o'clock  A.  M.  on  Thursday,  March  S, 
1914.  for  furnishlnf;  and  delivering  at 
Nhlp'N  tackle,  San  Francisco,  creosoted 
plies    i 

sistant"  State  Engineer,  and  adopted  by 
the  Board.  February  5.  1914.  and  on  file 
in  this  office,  to  which  special  reference 
is   hereby   made. 

The  plies  must  be  fresh  cut.  first 
quality    Douglas     yellow    fir    piles;     the 


eosote   used 
making    bituminous    coal    ga 
piles    to    be    impregnated 


th 


than  twelve  (12)  pounds 
per  cubic  foot  of  wood;  the  penetration 
of  the  heavier  black  oils  must  not  be 
less  than  %  Inches  at  any  place  into 
the   outer   surface   of   the   piles. 

No  bid  will  be  received  unless  It  Is 
made  on  a  hlank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  equal  to 
five   (5)   per  cent  of  the  amount  of  the 


nble  to  the  order  of  the  Secretary  of 
the  Board,  conditioned  that  if  the  pro- 
posal is  accepted  and  the  contract 
awarded,  and  If  the  bidder  shall  fall  or 
neglect  to  execute  a  contl^act  and  give 
the  bond  required  within  six  days  after 
the  award  is  made,  in  that  case  said 
sum  mentioned  in  sad  check  shall  be 
deemed  liquidated  damages  for  such 
failure    and    neglect   and    shall   be   paid 


into 


Hanbo 


Im- 


'111    be   fur-       the   Indian   offlc 


22 

Of  s'aiS  °con'tLl'l\lZ7ii.Tin\lTl?:i 
'"•?"'  and  meaning  thereof  and  to  thi 

Bids  will    not   be   considered    by    this 


"UlLDING    AND    INDUSTRIAL    NEWC. 


>\>dne 


ard 


f/T  ,-v---—  "-.'■•-■  ■'d  to  the  Secretary 
or  to  ll  n-'fi",?"l  Secretary  at  oi 
?c'h'5.  V.,r'Tl,^,.,M    on  Thursday. 


prl 
-Ma 
I'd-    „„  „ 

ie^t!n"t'errst.?'!,f''t?r|.ate™''^   '"'  '•"= 

thf'o%^^ifnr^or'?,n'l1d^°   •"'  ""-"'  ^' 
Bidders  are   requested     to   mark     en 

J.  J.  DWTBR 

THOJfAS  S.    WILLIAMS, 

Board   of  State  Harbor  Commissioners 
JEBOMB  NEWMAiN 

A^isUnt  State  Eng-ineer 
LEO.  V.  JIERLB.  JR. 

Secretary.    (•) 

NOTICE    TO    BRIDGE    BUILDERS. 

birt'',°'^.^K'^  ''^'■'=''5'  given  that  sealea 
Swervinr^'  "rff"')?"  *■?.  ■""  Board  of 
fSfo^lT/.e    °o'f    C^',?forSa"."',?p  fo  l^e 

wi„^  ,j°"  ..li'.*  Canyada  road  near 
n>«St  '^"-^  Third  Road  District,  pll 
ThlcoSnfv  ^P^^'fl'^atlons  prepared  by 
Ihl  i2S?i^f•^^i•?'e■?^';is^o?l  o^'^Sr'o^n'da"/ 
fpt'iKlo'ns"ir^e  "n^o*^^  o^^'U'^^^ 
sa^%^  m'a^^Je^J^s^e^fef  ^'^  BoaV^d. '^Ib^^rl 
n^ri  J^i"^  ,?Hf'  ^'"'  addressed  to  the 
g'/d^o?d^5'i?y.=°1,'d''   e°Lf-?,17'r;t    hi 

so;Sfe'"?e^1il,1e"b>an1;   rn^i'^s-u^m^S 
at, least    10   percent   of   bld^ade   pay" 


liquidated  dainagus  in  case  the  nartv 
shan''f,"?1  "■"  7n"-"<:t"shairbe'  awL"eS 
!v,."J^'''   n«Elect   or  refuse  to  execute 

a;itrS'^if-s'il'rco,!fr"act:'Y\o^n^d'^'i;i 

DH?e"n-"?,^  exceeding  the  Joitra'ct 
price,  or  to  enter  into  a  written  con- 
wHu  c^/i*^  said  county  in  accordance 
the  K,??  ?i  "'""^  *""<*  specifications,  and 
tne  bid  thereon 
.All  bids  from   contractors   muit   snec 

f^i^^tSf'^afrotf-eJ^fr/S^^ 
required.  c.Mia    worK,    it 

_T''^..'''.Sht    is    reserved    to    reject    any 


Fchr 


ry    25.  1514. 


and  all    bids 


JOS.    H.    NASH, 
County    Clerk. 


PROPOSALS    FOR    MAGAZINE    BUILD- 
ING. 

A^?^^i^^L^°  —  Sealed  proposals  in- 
R?,^iH?  ,P''oPpsals  for  One  \^|azine 
Building"  will  ,be  received  at  the  bu 
me,?.  °^v[?'"'!'',  """^  docks,  Navy  Depart- 
ment       "a.sliington.      D.      C.       until    II 

lf.yefi  -puX-?;' Jpe'n»e'd*   ?o?    Vl 

'^UZ..r\r  .llrr%%    fTa-S!n^'g-   t- 

fio"n"?o"\hT"bu"rLu°'^?'?o'^CcJ!S^a'^- 
i^AN?^A'i>:    ?hS   'of^l^laT"-      "•    •^^ 


Each  proposal  must  be  acconibani„,i 
o?der  ^r'Al^%"""^''  Payab'ie"'?^"  he 
tional  vi^L?'""'"'.3r-^<"'''i'^  Interna- 
.  r.  .  Lxpasrtion  Comiianv  in  tho 
Md  nl'.^h"  (10)  per  cent  of  the  kmoun? 
Old,  or  the  same  will  not  ua  ,.«..  '"''""*''■ 
When  the  award  of  contrno.  U  **®''!? 
all   chPf^ko    «rii7  K  contrac*^    is    made 

spertlv^fb^idde  s,''lxcept'Tl?a't 'fl°led  "wTt^H 
ch?ck^^;i?rb%  ^>e?''"n  -  '^^i  wl^'i 
cesifni  hL.5^  relunied  upon  the  suc- 
and  filing  ^hf'     ='?"■"&     ll«     contrac) 

S£r"  °'  «"-"'"«'  percem^ortE? 

al-itJi-l'  p--,^,Si'ic^e%7"t^r?o£S 
orv'^o'lii'e^   "i'^'^fr    """^    b-  ^^"'^^e- 

tfon  Company'  ''''^"'''  °'  "■"=  '^^P"-'- 
^^'^.'t"^      ''"*      spertflcations      tor      th» 

ioMSr^Fb~a 
a^'d'f  f^!'  ""--""tkkrni  our^pif^i 

Wifl    'foJfSft     t'h^e^""""'    ''""^nL   "mT. 

"ill    rorfeit    the    depos  t    of   Piftv    nni 
Bv'°   '^^a  Exposition   Complnv.^       ° 
By      ordfer      of      the      Buildlnis      an,l 
Grounds  Committee  """umgs     and 

WILLIAM  H.   CROCKER 

Chairman.   ('•) 


the 


signed.   Clerk    of 


Board    of   Supervisors     same   tr,    ha    f 
i?o,H^   ,'°."i^   County- of  San   Mateo   a< 

«h,n    ff?,  ""^  eontract  sliall  be  awarded 
^hall    fall,    neglect   or  refuse   to   evecute 

award    /.f'^siil,'"      'f      ''^"'^      a"'''    t"! 
award    of    said    contract,    a    bond    to    be 

of ''sSperv^Jors^'?''^"'"^"  °""^  ^°"^ 
S!!!?""'    "?'      exceeding      the      contract 


T>6\l'd^'?her«n  ""''  '"" 
All  bids  from  contract 
fy  the  time  for  the  com 
^■ork,  also  the  cost  c 
)lace,  per  cubic  yard,  to 


pletlon  of  said 
f  concrete  In 
be  used  is  es- 


NOTICE    TO    BRIDGE     BUILDERS. 

bldTwln^i"  '""^"^  ^'^^"  'hat  sealed 
Aiaieo     t-tate    of    California     u-d    to    thp 

peH°k'u;?'?o'^-onsricrngT^?Ir 

ri\;?>Te-|-io''^k^ofd  °"ac'£-  c«ei- 
d!ftH?.'i"^  the  Third  and  Fifth  "oIS 
Qistricts.  per  plans  and  snecilipiqtiAn*; 
prepared  by  the  County  Sufvelor  and 
adopted    by    the    Board    of    Supervisors 

°a"ld  'nTa''n7'ard"'"'"",''B  '■  ■  1'9»  whTh 
„n   «!?•.■  and    spec|fi;,3tions    are    now 

&oar'd'    whe;e°s'"ame'"ma"v''?e<^':'^   "'  ^='1? 

Cl'^rk  ol%>T^'  ''S  "«rLVd"'?o''th''e 
Clerk  of  said  Board  of  Supervisors  at 
Redwood  City  and  each  bid  must  be 
lomT?;^'!!?,'^  V'  ?  fertlfled  check  on 
soine  reliable  bank  in  a  sum  eoual  to 
abli^t'n'  X"  P".,'-*"'  of  bid  mad7  pay- 
Bo'a''rd"'of'llu;;e"r'.5^^s^'fs"%^am'^^^[^  S'  f '" 

i'i'quilt'e^d  ''d{  '=°""'"'  of^n%^t%:Ts 
liquidated   damages    in    case    the    nartv 

:s;aT;''?a"^l."iWTcrrr'/eru's',^^oTxr 

awir^'^of^»rd-co^??ac.-r\  ifl' 
approved  by  the  Chairman  of  th2  Boa?l 


of    Supe 
prlc 


ulred. 

he   right    Is 
all   bids. 


aid      ., 
ceding     th 
nto 


inty 
iv'ritte 


ontract 


reserved    to   reject 


JOS.    H.    NASH. 
County    Clerk. 


NOTICE    TO    BRIDGE    BUILDERS. 

biJl^rin^i'  hereby  given  that  sealed 
«ni.\  I  ''^  received  by  the  Board  of 
Suuervlsors  of  the  County  of  San 
Mateo.   State    of    California,    lip    to    the 

M."r;,.''k'?»M?'?^?c"onsrruc.rngVrSj- 
da'"R^dr'"'i''A?  '"■''^'^•^  °"  'he  La  Hon-" 
?S^  tmZ°^J^'^^'.'''^'^  "•  Woodside.  in 
the  Third  Roard  District,  per  nlans 
?."!?  speclflcatlons  prepared  by  !.  e 
iS»?i''.,^'i"''^°';  ""'5  adopted  by  thi 
r^u°a^^  I,'  f^miV,  Ta.d^Tan^s'  ^a^" 
specifications  are  now  on  f^le  in  ,h. 
office  of  the  Clerk  of  said  Board,  wherl 
same  may  be  inspected  ""eio 

nt^l  ^'^^  ,?",?'  he  addressed  to  the 
Clerk  of  sa  d  Board  of  Supervisors  at 
Redwood  City,  and  each  bid  must  be 
accompanied  by  a  certified  check  on 
some  reliable  bank  in  a  sum  eoual  to 
at  least  10  per  cent  of  bid  made  nav 
able  to  the  undersigned.  Clerk  of  said 
Board  of  Supervisors  same  to  be  f?r 
felted   to    the   County   of  San  Mateo  as 


wUh'  J',5''  ?'"'•'  '■'"""y  '"  a-^coraance 
the  bfd  thrre?"  '^"'^  specifications,  and 
Ail  bids  from' contractors  must  soec- 
Ify  the  time  for  the  completion  of  S"d 
work,  also  the  cost  of  concrete  n 
«,?,".■,  P''^^h''^  y"<i-  'o  be-used  Is  es- 

and'all'llds.  ''    "'""*"    '°   "-^i^"   ••'"'• 


NOTICE    TO     ARCHITECTS. 

lnE°concer„^'"''"^°^^<^hltects    Inqulr- 

ert  roSL!  /"'^"'''h  the  last  mentlon- 
minim^^  ""'',  accommodations  as  a 
"iini'mura    reauirement       thq    d i       m 

Edueation  sh1ll'^juTg"e'and^sele?ro'r  r^ 

?oLd"'tL''t'r-pr'e'ml=um^Tr^L^l'jrd"T/M 
be  offered  for  anTreTected  plln  The 
an??,lt^  ?'^"  =>•'?"  he'ome  fi^desT^ 
be  e?ected  ""^  "'"'^  ""^  building  shin 
Plans   for   the   proposed    new   OflkrTni** 

fo"t™e'"t^fe'"oT'«''r"',l"f  =hlu   °e^r^^t 
shall   co^slt,„f^i"^h  to  one  foot,  and 
Inis:   '^°"^'^'    of   the    following    draw- 
Foundation  plan 
iP/?ement  story  plan. 
Main   floor  plan 
Second  story  plan. 

tran°sv'ersi?"\ec,l*  longitudinal  and-  a 
f-l-n  .  ^  section.  four  elevations 
i^^ri;  ''^^''  ^"d  both  sides.  The  nroDo4ert 
building  to  be  combined  elenientar?  «^rt 

fk?,^parr's-nd-sS'^3 

gf "?  feUV^^-t^/e'^-^h^-n*  '£l 
wftif  c????  room,  e'^l'^  "^hout"  H'f?e 
bui'rt-^n''\ookc°aTe-  'n'-o?  si^'fle""r°°th'a5'?2 

SI?  ralB  i^-T"'"— "  "" 
manual  training.     Two  basement  rooms 

nN^jI;°'5*l"''  ="'"'■  Kitchen  to  be 
plumbed  for  water  and  kis  Pnfran„.„ 
halls,  office,  and  audltorlf^  to  b/^irt^' 
for  electricity.  '"BasemenT  o  ?on  kin 
heating  plant  for  auditorium  and  a 
for   bicycles.        No    toilet  '    system 


tha 


teache 


NOTICE   TO    CONTRACTORS. 

PANAMA-PACIFIC       INTERNATIONA!. 
EXPOSITION. 

SEALED  PROPOSALS  will  be  receiv 
ed  by  the  Buildings  an»i  Grounds  Com 
mlttee  of  the  Panama-Pacific  Inter 
national  Exposllion  Company' at  R  oL 
llj  A,  'h,''  service  Building  Plllmore 
■ir.n  un  est  mi  t  si  reetS'  j^n  n  Wr*^  r,/>i^^^ 
California,    a.    3:00     p.      «..      T„e»d», 

Conrt  of  Aliiinilnnce  in  accordance  with 
the  specifications  on  file  in  the  nffi.-o  rH 
the  Director  of  Works.  ""'^  "' 

Separate  proposals  will  be  allowed 
on  Electric  Wiring,  and  on  Wntor 
Steam.  Gas  and  Drain  Piping 


■ru'S^Fu''ff "  '-"'->•  and  d"rrntln'| 
ounts  must  be  on  each  floor 

.„;  .  "i^  "L  1  he  completely  and  ac- 
nm.n.Y.n"^''!''  '"'h  all  necessary 
f  w"n=  ,n '^"'^..^P^.'^'PSs,  and  thickness 
w»ns  In  each   story  shall  .he  clearly 


t^^'l^l  J,  ^"^^'^  siory  snan  ,he 
indicated.  Specifications  shall  b 
ml  ei-lS!lf  fhall  accurately  descrlbeail 
materials  and  labor  required  in  the 
fng"Sj'h°ar^cS?,'";'^"i''^  °'  the  build! 
shfll  f„.n^=s  ?,'"■'■'  ""ho  submits  plans 
Of  Educr  Sn  TW,^'"^""'''  ,<"  'he  Board 
Pan^;^rd"s°p"ecrfi^^loJira''s'^*gov\^'lnS5 
=ri«;S.rna"a"of''fhe*'letrfu?f 

b"rk^;^afa%"C&^f.r'"ricrd^'^ro'm=rh"i 
?hl'^i%'"^r''iiS'^'"^  'he  selecUon  by 
r^d  fp^7fic°/tlo^ntr°Sse',n^X''^^S! 


Wedn 


FeJir 


ary    25.  1914. 


structlon  of  a  public  building.  The  suc- 
cessful architect  will  be  required  to 
Anally  furnisli  four  full  sets  of  plans 
and  so^ecifications,  and  four  full  sets 
of  blue-print  detail  drawings.  Full- 
size  detail  drawings  for  all  mill  work, 
stair  worlc.  and  other  parts  of  the  pro- 
posed structure  shall  be  furnlslied  and 
delivered  to  the  board  by  the  success- 
ful architect  within  three  weeks  from 
the  date  of  the  ofBclal  adoption  ot  the 
plans  for  the  building. 

In  ca.se  the  successful  architect  be- 
comes the  suiperlntendent  of  construc- 
tion of  the  building,  the  Board  will 
allow  as  an  entire  compensation  fi  per 
cent  of  the  contractor's  price  nf  the 
building  exclusive  of  furnishing  and 
fixtures.  In  case  the  arcJiitect  does 
not  become  the  superintendient  of 
building  construction,  then  compensa- 
tion of  6  per  cent  s-hall  be  divided  be- 
tween the  architect  and  building  su- 
perintendent in  accordance  with  the 
prescribed  rules  for  adchitecf.s  fees. 
The  entire  compensation  of  the  suc- 
cessful architect  Is  to  be  dependent 
upon  the  cost  ,of  the  building,  without 
change  in  plans  or  specificotions.  from 
original  filed  copies. — the  total  cost,  as 
shown  by  regular  bids  from  reliable 
contractors,  to  not  exceed  the  sum  of 
$30,000.  In  case  the  Ijoard  falls  to  get 
a  bid  from  a  reliable  contractor  to  erect 
the  proposed  building  for  ISO.noo  or 
less,  then  the  architect  furnishing  the 
plans,  etc,  s.hall  forfeit  all  claim  to 
any  compensation  whatever  for  his 
plans    and    specifications,    etc. 

The  Board  of  EMucatlon  expressly 
reserves  the  right  to  reject  any  or  all 
plans,  also  to  require  such  minor 
changes  as  may  be  found  necessary  be- 
fore the  final  adoption  of  any  plan. 
CHAS.  H.  CAMPER. 
Secretary    Board    of    Education. 

City   Hall.  Chico,   Cal.    (•) 


PROPOSALS        FOR        CONSTRUCTING 

RE^NFORCBD    CONCRETE    BRIDGE. 

NOTICE  Is  hereby  given  that  sealed 
bids  will  be  received  bv  the  Board  of 
Supervisors  of  the  County  of  San  Ma- 
teo. State  ot  California,  up  to  the  hour 
of  10  o'clock  a.  m.  on  Monday,  March  2, 
1914,  tor  constructing  a  reinforced  con- 
crete bridge  on  the  ba  Honda-San  Gre- 
gorio  road  across  creek  separating  the 
Third  and  Fifth  road  districts,  per 
plans  and  specifications  prepared  by 
the  County  Surveyor  and  adopted  by 
the  Board  of  Supervisors  on  -Monday. 
February  2,  1'914,  which  said  plans  and 
specifications  are  now  on  file  In  the 
oflfice  of  the  Clerk  ot  said  Board,  where 
same    may    be    inspected. 

All  bids  miust  be  addressed  to  the 
Clerk  of  said  Board  of  Supervisors  at 
Redwood  City,  and  each  bid  must  be 
accompanied  by  a  certified  check  on 
some  reliable  bank  In  a  sum  equal  to 
at  least  10  per  cent  of  bid.  made  pay- 
able to  the  undersigned  Clerk  of  said 
Board  of  Supervisors,  same  to  be  for- 
feited to  the  county  of  San  Mateo  as 
Iluldated  damages  in  case  the  party 
to  whom  the  contract  shall  be  awarded 
shall  fail,  neglect  or  refuse  to  execute 
and  file,  within  ten  days  after  the 
award  of  said  contract,  a  bond  to  be 
approved  by  the  chairman  of  the  Board 
of  Supervisors  ot  said  county  In  an 
amount  not  exceeding  the  contract 
price,  or  to  enter  into  a  written  con- 
tract with  said  county  in  accordance 
aid  plans   and   specifications,   and 


the    bid    th 

All   bid: 
cify  th 


ntracto 


spe- 


pletion  ots_ 
rk.  also  the  cost  of  concrete  In  plac 
per  cubic  yard  to  be  used  In  estlma 
ing  the  value  of  extra  work.  If  r. 
quired. 

The   right    is    reserved   to    reject    ar 
and   all    bids.  JOS.    H.    NASH. 

County    Clerk. 


PROPOSALS     FOR    CANAL     SUPPLIES. 


CANAL  CIRCULAR  819— Proposal? 
for  Four  Steel  Tugboats  tor  Handling 
and  Docking  of  Vessels  at  the  En- 
trances of  the  Panama  Canal. — Sealed 
proposals  will  be  received  at  the  of- 
fice of  the  general  purchasing  officer 
Isthmian  Canal  Commission,  Washing- 
ton, D.  C.  until  10:30  a.  m.  March  SS, 
1814,  at  which  time  they  will  be  open- 
ed in  public  for  furnishing  the  above 
mentioned   tugboats.     Blanks  and  ffen- 


BUILDING    AND    INDUSTRIAL    NEWS. 

eral    Information    relating    to    this   clr-  th 

cular   (No.   819)    may   be   obtained   from  ini 

this  office   or  the  office  ot  the  assistant  ie! 

purchasing    agent,     1086       North     Point  en 

street.    San    Francisco,    Cal.:    also    from  ofl 


V.  S.  engineer  offices  in  the  follow- 
cltles:  Seattle,  Wash.;  Los  Ange- 
Cal.  F.  C.  BOGGS.  major,  corps 
Ineers,   U.  S.  A.,   general   purchasing 


Finns    deslrlnpr    ncvrn 

from   certain   lo 

all 

len  like  San  Francisco,  Los  Anseles^ 

Portland,    Seattle,    etc.. 

n-ill    find    all    m 

h    i 

eiiiH,  com  mend  n(:r  on   this  pagre,  all 
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SAN  FRANCISCO. 

RB.SIDE.NCE  —  2  story  and  base, 
frame,  Jl,500.  San  Francisco.  Archi- 
tect. Joseph  A.  Leonard,  85  Cerritos 
street.  S.  F.  Owners,  Urban  Realty 
Co.  The  dwelling  will  be  erected  on 
Soto  street  near  Urbano  Drive,  and 
has  been  designed  for  a  seven-room 
house  with  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  and 
hardwood  veneer.  Oak  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Bath 
room  will  have  tile  wainscot  and  hom- 
position  floor.  An  automiatic  water 
heater  will  be  Installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by 
I>ay   Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  13.000.  San  Francisco.  Archi- 
tect, none.  Owner.  Ralph  J.  Button, 
1212  4th  avenue,  S.  F.  The  dwelling 
has  been  designed  to  contain  six  rooms 
and  bath,  and  will  be  erected  on  the 
east  side  of  26th  avenue,  125  feet  north 
of  Irving.  Interior  'finish  will  be  of 
pine  and  redwood.  Oak  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  open  Are  places  and  tile  or 
brick  mantel.  Bath  room  and  kitchen 
will  have  some  tile  wainscot.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor. 

RESIDENCE  —  2  story,  attic  and 
base,  frame,  120,000.  San  Francisco. 
Architect.  Charles  J.  Colley.  Pacific 
Bldg..  S.  F.  Owner,  Mrs.  S.  Lovegrove. 
Tlie  dwelling  will  be  erected  at  the 
northwest  corner  ot  Washington  and 
Presidio  avenue,  and  has  been  de- 
signed for  a  modern  city  home  contain- 
ing twelve  rooms,  baths  and  sleeping 
porch  Interior  finish  will  be  largely 
of  hardwoods  and  pine.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  a  central 
heating  system,  probably  furnace  heat, 
open  fire  places  and  vacuum  cleaning. 
Bath  rooms  will  be  finished  In  tile. 
Mantels  will  be  of  tile  and  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  building  will 
he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  a 
general  contract  will  shortly  be 
awarded'. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owners,  MacArthur  Bros,. 
1560  Fell  street.  S.  F.  The  dwelling 
will  be  erected  on  the  east  side  of 
5th  avenue  near  Cabrlllo,  and  will 
contain  six  rooms  and  bath.  All  inte- 
rior finish  will  be  of  pine.  Oak  floors 
will  be  used  in  the  principal  rooms. 
Plans  provide  for  open   fire  place     and 


tile  mantel.  Bath  room  and  nitchen 
will  have  tile  wainscot.  Exterior  of 
tile  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done 
by    Day   Labor. 

APART.MENT  HOUSE— 4  story  and 
base,  brick.  Cost  not  stated.  San  Fran- 
cisco. Architects.  O'Brien  Bros..  Clu- 
nle  Bldg..  S.  F.  Owner.  A.  H.  Herbert. 
The  huild'ing  will  be  erected  at  the  cor- 
ner of  Clay  and  Jones  streets,  and  will 
contain  a  number  of  three  and  four 
room  suites  with  baths  and  wall  beds. 
Interiors  will  be  finished  in  pine  and 
redwood  with  some  elm  panels.  There 
will  be  steam  heat  and  a  hot  water 
system  The  owner  has  not  fully  de- 
cidod  on  whether  to  make  the  struc- 
ture a  three-story  frame  or  add  one 
more  story  and  make  it  a  brick  build- 
ing. Bath  rooms  will  be  finished  In 
tile  and  will  have  composition  floors. 
Exterior  of  the  building  will  be  faced 
with  either  pressed  brick  or  cement 
plaster  on  metal  lath.  Figures  are  be- 
ing taken   on   the  foundation   work. 

APARTMENT  HOUSE — 4  story  and 
base,  brick.  $20,000.  San  Francisco. 
Architect.  Edwai'd  E.  Young,  251  Kear- 
ny street,  S.  F.  Owner.  Herman  Ho- 
grefe.  The  building  will  -be  erected 
on  the  east  side  of  Leavenworth  street 
south  of  Sutter,  covering  an  area  of 
25  by  84  feet.  Plans  provide  for  eight 
large  apartments.  Interior  finish  will 
be  of  pine  and  redwood  with  elm  pan- 
els and  oak  floors.  There  will  be 
steam  heat  and  a  hot  water  system.  An 
automatic  elevator  may  be  installed. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  All  suites  will 
be  equipped'  with  wall  beds.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
the  work   will  be  done  by  Day  Labor. 

APARTMENT  HOUSE— 7  story  and 
base,  reinforced  concrete,  $150,000.  .San 
Francisco.  Architect.  C.  A.  Meussdorf- 
fer.  Humboldt  Bank  Bldg..  S.  F.  Own- 
er. A.  W.  Wilson.  The  building  will  be 
erected  at  the  corner  of  Powell  and 
California  streets  and  will  cover  a 
large  ground  area.  Construction  will 
be  of  the  reinforced  concrete  type 
throughout  and  will  be  practically  fire- 
proof. There  will  be  but  two  suites 
^b    floor,    the    apartments    varying 
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will  be  handsomely  finished  in  pine 
and  selected  hardwoods  to  suit  the 
taste  of  the  occupant.  All  suites  will 
have  wall  beds,  private  bath  rooms  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Bath  rooms  will  have 
tile  floors  and  wainscot.  There  will  he 
a  steam  heating  system,  hot  water 
supply  and  vacuum  cleaning.  Marble 
and  tile  will  he  used  extensively.  Ex- 
terior of  the  building  will  be  faced 
with   white  cement  piaster  in  imitation 
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and  figures  are  being  taken.     All  par 
of  the  work  will  be  segregated. 
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APARTMENT  HOUSE  ALTEHA- 
TIONS  —  Frame  construction,  |3,000. 
San  Francisco.  Arcliitects,  O'Brien 
Bros.,  Clunie  Bldg.,  S.  P.  Owner's 
name  not  given.  Tlie  tliree-story  frame 
building  located  on  Sacramento  street 
west  of  Jones  will  undergo  extensive 
alterations  and  will  be  made  into  a 
first-class  apartment  liouse  structure. 
Included  In  tlie  work  will  be  new  in- 
terior partitions,  plumbing,  plastering, 
painting,  mill  work  and  electric  woi-k. 
Exterior  of  the  building  will  also  be 
altered.  Marble  and  tile  will  be  used 
in  the  entrance.  Plans  are  complete 
and  figures  have  been  taken.  A  gen- 
eral contract  will  be  let  within  a  few 
days. 

CBEOSOTED  PILES— Cost  not  stat- 
ed. San  Francisco.  Engineer.  Assist- 
ant State  Engineer  Newman.  Ferry 
Bldg.,  .S.  F.  Owners.  State  of  Califor- 
nia. Plans  are  complete  for  furnish- 
ing a  large  number  of  fresh-cut,  first- 
quality  Douglas  Fir  piles  which  have 
been  treated,  according  to  specifica- 
tion.?, with  creosote.  Bids  for  this 
work  will  be  opened  on  March  5th. 
Plans  and  specifications  can  be  secured 
by  applying  to  the  State  Board  of 
Harbor  Commissioners.  Ferry  Bldg. 
An  official  proposal  appears  in  another 
column  of  this  issue. 

FLATS — 2  story  and  base,  frame, 
$3, MO.  San  Francisco.  Architect,  none. 
Owner.  H,  R.  Pickens,  1412  Guerrero 
street.  S.  F.  The  building  will  be 
erected  on  the  south  side  of  Welsh 
street,  covering  an  area  of  20  by  46 
feet.  Interior  will  be  arranged  for  two 
modern  flats  of  five  rooms  and  bath. 
Interior  finish  will  be  of  pine  and  red- 
wood with  oak  floors  in  tlie  living  and 
dining  rooms.  Tjiere  will  be  open  Are 
places  and  tile  mantels.  Tile  wainscot 
will  be  used  in  the  bath  room  and 
kitchen.  Entrance  will  be  finished  in 
terrazzo.  Exterior  of  the  building  will 
be  covered  with  rustic  and  shiplap. 
Plans  are  in  the  hands  of  the  owner 
and  the  work  will  be  done  by  Day 
Labor.      Materials  are   now   being   pur- 

FLATS — 3  story  and  base,  frame, 
16,500.  San  Francisco.  Architect.  J. 
A.  Porporato.  619  Washington  street, 
S.  F.  Owner.  M.  M.  Porporato.  The 
building  will  be  erected  on  the  east 
side  of  Leavenworth  street  south  of 
Union.  The  building  will  have  a 
frontage  of  25  feet  and  a  depth  of  50 
feet.  There  will  be  three  modern  four 
and  five  room  flats  with  baths.  Inte- 
rior finish  will  be  of  pine  and  redwood. 
Bach  living  room  will  have  an  open 
Are  place  with  tile  mantel.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Thirty-gallon  boilers  are 
specified.      Oak    floors    will    be    used    In 
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CITY  HALL  WORK — Cost  not  stated. 
San  Francisco.  Architects.  Bnkewell  & 
Brown,  251  Kearny  street  S.  F.  Own- 
ers. City  and  Caunty  of  San  Francisco. 
Plans  have  been  completed  and  are 
now  out  for  figures  on  the  electric 
work,  installation  of  vacuum  cleaning 
system  and  system  of  pneumatic  tubes. 
This  work  will  be  figured  as  a  whole. 
Bids    are   also    being    called    tor    on    the 


furnlslune  of  a  w.ilci  supply  to  the 
City  Hall.  Bids  for  this  work  and  that 
above  mentioned  will  be  opened  on 
March  4th  by  the  Board  of  Public 
Works.  Official  proposals  appear  in  an- 
other column  of  this  issue.  Plans  and 
specifications  can  be  secured  from  the 
Board  of  Public   Works. 

HOTEL — 7  story  and  base,  brick  and 
steel.  $75,000.  San  Francisco.  Archi- 
tects,   Smitii     &    Stewart.    244       Kearny 


Own 


Ste 


The  building  will  be  erected  on  the 
north  side  of  O'Farrell  street  east  of 
Taylor,  baving  a  frontage  of  2714  feet 
and  a  depth  of  137%  feet.  There  will 
be  two  stores  besides  the  hotel  en- 
trance, office  and  lobby  on  the  first 
floor.  Upper  six  floors  will  contain  a 
total  of  66  rooms,  all  of  which  will 
have  private  baths.  Interior  flnisJi 
will  be  of  pine  and  hardwoods.  There 
will  be  steam  heat,  elevator  service,  a 
vacuum  cleaning  plant,  liot  water  sup- 
ply and  metal  window  sash  and  frames. 
Entrance  and  lobby  will  be  finished  in 
marble  and  ornamental  plaster.  Ex- 
terior of  the  building  will  he  faced 
with  dark  red  pressed  brick  trimmed 
in  heavy  white  ornamental  terra  cotta. 
Plans  are  nearly  complete  and  figures 
will  be  called  for  shortly. 

HOTEI^4  story  and  base.  rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Architect,  L.  Mastropasqua, 
5S0  Washington  street,  S.  F.  Owner, 
Nicola  Capurro,  1351  Grant  avenue. 
The  building  will  be  erected  on  the 
southeast  corner  of  Broadway  and 
Bartol  Place,  and  will  cover  an  area 
of  40%  by  57%  feet.  There  will  be  one 
store  besides  the  hotel  entrance  and 
lobby  on  the  first  floor.  Upper  floors 
will  be  arranged  for  a  number  of 
guest  rooms  and  public  baths.  All  In- 
terior finish  will  be  of  pine  and  red- 
wood. Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  Plans 
provide  for  steam  beat  and  a  hot  water 
supply.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  in  the  hands  of  tbe 
owner  who  will  do  the  work  by  Day 
Labor,  Materials  are  now  being  pur- 
chased. 

EXPOSITION  BUILDING — 1  and  2 
story,  frame  and  plaster  Cost  not 
stated.  San  Francisco.  Architect,  C. 
W.  Dickey.  Central  Bank  Bldg..  Oak- 
land. Owners.  Territory  of  Hawaii. 
Working  drawings  for  the  exhibit 
building  which  is  to  be  erected  by  the 
Territory  of  Hawaii  at  the  Panama- 
Paciflc  International  Exposition  have 
been  completed  and  received  the  ap- 
proval of  the  Hawaiian  Commissioners. 
Bids  will  be  advertised  for  as  soon  as 
oflJcial  word  can  be  secured  from  Hon- 
olulu. Further  mention  will  be  made 
of  the  building  at  that  time. 

COURT  OF  ABUNDANLTE — 2  story, 
frame  and  plaster.  Cost  not  stated. 
San  Francisco.  Architect,  Director  of 
Works,  Service  Bldg..  S.  F.  Owners. 
Panama-Pacific  Intern-ational  Exposi- 
tion. Working  drawings  for  the 
building  which  is  to  be  known  as  the 
Court  of  Abundance  have  been  com- 
pleted and  are  now  out  for  figures. 
Bids  will  be  opened  by  the  Buildings 
and  Grounds  Committee  on  March  3rd. 
Plans  and  specifications  can  be  se- 
cured from  tbe  Director  of  Works. 
Service  Bldg.,  S.  F.  An  oflUcial  pro- 
posal appears  under  another  heading 
in  this  issue. 


APARTMENT  HOUSE— 3  story  and 
base,  reinforced  concrete.  J25,000.  San 
Francisco.  Architects,  Rousseau  & 
Rousseau,  Monadnock  Bldg..  S.  F. 
Owners,  The  Eisenbach  Co.  The  build- 
ing will  be  erected  on  Leavenworth 
street  between  Turk  and  Eddy  streets. 
Plans  are  arranged  for  stores  on  the 
first  floor  and  a  number  of  two  and 
three  room  suites  on  the  two  upper 
floors.  There  will  be  steam  heat  and 
a  hot  water  supply.  All  suites  will 
have  private  bath  rooms  and  wall  beds. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Interior  of  the 
apartments  will  be  finished  in  pine 
with  some  oak  floors  and  elm  panels. 
Exterior    of    the    building   will    be    faced 
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nearly  complete. 

RAILROAD  CONSTRUCTION  —  Cost 
not  stated.  San  Francisco.  Engineer, 
City  Department  of  Engineering,  Tem- 
porary City  Hall,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  The 
Board  of  Supervisors  has  Instructed 
the  Board  of  Works  to  complete  plans 
and  advertise  for  bids  for  construct- 
ing the  following  municipal  street 
railroads:  Commencing  at  Van  Ness 
and  Market  street,  thence  on  Van  Ness 
to  Chestnut,  thence  on  Chestnut  to 
Scott,  thence  on  Scott  to  Greenwich, 
thence  on  Greenwich  to  Steiner,  and 
tlience  on  Steiner  to  Union  street.  An 
official  proposal  will  be  published  as 
soon  as  working  drawings  are  com- 
pleted. - 

CAR  BARN  ADDITION— 2  story  and 
base.  reinforced  concrete,  $159,663. 
San  Francisco.  Architects,  City  De- 
partment of  Architecture,  Temporary 
City  Hall,  S.  P.  Owners,  City  and 
County  of  San  Francisco.  Bids  opened 
at  the  last  Wednesday  meeting  of  the 
Board  of  Public  Works  for  the  con- 
struction of  an  addition  to  the  Munici- 
pal Car  Barn  show  James  L.  Mc- 
Laughlin. 244  Kearny  street,  low  at 
$159,663,  A  contract  will  probably  be 
awarded  to  Mr.  McLaughlin.  A  com- 
plete list  of  the  figures  submitted  ap- 
pears under  the  heading  of  San  Fran- 
cisco in  this  Issue. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500,  San  Francisco.  Archi- 
tect, none.  Owner.  Karl  Yngve,  133 
Alpine  street.  S.  P.  The  dwelling  will 
be  erected  on  Upper  Terrace  street 
and  will  contain  six  rooms  and  bath. 
Interior  finish  will  be  of  pine  and  red- 
wood. Oak  floors  will  be  used  In  the 
living  and  dining  rooms.  There  will 
be  a  large  open  fire  place  and  tile  or 
brick  mantel.  Bath  room  and  kitchen 
will  have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  building  will  be  covered 
witli  rustic  and  shingles.  Plans  are 
complete  and  In  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  iSan  Francisco.  Archi- 
tect, none.  Owner,  Thomas  Hamlll, 
269  26th  avenue,  S.  P.  The  dwelling, 
which  has  been  designed  for  a  seven- 
room  house,  will  be  erected  on  the 
west  side  of  19th  avenue  north  of 
Anza  street.  Interior  will  be  flnished 
in  pine  and  redwood  with  some  elm 
panels  In  the  dining  room.  Oak  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
Are  places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  beater  will 
be  Installed,     Bath  room  will  have  tile 
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ITALIAN  VILLA  FOR  MARY  GARDEN 
Near  Hollywood,  Cal. 


].  Marlyn  Haenke,  Architect 
Los  Angeles 
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UNION  HIGH  SCHOOL 
Patterson,  Cal. 


Henry  C.  Smith,  Architect 
San  Francisco 
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HOTEL  AND  STORES — 6  story  a 
base.  Class  C  construction,  Sl-.i.Oi 
San  Francisco.  Architects,  Roiisse 
&  Rouseau,  Monadnock  Bldg..  .S. 
Owner.  P.  .1.  Gartland.  The  buildl 
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have  tile  wainscot 
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fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and   figures   are   being   taken. 
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an   open    flre   place     and 
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display  rooms.  Upper  floor  will  con- 
tain a  modern  flat  of  six  rooms  and 
bath.  Interior  finish  will  be  of  pine 
and  hardwood.  Art  glass  will  be  used 
in  the  chapel.  There  will  be  oak 
floors  and  ornamental  plaster.  A  cen- 
tral heating  system  will  be  installed. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster  on  metal  lath. 
Working  drawings  are  complete  and 
figures   are    being    taken. 

Contracts  Awarded. 

FLATS— 3  story  and  base,  frame, 
$6,000.  San  Francisco.  Architect 
Charles  J.  Rousseau,  46  Kearny  street, 
S,  F.  Owner.  D.  Cavalieri.  Contractor, 
N.  P.  Anderson,  320  Market  street,  S. 
F.      Contract    price.    $6,000 


City  Bids  Opened. 

nies    L,.    Mel^iiehlln      Loiv    Man      For 
ConNtnietlim     of     Miinlclpnl     Car 
Barn    .VdiUtlon.       Contract 
Awarded. 


Bids  were  opened  at  the  Wednesday 
afternoon  meeting  of  the  Board  of 
Public  Works  for  the  general  construc- 
tion of  the  addition  to  the  Municipal 
Car  Barns.  The  building  will  be  of 
reinforced  concrete  and  steel.  The 
lowest  figure  was  presented  by  James 
L.  McLaughlin,  244  Kearny  street,  for 
$159,663.  Other  iblds  received  were  as 
follows: 

Municipal    Car    BarnH. 

James    L.    McLaughlin $159,663 

M.    Fisher     1S7.000 

Clinton     FIreprooflng     Co...    175,500 

Monson    Bros 204,458 

T.   W.   Clenahan   &   Co 174.730 

Sound  Constr.  &  Eng.  Co...  174,965 
Contracts  were  awarded  at  the  same 
meeting  for  the  general  construction 
of  the  Washington  Irving  School  to  F. 
M.  Garden  Co.  at  $64,544;  heating  and 
ventilating  to  H.  Lawson  at  $2,985; 
electric  work  to  the  Butte  Elec.  &  Eng 
Co.  at  $2,060,  and  the  plumiblng  to  Alex 
Coleman  at   $4,746. 

♦ 

Building  Contracts  Awarded 

SAN    PRANCISCO     COUNTY. 


pine  ar 

There 

tile    or    brick    mantel. 

have    tile    wainscot 

floor.      An    automatic 

be   Installed.      Exteric 

with    cement    plaster 

Plans  are  complete  ai 

the    owner    who    will    do    the    work    by 

Day   Labor. 

PUMPING  PLANT  EQUIPMENT— 
Cost  not  stated.  San  Francisco.  En- 
gineer. City  Engineer,  Temporary  City 
Hall,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Plans  are  being 
completed  for  a  new  well  and  for  fur- 
nishing and  installing  new  pumps  in 
the  Municipal  Pumping  Station  at  Le- 
land  avenue.  Bids  will  be  advertised 
tor  within  a  week  or  ten  days  by  the 
Board    of   Public   Works. 

UNDERTAKING  PARLORS— 2  story 
and  base,  frame,  $12,000.  San  Fran- 
cisco. Architect,  John  J,  Foley,  46 
Kearny  street,  S.  P.  Owner.  Mr.  White. 
The  building  will  be  erected  at  the 
northwest  corner  of  Sutter  and  Pierce 
streets,  covering  an  area  of  75  by  137^4 
feet.      The    entire    first    floor    will    be 


No. 


Owner  Contractor 

Eager     Loncono 

Morlarty     Ratto 

O'Donneli      Segurson 

Haag     Bocarde 

7th  Ave  Pres  Ch Grant 

McCaughern     Owner 

Prat     Prat 

Seaflde     Mowat 

Barker     Schaller 

LiUis     Llllls 

White     Secor 

Hamill      Hamlll 

Tngve     Yngve 

P  P   I   B ^''^^l?- 

Ellis     Smith 

Peterson     Binet 

Lettich     Narbebury 

Herbert     Confland 

Harder     Roberts 

Same     Same 

'Same     i-.-'^ame 

Samuelson      Lindberg 

Same     .Same 

Rohinson     Robinson 

©■Kane      O'Kane 

Kruse     •Lindlberg' 

Ijavaysge     Langley 

Grant     Mahony 

Branscomb      ■.  .Branscomb; 

Nelson     Bergren 

McMillan     Gillespie 

Beguhl      B'fS*^' 

Young     Maddor 

p,Qpe McLean 

Demetl'ak      Owner 

Pas    G   &   B  Co .Owner 

Blggart    Oarvin 


.Miller     

Stockholm 

2OO0 

Klovek      .... 

1727 

Flaherty     . . 

\\'uiiirri\- 

3320 

Mallard     . . . 

Xiiih'i  ^oii 

11)00 

Klevesahl     . 

Gllmour 

450 

Seghieri     .  .  . 

Seghieri 

1550 

Glickman     . 

Amoroso 

400 

Ferry    Steet 

Mtl Klenck 

450 

Pragers     .  .  . 

Brumfield 

500 

Narbebury 

Narbebury 

400 

Gunther     .. 

Camp 

400 

Linklitter     . 

LinkUtter 

400 

Hlndemer     . 

Stroth 

750 

Chrislensen 

400 

Solari     

Solari 

400 

Urban     

Urban 

4500 

MacArthur 

MacArthur 

2000 

Smith     

Button 

3800 

Button 

2900 

McGaw     . . . 

Clawson 

712 

Yates     

Moore 

280O 

Same     

Same 

1  2800 

Same     

200(1 

Porporato     . 

TPorporato 

6500 

Same     

Same 

150» 

Anderson     . 

Anderson 

1900 

Sutro     

Goodman 

2000 

Hogrefe     ... 

ISOOO 

Lester 

400 

Stuparich      . 

Stuparich 

400 

Same     

Same 

400 

Orchard 

500 

Roller     

Roller 

?50 

Brown     

Brown 

1500 

Looft     

Looff 

400 

Pickens     . . 

Pickens 

3000 

Capurro     . . . 

Capurro 

10000 

MIcArdie     . . 

Grahn 

1000 

Buvoni     ... 

Buvoni 

400 

Buddlst     ... 

Philbin 

920 

Egan     

Erode 

546 

P   P    I   E... 

Strehlow 

175202 

Same     

Turnar 

3690 

Same     

Newbery 

2075 

Same     

Healy 

7800 

Goch      

Lapham 

3700 

Amt. 


2800 
2500 
15000 


ISOO 
1500 
1500 
260,t) 
2000 
1400 
1900 
12000 
7000 
2440 
3900 
3130 
5000 
3500 


(4521  W  GARIBALDI  57-6  S  Union  g 
40xW  5S-9.  All  work  for  two-story 
and   basement  frame  flats. 

Owner Walter    H.    and    Nellie    E. 

Eager,  327  Union.  S.  F. 
Architect  ..  .Kidd       &       Anderson,       251 

Kearny,  San  Francisco. 
Contractor.  .T.  Loncono   (a»  Latin  Con- 
struction Co.) 
Filed  Feb.  16,  '14.     Dated  Feb.  11.  '14. 

Rough    frame    up $1100 

Gravel      roof   on,     front   up     and 

patent   chimneys   up    1100 

Completed    and   accepted 1100 

TOTAL  COST,  $4400 
Bond,  $2200  Surety,  Chicago  Bonding 
&  Surety  Co.  Limit.  SO  days.  Forfeit. 
$.V      Plans  and   specifications   filed. 


(1531  B  GUERRERO  26-6  S  21st  S  25 
xE  100.  All  work  except  gas  fixtures, 
shades,  mantels  and  grates  and  finish 
hardware  for  two-story  and  base- 
ment frame  flats. 

Owner Sarah    E.    Mcfjualde    Mori- 
arty. 

Architect  ...M.    J,    Welsh,      2«70      22na, 
San   Francisco. 

Contractor.  .A.     Ratto    and    V.    Vadala, 
441   Madrid,   San  Francisco. 

Filed  Feb.   16,  '14.     Dated  Feb.  14,  '14. 

Frame    up    $1200 

Brown    coated     1200 

Completed     1200 

Usual    35    days 1200 

TOTAL   COST,    $4800 

Bond,      $2400,        Surety.      Southwestern 

Surety  Insurance'  Co.       Limit,  75     days. 

Forfeit.      $2.      Plans   and      specifications 

filed. 

(454)    W  HAMPSHIRE  about  175  or  200 

S    25th    30x100.      All    work    for    two- 
story  frame  flats. 


2fi 

Owner Enimo     11.     (TDnnnell,     1272 

Fulton,  San  Francisco. 
Architect  . .  .None. 

-Contractor.  .Segurson   Bros...   308   Guer- 
rero. San  Francisco. 
Filed  Feb.  16,  'H.     Dated  Feb.   14,  '14. 

Frame   up   and   braced Vi 

Brown    coated    H 

Completed   and   accepted % 

Usual    35    days V* 

TOTAL  COST.  J3900 
Bond.  H9o0.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  for- 
feit, none.  Plans  and  j:pecifications  filed 

(455)  S  ERIE  140  E  Howard.  Alter 
present  building  to  conform  to  sani- 
tary  laws. 

Owner H.    Haag    and    F.    Kracher, 

1733   Leavenworth,   S.   F. 
Architect  ...J.  C.   Flugger.  Sll   Crocker 

Bldg,  San  Francisco. 
Contractor. -Wm.    Bocarde,    261    Pierce, 
San    Francisco. 

COST,   J2000 


(4!e)      NO.    1329    SEVENTH    AVE.      Ad- 
dition of  2  class  rooms. 

Owner 7th        Ave.        Presbyterian 

Church,  Premises. 
Architect  . .  .None. 

Contractor.  .W.    E.    Grant,    1032    Irving. 
San   Francisco. 

COST,    $800 

General    re- 


(457)  NO.    643   WALLER, 
pairs   on    dwelling. 

Owner J.   C.  McCaugh 

Architect  . .  .None. 
Day's  work. 

(458)  NO.    405 


GEARY.      Alt 


(459)      NO.    1 
tend  cottage. 

Owner Seaflde   B 

Architect  . .  .None. 


COST,    $500 
HYDE,     Raise  and  ex- 


Contractor. 

.T. 

Mowat. 

2135     Market, 

San 
65 

Francis. 

COST,    $1000 

1460)      NO. 

.SIXTH. 

Install     brick 

bake  ovei 

n. 

Owner 

.Mrs 

!.    Baker, 

Oakland. 

Architect  .. 

.None. 

Contractor. 

.W. 

F.    Scha 

Her,    2360    Sut- 

ter. 

San  Fra 

ncisco. 

CO.ST,   $500 

(461)  N  VALLEJO  S7%  E  Webster. 
Concrete  foundation  only  for  brick 
residence. 

Owner S.    C.    Lillis.    2150    Vallejo, 

San    Francisco. 
Architect  ...None. 
Day's  work.  COST.  $2500 

(462)  NO.  1611  FILLMORE.  Repair 
fire  damage. 

Owner Robert  White  Co..  Mer- 
chants' Exchange  Bldg., 
San  Francisco. 


chite 


.None. 

.L.  A.  Seco 


Caselli  Ave. 
CO.ST,   $500 


BUILDING    AND    INDUSTRIAL    NEWS 

(IIHI  E  UPPER  TEKKACE  65  S  Clif- 
ford. Two-story  and  basement  frame 
dwelling. 

Owner Karl      Tngve.      133   Alpine, 

San   Francisco. 

Architect  . .  .None. 

Day's   work.  COST,    $2500 

(465     EXPOSITION    SI1  Staff     and 

plaster      work,      wire      lathing      and 
trusset  work  on  Main  Tower. 
Owner Panama-Pacific         Interna- 
tional   Exposition    Co.,    Ex- 
position Bldg..  by  Commary 
Peterson  Co..  Inc.,  46  Kear- 
ny, San  Francisco. 
Architect  ..  .Thos.    Hastings. 
Contractor.  .Pietro     Prasso     &     Charles 

Pianta,  783  Vienna,  S.  F. 
Filed   Feb.    17,   '14.      Dated   Feb.   5,   '14. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST.  $75,000 
Bond,  none.  Limit,  120  days  from  com- 
pletion of  steel  work.  Forfeit,  none. 
Plans  and  specifications,   none. 

(466)  E  SAN  GABRIEL  AVE  230  N 
Santa  Rosa  Ave.  All  work  for  one- 
story   and    basement   frame   dwelling. 

Owner Maybelle    L.    and    Robt.    H. 

Ellis.   907   Valencia,   S.  F. 
Architect  ..  .Plans   by    Contractor, 
(^ntractor.  .Francis     and    Wm.      Smith 
(as    Smith    Bros.).    56    De- 
lano  Ave.,    San    Francisco. 
Filed  Feb.  17,  '14.     Dated  Feb.  11,  '14. 

Frame    up     25% 

Mortar    on    25^ 

Finish    in    place 25?„ 

Usual    35    days 25% 

TOTAL  COST,  $2400 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and   specifications    filed. 

(467)  N  CUMBERLAND  70  W  Guer- 
rero W  22-6XN  89.  All  work  except 
electric  work,  gas  fixtures  and  shades 
for  one-story  and  basement  frame 
building. 

Owner E.  P.  Peterson. 

Architect  . .  .None. 

Contractor.  .John    J.    Binet    Co.,    68    Ra- 

mona  Ave.,  S.  F. 
Filed  Feb.  17,  '14.     Dated  Feb.  14.  '14, 

Frame    up    ^735 

Brown    coated    735 

Completed     735 

Usual    35    days 735 

TOTAL  COST,  $294  0 
Bond,  $735.  Surety.  N.  Lund.  Limit, 
100  days.  Forfeit,  $5.  Plans  and  speci- 
fications filed. 

(468')  NW  MA.SONIC  AVE  AND  ST. 
Roses  Ave  W  60xN  65.  All  work  ex- 
cept plumbing  for  one-story  and 
basement    frame    store   building. 

Owner J.   M.    Lettich,   2058   Taylor, 

San  Francisco. 
Architect.  .  .Fabre     &     Bearwald.     Mer- 
chants'       National        B<^ink 
Bldg.,    San    Francisco. 
Contractor.  .Jacques      Narbebury,       131 

Holly,  San  Francisco. 
Filed   Feb.    17.    '14.      Dated   Feb.    17,    '14. 

Roofing    on    $760 

Plastering  and  brick   work   done.    760 

Completed   and   accepted 765 

Usual    35    days 760 

TOTAL  COST.  $3045 
Bond.  $1522.50.  Surety,  American  Surety 
Co.  Limit.  45  days.  Forfeit,  $5.  Plans 
and    specifications    filed. 

(469)  SW  CLAY  AND  JONES  33-9x120. 
Grading,    filling,     excavation,      bulk- 


Wednesday,    Feliriiary    25.  1914. 

Ijeading  and  trencliing  for  four- 
story   Class   ''C"   building. 

Owner A.   H.   Herbert,   151   Powell, 

San    Francisco. 

.\rchltect  ..  .O'Brien    Bros.,    Clunie    Bldg 

Controctor.  .Jules  Confland  and  A. 
Cadanasso. 

Filed  Feb.  17,  '14.     Dated  Feb.  14,  '14. 

25%  grading   finished $337.50 

50%  grading   finished 337.50 

75%  grading   finished 337.50 

Completed    and    accepted 337.!50 

Usual    35    days 450.00 

TOTAL   COST,    $1800.00 

Bond.    none.      Limit,    20    days.      Forfeit, 

none.      Plans    and    specifications    filed. 

(470)  E  CASTRO  78  S  Army.  One 
and  one-half-story  and  basement 
frame   dwelling. 

Owner Louis  G.  Harder,  2528  Mis- 
sion, San  Francisco. 

Architect  . .  .None. 

Contractor.  .L.    J.    Roberts      and    J.      B. 

Woolfrey,    3168    21st,    .S.    P. 

COST,   $1800 

(471)  SE  ARMY  AND  CASTRO.  One 
and  one-half-story  and  basement 
frame    dwelling. 

Owner Louis  G.  Harder.  2528  Mis- 
sion, San  Francisco. 

Architect  . .  .None. 

Contractor.  .L.    J.    Roberts     and   J.      B. 

Woolfrey,    3168    21st,    S.    F. 

COST,   $1800 

(472)  E  CASTRO  26  S  Army.  One 
and  one-half-story  and  basement 
frame   dwelling. 

Owner Louis  G.  Harder,  2528  Mis- 

sion,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .L.    J.    Roberts     and   J.      B 

Woolfrey,    3168    21st,    S.    F. 

COST,   $1800 

(473)  S  MORSE  60  B  Newton.  One- 
story   and   basement   frame   dwelling. 

Owner A.  M.  Samuelson,  2367  Mis- 
Architect  .  .  .None. 

Contractor.  .Lindberg  Bros..  257  Surrey 
San  Francisco. 

COST,    $1500 

1474)     S   MORSE    90    E   Newton.      One- 
story   and   basement   frame   dwelling. 
Owner A.  M.  Samuelson.  2367  Mis- 
sion.   San    Francisco. 
Architect  . .  .None. 

Contractor.  .Lindberg  Bros..  257  Surrey 
San   Francisco. 

COST,    $1500 

(475)  NW  FAXON  AVE  &  De  MONT- 
ford.  Repair  fire  damage  to  apart- 
ments. 

Owner N.   F.  Robinson,   301   Faxon 

Ave..    San    Francisco. 

Architect  ..  .W.  Jones  Cuthbertson,  328 
Montgomery,  S.  P. 

Day's  work   .  COST,   $2600 

(476)  SW  GEARY  AND  MASONIC 
Ave.  Raise  two-story  frame  flats 
and  add  one-story  to  same,  plumb- 
ing, etc. 

Owner Frank    O'Kane. 

Architect  ..  .O'Brien       Bros.,     Inc..       519 

California,    S.    F. 
Day's   work.  COST,    $2000 

(477)  W  ST.  CHARLES  350  N  Pal- 
metto. One-story  and  basement 
frame  dwelling. 


Wclnesclay,    Pi 


lilU, 


Owner .Mr.    aiij    Mrs.    Kraiis,,,    ;b» 

Florida,   S.   F. 
Architect  ..  .None. 
Contractor.  .A.    LIndherg   and    i\.    Il.ilin, 

72    Gates.    San    Franrl.s,,i. 

COST.     JUOO 


(■ITS)     SB      KIRKWOOD    &       PHIOI,PS. 
Two-story   and    basement    frame    nats 

Owner Leopold        Ijavays.se,       1017 

Phelps,    San    Frani-isco. 
Architect  ...None. 
Contractor.. A.   Langley. 

COST.   11900 


(179)  NB  BUSH  AND  SANSOIIE.  Alter 
5th  and  6th  floors  of  Class  "A'  loft 
liulldlng  into  offices.  Partitions  ot 
hollow   tile  and  hardwall   plaster,   etc. 

Owner Joseph    D.    Grant,    Premises 

Architects  ..  .Coates       &    Travers,       703 

Hearst   Bldg.,   S.   F. 
Contractor.  .Mahony   Bros.,   923    Crocker 
Bldg.,  San  Francisco. 

COST,    $12,000 


(■tSO)  SW  CHATTANOOGA  &  24TH. 
Additions,  alterations  and  repairs  to 
ibulldlng. 

Owner J.  M.  &  B.  M.  Branscomb 

294    Chattanooga,    S.    F. 
Architect.  .  .J.    B    Randell,    1337      Palm, 

San  Francisco 
Day's  work.  COST.  J7000 


(481)  NO.  14'5  NOB.  Alter  and  repair 
dairy  by  installing  cement  floors  and 
foundations,  galvanized  iron  sky- 
lights, glass  and  T  and  G  partitions, 
etc. 

Owner N.    S.    Nelson,    Premises. 

Architect  ..  .None. 

Contractor.  .L.    G.    Bergren    &    Son.    209 
Sanchez,   S.    F. 

COST,    S2440 


(482)  W  PARKER  AVB  431-7  N 
Geary.  Two-story  and  basement 
frame    residence. 

Owner Mrs.     Ruth     McMillan.     411 

Spruce,    San    Francisco. 

Architect  ..  .Leon   H.   Smith,    110   Sutter, 

Contractor.  .G.    G.    Gillespie,    180    Jessie, 
San    Francisco. 

COST.  J3900 


(483)      SB      LISBON      250    STW      Persia. 

One-story  and   basement  frame  dwlg. 

Owner Wm.    and     Hillda    IBeguhl, 

422    Lisbon.    San    Francisco. 
Architect...©.   E.    Evans,    2367    Mission, 

San    Francisco. 
Day's  work  .  COST,  $3130 


(4S4)  FOREST  HILL  TRACT  Lot  No. 
I  BIk  22.  Two-story  and  ibasement 
frame  residence. 

Owner E.  C.   Young,   207   2nd,  S.   P. 

Architect  ..  .'Maybeck      &      W.hite.       35 

Montgomery.  S.  P. 
Contractor.  .H.     I.    Maddor,     71     Waller, 
San    Francisco. 

COST,    $5000 


(485)      N   MISSION    34S-4%    W    Seventh. 
Underpin   foundation. 

Owner Pope   Estate   Company. 

Architect  ..  .Matthew    O'Brien,    GS    Post, 

Contractor.. Neil      McLean,       Chronicle 
Bldg.,   San   Francisco. 

COST,    $3500 


(486)  N  COMMERCIAL  100  E  Drunii 
Two-story  and  basement  reinforce 
concrete  and  brick   store  and  lofts. 


PTTILDING    AND    INDUSTRIAL    r.KWi 

owner C.  Demelrak,  67   Clay,  S.  F. 

Architect  ..  .O'Brien      Bros.,      Inc.,      519 

California,    San   Francisco. 
Day's  work.  COST,  $20uii 

(487)  S  CO.M.MBKCIAL  60  W  .Mont- 
gomery. Excavate  and  build  side- 
walks and  concrete  toundation  for 
power  house. 

Owner Pacific  Gas  &  Blec.  Co.,  437 

Bankers'   Invst.   Bldg.,  S.   F. 

Arcliitect  ..  .Frederick  H.  Meyer,  437 
Bankers'   invst.   Bldg.,  S.   F. 

Day's   work.  COST,    $5500 

(488)  E  SECOND  AVE  85  N  Irving. 
Two-story  and  basement  frame  (2) 
flats. 

Owner Tliomas    R.    and    .\ddle    .M. 

Biggart,  1368  Ellis,  S.  F. 
Architect  ..  .Philipp    Schwerdt    Co.,    968 

Phelan   Bldg.,   S.   F. 
Contractor.  .John  G.   Garvin,   1368   Ellis, 

San    Francisco. 

COST,   $5000 

(489)  SW  BAKER  AND  PACIFIC  AVE 
Alterations,  repairs  and  additions  to 
dwelling. 

Owner C.  O.  G.  Miller,   3001   Pacific 

Ave.,  San  Francisco. 

Architect  ...Bliss  &  Faville,  Balboa 
Bldg.,  San  Francisco. 

Contractor.  .Stockiholm  &  Ailyn,  Mo-. 
nadnock  Bldg.,  S.  F. 

COST,    $2000 

(490)  W  LUCY  200  S  Thornton  Ave  S 
26xW  100.  All  work  for  one-story 
and   basement  frame   cottage. 

Owner Jos.   Kolvek,   50   Lucy,   S.   F. 

Designer.  .Stevenson  &  Gowan. 

Contractor.  .Stevenson  &  Gowan,  112 
Glrard,    San    Francisco. 

Filed  Feb.  18,  '14.     Dated  Feb.  17,  '14. 

Frame    up     $434.60 

Brown    coated     431.00 

Completed     431.00 

Usual    35    days 431.00 

TOTAL  COST.    $1727.50 

Bond,    none.      Limit,    90    days.      Forfeit. 

none      Plans   and   specifications   filed. 

(491)  W  SANCHEZ  66  S  25th  S  20xW 
76-S  W  A  131.  All  work  except  shades 
and  gas  fixtures  for  two-story  and 
basement   frame  flats. 

Owner Jno.    W.   &   Delia   Flaherty. 

Architect  . .  .None. 

Contractor.  .John   B.   Wooltrey  &  Louis 
J.    Roberts,   3168    21st,  S.    F. 
Filed  Feb.    IS,   '14.      Dated   Feib.    7,   '14. 

Rough    frame    up $830 

Brown    coated    830 

Completed     and     accepted 830 

Usual   35    days 830 

TOTAL  COST,  $3320 
Bond,  $1660  Sureties,  Lorenzo  Fer- 
reiros  and  Louis  B.  Harder.  Limit.  75 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 

(492)  B  LOCUST  127-814  N  Jackson 
th  at  right  angles  to  Locust  33-4  E 
from  E  Locust  and  to  pt  ot  begin- 
ning B  33-4  N  91-H4  m  or  1  SW  to 
pt  33-5%  NB  Locust  S  88-214  W  A 
521.  All  work  except  plumljing,  heat- 
ing, mantels  and  electric  work  for 
frame   residence. 

Owner Henry       ./.    GiUbons,      S.i'i 

Post,    San    Francisco. 

Arcjiitect  . .  .Coxhead  &  Coxhead, 
Hearst    Bldg.,   S.    F. 

Contractor.. Currle  &  Currie,  1215  3rd 
Ave.,   San    Francisco. 

Filed  Feb.  IS,  '14.     Dated  Feb.  18,  '14. 


i'laine     up     and       sheathed       and 

cliinineys     built     $1850 

Building    plastered    1S50 

Completed   and  accepted 1850 

Usual    35    days 1850 

TOTAL  COST.    $7401 

Bond,   $3750.     Sureties.   J.    W.   Schoutc'n 

and    J.    H.    McCallum.      Limit,    90    days. 

Foifeil.    $10      "^lans    and    specification... 

file' 


(4!i31     ti   CONCORD  200   W  Morse.   One 
story    and    basemen:    frame   dwelling. 
Owner Gust    Mallard,      1782      San- 
chez,  San   Fancisco. 
A,clilt...n     ..Nr..!.^ 

Conti  actor.  .Cl.a.s.     O.     Anderson,     3912 
2''t!i.   S:.n   Francisco. 

COST.    $101111 


(494)  W  EDINBURGH  110  N  Brazil. 
One  and  one-half-story  and  base- 
ment frame  dwelling. 

Owner A.      Sor.bi,    248      Edinburgh, 

San    Francisco. 

Architect  ...None. 

Day's  work.  COST,    $15011 


(495)      NE      GUERRERO      AND      2STII. 
Add    to  butcher  shop. 

Owner F.   W.   Klevesahl. 

Architect  .  .  .None. 

Contractor.  .Geo.       D.       Gilmour,        2370 
Howard,    San    Francisco. 

COST,   $450 


liOfii  W  COOK  375  N  Geary.  One- 
story  frame  shop  and  add  to  old 
building. 

Owner A.   Seghieri   &   Bro. 

Architect  .  .  .None. 

Day's  work.  COST.  $1550 

1497)  NO.  523  KEARNY.  Alter  front 
vestibule. 

Owner L.    Gllckman.    Oakland    Bk. 

of   Savings,    Oakland. 
.\rciiitect  . .  .None. 

Contractor.  .P.   C.   Amoroso,   1246   Kear- 
ny, San   Francisco. 

COST,    $4  00 


(498 


Sixth. 


S   CLEMENTINA      12 
.Add   to  shop. 

,ner Ferry    Sheet    Melal    Works, 

Folsom  near   6th,  S.   P. 
ciDtect  ...None. 

nliactor..F.    J.    Klenck,    215    Sharon 
Bldg.,  San  Francisco. 

COST,    $450 


(499)  E  TENTH  AVE  200  N  Geary, 
.'iiter  and  add  to  dwelling  so  as  to 
make  two   flats. 

Owner Laura      M.      Landers.        362 

10th  Ave.,  San  Francisco. 
.Architect  ...J.  F.  Haner.  3579  19th  Ave. 

San   Francisco. 
Day's    work.  COST.    $1600 


(500)      NO.     43       STOCKTON.        Electric 
sign. 

Owner C.   A.   Hellwig,  'Premises. 

Architect  . . .  None. 

Contractor.  .Novelty     Elec.      Sign      Co., 
165  Eddy,  San  Francisco. 

COST,    $400 


Elec- 


501)      N   MARKET    50    E 
trie   sign. 

iwner Pragers,   Inc.,   Premises. 

architect  .  .  .None. 

'ontractor.  .Brumfleld     Blec.     Sign     Co.. 
18    7th,    San    Francisco. 

COST,   $500 
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(50i)  E  CUATTANl)U(_iA  OS  N  Jersey. 
One-slmy    concrete    garage. 

Owner Henry    Barker.    TS    Tiltany 

Ave.,  San  Francisco. 
.\rchitect  . .  .None. 
Day's  work.  COST,  J400 

(503)  NO.  4448  MISSION  (rear).  One- 
story  frame  shop. 

Owner J.    Narbebury.     131     Holly. 

Arcihtect  . .  .None. 

Day's   work.  COST,   |400 

(504)  NO.    32S    GOUGH.      Repair    sliop. 
Owner G.   P.   Gunllier,   516   Gougli, 

San  Francisco 
Arcihtect  , .  .None. 
Contractor.. Camp       &       Carillon,        110 

Jessie.    San    Francisco. 

COST,   $400 

(305)  NO.  937  PERSIA.  Alter  and 
add  to  dwelling. 

Owner Wm.   Linklitter,   Premises. 

Architect  .  .  .None. 

Day's   work.  COST,    $400 

(506)  SE  ANDOVER  AND  CRESCENT 
Concrete  foundation  and  rat  proof 
basement. 

Owner W.    Hindemer,    Premises. 

Architect  . .  .None. 

Contractor.  .E.  C.  Stroth,  477   14th,  S.  F. 
COST,  $750 

(507)  NE  HAYES  &  WEBSTER.  Alter 
front  and  terrazzo  floor. 

Owner A.   Christensen,   796   Hayes, 

San  Francisco. 
Arcliitect  .  .  .None. 
Contractor.  ..\I.    Eiberger,    745    5th    Ave., 

San    Francisco. 

COST,    $400 

(508)  NO.  1356  WEBSTER.  Concrete 
pavement  in   yard. 

Owner S.  Solari,   Mt.  Olivet. 

Architect  . .  .None. 

Day's   work.  COST,    $40(1 

(509)  W  SOTO  200  N  Urbano  Drive. 
Two-story  and  basement  frame  dwlg. 

Owner Urban  Realty  &  Improve- 
ment Co.,  85  Cerritos  Ave., 
San   Francisco. 

Architect  ..  .Jos.  A.  Leonard.  85  Cer- 
ritos Ave..  .San  Francisco. 

Day's  work.  COST,  $4500 

(510)  E  FIFTH  AVE  175  S  Cabrillo 
Two-story  and  'basement  frame  resi- 
dence. 

Architect  ..  ..MacArthur         Bros..       1560 

Fell.   San    Francisco. 
Architect  . .  .None. 
Day's    work.  CO.ST,    $2000 

(511)  E  ASHBURY  278.69  S  Clifford. 
Two-story  and  basement  frame  (2) 
flats. 

Owner Harold    Braunton   &    W.    R. 

Miller,    185   Stevenson,  .S.   F. 
Architect  .  .  .None. 
Contractor.. Harold         Braunton,  185 

Stevenson,    San    Francisco. 
COST,  $9000 

(512)  E  TWENTY-SIXTH  AVE  100  N 
Irving.  Two-story  and  basement 
frame  dwelling. 

Owner Mary    C.    Smith,     1242    10th 

Ave.,    San    Francisro. 

Architect  .  .  .None. 

Contractor.  .Ralph  J.  Button,  1212  4th 
Ave.,  San  Francisco. 

COST,  $3800 


DUILDING    AND    INDUSTRIAL    NEWS. 

(513)      E   TWENTY-SIXTH    AViO    127,    S       ' 
Irving.        Two-story      and      ba-seinenl 
frame  dwelling. 

Owner Ralph    J.    Button,    1212    4th 

Ave.,   San   Francisco. 

Architect  .  .  .None. 

Day's  work.  CO.ST,  $21)011 


(514)  N  GREEN  116-3%  W  Jones  W 
47xN  120.  Patent  Are  places  an.l 
patent  chimney  work  for  two-story 
and  basement  and  attic  frame  resi- 
dence. 

Owner John    .McGaw,    Mills    Bldg.. 

Architect  ..  .Oscar   Haupt,   Phelan   Bldg. 

San    Francisco. 
Contractor,, L.     E.       Clawson      Co.,       80 

Page,    San    Francisco. 
Filed  Feb.  19,  '14.     Dated  Feb.  2,  '14 

Completed   and    accepted $534 

Usual   35   days 178 

TOTAL,  COST,  $712 
Bond,  none.  Limit,  without  delay.  For- 
feit,  none.        Plans   and      specifications. 


(515)  W  TWENTY-FIRST  AVE  125  S 
Geary.  Two-story  and  basement 
frame  residence. 

Owner J.Yates,       335       21st       Ave., 

San  Francisco. 
Arcliitect  . .  .None. 

Contractor.  .Yates  &   Moore,     335     21st 
Ave.,   San    Francisco. 

COST,   $2800 


(516)  E  TWENTY-FIRST  AVE  275  S 
Geary.  One-story  «nd  basement 
frame   residence. 

Owner J.Yates,       335       2Ist       Ave., 

San  Francisco, 
Architect  ...None. 
Contractor.. Yates   &   Moore,      335      21st 

Ave,,   San   Francisco. 

COST.   $280(1 

(517)  W  TREAT  AVE  150  N  ISth. 
Two-story   corrugated    iron    stable. 

Owner John  Center  Co.,  660  Mar- 
ket,   San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Chas.  W.  Gompertz,  503 
Market,    San    Francisco. 

COST,   $2000 

(5181  W  TREAT  AVE  50-11  N  IStli. 
One-story    frame    bottling    works. 

Owner John   Center  Co.,   660   Mar 

ket,    San    Francisco. 
Architect  . .  .None. 

Contractor.. Chas.  W.  Gompertz,  503 
Market,  San  Francisco. 

COST,   $2000 

(519)  E  LEAVENWORTH  48  S  Union. 
Three-story  and  basement  frame  (3) 
flats. 

Owner M.        M.        Porporato    ,     921 

Union,   San    Fl-ancisco. 

Architect  ...J.  A.  Porporato,  619  Wash- 
ington,   San     Francisco. 

Day's  work.  COST,  $6600 

(520)  N  CLIPPER  100  E  Douglass. 
One  and  one-half-story  and  base- 
ment frame  dwelling. 

Owner Oscar       Lind,      4385       25th, 

San    rrancisco. 
Architect  ..  .None. 
Day's  work.  COST.   $]500 

(521)  N  CLIPPER  80  E  Douglass. 
One  and  one-half-story  and  base- 
ment frame  dwelling. 


Day's  work.  COST.   $1500 

(522)  W  DOUGLASS  380  N  17th.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner K.    Anderson.     317     Hearst 

Bldg.,  San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1900 

(523)  GREAT  HIGHWAY  at  Cliff 
House.     Construct  concrete  bulkhead. 

Owner Estate    Adolph    Sutro,    Mills 

Bldg.,    San    Francisco. 

Architect  .  .  .None. 

Contractor.. Goodman    Artificial    Stone 
Co.,   62  Post,  S.  P. 

COST,  $2000 

1524)  E  LEAVENWORTH  112-6  S 
Sutter.  Pour-story  and  basement 
brick   (8)  apartments. 

Owner Herman         Hogrefe,         728 

Taylor,   San   Francisco. 
Architect  ..  .Edward      E.      Young,     251 

Kearny,    San    Francisco. 
Day's   work.  COST.    $18,000 

(525)  NO.  630  TENNESSEE.  Con- 
struct foundation. 

Owner Frank  Lester,    632%    Ten- 
nessee, San  Francisco. 
Architect  ...None. 
Day's  work.  COST.   $400 

(526)  NO.      1932    HYDE.        Add      boiler 


Architect  . 
Day's  wor 


(527)      NO.    2036      HYDE. 


Alte 


Owner R.  J.  Stuparich,   10  Lincoln 

Heights,   San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $400 

(528)  NO,  547  DOUGLASS.  Brick 
balce  oven. 

Owner C.      Krumdick,      1028      Cle- 
ment, San  Francisco. 

.\rchitect  .  .  .None. 

Contractor.. S.      Orchard,      38      Remain, 
San   Francisco. 

COST,    $500 

(529)  S  TWENTY-SEVENTH  175  E 
Douglass,  Add  one  story  to  present 
dwelling. 

Owner Edwin      Roller,      767      27th, 

San  Francisco. 
-Architect  .  .  .None. 
Day's  work.  COST,  $450 

(530)  W  LISBON  200  S  Excelsior, 
One  and  one-half-story  and  base- 
ment frame  dwelling. 

Owner W.   C.    Brown.    2945    Harri- 
son. San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $1500 

(531)  SB  GREAT  HIGHWAY  AND 
Cabrillo.     Add  store  to  hippodrome. 

Owner Wm.   Looff.   Premises. 

.Architect  .  .  .None. 

Day's    work.  COST,    $100 

1532)      S  WE'LSH    125    E   Second.      Two- 
story    and    basement    frame    (2)    flats. 
Owner H.    R.   Pickens.    1412   Guer- 
rero, San  Francisco. 


Wednesday,   February    25,191* 


Architect  .  .  .Non 
Day's   work. 


CO,ST.    J3tl 


(533)  SE  BROADWAY  ANp  BAUTOL 
Place,  Four-story  and  basement  re- 
inforced   concrete    rooming-  house. 

Owner Nicola  Capurro,  1351   Giant 

Ave.,   San  Francisco. 
Arcliitect  ..  .Louis      Mastropastiua,      580 

Wasliington,  S,  P. 
Day's   work.  COST.   $10,000 


531)      NO.    1575    TREAT    AVE,      Add    2 


roon 


all 


ndov 


Owner John    McArdle,    Premises 

Architect  . .  .None. 

Contractor.  .Wm.    H.    Grahn,    2S10    Bry- 
ant, Sun   Francisco. 

COST,    $1000 


(535)      N  GREENWICH   150   W   Octavia, 
Repair  stable. 

Owner G,      Buvoni,      1S25      Union, 

San    Francisco. 
Architect  .  .  .None. 
Day's   work,  COST,    $100 


(536)  S  PINE  55  E  Octavia  S  120.\B 
55.  Lathiner  and  plastering,  etc.,  for 
two-story   frame  church    building. 

Owner Buddist  Church   of  S.   F.  by 

Frasler       &       Frasier,       859 
Haight,    San    Francisco. 
Architect  ..  .O'Brien    Bros..    Inc..    Clunie 

BIdg.,   San   Francisco. 
Contractor.. J,   J,    Pliilbin,      110     Jessie, 

Filed  Feb.  20.  '14.     Dated  Feb.  17,  '14, 
Lathed  and  plastered  outside  and 

In     $340 

Completed   and   accepted.........    350 

Usual   35   days 230 

TOT  AX.  COST,   $920 

Bond,    $900.      Surety,    Chicago    Bonding 

&  Surety  Co.      Limit,   forfeit,   plans  and 

specifications,   none. 


(537)  S  PACIFIC  AVE  —  W 
Ornamental  iron  work  for 
frame  building. 


Archil 
Contra 


A.    B.    Kn 


31 


H.      Gellfuss      &    Sor 
fvearny,   San   Francis. 
Erode      Iron       Work 
Hawthorne,   S.   F. 
n    filed. 

TOTAL  COST.    $5  3 


(538)  FOLSOM  near  Eighth.  Struc- 
tural steel  and  lire  escapes,  etc.,  for 
three-story   brick    building. 

Owner Egan   Bros 

Architect  ...None. 

Contractor.  .Brode      Iron       Works.       31 

Hawthorne.  S.  F. 
Not   filed. 

Progressive    payments    

TOTAL  COST,    $516 

(539)  EXPOSITION  SITE.  Construc- 
tion  of   Court   or   Palms  and   Flowers. 

Owner Panama-Pacilic'       (Interna- 
tional Exposition    Co..    Ex- 
position Bldg.,  S.  F. 
Architect  ..  .Geo.    W.    Kelhani,      Sharon 

Bldg..   San   Francisco. 
Contractor.. Strelilow,    Preese   &    Peter- 
pen.   Exposition   Site,  S.   F. 
Filed  Feb.  21.  '14.     Dated  Feb.  19.  '14. 

As    work    progresses..... 75% 

Usual    35    days 25% 

TOTAL  COST,  $175,202 
Bond,  $95,000.  Surety.  Globe  Indemnity 
Co.  Limit.  120  days.  Forfeit.  $150. 
Plans   and    specifications    filed. 


BUIIyDINO    AND    INDUSTRIAL    NEWS 

(540)      WATER    AND     DRAIN    PIPING 

on  above 
Contractor.  .The    Turner    Co.,    278    Na- 


Pay 


•14> 


nts 


ficat 


TOTAL  COST,  $3690 

$2500,        Surety,      iVIassachusetts 

ng    &    Insurance    Co.      Limit,    120 

Forfeit,  none.     Plans  and  specl- 

ns  filed.. 


(541)    ELECTRIC   WIRING   ON   ABOVE. 

Contractor.  .Newbery-Bendheim        Elec. 

Co.,   Humboldt  Bank   Bldg,. 

San    Francisco. 

Filed  Feb.  21,  '14.     Dated  Feb.  18,  ,'14. 

Payments    same    as    above 

TOTAL  COST,  $2075 
Bond,  J1500,  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  120  days.  For- 
feit.  $10.     Plans  and  specifications  filed. 


542)      PILE 


.He 


FOUNDATIONS 
liy-Tlbbitts  Const 


ON 


Co., 


9   Main,  San   Francisco. 
Piled  Feb.  21.  '14.     Dated  Feb.  17,  '14. 

Payments    same    as    above 

TOTAL  COST,  $7800 
Bond.  $4300.  Surety,  Globe  Indemnity 
Co,  Limit,  60  days.  Forfeit,  $15. 
Plans    and    specifications    filed. 


(543)      W    TWELFTH   AVE   200    S   Anza 
W   120xS  25.     All   work   for  two-story 
six-room   frame  building. 
Owner Alfred    J.    Gock,    66V4    Wal- 
ter, San  Francisco. 
Architect  .  .  .None   . 
Contractor.  .Alton      R.       Lapham,       1S53 

McAllister,    S.    P. 
Filed  Feb.   21,  '14.     Dated  Feb.   17,  '14. 


Pra 


up 


ing  installed  . 
Completed  and 
Usual   35   days. 


.$9 


rough   plu 
epted 


Bond,   none 


Lir 


TOTAL  COST,  $3700 
it,  90  days  Forfeit, 
specifications,    none. 
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Hills  Bros.  Capital  Stock,  $500,000; 
subscribed,  $600;  shares,  $100  each. 
Directors— R.  W.  Hills,  A,  H,  Hills,  R, 
W.  Hills  Jr.,  C.  H.  Bain  and  E.  M.  Cofer 
1  share  each.  Place  of  business,  San 
Francisco 

California  Tunnel  Gold  Mining  and 
Milling  Co  Capital  Stock,  $1,000,000; 
subscribed,  $30;  shares,  $10  each.  Di- 
rectors—T.  Kearns,  J,  D,  Lyons,  A.  W. 
Drew.  10  shares  each.  Place  of  busi- 
ness.   San    Francisco. 

Western  Reclamation  Co.  Capital 
Stock.  $60,000;  subscribed,  $30;  shares, 
$10  each.  Directors— I.  B.  Anderson. 
A.  D.  Wright.  A.  B.  Edlin.  1  sliare  each 
Place    of  business,    San    Francisco. 

Marin  Mountain  Springs  Water  Co. 
Capital  Stock,  $20,000;  subscribed,  $3; 
shares,  $1  each.  Directors— J.  T.  Mee. 
W.  L.  Mee.  J.  R.  Roach,  1  share  each. 
Place    of    business,    San    Francisco. 

Levenson  Co.  Capital  Stock,  $10,000; 
subscribed,  $10,000;  shares.  $10  e.nch. 
Director.s — R.  R.  Beggs,  375  shares;  P. 
L.  Badt,  375  shares;  A.  Levenson,  250 
shares.     Place  of  business,  S.  P. 
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G.  H.  Oakley  Co.  Capital  Stock, 
$11,000;  subscribed,  $15;  shares,  $1  each. 
Directors— G,  H,  Oakley,  C.  B.  Doty, 
and  C.  E,  Oakley,  5  shares  ach.  Place 
of  business.   San  Francisco. 

Beck  Manufacturing  Co  Capital 
Stock,  $125,000;  subscribed,  $30;  shares, 
$10  eacli.  Directors — F,  O.-  Harrington, 
H.  Hunter.  K.  M.  Pryor.  1  share  each. 
Place  of  business,  San  Francisco. 

Rex  Electric  and  Construction  Co. 
Capital  Stock,  $25,000;  subscribed,  $3; 
shares.  $1  each.  Directors — A.  E.  Need- 
haw,  W.  W.  Perry,  B.  R  Eliassen,  1 
sliare   eacli.      Place   of   business,    S.    F. 

The  N.  K.  Fairbanks  Co  (Certified) 
Capital  Stock.  $4,000,000;  subscribed, 
$465,000;  shares,  $100  each.  Directors 
— E.  Brquhart,  W.  J.  Curtis.  R.  F. 
Murro,  W.  T,  Wells,  J.  Sears.  1  share 
each:  J.  H  Benedict  and  R.  F.  Munro,  as 
Trustees,  4,644  shares.  Place  of  busi- 
ness,  San   Francisco. 

B.  D.  B.  Motion  Picture  Co,  Capital 
Stock,  $20,000;  subscribed,  $3;  shares, 
$1  each.  Directors— W,  Blake,  H.  R. 
Brinck,  F.  H.  Davis,  1  share  each. 
Place  of  business,  San  Francisco 


\OTICE      OP      NON-RESPONSIOILITV. 

Feb.  20.  1914— ELLIS  NO.  456  N  line 
between  Leavenworth  and  Jones. 
Frank  J  Kllmm  as  to  improve- 
ments on   leased  property 

Feb.  20,  1914— NE  ELLIS  &  POWELL 
E    64-3XN    115.      Pabst    Brewing    Co 


property     

Feb.   16.   1914— LOT  35  BLK  25  Crock- 
er-Amazon   Tract.      Crocker    Estate 


NOTICE    OF    NON-LI-IBILITY. 


.1914 — NW  PO.ST  AND  HYDE 
-6xW     68-9.       Loretta     Weller 


COMPLETION  NOTICES. 


San    Francisco. 


Feb.  7,  1914— N  WILLIA.MS  AVE  50 
W  Ceres  W  25xN  100.  Richard  A 
and  Caroline  Godfrey  to  Stevenson 
&    Gowan ' Feb,    6,    1914 

Feb.  7,  1914 — N  MCALLISTER  30-1 
W  Gough  W  34-nxN  100.  Marks 
Bros   to   C  C  Sayre Feb.    4,    1914 

Feb.  7.  1914— S  BROADWAY  122-6 
E  Mason  25x7r  N  Dentone  or 
Dentoni  to  Devencenzi  Bros  &  Co 
Feb.    6,    19^4 

Feb.  7.  1914— N  DUNCAN  125  W 
Guerrero  W  25xN  114.  Bessie 
Goldman  (wf  Jack  Goldman)  to  W 
C   Hamerton   &   Son Feb.    7,    1914 

Feb.  9,  1914— W  MISSION  187  N  17th 
23-6    on    Mission    x    117.      Frank    M 

Scoonover   to   Ward   &   Goodwin 

Feib.    6,    1914 

Feb,  9,  1914— S  PINE  137-6  B  Leaven- 
ortb  E  37-6xS  137-6.  Clara  K  and 
Adolphine  Sutro  to  J  S  Hannah, 
Jan   31;  The  J  Looney  Co.. Jan   31.    14 

Feb.  9.  1914— INW  POST  AND  SCOTT 
N  165  W  192-6  S  5'5  E  55  S  110  E 
137-6.        Mount     ZIon      Hospital      to 

Troy   Laundry    Machinery   Co 

' .Feb.    4,    1914 

Feb.  9.  19'1'4— LOT  36  BLK  25.  Crocker 
Amazon  Tract,  being  on  E  Naples 
50  N  Munich.  Johan  Knudsen  to 
whom   it  may  concern Feb.   7.   1914 


BUILDING    AND    INDUSTRIAL    NEWS. 


We 


esda 


Febr 


,  1914. 


Get  It  Krom  Bacon 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried    In  Slock   by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Succpssor^  tci 

FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST.,  S.F. 

Edward  R.  Bacon  is  poiilively  not  connected  with  any  other  firm. 


Fell,  :i,  13H  — N  C.-^LIFORNIA  Sl-3  !•; 
.S.-ott  E  .■55  N  132-7!4  W  33  S  I33-7V6 

.Marion    B    White   to   L  A   Kern 

Feb.     2.     1914 

Fe''.  9.  1914— E  FS3RTY-FIR.ST  AVE 
100  N  Cahrlllo  (C)  N  25.\E  120. 
Molllc  I  Lunge  and  Wm  P  Lan.ge  to 
whom   It   may   concern. .  .Feb.   6.   1914 

Fell.  9,  1914--E  TWENTY-THIRD 
Ave  90  S  Ulloa   S  SO.xE   120.     Frank 

C   Keefe   to  Wm  Van   Herick 

Jan.    31,    1914 

Fell.  9.  1911— W  TRINITY  6S-9  N 
Sutter  N  6}-3%  N  34-414  E  61-3V6 
S  34-414.  French  American  Bank 
of  Svg-s  by  P  J  Walker.  Agt.  to  O 
B    Brady Jan.    30,    1914 

Feh.  10,  1914 — BASB.MBNT  OF  MER- 
clTants'  Exchange  and'  Insurance 
B.\changc.  .Merchants'  Exclian.ge 
Club  cpn  to  Foster  Vogi  Co  cpn. 
Feb.     9,     1914 

Feb.  10.  1914— E  GOUGH  81-3  S  Ful- 
»on  s  2,ixE  S2-6.     Lorenz  Keller  to 

.Mager    Bros Feb.    10.    1914 

Feb.  10,  1914— W  FOURTH  AND 
.lessle  NW  ToxSW  75.  Miary  L 
Phelan   to  Chas  H  Hock.. Feb.   9,   1914 

Feb.  10.  1914— N  GREEN  86-6  E 
Baker  E  26  N  M2-6  W  25  S  25  W  1 
S  87-6.  Robina  R  Slack  to  Leaf  & 
Kaiser Feb.    3,    1914 

Feb.  10.  1914— S  GEARY  ?0  E  26th 
Ave  E  24-4x8  100.  Gilberto  Del 
Tredici    to    R    Knowlesi.  .  Jan.    15,    1914 

Feb,  10,  19U_W  NINTH  AVE  150  S 
Judah;  No.  1427  9th  Ave.  Gottfred 
Klatt  to  Lamser  &  Plske..Jan.  31,  14 

Feb.  10.  V.iH  — E  SIXTEENTH  AVE 
100  S  Anza  (A)  S  25  E  127-6  N  25 
—  to  beg.  William  H  and  Viola 
Dreyer   to    Wm    Babrs Feb.    6,    1914 


Fell.  11.  1914— N  GREEN  S6-6  E 
Baker  E  26  N  112-6  W  25  S  2i5  W  1 
S  87-6.  Rotoina  R  Slack  to  Peter- 
sen-James    Co Feb.    9,    1914 

Feb.  11  ,1914  .-N  ANZA  57-6  E  2nd 
Ave.  -Mary  Henrietta  McGafflgan 
to  whom  it  may  concern. Feb.  6,  1914 

Feb.  11,  1914— NW  ELLIS  &  MASON 
W  97-6XN  60.  Jennie  M  Blair  to 
Petterson   &   Persson Feb.   9,    1914 

Feb.  11,  1914— NW  ELLIS  &  MASON 
W  97-6XN  60.  Jennie  M  Blair  to 
Otto    Kurtz Feb.     10,     1914 

Pel),  13,  1914— 'N  GEARY  112-6  W 
Hyde    W    25xN    137-6.      Charles    S 

Howard   to  Ward  &  Goodwin 

Feb.    9,    1914 

Feb.  13,  1914— E  SEVENTH  AVE 
452-5%  N  Lake  N  30xE  120.  Helen 
S  Lowenthal  to  Mon&on  iBros.... 
Feb.    6.    1914 

Feb.  13,  1914— NW  ELLIS  &  MASON 
W  97-6XN  60.  Jennie  M  Blair  to 
Mayer   Walk Feb.    13,    1914 

Feb.  13,  1914— E  EIGHTEENTH  AVE 
25  S  Anza  S  25xE  95.  W  R  Kenny 
to   whom  it  may  concern ..  Feb.   13,  '14 

Feb.  13,  1914— BLK  BDED  BY  HAYES 
Polk,  Grove  and  Larkln.  Panama- 
Pacific  International  Exposition 
Co   to   Lindgren   Co Feb.    10,   1914 

Feb.  14  ,1914- N  SACRA.MENTO  167-6 
E  Polk  E  30xN  I27-814.  Ella  Black- 
man  to  S  B  Kress,  Boscus  Bros,  J 
A  .Miller,  Atlas  Heating  &  Ventilat- 
ing Co,  Eler  Motor  Machine  Co... 
■  •      Jan.    14,    1914 

Feb.  16.  1914JSE  MISSION  153-7  SW 
Fair  Ave  SW  25xSE  75.  Louis  and 
Gitlel  Epstein  to  William  F  Yates 
Feb     ic,    1914 

Feb.  16,  1914— Vv  BUCHANAN  65-SVj 
S  Clay  S  31xW   107-6.      W   M   Moran 


to  whom  It  may  concern.  .Feb.  2,  1914 

Feb.  16.  1914— «E  BRODBRICK  & 
Green  S  27-6xB  105.  Kate  Luckett 
to   James  P  Fletcher Feb.    13,    1914 

Feb.  16,  1914— SE  POST  &  MASON 
E  llOxS  137-6.  First  Congrega- 
tional Society  of  S  F  to  Ralston 
Iron    Worits Feb.    10,    1914 

Feb.  17,  1914— E  SIXTEENTH  AVE  75 
S  Anza.  John  C  Kirby  to  whom  It 
may    concern Teb.    17,    1914 

Feb.  17,  1914- N  BUSH  adj  E  side 
Mills  Bldg.  frontage  on  Bush  of 
6S-9.  Ogden  Mills  to  The  Califor- 
nia   Constr    Co Feb.    10,    1914 

Feb.  17,  1914— N  BUSH  171-1014  W 
Hyde  W  34-6x137-6.  Martin  S 
Show  to  L  Gilbertson  and  P  A 
John Feb.   17,  1914 

Feb,  17,  1914— E  LARKIN  107  N  Cali- 
fornia N  30-6XE  100.  I  Rosenberg 
to  Lacey  Bros,  Mollath  Bros,  L 
Vannucci,  Steur  &  Uurry,  Acme 
Planing  Mill,  Atlas  Heating  & 
Ventilating  Co,  American  Elec  Co, 
S   Goldberg Feb.    13,    1914 

Feb,  17,  1914— NE  FULTON  AIND 
Parker  Av  E  175xN  275.  The  Presi- 
dent and  Board  of  Trustees  of 
Saint.  Ignatius  College  to  Forderer 
Cornice    Works Feb.    10,    1914 

Feb.    17,    1914— N  EIGHTH  AVE   144-6 

5  Lawton  (L)  S  28xW  110;  W  Sth 
Ave  200-6  S  Lawton  (L)  S  28xW 
110.  Harry  B  Allen  &  Laurence  D 
Allen  and  Fidelity  Imp  Co  to  whom 

it    may    concern Feb.    11,    1914 

Feb.  17,  1914 — E  LYON  85-0"4  S 
Lombard  S  25  E  101-4V4  N  24-1151 
W  100-514.  M  H  Gnecco  vs  Louis 
Blumberg  and  Marcus  &  Bonett..J40 
Feb.  17.  1914— E  LEAVENWORTH 
112-6  S  Eddy  S  25xE  87-6.     Glasser 

6  Kloeres  vs  Jacob  Vlts  and  Burch 

&   Hoffman    }822 

Feb.  17,  1914— N  O'FARRELL  137-6 
E  Powell  E  87-6XN  137-6,  O  S 
Sarsi  vs  Gilbert  Maxwell  Anderson 
1210 

Feb.  18,  1914— N  GEARY  138  E  Van 
Ness  Ave  E  26xN  120.  The  Berger 
Mfg  Co.  of  California  vs  M  M 
Flnlayson  and   J   P   Sweeney $147 

Feb.  17,  1914 — LOT  114  BLK  24  Mis- 
sion and  30tb  St.  Hd  or  Mission 
Street  Hd  Union.  M  H  Gnecco  vs 
William  Beber  and  Marcus  & 
Bonett     1165 

Feb.  IS  .1914- W  FIFTEENTH  AVE 
200  S  Anza  S  25xW  127-6.  Eliza- 
beth Peterson  to  whom  it  may  con- 
cern     Feb.    17,    1914 

Feb.  18,  1914— W  COLE  25-8%  N 
Carmel  N  25-1x100.  Mary  T  Kevlin 
to   whom   it   may  concern 

Feb.  18  .1914— W  TWE-NTY-FIFTH 
Ave  175  S  California  S  25xW  120. 
John  P  Herliby  to  Elmer  J  Mont- 
gomery  Feb.    16,    1914 

Feb.  18,  1914— N  ELLIS  97-6  W  Mason 

..S  40xN  60.  Charles  C  Judson  Co 
to  Mortenson  Constr  Co. Feb.   16,   1914 

Feb.  19,  1914— SW  NAPLES  AND 
Rolph  being  SW  Lot  1  Blk  14, 
Crocker  Amazon  Tract  N  29  deg  30 
min  E  41-47  to  courses  to  right  th 
along  curve  45.965  S  5  deg  20  min 
30  sec  W  85.45  N"  60  deg  30  min  W 
58.60.  .Marko  and  Josephine  Kal- 
asich   to  Jno  J   BInel  Co.. Feb.  9,   r914 

Feb.  19,  1914— SE  PINE  &  POWELL 
E  68-SxS  GO.  Donald  .Mowat,J4010.13 
J  P  Lorden  Mill  Co.  $4679.48  vs  J 
H   Bohlig  and    Gen  H  Stoffels 

Feb.  19.  1914— SE  PINE  &  I>OWELL 
68-6x60.  White  Bros,  $308,36:  Van 
Arsdale   Harris  Co.   $530.S6:   J   Bebm 


Wednesday.  February  26.  1914. 

&  Co.  $9S6;  Brlttain  &  Co,  {131  115 
vs  George  H  Stoffels  and  John  H 
Bohlig     

Feb.  19,  1914— LIEBIG  NO.  73.  A 
Cornelius  to  whom  it  may  cotuern 
Feb.    13,    1914 

Feb.  20,  1914 — N  LOMBARD  ICS  VV 
Powell  30x137-6.  Primo  Braglietla 
to  Ue  Beneiletti  &  Cuneo 

Feb.  20.  1914— N  GREEN  116-3?i  W 
Jones  W  47xN  120.  John  -McGaw 
to   C   C   W    Haun Jan.    3.    1914' 

Feb.  20.  1914— W  SPEAR  AND  How- 
ard    NW     137-6XSW     6S-9.       Orville 

C  Pratt  Jr  to  James  S  Fennell 

Feb.     IS,     1914 

Feb.  20.  1914— S  ELLIS  137-6  E 
Leavenworth  B  27-6x137-6.  A  N 
Sherman  to  Petterson  &  Persscm 
Feb.     20.     1914 

Feb.  20,  1914— S  TWENTY-FIFTH 
206-6  W  Church.  .  -imes  F  Long  to 
J-jmes  F  Long Feb.   20.    1914 


UEN3  FILED 


San   Francisco. 

Feb.  6,  1914 — S  LINCOLN  WAY  57-6 
W   18th  Ave  W  25xS   100.     .Santa   Fe 

Lumber   Co   vs   L  H   Hansen $48.15 

Feb.  6,  1914 — N  BUSH  236-11  W  Ma- 
son W  32-8xN  137-6.  Geo  A  Buroh 
and  Victor  Hoffmann  (as  Burch  & 
Hoffmann  Co)   vs  Julia  A  Cronan.. 

$2589.70 

Feb.  7,  1914- SE  PINE  &  POWELL 
E  68-6x3  60.  Boscus  Bros  vs 
John  H  Bohlig  &  Lotta  Bohlig-.  .  $2500 

Feb.  7.  1914 — N  .\NZA  81-6  B  24th 
Ave  E  25xN  100.  J  G  Taylor  vs 
J  P  Haner,  Tarbett  &  Knott  and  J 
J    Bell     $44 

Feb.  9,  1914- SW  FOURTH  5'5  NW 
Folsom  NW  25xSW  80.  Generol 
Building  Work  Co  vs  Wm  Van 
Herick   and  I  Rude? $500 

Feb.  10.  1914 — NW  TAYLOR  AND 
California  W  275  N  137-6  W  137-6 
N  137-6  E  412-6  S  275.  F  L  Lane 
vs  Grace  Cathedral  Church  and 
Beadh-Robinson    Co $290 

Feb.  13.  1914— W  TWENTY-FOURTH 
Ave  140-4  N  "B"  N  7'5xW  120. 
Thos  A  Clark  vs  John  S  Lawrence 
$188.75 

Feb.  13,  1914— E  SANCHEZ  425  S 
30th  S  2i5xB  125.  Durable  Paint  & 
Color  Co  vs  S  Slatt  and  C  C  Ander- 
son      $25 

Feb.  14.  1914— B  LEAVKNWXJRTH 
112-6  S  Eddy  S  25xB  87-6.  Burch- 
Hoftman   Co   vs   Jacob   Vits.  .  .$7162.26 

Feb.  16,  1914— BDED  W  BY  JONES. 
N  by  Sacramento.  E  by  Taylor.  S 
by  California  50  vara  Blk  218.     C  M 

Xickerson.  $8:  Joseph  Volliman.  $16; 
Roy  Shadcr,  $117;  Albert  Erhard, 
$169  vs  Grace  Cathedral  Cpn  and 
Bank   Euqipment  Co 

Feb.  17,  1914— BLK  BDED  ON  W  BY 
Jones,  N  by  Sacramento,  E  by 
Taylor,  S  -by  California,  50  vara 
Blk  218.  M  F  Hawkins  vs  Grace 
Cathedral  Cpn  and  Bank  Etiuip- 
ment    Co     $36 

Feb.  18  ,1914— NE  CALIFORNIA  & 
EIrick  Lane  E  60xN  77-6.  William 
Wade  vs  Michael  Dempniak  and 
Ludwig     Beiss $42 

Feb.  18  ,1914 — S  LINCOLN  WAY  57-6 
W  18th  Ave  25x120  m  or  1.  Jos 
Beck  vs  Sol  Getz  &  Sons.  Inc. 
Martin  O'Donnell.  L  H  Hansen  and 
H    Moheim    ' $225 

Feb.    19.    1914— !•;    THIRTY-SEVENTH 


BUILDING    AND    INDUSTRIAL    NEWS.  3] 

Ave   125   N  Irving  N   25xE   120.     J  S  Bank    Bldg.,    Oakland.       Owner,    H.    H. 

Guerln      &   Co   vs   C   Bellanca     and  Jewett.      The   dwelling   will   be   erected 

Anna   Bellanca    $53.10  on    Euclid    avenue,    and   has    been      de- 

Feb.    20,    1914— E   THIRTY-SEVENTH  signed    for    a    seven-room    house      with 

Ave    125    N    Irving    N    25xE    120    OL  batli   and   sleeping  porch.      Interior   will 

637.        Pletro    Santuccl,      $209;      D  he   finished    in    pine   and    hardwood    ve- 

Alfonso,  $132  vs  Anna  Bellanca neer.      Oak    floors    will    be   used    in    the 

Feb.   20   .1914— E   NINETEENTH  AVE  living    room,    dining    room    and    recep- 

195-5    S    Santiago      S    29-7xE       120.  tion    hall.      There    will    be      open      tire 

The    Greater    City    Lumber    Co    vs  places    and     tile     mantels.       Plans    also 

Mrs    Elizabeth    Greenlin $70  Provide    for    furnace     heat.       An    auto- 

Feb.  20,  1914— S  LINCOLN  WAY  57-6  matic    water    iieater    will    be    installed. 

W   iSth   Ave  W   25xS  100.      Bennett  Batli   room  will  he   finished   in   tile  and 

Bros,    corpn    vs    Sol    Getz    &    Sons,  will    iiave    composition    floor.      Exterior 

Inc,    Martin    O'Donnell,    W    P    Han-  of    the    dwelling    will    be    covered    with 

sen  and   H  L  Hansen $65.08  cement    piaster    on    metal    lath.      Plans 

Feb.   20,   1914— SB   PINE   &   POWELL  are   complete   and    figures   are   now   be- 

B    68-6xS    60.      Hooper    Lumber    Co  ing   taken, 

vs    John    H    Bohlig    and    George    H  RESIDENCE  —  2     story     and     base, 

Stoffels     $246.53  frame,    $2,500.      Berkeley.   Alameda   Co.. 

» Cal.      Architect.    Leonard   L.   Ford.   2136 

OAKLAND  AND  ALAMEDA  center  street.    Berkeley.     Owner,    D.   J. 

COUNTY  Morgan.     The  dwelling  will   be  erected 

'  at    the   corner    of     Arch      and      Eunice 

RESIDENCE  —  2  story  and  base  '="''=«"'.  and  will  contain  seven  rooms 
frame.  $10,000.  Berkeley.  Alameda  Co.!  """  '"'"'■  ^"  iiterior  trim  will  be  of 
Cal.  Architects,  W.  Garden  Mitchell  "'""  °''  "-edwood.  Oak  floors  will  be 
and  Charles  Edward  Hodges.  Bankers'  '""""^  '"  '"*  principal  rooms.  There 
Investment  Bldg..  s.  F.  Owner  Dr  "'"  ''^  frnace  heat  and  open  fire 
David  Hadden.  The  dwelling  will  be  ^"""'-  ■^'»"'''"  will  be  of  tile.  Bath 
erected  in  Rock  Ridge  Park,  and  has  """^  ""''  kitchen  will  have  tile  wain- 
been  designed  for  an  eight-room  house  1'^°''  ^"  automatic  water  heater  will 
with  baths  and  sleeping  porch.  Inte-  ""^  '"^'^'le".  Exterior  of  the  house 
rior  finish  will  be  of  pine  and  redwood  "''"  '"'  '■'>^«'-^<'  with  cement  piaster 
with  some  hardwood  panels.  Oak  O"  "letai  lath.  Plans  are  complete  and 
floors  will  be  used  in  the  principal  "sures  are  being  taken, 
rooms.  There  will  be  furnace  heat  RESIDENCE  —  2  story  and  base, 
and  open  fire  places.  Mantels  will  be  frame,  $4,000.  Piedmont.  Alameda  Co., 
of  tile  and  brick.  Bath  rooms  will  have  C^^'-  Architect.  Claude  B.  Barton.  Se- 
tile  floors  and  wainscot.  An  automatic  curity  Bank  Bld'g..  Oakland.  Owner, 
water  heater  will  be  installed.  Exte-  H.  p.  Houston.  The  dwelling  will  con- 
rlor  of  the  dwelling  will  be  covered  '^'h  seven  rooms,  bath  and  sleeping 
with  cement  plaster  on  metal  lath.  Porch.  Interior  will  be  finished  in 
Plans  are  complete  and  figures  are  Plne.  redwood  and  hardwood  veneer, 
now  being  taken  on  the  work.  O^k  floors  will  be  used  in  the  principal 
RESIDENCE  —  2  story  and  base,  rooms.  There  will  be  furnace  heat 
frame.  $7,500.  Oakland.  Cal.  Archi-  »"'■  "Pen  Are  places.  Mantels  will  be 
tect.  William  Knowles.  Central  Bank  °f  '''«^  <"■  brick.  An  automatic  water 
Bldg..  Oakland.  Owner,  A.  Vernon.  beater  will  be  installed.  Bath  room 
The  dwelling  has  been  designed  for  a  w'"  '"'^e  composition  floor  and  tile 
seven-room  house  and  will  be  erected  wainscot.  Exterior  of  the  dwelling 
in  Adams  Point.  Interior  finish  will  will  be  coyered  with  cement  piaster  on 
be  largely  of  pine  and  redwood.  Hard-  metal  lath.  Plans  are  now  being  pre- 
wood    floors    will    be    used  in    the   prin-  pared. 

cipal  rooms.  Plans  provide  for  fur-  RESIDENCE  —  2  story  and  base, 
nace  heat  and  open  Are  places.  Man-  frame.  $6,000.  Berkeley,  Alameda  Co.. 
tels  will  be  of  tile.  Bath  room  and  Cal.  Architect,  Olin  S.  Grove,  2911 
kitchen  will  have  tile  wainscot.  Com-  Telegraph  avenue,  Berkeley.  Owner, 
position  floor  will  be  used  in  the  bath.  Mr.  Brownlee.  The  dwelling  will  be 
An  automatic  water  Iieater  will  be  in-  erected  at  tlie  corner  of  Arch  and  Vlr- 
stalled.  Exterior  of  the  dwelling  will  ginia  streets,  and  has  been  designed  to 
be  covered  with  cement  plaster  on  contain  eight  rooms,  bath  and  sleeping 
metal  lath.  Plans  are  complete  and  porch.  Interior  finish  will  be  of  pine, 
the  work  will  be  done  by  Day  Labor.  redwood  and  hardwood  veneer.  Oak 
All  materials  are  now  being  purchased  floors  will  be  used  in  the  principal 
through  the  office  of  the  architect.  rooms.  There  will  be  furnace  heat  and 
RESIDENCE  —  2  story  and  base,  open  fire  places.  Mantels  will  be  of 
frame.  Cost  not  stated.  Berkeley,  brick  and  tile.  An  automatic  water 
Alameda  Co..  Cal.  Architect.  William  heater  Is  specified.  Bath  room  will 
A.  Newman.  David  Hewes  Bldg.,  S.  F.  have  composition  floor  and  tile  wain- 
Owner.  Mr.  Davis.  The  dwelling  will  scot.  Exterior  of  the  house  will  be 
be  erected  in  Berkeley,  and  has  been  covered  with  cement  plaster  on  metal 
designed  for  a  seven-room  house  with  lath.  Plans  are  now  nearly  complete 
bath  and  sleeping  porch.  Interior  fin-  and  figures  will  shortly  be  taken. 
Ish  will  be  of  pine  and  redwood  with  BUNGALOW  —  1  story  and  base, 
some  oak  floors.  There  will  be  fur-  frame.  $2,000.  Oakland,  Cal.  Archi- 
nace  heat  and  open  fire  place.  Mantel  tects.  Elite  Planners.  1844  5th  avenue, 
will  be  of  tile  or  brick.  Bath  room  Oakland.  Owner,  Al  Wilkinson.  The 
will  have  composition  floor  and  tile  dwelling  will  contain  five  rooms  and 
wainscot.  An  automatic  water  heater  batli.  and  will  be  erected  in  the  Coun- 
will  be  installed.  Exterior  of  the  try  Club  Heights.  Interior  will  be  fin- 
dwelling  will  be  covered  with  cement  Islied  in  pine  and  redwood  througliout. 
plaster  on  metal  lath.  Plans  are  now  Oak  floors  will  be  used  in  two  rooms. 
being  prepared.  There  will  be  a  large  open  fire  place  in 
RESIDENCE  —  2  story  and  base.  the  living  room  with  a  tile  or  brick 
frame.  Cost  not  staled.  Oakland.  Cal.  mantel.  Tile  will  be  u.=ed  in  the  bath 
Architect.    Charles    W.    .McCall.    Central  room    :nul    kitchen.       Exterior    of       the 


32 

house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  he  done  by 
Day  Dalbor.  Ail  materials  are  now  be- 
ing   purciiased. 

RESIDENCE  —  2  story  and  base, 
frame,  f3.600.  Oal<land.  Cal.  Archi- 
tect, none.  Owners,  Fedt  Bros.  52S 
23th  street.  Oaliland.  The  dwelling 
has  been  d'esigned  for  a  seven-room 
house,  and  will  be  erected  on  Santa 
Hey  avenue  near  Bosal.  Interior  finish 
will  be  of  pine,  redwood  and  hardwood 
veneer.  Oak  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  or  tile.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  and  kitchen  will  have  tile 
wainscot.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  «re  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  All  materials 
are  now  being  purchased. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $30,000.  Oakland,  Cai.  Ar- 
chitect. Joseph  Calien,  45  Kearny 
street,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  Per- 
kins street  at  the  corner  of  Grand  ave- 
nue, and  will  cover  a  considerable 
ground  area.  There  will  be  a  total  of 
66  rooms  in  tlie  building,  which  are  "to 
be  arranged  in  two.  three  and  four 
room  suites,  all  with  private  bath  and 
wall  beds.  Interior  finish  will  be  of 
pine  and  redwood  with  some  hardwood 
veneer.  Oak  floors  will  be  used  in  the 
living  rooms.  Plans  provide  for  steam 
heat  and  a  hot  water  system.  Marble 
and  tile  will  be  used  in  the  entrance. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath,  rustic  and  ship- 
lap.      Plans    are    now   being   prepared. 

APARTMENT  HOUSE — 3  slory  and 
base,  frame,  (25,000.  Oakland.  Cal.  Ar- 
chitect. John  Carson,  Bacon  Bldg.,  Oak- 
land.    Owners.  Loewe  and  Fause.     The 
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of  10th  and  Madison  streets.  Interior 
will  be  jrranged  for  a  number  of  two 
and  three  room  suites  with  private 
baths  and  wall  beds.  Interior  finish 
will  be  of  pine  and  redwood  wltli  some 
elm  panels.  There  will  be  steam  heat 
and  a  hot  water  supply.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Entrance  will  be  finished 
in  marble  and  tile.  Exterior  of  the 
building  will  be  faced  witli  cement 
plaster  on  metal  lath.  Plans  are  near- 
ly complete  and,  work  will  shortly  be 
started  by  Day  Labor.  All  materials 
are    now    being    purchased. 

POST  OFFICE— 2  story  and  base. 
Class  A  construction.  Cost  not  stated. 
Berkeley.  Alameda  Co.,  C-al.  Architect, 
Supervising  Architect,  Oscar  Wen- 
deroth,  Washington,  D.  C.  Owners 
United  Slates  Government.  Bids  open- 
ed in  Washington  on  February  18th 
tor  the  construction  of  this  building 
show  Prank  Gallagher  of  Sin  Fran- 
cisco low  on  propositions  1  and  2  as 
follows.  $122,300  and  $122,400.  Van 
Sant-Houghton  Co..  also  of  San  Fran- 
cisco, were  low  on  propositions  3  and 
4  as  follows.  1128.000  and  $128,000.  No 
contract  has  been  awarded.  A  com- 
plete list  of  the  bidders  as  received 
by  special  wire  from  the  Supervising 
Architect's  olllce  will  be  found  under 
the  heading  nf  Oakland  and  Alameda 
County   in    this  issue. 


RESlDEiNCBi  —  3  story  and  base, 
frame,  $6,000.  San  Francisco.  Archi- 
tect, Edward  G.  Bolles,  660  Market 
street.  S.  P.  Owners,  S.  A.  Born  Build- 
ing Co.,  660  Market  street.  S.  P.  The 
dwelling  will  be  erected  on  lot  J  in 
the  Sea  Cliff  Tract,  and  will  contain 
eight  rooms  and  two  baths  Interior 
will  be  handsomely  finished  in  pine 
and  redwood  with  some  hardwood  ve- 
neer. Oak  floors  will  be  used  in  tlie 
principal    rooms.      Plans      provide      for 
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ment  plaster  on  metal  lath.  A  clay 
tile  roof  will  be  used.  Plans  are  com- 
plete and  the  work  will  be  done  hy 
Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  San  Francis- 
co. Architect,  George  A.  Schastey,  Mo- 
nadnock  Bldg..  S.  F.  Owner,  Abbott 
Hanks.  The  dwelling  will  be  erected 
on  the  Presidio  wall,  and  has  been  de- 
signed to  contain  eight  rooms,  two 
baths  and  sleeping  porch.  Interior 
will  be  finished  in  pine,  blue  gum  and 
hardwoods.  Oak  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile  and  brick.  There 
will  be  an  automatic  water  heater  and 
other  modern  conveniences.  Batli 
rooms  will  be  finished  in  tile  and  will 
have  composition  floors.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures  are  being   taken. 

RESIDENCE — 1 14  story  and  base, 
frame.  $3,300.  Oakland.  Cal.  Archi- 
tect, none.  Owners.  East  Bay  Home 
Builders.  Inc..  1754  Broadway.  Oakland. 
The  dwelling  lias  been  designed  for  an 
eight-room  residence,  and  will  be 
erected  on  the  west  side  of  Winsor 
street  north  of  Lake  Shore.  Interior 
finish  will  be  of  pine,  redwood  and 
hardwood  veneer.  Oak  floors  are  speci- 
fied for  tlie  living  room,  dining  room 
and  reception  hail.  There  will  be  fur- 
nace heat  and  open  ftre  places.  Man- 
tels will  be  of  tile  or  brick.  Bath 
rooms  will  have  tile  wainscot  and  coni- 
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heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done 
by  Day  Labor.  All  materials  will  be 
purciiased  by  the  owners. 

RESIDENCE  —  1  story  and  base, 
frame.  $3,000.  Oakland.  Cal.  Archi- 
tect. Hiram  K.  Lovell.  South  Berkeley 
Bank  Bldg..  Berkeley.  Owner.  Frank 
P,  Lewis.  The  dwelling  has  been  de- 
signed for  a  seven-room  dwelling  with 
bath  and  sleeping  porch  and  will  be 
erected  on  Grand  avenue.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  hardwood  veneer.  Oak  floors  will 
be  used  in  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  two  open 
fire  places.  Mantels  will  be  of  tile  or 
brick.  Bath  room  will  have  tile  wain- 
scot and  composilion  floor.  An  auto- 
matic water  beater  will  be  installed. 
Exterior    of    the    dwelling    will    be    cov- 
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RESIDENCE  —  2  story  and  base, 
rame.  $6,300.  Berkeley,  Alameda  Co.. 
!al.      Architect,      Harris      Alien.      2514 


Hillegass  avenue,  Berkeley.  Owner,  J. 
W.  McKib.ben.  The  dwelling  will  be 
erected  on  Piedmont  avenue  near 
Dwight  Way.  and  has  been  designed 
tor  an  eight-room  house  with  baths 
and  sleeping  porch.  Interior  will  be 
finished  in  pine.  wliite  enamel  and 
hardwoods.  Oak  floors  will  be  used 
in  the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile  and  brick.  An  automatic 
water  heater  will  be  installed.  Bath 
rooms  will  be  finished  in  tile  and  will 
have  composition  floors.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now   being   prepared. 

SORORITY  HOUSE  -  •  3  story  and 
base,  frame,  $25,000.  Berkeley.  Ala- 
meda Co.,  Cal.  Architect,  William  C, 
Hayes,  Poxcroft  Bldg.,  S.  F.  Owners, 
Alpha  Tau  Omega.  This  work  was 
mentioned  here  several  months  ago 
wlien  working  drawings  were  first 
started.  The  building  will  cover  an 
area  of  50  by  70  feet,  and  will  be  de- 
signed for  a  large  living  room,  library, 
study  rooms  and  bed  cliambers.  Inte- 
rior will  be  finished  in  pine  and  hard- 
woods with  oak  floors  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  large  open  fire  places.  Mantels  will 
be  of  tile  or  hrick.  Bath  rooms  will  be 
finished  in  tile.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
tlie  house  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
figures   are    now    being    taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,500.  Berkeley.  Alameda  Co.. 
Cal.  Architect.  Harris  Allen,  2514 
HlUegas  avenue,  Berkeley.  Owner.  C, 
E.  Miller.  The  dwelling  will  be  erect- 
ed on  Claremont  Boulevard,  and  has 
been  designed  to  contain^  seven  rooms, 
two  baths  and  a  sleeping  porch.  Inte- 
rior of  the  house  will  be  finished  in 
pine  and  hardwood  veneer.  Oak  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hail.  Plans  pro- 
vide for  furnace  heat  and  two  open 
fire  places.  Mantels  will  be  of  brick 
and  tile.  An  automatic  water  heater 
will  be  Installed.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  dwelling  will 
he  covered  with  cement  piaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

RESIDENCE  —  1  story  and  base, 
frame.  $3,500.  Oakland,  Cal.  Architect. 
Hiram  K.  Lovell,  South  Berkeley  Bank 
Bldg.,  Berkeley.  Owner.  Louis  Bern- 
stein. The  dwelling  will  be  erected  on 
Grand  avenue,  and  has  been  designed 
for  a  seven-room  dwelling  with  bath 
and  sleeping  porch.  Interior  finish  will 
be  of  pine  and  redwood  with  hardwood 
floors  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace beat  and  open  fire  places.  The 
sum  of  $40  has  been  allowed  tor  man- 
tels. A  Ruud  water  heater  will  be  in- 
stalled. Bath  room  will  be  finished  in 
tile  and  will  have  composition  floor. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  piaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

HOTEL  AND  STORES — 7  story  and 
base,  brick  and  steel.  $80,000.  Oakland. 
Cal.  Architects.  Thomas  Sc  Oliver, 
Pantages  Theatre  Bldg,,  Oakland, 
Owner.    Roger   Coit.      The    building 
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the  first  floor  wliile  upper  floors  will 
lie  arranged  for  a  total  of  9n  rooms 
and  batlis.  Interior  finish  will  be 
largely  of  pine  with  some  hardwood 
and  ornamental  plaster  in  the  lobby. 
Plans   provide   for   steam  heat,   elevator 


sten 
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Bath  rooms  will  have  til 
composition  floors.  Til 
will  be  used  in  the  sti 
lobby.  Exterior  of  the  building  will 
he  faced  with  pressed  brick.  All  work 
will  be  carried  on  under  the  superin- 
tendance  of  P.  A.  Muller.  S.vndicate 
Bldg..  Oakland,  and  lie  has  already  let 
contracts  for  the  excavating  and  grad- 
ing to  J.  M.  Younger  and  P.  M.  Maes- 
tratti.  and  a  contract  for  the  steel  to 
the  Central  Iron  Works.  Figures  are 
now  being  taken  on  the  balance  of  the 


Award  Contract  On 
Reedley  Sewer  Work. 

(^'Iinmherfi    •&    Henfey    of    Onklnnd    Given 

<lie   Work.      Kive    Other    Contrnrtom 

Submitted    Flenres. 


Bids  for  the  construction  of  a  muni- 
cipal sewer  and  water  system  in  Reed- 
ley shows  Chambers  &  Heafey  of  Oak- 
land low  on  the  work  at  $27.768.4.5.  A 
contract  was  awarded  the  firm.  Other 
figures  submitted   were  as   follows: 

Reeilley   Sewer   System. 

Chambers  &  Heafey.  Oakland.  127.768. 45 

R.   N.   Nlckcevlch.   L.   A 36.073.40 

Hall   &    Hunt,    Fresno 29.989.80 

C.   D.  Vincent,   Oakland 31,539.00 

William    Heafey,    S.    P 34,991.90 


BIfIa 


Water   Syaten 


Minneapolis  Steel  &  Machinery  Co., 
Salt  Lake,  Utah;  Item  No.  1  Steel  tank 
and  tower,   »5246. 

Samson  Iron  Works,  Stockton.  Cal.: 
Item   No.   3.   J37o0. 

Davis-Rogers  Co..  San  Francisco: 
Item    No.    3,    J6645. 

E.  W.  Redman.  Fresno:  Item  No.  2, 
111,966.90. 

Western  Pipe  &  Steel  Co.;  Item  No,  1, 
J4580, 

Chicago  Bridge  &  Iron  Works.  San 
Francisco;   Item   No.    1,    J4800. 

Des  Moines  Bridge  &  Iron  Wks.,  San 
Francisco;  Item  No.  1,  $4950;  alterna- 
tive bid  No.  1,  $4850;  alternative  bid  No. 
2.  $5270. 

G.  H.  Blowers,  Reedley.  Cal.;  Item  No. 
1.  $4370;  (2)  $13,780;  (3)  Proposition 
No.  1.  $7823;  Prop.  No.  2.  $7121;  Prop. 
No.   3,   $7280:   Prop.  No.  4,  $6436. 

The  bid  of  E  W.  Redman  was  ac- 
cepted on  Item  No.  2. 

The  bid  of  Des  Moines  Co  was  ac- 
cepted on  Item  No.   1. 

Item  No.  3  has  not  yet  been  decided. 
The  bids  accepted  above  were  the  low- 
est which  fully  complied  with  the  spec- 
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1  appropriation  for  the  pos- 
tal service  carries  with  it  310  million 
dollars.  Since  the  adoption  of  the  par- 
cel post  and  tree  rural  delivery  the 
Post  Office  Department  has  become 
quite  a  little  Institution, 
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Bids  Opened  For  Berkeley  Post  Office. 

WASHl.NGTu.V,  U.  C  Feb.  19  (By  Special  Wire)— Bids  opened  here  yes- 
terday for  construction  of  the  Berkeley  Post  Office,  California,  showed  that 
Prank  Gallagher  of  San  Francisco  was  lowest  on  Propositions  1  and  2  and 
that  Van  Sant-Houghton,  San  Francisco,  were  lowest  on  Propositions  3  and 
4. 

Bids  were  called  on  four  propositions,   as   follows: 

Proposition  No.  1— Non-fire  proof  construction  except  1st  floor  and  lime 
stone   except   where    granite  and   exterior  marble  are  required. 

Proposition    No.    2— Non-fireproof    except  first  floor  using  sand  stone. 

Proposition  No.  3 — Fireproof  except  roof,  which  shall  be  semi-flreproof 
using  lime  stone. 

Proposition    No.    4 — Fireproof   except  roof,  using  sandstone. 

The  following   is  a  complete  li.'^t   of  Ijldders: 

Snn    FrnnolHeo    Bldilers. 

No.   1  No.   2  No.   3  No.   4 

Frank     Gallagher $122,500  $122,400  $129,890  $129,790 

Clinton    Flreprooflng    Co..    123.200  123.200  131.000  131,000 

Van    Sant-Houghton    Co..    124.000  124.000  128.000  128,000 

Isaac    Penny 131,290  131.000  135.290  135,200 

D.    B.    Farquharson 133.100  142,500  

Grant     Fee 135,000  133.000  149.000  147.000 

Lewis    A.    Hicks    Co 139,209  139.400  149,200  149,400 

W.    N.    Concanon 141,600  141,600  

J.    T.    Spencer 152,400  152.400  170,000  170,000 

Oakland    Bidders,  '  t 

Welch     Bros 124,368  '124,358  136,571  136,571 

Christenson     Bros 139.500  139,000  150,000  149,500 

Thos.     F.     Dowd 145,000  159,000 

Salt  Lake  Bidder. 

Campbell    Bldg.    Co 130,550  130.550  238,900  238.900 

Omaha   Bidder. 

J.    H.    Wise 133,180  135,180  141,415  143.413 

Seattle   Bidder. 

Sound   Constr.   &    Eng.   Co.    138.617  13S.000  1.50. 075  149.575 

I'aHadenn     Bidder. 

Eugene     Sciiuler 150.000  l.",r,.noo  159. .Son  165.800 


Building  Contracts  Awarded 
Oakland. 

No.  Owner                    Contractor  Amt. 

332  St.   Mary    St.  Mary  IWO 

333  Balrd     Walker  2000 

334  Derenzo     Derenzo  1000 

335  Parente     Knjawa  2300 

3'3i6     Pregno     Pregno  500 

337  Blake     Kahre  400 

338  Quiglev     Darrak  1800 

339  St.    Mary    St.    Mary  1160 

340  Batteata     Paulkes  2750 

341  Vander    NaillenCampomenosi  400 

342  Baker     Boldt  550 

345  BIddle     Biddle  500 

346  Van   Sicklen    Swalley  400 

347  Larmer     Larmer  2500 

34S     McKeeves     Dean  500 

349     Brown     Sydes  1600 

354     em     Loughery  1290 

356     Anderson     McTye  6600 

3i57     Meads     Murdock  50ft 

359  Bush      Reardon  400 

360  Ralston     Knight  400 

361  Kosemi     Waddell  400 

S62     Adams     Braolkett  2500 

363  Hanson     Anderson  6000 

364  Federal    Rlty     Puller  48'50 

365  Pedt     Fedt  3600 

366  Sllva     Sllva  i450 

367  Johnson     Johnson  4500 

371  Colt      Muller  80000 

372  Gustafson     Gustafson  1200 

374     Qhiglione     Valente  15430 

376  Santa   Fe    Fellows  20000 

377  Knightlinger     Crowe  1000 

378  etahl     Stahl  1700 

379  Keeler     Brown  2000 

380  East    Bay    Bldrs    Owner  3500 

381  Larkey     Dingwell  25703 

388  Colt     Younger  1363 

389  •   Bloodsworth     Chodrlck  1200 

390  Trimlett     Trimlett  2200 

391  Wlxson     Jackson  700 

392  Lowe     Paust  25000 

393  Ghlglione     Valente  16430 

394  Skinner     Legris  2100 

395  Bennett     Foss  1535 

(332)  B  NINETY-SECOND  AVE  120  N 
Almond.  Oakland.  One-story  4-room 
dwelling 


St.  Mary,  9220  Al 


1333)  S  GRACE  *86  B  Prultvale  Ave.. 
Oakland.     One-story  6-room  dwlg. 

Owner P.  E.  Baird.  1613  Telegraph 

Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .W.    A.    Walker.    1613    Tcla- 
raph    Ave..   Oakland. 

COST.   $2000 

(334)  NO.  356  MYRTLE,  Oakland.  One 
story    3-room    dwelling. 

Owner J.    Deren/o.    Premises. 

Architect  . .  .None. 

Day's   work.  COST.   $1000 

(325)  S  DANTE  AVE  100  W  100th 
Ave.,  Oakland.  Two-story  9-room 
dwelling. 

Owner G.    Parente,    B-14th    &    47ttl 

Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .J.     P.  Knjawa,     1933     69th 
Ave.,  Oakland. 

COST,   $2300 

(336)  N  FIFTY-FIRST  185  W  Manila, 
Oakland.     One-story  store  room. 

Owner C.   Pregno.    364   51st,  Okd. 

Architect  .  .  .None. 

Day's  work.  COST.  $500 

(3371  NO.  1121  WASHINGTON.  Oak. 
land.      Marquee. 

Owner Blake  Estate   Co. 

Architect  .  .  .None. 
Contractor.  .Louis   Kahrs. 

COST,    $400 


34 

(33),)      NK     FIFTV-FIKTH     &     UUVEn, 
Oakland.      One-story    5-room    dwlg. 

Owner Miss   J.    Quigley. 

Architect  . .  .None. 

Contractor.  .J.     F.   Darrak.      1632     ISth 
Ave,    Oakland. 

COST.   $1800 


(S39)  E  NINETY-SECOND  AVE  90  N 
Almond.  Oakland.  One-story  4-room 
dwelling. 

Owner Joe  St.  Mary.  9220  Almond, 

Oakland. 

Architect  .  .  .None. 

Day's   work.  COST.    |H50 


ISJO)      S    CHERRY    200    W    9Gth    Ave.. 
Oakland.     One-story  6-room  dwelling. 

Owner N.    J.    Batteata.     1725     96th 

Ave.,  Oakland. 
Architect  ...None. 

Contractor.  .Jno.    R.    Faulkes,    9S28    E- 
Utli.    Oakland. 

COST.    12750 

(S4I)   NO.    6003    OCEAN    VIEW    DRIVE. 
Oakland.     Garage. 

Owner L.   Vander   Naillen.   Prem. 

Architect  .  .  .None. 

Contractor.  .E.        Campomenosi.        5174 
Miles  Ave..  Oakland. 

COST.  J400 


(342)      NO.    86    MONTE      VISTA      AVE.. 

Oakland.     Garage. 
Owner Mrs.  C.  F  Baker.  Premises. 


Berkele 


2610    Grove. 

COST.  $5r,n 


345)      NO.  3S71   DOVER.  Oakland.     Ad- 
dition. 

..Mrs.    K.    E.    Biildle.    Prem. 
..None 
k.  <X>ST,    1500 


Ow 


(346)      NO.    820   CALMAR     AVE.,      Oak- 
land.     Garage. 

Owner Jno.   Van   Sicklen.    Prem. 

Arohltect  . .  .None. 

Contractor.  .H.    M.    Swalley.    745   Grand 
Oaklan(5. 

COST.   $400 


(347)      S   TAFT    AVE    160    E    Broadway. 
Oakland.     One-story  6-/oom  dwlg. 

Owner Ed.   Larmer.    470    Boulevard 

Way.    Oakland. 
Architect  . .  .None. 
Day's   work.  COST.    $2500 


(348)      NO.    2.275    E-FIF^EENTH.    Oak- 
land.    Alterations. 

Owner E.    McKeeves,    Premises. 

Architect  .  .  .None. 

Contractor.  .C.  M.  Dean.  2206  23rd  Ave.. 
Oakland. 

COST.   $500 


(349)      N    SAN    JUAN    30    W    Rosedele. 
Oakland.      One-story    5-room    dwelling. 

Owner J.  G.  Brown.   1907  57th.  Okd 

Architect  .  .  .None. 

Contractor.  .E.   C.  Sydes.   1807   Rosedale 
Ave..  Oakland. 

CX>ST.   $1600 


BUILDING    AND    INDUSTRIAL    NEWS. 

Flame    up     $320        Cont 


Wciln 


Fehi 


Rough  plastered 
Completed  and 
When    receipts 


320 


cepted 320 

■    all      bills   are 

shown     330 

TOTAL  COST.  $1290 
Bond,  $700.  Surety.  Elizabeth  Loughery 
Limit.  75  days.  Forfeit,  none.  Plans 
and   specifications   filed. 


(356)  NB  ELEVENTH  &  FRANKLIN 
E  lOOxN  37-6.  Oakland.  Lathing  and 
plastering  for  six-story  steel  frame 
hotel. 

Owner E.   An^Jerson.  San  Leandro. 

Architect  ...Wm.  Wilde.  Alljany  BIk.. 
Oakland, 

Contractor.  .W.  E.  MoTye.  Oakland. 

Filed  Feb.  17,  '14.     Dated  Feb.  16.  '14. 

1st  day  of  each  month 75% 

Usual    35    days 25% 

TOTAL  (X)ST.   $5600 

Bond.   $2850.     Surety.  Chicago   Bonding 

&  Surety  Co.     Limit.  22  days.     Forfeit. 

$20.      Plans    and    specifications,    none. 

(357)  NO.  1635  NINETY-SECOND  AVE 
Oakland.     Tank  frame. 

Owner J.    O.    Meads.   Premises. 

Architect. .  .None. 

Contractor.  .L.  W.  Murdock,  1310  Web- 
ster.  Oakland. 

COST,  $500 

(359)  NO.  341  LAGUNA  AVE.  Oakland 
Garage. 

Owner Dr.   Alice   Bush,   Premises. 

Architect  ...None. 

Contractor.  .Reardon-Crlst  Constr.  Co.. 
Oakland  Bank  of  Svgs. 
Bldg..    Oakland. 

COST,    $400 


(360)  NO.     4828    WEBSTER,     Oakland. 
Addition. 

Owner W.  E.  Ralston,  4808     Web- 
ster,  Oakland. 

Architect  . .  .None. 

Contractor.. H.    C.    Knight,      622      25th, 
Oakland. 

COST,   $400 

(361)  —    BARTLETT       AVE       600       S 
Knight,    Oakland.      Tank    frame. 

Owner H.   Kosemi. 

Architect  . .  .iNone. 

Contractor.  .R.        P.        Waddcll.        1014 
Franklin.    Oakland. 

COST.    $400 


Owner E.    Ada 


ckett.     480     36th. 
COST.     $2500 
■d   and   4th.  Oak- 


(354)  JJW  THIRTY-SECX>ND  AND 
Grove.  Oakland.  All  work  for  two- 
story  dwelling. 

Owner J.   F.  Sill.   3202  Grove.   Okd. 

Architect  . .  .None. 

Contractor.  .J.  F.  Loughery.  705  31st. 
Oakland. 

Filed  Feb.  17.  '14.     Dated  Feb.  16.  '14. 


(3631      W  CLAY,   be 

land.       Two-story    brick    warehouse. 

Owner 'Hanson    &    McDermed.    49S 

Clay.    Oakland. 
Architect  . .  .None. 

Contractor.  .Jno.  Anderson.  1424  Broad- 
way, Oakland. 

COST.    $5000 

(364)  PT  33.27  PROM  W  BROAD- 
way  and  E  Telegraph  Ave  N  108. S3 
NW  36.86  S  104  SE  8.70.  Okd.  Glass 
work  and  setting  for  12-story  and 
basement   Class    "A"    office    building. 

Owner Federal    Realty    Co. 

Architect  ..  .B.  G.  McDougall.  Sheldon 
Bldg..     San     Francisco. 


.W. 


Fuller    &    Co.,    10th 
and  Alice,  Oakland. 
Filed  Feb.   IS.  '14.      Dated  Feb    11.  '14 

Once   an    month 75% 

Usual     35     days 25% 

TOTAL  COST,  $4850 
Bonds,  $2425  and  $2425.  Surety,  Mas- 
sachusetts Bonding  &  Insurance  Co. 
Limit,  100  days.  Forfeit.  $125.  Plans 
and    specifications    filed. 

(365)      W    SAJ^TA    RAY    AVE    150    S 
Rosal    Ave..    Oakland.      Two-story    7- 
room  dwelling. 

Owner Pedt   Bros.,   528   25th,   Okd. 

Architect  .  .  .None. 

Day's  work  .  COST.  $3600 


(366)      NO.    1532   BROADWAY.   Oakland. 
Alterations. 

Owner R.  J.  Silva. 

Architect  . .  .None  . 

Day's    work.  COST.    $450 


(367)      W   SAN  PABLO  AVE   50   N 
Oakland.      Two-story    7-room    d' 


7  th. 


.Architect  . . 
Day'swork 


COST.    $430(1 


(371)  NW  FOURTEENTH  AND  HAR- 
rison.  Oakland.  Seven-story  90-reom 
brick    hotel   and   stores. 

Owner Roger  Colt,   1522   Broadway 

Oakland. 

Architect  ..  .Thomas      &    Oliver,      Pan- 
tages    Bldg.,    Oakland. 

Contractor.  .F.     A.     Muller.     805    Syndi- 
cate  Bldg..   Oakland. 

COST.    $80,000 

(372)  NOS.  1026-28  LINDEN,  Oak- 
land.    Alterations. 

Owner Mrs.    A.      Qustafson.      2654 

Harrison,   Oakland. 

Architect  .  .  .None. 

Contractor.  .Alfred        Gustafson,        2654 
Harrison.    Oakland. 

COST.    $1200 


(374)      NW  COLLEGE  AVE  &  FOREST, 
Oakland.      Two-story    IS-room   apart- 


nts 


stor 


Owner Prank  Ghlglione,  5629  Col- 
lege  Ave.,    Oakland. 

Architect  ...None. 

Contractor.  .M,  E.  Valente,  5882  Vallejo 
Oakland. 

COST.   $15,430 


(376)      COR.    F1R.ST   AND    ALICE.   Oak- 
land. Two-story  office  and  warehouse 

Owner Atchison,   Topeka    &   Santa 

Fe   Railway,   Los  Angeles. 


.None. 

.O.  A.  Fell. 


(377)      NO. 
Oakland. 

Owner 

Architect  .  , 
Contractor. 


5,  Los  Angeles. 
C!OST,   $20,000 


(30   ALCATRAZ  AVE   (rear) 
One-story    3-room    dwlg. 
W.    L.    Kightlinger,    Prem. 

■  None. 

.3.      W.    Crowe.      511      56th, 

Oakland. 

COST,   $1000 


(378)      E    CROSBY   AVE    280   S    Harper, 
Oakland.      One-story    5-room    dwlg. 

Owner Chas.  Stahl.      2024     Crosby 

Ave..   Oakland. 
Architect  . .  .None. 
Day's    work,  COST.    $1700 


(379)     N    MELROSE    AVE     f 
Ave..   Oakland.       One  and 


E    43 


Wedru'silay.   Feliruury    Jo.  l:in. 

story    6-iooin    dwelling. 
Owner A.     W.    Keeler,     4516    Mel- 
rose   Ave.,    Oaklatul. 
Architect  . .  .None. 

Contractor.  .W.      C.    Brown,      16J4      64tli 
Ave.,   Oakland. 

COST.   J2000 

(380)  W  WINSOR  300  N  Lake  Siiore, 
Oakland.      One-story    6-room    dwlg. 

Owner East  Bay  Honie  Bldrs.  Inc., 

1754     Broadway,     0;ikland. 
Architect  .  .  .None. 
Day's  work.  CO.ST.  $S(500 

(3S1)  W  ASIiMONT  AVE  being  ptri 
Lot  206  Map  Crocker  Highland.^.  Oak- 
land. Excavations,  foundations,  tile, 
porches,  .brick  work,  carpenter  and 
mill  work,  lathing,  plastering,  ex- 
terior metal  lath  and  plaster,  lum- 
ber, stairs,  glass  and  glazing,  elec- 
tric wiring,  bells,  mantels,  plumbing, 
gaa  piping,  sewering,  tinning,  gal- 
vanized iron  and  brick  steps  for  two- 
story  and  attic  and  basement  dwell- 

Owner Anne  J.   Larkey.   Oakland. 

Architect  ...Milwain         Bros.,         Delger 

Bldg.,    Oakland. 
Contractor.  .J.   F.    Dingwell.   2021    West. 

Oakland. 
Filed  Feb.   19.  'U.     Dated  Feb.   16.  '14. 

Concrete    foundations    in $2500.00 

Frame  up  and  partitions  set.   3000.00 
Sheathed    and    window      frames 

set     3000.00 

Rough    plastered    4351.50 

Completed    and    accepted 6425.75 

Usual    35    days 6425.75 

TOTAL  COST.  $25,703.00 
Bond.  $12,852.  Surety,  Aetna  Accident 
&  Liability  Co.  Limit.  200  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

(388)  NW  FOURTEENTH  AND  HAR- 
rison  40x106,  Oakland.  Excavation 
for  seven-story  steel  and  brick  hotel. 

Owner Roger  Colt,  1522  Broadway 

Oakland. 
Architect  ...Thomas  &  Oliver,  Pantages 

Bldg..    Oakland. 
Contractor.  .F.  A,   Muller.   805   Syndicate 

Bldg..  Oakland. 

Sub-Contractor.  .J.    M.    Younger   and    F. 

M.      Malstretti.      15(16      S9th 

Ave..   Oakland. 

Filed  Feb.  20,  '14.     Dated  Feb.   19.  '14. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST.  $1363.70 
Bond.  none.  Limit,  20  days.  Forfeit, 
none.      Plans   and   speciflcattons.    none. 

(3S9)      N    VICKSBURG   75    B    50th    Ave.. 

Oakland.      One-story    5-room    dwlg. 
Owner J.      W.    Bloodsworth.      5005 

Congress  Ave..  Oakland. 
Architect  . .  .None. 
Contractor.  .G.  Chodrick.   2200  4Sth  Ave. 

Oakland.  COST.    $1200 

(390)  E  HIGH  265  N  Virginia.  Oak- 
land.      One-story     6-room    dwelling. 

Owner Robert   Trimlett,    1S34    66th 

Ave.,  Oakland. 
Architect  .  .  .None. 
Day's    work.  COST.    $2200 

(391)  NO.  5673  SAN  PABLO  AVE.. 
Oakland.     Addition. 

Owner R.       S.    Wixson.    5679      San 

Pablo  Ave..   Oakland. 
Architect  . .  .None. 

Contractor.  .A.  Jackson.   1049   54th.  Okd 
COST.   $700 


fiUILDING    AND    INDUSI'RIAL    NEWS. 


.ILoewe    &    Faust,    1342    Re- 
gent,   Alameda. 
.John  Carson,   Bacon   Bldg., 
Oakland. 
;.  COST,    $25,000 


(393)  NW 
Oakland, 
frame  sto 

0*ner 


COLLEGE     AND    FOREST. 
All    work    for    two-story 
■es  and  apartments. 
Frank   Ghiglione.    5629   Col- 


lege  Ave.,  Oakland. 

Architect  . .  .None. 

Contractor.  .M.  B.  Valente.   6882  Vallejo 
Oakland. 

Filed  Feb.  21,  '14.     Dated  Feb.   15.  '14. 

2nd    Boors   joists   in $3030 

Root   on    and   windows    in 3100 

Plastered     3100 

Completed     3100 

Usual    35    days 3100 


36U  United    Builders    Owner  15011 

370  Same     Same  1600 

373  Burkhalter     Nelson  8000 

375  Roe     Roe  3500 

387  Ala  Co  Home   Peake_  2250 

(343)  N   CARLTON   360    B    Mabel,    Ber- 
keley.     One-story    5-room    dwelling. 

Owner C.    H.      Kinney,    5788     Vln- 

cente,   Oakland. 
Architect  .  .  .None. 
Day's  work.  COST.   $1500 

(344)  N  RUSSELL  48  E  Piedmont  Ave. 
Berkeley.      Two-story    s-room    dwlg. 

Owner Alice       A.      Eveleth.      2830 

Htllegass  Ave.,   Berkeley. 

.\rchitect  ..  .Olin  S.  Grove,  2911  Tele- 
graph  Ave.,   Berkeley. 

Day's  work.  COST.   $3800 


(350)    SW    FAIRVIBW    AND   ADELINE. 
Berkeley.      Alterations. 

Owner Hodge    Estate.    South    Bkly. 

3100       Architect  ..  .None. 

TOTAL  COST.    $15,430       Contractor.  .E.    A.    Thompson.    660    noth. 


Bond,    Cash 

Forfeit,   noni 

filed. 

NOTE: — First  report  Feb.   21st,  No.   374 


Limit,    120 
Plans  and  specificatii 


(394)  E  LAWTON  AVE.,  bet  Hudson 
and  Clifton.  Oakland.  All  work  for 
one-story  dwelling. 

Owner R.     M.  Skinner.     570     ISth, 

Oakland. 

Architect  . .  .None. 

Contractor.  .L.      H.    Legris,      612      44th, 
Oakland. 

Filed  Feb.  21.  '14.     Dated  Feb.  5.  '14. 

Frame    up    $525 

Brown    coated     525 

Completed      526 

Usual    35    days 625 

TOTAL  COST.   $2100 

Bond.    none.      Limit.    60    days.      Forfeit, 

$1.     Plans  and  specifications  filed. 


(395)  NE  E-FOURTEENTH  AND  SE 
Fourth  Ave  SE  35xNE  lOO.  Oakland. 
Add  to  two-story  flats. 

Owner Chas.    Bennett,    404    E-14th. 

Oakland. 
Architect  ..  .F.      D.    Voorhees.      Central 

Bank   Bldg..  Oakland. 
Contractor.. Cornelius  C.    Foss.    1242    1st 

Ave..    Oakland. 
Filed  Feb.   21,  '14.     Dated  Feb.  21,  '14. 

Plastered     $500 

Completed   and  accepted 500 

Usual    35    days 535 

TOTAL  COST.  $1533 
Bond.  $750.  Surety.  American  Surety 
Co.  Limit.  90  days.  Forfeit.  $5.  Plans 
and    specifications    filed. 


NOTICE      OP       NON-RESPONSIBILITV. 


Feb.  20.  1914— LOT  13  BLK  5  Map  4th 
Avenue  Heights,  Okd.  Alta  Pied- 
mont Land  Co  as  to  improvements 
on    leased    property 

Feb.  20,  1914— LOT  25  BLK  5  Map  4th 
Avenue  Heights,  Okd.  Alta  Pied- 
mont Land  Co  as  to  improvements 
on     leased     property 


Building  Contracts  A'warded 


Berkeley. 


Ho. 


343      Kii 


Contractor 


.Kii 


ney 


A  nit. 

1500 
3800 


344  Eveleth      Eveleth 

350  Hodge     Thompson  500 

351  O'Brien     Lundgren  42'5 

352  G  G   Gas    Kollmer  1276 

353  Reld     Hughson  1585 

355  Clark     Porter  1565 

358  Reld     Hughson  600 

368  Theta    XI     Barry  15000 


Oakland. 

COST,  $500 

i.    2226-8    BYRON,      Berkeley. 


Contractor.. Henry         Lundgren.         1110 
Parker,    Berkeley. 

COST.    $4  25 

(352)  .S  CARLETON  106  W  Seventh, 
Berkeley.      One-story    factory. 

Owner Golden    Gate    Gas    Traction 

Co..   2716   Grove.   Berkeley. 
Architect  . .  .None. 

Contractor.  .Jacob   Kollmer,    2753   Ple(3- 
niont   Ave.,    Berkeley. 

OOST,   $1276 

(3531  B  CALIFORNIA  95  N  Fairview 
40x50.  Berkeley.  All  work  except 
cement  sidewalk,  plumbing,  electric 
wiring  and  fixtures  (to  be  supplied  by 


r)    fo 


-stor 


dwlg. 


Owner 

Arch  it 


James    A.    Reld    by    Robert 
Reid,   Agent.    Berkeley. 
.None, 
(.ontractor.  .Hughson    &    Donnolly.    1605 

Stuart.    Berkeley. 
Filed  Feb.  17,  '14.     Dated  Feb.  9,  '14. 

Frame   up    $525 

Plastered     525 

Completed     and     accepted 535 

TOTAL  COST,  $1585 
Bond.  none.     Limit,   70  days  after  Feb. 
13.      Forfeit.    $1.      Plans    and    speclfloa- 
tions  filed. 

(355)  S  HEARST  AVE  96-3  E  Shat- 
tuck  Ave  E  SOxS  124-6.  Berkeley. 
Carpenter  work,  shingling,  plumbing, 
plastering,  'brick  work,  painting  and 
papering  for  alterations  to  two-story 
dwelling. 

Owner <Mrs.    Dora    E.    Clark.     152 

Spruce,   Berkeley. 
Architect  . .  .None. 
Contractor.  .Porter    Bros..      1914      Vine. 

Berkeley. 
Filed  Feb.  17,  '14.     Dated  Feb.  11.  '14. 

Ready    for    lath $390 

Plastered     390 

Completed   and  accepted 390 

Usual   35   days 395 

TOTAL  COST,  $1565 
Bond,  $800.  'Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  60 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(3' 


B   CALIFORNIA    95   N   Palrvle 
Berkeley.      One-story    4-room    dwli 


BUILDING    AND    INDUSTRIAL    Nl'^WS. 


Panels  of  Quality. 

Few  Panels  on  the  market  enjoy  si 
wide  reputation  as  do  the  Wyl 
Panels. 


No 


iipar 


th 


Veneered  Panels  that 
ARE  good— -order 
today  from 


Wybro   Panels   in   point   of   quality 
smooth   finish. 

Wybro    Panels    are    QU.4LITY    Pa 
through    and   through. 


Wliite  Bpotliers 


5th  and  Brannan  Streets 


San  Francisco 


I'wnei- It,     Reid,       li;fl!       Fairview, 

Berkeley. 
Arcliitect. .  .None. 
Contractor.. Hughson    &    Donnolly.    IGOS 

Stuart.   Berkeley. 

COST.   $500 


ternity  house. 

Owner W.        Alexander         (lessee) 

Thetfl   XI    Fraternity.    1729 
Euclid  Ave..  Berkeley. 
Archllect  .  .  .Drysdale        &        Thomson. 

Sharon  Bldg.,  S.  F. 
contractor.  .Barry   Bldg.   Co..   2.i27   Mar- 
ket.   Oakland. 

COST,     $ir..00i) 


(3691      E    BAKER    2S0    S    Prin 
kele.v.     One-story  o-room  dwelling 

Owner United        Home        Builde 

1?(!2    Broadway.    Oakland 


Ber 


Chile 


,Non 


Day'; 


vork. 


COST,  ji.'iOn 


(870)      E    BAKER    200    N    Prince,    Ber- 
keley.     One-story   5-room   dwelling. 

Owner United        Home        Builders, 

1762    Broadway,    Oakland. 
Architect  ..  .None. 
Day's  work.  COST.  $1300 


(373)  NE  DANA  AND  ■tt'OOLSEY  E 
40xN    102-S,    Berkeley.      Cement    and 

tion,  grading,  carpenter  work  and 
mill  work  tor  two-story  and  base- 
ment apartments. 

Owner C.       M.      Burkhalter.       Cor. 

Woolsey  and   Dana.  Bkly. 
Architect....!.      W.    Plachsk,      Acheson 

Bldg.,  Berkeley. 
Contractor.. H.    P.    Nelson.    2241    Grove, 

Berkeley, 
Piled  Feb,  20.  'H.     Dated  Feb.  13.  '14, 

Frame    up    $1600 

Plumbing    roughed    in    and    elec- 
tric   work    completed 1600 

Plastered      1600 

Completed   and   accepted 1600 

Usual    35    days 1600 

TOTAL  COST,  $8000 
Bond,  $4000.  Surety.  William  and 
Laura  B.  Nelson.  Limit.  90  days.  For- 
feit. $10  per  day.  Plans  and  specifica- 
tions filed. 

(375)  SW  THE  ALAMEDA  &  TACOMA 
Ave.,  Berkeley.  Two-story  7-room 
dwelling. 

Owner Nellie  Roe.  1755  San  Pedro 

Ave..   Berkeley. 
-Architect  .  .  .None. 

Contractor.  .A.   A.   Roe,    1755   ."^an    Pedro 
Ave,,    Berkeley. 

COST,   $3500 


(CsTi     w    ,Ti';i-|-Ki;.snx     i:,:\   \     ciian 
ning      Way    N    34xW    13u,      Berkele> 
All  work  for  one-story  dwelling. 

Owner Alameda        County        Hom 

Bldrs.,      Inc.,    1st      Nationa 
Bank   Bldg.,   Berkeley. 
Architect  ...None. 
Contractor.  .F.  R.  Peake  Co.,  2127   Uni 

verslty  ve„  Berkeley. 
Filed  Feb.  20.  '14.     Dated  Feb.   12.  'U. 

Frome    up    >,; 

Rough    plastered     V. 

Completed     i/ 

Usual    35    days ',; 

TOTAL  COST,  $225 
Bond.  none.  Limit.  60  days.  Fortell 
$1.      Plans   and   specifications    filed. 


Building  Contracts  Awarded 
Alameda. 


No. 

3S2 
383 
384 
385 

Owne 

Davie 
Rauba 
Notre 
Laugh 
Seh      . 

EIG 

eh  " .' .' 
Dame 
lin     . . 

Contrnctor 

Roberts 

Arada 

Smith 

Noble 

Amt. 

1400 
500 
500 

2600 

(3S2 

HTH 

MASTICK,      All 

meda. 

On 

e-story 

4-roo 

m    dwelling. 

Own 

"■" 

.A.    E 
OaklH 

Davies,    150 
nd. 

Lake, 

Arch 

tect.. 

None. 

Cont 

■actor 

.P.    L. 

Roberts. 

NO. 

COST 

$1400 

(383 

1505 

PACIFIC    AVE. 

Ala- 

meda.      Alterati 

ons. 

Own 

er 

.R.    Raubach,    Premis 

es. 

Arch 

itect  . 

.None 

Cont 

ractor 

.Thos. 
Alanit 

Arada,    86]    Oa 
dQ. 

k,    St., 

CHESTNU 

COST,   $501) 

(3S4 

r    AND      SAN 

,IOSE, 

Al 

imeda. 

Addi 

Ion. 

Own 

.Sister 

s  of  Notre  Dan- 

e. 

COST,    $500 

(385)      NO.    1143    BAT,    Alameda.      Two- 
story    6-room    dwelling. 

Owner J.      Laughlin,      Care      2220 

Central    Ave,.    Alameda, 
Architect  . .  .None. 
Contractor.. G.    H.    Noble.    2220    Central 


Ave 


Ala 


CO.ST,    $25110 


(386)      NO.    2222    CENTRAL    AVE.,    .Wn- 
meda.     Garage. 

Owner Carl   Seh,   Premises. 

Architect  . .  .None. 


E.  H.  Williams  Chalmer  Munday 

Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

6IS  Phelan  Building,        San  f^ranclsc 


Contractor.  .Geo.  H.  Noble,   2220  Central 
Ave.,  Alameda, 

COST,    $1000 
« 

COMPLETION  NOTICES. 

ALAMEDA    COXINTY. 

Feb.  14,  1014— NW  FORTT-FIFTH 
Ave  and  I'gnacio  Ave  NW  104xNE 
30,  Okd,  Gertrude  E  H  Romine  to 
W   H  Sims Feb.   7.    1914 

Feb.  14.  1914— LOT  1-5  BLK  "B"  Map 
Scenic  Blvd  Knoll,  Okd.  John  W 
Painter  to  F  L  Burnett. Feb    1',  1914 

Feb.  16,  1914— S  SUMMER  3£4  E 
Spruce  E  50xS  135,  Bkly.  Geo  K 
Holloway  Sr  to  whom  it  may  con- 
cern  Feb.    9,    1914 

Feb.  16,  1914— LOTS  29  AND  30  BLK 
"C"  Map  Rsbdvn  of  Kinsell  Tract, 
Eimhurst,  Brooklyn  Tp.  Mary  J 
Brand    to   Merrit   Allen.. Feb.    12,   1914 

Feb.  16,  1914 — LOT  15  except  S  10  ft 
Blk  2  Amended  Map  Thousand 
Oaks  Court,  Bkly.  Patrick-Nelson 
Bldg  Co  to  whom  it  may  concern 
Feb.    13,    1914 

Feb.  18  ..1914 — B  SEVENTY-EIGHTH 
Ave    200    S    Rusdale,    Okd.       Philip 

Canny  to  A  J  Bellefontaine 

Nov.    29,    1913 

Feb.  19.  1914— NW  THIRTEENTH 
and  Franklin  40-6x75,  Okd.  F  G 
Jones  vs  States  Savings  Bank,.  $98. 25 

Feb.  19,  1914— NW  BROADWAY  & 
N  26th  E  153.63  N  233.20  E  199.94 
8  52.13  th  187  to  pt  beg.  Oakland. 
Angiolio  Peri  to  First  Presby- 
terian   Church    of    Oakland $61 

Feb.  19,  1914 — LAND  BDED  ON  E 
and  N  by  San  Luis  Road;  W,  NW 
and  SW  by  Arlington  Road.  S  by 
Blk  2  Map  Arlington  Villa  Sites, 
Oakland  Tp,  Wm  Makin,  $2654; 
Pacific  Mfg  Co,  $5179.15  to  J  H 
Spring     

Feb,  19,  1914 — tLOT  27  Vernon  Park 
"V"  ibeing  No.  5925  Keith  Ave.. 
Okd,  Q  H  S  Harding  to  C  H  War- 
ren  Feb.    14.    1914 

Feb.  19,  1914 — W  FRANKLIN  50  N 
11th,  Okd.  iSamuel  Ginsberg^  and 
Albert  Elkus  to  Walter  Sue'el  & 
Son    Feb.   II.   1914 

Feb.  20,  1914— W  SPRUCE  472.38  N 
Eunice  N  40xW  134.69.  Berkeley. 
Georgia  Willson  McCluskey  to 
whom  it  may  concern. .  .Feb.  17.  1914 

Feb.    20.    1914— W    SPRUCE    432.28    N 
Eunice   N   40xW      134.69,      Berkeley... 
Georgia      Willson      McCluskey       to 
whom  it   may  concern.  ..  Feb.   17.   1914 

Feb.  20.  1914— S  FORTY-THIRD  100 
■E  San  Pablo  Ave  E  40x100,  Emery- 
ville. James  H  Young  to  whom  it 
may   concern Feb.    10,   1914 

Feb.    20,    1914 — W      SPRUCE'    653      N 


LIENS  FILED. 

ALAMBDA    COUNTY. 

•1,    191-1— LOT    2    BLK    -C" 
ap    Elmcrest.    Okd.      .M    D    1 
Fay  J  Corum  and  Martha 


i.60 


Kel).  9.  1914— NW  CENTRAL  AVE 
:in<3  Willow  W  75  N  143^4  W  2'5  N 
?.l  B  IM  E  17714.  Ala.  Ernest  L 
Thompson  vs  George  A  Young  and 
A    W    Cooper {69 

Feh.  13,  1914— LOT  2  BLK  "C"  Map 
Elmcrest.  Okd.  Hogan  Lumber  Co 
vs   F  J   and   Martha  Corum $400.22 

Feb.  13.  1914 — LOT  58  Map  Rsbdvn 
Pcralta  Park.  Bkly.  Hogan  Lum- 
ber Co  vs  E  B  and  Alberta  Fontaine 
and  C  M  Blabon J277.37 

Feb.  13,  19H — LOT  8  BLK  17  Map 
Melrose  Heights.  Okd.  Hodge-Col- 
lins Lumiber  Co  vs  William  A. 
Myrtle  and  Andrew  Le  Baron  and 
H  A  Pleitner  Jr.  Christine  S  Pleit- 
ner.  C  S  Morse  &  S  A  Lowell.  .  J113.85 

Feb.  13.  I9m— LOT  IIS  Map  Fremont 
Tct,  Okd.  Hodge-Collins  Lumber 
Co  vs  S  T  and  Kate  Holmes.  L  J 
Pessio.  G  Lavaggo  and  N  Stagnaro 
$145.49 

Feb.  14.  1914— LOT  58  Map  Rsbdvn 
Peralta  Park.  Bkly.  Pacific  Mfg  Co 
vs  C  M  Balbon I1S5.3C 

Feb.  14,  1914 — PACIFIC  AVE  AND  N 
Mountain  Ave  NE  35.90  NW  74.76 
SW  78.5  E  to  pt  beg,  Piedmont.  G 
A  Scott  vs  B  Mc  A  Dunn J78.45 

Feb.  14.  1914 — SW  40  LOT  14  BLK 
"C"  Map  Piedmont  Vista.  Piedmont. 
Hogan  Lumber  Co  vs  Lundberg  & 
Courtright  and  Dora  M  De  Bene- 
dettl     $462.88 

Feb.  14,  1914 — NE  TWENTY-FIFTH 
and  Telegraph  Ave  47  4x99,  Okd. 
C  Oarnevali  Marble  &  Mosaic  Co  vs 
Annie  M  Spelm-an  and  Ed  Som- 
marstrom     $393.70 

Feb  14,  1914— NE  TWENTY-FOURTH 
and  Webster  E  lOOxN  58.60,  Okd. 
C  Carnevall  Marble  &  Mosaic  Co  vs 
C  V  Norcross  and  Leo  Nicliols.... 
$58.30 

Feb.  16,  1914— LOT  20  AND  NE  PTN 
Lot  SI  Jlap  Key  Route  Heights, 
Okd.  C  H  Greaves  vs  Jean  and  L 
McDonald   and   O   C   Cooley $36.50 

Feb.  16.  1914— LOT  58  Map  Resbdvn 
Peralta  Park,  Bkly.  The  California 
Door  Co  vs  C  M  Blabon.  E  B  and 
Alberta    Fontaine    $174.60 

Feb.  16.  1914- NE  TELEGRAPH  AVE 
and  25th  N  47-4xE  99.  Okd.  Geo  H 
Tay  Co  vs  Annie  M  Spelman  and 
Wara   Bros    $192.48 

Feb.  16.  1914 — NE  TELEGRAPH  AVE 
and  25th  N  47-4xE  99.  Okd.  L  D 
Frazee.  $853:  Wara  Bros.  $1875.02 
vs  Annie  M  Spelman    

Feb.  17.  1914— NW  DWIGHT  WAY 
and  Waring  N  169x'W  162%.  Bkly. 
W  J  Biddle  vs  C  L  Cory $305 

Feb.  IS.  1914- LOT  58  Map  Resbdvn 
Peralta  Park.  Bkly.  Strable  Mtg 
Co  vs  E  B  and  Alberta  Fontaine. 
Viola  E  Studer  and  C  M  Blabon.. 
$27.9" 

Feb.  19.  1914— LOT  118  Map  Fremont 
Tit.  Okd.  Walter  F  Lloyd  vs 
Fank     P    Holmes $31.65 
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SAN    JOSE    &    SANTA    CLARA  •"■'"    H^  royal  AVE.,   San   .To«e.      Four 

CLARA  VALLEY.  ^  '"°'"  cottage. 

Owner Pasquel    Caputo,    Premises. 

Architect  . .  .None. 

CITY   HALl^-2   story   and  base,   rein-  Day's  work.                                      COST.  $,S3il 

forced    concrete.    $40,000.      San    Mateo.  

.San    Mateo    Co.,    Cal.      Architects,    Hav-  .SE    .MARKET    AND      SANTA       CLARA 

ens  &  Toepke.   46  Kearny  street.   S.   F.  Sts.,  San  Jose.     Remodeling  store. 

Owners.  City  of  San  -Mateo.     Bids  open-       Owner L.  Hart  &  Son  Co..   Prem. 

ed  for  this  work  show  Caldwell  &.  Wis-  Architect  ...None. 

nom    low    on    the    general    construction  Day's    work.                                 CO.'<T.    $20110 

at    $32,128;    Snook    &    Co.    low    on    tlie  

plumbing  and   heating  at   $4,057.   and  J.  NO.    308    S-.SIXTIl    ST.,    Han    Jose.      One 

F.  Killelea  low  on  the  painting  at  $1.-  and   one-halt-story   barn. 

090.    Contracts    will   probably    be  award-       Owner N.   O.   Bozctle,   Premises. 

ed  these  firms.     A  complete  list  of  the  Architect  ..  .None. 

bids    received   will    be    found    under    the  Day's   work.                                     CO«T.    $100 

heading   of    San    Jose        and    the    .Santa ^ 

Clara   Valley    In    this    issue.  COMPLETION    NOTICES. 

RESIDENCES— 1    and    2    story,    frame.  SAN     MATE.     COUNTV. 

Cost  not  stated.     San  Jose.  Santa  Clara  

Co.,    Cal.       Architects,    none.      The    fol-  RECORDED                                   ACCEI'TIOli 

lowing    Day    Labor    jobs    are    reported  Feb.       13.    1D14— LOT      20     ULK       18. 

as  about  to  be  started  in  San  Jose:     S.  Crocker  Estate  Tract.     W  F  Drcyer 

B. .  Druck,    East    Jerome    near      Second.  to  whom  It  may  concern. Feb.  9,  1914 

live-room   cottage.    $1,000:    Pasquel    Ca-  Feb.  13.  1914— LOT  75  xlOO  SE  PARK 

puto,  442  Royal  avenue,  four-room  cot-  Road   and   Bayswater   Ave,    Burlin- 

lage.  $850.  and  L.  Hart  and  Son.  south-  g.ime.      J   A  Lynden    to   W   B   Eaton 

east    corner    Market    and    Santa    Clara,  Feb.    9     1914 

alterations.    $2,000.  ^ 

_^ CESS.tTION    OP    LABOIC. 

San  Mateo  City  Hall  '**'*  mateoTountv. 

Rids    ArP    OnPnpd  ^''^"-    '"■   '^'^-I^OT   "   ^LK    l.  Crocker 

UlUS  i\lC    WpClICU.  Estate    Tract,    Daly      City.        Julia 

Donovan    with    James    S    O'Brien.. 

Culdwell    A    W'fNnom    Will    he    .\ warded  W'ork    ceased    for    30    days    dated.. 

Ilie    Uenrrnl    Connl ruction.      Flunili-  Feb.      14.     19U 

In;;  GocH  to  Snook  &  Co.  ♦ 

LIENS   FILED. 

Bids   opened   for    the    construction    of  

the  San  Mateo  City  Hall  show  Caldwell  SAN    MATKO    t'OUNTV. 

&  Wlsnom  low  on  the  general  construe-  

tion  at   $32,128.  Snook  &  Co.  low  on  the  RECORDED                                        AMOUNT 

plumbing  and    lieating   at    $4,057   and    J.  Feb.    17.    1914— .MYRTLE      &      PARK 

F.  Killelea  low  on  the  painting  at  $1090.  -^^'C.    Daly    City.      Samuel    Saari    vs 

Contracts   were   awarded   the   low   men.  ^I    ""'^    Lena      Berman       (formerly 

The   following   figures   were   submitted.  Lena    Greeniberg)     $386.35 

Plans      were    prepared      by      Architects  ♦ 

Havens  &  Toepke.  46  Kearny  Street. 

General    Conatractlon.  LIENS   RELEASED. 

.McLaren    &    Peterson $33,750  

Caldwell    &    Wlsnom 32,128  ^»>''     '"ATEO    COI'NTV. 

Caldwell    &   Son 35,330  

Ruegg     Bros 33,790  RECORDED                                        A.MOUNT 

Pringle-Dunn    &    Co 37]5O0  Feb.    17,    1914- LOT    "B"    BLK    1,   City 

J.    H.    Wilson 33,300  of     Burlingame:     No.     1419     Burlin- 

rlumbing    nnd    Ilentlng.  game  Ave.     Gladding.  .McBean  &  Co 

L.    A.   Stark $4,123  »»    E    Quagelli $370 

E.    C.     Cottier 4.175  ♦ 

Pete';''srjameVro !'«  MARIN,   CONTRA  COSTA  AND 

snook  I  CO    ..::::::::::  t'os?  sonoma  counties, 

Paintine-  „                           

Cook     Decorating    Co $1,920  RESIDENCE   -2      story      and      base. 

J.    F.    Killelea 1090  """"'''    *''•'""'■    HealdSburg.    Sonoma   Co., 

L'al.     Architects.  Falch   &  Knoll.   Hearst 

♦  Bldg,,    S,    F.      Owner's    name    withheld. 

BL'ILDING   CONTRACTS.  The  dwelling  will  contain  seven  rooms 

and  bath.   Interior  trim  will  be  largely 

SANTA    CLARA    COUNTY.  of  pine.     Some  oak  floors  will   be  used. 

Plans  provide  for   open   fire   places  and 

E    JEROME.    2nd    Lot    E    Delmas    .We..  furnace  heat.     Tile   will   be  used   in    the 

San  Jose.     Five-room   cottage.  hath    room    and   kitchen.      Mantels    will 

Owner S.   B.   Druck,  Premises.  be    of    brick      or      tile.      An      automatic 

Architect  ..  .None.  water   heater   will   be   installed.      Exte- 

Day's  work.                                   COST.  $1000  rior   of  the   house   will    be   covered    with 

cement    plaster    on    metal    lath.      Plans 

NOS.     168-170    S-FIRST    ST.,    San    Jose.  are    complete    and    in    the    hands    of    the 

Remoleding  front.  owner    who    will    do   the   work    by    Day 

Owner Henry   C.    Doerr.    Premises.  Labor. 

Architect  ...None.  Contracts   Awarded. 

Contractor.  .Z.    O.    Field.    167    S-14th    St..  P.ATH  HOUSE — 2   story  and   base,  rp- 

San  Jose.  inforced    concrete.      Cost      not      stated. 

COST,  $1393  .Sin   Rafael,   .Marin  Co.,  Cal.     Architect. 


■is 

Thomas  O'Connor.  San  Rafael.  Own- 
ers. City  ot  S-in  Rafael.  Contractor,  J. 
A.  Kappenmenn.  Jr..  San  Rafael.  Con- 
tract  price.    $31,300. 

• 

BUILDING  CONTRACTS. 


BUILDING    AND    INDUSTRIAL    NEWS. 


CONTRA    COSTA    COUNTY. 


I>OT  13  BLK  4  MALTBY'S  .SECOND 
Add'n  to  Concord.  All  work  for  five 
room  cement  bungalow  Design  No. 
131. 

Owner Louis  J.  Arrighi.  Concord. 

Architect  ...W.  H.  Jud«on.  Alljany  BIk., 
Oakland. 

Contractor.  .Home  Buyers  Syndicate, 
1512   Broadway.   Oakland. 

Filed  Feb.  13,  '14.     Dated  Feb.  10,  '14. 

Rough    frame   comuleted $456 

Plumbing  done    456 

Cottage  completed    456 

Usual    35    days 457 

TOTAL  COST.   $1825 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 


COMPLETION  NOTICES. 


CONTR.l    COSTA    COUNTY. 


RECORDED  ACCE3PTED 

Feb.    9    .1914 — LOTS    27    AND    28    BLK 
49,     City       of     Richmond.  W       B 

Vickers  to  H  McCloy  Jr.. Feb.   7.   1914 


LIENS  RELEASED. 


M.*KI\   COUNTY. 


F.ECORDED  AMOUNT 

Feb.    4.    1914— FERN   HILL   TCT   LOT 

17,    Ross.       Charles    Weber    to    Ida 

and   M   W   Orrisch   to  P  G   Buckland 


.$117 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

WAGON  bridge;— Pile  and  timber 
construction.  Cost  not  stated.  Kings 
River.  Fresno  Co..  Cal.  Engineer. 
County  Surveyor.  Fresno.  Owners, 
Fresno  County.  Plans  have  been  com- 
pleted and  have  received  the  approval 
of  the  Fresno  County  Supervisors  for 
the  construction  of  a  wagon  bridge 
o\er  the  Kings  River  near  Reedley. 
The  bridge  will  replace  the  one  recent- 
ly wai-hed  out  by  the  heavy  rains.  Bids 
ia\e  1  een  advertised  for  and  will  be 
opened  on  .March  Gtli.  Plans  and  speci- 
lications  can  be  secured  from  the 
County   Clerk   at   Fresno. 

HOTEL  ALTERATION — 3  story  and 
base,  brick.  $19,000.  Fresno.  Fresno 
Co.  Cal,  .Architect.  E.  A.  .Mathewson, 
Forsylhe  Bldg..  Fresno.  Owner.  H. 
Graft  The  present  building  located  on 
K  and  Kern  streets  will  be  rearranged 
and  upper  lloors  partitioned  off  for 
modern  liolel  rooms  and  baths.  The 
first  floor  will  be  arranged  for  stores; 
Work  will  include  interior  partitions, 
plastering,  painting.  plumbing,  mill 
work,  electric  work  and  hot  water  sys- 
tem. Marble  base  and  patent  store 
fronts  will  be  used.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.      Plans    are   being    prepared. 

SCHOOL — 2  story  and  base,  brick 
and  steel.  $43.r,(ifi,  Sanger.  Fresno  Co.. 
Cal,  Architecls,  Swart/..  Hotchkin  & 
Swartz.   Rowell    Hldg,.  Fresno.     Owners. 


Sanger    Union    High 
The  building  has  bee 
tain    eight    class    roo: 
and  domestic  science 
ing    rooms.      Interior 


School      District. 
1  designed   to  con- 


finish 


pine  with  maple  floors  in  the 
rooms  and  assembly  hall.  Plan 
vide  for  a  central  lieating  syste 
oil  burning  plant.  There  will 
uum  cleaning  and  program  cloc 
terlor    of   the    building   will      be 


ith     pressed    br 


Pla 


plete  and  figures  are  now  being  taken. 
Bids  will  be  opened  on  March  13th.  A 
certified  check  of  $3,000  is  required, 
and  plans  and  specifications  can  be  ob- 
tained from  the  arcliitects  on  a  deposit 
of  $10.  An  official  proposal  appears  In 
another  column  of  this  issue. 

PARENTIAL  SCHOOL — 2  story  and 
base,  frame.  Cost  not  stated.  Bakers- 
field.  Kern  Co..  Cal.  Architect.  Thomas 
B.  Wiseman.  Producers'  National  Bank 
Bldg..  Bakersfleld.  Owners.  Kern 
County.      The    building    will    cover      an 


office. 


of  63  by   S 
nbly 


and 
dining 


ill 


and    cla 


the 


ntain 
1.  li- 
first 

floor.  Upper  floor  will  be  arranged 
for  dormitories  and  twelve  private 
bed  rooms.  Basement  will  contain 
training  shops,  heating  system  and 
storage  space.  Interior  finish  will  be 
of  pine  and  redwood.  There  will  be  a 
central  heating  system.  E.xterior  of 
the  building  will  be  covered  with  rus- 
tic and  sbiplep.  Plans  are  being  pre- 
pared. 

SCHOOL — 2  story  and  base,  brick. 
$40,000.  Corcoran,  Kings  Co.,  Cal.  Ar- 
chitect. J.  Carl  Thayer,  Fresno.  Own- 
ers. Corcoran  Union  High  School.  The 
building     will      cover     a     considerable 


ground  i 
be  one  o 
date    big 

standard 
hall,  prii 
and  departn 
and  domestic 
will  be  of  pi 
class  rooms. 


npletc 


vlU 


node 


nd   up-to- 


In    the    state 


pal's   office,    teache 


■ith 


The 


laple  floors 
ill   be  steali 


ith 


burning  plant.  Plans  also 
provide  for  vacuum  cleaning  and  pro- 
gram clocks.  A  clay  tile  roof  will  be 
us-ed.  Exterior  of  the  building  will  be 
faced  witli  cement  plaster.  Plans  are 
being  prepared, 

STOR.M  WATER  SEWER  SYSTEM— 
$125,000.  Fresno.  Fresno  Co..  Cal.  En- 
gineer. City  Engineer  B.  E.  Cronkite. 
Fresno.  Owners.  City  of  Fresno.  City 
Engineer  B.  E.  Cronkite  has  submitted 
complete  drawings   for  a   modern  storm 


wate 


the 


ity.      The 


engine 


estii 


placed    at    fri 


.Maja 

Departm 

od   Bldg.,  S 


Cal, 


City   Council   at   the 


000.000.      BakersHeld      to 

Engineers.       Engineering 

Southern   Pacific   Co..   Flo 

Owners.  Southern  Pacific 

tors.    Majave    and    Baker 

Construction  Co.     Contra 

000    per    mile    including      tunnels      and 

bridges.      Toial    miles    69. 

SEWER  AND  WATER  STSTE.M— 
Cost  not  stated.  Reedley.  Fresno  Co.. 
Cal.  Engineer's  name  not  given.  Own- 
ers. City  of  Reedley.  Contractors. 
Chambers  &  Heafey.  Oakland,  sewer 
work,  $27.7CS,4.i:  E.  W.  Redman.  Frep- 
no.    Item    .\o     2    of  water   system,    tll,- 


eld    Railway 
price.   $100.. 
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966;  Des  Mioines  Bridge  and  Iron 
Works,  item  No.  1  of  water  system.  $4.- 
950.  Item  No.  3  has  not  been  decided. 
THEATRE  AND  STORES— 3  story 
and  base,  brick  and  steel.  $80,000.  Mo- 
desto. Stanislaus  Co,,  Cal,  Architect. 
John  J.  Foley.  46  Kearny  street,  S.  F. 
Owner.  Mr.  Menslnger.  The  building 
will  be  erected  at  the  corner  of  lOtli 
and  Main  streets,  and  will  cover  an 
area  of  64  by  158  feet.  Interior  will 
be  arranged  for  a  main  auditorium  and 
one  balcony  the  two  seating  in  the 
neighborhood  of  1.500  people.  Interior 
will  be  handsomely  finished  in  pine, 
ornamental  plaster  and  special  decora- 
tion. Construction  will  be  of  the  semi- 
fireproof  type.  Stores  will  have  pat- 
ent fronts  and  plate  glass  windows. 
Exterior  ot  the  building  will  be  faced 
with  pressed  brick.  A  modern  system 
ot  heating  and  ventilating  will  be  in- 
stalled.     Plans   are    being   prepared. 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


BUNG.\LOWS  AND  RESIDENCES — 
Frame  construction.  Cost  not  stated. 
Sacramento.  Cal.  Architect,  none.  The 
following  Day  Labor  jobs  are  reported 
as  about  to  be  started'  in  Sacramento: 
Claude  Speckard.  3703  Palm  avenue,  I 
story  four  room  cottage,  $1,400:  A.  W. 
Casselman  and  Son.  3131  Olive  avenue. 
1  story  five  room  cottage.  $1,100;  P.  F. 
Reed,  2613  28th  street.  1  story  five  room 
cottage.  $2,750;  A.  L.  Johnson.  2915^4 
34th  street,  2  story  six  room  house, 
$2,800;  J.  Boehenek,  425  O  street,  1 
story  five  room  frame  cottage.  $1,500; 
O.  H.  Moore.  2903  35th  street,  1  story 
five  room  cottage,  $1,600,  and  D.  La- 
morne.  4219  Stanford  street.  1  story 
five  room  frame  cottage.  $1,400. 

COTTAGE— 1  story  and  base,  frame. 
$2,500.  Stockton,  San  Joaquin  Co.,  Cal. 
Architect.  Walter  King.  Elks'  Bldg., 
Stockton.  Owner.  E.  N.  Piers.  The 
dwelling  will  contain  six  rooms  and 
bath.  Interior  finish  will  be  of  pine 
and  redwood  with  oak  floors  in  the  liv- 
ing room  and  dining  room.  There  will 
be  a  large  open  fire  place  and  tile  or 
brick  mantel.  Tile  wainscot  will  be 
used   in   the  hath   room  and  kitchen.   An 


atic 


ater 


vill 


be  covered  with  rustic.  Plans  are  com- 
installed.  Exterior  of  the  house  will 
plete  and  figures  are  now  being  taken. 
APART.MENT  HOUSE  ALTERA- 
TIONS—2%  story  and  base,  frame. 
Cost  not  stated.  Stockton,  San  Joaquin 
Co..  Cal.  Architect,  Ralph  P.  Morrell. 
Odd  Fellows  Bldg.,  Stockton.  Owner. 
A.  B.  Munson  The  present  2%  story 
frame  residence  located  on  Pilgrim 
street    at    the    corner    ot    South    will    be 


partn 
all   I 


xtenslvely  altered 
B'O  and  three  roon 
'ill  be  equipped  w 
enicnces.  The  work  wil 
iterlor  partitions,  plast 
ig.  painting  and  electrr 
Uerlor    finish    and    consi 


anged     for 
nts.   which 


able 


alteratio 


ill 


exte 
Plan 


arc    complete    and    figures    are    now    be- 
ing taken. 

HIGH  SCHOOI^2  story  and  base, 
reinforced  concrete.  $150,000.  Eureka. 
Humboldt  Co..  Cal.  Architect.  W,  H, 
Weeks.  7'5  Post  street.  S.  F.  Owners, 
Eureka  High  School  District.  Bids 
opened  for  this  work  show  Robert 
Trost  low  at  $113,510:  T.  C,  Caldwell 
next  at  $114,500.  and  the  Clinton  Flre- 
prooflng  Co.   next   low   at    $111,750,    Rob- 


T\>dnesday,   February    25,  1914. 

ert   Trost    will    probably      be      awarded 
the    contract. 

HIGHWAY  CONSTRUCTION— Cost 
not  stated.  Mendocino  County,  Cal. 
Engineer,  County  Engineer.  Ultiah. 
Owners,  Mendocino  County.  Bids  will 
be  opened  on  Marcli  3rd  for  the  con- 
struction of  Section  No.  2  of  the  pro- 
posed Two  Rivers  and  Covelo  Road  in 
Mendocino  County.  The  approximate 
length  of  the  road  is  5.24  miles.  Plans 
and  complete  data  can  he  secured  from 
the   County   Surveyor. 

■ ♦ ■ 

BUILDIXG  COTRACTS. 

S.4CR.\l«Ei\TO    COUNTY. 

LOT    121,   CASA   L/DMA   TE'RRACE.    NO. 

3121    D    St.,    Sacramento.      One-story 

6-room  frame  dwelling. 

Owner D.     W      Carmichael,     SOI)     J 

St.,  Sacramento. 
Architect  . .  .None. 
Contractor.  .E.     A.     Pierce,     Park     Ave., 


Sac 


COST.  $3000 


LOT  136  CASA  LOMA  TERRACE  NO. 
3122  D  St.,  Sacramento.  One-story 
6-room    frame    dwelling. 

Owner D.     W.     Carmichael,     SOO     J 

St.,   Sacramento. 
Arcihtect  ...None. 

Contractor.  .E.    A.      Pierce,    Park      Ave., 
Sacramento. 

COST,   $3100 

LOT   99   CASA   LOMA  TERRACE,    D   St. 

Cor.  33rd,  St.,  Sacramento.     One-story 

five-room   dwelling. 

Owner D.     W.     Carmichael,     SOO     J 

St.,  Sacramento. 
Architect  . .  .None. 
Contractor.. E.    A.    Pierce.      Park      Ave.. 

COST,    $2900 

LOT  100  CASA  LOMA  TERRACE,  D  nr 
33rd  St.,  Sacramento.  One-story  live- 
room    dwelling. 

Owner D.     W.    Carmichael,     SOO    .1 

St..  Sacramento 
Architect  . .  .None. 

Contractor.  .E.     A.     Pierce,     Park     Ave. 
L  Sacramento. 

I  COST,    $2900 

S  V4  LOT  1.  J,  K.  29TH  AND  30TH  STS. 
No.  1015  29lh  St.,  Sacramento.  Two- 
story    10-room    frame    dwelling. 

Owner William    S.    Gloria.    531    T 

St.,  Sacramento. 
.\rcliitect  .  .  .None. 

Contractor..  A.    P.    Valine,     1718    X    St.. 
Sacramento. 

COST,    $2500 

N  40  FT.  LOTS  7  AND  S,  Avery  Tct., 
Cor.  Olive  Ave  and  32nd  St..  Sacra- 
mento.    One-story   frame  dwelling. 

Owner A.     W.     Casselman     &     Son. 

3131    Olive   Av.,   Sacramento 

.\rchitect  .  .  .None. 

Day's   work.  COST.    $1100 

E  %  LOT  6.  W,  X,  23RD  AND  24TH  STS 
No.  2316  X  St.,  Sacramento.  One- 
story  5-room  frame  dwelling. 

Owner P.    P.    Reed,    2613    28th    St.. 


nto. 


Architect  . .  .N^ne 
Day's    work. 


COST,    $2750 


LOT  ir,S  CITRTIS  OAKS.  2nd  Ave.  bet. 
Fair  Oaks  iiml  Curtis,  Sacramento. 
One-story    G-room    frame    dwelling. 


BUILDING    AND    INDUSTRIAL    NEWS. 

Owner A.   L.   Johnson,    2915%    34th 

St.,  Sacramento. 
Architect  .  .  .None. 
Day's  work.  COST,  $2800 

N    %    OF  S   14   LOT  8,  X,   Y,   26TH  AND 

27th  Sts.,  No.  2425  26th  St.,  Sacra- 
mento. One-story  live-room  frame 
dwelling. 

Owner J.    Bochenek,      425      O      St., 

Sacramento. 

Architect  . .  .None. 

Day's  work.  COST,  $1500 

LOTS  19  AND  20  HIOH  SCHOOL  TCT., 
T  St.  Court,  bet  32nd  and  34th  Sts., 
Sacramento.     Two-story  frame   dwlg. 

Owner Chas.    Mier,    13!5    16th    St.. 

Sacramento 
Architect  . .  .None. 

Contractor.  .Chatterton    Bros.,     3126     T 
St.,  Sacramento 

COST,    $35(10 
LOT  3  MARSHALL  COURT,  Sacramento 
One-story  frame  dwelling. 

Owner O.    H.    Moore.    2903    35tli    St.. 

Sacramento. 
Architect  .  .  .None. 
Day's   work.  COST,    $1600 

E  %  LOT  2,  J,  K,  30TH  AND  31ST  STS., 
No.  3008  J  St.,  Sacramento.  One- 
story  frame  dwelling. 

Owner G.     R.     Scott.     1318     G    St.. 

Sacramento 
Architect  . .  .None. 

Contractor.  .C.    Boothroyd,    1318    G    St., 
Sacramento. 

COST,    $2500 

S    '4    LOT  5,   .M,   N,   6TH  AND  7TH  STS., 
No.  1330  7th  Ave.,  Sacramento.     Alter 
two-story   brick   building. 
Owner M.  -Menke,   1330%   7th,  Sac- 
ramento. 
Architect  . .  .None. 

Contractor.. A.   W.   Morris,   409   21st  St.. 
Sacramento. 

COST,   $300 

LOT  17  BUENA  VISTA  TCT.,  Wabash 
Ave.,  bet  Stanford  and  Rose  Ave.,  Sac- 
ramento.     One-story    5-room   dwlg. 

Owner James  Higgins.  Sunset  Ave 

Sacramento. 
Architect  . .  .None. 

Contractor.. C.  'E.  Mendenhall,  3723  Ma- 
drone  Ave.,  Sacramento. 

COST,   $1200 

LOT  109  WEST  CURTIS  OAKS,  23rd, 
bet.  2nd  and  34rd  .\ves..  Sacramento. 
Two-story    8-room    frame    dwelling. 

Owner N.    Jane    Feagan,      Merriam 

Apartments,   Sacramento. 
Architect  .  .  -None. 
Contractor.  .W.    T.    Feagan. 

COST,  $4000 

LOT  5,  B.  C.  IITH  AND  I3TH.  No.  1129 
C  St.,  Sacramento.  Add  to  present 
office  and  warehouse. 

Owner Phoenix    Milling    Co.,     13th 

and    J    Sts.,    Sacramento. 
Architect  ..  .P.    J.    Herold,      332      Forum 

Bldg.,    Sacramento. 
Contractor.. H.    A.    Barnes.    Oak    Park, 
Sacramento 

COST,   $1000 

NOS.  318-320  J  ST.,  Sacramento.  Mason 
and  iron  work  and  laibor  for  remodel- 
ing two-story  brick  'building. 

Owner Geo.   W   L.ocke   &   Son,   SIS 

J   St..   Sacramento. 
Architect  ..  .Jas.    Seadler.    Forum    Bldg.. 
.Sacramento. 
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Contractor.. A.   D.   Stafford.    1408  T   St.. 

Sacramento. 
Filed  Feb.  11.  '14.     Dated  Feb.   10.  '14. 

COST,    $3100 

LOT  11  .Mier  &  Sowell  High  School  Tel. 
T  near  34th  St.,  Sacramento.  One- 
story   six-room  dwelling. 

Owner R.    E.    Stubbe.      3712      Palm 

Ave.,    Sacramento. 
Architect  .  .  ..Vone 
Contractor.  .U.   E.   Stubbe. 

CI-KST.    $2200 

S  "A  LOT  8,  R,  S,  STH  AND  9TH  STS., 
No.  801  S  St.,  Sacramento.  Two-story 
frame   dwelling  and   stores. 

Owner A.     Pagnl.     2428     IStli     St., 

Sacramento. 


COST.    $3200 

E  .-.(]  FT.  LOTS  3,  4,  K,  L,  9TH  AND 
loth  SB  10th  and  K  Sts..  Sacramento 
.\lter  five-story  brick  hotel. 

Owner Nettle      E.      Evans,      Hotel 

Land,   Sacramento. 
Architect  ..  .E.     C.     Hemmlngs,     1203     J 

St.,   Sacramento. 
Day's  work. (carpenter  wk)  COST,  $4000 

B  1/4  OF  W  %  LOT  2702  Oak  Terrace, 
7th  Ave  near  East  Ave.,  Sacramento. 
One-story   5-room    frame   dwelling. 

Owner W.    T.    Foster    and    W.    F. 

Tovelle,    35th    and    Cypress 
Ave.,  Sacramento. 
-Architect  .  .  .None. 

Contractor.. Hary     Buck,     3100     Walnut 
Ave.,    Sacramento. 

COST,    $1500 

W  %  OF  W  1/4  LOT  2702  Oak  Terrace. 
7th  Ave  near  East  Ave:.  Sacramento. 
One-story    5-room   frame   dwelling. 

Owner W.    T.    Foster    and    W.    F. 

Tovelle.    35th    and    Cypress 
Ave.,    Sacramento. 
Arcliitect  .  .  .None  . 
Contractor.. Hary     Buck,     3100     Walnut 


Sac 


COST,   $1500 


LOT  11  MAGNOLIA  OAK  PARK,  Mag- 
dalena  Ave.  near  Piedmont,  Sacra- 
mento. One-story  5-room  frame 
dwelling. 

Owner D.    Lamorne.    4219    Stanford 

Sacramento. 

Architect  . .  .None. 


ork. 


COST,   $1400 


LOT    3    BLK   ''F"    Highland    Park,    Sac- 
ramento.    One-story   frame   dwelling. 

Owner Fred    J.    H.    Kellen.    Rlgh- 

land   Park,    Sacramento. 
Architect  ...None. 

Contractor.. Chatterton    Bros..   2111   2Stii 
Sacramento. 

COST,  $2100 

E    GO    FEET   LOT    4,   J,    K,    3RD   &    4TH 
Sts.,  Sacramento.     Mill  work   on  bldg. 

Owner Sacramento  Planing  Mill   & 

Furniture    Co..    3rd    Cor.    V 
St.,  Sacramento. 
.Architect  .  .  .None. 
Contractor.  ..Merchants'        Improvement 


LOT  .-,12  ELMHURST,  California  Blvd.. 
t'nr,  Dolores  Ave.,  Sacramento.  One- 
stoiy  frame  private  garage. 
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Owner G.   C.   Hlcklnstiotham.   1233 

J  St.,  Sacramento. 
Arciiilect  .  .  .None. 
CoiitraLtor.  .D.    F.      Stalcy.    UliJ      1    St.. 
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COST,   $400  Builillng 


Own 


VV  V4  LOT  6  AND  E  1  FT.  LOT  7.  G,  H, 
13tli  and  Hth  Sts..  Sacramento.  Two 
story  frame  tenement. 

Owner Fred    E.    Wallner,    1315    H 

St.,.  Sacramento. 
Architect  . .  .None. 

Contractor.  .T.    A.    Holdener,     52214     M 
St..   Sacramento. 

COST,    $S900 


SIXTH  ST..  Sacr 
to  be  altered  and  stoi 
.R.   A.   Pickett,  Sacr 


2  front 
mento. 

nth 


N  %  OF  LOT  1,  r,  J.  2ND  AiND  3RD 
Sts..  Sacramento.  Reinforced  con- 
crete building. 

Owner John     Rassmussen,    Cerita 

A.      Slawson       and       Adele 
Slawson.  2701  G  St.,  Sacra- 
mento. 
Arciiitect  . .  .None. 
Contractor.  .Teichert    &   Amljrose. 
Filed  Feb.  16,  '14.     I>atcd  Feb.  16,  '14. 

COST.  $16,839 


Architect  .  .  .None. 
Contractor.. John      A.    Silva, 
St..    Sacramento. 
Filed  Feb.  18.  ■14.     Dated  Feb.  14.  '14. 

.       COST,    $332,511 

S  %  OF  W  1/4  LOT  8.  I.  J.  3RD  AND 
4th  Sts.,  Sacramento.  Remodel  three 
story  brick  lodging  house. 

owner Cornelia    E.    Fratt,    1511    P 

St..    Sacramento. 

Architect  ...A.      Vanina.    2U22      .\I      St.. 


Sacramento. 
.F.  H.  Shardi 


Forum   Bldg 

COST.  $2aijii 


LIENS  FILED. 


W  14  OF  S  %  LOT  5.  I.  J,  13TH  AND 
nth  Sts.,  No.  1321  J  St..  Sacramento. 
One-story  brick   public  garage. 

Owner Nora    C.     Daroux,     1912     M 

St.,   Sacramento. 

Architect  . .  .None. 

Contractor.  .R.  M.  Smith.   201r    ISth  St.. 

COST,  $3000 


SACn.\l»IE!<iTO    COIINTV. 

RECORDED  AMOUNT 

Feb.    13.    1914— E    60    FEET    OP    N    80 

feet   Lot    1.    J.    K,    3rd  -and    4th    Sts.. 

Sacramento.      Capitol    Paint    Co    vs 

Fanny    and    Emma    Rosenfeld $»0 


N  14  OF  S  14  LOTS  1  AND  2,  B,  C,  19TH 
and  20th  Sts.,  No.  3721  Magnolia  St., 
.Sacramento.  One-story  4-room  frame 
dwelling. 

Owner A.  H.  Sanders,   205   19th   St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .H.  J.  Jordan,   3720   Magno- 
lia Ave.,   Sacramento. 

COST,    $1400 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA, 

CoDtracts  Anardetl. 

RESIDENCE  —  2  story  and  base, 
brick  veneer.  $12,906.  Los  Angeles,  Cal. 
.A,rchitects,  Milwaukee  Building  Co., 
Wright  and  Callender  Bldg..  L  A. 
Owner,  Nellie  K.  Powers.  Contractors. 
Milwaukee  Building  Co..  Wright  and 
Callender  Bldg,.  L.  A.  Contract  price. 
$42,906. 


POKTLAND  AND  OREGON. 


Cypr 


LOT    13   G.    Nelson   Tract,   No.    4004 
;ss    Ave..    Sacramento.    One-story 
four-room  frame  residence. 

Owner B.     A.  Toney,      414   N     St., 

Sacramento. 
Archllecl  . .  .None. 
Contractor.  .A.    Miller.    3205    3rd    Ave., 


HOTEL  AND  STORES— 2  story  and 
ase.  reinforced  concrete.  $50,000.  Sea- 
ide.  Ore.  Architect.  F.  Manson  White, 
easide.  Owners.  Alex  Gilbert  anil 
on.      The    building    will    be    erected    on 


and 


70   l)y    174    feet. 


ill 
Thei 


ill    be    fou 


COST,   $900 

completed   wing   in   the  rear   9S   feet   In 

length    is    also    included    in    the    plans. 

N    H    LOT    4.    W.    X.    2STH    A.ND    29TH 

Second   lloor  will  contain   a  total   of  92 

Sts.,      No.    2831    W      St..      Sacramento. 

guest    rooms    and    a    number    of    offices. 

One-story    five-room    frame    dwelling. 

Plans    provide    for    steam    lieat    and    a 

Owner Mrs.    Annie    Bauer.    1220    G 

bot  water  system.     Interior  will   he   hn- 

St,,   Sacramento. 

isbed   in   pine    thi-oughout.     There    will 

Architect  ...None. 

be    a    cement    first    fioor.    patent    store 

Contractor.  .W.    R.      Saunders.    2810      I 

fronts    and    metal    window      sash      and 

St.,  Sacramento. 

frames.      Exterior  of  the   building   will 

COST,  $2450 

be    faced    with    cement    plaster.      Plans 

LOT  1.  D.  E.  29TH  AND  30TH  STS,,  No. 

415    29th    St.,   Sacramento.     One-story 

four-room  frame  dwelling. 

Owner Claude        Speckard.        3703 

Palm    Ave..    Sacramento. 
Architect  .  .  .None, 
Day's  work.  COST.  $1400 

LOT  4.  K.  L,  STH  AND  9TH  STS.,  No. 
824  K  St,.  .SHCramento,  Alter  show 
windows  and  placing  store  fixtures 
■in   store   in   brick    building. 

Owner Jim     Patterson.     Premises. 

Architect  ...P.    J    Herold,      332      Forum 

Bldg..   .ciacramento 
Contractor.  .Brunswick.    Balke.    Collen- 
der   Co.    765   Mission.   S.   F. 
COST,   $3900 


nplete    and    figur 
taken. 

SCHOOI^S  story  and  ba..<e.  br 
$110,000.  Eugene,  Ore.  Archlte 
Hunzicker  &  Preusse.  Eugene.  O 
ers.  City  of  Eugene.  The  building 
cover  an  area  of  250  by  125  feet,  an 
so  designed  that  additions  may 
made  without  destroying  the  archil 
ture.  There  will  be  fifteen  class  roo 
library,   music   room,  a   large  auditor 


seating 
equipped    ^ 
Domestic 
vided    for 


500 


ople 


th 


atsed 


There  will  be 
clocks  and  vaci 
of    the    building 


pressed  brick.  The  architects  have  just 
been  commissioned  to  prepare  plans. 
Working  drawings  will  be  complete 
within  three  weeks  or  a  month.  Fur- 
tlier  mention  will  be  made  of  the  work. 

Contracts   Awarded. 

GARAGE — 2  story  and  base,  brick 
and  concrete,  $20,000.  St.  Helens,  Ore. 
Architects.  Houghtaling  &  Dougan, 
Henry  Bldg,.  Portland.  Owners,  Co- 
lumbia Country  Auto  Club.  Contractor, 
W.  B.  Donahue.  S69  East  13th  street. 
North  Portland.  Contract  price.  $20,- 
OOO. 

CREAMERY— 2  story  and  base,  re- 
inforced concrete,  $22,000.  Portland. 
Ore.  Architects,  Emil  Schaacht  &  Son, 
Commonwealth  Bldg.,  Portland.  Own- 
ers. Townsend  Creamery  Co.  Contrac- 
tors, Boyajohn-Arnold  Co..  Panama 
Bldg..  Portland,  Contract  price.  $22,000. 
♦ 

SEATTLE  AND  WASHINGTON. 


VIADUCTS— Reinforced  concrete  and 
teel,  $350,000.  Vancouver.  B.  C.  En- 
ineer,  City  Engineer,  Vancouver, 
lers.  City  of  Vancouver.  Plans 
;  been  completed  and  are  now  out 
figures  for  the  construction  of  the 
■  east  viaducts  which  are  to  span 
Great  Northern  tracks  at  Hastings, 


Ow 


efer 


and       Ha 


str 


Bids  will  be  rece 
may  be  addressee 
Queen.     Separate 


for 


ved  on  March  4th  and 
to  City  Clerk  W.  Mc- 
bids  will  be  received 
ind  also  for  the  work 


Pla 


alio 


can    be    secured    from    the    offlce    of    the 
City   Engineer.   Vancouver. 

Contracts   Awarded. 

MAUSOLEUM  —  1  story,  reinforced 
concrete,  $100,000.  Walla  Walla.  Wash. 
Architect.  W.  Marbury  Somervllle, 
White  Bldg.,  Seattle.  Owners,  North- 
west Mausoleum  Co.  Contractors,  Cor- 
nell Bros.,  Savage-Scofield  Bldg..  Ta- 
coma.  Contract  price,  $100,000.  Note: 
Cornell  Bros,  will  construct  all  build- 
ings  to  be  erected  by  the  Northwest 
.Mausoleum  Company  in  Washington 
^ind  Oregon.  The  company  now  has 
under  consideration  mausoleums  in 
several  of  the  large  cities  and  towns 
in    the   two   states   mentioned. 

THEATRE  AND  STORES — 4  story 
and  base.  Class  A  construction.  $100.- 
000.  Spokane.  Wash.  Architect,  B.  W. 
Houghton.  Collins  Bldg..  Seattle.  Own- 
er. August  Paulsen.  Contractor.  Fred 
Phair.  Paulsen  Bldg,.  Spokane.  Con- 
tract   price.    $100,000. 


THE  ai'ANTITV  SHUVEVOn. 

The  February  number  of  The  Quan- 
tity Surveyor  is  now  being  distributed 
and  should  be  in  t!ie  hands  of  every 
Architect,    Contractor   and   Engineer. 

This  movement  for  better  estimating 
and  contract  methods  should  receive 
the  hearty  support  of  all  who  are 
called   upon   to   furnish   estimates. 

The  present  loose  an  unbusinesslike 
methods  are  relics  of  by-gone  days 
tliat  should  have  been  remedied  years 
ago.  It's  up  to  all  of  us  to  help  the 
movement  along. 

Get  a  copy  of  The  Quantity  Surveyor 
from  Mr.  G.  Alexander  Wright,  571 
CUifornia  street,  or  better  still,  enroll 
as  a  charter  member  of  the  organiza- 
tion and  send  a  dollar  for  a  year's  sub- 
scription   to    their    monthly    magazine. 


Tbi; 


rely 


oluntar 


nake 


BUILDING   AND    INDUSTRIAL   NEWS 


Walter  M.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688 San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.       San  Francisco 


JOHN  G.  ILS  &  CO. 

IManulaclurers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

839-84  1  MISSION  ST.                                                     San  Francisco 

Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  m«  by  phona  at  San  Francisco,      Franklin  2007 
Oakland,  Oakland  5941 


TELEPHONE    MERRITT    1900 

Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515  14th  Avenue 

East  Oakland,  Cal. 


Peerless  Ironing  Goard. 

Disappearsin  the  Wall 


PEERLESS  /PONMG  BOARD 

3//omNG  CABffiET  r,.,^-     ^ 


but  ve 


I  perfect  in  compactness  and   con- 
'  valuable  for  ap&rtments,  flats  and 
more  quichly  at  better  prices. 
Rrices  ST-SO  and  $8.00 
The  Peerless  Combination  Ire  ning  Bo&rd  and  Kitchenette  Table 
»ing  board  with    a   disappea 


The  Peerless  Ironing  Boi 
lidences.     Helps  to 


nail  kitchen. 


:pensive    and   ' 

Price  $10.00 


Invaluab'e    for 


Wnte  for  circular.        Agents  wanted. 

PEERLESS  IRONING  BO>\RD 

560  F>helan  Bldg.  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  ,'iO  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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Catarrh  can  Be  Relieved 

^W^HERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
1        errh  and  Cold  in  the  Head.    It  makes  you  miserable,  doesn't 
*        it?     You   really    don't  care    whether  things  go  right  or  not 

and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 

over  it  until  you  get  the  Clover  Leal  Catarrh  Remedy,  and  use  it. 

It  will  relieve    you.   and    you'll    wonder   why   you    had  not  used  it 

sooner.     We  are   so  positive  that  this  will  relieve  you    of  your  Cat- 

arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 

will  refund  your  money. 

Price  SO  Cents 

For  Sale  By  All   Druggists,   or    will  be  sent 

by     mail     postpaid     by     the    manufacturers, 

CLOVER-LFAF  PHARMACY,  Inc. 

CLOVERDALE                                                                                CALIFORNIA 

"It  Is  Almo^  Human" 


Phone  Kearny    740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  proje<3ion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  ihe  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  afier  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


Eiry  Isl,  1914. 


New  Prices  In  Effect 

Bo  sure   viiiir  tiles  contain    our  new   t'iitalcii,MU'.s 
anil  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farreil  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 


BUILDING   AND    INDtiSTRIAL  NEWS 

Index  to  Advertisers 


ALPHAUElTICALi    INDICx.  turnltur 


Bank  of  Italy,  Market  and  Mason.. 41 
Bacon  &  Co.,  B.  R-.  38-10  Natoma...30 
Boggs,  Fred  H.,  Insurance,  6S  Post.. 42 
Builders-    Exchange,    180    Je     " 


Contractors'     and     Dealers'     Associa- 
tion.   186   Stevenson   St 44 

Dwan   &  Co.,  J.   E.,  44'5  Turk 42 

Foote    Mixers    (E,    R.    Bacon),    3S-40 


General       Coi 


[tractors'      Aissoclatlon, 

it 4 

C,    1B16    14th    St.,   Oak- 


Golden, 
land 

Holt,   O.   C.   Conti-Qctor 48 

Imperial   Co.,   183  Stevenson   St 3 

lis  &  Co.,  John  G.,  839   Mission  St.... 41 
Johnson,    Joel,    General       Contractor, 


Prank    D.,    278   Natoma 37 

Munday&WlllIams,    615   Phelan   Bldg.36 
Neideck,  Frank.  Carpenter  and  Build- 
er,   2669 A    Howard    St 38 

NUes    Sand,    Gravel     and     Rock     Co., 

704     Market    St 1 

Otis   Elevator   Co.,   Beach  and   Stock- 
ton         2 

Palace  Hardware   Co.,   681   Market 1 

Plans    and    Speciflcatlons,    Telephones 

S.   F.   Franklin    2907;   Oakland   6941.41 
Pruden      System      of      Portable      Steel 

Buildings,   48   Golden   Gate  Ave 40 

■     ■         •■         -      "•      "■-*      .38 


Specialty       Contracto 
Association,    186    St 
Emon    Elevator 


Protect 

!on    St.. 

Nato 


St.    Inside 

White   &   Farnsworth,    Stationers,    426 

Montgomery     48 

White   Bros..    Bth   and   Brannan   Sts..S6 


CLASSIFIED     INDEX. 


sSOri«TION!«        AND 

antracturs'  and  Deale 


BXCHANGEIS. 


Builder"'     Ft 
San    Francis 

Specialty        C( 
Association. 


Mn 


Sar 


ATTORNEY" 

Williams. 
Francisco.  . 


BUILDERS'     HAIRDWARE. 

e  Hardware  Co., 


none    Oakland    3736.... 
CONCRETE     MIXERS. 


.Page — Back    co 
MACHINEHV. 


CONTRACTORS' 


5;.  R..  38-40  Natoma. 
320  California  St.,  i 
Page — Back 


CORNICE    AND    SHEET    METAL    WKS. 

Goldc 


Association 
.  .  .  .Page    44 
■s'    Association.    110 
Francisco.  .  .Page    45 


Bldg. 

BANKS. 

Bank  of  Italy.  Market  and  Mason  Sts., 
San   Francisco    Page  41 

BOILERS — KITCHEN. 

Gas   Appliance   Sales    Co.,    218    Pacific 
Bids Page    40 


CRUSHED    ROCK. 


Nile 


DOOR    CHECK    AND    SPRING 

Morrell,  F,  D.,  278  Natom; 
Risch 


Hunter,  R.  J.,  expert 
2156  Telegraph  Av 
hoffany,    antiqu 


ablnet    mal 

dealer  in  i 

and    all    kinds 


San  Fran- 

Page    37 

i»c.....ui.=.,    v;..,    862    37th    St.,    Oak- 
land, Cai Page  38 


DOORS,    SASH.    MOULDINGS. 

BulMora'  Supply   Depot,   38   8th,  S. 


ELEVATORS. 

ator    Company,    Beach 


FIRE  INSURANCE. 

Boggs,   Fred  H.,    6!    Post Page   42 

FLOORING. 

White    Broa.,    6th    and    Brannan.    San 

Francisco    Page    36 

GENERAL     CONTRACTORS. 

Johnson,  Joel,  110  Jessie  St Page  40 

Holt,   O.   C.    110    Jessie   St Page   48 

GRATES.    MANTELS     AND    TILES. 

;!ly   Co.. 

GRAV 

nd  Rock  Co..  704 


HARDWOOD    LUMBER. 

Parrott   &  Co.,   320  California  St.,  San 

Francisco    Page — Back    cover 

White 


HOISTING   MACHINERY. 

Parrott  &  Co..  320  California  St.,  San 
Francisco     Page— Back    cove 


BUILDING    SPECIALTIES. 

IVwan  Sc  Co..  J.  E..  445  Turk Page  42 

I.lll^-r  »  Thur.tnn    Rtaltn  Blflg      Paee  « 

CONTRACTORS   AND  BUILDERS. 

Ahrahamson. 
Altchison     & 

Ave.       Alnmona         

Holt.  O.   C.  110  Jessie  St Page  48 

Neideck.  Frank.   2669A  Howard. Page  38 

CABINET    MAKERS. 


KITCHEN    OUTFITS. 

lis   Co.,  John  a.,   839  Mission   St,   San 
Francisco    Page    * 

LUMBER. 

Taylor  t  Co..  2006  Grand,  Alameda.. 
MACHINERY. 

Parrott  &  Co.,  320  California  St     San 

Francisco    page— Back    cover 

METAL   LATH. 

Parrott  i   Co..  320   Callfornla^SU  San^ 

Francisco    .Page 

Lllley    &    Thurston 

San    Francisco 


„.  -Back 
Rlalto    Bldg., 
.Page 


PAINTERS    AND    DECORATORS. 


4;i 

PAINTERS,     PAPER     HANGERS,     K'K. 

Schater,  Fred  (House  and  Fresco 
Painter)  1488  Green.  Phone  Park 
1197.  Shop,  111  Franklin,  San 
Francisco     

PANELS. 

White  Bros.,  5th  and  Brannan.  San 
Francisco     Page    3'. 

PATENTS. 

Scientlllc     American,    361     Broadway. 

N    Y Page    3t 

PATENT    WINDOWS. 

SlMipIex  Window  Co.,  625  Market  St.. 
San    Francisco    Page    < 

PHOTOGRAPHER. 

Scott,  Walter  A.,  558  Market  St.,  San 
Francisco     Page    41 

PLANING     MILLS     AND     WOOD 
WORKERS. 

Builders'  Sup.ply  Depot,  38  8th.  San 
Francisco     Page    40 

Dalzel,  F.  E.,  2014  University  Ave.. 
Berkeley:  manufacturer  of  house 
and  office  fittings,  mouldings  and 
window  frames,  turning,  band 
sawing,    shaping,    etc 

PLASTER    BOARD. 

Lllley  4  Thurston  Co.,  Rlalto  Bldg., 
San   Francisco    Page   I 

PLUMBERS. 

Low  ft  Anderson,  Plumbing,  Tinning 
and  Gas  Fitting;  Jobbing  a  special 
ty;  814  Broadway;  Phone  Oakland 
3839     

REVERSIBLE    WINDOWS. 

Simplex  Window  Co.,  626  Market  St., 

San    Francisco    Page    4 

SAND. 

Nlles  Sand.  Gravel  and  Rock  Co.,  704 
Market  St.,  San  Francisco Page   1 

STATIONEIRS. 

White  &  Farnsworth,  42-5  Montgom- 
ery St Page  41 

STEEL    ROLLING    DOORS    AND 
SHUTTERS. 

Lllley  t  Thurston  Co..  Rlalto  Bldg., 
San  Francisco    Page   i 

STORE     FRONT     CONSTRUCTION. 

Kawneer  Mfg.  Co.,  420-422  Turk  St. 
Page    39 

WATER     HEATERS. 

Gas  Appliance  Sales  Co.,  218  Pacific 
Sldg.r Pagle    40 

Pittsburg  Water  Heater  Co..  237 
Powell     Page    42 

Wood  Mfg..  Co.,  John  218  Pacific 
Bldg.,  San  Francisco   Page  37 

VENEERED     PANELS. 

White  Bros.,  5th  and  Brannan.  San 
Francisco    Page    36 

WALL  FINISHING. 

Imperial  Co.,  183  Stevenson  St.. Page  t 

WATER   PROOFING. 

Dwan  &  Co.,  J.   E..   445  Turk... Page  tl 
Imperial  Co.,  183  Stevenson  St.. Page  S 
Parrott  &  Co..  320  California  St.,  San 
Francisco     Page — Back    cover 

WHEELBARROWS. 

Parrott  &  Co.,  320  California  St.,  San 
Francisco   Page — Back  cover 

WINDOWS — PATENT. 

Simplex  Window  Co.,  Crocker  Bldg.. 
San    Francisco Pmt*    t 

W^NDOW  SHADES. 

Cahlll     *     Co..     James,     «72     12tli     St., 
OakUnO.  Om\.   I'M*  «* 


ECl^DING   A^D   INDUSTulAL  NEWS 


Specialty  Contractors'  Protective  Assoctation. 

HFFICJAL  LIST  OF  MEMBEKS  UF  SAN  FRANCISCO  LOCAL  NO  2  OF 
Ts'^^TF^gljV^.V^S^'^'JgfgSS'AS'  ASSOMATION  OF  CALIFORNIA  OFFICE 
xhtIT,  w^Sk1^.=®?-,,  ??i'gP,¥ONE  SUTTER  995.  MEETS  FIRST  AND 
I^n^'i^A'^'^^^^   °'     '^^°"   MONTH     AT    1:30     P.    M.    AT     THE      BUILDERS" 


EXCHANGE 


President,   JOSEPH  AHLBACH 

MasterPlumbers"  Aas'n. 
Vice-President.  W.  F.  CLUTE 

Contracting  Plasterers'  Ass' 
Treasurer:     JAMES  R.   WILLIAMSON 

Master    Steam    Fitters'    Ass' 


OFPICBRS. 

Secretary. 


W.  S.  SCOTT 
Masons'    and    Builders'    As 
E.    H.    Williams   and    C.    Munday, 
Attorneys, 
616    Plielan    Building. 


tliat 


"Tills      Association      1 

embers  of  affiliated  associations 

Ifll   all   contracts  and   conform   to   all 

ecilications  that  are  signed  by   them.'' 


MBMBBRS. 


Ahlbach    &    Mayer 
Anderson    &    Bai- 
ley 

Balling.    E.    A. 
Baerne,     Louis 
lieck,    Jos. 
Belknap,    V.   J.  _ 
Bernard,    Geo, 


Kara,  F.  E 
Kayser,  Ch 
Klein,  A.  E 
Klimm,  Fii 
Kiernan   & 


Ber 


stei) 


Louis 


Uiaclcman,    M.    J.        Lauder,    H.    L 
Brennan,    J.    F.  Lawson.    Hi 

Breslin.     Chas,  Leiser    Bros 

Bornsteln      ic      Le      Lettich,    J. 

Levy,    M. 

Leu,    M. 

Looney,    J. 

Lubliner.  C. 


MacDonaid,    A.  W. 


Blanc 

Boscus   Bros. 

Bowen.     J.     L. 

& 

Brook,      J.      H 

& 

Son 

Bryan,      J,     M. 

& 

Son 

Bryan.    S.    D. 

Buick,   Wm. 

Burke,    PI.    Co. 

Burnham,     Pi. 

Co 

Butler,   D.   S. 

Cohen,    M, 

Coleman,    Alex 

Collins.    T.    M. 

Cook,    J.    A. 

Coughlan.    Jas. 

F. 

McEnhill. 

Leo 

McLeo 

1,    J 

J. 

.Meeha 

1,    P. 

Menso 

,    G 

W.  C 

Meyer, 

S. 

Mitche 

11,    M.    A. 

Moenn 

ng 

&    Co. 

Moller 

W. 

D. 

Mollis, 

He 

rbert L 

Mollis, 

A. 

Watson,    Chas. 
Week    &    Co. 
Westphal,   H.   N. 
Wetzel   &    Grass 
Whitley.   H.   T. 
Whitman      -      Ly- 


WilUamson,  H.  Co 
Wilson,  W,  F.  Co. 
Williams,   O.   F. 


DIASTEIR  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office    :s36    FaciSc 

Building 
W.    T.    Beck,    Sec. 


Anderson&Brc 
Axt,    H.    J. 
Ankers,    H. 
Anderson   Bro 
Beck.    W.   T. 
Bacigaiupl,     JE 
Black.    E.    H. 
Burns,    Josep 
Becher,    H. 


&    Bevl-      Brickley,   P.   J. 


Dallamore,  G.  C. 
Uaiziel,  Robt,  Jr. 
Davis,    A. 


Dl    Vecchlo,    S.    J 
Oeventhal,    E.    il 
Dockery,    Wm. 
Doherty,    J.    P. 
Dowlng,     W.    J. 


Ernst,  H,  &  Son 
Ertola,    B. 

Fisher    &    Wolfe 
Fitzpatrick,    J. 


Glbbs,    David 
Glbbs,    J.    t    Son 
Gilley-Schmici    Co. 
Glemser,    F. 
Gomersal,    F. 


Noonan.    John 
Orchiedt      &      Van 
Cromburggne 


Cohn,    M. 
Clarke   &   Dicks 
Cramer    Bros. 


Don 


V.   J. 


Raische, 
Rehn,  C 
Richard, 


&    Morrlce 
t    Pike 

.    Fred 


T.   J. 


Rya 

Sasso,   Frank 

Schalich,    J.    A. 

Schieve,    Theo. 

Schwarz,    Chas. 

Shepard     Bros. 

Singewald.    J. 

Skellv.    Thos. 

Slal 

Sno 


ery.    M. 
W.    S. 


Son 

Spencer        Plumb- 
ing Co. 

Stalder   &    Hinkel- 


Gos 


Wn 


Grady,    H. 
Grundy,    E. 
Hahn,    A.   J. 
Haub,    Geo. 
Hays,   E.  L. 
Heinz,    0. 
rtennessey.    A,     I 
Hlggins,    Chas. 
Hlldebrand,    C. 
Hobro,    W.    D. 
Hondet,    J. 
Hoffman    &    Scha 

<IC)' 

Hooper.    F.    U. 


Koe- 


Strohmie 

nig 
Sthur,   C.   G, 
Sutton   Co. 
Szanik.  S. 
Taylor    &    Prltch- 

ard 
Tlppett, 


J.  S. 


Trezl.s 
Turner  Co. 
Von    Tagen  &  Mol- 
ler 
Ward,   Hugh 


Daniels,    G.    V. 
Domeniconi.    S. 
Pahl,    F.    H. 
Eaton.    W.    R. 
Eckart.   H. 
Foley,    D. 
Fick    Bros. 
Guenzei,    O.   C. 
Graoer.   Harry   G. 
Grlffln.    r. 
Gewirtz,  Joseph 
Grimes,    John 
Gordon,    C.    E. 
Hol¥man,    Jno, 
Hansen,  f.  n. 
Jablonskl,   A. 
Kern,    Henry 
Kiesel.    Fred 
Kroder.    Gus. 
Koenle.   Otto 
Lorenzen,    Fred 
Lucas,    Ed,    J. 
Manning,    Jno. 
Maundrell,    H. 
Orsi.    G. 
Olney,    E. 


Scha 
Scha 
Scha 
Shepherd, 


Sovig.   C,   B, 
Sleverts,    C. 
Spark,    John 
Tozer    Co. 
Wagner,   Fred 
Weinmann.     Ch 
Wendt,  O.  W. 
Woodall,    B.   F. 


Weise 
Walk,    M. 
Weiss.  M.   B. 
Zelinski.    R. 


M.    J.    Mealey, 
President 
Allen,   C,   J. 
Arlett,    Arthur 
Anderson,  N. 
Alexander,    Robt. 
Butcher,    Thos,  W. 
Brady,   M.   V. 


Beck,  Adam 
Barker,  Geo. 
Byron,  D.  j. 
Brandon,  B.  J. 
Butler,  J.  J. 
Brlgham,  H.  B. 
Brennan,  J.  E. 
Car       -    ~ 


J.   W. 


Collins.    Jerome 
Campbell,    T,    J. 
Collins,    R.    J. 
Collin.   Jean 
Carnahan,  E.   E. 
Downey,   John 
Drake,   H.   E. 
Fenneli,    Jas,    S. 
Fennell,    Martin 
Ferris,   Chas, 
Parrell,   Geo. 
Qilberteon,    Louis 
Gilson,   J.    E. 
Gale,    M.    F, 
Gardiser,    F. 
Gladding.    McBeaj 

&   Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 
Hibblns,    Geo. 
Hogberg,    Emll 


Kolden 


odt. 


Larsen, 
Larsen,   H.   H. 
Larsen,   L.   C. 
Lawson,    A.    W. 
Llndgren.  C.   J. 
Ludwig.  John 
Mealy,    M.    J. 
McWhIrter,    W.    J. 
McCall,     Wm. 
McCall,    Elvin 
McCowan,     M.     B. 
Miner    J.    W. 
Mulcahey,   Thos.   F 
Mlllerlck,     Philip 
Murray,    W.    C. 


McShe 
Mowbr 
Nagel, 


ry,     M. 


W. 


M.    V. 


Nagel, 
O'Connor.   J.   J 
O'Rourke.    T. 
Phillips.    Josei 
Pringie,    J. 
Rlngrose,    R. 
Ralney,    W.    A. 
Rainey.    F..    S 
Reed,   Waller 
Stradllng.    W. 


UhUe,  J.  M. 
Walker,  P.  J. 
Wygant.    J.    H. 


COWTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  P.   Clute.   Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin   Lvden   Sec. 
Bradley  &  O'Reilly 
Bosch,  Herman 
Brennan,    Jas. 
Burt,    Chas. 
Carrlck.    M.    H. 
Conner,    I.    C. 
Carlson,    John 
Cashman,    M.    J. 
Connell.  J.   E. 
Campbell,    Chas. 
Chalmers,    H.   A. 
Connollv    &    Son 
Coppellottl,   L. 
Dalv.    J.    H. 
Domico,    Tony 
Duthle,    Chas. 
Felt.    R.    D. 
Frar.z 


Fay 


Sin 


FlonHherg    &    Mc- 


Greenback.  Joe 
Hines,    Howard 
Jacobsen.    N 
Judge     &     Steve 

Kerib,   Paul 
Knowles,    A. 
Leaf   &   Kaiser 
Lvden  &  BIckel 
Mannlx.    Thos,. 


Ale 


Men 
Mar 

Martinelll,    Wm. 
Mowat,    Donald 
MacGruer  &   Co- 
Morebouse.    C.    C 
Muriale,   Nlc. 
-McLeod.    J.    C. 
NaE?el   &  Nagel 
O'Kane.    C.    T. 
Orford.    .T.    A. 
Pacific     Plasterin 

Co 
Phllbin,    J.    J. 


Sullivan,   D.   F. 
Ste 


Schulti    O.    &    Son      Scott.    W.    S. 


.  J.   B. 
Smith    &    Johnson 
Smvthe    Bros. 
Terranova,  M   J. 
W.i5ner,   Jas.    A 
W  m.         Raymond, 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OP 
ELECTRICAL 

CONTRACTORS 

S.    P.    DUtnrt    Lo- 
cal   No.    1. 

Office       Metropolis 


Butte        Bng.        & 

Elec.    Co. 
Ctllfornia        Elec. 

Constr.  Co. 
Central   Elec.   Co. 
Davis    Blec.    Co. 
Decker  Elec.  Co. 
Gen  Elec.  Con.  Co. 
Hanbrldge.    W.    S. 
Eppstein    Elec.  Co. 
Levy    Elec.    Co, 
Klrsten,    W.    H. 
Marine    Elec.    Co. 
McFell    Elec.    Co. 
National  El 
Newberry  -  Bend 


Co. 


Pac.  Plre  Extr.Co 
Kohlwey.  W.  D. 
Standard  Elec. 

Constr.     Co. 
Turner   Co. 
Elec.     Motor     and 

Machi 
Wedel    &    Co. 


Co. 


MASTER  HOOP- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son   Street. 
Harry    Larkin. 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing   Co. 

Cantley.    James 

Cassaretto.   John 

Enterprise  Roof- 
ing  Co. 

Flaherty  Roofing 
&  Paving  Co. 

Flbrestone  and 
Roofing    Co. 

Gross,    Felix 

Johns    -    Manville 


Lawson        Roofing 


Malott     &     Peter- 


Roofing    Co. 
Samuels,    H.    D.  Co 
Western       Asbes- 
tos   Magnesia  Co 


J.    B.    Dennis 


proofing    Co 
Campo.   C. 
Lynch,   R. 
Lynch,    J. 
Munson,    C.    tc    Co. 
McAbee,   E.  T. 
McLelland,    R, 
Hayden,  Fred 
Potter,   A.    V. 
Peerless  Flre- 

prooflng  Co. 
Raymond,    Wm. 
Roebling  Con.   Co. 
Shell    t    Dennis 


helm 


eter,   M. 
Sheehan,    Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster  Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing  Co. 

Collins,    T.    M, 

Central    Elec.    Co. 

Dalziel.    Robt.,    Jr. 

Gen.   Eng.   Co. 

Gllley-Schmld  Co. 
Inc. 

Levy.    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons    Eng.  Co 

Sutton    Co..    J.    G. 

Turner    Co.,     The 

Walsh,    F.    P. 

Williamson     Co.,  H 

Wlttman.  Lyman 
&    Co. 

Williams.  E.  D. 
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Offical  Roster  of  Stock^^iDlders  &  Members 


General  Contractors'  Association. 


Phone  Sutter  3580 


H.   W.  Beach 

A.   H.   Bergstrom 

John  Blllcr 

C.  A.  Uay 
Floor    Manager 
Geo.    A.    Maas 

Ueueral       Cootrae- 


Ueck.   John   E. 
Beetham,    A.    H. 
Bergren      &      S( 

Louis  G. 
Biller,   John 
Bletch.    E.   C. 
Bluxome   &   Co. 


Boyd  &   Kerr 
Brandt    &  ^teve 


110  JESSIE  ST. 

W,    Gomp<;rlz  Treasure!',   Chas.  A.   Day 

H,    Berg.slruni      .'je.retary.   Wm.    E.    Haeue 
Hoard    of    Ulrectora,    1012-13. 

Ed.   Uiiiliy  Prank  Lanslnir 

2       F.   H.   Masow 

Chas.  Wright 


W. 


&   Se 
Calne.  Th 
Caldwell   &  Co. 
Carlson.   Elmer 
Casty,    Johl. 
Cavanagh   &  Ve 


olibx 


J.   W. 


Day's  Sons.  T,   H 


Finlavson.    M.    M. 
Flaherty  &  Ogle 
Fletcher.   James  P 
Ginley.  Ed. 
Glaze.    Robert 
Gleeson.   James 
Greenwood,     Chas 


Heaiing.   George 
H  e  a  1  y  -jyibbitts 

Constr.  ^o. 
Heaphy,  J.  J. 


Henning.    W.   H. 
Hill.   J.   A. 
Holt.   O.   C. 
Johanson.    J.    Er 
.lohnson.    Joel 
lones.   Fred  C. 
Klenck,    F.    J. 
Klyce,    Hiirvey    , 
Koenlg.  C.  J.  U. 


-.  Frank  P 
&  Larsen 
William 


McCle 

Co.. 

Mcl.e; 


Grant  Fee 
lialpl,  .McLi 
Bookkeepe 


Ge 


Mu 


Bo 


holdt 
Neal,    Joseph 
Neldlck.    Frank 
Newsom,     World 

&  Kohn 
Nlelser 
O'Brier 
Olson. 
Owsley 
Peters'i 
Petters 


N.    F. 

J.   J. 
Andrew 

Burt  T. 
T.  W.  O. 
m   &   Pers- 


Raywell.    Sylvealp 


Siller   Broth 
Kpeldel,    P. 
■Stockholm     , 

Ivn 
.Strehlow.      1 

&    Peterso 
Tavlnr  *  Go 


Wiilker.     G     h 

Rpth 
Ward    .<;•    Griodv 


nnornry  Men 

eliitfftnritl    T 

Wnrk«. 


Farrenkopf 

Sons.   C. 
Glasser    «  Klo 
Hillard    &    Co 


Rartorins    Co, 


Vallejo    Brick    and 
Tile   Co. 
Art  CellioBs. 
Berger  Mfg.   Co. 

Art  Glasa. 
Grosslicht    .'i    Dln- 

Plone"e''r    Pate       & 
Window   Glass   Co. 
Schwarz     &     Gott- 
lieb 
.4rtlctlc         Planter 

Dccoratlonif, 
Benkman,     Ed.     G. 
Banner    Thiiodore 


Co 


I.  P. 


Aalietilan  IMaterlaIn 

Johns  -  Manville 
Co..   H.    W. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

Asiilialt  ,£  Blliiin- 
luous    PavluK. 

Nugent.     Robinson 

Attorneys. 

Aitken    &    Altken 

Awto  Delivery. 
Holland.    J.    P. 
Slar    Con.    Co. 
Anioinokile 

SuniilleH. 
Burgers.    Fred    W. 

nollern. 
Deasy    Utilities  Co 


*  Pine  Cov 


Jlagnisia  Ashe 

Supply  Co 
vVestern     Asbp 


Life  Ins.  Co 


Glass.  S-.imuel 
Hayhurn,  Jas.  C. 
Illinois  Surety  Co. 
Lloyd  &  Spengler 
JIacMeans.  H.  V. 
Meherin      Ji      Son. 

Mark  M. 
Pacinc   Coast    Cas- 


Itrlek     Cout 


Hansen.    James 
Johnson,   J.    W. 
Koherling.    Jos. 
Koldenstrodt.    F. 
Mc   Wlilrter,    W.  J. 
Mealey   &   Collins 
MUlerick,    Phil.    J. 
Oberteld,   Chas. 
O'Rourk,    T.    P. 
Reed  &  White 
Tlngberg.   .lohn 
Watson    Bros 
Whitney  &  Davles 

nriek   neatera. 

Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Oo. 


Golde 

Co 

McNe 


United      Mate 

Co. 

Vallejo     Brick     i 
Western     Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Bitlhlern 

InHtrumentM. 

Keuffel  &EsserCo 

Builoliie    JoiirnuN 

Architect  &  En- 
gineer. 

Building  and  In- 
dustrial   News. 

Dally  Paclflc 
Builder 

BulldlDe  MaferlalH 

Aigeltinger.    E. 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay    Develop.    Co. 

Berger  Mfg.   Co. 

Bird  &  Son.  F.   W. 

Cal.  Bldg.  Mate- 
rial    Co. 

Cal.    Pottery      Co.. 

City    Supply    Co. 
Cal     Lime     «•     <Iv 
drate    Co. 


Oo 


Pcltery    Co. 
yn.       Mockj'ji 
d    Company. 


1.     Neil 
Bldg 


Cow  II     I,ii 

Cement  Co..   H 
Diamond    Brick  Co 
Dwan    Co..    J.    E 
Falls    Mfg.    Co. 


Gross    Co.,    Felix 
i:uerln  *  Co..  .1.  S. 
Hollcway       E  x  p. 

Metal   'Lath    Co. 
Holmes    Lime    Co. 
Holland,   .1.    P. 
John.s    -    Manville 

Co..    H.    W, 
Jorgenfen   &   Co.C 
I.ennon   Co..   J.    R. 
Lillev   .t    Thurst'in 

Co. 
Mever.    A.iolph 


P.iraffine  Paint   Co 
Parrott    &    Co. 
Roman    Co..    C. 
Ryan,    George 
S     F.       !,ime    Co. 
Shannon,    M.   T 
Sherman     -     Kim- 
ball   Co. 
=;imon-Fniit    Biioli 


ta  H   Pot'rv  Wks 
.sitoner,    O.    W. 
Valleio      Brick      H 

Tile    Cr. 


Price  Co. 
Vestern    Asbestos 

Magnesia  Co. 
Vestern    Builders' 

Supply  Co. 
V'eatern    Develop- 

nicnt    Syndicate. 


Portland 

Cement    Co. 
City    Supply    Co. 
Cowell       Lime       & 

Ciiuent  Co. 
Divan    &    Co.,   J.    E. 
Gunrln  &  Co.,  J.  S. 
Holland,   J.   P. 
Lennon    Co..    J.    E. 
LiUey   &  Thurston 

Co. 
Meyer,  Adolph 
Pactfic        Purtlaiul 

Cement  Co. 
Standard   Portland 


Van     Pie 

Couerete    Contrue- 

Amorsen    Co.  A&T 
Barrett   &    HUp 
Camp   &   Carrfllon 


Nilson   &  Ar 


It  *  Son.  J 
erg  &  Scnot 
3.     John 

Francis 
IS    &    Sands 
rlund,    J.    V. 


Bacon    &    Co.,    E.  R 
Road    Machv.   Co 
Landing   Co. 
Lllley   &   Thurston 


Equipment. 

L.    Young    Ma- 


Works. 

tlas      Heat 
Venlilatln 


Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hj  hernia    S  li  e  e  t 

Metal    Works 
Hughe       - 


Hu 


abell 


Bn 


Ideal    Cor 

Korell   ..tCo..   J.   A. 

Modern  Sheet 

Metal    Works 
Morrison    &    Co. 
Olive  &  Leary 
United         Metal 

Produ 


Weste 
&  Co 


Fur 


Co. 


Crude  Oil   Burnem 

Bill    &     Jacobsen 
Sherman.    Kimball 
&   Co. 
C'ruMhed     Roek. 

Bay    Devel.    Co. 
Cal.    Building  Ma. 

terial    Co. 
Cassarretto,     Jolin 
City    Supply    Co. 
Holland.  J.   p. 


Damp     Prnofluir. 

Rrickley,    p.    J. 
Pox.    John    L. 
Imperial       Water 


Pac.    Gas    &     Ele 


Electric   Co. 
Decker     Electric 

Construction    C 
Parnsworth    Elei 


Ridley.    A.    V. 
Rochdale     -^le 
Scblmetschek. 


Welcl   Flectr 


Prlddle,,    Mill 


Co.,    J. 


Koortng    Co. 
Flaherty    R.    &.    P. 

Co.,    K.    H. 
Malott    &  Peterson 
Goodmanson.    A.  K 


Wa 


Floors.    Hiirtlwoort 

Hardwood    Int.    Co 
Inlaid    Floor  Co. 


nnlvRMlsed        Iron. 

Baker    &    Hamil- 
ton 
Berger    Mtg.    Co. 

Gas  Fixture. 

Day     Co.,     Thomas 
Gas    HeatlBB    Sy»- 

pealo'r    System 
Gas     Heating  Co 


Deming,    E.    R. 

Gln>»     &     GlailuK. 

Cal.  Plate  &  Win- 
dow Glass  Co. 
Cohen,    I. 
Fuller    Co..    W.    P. 
Grossllcht    &    Dln- 

Habentcht  & 


GrlHlJnic. 


Uevlncenzl    &    Co., 

I-' 
Dillon        Teaming 

Co. 

Glorgi   Co.,   G, 
Hartnett   J.    D. 
Holland,   J.   P. 
I.ennon    Co..    J.    E. 
Lefller.    Fred 
McGlfnchey  & 

Monohan 


Ralilman    ftWoods 
Schmid.    A. 
Blhlev    Grading    & 

Teaming    Co. 
Star  Con.  Co. 
Wright    rr       I.    H. 


Leed    Granite    Co., 
Paelflc  Granite  Co. 


Gravel. 

Bav    Devel.    Co. 
Cal.    Building   Ma- 
terial   Co. 
Cassaretto.       John 
City  Supply  Co. 
Etandard    Crushed 


llnrdTTOod       Deal- 


Wood  Lumber  Co., 


Meyer,    Adoph 
Norman     &     Sons, 

P.   G. 
Palace   Hd'wareCc 
S.    F.    Hdware    Cc 
Smith    Co.,    P.    A. 

Huj    &    Grala 
AlBeltlnger.     E. 


He 


Ventl- 


Ahlljach    &    Mayer 
Atlas    Heating    & 

Ventilating  Co. 
Klernan  &  O'Brien 
Hurley  Co.,  J.  C. 
Lawson.  Herman 
Looney  Co.,  J. 
Mangrum  &  Otter 
Snook       &       Co., 

Fred    W. 


Ralaera. 

Hatch,    H.    L,. 
Pearson.    N.    H. 
Sullivan,    D.    J.4T. 


Inlaid   Floor   Co. 
Pac.     Floor     Sand- 
ing   Co, 


Stelger      4;      Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron     •£     Steel. 

Baker     &     Hamll- 


Dan 


Trussed     Concreite 

Steel     Company. 

Woods  &   Huddart 


Eureka     Wire       & 

Iron    Wks, 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard    Co..   C.   J. 
Kcil     Iron     Works 
Michel   &   Pteffer 
Monarch        Iron 

Works 
Ralston  Iron 

Works 
S.   F.   Iron   Works 
Sartorlus    Co. 
aahraeder's       Iron 

Works 


WIr 


lion       .' 
Works. 
&      Ken 
&     Foun 

Iron    Wks 


Lathers.    A^'ood    A 
Metal. 

Balzke,    Robt. 
Edwards,    C.    H. 
Hayden.    Fred 
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Metal     Stamping 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 
Oils    and    Greases. 
Hatch,     J.     G. 
Standard  Oil  Co. 
Ornamental     Plas- 
tering. 
Benkman.    Ed.    G. 


Lime      &      Plastr 
Dealers. 

Arden    Plaster    C' 
Cal.    Lime    &    Hy 


Cement  Co. 
Guerln  &  Co..  J.  S. 
Holland,   J.    P. 


Lumber  Dealers. 

Acme    Lumber    Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Doe  Co..   Frank  F. 

Haidv  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,   J.  H. 

Hooper  Lumber  Co 

UIgglns     Lumberr 


MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber    Co. 

Peterson,    E.   T. 

Pope  &  Talbot 

Relnhart  Mill  ft 
Lumber  Co. 

R    an,    George 


W. 
.'Sunset  Lumber  Co. 
Tlerman&  Beronlo 
Van    Arsdale-Har- 

rls   Lumber   Co. 
Wilson    Bros.&  Co. 
Wall.    Jos.   P. 
Wood  Lumber  Co.. 

K.    K. 
Tales.    Wm.    F. 


tollth  Mfg.  Co. 
Oder  R.*P.  Co. 
ran  &  Co..  J.  H. 
& 


Roofing    Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
Mallott     &     Peter- 


W! 


sonlte    Co. 


Mantels.     Tiles     A 
Grates 

Ginsberg    Bros. 


Rigney,     Thns.     F. 
Watson    Mantel    & 
Tile   Co. 

Marble  and  Mosaic 
Wort. 

Gnerc.    ivf     H 


Era     Marble 

'oncretp    Co 
nont       Itarble 


Meiol     Lath. 

.tlantlr        FIrt 
proofing    Co. 
Mfg    Co 


Lllley    R-    Thursto 


The 


Painters   and  Dec- 
Baker    Co.,    vV.    T. 
Bernstein,    Wm. 
Blum.    Louis 
Brock    &    James 
Burns   Bros 
Clark    &    Dickson 
Cramer    Bros. 
Connor.   E.   J. 
Copnick,    T.    W. 
Danl.   T.    H. 
Donovan.    V.    J. 
Erlcksen,  W  u. 
Hansen.     Elblng  A 
Lewis.   S. 
Miller,    L. 
Miller,    J.    A. 
McCubbln,    James 
Manning,    John 
Neal,   L,  J. 
Quandt  ..t   Son 
Ruderman,  I 
SaWsbury.     Ben, 
Schafer.  Wm. 
Simon    Nellson    Co, 
Smith,  J.  S. 
Sovlg.   C.   B. 
Spark        &        Sons, 


Zellnsky.   R 


Fuller  Co..   W     P 
O'Brien.   J.   S. 
Parafflne  Paint   Cn 
Pratt   &    Lambert 
Whlttler  -  Cohurn 

Co. 
Patent      ChlmneT" 
Clawson  Co     I.    i' 
Dresser    -    McTinr 
Hughes,   H.    ,1. 
Dunlevy    &    G»til 


Mill     Cn. 
Birth    Co..    L,    H 
Builders'        Suppl 

Depot 
Cal.  Door   Co. 
Cal,    Planlner    'I'd 
Emanuel.    L.    &K. 


Co 

Lorden  Mill  C. 
T    P 

Main     St       PItiiilt.B 

Moore  Mill  *Liim- 
her   Co. 

Prem,!!.  Planlnu 
Mill 

Relnhart  T.limho. 
*    Planl.ie-    Mill 

Rvan,     Geniife 

San  Mateo  Plan- 
ing  Mill 

Santa  Clara  Vol 
lev  Mill    *    T.i'oi 


PlanloK 
Collins 


Pins 


Herman 
Bradlev  Xr  O'Relll, 
Brennan.    James 
B-irt,    Chaa     J 
Campbell.    Chaa 
Cashman.   M.   J 


Chalmers.     H.     A. 
(Inc.) 

Fay,    John 
Greenback.  Joe. 
Connel   Co..    J.    E. 
Daly.  J,   H. 
Duthle,    Chas. 
Praser,   Simon 
Fry,   A. 

Gllmour,    W.  G. 
Jacobson.   N. 
Knowles,    A. 
Leaf   ft    Kaiser 
Lyden    ft    Blckel 
MaoGruer    &    Co. 
MOiWat    Donald 
Orford,  J.  A. 
Philbln,    J.    J. 
Sexton,    T.    D. 
Terranova.    .U.    J. 
Th«     "fine    Plas- 
tering  Co. 
Wagner    Jan.es  A. 


Ahlbach    &    Mayer 
Alton,    Thom.    W. 
Boscus   Bros. 
Bernard.  Geo.  F. 
Condon    &    Band 
Dunn,    Neil    H. 
Empire    Plumbing 

Co. 
Goss,    Wm.    P. 
Grondona,    A. 
Houston,    J.    J. 
Kara.  P.  E. 
Klernan  &  O'Brien 
Klrschbaum,    W.  F 
Lacey   Bros. 
Lauder,    H.    I. 


EtooHuK   Materials, 

Bird  .Si  Son,   F.   W, 
Johns     -    Manvllle 

Co..  H.   W. 
Paramne  Paint  Co 
VVaterhouae  ft 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co, 
Wnittler  -  Coburn 

auud,   Gravel,   Eltc. 

tJay     Develop.    Co. 
:tulldliig   Ma- 


Lav 


He 


Lettlch   Bros. 
Levy  Plumbing 

Co.,   M. 
Looney     Co.,    J. 
May,   Gus 


Penkerton,    J.    H. 
PerazzI,  H.  J. 
Skelly,   Thomos 
Shears.    John 
Snook      ft      Co.. 

Fred    W. 
Stewart,   James   E. 
'I'urner   Co..   The 
Wetzel.    Theo. 
Wilson  &  Co.,W, 

PlDDibers  supplies 

Mark-Lally    Co. 
Nelson   Mtg.   Co. 


thur   Koppel   Co 

Rigglne. 

Lamburth,   c.    E. 
Markley,     James  E 


Bender  Rooting  & 
Paving   Co. 

Cal.  Roofing  Cu. 

Cantley  &  Co.,  J 

Enterprise  Roof- 
ing Co. 

FlbreSDOe  & 
Roofing    Co. 

Flaherty,   R.  H. 

Goodmanson,    A.  K 

Lai*kln  Asphalt 
Co. 

Lawson  Roofing 
Co 

Lovett  Bros 

-Malott     &Pc-tersot. 

Parry    &    Co..H.  .M. 

Rapheld       Roofing 


Watsonite    Co, 
Western    Asbestos 
Magnesia  Co 


Ma 


Holland,   J.    P. 

McMullin    Bros. 

Stone  Co.,  E.  B.  ft 
A.   L. 

Western  Building 
terlal  Co. 

Western  Develop- 
ment   Synd.cate. 

saullary     Garbass 

BUI  &  Jacobsen 
»aua  Blastlna. 

McDormott,    W. 

Mheet    Metal    Wks. 

Appman        Cornics 

Works 
Atlas     Heating     ft 

Ventilating   wks 
Earth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 

Comyna  &  Nygren 

Cornice 


G. 


Works 


M. 


.Metal     Works. 

Gullfoy         Cornice 

Miuernla  Sheet 
.Metal    Works 

Hughes,    H.    J. 

HurabelJIe   Bros. 

Ideal  Cornice  Wks 

Korell  ft  Co.,  J.  A. 

Modern  Sheet  Met- 
al Works. 

Morrison   &   Co. 

S.  P.  Metal  Stam- 
ing  ft   Corr.   Co. 

United  Metal 
Products    Co 

Wei  tern  Furnace 
ft   Cornice   Co. 

Sildevralk       Llshts. 

Jackson   Co.,   P.  H 

McGulgan     ft     Co.. 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouse  ft 


Johnson.    C.    Wi 
Porter.    W.   F. 
Stewart.   J.   K. 


Foster   ft   Short 
Wright,    J.    H. 
>irel     liars. 

Uakei      &      Hamll- 


Steel    Erector. 

Scli-nier.    Fred    C, 

Pioneer     Con.    Co. 

Williams        Con- 

strnction    Co 


Connlham    ftElliot 


Steel 
Contractors. 

ludson     Mfg.    Co. 
Schraeder's        Iron 
Works. 

Sup- 


9tr«ctnral        St«el 
Contmctors. 

Erode   Iron   Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San        Francisco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 
Zenith    Iron    WkS- 
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Wright  Co..  J.   H. 


Hartnett.    J     ;.) 
Holland,   J.    ; 
Lennon  Co..  .1 
Leffler,    Fred 
t^uBgen.    Ernes 
McGllnchev 
Monoh-jn 
Montague    Co. 


Tiling:. 

Ginsberg  &  Co.,  S. 
Mangrum  &  Ottp- 
Peerless    Agenda 


mil  &  Jac.ibx-r 
Hyde  Henry  C. 
United    Elec    Co. 


Whltmashlnic 

Simon   Nellson  Co, 
tjrlckley,   P.   J. 
Relgle  &  Jamelson 


American    Wind 

Cleaning    Co 
Progr< 


Electrical. 

Calltornla  Electri- 
cal   Works, 
Central        Electric 

Co. 
City    Electric   Co. 
Decker   Electric  Co 
Glolje   Elec.   Co. 
I.rvy    Elec.    Co. 
Win-        National    Elec.   Co, 


WlndoiTD.    Patent. 

Birth    Co..   L.    H. 
Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN  FRANCISCO 

180-186  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS, 

■eslrtent.  James  A.  Wilson  Financial   Secretary,  S,  A.   D.   Schenck 

ice-President,    R,    A.    Clii,sholm  Ass't   Secretary,    W.   J.   Carberry 

-easurer,   C.   W.    WitTilngton  Doorkeeper.    B.    R.    Wolcott 
cretary.  R.  J.  H.  Forbes 

DIRECTORS 
James   A.    Wilson   Robt.    Dewar  R.   A.   Chlsholm 

Alexander  Mennle  H.  Maundrell  O.   E.  Brady 

£•  y    WltningtonM.    F.    Gale  James  Young 

R.  J.  H.  Forbes      J.  j.   Phillips 


UElOEia. 


Architectural   Iron 
Works 

Acme  Iron   Works. 
Bay        City        Iron 

Works. 
Erode  Iron   Works 
Central   Iron  Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mtg  Co. 
G.      G.      Structural 


Michaels    &    Pfef- 

fer 
'^hoenix    Iron  Wks 
■lalston  Iron  Wks 
Ichrader  'r'' 

Works. 
6t.      Francis      Orn. 

Iron    Works 
Itelger      &       Kerr 

Stove    «     r'oun- 

dTy    Ci. 
/olcan    Iron    Wks. 
Western   Iron  Wks 
Withington,  C.  W. 

Art    Glaiw. 
Cal.    Art  Glass  Co 
tngerson  &  Glaser 

Co. 

Blackamlth. 

Paul   Kleiber 
BondM. 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna  r.ire  Ins.  Co 

Boole.  P.  W. 

Empire  State  Sur 
ety  Co. 

Fidelity  &  Deposit 
Co.   of  Maryland 


Llovd  &  Spengler 
MacMeans.  H.  V. 
National        Surety 

Co- 
Pacific    Coast    Sas- 

ualty    Co. 
Pacinc    Surety   Co 
UnM'ted      States 

Metal    Hroducis 

Co. 
United      States 

Fidelity        and 

Guaranty    Co. 
Brick  ana  Pottery. 
Bav     Development 

no 

Carey,  J.  E. 
Carnegie    Brick    f. 

Pottery  Co 
Carquinez  Brick  & 

Pottery  Co. 


Peterson    -    Karts- 
choke   Brick   Co. 
Bk     Co 


Cha 


sua 


Sac 


Co. 


Bk.  Co. 
San  Jose  Brick  Co 
Stelger   T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

Bulldiiie    Material, 

Calltornla      Build- 
ing   Material 

City    Supply    Co. 

Fernala  Co..  The 

Kortick  -  Falls 
Mtg  Co. 

Holland,   J.    P. 

Howard   Co, 

J.   E.  Lennon. 

Johns-Manvllie  Co 

'.evy   &   Co.,   Roht. 


Camp  &   Carillon, 
Duncanson,      Har 

relson   Co. 
Foster  &   Vogt. 
Goodman        Arllfl 

cial   Stone   Co. 
Haun.   C.   C.   W. 


Leonard,   J.   P, 
Lynch,  A. 
Pasquaietti.  J, 
Stanquist    &    Tay- 


Stanqulst    & 


ForbP 
.  L.  IM 
Rein- 


Lille 


&    Th 


Pacific    Refining   & 

Roofing    Co. 
Parrott    &    Co. 
Parafflne   Paint   Co 
Pratt    Building    & 

Material    Co. 
Quality    Lime    and 

I'nited    MaleriaiCo 


Bnlldln: 

Lilley   & 


Holmes    T.lm 
Holland.   J, 
Leonard     .1 
Mavnard    Jr 


Concrete 

Lilley   &   TTl 


Bulldera. 


Bateman,  J,  C. 
Boring,    F.    H. 
Born  &  Son,  S,  A 
Brady,  C.   A. 
Braunton   Bros. 
Burdick,    Y/m.    A 
Caldwell    &   Co. 
Cameron    &    Dls 


Elam,  Thos.  &  Son 
Elliott,    E.    W, 
Fahy,    R, 
Fischer,    Fred. 
Franz,   Val. 
Frost,   T.    P. 
Gillespie,   G.   G. 
Gallagher,     Frank. 


J    L        Healey     -     Tlbblt 

Con    Co. 
Hand        HInson.  L.   A. 

Hill.    J.    A. 
.    and       Holm    It.-    Son. 

Howkins.    A 
Ming       Ingerson,   C.    A, 
-o  larks.  H. 

fland        Jones.   W,    G. 

Kent,   R.   H. 


Fl  ( 


.Sanding   Co, 
Grill    Work. 

Cal     Art    Metal    & 

Wire   Works. 
Jlerle   Co.,   A. 


Wi 


Knowles  &  Reich- 


Lynch.  M.  C. 
Masow  &  Morrison 
Mathews  Con.    Co. 
Mathies.   H.   C. 
McBain,  J. 
McKlllican,   R   and 
Wm. 


Moller,    R,    W, 
Morey,   H.   B.&  Son 
Owsley,   B.  T. 
Penny,  Isaac. 
McLeran  &  Peter- 


Savage,    M.    J. 
.=!lmmen.    John. 
Smith,  J.  W.  &  Son 
Spence,   A,   T. 
Stockholm    &      K\- 

Ivn. 
Terrill,   G.   C. 
Walker   Bros.  Co. 
Warwick.  H.  C. 
BuIIer,    Thos. 


Corulcc  Worka 


Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Chlld- 

Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gulltoy         Cornice 

Works 
.\ppmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison   &  Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

It    Cornice    Wks. 


Lynch.  Richard 
Snell  &  Dennis 
Raymond,  W.  H. 

Carbine,      Granite. 

McLenegan.    S.    B 
Damp    ProoferH. 

Bricklev.  P.  J. 
Relgle   &   Jamison 


loriu 
tliington.  C.   W. 


Gen.     Cootractora. 

Andrus,    R.    C. 
Brigham,    H.    B. 


Louis 
'urrie  &  Currie 
Dempniak    Bros. 


n.  B 


Farquha 
Fee,    Grant. 
Fluth   &  Morton 
Fra?icr    &    Frasler 
Graham,    D.    E. 
Grlfflth.     Wm. 
Hannah,    J.    D. 
Hannah    &    Co.  J.S. 
Hayes,    W.   W. 


Malley,    Edward. 
Matthles.    Henry 
Peacock,    Jnlin 
Schnebly.     He 


Heatlne    A    Vend 
latins. 

Burnham      Plumb- 
ing   &    Heating. 


&  Co. 
HouNe     IHovlnic     *V 
RnlnlnK. 

Blume  Confg  Co, 
Pearson,    E,    K, 
Sullivan,    n      I  .VI 
Inlaid    Floork. 

Hardwood        Inte 


awser    &    Ped- 
[ft 
Sant-Hough- 


Co..    L.    N 
Friedman     Bro3, 
Fuller,     W.     P.     & 

Habenicht    & 

Hewlett 
Holland,   J.   P. 
Schwarz     &     Gott- 
lelb    (Inc.) 

<;radlni;    A    Team- 
ing. 

Church.    D.   O.,   Co. 


Fay.  S.  J. 
McCiure.  H.  N. 
Wilhelm,  A,  H. 
Wllkie  Co.,  A. 
Williams,  F.  A. 
Wright,  Chas. 
Monarch    Teaming 

Co. 
Sibley,    L,    B. 
McLenegan,    S.    B. 

Granite. 
Bradbury,   Thos. 
I'al.    Granite  Co, 
De   Lano   &   Sons, 

C.    U 


Knrdnnre. 

:rittain   &   Co, 

ruse.   J.  H. 
jorenz,      ScJhffaeP 

&   Co. 


Hdv 


Co. 


Co 


Inlaid    Floor    Co 


Iron  Worki*. 

Lorenz,       Schftaer 

&   Co. 
Michaels    t     Ptef- 


Mill    Co. 

Pacific    Str 

Works. 


nec.i 


Snell  &  Dennis. 
Lynch,    Richard 
Joint     Hangers     at 
Post  Caps. 

Kortick  -  Falla 

Mtg  Co. 
Lilley   &   Thurston 

Co. 
Western    Builder?' 

Supply    Oo. 


Co. 
LlKlit     and     Poivt 

City    Electric    Co, 
Pac.    Gas    &    Elei 

trie   Co, 
l.lme,    Or 


ISlr 


Co 


Plaster 
Arden  Pla 
California     Lin 

Hydrate  Co. 
Coweli       Lime 

Cement  Co. 
Holland.  J.  P. 
Holmes    Lime 


Western     Building 
Material    Cr 

Western     Llm'j     & 
Cement    Co. 
I.nnilier. 

Acme    Lumber    Co. 

Chrlstenson    Lum- 
ber Co. 

Hart-Wood    Lum- 


Hauptman      Lun 

ber    Co. 
Hooper       Lumb( 


Macdonald      Lun 

ber    Co. 
Moore,     R.     B.  Mill 

&    Lumber    Co 
Olsen     -     Mahoney 

Lumber    Co. 
Pope   &   Talbot. 
Santa    Fe    Lumber 

Co. 
Schouten     Lumber 

Co. 
Tiernan     &     Bero- 


nber 


-Hn 


Wilson     Brns.&  O" 
Doe    Co..    F.    I- 
l.nniher  rHnr»- 

Dieckmann    &    Co 
Howard.    E.     \.    * 


Nleha 


Ed.    F, 


White    Bros. 
S.    F.    Lumber 
MoelilnerT. 


4S 

IHaMMnfi    ABlilIde 

Alexander,    K, 
r.    .1. 
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.\n.li- 


H:i 


Butclier  &  Hadlc 
Bvinn.  D  J.\-S. 
OjiMiphell     l^rOM. 


nnwney.    J. 
FiiTell    *    Reeil 
p'ennell.    Jas. 
nale.    M.    F    K-  Son 
nilBon     J.    E. 
fTarrison.    A 
iTil.hins   ,>;■    I?ak->i 
Ilor-k,    Chas. 
Hnffman.   V. 
Uf>e-herg     &     Lud 


I. a 


vis 


Miller.    J.    W. 


Mnli-ahv     Pros. 
Nneel.    W.    L. 
(TOnnnnr      &     Col 

lins 
O'Tioiirkp.    T.    F. 
Rainey     *     Phhil 

lips. 
Rinsrrnse.     R,.<-Son 
svnit.    W.   S. 
Walker.    P.    J. 
W.Ttsen.    Saee 
Watson.    Sidney 
White.   .1.   IH 
Whitney  &  Davles 


Wi 


i'lls 


nt.    J     H. 


M/lrI>lr. 

imerlran      Marble 
&    Mosaic    Co. 


Grassl,    Peter,    Co.  Palntii,    Ollii,    K«c. 

Hunt,    Andrew   T.  Bass     -      H  e  .1  t  e  r 

Maino.   F.  L.   &  Co.  Fuller   &   Co..  W.P. 

Musto   &    Sons,  Jos  Kuss,    P    N. 

Keen.Tn  Co.  Maundrell,    H. 

Vermont        Marble  Pacific     Refining  & 

Co.  _  Roofing 

Mnntelx.    Tiles 

Graten. 

KIrwin     &     Dono- 


Manjtrum  &  Otter 
Montague  &Co.,W 
Peerless  .Aisencies 
Metal     Fnrrlns     A 

I.,atlilDf7. 

M  o  1  1  o  iv  a  V      Ex- 

p.inded     Jrtl    Co. 

I.vnoh.    H.    T. 

National      Lathing 

,"nd     Furring 
Northwestern    Ex- 
panded Metal 

Roebllng     Sons, 
John   A. 

Metal  ^Vlndnn 
Works. 

Dwan.  J.   E 


Co. 
Slmmen.    John 
Pnlntera. 

Daniels.    Gus    V. 
Donovan.    V.   J. 
Praser.    J.    P 
Kuss.    P.    N. 
Lenellyn,    J. 
Maundrell.    H. 
Spark.    J.    H.    , 
Tucker,   W.   W.  Co 


Dunlevy    &    Gettle 
Dresser    -    McDon- 
nell  Co. 
Cal.   Pottery   Co. 

Planins   Mills. 

Anderson   Bros. 

Buell    Co..    Guy    A. 

Burnham  -  Stan- 
ford Co. 

Ca..    Door    Co. 

Cal.    Milling   Co. 

Cen<ral  Lun-.her  K 
Milling   Co. 

Elklng-ton       & 


Kendall,   A. 
Kruse,    J.    H. 
Lorden  Mill  Co.,  J. 

P. 
R.B.Moore    Mill  & 

Lumber    Co. 
National     Mill      & 


Co. 
Reillv.  P.  F. 
Santa     Clara     Mill 

&   Lumber  Co. 
San     Matbo     Plan- 

Ing   Mill. 


Plasterers. 

Sinner,    Theo. 
Carriok,    M.    H. 
Chalmers.      H.      A 
(Inc.)  ■ 


Clark,  D.  Ross. 
Crichton,    J.    L. 
Coghlan.    Prank 
Connolly,    J.    J. 
Connell,    J.    E. 
Fay.    Johr 
Felt.   R.    D. 
Floodberg    &    Mc- 

Caffery. 
Eraser,   Simon 
Gregg   &   Clute 
Jacobsen,    N. 
Knowles    A. 
Leaf   &    Kaiser 
Lyden    &    Bickel 
MacGruer    &    Co. 
Mennle.    Alex. 
McCleod.   J.    C. 


O'Sullivan    &  Bov 

ler. 
Smith    &    John 


VlumblnfT     &     Gas 
FIttlaK. 

Ahlbach    &    Mayer 

Bernard,    G.    P. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalzlel.  R„  Jr..  Co 

Gilley-Schmid    Co 

Levy,  M. 

Looney.  J..  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Sutton.   John    G.Co 

Turner  Co..   The 

R^al  Estate. 

Williamson    OH 
Wlttman    -    Lyman 
Cross   &    Co. 
Urban        Realty 
Impt.    Co. 

RISKers. 

Blume       Contract- 


Criuhed  noc-K. 

Hollatld,   J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 
Roottn^     Coniponl- 
tlon, 

ArtolUh     .Mfg.    Co. 

Bender,  J.  W. 
Root  Co. 

Fibrestone  Roof- 
ing Co. 

Larkln  Asphalt  & 
Paving    Co, 

tos  Supply  Co:' 
.Malott    &  Peterson 
Manville      Co..     H, 

W.    Johns 
Meuer  Bros.   Co. 
Pacific  Refining  i. 


Western    Asbesto 

Mag.   Co. 
Watson        Roofinc 

Co. 
Sand,  Gravel,  Etc. 
Cassaretto.  Jonn 
Holland.  J.  P. 
Keystone  Sand  Co 
Sanitary  FToortnK. 
Stone,    E.    B.    &    A. 

L.,    Co. 
Fibrestone      Roof- 

Ine    Co. 

Sldeiralk        LlicbtK. 

Jackson.    P.  H.*Co 

McGuigan.    John 

Stair  Bnllderx. 

Bishop.    Wm.    T. 
Stewart.  J.  K. 

Roof    Repalrlnc    « 

Paint. 

Street    AVork. 

Fay,  S.  J. 


Stone  Contractors, 

De    Lano    a    Sons, 

I.    h, 
Blan.nard.    W.    W. 
Hunt,    Andrew   T. 
McGllvray       Store 


Co. 
Raym 


nd     Gr 


Stone     Quarries. 

Braabury,   Thos. 
Keystone    .Sand  Co 
Raymond     Granite 


Holland.  J.  P. 
McClure,  H.  N. 
Monarch    Teamii 

Co. 
McLenegan,  S.  I 
Terra  Cotta. 


Ventllato 

Waterhouse 


Wire  Works. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  & 
Iron    Works. 

Water   <'o. 

Spring       Valley 


•n  n  TT  T?=^ 

LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephcne  Kearny  720 


White  &  Karnswoptli 

425-427  MONTGOMERY  STREET 

(Since   1906) 
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Combination 
Boiler  and  Gas 
Water  Heater 


The 

SOLUTION 

To  Your  Hot  Water 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  ot  America 


lo  JOHN  WOOD  MFG.  CO. 
218.21  Pacific  BIdg.    447-49  E.  3rd  SI.    331 -339  Cypress  SI. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 

Fine  and  Sanitary 

PLUIMBINC 

^tfjin0^ 

^^jfm/WiJgC/y§* 

221  OAK 

^PLUMBER"^ 

STREET 

BqI.  Cough  and  Oclavia 

SAN  FRANCISCO,  CAL. 

JAMES  CAHILL  &  CO. 


Incorporated 

DEALERS  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


Free  E^imating  Bureau 

If  you  want  climates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 
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NILES  SAUB  BRAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  c&refully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    ji  inch 

Gravel  and  Crushed  Boulders      yi  i"fli  to  1  inch 

"         "  "  "  1  inch  to  1  %  inch 

1>^  inch  to '2 14;  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as  good  as  its  service 

And  its   service  can   be  only   as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  its  elevators — which   is 
one  good  reason   why    hostelries 
with  reputiitions  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

ed  by  the  Otis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Honce  Tnimbauer 

Choosing  from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain   which  are 

fect  service — can  equip  all  build- 

Otis equipped-— 

ings  of  all  classes    in  accordRnce 

The  Rilz-Cailton, 

New  York 

witli  their  needs. 

The  Ritz-Carlton, 

Montreal 
The  Plaza.  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guanija,   near  Santos, 

Give    a   building    unsatisfactory 
elevator  service,  and  its  other  ex- 
cellence  can    not    overcome    the 
handicap.     Our  offices  in  ninety- 

Brazil 

The  Carlton,  London 
The  Ritz,  London 

one   cities   in    the   United  States 
are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Ritz.  Paris 

elevator     specifications    100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World. 

BUILDING   AND  INDUSTRIAL,  NEWS 


OFFICE  PACIFIC  TEL.  &  TEL.  CO. 
Basement  walU  22  ft.  high.  Cement  plastered  oi 
inside  aeainjt  severe  water  pressure  Plaster  water- 
proofed with  Imperial  Water  Proofini; 


METCALF    HOTEL,    Geary    nr    Taylor 
Rlshettl   &   Headman,    Architects. 

nterior  walls  dampprofed  with  Imperial  Damp 
^roofing.  Exterior  walls  waterproofed  with  Im- 
lerial  Water  Proofing.      Color  effects  with  Imperial 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 
Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 


TEMPORARY   CITT    HALL,   San   Francis 

Wright,    Rushford    tc    Cahlll,    Architects 

^ri•r  wattrpro«fed  with  Imperial  and  color  effects  with 


KAHN    BROS,    DEPARTMENT    STORE.OAKLAND 

C.     W.     Dickey.     Architect- 

enty-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter  and  Builder 

Phone  Mission  5126 


2669A  Howard  St..  Bet.  22  nd  &nd  23rd 

San    Francisco 

As  a  carpenter  and  builder.  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.     RISC  HMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    17SS 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
=  AND  TILES— 

F'lre    Sets,    A.ndIrons, 
F'ender   Portable   Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOKE,  M>o*cer 
Ralideuo  Phone,  0»kluid  4a<l 


a  a  CUNNINGHAM.  Mgn 


*  liltpiiJtts 

liarkit  28S 


^3^%liS-'    ^'  3  8  EIGHTH    ST. 


San  FKANciscOtCAi,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 
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The 

Corbin 
Unit 
Lockset 

Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HAEDWAKE  COMPANY 
CORBIN  Agents  for  30  Years. 

.581  Market  Street,  San  Francisco 
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FABRIC 


**Xriangle  IVIesh" 


The  man  who  specifies  *'Xriangle 
IVIcsli"  has  no  doubt  of  the  exadl  construc- 
tion of  the  structure  and  its  safety  under  any 
loading.  The  man  who  uses  "Xriangle 
IVtcsll"  will  save  labor  and  anxiety  by  its 
use.  .  The  man  who  ow^ns  the  strudture  rein- 
forced with  *'Xpiangle  IVIcsli"  has 
supreme  confidence  in  the  designer,  the  builder 
and  the  structure. 


**Xriai>jgle  IVIesh" 


The  Close-Spaced 
diagonal  wires  of 
"Triangle  Mesh" 

add  nothing  to  ttie 
selling  priee. 

"TRIAINiGLE    IVIeSH"    is 

ttie  Cheapest 

and  the  Strongest 

F'abrie     IVIade. 


Ihe  LILLEY  &  THURSTON  CO. 
Rialto  Bldg. — San  Francisco 
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E.\-Governor  Francis  of  .Missouri  is 
quoted  as  saying  that  the  e.\posltion  Is 
far  ahead  of  any  other  up  to  date.  This 
is  an  important  thing  for  no  matter 
what  preparations  are  made  for  such 
an  affair  it  usually  happens  that  every- 
tliing  is  not  ready  when  the  time 
comes.  With  a  California  summer  to 
work  in  there  can  be  no  excuse  as  to 
weather  and  if  financial  plans  do  not 
fail  the  Exposition  should  be  ready  in 
record  time. 

Reports  state  that  Colonel  Goethals 
wlio  is  now  in  New  York,  Is  reported  as 
saying  that  tiie  canal  will  be  ready  for 
ttie  passage  of  merchant  sliips  by  tlie 
1st  of  July  next.  So  that  it  nothing 
unforeseen  happens  the  canal  will  be 
opened  and  the  Exposjtion  will  ibe 
ready   in  advance  of  the   time  promised. 


The  Insurance  plan  adopted  by  the 
State  seems  to  be  meeting  witli  suc- 
cess. After  seven  weeks  of  operation 
tile  department  foi-  tlie  service  report 
a  fund  of  approximately  $338,000  on 
hand,  representing  funds  of  $168,000 
from  two  appropriations  and  $220,000 
collected   from  actual  premiums. 

It  is  reported  that  more  than  2500 
applications  for  state  insurance  have 
been  granted  making  the  state  re- 
sponsible for  policies  on  pay  rolls 
amounting  to  30  million  dollars  In  the 
aggregate.  The  practical  value  of 
state  Insurance  will  be  demonstrated 
before  very  long.  How  the  state  will 
take  care  of  those  who  are  rendered 
dependent  by  no  act  of  their  own  will 
be    worked   out   on   a  practical   basis. 

Out  of  tlie  mass  of  plays  that  are 
being  presented  to  tlie  American  pub- 
lic there  are  a  great  number  tliat  have 
no  value  whatever  and  are  patronized 
only  from  tlie  fact  that  they  are 
salacious  or  deal  with  the  social  evil. 
So  great  has  this  catterlng  to  the  mor- 
bid sense  of  humanity  become  tliat  It 
has  been  deemed  wise  tor  intelligent 
people  to  get  togetlier  and  set  some 
sort  of  standard  that  right  minded 
parents  may  follow  for  tlieir  children. 
Accordingly  members  of  the  Catholic 
Church  have  organized  what  is  known 
as  llie  Catholic  Theatre  Movement  and 
lias  arranged  for  publishing  a  niontlily 
bulletin  wherein  will  be  published  ap- 
proval of  wholesome  plays.  There 
seems  to  be  no  attempt  to  set  any 
rigid  standard,  only  that  the  play  be 
decent  and  have  some  merit  to  recom- 
mend It,  So  for  the  first  bulletin 
recommended    the    following: 

"Mllestonesi,"  "Bunty  Pulls  the 
Strings,"  -D-Isr-Teli."  •■Liberty  Hall." 
"Little  Women,"  "Officer  666,"  "Peg 
of  My  Heart."  "Pomander  Walk," 
'•Poor    Little    Rich    Girl,"    ■■Rebecca    of 


Sunnybruuk     Farm,"    "The     Governor's 
Lady,^'  "The  Things  That  Count," 

Tliese  are  all  good  plays  and  this  is 
a  movement  in  the  right  direction.  It 
would  do  well  for  other  societies  to 
take  up  some  similar  movement  so  far 
at  least  as  to  give  some  Intelligent  di- 
rection to  the  young. 


To  an  inquirer  who  wanted  to  know 
tile  meaning  of  the  wireless  signal,  "S. 
O.  S.,"  a  Central  Kansas  editor  explains 
that  it  is  an  abbreviation  of  Sinking 
out  of  Sight. 


The  following  editorial  from  the 
Sacramento  Bee  compares  the  new 
^^'orknlen■s  Compensation  Act  recent- 
ly enacted  in  New  York  with  that  now 
in  force  in  California.  As  tliey  are  in 
most  ways  similar  it  is  of  interest  to 
note   the  differences: 

•'New  York's  Workmen's  Compensa- 
tion Act,  which  does  not  go  into  effect 
until  next  July,  applies  to  forty-two 
groups  of  occupations  classed  as 
hazardous. 

In  this  it  differs  materially  from 
the  California  law,  which  makes  no 
such  enumeration  or  classification 
but  applies  to  all  employments.  Save 
only  household  domestic  service  and 
those  of  an  agricultural  or     rural  sort 

In  practice,  the  law  of  this  State  is 
likely  to  be  found  much  more  satis- 
factory in-  that  respect  Otherwise  the 
New  York  enactment  is  much  like  the 
California  law,  and  is  regarded  as  a 
great  lioon  to  upwards  of  1,000,000  em- 
ployes. 

In  one  particular  the  New  York  law 
is  better  than  that  of  this  State;  it 
requires  employers  eitlier  to  Insure 
against  liability  or  furnish  the  In- 
dustrial. Accident  Commission  satis- 
factory proof  of  ab.-ity  to  pay. 

The  California  law  calls  for  no  such 
security.  It  leaves  employers  free  to 
insure  or  not,  as  they  may  see  lit.  Yet 
many  employers  are  Incurring  liabili- 
ties which  they  might  be  unable  to 
meet.  Either  they  have  neglected  to 
Insure  or  deliberately  have  decided  to 
go  without  Insurance  and  "take 
chances." 

In  this  respect,  as  The  Bee  before 
has  shown,  our  State  law  should  be 
amended  when  the  Legislature  meets 
next  Winter." 

Speaking  of  morbid  crowds  that  at- 
tend the  white  slave  plays  and  the 
public  trials  of  sensational  cases  tile 
following'  account  of  a  trial  at  Em- 
poria, Kansas,  by  Will  Allen  White  is 
good  example: 

•■A  big-eared  mob  jammed  the  dis- 
trict courtroom  yesterday  to  listen  to 
the  details  of  a  particularly  revolting 
trial,"  reports  the  Emporia  Gazette. 
"It  was  necessary  for  the  attorneys  to 
go  frankly  into  certain  delicate  mat- 
ters,  for  a   crime    had   been   done,   and 
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the  crowd  showed  its  appreciation  of 
the  law's  effort  to  f<isten  the  blame  by 
laughing  and  crowing  over  some  bit  of 
evidence.  Court  officers  could  not  keep 
the  noise  down  altogetlier,  though 
they  tried  sternly  to  control  it.  People 
jammed  the  doors,  tlie  windows,  and 
'  ven  the  space  reserved  for  witnesses 
-vnd  officials.  Probably  one-tenth  of  the 
mass  were  women  and  girls;  and  some 
of  the  old  hens  sat  around  with  a  prissy 
expression  on  their  faces  which  showed 
that  they  were  just  dying  to  be  shock- 
ed. Another  tentli  was  colored  men, 
and  the  rest  were  white  men  and  boys. 
None  of  this  crowd  had  any  business 
at  the  trial — there  were  not  more  than 
a  dozen  witnesses  called — and  vulgar 
curiosity  is  about  the  only  motive  that 
can  be  given  for  their  presence.  All 
boys  and  girls  under  16  were  excluded 
from  the  room,  but  the  other  boys  and 
girls  remained  in  the  foul,  stuffy  at- 
mosphere and  absorbed  fouler  know- 
ledge. Some  of  the  girls  were  saBsy 
little  pullets,  too.  whose  mothers  ouglit 
to  bring  out  the  old  fashioned  hair 
brush  for  this  occasion.  'Every  man  is 
entitled  by  the  law  of  our  land  to  the 
privilege  of  a  public  hearing,'  said 
Judge  Harris:  'otherwise.  I  certainly 
would  have  this  courtroom  cleared. 
Just  look  at  that  hunch  of  women 
there.'  " 


Ex-Governor  David  R.  Francis  of 
Missouri  in  a  speech  on  the  Exposition 
stated  that  prosperity  followed  the  ex- 
position at  St.  Louis.  That  is  inter- 
esting to  learn  as  tiie  great  cry  by 
those  who  are  inclined  to  be  pessimistic 
has  been  that  the  exposition  here 
would  be  followed  by  a  depression.  If 
prosperity  followed  as  a  result  of  the 
St.  Louis  Exposition  there  should  be 
prosperity  follow  the  exposition  Iiere 
for  a  hundred  different  reasons.  St. 
Louis  is  an  old  city,  as  far  as  Ameri- 
can cities  go.  It  was  founded  as  a 
trading  post  before  the  Constitution 
was  adopted.  It  has  been  a  commercial 
center  for  more  than  a  century.  Its 
surrounding  country  is  well  known 
and  except  in  the  soutii  well  developed. 
The  exposition  gave  no  new  industry 
or  means  of  access  to  St.  Louis.  Its 
resources  were  the  same.  Nothing 
was  different  except  that  a  vast  num- 
ber of  people  attended  St.  Louis  and 
there  was  an  advertisement  of  the  city. 

Here  there  will  be  the  demonstration 
of  the  fact  that  the  world's  lines  of 
commerce  liave  been  changed.  The 
great  resources  of  the  West  will  be 
demonstrated.  San  Francisco  will  get 
an  advertisement  such  as  she  never  has 
received  before.  And  aside  from  the 
great  harbor  tliat  nature  lias  bestow- 
ed here  in  San  Francisco  bay,  the 
varied  resources  of  the  West  should 
lead  to  a  development  that  will  con- 
tinue '-^r  many  years  to  come. 

Under  the  head  of  the  Parcels  Post 
the  Chronicle  prints  an  editorial  which 
states  tbat  government  competition  is 
the  meanest  of  all  competition.  Evi- 
dently the  express  companies  are 
giving  up  their  400  per  cent  dividends 
with  a  great  deal  of  reluctance.  And 
as  the  advantages  of  the  parcels  post 
become  more  and  more  apparent  the 
fat  monoiJoly  of  the  express  companies 
will  become  more  and  more  a  thing 
of  the  past  and  sensible  people  will 
wonder  how  they  were  ever  hoodwink- 
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ed  into  being  robbed  by  these  plunder- 
ers. 

The  same  argument  that  applies  to 
the  express  companies  could  be  ap- 
plied to  tlie  mails.  For  these  methods 
of  transportation  that  everybody  uses 
iTidiscrlminately  are  matters  that  re- 
quire government  control  or  owner- 
ship. That  is  the  only  excuse  for  ship 
subsidies.  For  cheaper  freigiit  benefits 
all  and  while  tlie  people  pay  Die  sub- 
sidy tliey  get  it  back  again  in  reduced 
cost    of    living. 

These  facts  are  becoming  more  and 
more  apparent.  Tliat  when  a  public 
utility  is  used  by  every  body  and  de- 
pends upon  a  public  franchise,  the 
proper  person  to  control  it  is  the  public 
itself.  Hence  the  post  office,  the  tele- 
graph, the  telephone  and  other  things 
of  like  nature  are  proper  objects  of 
government  ownership  and  control. 
The  fact  of  allowing  private  monopo- 
lies to  control  these  institutions  is  an 
anomaly.  The  public  has  been  bunkoed 
into  believing  that  a  few  men  possess 
all  the  business  brains  in  the  world 
when  the  real  facts  are  that  these 
same  men  have  been  those  who  em- 
ploy sharp  practice  in  business  deal- 
ings which  is  neitlier  an  evidence  of 
brains  nor  of  moral  sense. 

long  been  recognized  not  only  as  an  in- 
convenience but  also  as  a  costly 
nuisance.  In  the  current  number  of 
the  Scientific  American  the  annual  bill 
of  Pittsburg,  Pennsylvania  on  account 
of  the  smoke  nuisance  is  presented  in  a 
tabulated  form,  figures  of  J.  J.  O'Con- 
nor Jr.,  who  has  investigated  tlie  sub- 
ject from  the  standpoint  of  dollars  and 
cents.     The  items  are  as  follows: 

Cost  to  the  smoke  maker  from  the 
imperfect  combustion  of  fuel,  11,520,740, 

Cost  to  the  individual  citizen:  li 
laundry  bills,  $1,500,000;  (2)  dry  clean- 
ing  bills,    1750,000. 

Cost  to  the  househoud:  (1)  exterior 
painting.  $330,000  (2)  sheet  metal  work, 
$1,008,000;  (3)  cleaning  and  renewing 
wall  paper.  $550, 000;  (4)  cleaning  and 
renewing  lace  curtains,  $360000:  (5) 
artificial    lighting,    $84,000. 

Cost  to  wholesale  and  retail  stores: 
(1)  merchandise,  $1,650,000;  (2)  extra 
precautions,  $450,000:  (3)  cleaning. 
$750,000;  (4)  artlfloial  lighting.  $650,- 
000;    (5)   department  stores,   $175,000. 

Cost  to  semi  public  buildings:  (1) 
office  buildings,  $90,000;  (2)  hotels,  $22.- 
000;    (3)    hospitals,    $55,000. 

These  items  are  gone  into  in  detail 
showing  how  tlie  amounts  are  arrived 
at  and  the  basis  of  calculation.  Al- 
together the  bill  foots  up  $9,944,740  for 
the  year.  And  no  attempt  has  been 
made  to  include  such  things  as  de- 
preciation of  value  of  property,  ab- 
sence of  various  industries  wlilch  are 
practically  excluded  by  the  smoky  at- 
mosphere and  Injury  to  human  health. 

It  is  a  concrete  illustration  of  what 
the  smoke  nuisance  j'eally  'is  in  a 
town  like  Pittsburg.  The  same  is  true 
in  a  greater  or  less  degree  of  every 
other  manufacturing  city  in  the  United 
States,      And   the  smoke   problem   is  one 

A    M.\l«    AVHO   MADE    HIMSELF    PELT. 

Joseph  Pels  had  a  deep  conviction 
that  the  existing  social  scheme  was 
wrong  and  that  it  would  be  made  right 
by  a  general  change  of  taxation  so  that 
land  values  created  by  the  community 
should    be    taken    for    the   community's 
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use.  This  being  his  sincere  belief  he 
did  the  rational  thing  under  the  cir- 
cumstances. He  devoted  his  leisure 
and  his  surplus  wealth  to  promoting 
the  change  he  believed  in. 

Of  course  this  policy  made  him  seem 
a  fanatic.  But  it  was  the  way  to  get 
results.  Progress  comes  through  tlie 
refusal  of  men  to  go  along  the  beaten 
path.  If  every  man  conformed  to  the 
accepted  way  of  tliinking  society  would 
stagnate,   as   China   did. 

Life  isn't  so  very  long,  and  the  oppor- 
tunities that  come  to  any  one  person  to 
make  himself  felt  in  the  world  are  con- 
fined to  a  few  years.  If  that  person  sees 
a  real  chance  to  lielp  the  game  along 
and  merely  cherishes  the  idea  as  a 
dream,  doing  notliing  to  make  it  come 
true,  then  he  will  have  missed  the  op- 
portunity to  make  himself  a  factor  in 
bringing  tiie   better  day. 

This  Philadelphia  soap  manufacturer, 
believing  sincerely,  fought  earnestly  for 
the  reforms  he  liad  at  heart,  and  so 
made  himself  count  in  his  day  and  gen- 


CHARACTER, 


vhat 


Someone  has  said:  "Cnarat 
a  man  is  in  the  dark."  What  he  is 
without  an  audience.  His  reputation 
may  be  grandstand  play:  a  safe,  sense- 
less slide  to  second  with  the  ball  a 
quarter  of  a  mile  away — a  cloud  of 
dust  and  thunders  of  cheers  from 
people  who  don't  know  the  game.  His 
character  may   be   the  sacrifice   hit  that 


the 


da 


of   people — and    advances    the    team. 

What  you  wisli  you  were,  that's  your 
ideal.  What  people  think  you  are,  tiiat's 
your  reputation.  What  you  know  you 
are,  that's  your  character.  To  para- 
piirase  Abraham  Lincoln,  you  may  fool 
some  other  people  all  of  the  time,  but 
you  can't  fool  yourself  one  little  bit  of 
tlie  time. 

Reputation  is  a  variable  estimate,  de- 
pending not  upon  what  people  know 
about  you,  but  upon  their  guesses, 
made  from  what  they  see  of  you,  "We 
have  lived  together  tor  fifty  years," 
said  the  Lett  Hand,  ''and  1  never  saw 
him  do  one  charitable  action."  That's 
reputation.  But  all  that  time  the 
generous  Right  Hand  was  the  almoner 
of  God,  working  in  loving  and  secret 
fellowship    with    Him.   That's   character. 

You  will  not  drink  wine,  not  even 
for  politeness's  sake,  and  at  the  table 
of  an  esteemed  friend,  and  "our  Best 
Society"  says  you  are  a  fanatical, 
bigoted  prohibitionist.  You  refuse  to 
encourage  a  vile  story  witli  a  smile. 
Some  people  say  you  are  a  coldblooded 
hypocrite.  You  will  not  permit  your- 
self to  laugh  at  a  funny  story,  well 
told,  in  which  all  the  ''laugh"  is  in  Its 
profanity.  And  folk  say  you  are  self 
righteous.  And  you  carry  your  Bible 
in  your  hand  when  you  walk  to  church. 
And  they  say  a  "canting  Pharisee." 
Yet  all  the  while  your  character  is 
that  of  a  sober,  pure-minded,  reverent, 
God-fearing  man — a  Christian.  Four 
reputations — all  bad.  and  one  character 
which  outweighs  and  outlasts  the 
going  into  eternity  with  you. — Robert 
J.  Burdette,  in  National  Magazine. 

"SERVICE  WORK  IN  VARNISH 
SHOP"  by  Robert  Mawson.  Read  it  in 
.American  Macliinist,  January  15,  1914. 
Pages  111-115.  Then  profit  by  this  Ser- 
Brooklyn.  New  York.  San  Francisco, 
vice.     MoUer  &  Schumann  Co.,  Chicago, 
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FOREiSX  FIRES5  OF  1913 


For 
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partment    of    Agriculture.) 
During-    1913    the    forces    on    llie    na- 
tional   forests    fought     4.520       Hres.     or 

1912,    tile    best    year    the    forests     have 
ever  had. 

Fire    Damage    Keitt    Don-n. 

Notwithstanding  tne  great  increase 
in  the  number  of  fires.  Forester  Graves 
considers  that  tlie  showing  made  by 
tlie  forest  service  was  quite  as  favor- 
able as  that  in  the  preceding  year,  be- 
cause the  damage  done  and  the  costs 
of  fire  figliting  were  no  greater  pro- 
portionately than  in  1912.  In  both 
years  practically  50  per  cent  of  all 
fires  were  detected  and  extinguished 
before  they  burned  over  a  quarter  of 
an  acre,  and  25  per  cent  of  both  years' 
fires  were  put  out  before  they  covered 
10  acres.  Of  last  year's  fires.  3.27i8,  or 
considerably  more  than  the  whole 
number  of  fires  in  1912.  were  confined 
to  areas  of  less  than  10  acres,  and  in 
1.080  additional  fires  less  than  $100 
damage  was  done  by  each.  In  only  25 
Hres  did  the  damage  amount  to   11,000. 

The  aggregate  loss  in  timber  Is 
estimated  at  59  million  board  feet, 
valued  at  about  $82,000,  and  the  dam- 
age to  young  growth  and  forage  is 
estimated  at  about  $110,000.  making  a 
total  of  about  $192,000.  About  18  per 
cent  of  this  loss,  however,  was  in- 
curred on  private  lands  witltin  the 
forests  where  16  per  cent  of  the  fires 
had    their    origin. 

Care    with    Enj^lnes    InoreaHing. 

One  encouraging  feature  is  that  tlie 
total  number  of  fires  set  by  railroad 
locomotives  was  scarcely  more  than  in 
the  preceding  year  and  represented 
only  12  per  cent  of  all  fires,  as  against 
nearly  19  per  cent  in  1912;  also  the 
proportion  set  by  sawmills  and  other 
engines  in  the  woods  was  considerably 
less  than  in  1912.  This  indicates  very 
plainly.  Mr.  Graves  says,  that  the  pub- 
IR-  is  awakening  to  the  need  of  spark 
arresters  and  care  witli  engines  in  tlie 
woods. 

CauMen    of    Inereane    in    Fires. 

Looking  for  the  reason  of  t!ie  in- 
crease in  number  of  fires,  the  forester 
finds    three   main   causes: 

First  of  all.  the  unprecedented  elec- 
tric storms  whicli  swept  tlie  whole 
state  of  California  at  the  end  of  a  long 
dry  season  and  set.  almost  simulta- 
neously, about  700  fires.  The  S04  fl.res 
set  by  liglitning  in  California  formed 
nearly  30  per  cent  of  the  1.62S  fires 
on    the    national    forests    of    the    state 


Ineeofllnry    Fires. 

The  other  increased  cause  of  fires 
was  incendiarism,  but  this  increase 
was  confined  to  three  states,  -Arkansas. 
California  and  Oregon.  all  others 
showing  a  marked  decrease.  Of  the 
452  incendiary  fires,  12S  were  in  Ar- 
kansas, 133  in  California,  and  143  in 
Oregon,  where  two  brothers  were 
known    to    have    set    72    on    one    forest 


all 


and 


tha 


lialf    of   the    1.571    lightning-set    fires    In 
all   tlie   21   states  reporting. 

In  the  second  place,  there  were  757 
fires  which  started  outside  tlie  forests, 
of  which  644  were  stopped  by  the  gov- 
ernment's fire  fighters  before  they 
reached  the  forest  boundaries,  as 
nrrntnst  424  whicli  started  on  outside 
I.  :.s  in  1912,  However,  the  propor- 
ti.iii  nf  such  fires  to  all  those  which 
i:  .  service  battled  with  was  about 
Uu-   same   tor   1912   and    1913. 


The 
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severely  dealt 
with  by  the  law.  On  the  Arkansas 
forest,  too.  it  has  been  assumed  that 
the  351  fires  classed  under  the  general 
■leading  of  "origin  unknown"  were 
mainly  incendiary.  In  California  tlie 
incendiary  fires  are  largely  attribu- 
table to  what  Is  known  as  the  "light- 
burning  theory."  which  advances  the 
argument  that  forests  should  be 
burned  over  frequently  to  prevent  the 
accumulation  of  debris.  The  forest 
service  considers  this  a  pernicious 
theory  because  it  scars  the  standing 
timber  and  thus  reduces  its  value;  it 
robs  tbe  forest  soil  of  its  ability  to 
retail  moisture,  and  effectually  pre- 
vents the  reproduction  of  the  forest, 
since  such  fires  desitroy  all  tree  seed- 
lings before  they  have  a  chance  to  get 

Lightning    Caused    Most    Fires. 

In  1912,  lightning  caused  more  fires 
than  any  other  agency,  followed  close- 
ly by  railroads,  campers  and  Incendi- 
aries, in  the  order  given.  In  1913. 
however,  the  fires  caused  by  lightning 
outnumbered  the  next  nearest  cause 
by  more  than  three  to  one,  but  the 
order — railroads,  campers,  and  incen- 
diaries remained  the  same  as  in  1912. 
A  considerable  decrease  in  the  propor- 
tion set  by  railroads  and  campers  in- 
dicates, according  to  forest  officers,  a 
growing  carefulness  on  the  part  of  the 
general    public. 

Last  yeai.  as  in  1912,  California  led 
all  others  in  number  of  fires,  this  lead 
being  natural  because  California  has 
such  a  long  dry  season.  It  was  fol- 
lowed by  .Arkansas.  Arizona,  and  Ore- 
gon. In  the  order  named.  Kansas, 
which  had  only  one  fire  in  1912. 
escaped  without  any  in  1913.  North 
Dakota  repeated  its  record  of  1912  and 
had  no  fires  on  its  one  small  forest. 
Not  a  single  severe  fire  occurred  dur- 
ing the  year  in  District  4,  which  In- 
cludes Utah.  Nevada.  and  southern 
Idaho,  and  in  w^hlch  a  large  proportion 
of  the  forests  reported  no  fires  at  all. 
Losses    on    Private    Lands. 

There  was  proportionately  greater 
loss  on  Private  lands  within  the  forest 
boundaries  than  on  the  public  lands. 
It  is  pointed  out  by  the  forest  officers 
that  these  lands  cover  approximately 
11  per  cent  of  the  total  area  included 
within  the  forest  boundaries,  yet  the 
area  burned  over  on  these  private 
lands  was  more  than  25  per  cent  of  all. 
The  forest  service  expended  more  tban 
$30,000  in  protecting  the  private  lands 
within  tlie  forests  and  lands  .id.IacefU  to 
and  outside  of  the  forests.  In  addition 
to  this  cost,  services  and  supplies  to 
the   value   of   more   than   $17,000   were 


c'intributed     by     co-operators     for     fire- 
Fires  Came  at  End  of  Season. 

In  the  middle  of  the  fire  season,  that 
is  in  July,  the  service  had  high  hopes 
of  small  fire  damage  during  1913,  and 
this  hope  kept  up  until  the  middle  of 
September,  when  the  fire  season  on  the 
national  forests  ordinarily  is  about  at 
an  end.  At  that  time  there  was  less 
damage  than  had  ever  been  recorded, 
and  only  2.260  fires  as  against  2,470 
in  1912,  with  about  60,000  acres  burned 
as  compared  with  230,000  in  1912  and 
780,000  in  1911.  At  the  end  of  the 
month,  however,  the  electric  storms  In 
California  and  one  or  two  outbreaks 
of  incendiarism  changed  the  whole 
situation. 

But  even  in  the  face  of  these  diffi- 
culties, the  fire-fighting  force,  with  its 
plans  and  experience  from  preceding 
years,  was  able  to  cope  with  Che  sit- 
uation. In  California,  in  particular,  it 
was  as  If  e  military  leader,  represent- 
ed by  the  district  forester  at  San 
Francisco,  was  holding,  with  a  corn- 
mere  skirmish  force,  a  line  of  defense 
extending  750  miles  In  a  north  and 
south  direction.  This  force  received, 
as  if  from  an  attack  by  the  heavy 
artillery  of  an  opposing  army,  the 
electric  storms,  generally  unaccompa- 
nied by  rain,  which  played  havoc  all 
along  the  Sierras  and  Coast  Range. 
That  the  California  force  was  able  to 
cope  with  the  situation  was,  according 
to  .Mr.  Graves,  an  evidence  of  the  ef- 
ficiency  of   the   men   and   the   organiza- 


MINE    DISASTERS      IN    THE      UNITED 
STATES. 

The  statistics  of  coal-mine  fatalities 
in  the  United  States  during  last  August, 
just  published  by  the  Bureau  of  Mines, 
show  230  deaths,  as  compared  with  211 
during  the  same  month  of  1912,  During 
the  first  eight  months  of  1913,  the  fatal- 
ities numbered  1,673  compared  w'ltli 
1,589  during  the  corresponding  period 
of  1912.  These  shocking  figures  em- 
phasize the  importance  of  the  humani- 
tarian activities  and  Investigations  in 
wlilch  the  Bureau  of  Mines  has  taken 
the  lead. 

♦ 

CONSERVATION  AND  A  RAILROAD. 

An  Alaska  railroad,  built  by  the  fed- 
eral government,  is  now  assured.  Only 
formal  steps,  to  ratify  what  has  been 
agreed  to,  remain  until  the  bill  goes  to 
the  President.  As  he  has  pressed  its 
p.issage  he  will  of  course  sign  It. 


The 


give 


atlo 

1   the      Ro 


velt 


first  great  impe 
administration.  Is  already  returning 
substantial  results.  The  natural  re- 
sources of  the  great  possession  In  the 
.Vorthwest  will  most  surely  now  be 
developed  fairly.  Of  even  greater  Im- 
portance,     the      Nation    has      definitely 

measures  called  "paternalistic."  All 
ciuestions  of  that  character  will  more 
;ind  more  be  determined,  not  by  fetich 
hut  by  facts  and  reason. — Kansas  City 
Star. 
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APARTMENT  HOUSES. 


SAN  FRANCISCO — Apartment  house, 
6  story  and  base,  brick  and  steel,  t68,- 
000.  Architect,  G.  Albert  Lansburgh, 
709  Mission  street,  S.  F.  Owners,  GafE- 
ney  Estate  Co.  The  building  will  be 
erected  on  a  portion  of  the  company's 
property  at  the  northwest  corner  of 
Sutter  and  Taylor  streets,  covering  an 
area  of  60  by  137%  feet.  Upper  floors 
floors  will  he  arranged  for  a  number 
of  two  and  three  room  suites  with  pri- 
vate baths.  Interior  finish  will  be  of 
pine  and  hardwood  veneer  and  oak 
floors  in  the  halls  and  living  rooms. 
Plans  provide  for  steam  heat,  a  vac- 
uum cleaning  system,  elevator  service 
and  a  hot  water  supply.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Marble  will  be  used  In 
the  entrance  lobby.  Exterior  of  the 
building  will  be  feced  witli  pressed 
brick  and  terra  cotta.  Plans  are  now 
being  prepared. 

SAN  FRANCISCO— Apartment  house, 
3  story  and  base,  frame.  $15,000.  Ar- 
chitect, C.  O.  Clausen,  Phelan  Bldg.,  S. 
F.  Owner.  E.  J.  Kellar.  The  building 
will  be  erected  on  the  east  side  of  li2th 
avenue  north  of  Irving  street,  cover- 
ing an  area  of  75  by  33  feet.  Interior 
has  been  arranged  for  a  total  of  nine 
apartmonts  of  two  and  three  rooms. 
Fine,  redwood  and  hardwood  veneer 
will  be  used  In  the  interior  finish.  Some 
oak  floors  are  also  specified.  All  suites 
will  have  private  bath  rooms  and  wall 
beds.  There  will  be  steam  heat  and  a 
hot  water  supply.  Portable  vacuum 
cleaners  will  be  installed.  Bath  rooms 
will  be  finished  in  tile  and  composition 
floors.  Exterior  of  the  house  will  be 
covered  with  veneer  pressed  brick  and 
cement  plaster  on  metal  lath.  Plans 
ere  complete  and  in  the  hands  of  the 
owner.  Work  will  be  done  by  Day 
Labor. 

OAKLAND,  CAL.— Apartment  iiouse, 
3  story  and  base,  frame,  $10,000.  Ar- 
chitects. Hutchinson  Bros..  470  ISth 
street.  Oakland.  Owner's  name  with- 
held. The  building  will  be  erected  on 
36th  street  and  has  been  designed  to 
contain  a  number  of  two  and  three 
room  suites.  All  apartments  will  have 
wall  beds  and  private  bath  rooms.  In- 
teriors will  be  finislied  in  pine  and 
redwood.  Oak  floors  will  l)e  used  in 
the  hallways  and  dining  rooms.  There 
will  be  steam  heat  and  a  hot  water 
supply.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  En- 
trance will  be  finished  in  marble  and 
terrazzo.  Exterior  of  the  house  will 
be  covered  with  rustic  and  shiplap 
Plans   are   now   being  prepared. 

LOS  ANGELBS,  CAL.  —  Apartment 
house.  3  story  and  base.  Class  C  con- 
struction. J.IO.OOO.  -Architect,  Leonard 
L.  Jones.  I.  W.  Hellman  Bldg..  L.  A. 
Owner.  C,  W,  Howard.  The  building 
will  be  erected  on  South  E^-emont 
street,  having  a  frontage  of  48  feet 
and  a  depth  of  128  feet  Plans  provide 
for  a  total  of  BS  rooms,  which  will  be 
arranged  in  two  and  three  room  suites. 
All  apartments  will  have  private  hath 
rooms  and  wall  beds.  Plans  provide 
for  steam  heat,  a  hot  water  supply  and 


vacuum  cleaning.  Interior  will  be  fin- 
ished in  pine  with  some  oak  floors. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Metal  window 
sash  and  frames  are  specified.  Entrance 
will  be  finished  in  marble  and  tile. 
'Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  will  be  called  for 
shortly. 

PORTLAND,  ORE — Apartment  house, 
5  story  and  base,  brick  and  steel.  $100,- 
000.  Architect,  none.  Owners.  R.  F. 
Wassell  Co.,  19th  and  Lovejoy  streets, 
Portland.  The  building  will  be  erect- 
ed at  the  corner  of  19th  and  Lovejoy 
streets,  covering  a  large  ground  area. 
There  will  be  a  total  of  57  suites  ar- 
ranged in  two  and  three  room  apart- 
ments. An  suites  will  have  wall  beds 
and  private  bath  rooms.  Interior  fin- 
ish will  be  of  pine  and  hardwood.  Oak 
floors    will    be    used    in    the    living   and 
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steam  heat,  elevator  service,  vacuum 
cleaning  and  hot  water  supply.  Bath 
rooms  will  be  finished  in  tile  with 
composition  floors.  Exterior  of  the 
building  will  be  faced  witii  pressed 
brick.  Plans  are  complete  and  the  own- 
ers are  now  taking  figures  on  the  fol- 
lowing: Dumbwaiters,  elevator,  steam 
heating  plant,  cement,  brick,  lumber, 
plumbing,  and  bids  for  the  balance  of 
the  work  will  be  called  for  at  a  later 
date. 

SAN  FRANCISCO— Apartment  house. 
3  story  and  base,  frame,  $16,000.  Ar- 
chitect, Theo  W.  Lenzen,  Humboldt 
Bank  Bldg..  S.  F.  Owners,  Braun 
Realty  Co.  The  building  will  be  erect- 
ed at  the  northwest  corner  of  Cumber- 
land and  Guerrero  street  on  property 
39  by  63  feet.  Plans  provide  for  twelve 
suites  arranged  in  apartments  of  two 
and  tliree  rooms.  All  suites  will  have 
wall  beds  and  private  bath  rooms.  In- 
teriors will  be  finished  in  pine,  red- 
wood   and    some      elm      panels.      Bath 
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trance will  be  finished  in  tile  ar 
ble.      Exterior    of    the    building 
faced    with    rustic    and    shiplap. 
are  complete  and  figures  are  noi 


BRIDGES  AND  DAMS. 

THALHEIM,  STANISLAUS  CO.,  CAU 
— Bridge,  reinforced  concrete.  Cost 
not  stated.  Engineer.  County  Surveyor, 
Modesto.  Owners,  Stanislaus  County. 
Plans  liave  been  completed  and  re- 
ceived the  approval  of  the  Board  of 
Supervisors.  The  bridge  will  be  erect- 
ed near  Tlialheim  and  has  been  de- 
signed  for  a   highway   bridge  with  road 
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Crete  abutments  and  some  ornamental 
iron.  Plans  are  now  out  for  figures 
and  bids  will  be  opened  on  March  10th 
at  10  o'clock.  A  certified  clieck  of  10% 
of  the  amount  of  the  bid  is  required. 
Plans  can  be  secured  from  tlie  County 
Clerk.    H.    Benson,    at    Modesto. 

PORTLAND.  ORE.  —  Bridges,  rein- 
forced concrete.  Cost  not  stated.  En- 
gineer,     County      Engineer,      Portland. 


"Wednesday.     March     4,     1914. 

Owners,  Multnomah  County.  Plans 
have  been  completed  by  the  County 
Engineer  for  six  bridges  which  are  to 
be  erected  In  Multnomali-  County. 
Plans  and  specifications  can  be  se- 
cured from  the  County  Commissioners. 
Court  House.  Portland.  Following  Is 
a  complete  list  of  the  work  included: 
At  Latoiirelle  Falls,  one  reinforced 
concrete  bridge,  tliree  80-foot  arches. 
At  Youngs  Creek,  near  Bridal  Veil.  100- 
toot.  reinforced  concrete  arch.  At 
Bridal  Veil,  one  reinforced  concrete 
girder  bridge  across  Bridal  Veil  Falls. 
At  Multnomah  Falls,  two  reinforced 
concrete  viaducts  and  one  reinforced 
concrete  bridge.  At  Oneonta  Gorge,  one 
reinforced  concrete  girder  bridge.  At 
Horse  Tail  Falls,  one  reinforced  con- 
crete girder  bridge,  together  with  re- 
inforced concrete  slabs  on  tliree  open- 
ings between  Mist  and  .Multnomah 
Falls  on   the  Columbia   River   Highway. 

SOLANO-S,\CRAMENTO  CO.,  CAL.— 
Bridge,  Steel  lift  type.  Cost  not  stat- 
ed. Engineers.  County  Surveyors  of 
Sacramento  and  Solano  Counties.  Own- 
ers, Sacramento  and  Solano  Counties. 
County  Surveyor  P.  A.  Stelger  of  Sac- 
ramento has  been  in  San  Francisco  in 
conference  witli  the  Federal  authori- 
ties in  reference  to  the  proposed  bridge 
over  the  Sacramento  River  between  So- 
lano and  Sacramento  Counties  at  Rio 
Vista.  The  proposed  bridge  is  to  be 
about  3,200  feet  long,  consisting  of  20 
l.i'0-foot  stationary  spans  and  1  200- 
foot  lift  span,  under  which  the  steam- 
era  will  pass.  It  WTll  leave  a  space  of 
100  feet  in  the  clear  when  lifted.  The 
plans  call  for  a  modern  steel  struc- 
ture, set  on  cylindrical  piers  driven  to 
bedrock  or  into  gravel.  For  one-half 
its  distance  the  bridge  will  pass  over 
the  present  river  channel  and  the 
other  half  will  be  over  what  is  now. 
except  in  the  time  of  freshet,  dry  land. 
It  is  reported  that  Federal  approval 
will    be    forthcoming. 

TAOOMA,  WASH.— .Municipal  dock, 
timber  and  concrete  construction, 
$123,000.  Engineer,  City  Engineer,  Ta- 
coma.  Owners.  City  of  Tacoma.  The 
Commisioners  of  Public  Works  has 
been  authorized  to  complete  plans  for 
a  municipal  dock  large  enough  to  care 
for  ocean-going  vessels  and  of  a  per- 
manent type  of  construction.  Money 
in  the  amount  of  $125,000  is  now  avail- 
able for  construction.  Further  men- 
tion   will   be  made  of  this   work. 


COURT  HOUSES 


ALTURAS.  MODOC  CO.,  CAL— Court 
House,  2  story  and  base,  reinforced 
concrete,  $90,000.  Architect,  F.  U  De 
Longctiamps,  Reno,  Nevada.  Owners, 
.Modoc  County.  Architect  De  Long- 
champs  has  completed  working  draw- 
ings for  the  new  county  court  house 
and  tliese  plans  have  received  the  ap- 
proval of  the  County  Supervisors.  Con- 
struction will  be  started  as  soon  as 
bids  can  'be  secured.  An  official  ad- 
vertisement will  be  published  on 
March  2nd  and  bids  will  be  opened  on 
April  2nd.  Plans  and  specifications 
will  be  available  about  March  .5th  and 
can  be  secured  from  the  arcliitect.  The 
structure  will  be  fireproof  throughout, 
and,  besides  providing  offices  for  the 
county  oflicial.s,  will  contain  a  large 
meeting  room  for  the  supervlnsors. 
.iudges'  chambers  and  the  county  jail. 
Considerable  marble  and  tile  work  will 
be    used.      There    will    be    steam    heat. 
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FACTORIES  &  WAREHOUSES. 


SAN  FRANCISCO — ^Bakery,  2  si 
and  base,  brick.  $10,000.  Archite 
Rigrhetti  &  Headman.  Phelan  Bldg, 
F.   Owner's  name   withheld.    This   bu 
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50  by  85  feet.  First  floor  w 
the  bakery  proper  and  upper 
be  arranged  for  office  and 
shipping  rooms.  Interior  w 
ished    in    pine    throughout. 
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be  installed.  Metal  window  sash  and 
frames  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  being  prepared  and 
figures  will  be  called  tor  shortly. 

SAN  FRANCISCO  —  Warehouse.  3 
story  and  base,  reinforced  concrete, 
$12,000.  Engineer.  James  T.  Ludlow, 
604  Mission  street.  S.  P.  Owners,  Na- 
tional Ice  Cream  Co.  The  building 
will  be  In  the  nature  of  an  addition  to 
the  company*s  plant  on  Guerrero  street 
north  of  I6th.  Construction  will  be  of 
the    reinforced    concrete    type    tlirough- 
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terior will  contain  the  offices,  factory, 
cold  storage  rooms  and  packing  and 
sliipping  departments.  Interior  will  be 
finished  In  pine.  Special  machinery 
will  be  called  for.  B.xterior  of  the 
building  will  be  faced  witli  cement 
plaster.  Plans  are  complete  and  fig- 
ures  are   now   being   taken. 

SAN  FRANCISCO— Laundry  addition,  1 
and  2  story  and  base,  brick.  Cost  not 
stated.  Architect,  Milton  Lichtensteln, 
111  Ellis  s.treet,  S.  F.  Owners.  Galland 
Laundry     Co.       The     building    will       be 
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Ex.terlor  of  the  building  will  be  cov- 
ered with  stock  brick.  Plans  are  com- 
plete and   figures  are   being  taken. 

SEATTLE,  WASH.  —  Warehouse,  4 
story  and  base.  reinforced  concrete, 
$500,000.  Engineer.  Assistant  Engineer 
Henry  Baetz,  Port  of  Seattle  Commis- 
sion.  Seattle.     Owners,   City   of  Seattle. 


ated    at    the 
d      Spokane 


age    spac 


The  building  is  to  be  lo 
corner  of  Whatcom  a 
streets  and  will  cover  an 
by  210  feet.  Interior  i 
1. 5110.000  cubic  feet  of  st 
Construction  will  be  fireproof  through- 
out with  reinforced  concrete  walls, 
floors  and  roof  slabs.  There  will  be 
hollow  tile  and  metal  lath  and  plaster 
interior  partitions,  metal  window  sash 
and  frames  and  fireproof  doors.  Ele- 
vator service  is  provided.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  will  be  complete  and 
ready  for  figures  early  In  the  summer. 
Further  information  can  be  secured 
from  the  Port  of  Seattle  Commission. 
♦ 

FLATS. 

SAN  FRANCISCO— Flats  alterations, 
3  story,  frame,  $8,000,  Architect,  O.  E. 
Eivans,  2367  Mission  street.  S.  F.  Own- 
er's name  withheld.  The  present  three 
story  frame  building  will  be  altered 
Into  modern  flata     This  work  will  in- 


clude modern  plumbing,  new  interior 
finish,  painting,  plastering  and  car- 
pentry work.  There  will  be  four  open 
fire  places  and  tile  mantels.  Some  ex- 
terior alterations  will  also  be  made. 
Plans  are  nearly  complete  and  figures 
will   be   called   for  shortly. 

SAN  FRANCISCO — Flats,  2  story  and 
base,  frame,  $6,000.  Architect,  Alvln  J. 
Stern,  1522  Broadway,  Oakland.  Own- 
er, E.  J.  Duffey.  The  building  will  be 
erected  on  the  south  side  of  Green 
street  west  of  Jones,  and  has  been  de- 
signed to  contain  two  modern  flats 
with  garages  in  the  basement.  Each 
flat  will  consist  of  flve  rooms  and  bath. 
Interior  will  be  finished  in  pine,  red- 
wood and  hardwood  panels.  Oak  floors 
will  be  used  in  the  living  rooms  and 
dining  rooms.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath- 
rooms win  have  tile  wainscot  and  com- 
position floors.  Automatic  water  heat- 
ers will  be  installed.  Exterior  of  the 
building  will  be  covered  with  a  pressed 
brick  veneer  base  and  cement  plaster 
on  metal  lath.  Plans  ere  complete  and 
the   owner   will   shortly   take   figures. 

SAN  FRANCISCO — Flats,  2  story  and 
base,  frame,  $4,000.  Architect,  none. 
Owners.  C.  J.  and  W.  J.  Keenan,  Grove 
and  Masonic  streets,  S.  F.  The  build- 
ing, which  has  been  designed  to  con- 
tain two  flats  of  five  and  six  rooms, 
will  be  erected  on  the  east  side  of  Ma- 
sonic avenue  north  of  Hayes  and  will 
cover  an  area  of  25  by  60  feet.  Inte- 
riors will  be  finished  in  pine  and  red- 
wood with  some  oak  floors.  There  will 
be  an  open  fire  place  in  the  living  room 
of  each  flat.  Mantels  will  be  of  tile. 
Bath  rooms  and  kitchens  will  have  tile 
wainscot.  Composition  floors  will  be 
used  in  the  baths.  Automatic  water 
heaters  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  shiplap.  Plans  are  in  the  hands 
of  the  owners  and  the  work  will  .be 
done    by    Day   Labor. 

SAN  FRANCISCO— Flat,  2  story  and 
base,  frame,  $3,00-0.  Architect,  none. 
Owner.  M.  Perrazzo.  2S4  Lee  avenue.  S, 
F,  The  building  has  been  designed  to 
contain  two  flats  and  one  store,  and 
will  be  erected  on  the  south  side  of 
Ocean  avenue  eost  of  Lee  street.  In- 
terior flnish  will  be  of  pine,  redwood 
and  elm  panels.  Oak  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  open  fire  places  and  tile  man- 
tels. Bath  rooms  and  kitchens  will 
have  tile  wainscot.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  ai-e  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

SAN  FRANCISCO— Plat.  2  story  and 
base,  frame,  $2,500.  Architect.  A.  W. 
Richardson.  2877  Mission  street,  S.  F. 
Owner.  D.  Liebel.  317  Market  street,  S. 
P.  The  present  building  located  at 
290'5  and  2907  Pine  street  will  undergo 
extensive  alterations.  When  complete 
the  structure  will  contain  two  modern 
flats  of  flve  and  six  rooms.  Interior 
finish  will  be  of  pine  and  hardwood 
with  oak  floors  in  the  living  rooms 
and  dining  rooms.  There  will  be  open 
fire  places  andtile  mantels,  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Automatic  water  heat- 
ers will  be  Installed,  Exterior  of  the 
building  will  be  covered  with  rustic. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor, 


l>.MvLANU,  CAL. — Flats,  i  story  and 
liase,  frame,  $5,000,  Architect,  Alvln 
■J.  Stern,  1522  Broadway,  Oakland. 
Owners,  Colt  Investment  Co,  The 
building  will  be  erected  at  the  corner 
of  54th  and  Dover  streets  and  has  been 
de^;igned  to  contain  four  flats  of  four 
and  five  rooins.  Interior  finish  will 
be  of  pine  with  hardwood  floors  in  the 
principal  rooms.  There  will  ibe  open 
Hre  places  and  tile  mantels.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Marble  and  tile  will  be 
used  in  the  entrance.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared  and  when  complete  the  work 
will  be  carried  on  by  Day  I^abor. 

S.\N  FRANCISCO— 'Flats.  2  story  and 
base,  frame.  $6,0'00.  Architect.  L.  M. 
Hausman,  Sharon  Bldg..  S.  F.  Owners, 
M.  W.  and  J.  H.  Cain,  620  4th  avenue, 
.S.    F.      The    building  has   been    designed 
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ill 
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be  erected  on  the  north  lii 
street  west  of  15th  avenue,  the  prop- 
ert>'  having  a  frontage  of  25  feet  and 
a  depth  of  90  feet.  Bach  flat  will  con- 
sist of  six  rooms  and  bath.  Interiors 
will  be  finished  in  pine  and  redwood 
with  elm  panels  in  the  living  and  din- 
ing rooms.  Oak  floors  will  be  used  in 
the  principal  rooms.  There  will  be 
open  flre  places  and  tile  mantels.  Au- 
tomatic water  heaters  will  .be  installed. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  in  the  hands  of  the  owners 
and  work  will  be  done  by  Day  Labor. 
AH  materials  are  now  being  purchased.. 


GOVERNMENT   WORK   AND 
SUPPLIES. 

Denver^   Colo.,   Interior   Finish. 

The  following  bids  were  received  by- 
thc  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  for- 
the  interior  finish  of  the  V.  S.  post  of- 
fice  at    Denver,    Colo.: 

Bid  1.  Norman  Ker  Co.,  1123  Broad- 
way,  New  York  City. 

2.  Thiomas  J.  Stcen  Co.,  30  Church, 
stieet.  New  York  City. 

3.  Grant  Fee.  2440  16th  street.  San 
Francisco,    Cal. 

4.  Hedden  Construction  Co.,  1  Madi- 
son  avenue.  New  York   City. 

5.  Wm.  Dall,  501  Marion  Building, 
Cleveland,    Ohio. 

6.  J.  H.  Wiese.  1301  City  National 
Bank    Building.    Omana.    Neb. 

7.  Frank  Kirclnhof  Lumber  Co.,  7th 
ami    Lawrence    streets,    Denver,    Oolo. 

Complete — Bid  1.  $686,000;  2,  $696,- 
(lOii;  3,  $710,000;  4,  $714,591;  5,  $7,5-5,- 
0011,  6,  $776.44«,  it  marble  other  than 
that  in  the  present  building  is  accept- 
able for  exterior  marble  work,  $703,- 
260;    7,    $798,750. 

For  alternate  1  substitution  of  vault 
lights  for  granolithic  floor  flnish  of 
terrace  for  Champa  street  side  of 
building,  add — Bid  1.  $3,500;  2.  $5,500: 
3,  $3,000;  4,  $5,500;  5,  $4,000;  6,  $4,576; 
7,   $8,5*0. 

For  alternate  2  (substitution  of 
granolithic  finish  for  sidewalks  and 
walks  within  the  lot  line,  for  stone 
paving  specified),  deduct — Bid  I,  $34,- 
000;  2.  $45,000:  3,  $26,000;  4,  $30,000;  5, 
$36,000;   6.   $26,260;   7,   $35000. 

For  alternate  3  a  change  in  main 
stairs  for     purpose     of     Introducing     a 
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mezzanine  plattoim  between  first  and 
second  nooi).  add— Bid  1.  J72U;  2,  $1,- 
500;  3.  1600:  4.  »75«;  5.  11000;  6.  }4.- 
000;    7,    $:,S50. 

For  alternate  4  (subs-titutlon  of  plain 
marble  curbs  same  as  shown  at  side 
of  walks  for  the  marble  balustrade  in- 
dicated  on   the  drawings),   deduct — Bid 

1,  $6,200;    2,    $5,900;    3.   $6,000;    4.    $6,000; 

5.  $6,000;  6,  $24,300  and  $6,500;  7.  $18.- 
000. 

For  alternate  5  (omission  of  floor 
waterproofing)     deduct— Bid     1.     $1,200; 

2,  $6,800;    3.    $5,500;    4.    $5,500;    5.    $9,000; 

6.  $8,500;    7,   $5,200. 

For  alternate  6  (substitution  of  cast 
iron  for  bronze  for  elevator  fronts 
specified  under  paragraph  462),  de- 
duct— Bid  1,  $1,300;  2.  $1,300;  3.  $300; 
4,    $3,000;   5.    $1,200;    6.    $3,000;    7.    $1,352. 

For  alternate  7  (substitution,  of 
Keene's  cement  finish  for  shafts  of  all 
marble  pilasters  and  columns  and 
wainscot,  except  in  toilets  and  like 
places),  deduct— Bid  1.  $18,400;  2,  $16,- 
500;  3,  $18,000;  4,  $18,000;  5,  $18,000;  6. 
$16,0'00;    7,    $20,000. 

For  alternate  8  (omission  of  orna- 
ment on  the  plaster  ceilings),  deduct 
— Bid  1,  $500;  2,  $1,100;  3,  $2,500;  4, 
$400;   5.  $500;   6,   $2,600;   7,   $1,150. 

For  alternate  9  (substitution  of 
Keene's  cement  finish  for  marble  door- 
ways),  deduct— Bid    1,    $2,600;    2.    $3,000; 

3,  $2,300;    4,    $2,500;    5.    $2,000;    6.    $2,800; 

7.  $3,500. 

For  alternate  10  (substitution  of 
wood  wainscot  for  steel  in  post  office 
workroom)  deduct — Bid  1.  $1,900;  2. 
$1,800;  3,  $2,000;  4,  $1,800;  5,  $1,000;  6, 
$2,000;    7,    $2,200. 

For  alternate  11  (substitution  of 
composition  ornament  for  carving  in 
connection  with  the  wood  flnlsli),  de- 
duct— Bid  1,  $200;  2,  $300;  3,  $530;  4. 
$100;    5,    $200;    6,    $200;   7.    $450. 

For  alternate  12  (substitution  of 
Keene's  cement  and  plaster  for  wood 
finish  in  library),  deduct— Bid  2.  $600; 
3,    $1,000;    4.    no    bid;    5,    $200;    7,    $2,445. 

For  alternate  13  (substitution  of 
wood  floors  for  cork  floors),  deduct — 
Bid  1,  $1,500;  2.  $1,300;  3,  $2,000;  4,  $2,- 
000;   5,    $2,0K)0;   6,   $2,500;    7,   $2,200. 

Denver,    Colo.,    Mechanical    Bqalpment. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C  for 
the  mechanical  equipment,  except  roof 
drainage  and  elevators,  of  the  U.  S. 
post   office  at   Denver.   Colo.: 

Evans.  Almlral  &  Co.,  New  Tork 
City.    $149,725. 

G.  A.  Kees  Domestic  Engineering 
Co..   9t.   Paul.   Minn.   $133,797. 

Downey  Heating  and  Supply  Co.. 
Milwaukee.    Wis..    $160,000. 

CThris  Irvln  Plumbing  and  Heating 
Co..   Denver,  Colo.   $155,389. 

Johnson  and  Davis  Plumbing  and 
Heating   Co..    Denver,   Colo.    $153,518. 

Warner  &  Rittenhouse.  Washington. 
D.    C.    $137,891. 

W.  G.  Cornell  Co..  Washington.  D 
C.    $134,985. 

Farwell  Heating  Co..  Atchison.  Kan.. 
$149,790. 

Denver,  Colo.,  Pout   Ofilcc, 

The   following  bids   were   received   by 
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Wm.    Dall.    Denver,    Colo.,    $755,000. 

Thomas  J.  Steen  Co..  New  York  City. 
$696,000. 

J.  H.  Wlese,  Omaha,  Neb..  $766,440; 
alternate  bid.  if  marble  other  than  the 
present   is    used   for   exterior.    $703,260; 

Frank  Kerchoff  Lumber  Co..  Denver. 
Colo.,    $798,750. 

Grant  Fee.  San  Francisco.  Cal., 
$710,000. 

Norman  Ker  Co..  New  York  City, 
$686,000. 

Hedden  Construction  Co..  New  York 
City.    $714,591. 


Wednesday. 


Jlar 


1914. 


chll 


D.    C. 


Department.  Wash'Ingt 
the  construction  of  minor  outside 
work  and  for  the  intertor  finish  of  the 
U.  S.  post  office  at  Denver,  Colo.: 


Denver,      Colo.,      Elevator       Equipment. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  for 
the  installation  of  an  elevator  plant  in 
the  U.  S.  post  ofBce  at  Denver,  Colo.: 

Otis  Elevator  Co..  Washington,  D.  C. 
$36,882;    time  September    1,    1914. 

A.  Kiech.hefCer  Elevator  Co..  Milwau- 
kee, Wis.,  $44,490;  time  March  30,  1914. 


Presidio     Stable     Authorized. 

The  ciuartermaster  general  has  di- 
rected the  construction  quartermaster. 
San  Francisco.  Cal.  to  advertise  for 
bids  for  the  construction  of  a  stable 
at   the  Presidio  of  San   Francisco. 


Naval    Armor   Plate    Plant. 

The  statement  made  to  the  House 
Naval  Committee  by  the  Secretary  of 
the  Navy  and  tlie  chief  of  ordnance  of 
the  navy  on  the  subject  of  a  govern- 
ment armor  plate  plant  are  said  to 
have  been  quite  impressive.  The  sta- 
tis-tlcs,  which  were  submitted  of 
course,  have  not  been  offlclally  contra- 
dicted, nor  have  they  been  formidably 
questioned,  to  which  they  might  easily 
be  subjected,  it  is  understood;  for,  as 
is  so  often  the  case,  there  happens  to 
be  two  sides  to  this  armor  plant  prob- 
lem, and  so  mar  the  Navy  Department 
has,  naturally  presented  only  one 
phase  of  the  situation  for  the  benefit 
of  the  committee.  It  Is  by  no  means 
certain  tliat  the  subject  will  be  re- 
garded as  of  sufficient  importance  to 
engage  the  attention  of  the  committee 
to  a  greater  extent  than  the  time  al- 
ready allotted  to  It.  Mr.  Daniels  has 
been  able  to  present  his  case  in  so 
plausable  a  way  as  to  give  every  en- 
couragement to  those  who  advocate 
the  establishment  and  maintenance  of 
a  government  plant  for  the  manufac- 
ture of  armor.  It  is  the  fashion  now 
In  Congress  to  take  sides  against  the 
private  plant  and  to  support  the  cause 
of  tire  government  establishment, 
wliatever    or    wiierever    it    may    be.      At 
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which  would  be  required  to  fully  equip 
an  armor  plant  gives  pause  to  the  com 
mittee,  and  probably  nothing  more 
definite    will    be    accomplished    at    this 
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by  which  Congress  may  come  Into  the 
possession  of  more  Information,  which, 
in  the  minds  of  conservative  repre- 
sentatives and  senators,  should  be  ac- 
quired before  the  government  Is  com- 
mitted to  the  expenditure  of  a  large 
sum  of  money  on  the  representation 
that  the  government  can  produce 
armor  at  much  less  cost  than  that  of 
the    material    obtained    under    contract. 

Pocatello,   Idaho,   Plaster   ModelB. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department.    Washington,      D.    C.      for 


furnishing  plaster  models  for  the  U. 
S.   post  office  at  Pocatello.  Idaho: 

C.  W.  Buhler.  1130  19th  street.  N.  W., 
Washington,  D.  C.  $178. 

E.  C.  Bairstow,  1313  13th  street, 
Washington,   D.   C.   $178. 

Lombard  &  Ludwig,  Washington,  D. 
C.  309  14th  street.  Washington.  D.  C, 
$206. 

J.  Brys  &  F.  Bruyninck  Co..  Inc., 
1416  N  street,  Washington.  D.  C,  $210. 

E.  Jung.  150S  14th  street.  Washing- 
ton.   D.   C.    $225. 

Albany,   Ore.,  Post    Office. 

In  the  construction  of  the  U.  S,  post 
office  at  Albany,  Ore.,  for  which  Fred 
A.  Brixson.  Salem.  Ore.,  has  the  con- 
tract, fixtures  manufactured  by  the 
following  named  firms  will  be  used: 
Lighting  fixtures,  M.  J.  Walsh  Co.; 
pendant  switches.  Perkins:  sockets. 
Pass  &  Seymour;  insulating  joints, 
MacAllen;  glassware  and  reflectors. 
.Macbeth -Evans   Co. 

Hllo.   H.  T.,  Post   Offlvc. 

The  supervising  architect.  Treasury 
Department.  Washington.  D.  C  will 
request  supplementary  bids  for  the 
construction  of  the  above  named  buUd- 


Sewcr  System,  Fort  Mason. 

The  contract  for  extending  sewer 
system  at  Fort  Mason.  Cal..  has  been 
awarded'  to  D.  F.  Bienfleld,  of  San 
Francisco,  Cal..  at  $6,800 

Compressed    Air    Locomotive. 

The  compressed  air  locomotive  for 
the  naval  station  at  Pearl  Harbor,  Ha- 
waii, bids  for  which  are  to  be  opened 
March  14  at  the  Navy  Department,  is 
to  be  a  compound  four-wheel  connect- 
ed type  for  36-in  gauge  track;  weight 
approximately  15.000  lbs;  tractive 
force  3,000  lbs.  The  air  compressor 
shall  be  motor  driven.  3  stage.  1,000-lb 
pressure,  capacity  75  cu  ft  free  air  per 
ml.  Flat  cars  of  20.000  lbs  capacity 
each.  36-gauge  track.  Pipe  and  fit- 
tings extra  heavy  for  1.000  lbs  air 
working  pressure. 

Pasadena,   Cat,  Post   Offlce. 

As  previously  reported  the  contract 
for  'the  construction,  complete,  of  the 
U.  S.  post  office  at  Pasadena.  Cal,.  was 
awarded  to  Eugene  Schuler.  Santa 
Barbara.  Cal..  at  $184,246.  who  will  use 
the  following  fixtures  and  material  In 
the  construction  of  the  building: 
Plumbing  fixtures.  John  Douglas  Co.; 
cast  iron  column  radiators.  American 
Radiator  Co.;  wall  radiators.  American 
Radiator  Co.;  non-conducting  cover- 
ings, H.  W.  Johns-Manville  Co.;  dam- 
per regulator,  Fess:  air  ex'hausting 
apparatus,  'Blshop-Babcock-Becker  Co.; 
air  valves  for  radiators,  do;  air  valves 
for  end  of  steam  mains,  do;  cabinet  and 
tablet.  W.  A.  McNally  &  Co.:  rubber- 
covered  wire.  John  A.  Roebllng's  Sons 
Co.;  light  fixtures.  Reading  Chandelier 
Works;  radiator  valves.  Oane  Co.; 
conduit.  Central  Tube  C^o. :  snap 
switches,  Perkins  Electric  Mfg.  Co.; 
pendant  switches,  do;  keyless  sockets, 
Welber;  reflectors,  Holaphane;  glass- 
ware. Lighting  Studio  Co.;  canopy 
switches.    Cutter-Hammer    Mfg.    Co. 

Pearl    Harbor    Dry    Dock. 

There  have  been  no  bearings  before 
the  House  Naval  Committee,  as  was 
expected,    concerning     the    resumption 
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of  work  on  tlie  damuged  dry  Jock  at 
tlie  Pearl  Harbor  naval  station,  re- 
garding which  the  Secretary  of  Ihe 
Navy  is  in  possession  of  reports  from 
the  experts  who  made  a  careful  ex- 
amination of  'th«  situation  and  pre- 
sented   recommendations.      There    have 


nfere 


the 


Navy  Department  during  the  past  two 
or  three  weeks,  attended  by  Represen- 
tatives Padgett  and  Roberts,  of  the 
naval  committee.  It  has  been  decided 
to  proceed  witli  the  work  along  new 
lines,  the  approved  plan  contemplating 
the  employment  of  floating  boxes  in 
the  completion  of  the  dock,  in  accord- 
ance with  the  recommendations  of 
Civil  Engineer  P.  R.  Harris,  u.  S. 
Navy,  -and  the  civilian  expert,  Mr. 
Noble,  whio  was  specially  engaged  by 
tlie  Secretary  of  the  Navy  to  visit 
Pearl  Harbor  and  make  a  thorough  ob- 
servation of  the  conditions  there. 
There  will  have  to  he  a  committee 
hearing  later,  because  it  is  evident 
that  the  limit  of  cost  for  the  dry  dock 
must  be  increased  by  Jl.SOO.onn 
♦ 
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OAKIyAND,  CAX,.— Municipal  audito- 
rium. 2  story.  Class  A  construction. 
Cost  not  stated.  Architect,  J.  J.  Dono- 
van, associated  with  Walter  Mathews, 
Oakland.  Owners,  City  of  Oakland. 
Bids  opened  on  February  26th  for  pre- 
paring the  site,  concrete  work,  gran- 
ite work  and  granite  setting  show 
Chrlstenson  Bros,  low  at  $196,360.  A 
complete  list  of  all  bids  together  with 
tile  alternate  propositions  will  be 
found  under  the  heading  of  Oakland 
and   Alameda  County  in   this  issue. 


HOSPITALS 


PRESIDrO  OF  SAN  FRANCISCO — 
Hospital  ward,  2  story,  reinforced  con- 
crete. Cost  not  stated.  Architect,  Con- 
structing Quartermaster's  OfBce,  Port 
Mason.  Owners,  United  States  Gov- 
ernment, Plans  tor  an  additional  ward 
at  the  Letterman  General  Hospital 
have  been  completed  and  are  now  out 
for  figures.  The  building  will  be  ar- 
ranged to  contain  wards  and  private 
rooms.  Interior  flnish  will  be  of  pine 
throughout.  Steam  heat  will  ibe  sup- 
plied from  the  hospital's  general  plant. 
Exterior  will  be  faced  with  cement 
plaster.  A  clay  tile  roof  is  specified. 
Plans  and  specifications  can  be  secured 
from  the  Constructing  Quartermaster's 
ofUce  at  Fort  Mason.  Bids  will  be 
opened  on  March  25th.  An  offlcial  pro- 
posal appears  in  another  column  of 
this   issue. 

BLDRIDGE.  SONOMA  CO.,  CAL.— 
Nursery  building  for  males,  frame  and 
concrete,  $13,500.  Architect,  State  De- 
partment of  Eingineering.  Sacramento. 
Owners,  State  of  California.  Bids 
opened  in  Sacramento  on  February 
26th  for  the  construction  of  a  nursery 
building  tor  males  at  the  Sonoma 
State  Home  show  R.  S.  K.  MacMillen 
of  San  Francisco  low  at  $13,977.  He 
will  probably  be  awarded  the  contract. 
A  complete  list  of  all  bids  will  be 
found  under  the  heading  of  Marin. 
Contra  Costa  and  Sonoma  Counties  in 
this    issue. 

TOUNTVIUjE.  NAPA  CO.,  CAL.— 
Dairy  Barn.  1  story,  frame  construc- 
tion. $6,500.  Architect.  State  Depart- 
ment of  Engineering,  Sacramento. 
Owners,      State      of      California.      Bids 
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opened      in   Sacramento      on      February       a 
27th    for    the    construction    of    a    dairy      o 
barn  at  the  Veterans'  Home  at  Yount-      c 
ville     show     Lewis     Cereghino     of     San 
Francisco   low   at   $6. -147.      A  list  of   all 
bids    will   be    found    under    the    heading 
of    Marin.     Contra    Costa     and     Sonoiua 
Counties    in   this   issue. 

NAPA,  NAPA  CO..  CAL. — Recreation 
building.  1  story,  frame  and  concrete, 
$ro,OllO.  Architect.  State  Department 
of  Engineering,  Saci-amento.  Owners, 
State  of  California,  R.  S,  K.  MacMil- 
len  of  San  Francisco  submitted  the 
lowest  bid  for  constructing  the  recre- 
ation building  to  be  erected  at  the 
Napa  State  Hospital  at  $9,500.  A  com- 
plete list  of  all  bids  received  will  be 
found  under  the  lieading  of  M(arin. 
Contra  Costa  and  Sonoma  Counties  in 
this    issue. 

NAPA.  NAPA  CO..  CAL. — Hospital 
boiler.  Cost  not  stated.  Engineer. 
State  Department  of  Engineering,  Sac- 
ramento. Owners.  State  of  California. 
Bids  will  be  received  at  the  State  De- 
partment of  Engineering  in  Sacra- 
mento on  March  10th  for  furnishing 
and  installing,  complete,  one  250-H.  P. 
water  tube  boiler  with  oil  burning  fur- 
nace, brick  setting.  fittings,  valves, 
etc..  in  the  Napa  State  Hospital.  Plans 
and  specifications  can  be  secured  from 
the    State    Department    of    Engineering. 

SAN  FRANCISCO^Belt  Line  exten- 
sion and  tunnel.  $219,233.  Engineer. 
Assistant  State  Engineer.  Perry  Bldg.. 
S.  F.  Owners.  State  of  California.  Con- 
tractors, Bates,  Borland  &  Ayer,  S.  F. 
Contract  price,  $219,233.  A  complete 
list  of  all  bids  opened  by  tlie  State 
Board  of  Harbor  Commisioners  for  this 
work  will  be  found  under  the  lieading 
of  San  Francisco  in  this  issue. 


Contracts   Awarded. 

LOS  ANGELES.  CAL.— Hospital,  5 
story  and  base.  Class  A  construction. 
$110,000.  Architects,  Garrett  &  Far- 
rell.  Currier  Bldg.,  L.  A.  Owners, 
Methodist  Hospital  Association.  Con- 
tractor. George  H.  Whyte.  Paloma 
street  near  Allen  avenue.  Pasadena. 
Contract    price.    $110,000. 


HOTELS. 

SAN  FRANCISCO— Hotel  and  store 
3  story  and  base,  reinforced  concret 
$20,000.  Architects  Phillip  Schwerc 
&  Co..  Phelan  Bldg..  S.  P.  Owners.  J 
and  I.  Wolf.  The  building  will  I 
erected  on  Sixth  street  south  of  How 
ard.   having  a    frontage    of    25    feet    an 


a   depth   of  155   feet 
store  besides  the  hotel 
first   floor.     Upper  two 
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public  baths.  Interior  f 
pine  and  redwood.  Plans  provide  for 
a  central  heating  system  and  hot  water 
.supply.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Patent  store 
fronts  and  plate  glass  windows  are 
specified.  Plans  are  complete  and  a 
contract  will  be  let  within  a  few  days. 
SAN  FRANCISCO- Hotel.  4  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect.  Albert  W,  Burgren, 
Holbrook  Bldg.,  S.  P.  Owner.  William 
Roeder.  The  building  will  be  erected 
at  the  northwest  corner  of  Turk  and 
Leavenworth  streets,  covering  a  con- 
siderable ground  area.     There   will    be 
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a  .store  and  the  luitel  lobby  and  office 
on  the  first  floor.  Upper  floors  will 
contain  54  guest  rooms  and  40  baths. 
Interior  flnish  will  be  of  pine  and  hard- 
wood with  some  oak  floors.  Plans 
provide  for  steam  Iieat.  elevator  serv- 
ice, a  hot  water  supply  and  vacuum 
cleaning.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Or- 
namental plaster  and  marble  and  tile 
will  be  used  in  the  entrance  and  lobby. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  complete 
and  figures  are  being  taken. 

OAKLAND,  CAL.— Hotel  addition,  2 
story  and  base,  frame,  $10,000.  Archi- 
tect, M.  L.  Newsom.  1S52  5tli  avenue, 
Oakland.  Owner,  T.  Galvan.  The  build- 
ing at  the  corner  of  7th  and  Henry 
streets  will  undergo  repairs  and  two 
additional  stories  will   be  added.   These 
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several  public  ihaths.  Interior  flnish 
will  be  of  pine  and  redwood.  A  hot 
water  system  will  be  installed.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are   now   being  prepared. 

ARCADIA.  HUMBOLDT  CO..  OAL— 
Hotel.  4  story  and  base,  reinforced 
concrete.  $60.0'00.  Architect.  W.  H. 
Weeks,  75  Post  street,  S.  F.  Owners, 
Arcada  Hotel  Co.  A  site  has  been  se- 
cured at  the  corner  of  9th  and  G  streets 
and  a  new  hotel  and  store  building, 
covering  an  area  of  50  by  110  feet  will 
he  erected.  There  will  be  a  number  of 
stores  on  the  first  floor  and  75  guest 
rooms  and  a  number  of  private  baths 
on  the  upper  floors.  Plans  provide  for 
steam  heat,  a  hot  water  system  and 
vacuum  cleaning.  There  will  ibe  patent 
store  fronts  and  metal  window  sash 
and  frames.  Interior  finish  will  be  of 
pine.  Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  Exterior 
of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  now  being 
prepared. 

SEATTLE.  WASH. — Hotel.  2  story 
and  base,  brick,  $30,000,  Architect,  C. 
H.  Bebb,  Denny  Bldg.,  Seattle.  Owners, 
Horton  Estate.  The  building  will  cov- 
er an  area  of  114  by  120  feet  and  will 
be  arranged  for  stores  on  the  first 
floor  and  a  large  number  of  single 
rooms  and  public  baths  on  the  upper 
floor.  Interior  flnish  will  be  of  pine. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  There  will  ibe  steam 
heat  and  a  hot  water  supply.  Metal 
window  sash  and  frames  and  patent 
store  fronts  are  specified.  Exterior  of 
tlie  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken.  Separate  figures  will 
he  taken  for  the  plumbing,  heating, 
electric    work    and    painting. 


LIBRARIES. 

SAN  ANSELMO.  MARIN  CO.,  CAL.— 
Libi-ary,  1  story  and  base,  reinforced 
conei-ete,  $10,000.  Architect,  W.  Gar- 
den Mitchell,  Bankers'  Investment 
Bldg.,  S,  F.  Owners,  San  Anselmo. 
Preliminary  plans  have  been  submitted 
to  tlie  Library  Trustees  for  approval. 
These  plans  show  a  building  contain- 
ing a  large  reading  room,  stack  rooms 
and  office.  Interior  flnish  will  be  of 
pine  with  maple  floors.  A  central 
heating  system  will  be  installed.  Ex- 
terior will  probably  he  faced  with  ce- 
ment plaster.  Definite  action  has  not 
been  taken.  Further  mention  will  be 
made  of  the  work. 


RESIDENCES. 


SAN  PRAiNCISCO— Residence,  2  story 
and  base,  frame.  $4,000.  Arohitect. 
Walter  Vodden,  101  Cole  street.  S.  F. 
Owners,  Thomas  Vodden  and  Son,  1015 
Cole  street,  S.  F.  The  dwelling,  which 
has  been  designed  for  a  seven-room 
house,  will  be  erected  on  the  east  side 
of  18th  avenue  north  of  California 
street.  Interior  finisli  will  be  of  pine 
and    redwood    with    oak    floors    in    the 
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SAN  FRANCISCO — Residence.  2  story 
and  base,  frame,  $3,000.  Architect. 
none.  Owner,  A.  Duflfie.  6&5  Dolores 
street,  S.  F.  The  dwelling  has  been 
designed  for  a  seven-room  house  and 
will  be  erected  on  9th  avenue  near 
Oryega  street.  Interior  finish  will  be 
largely  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms  and  reception  hall. 
There  wlB  be  a  large  open  fire  place 
in  the  living  room.  Mantel  will  be  of 
briok.  Bath  room  and  kitchen  will 
have  tile  wainscot.  An  automatic 
water  heater  will  be  lnstalle<J.  Exte- 
rior of  the  dwelling  will  be  covered 
with  brick  veneer  and  cement  plaster 
on  metal  lath.  Plans  are  complete. 
Work    will    be   done   by    Day   Ija'bor. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame.  $4,500.  Architect, 
none.  Owner,  J.  M.  Peters,  1010  Balboa 
street,  S.  F.  The  dwelling  has  been 
designed  for  an  eight-room  house,  and 
will  be  erected  on  the  east  side  of  20th 
avenue  south  of  California  street.  In- 
terior finish  will  be  of  pine,  redwood 
and  hardwood  veneer.  Oak  floors  will 
be  used  in  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or  brick. 
An  automatic  water  heater  will  be  in- 
stalled. Bath  room  will  have  tile  wain- 
scot and  composition  floor.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  All  materials  are  now  being 
purchased. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame,  $5,000.  Architect, 
none.  Owners,  cneeve  Carson  and  Sons, 
219  32nd  avenue,  S.  F.  The  dwelling 
will  be  erected  on  the  south  side  of 
Castenda  west  of  San  Ma: 
been  designed   for  an   eigh 
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be  erected  un  lots  35,  36,  37.  55,  56,  57, 
and  5S  in  the  Lincoln  Manor  Tract. 
Bach  of  the  dwellings  has  been  de- 
signed to  contain  eight  rooms  and 
bath.  Interior  finish  will  be  of  pine, 
redwood,  white  enamel  and  hardwood 
veneer.  Hardwood  floors  will  be  used 
in  the  living  rooms,  dining  rooms  and 
reception  halls.  There  will  be  furnace 
heat,  open  fire  places  and  automatic 
water  heaters.  Mantels  will  be  ui. 
brick  and  tile.  All  bath  rooms  will 
have  tile  wains<^ot  and  composition 
floors.  Exteriors  will  be  covered  with 
brick  veneer,  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  in  the 
■hands  of  the  owners  and  work  will  be 
done  by  Day  Labor.  Materials  are  now 
being   purchased. 

SAN  FRANCISCO— Residence,  1% 
story  and  base,  frame.  $2,500.  Archi- 
lecl,  A.  W.  Richardson,  2877  Mission 
street,  S.  F.  Owner,  A.  Linom,  443 
Clipper  street,  .S.  F.  The  dwelling  has 
been  designed  to  contain  six  rooms 
and  bath,  and  will  be  erected  in  the 
Crocker  Amazon  Tract.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Oak 
floors  will  be  used  in  the  living  room 
and  dining  room.  There  will  be  a  large 
open  fire  place  and'  tile  or  brick  man- 
tel. Bath  room  and  kitchen  will  have 
tile  wainscot.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  are  being  taken  by  the  owner. 
SAN  FRANCISCO — Bungalows,  6,  1% 
story  and  base,  fixime,  $3,000  each.  Ar- 
chitect. O.  E.  Evans,  2367  Mission 
street,  S.  F.  Owner's  name  withheld. 
These  house  will  be  erected  on  Doug- 
las street  near  Castro,  and  each  has 
been  designed  to  contain  seven  rooms 
and  bath.  Interiors  will  be  finished 
in  pine  and  redwood  with  some  hard- 
wood veneer.  There  will  be  oak  floors 
in  the  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Tile  wainscot  will 
also  be  used  in  the  kitchens.  All 
houses  will  be  equipped  with  auto- 
maticwater  heaters.  Exteriors  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  nearly  complete  and 
work    will    be   done   by  Day   Labor. 

SAN  FRANCISCO — Residence,  2  s.tory 
and  base,  frame,  $2,000.  Architect, 
none.  Owner,  William  Bahrs,  635  17th 
avenue.  S.  F.  The  dwelling  will  be 
erected  on  the  east  side  of  16th  avenue 
near  Anza,  and  has  been  designed  for 
a  six-room  house  with  bath.  Interior 
will  be  finished  in  pine  and  redwood. 
Oak  floors  will  be  used  In  the  princi- 
pal rooms.  There  will  be  a  large  open 
fire    place 
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used  in  the  bath  room  and  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  All  ma- 
terials   are    now    being   purchased. 

SAN  FRANCISCO — Residence,  1  % 
story  and  base,  frame,  $2,000.  Archi- 
tect, A.  W.  Richardson.  2877  Mission 
street,  S.  F.  Owner.  A.  Kaufman. 
Isabel  street.  The  house  will  be  erect- 
ed on  Isabel  street  near  Montcalm 
avenue,  and  has  been  designed  to  con- 
tain seven  rooms  with  bath.  Interior 
finish  will  1)6  of  pine  and  redwood. 
Oak  floors  will  be  used  In  the  principal 


111  be  a  large  open  hcc 
place  in  the  living  room.  Mantel  will 
be  of  briok.  An  automatic  water  heat- 
er will  be  installed.  Bath  room  and 
kitchen  will  have  tile  wainscot.  Ex- 
terior of  the  house  will  be  covered 
with  rustic.  Plans  are  complete  and 
the  work  will   be  done  by   Day  Labor. 

OAKLAND,  CAL. — Residence.  2  story 
and  base,  frame,  $3,500.  Architect, 
none.  Owner,  I.  W.  Button,  347  63rd 
street.  Oakland.  The  dwelling  has 
been  designed  for  a  seven-room  house 
will  bath  and  sleeping  porch  and  will 
be  erected  on  the  west  side  of  Hllle- 
gass  avenue  near  62nd  s-treet.  Interior 
finish  will  be  largely  of  pine  and  red- 
wood. Some  veneer  hardwood  will  be 
used  in  the  living  and  dining  rooms. 
Oak  floors  will  be  used  In  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  h* 
of  tile.  Bath  room  will  have  tile  wain- 
scot and  composition  floor.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  Labor.  All  inaterials  are  now  be- 
ing   purchased. 

OAKLAND.  CAL. — Bungalow,  1  story 
and  base.  frame,  $3,200.  Architect, 
none.  Owners,  Collins  Bros..  825  57th 
street.  Oakland.  The  dwelling  has 
been  designed  for  a  six-room  house 
and  will  be  erected  on  the  north  side 
of  Everett  avenue  near  13th  avenue. 
Interior  will  be  finished  in  pine  and 
redwood  with  hardwood  veneer  in  the 
living  room  and  dining  room.  Oak 
floors  will  be  used  throughout.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
briok.  Bath  room  will  have  tile  wain- 
scot and  composition  floor.  An  auto- 
matic water  heater  is  specified.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  in  the  hands  of  the  owners 
and  the  work  will  be  done  by  ^.^ay 
Labor.  Materials  are  now  being  pur 
chased. 

OAKLAND.  CAL.— Residence,  2  story 
and  base,  frame,  $9,000.  Architect.  F. 
D.  Voorhees,  Central  Bank  Bldg.,  Oak- 
land. Owner's  name  withheld.  The 
dwelling  will  be  erected  on  Lake  Shore 
Drive  near  Rand  avenue,  and  has  been 
designed  to  contain  eight  rooms,  bath 
and  sleeping  porch.  A  garage  will  also 
be  erected  on  the  property.  Interior 
of  the  dwelling  will  be  finished  in  pine, 
redwood  and  hardwood.  Oak  floors 
will  be  used  throughout  except  in  the 
baths  which  will  nave  composition 
floors.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  he 
of  brick  and  tile.  Tile  wainscot  will 
be  used  in  the  bath  rooms  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  both  dwelling  an.l 
garage  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures   are   now  being  taken. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Bungalow,  1^  story  and  base,  frame. 
$3,500.  Architect.  George  Anderson. 
6046  Lawton  avenue.  Oakland.  Owner, 
Thomas  H.  Anton.  The  dwelling  lias 
been  designed  for  a  seven-room  house 
and  will  be  erected  on  Claremont  ave- 
nue. Interior  finish  will  be  largely  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  In  the  living  room,  dining 
rom  and  reception  hall.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
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plete  and  figures  are  now  being  taken. 
OAKLAND.  CAL.  —  Bungalow.  1% 
story  and  base,  frame,  $3,200.  Archi- 
tects, Tlie  Elite  Planners,  1S44  5th  ave- 
nue. Oakland.  Owner,  Edward  Lawlor. 
The  dwelling  will  be  erected  in  Pied- 
mont by  the  Lake,  and  has  been  de- 
signed to  contain  seven  rooms,  bath 
and  sleeping!  porch.  Interior  will  be 
finished  in  pine,  redwood  and  some 
hardwood  veneer.  Oak  floors  will  be 
used"  in  the  principal  rocms.  Plans 
provide  for  furnace  lieat  and  open  fire 
places.      Mantels    will      be      of    tile    or 
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and  In  the  hands  of  the  owner  who  will       L 
do    the    work    by    Day    Labor.      All    ma-       II 

BERKELEY.  ALAMElDA  CO..  CAL.—  d 
Itesidence,  2  story  and  base,  frame.  li 
J7.000.  Aroliitect,  William  A.  Plow-  a 
man.  3601  Telegraph  avenue.  Berkeley. 
Owner.  William  Ashland.  The  dwell- 
ing will  be  erected  in  Northbrae  and 
lias  been  designed  for  an  eight-room 
house  with  bath  and  sleeping  porch. 
Interior  will  be  flnished  in  pine  and 
redwood.  Some  oak  floors  will  be  used. 
There  will  be  furnace  heat  and  open 
Are  places.  Mantels  will  be  of  brick 
and  tile.  Bath  room  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  latTi. 
Plans   are   now    being   prepared. 

OAKLAND,  CAL.— ^Residences,  1.  1% 
story  and  2.  1  story,  frame.  $3,000  and 
$2.5M.  Architect.  Alvin  J.  Stern.  1522 
Broadway.    Oakland.      Owner,      Edward 
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erected  In  Piedmont  by  the  Lake,  the 
two  1  story  dwellings  being  designed 
to  contain  six  rooms  each  and  the  1% 
story  house  to  contain  seven  rooms. 
Interiors  will  be  flnished  in  pine,  red- 
wood and  hardwood  veneer.  Oak  floors 
will  be  used  in  the  living  rooms,  din- 
ing rooms  and  reception  halls.  There 
will  be  furnace  .heat  and  open  fire 
places.  M-antels  will  be  of  tile  and 
brick.  Automatic  water  heaters  will 
be    installed.      Bath    rooms    and    kitch- 


tlle 


position  floors.  Exterior  of  the  three 
houses  will  be  covered  witli  cement 
plasiter   on   metal   lath. 

"bBRKBLEY.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame, 
S3.00O.  Architect.  F.  R.  Peake  Co..  212T 
University  avenue.  Berkeley.  Owner. 
.Mrs.  J.  U.  De  Roco.  The  house  will  be 
erected  on  Euclid  avenue  south  of 
Keith  and  has  been  designed  to  con- 
tain six  rooms.  bath  and  sleeping 
porch.  Interior  will  be  flnished  in  pine 
and    redwood    with    hardwood    floors    in 


the 


fur 


'ipal 

,ce    he 


ill    be 


PI  a 


pla 


red 


vlth 


plaster 

plete   a 

Labor     under     the     direction     of     P.     R. 

Peake  Co. 

BERKE'LBiY.  ALAMBDA  CO.,  CAL.— 
Residence,  2  story,  attic  and  base, 
frame,  823,000.  Architect,  Willam  H. 
Ratcllff.  First  National  Bank  Bldg.. 
Berkeley.  The  dwelling  will  be  erect- 
ed at  the  Junction  of  the  Tunnel  and 
Rohle  Roadi!.  and  has  been  designed 
for  a  ten  room  house  with  several 
baths  and  sleeping  porches.  A  garage 
will    also    be    erected    on    the    property. 
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and  figures  will  be  called  for  shortly. 
PALO    ALTO.    SANTA    CLARA      CO.. 

CAL.— Residence.    2       story    and      base. 

frame.        $14,000.  Architect,        Smitli 


vHl    be 
lak    flo 


nboldt    Bank    Bldg 


of  twelve  rooms,  several 
leeping  porch.  Interior 
ine    and    hardwoods 


In    the    principal 


central  heatil 
supply  and  Vi 
fled.  Bath  ro 
scot  and  floor 


yste 


hot 


17 


ater 


urn  cleaning  are  speci- 

s   will   have   tile   waln- 

Exterlor   of   the  house 

will    be    covered    with    cement    plaster 

on   metal  lath.     Plans  are  completeand 

figures  are   being  taken, 

SAN  BRUNO,  SAN  MATEO  CO.,  CAL, 
—Residence,  2  story,  attic  and  base, 
frame,  JS,000,  Architect.  John  J.. 
Foley.  46  Kearny  street.  S.  P.  Owner, 
Father  W.  J.  Cantwell.  The  dwelling 
will  be  erected  on  property  adjoining 
the  church,  and  has  been  designed  to 
contain  nine  rooms  Including  a  study 
and  large  reception  room.  Interior 
finish  will  be  of  pine,  redwood,  and 
some  hardwood.  Oak  floors  will  used 
In  the  principal  rooms.  There  will  be 
furnace  heat  and  three  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Bath 
rooms  will  have  tile  wainscot  and  com- 
petition floors.  An  automatic  water 
heater  will  be  Installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete    and    figures    are    being    taken. 

SA.N  MATEO.  S-\-N  MATEO  CO.,  CA.^, 
— Bungalow,  1  story  and  base,  frame, 
$2.5l>0.  Architect,  O.  E.  Evans,  2367 
Mission  street,  S.  P.  Owner's  name 
not  given.  The  house  has  been  de- 
signed for  a  five-room  dwelling  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  entirely  of  pine  or  redwood. 
Oak    floors    will    be    used    In    the    living 


and  dining  rooms.  There 
large  open  Are  place  and  br 
Bath  room  and  kitchen  wll 
wainscot.      Exterior    of    the 


ill    be 


ntel. 


SAN    PRANCISCO— Reside 


plaster    'on 
ing  prepared. 


and 


500. 


none.  Owner.  Ben  B.  Tormey. 
Clay  street.  The  dwelling  will  be  . 
ed  on  the  west  side  of  33rd  a 
south  of  Lincoln  Way.  and  has 
designed  to  contain  six  rooms 
batli.  Interior  finish  will  be  of 
and   redwood.     Oak   floors  will   be 


the  living  I 
lere  will  be  a  large 
th  tile  or  brick  man 
d  kitchen  will  havi 
1  automatic  water  he 
illed.      Exterior   of    tl 


nd    dii 


red 


Ith 


Stic 


elling   will 
d      cement 


aster  on  metal  lath.  Plans  are  in 
e  hands  of  the  owner  and  the  work 
ill  be  done  by  Day  Labor. 
SAN  PRANCISCO  —  Residence.  2% 
ory  and  base,  brick  veneer.  $15,000. 
:chitect.    Charles    C.    Frye.    20    Mont- 


Owr 


Mrs. 
ected 


Meyer  The  dwelling  will 
on  Pacific  avenue  and  has  been  de- 
signed for  a  modern  city  home,  con- 
taining fourteen  rooms  and  six  baths. 
Interior  will  be  flnished  In  pine,  red- 
wood and  hardwood.  Oak  floors  will 
le  used  throughout  except  in  the  hath 
rooms  which  will  have  tile  floors  and 
wainscot.  There  will  be  a  central 
i-iCJting  system,  proliahly  furnace  heat. 
Plans  provide  for  six  open  fire  places 
which  will  have  tile  mantels.  AH  bath 
rooms  will  he  equipped  with  showers. 
There     will     be     vacuum     cleaning    and 


J8 


automatic  water  heaters, 
plaster  will  also  be  used.  Exterior  of 
the  dwelling  will  be  covered  with 
pressed  brick  veneer  and  trimmed  with 
terra  cotta.  Plans  are  complete  and 
figures  are    now    being    taken. 

BERKEDBY.  ALAMEDA  CO..  CAL. — 
Residence.  1  story  and  base,  frame, 
ra.OOO.  Architect,  none.  Owners.  Junk- 
Riddeil  Investment  Co..  2217  Telegraph 
avenue.  Berkeley.  The  dwelling  has 
been  designed  for  a  six-room  house 
with  batll  and  sleeping  porch,  and  will 
be  erected  on  Buena  Vista  Way  near 
Greenwood      Terrace.      Interior      finish 


will  be  of  pine 
Oak  floors  will 
pal  rooms.  Pli 
heat  and  open 
will   be  of  tile 


nd  hardwood  veneer. 
le  used  in  the  princi- 
s  provide  for  furnace 
fire  places,  ilantels 
brick.  An  automatic 
water  heater  will  be  installed.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. Composition  floor  will  be  used  in 
the  bath  room.  Exterior  of  the  house 
will  be  covered  with  shakes.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

OAiKI^AND.  CAL. — Residence,  2  story 
and  base,  frame,  $5,000.  Architect, 
none.  Owner,  B.  J.  Lloyd.  1057  Walker 
avenue.  Oakland.  The  dwelling  will  be 
erected  on  Fairbanks  avenue  and  has 
been  designed  to  contain  eight  rooms 
and  bath.  Al  interior  finish  will  be  of 
pine  or  redwood.  Oak  floors  will  be 
used  in  the  living  rt 
and  reception  hall.  1 
nace  heat  and  open 
tels  will  be  of  tile.     ' 


ning  room 
ill  be  thr- 
ees.    Man- 


ompositii 


flo 


ill    be 


bath  room  and  kitchen.  Exterior 
the  iiouse  will  be  covered  witli  cer 
plaster  on  metal  lath.  Plans  ar< 
the  hands  of  the  owner  and  the  v 
will  be  done  by  Day  Labor.  -Ml 
terials  are   now   being  purcliased. 

OAKLAND.  CAL— Reside 
and  base,  frame,  $9,000 
none.      Owner.    Edward    Ols 


Oakland. 


Th( 


e.    2    story 

Arcliitect. 

.    277    Bay 

dwelling 


ill    be 


cted 


the 


rthe 


■  r  of  College 
veiling   has   b' 


and  open  fire  plac 
of  tile  or  brick.  £ 
glass  windows  and 
Bath  room  will  ha 
compositioi 
heater  wll 
the   house 


and  Manila.  The 
;igned  to  contain 
re.  Interior  will 
d  redwood.  Oak 
in    tlie    principal 

for  furnace  heat 

Mantels   will    be 

e  will  Iiave  plate 


nt   sto 


stalled.      Bxte 


fronts. 


of    the 


All 


ivill  .do 
aterials 


the 


bell 


ork   by    Day    Labor, 
ng  purchased. 
-Residences,     1 
ame.     Cost  not 
The    toUow- 


SACRAMENTO,  CAL.- 
and  2  story  and  base,  fi 
stated.  .Architect,  none 
ing  Day  Labor  jobs  are  reported  as 
about  to  be  started  in  Sacramento:  C. 
J.  Hopkinson.  131S  25th  street.  1  story 
five-room  residence.  $4,000.  and  E.  G. 
Gross.  3114  East  avenue.  2  story.  13 
room  residence  and   1   store,  $4,000 

SA'N  JOSE.  SAiNTA  CLARA  CO,,  CAL, 
— Residences,  1  and  2  story  and  base, 
frame.  Cost  not  stated.  Architect, 
none.  The  following  Day  Labor  jobs 
are  reported  as  about  to  be  started  in 
San  .lose:  .latk  Walsh.  195  North  3rd 
street.  1  story  live-room  cottage.  $2.- 
500;    Ella     Ferguson.    Alum    Rock    ave- 
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Wednesday.      March      i. 


1914. 


amental       nue,    1    story 


na    J.    W. 


om    cottage,    $2,500, 
Hutslar,     1004    East    Santa 
2    story    frame    residence. 


Clara    stre 
Cost  not  stated. 

LOS  ANGlELES,  CAL.  —  Residence.  2 
story  and  base,  frame  and  hollow  tile. 
Cost  not  stated.  Architects.  Hunt  & 
Burns.  Laughlin  Bldg..  L.  A.  Owner. 
General  C.  M.  Spitzer.  The  dwelling, 
which  will  contain  fourteen  rooms  and 
three  baths,  has  been  designed  in  the 
Italian  Villa  style  and  will  be  erected 
at  the  corner  of  3rd  street  and  An- 
drews Boulevard.  Walls  will  be  of 
hollow  tile  faced  with  cer 
Interior   will    be   finished   Ir 


and 


Vhi: 


nel. 


ill    be    used   thr 


Plans  provid 
open  lire  pU 
tile  or  brick 
heater  will  h 
of  clay  tile, 
figures  are  n 
SEATTLE, 
story 


nent  piaster. 
1  pine.  hard- 
Oak  floors 
Bath  rooms 
and  floors, 
furnace  heat  and 
Mantels    will    be    of 


ugho 


ailed. 


Roof   will  be 

Plans    are   complete    and 

)w  being  taken. 

WASH. — Residences.    3.    2 

ase.     brick.     $19,500     each. 


Robert    Knipe 


ouses  will  be  erected 
:reet  near  Broadway,  a 
een  designed  to  contaii 
iree  batlis  and  sleeping 
jriors  will  be  finished 
ardwoods.       Oak    floors 


Henry    Bldg., 

thheld.   These 

on     Newton 

nd    each    has 

porches.  In- 
1  pine  and 
ill    be    used 


ugh, 


ept 


rhich 


1  be  finished  in  til 
position  fioors.  ] 
a  central  heatin 
hot  water,  vacuur 
natic     water    heate 


ill    be    open 
-ick   mantels 


plac 


nd    tile 


Exte 


witli  pressed  brick  trimmed  witli 
cotta.  Plans  are  now  nearing 
pletion. 

SACRAMENTO.  CAL. — Residenc 
1  story  and  base,  frame,  $3,000 
$2,700  respectively.  Architect.  none 
.  Pierce.  3i526  Park  avenue 
These  two  liouses  wil 
in    the    West    Curtis    Oak 


and 


Owne 


spe 


■ified. 


ill    be 


Bath 


Ex 


ith 


'e     and 
finished 


nt    pla 


ter  on  metal  lath.  Plans  are  compiei 
and  in  the  hands  of  the  owner  wl 
will  do  tlie  work  by  Day  Labor.  Mf 
terials  are   now  being  purchased. 

SACRAMENTO.    CAL. — Bungalow, 
story    and    base,    frame,    $2,000.      Arch 
tect.    none.      Owner.    H.      F.      Carsten 
1S31    I    street.    Sacramento.      ' 
ing    will    be    erected    on    Cala 
nue.    and    will    contain    five 


ell- 


hath. 


All 


finish    will    be 


edwood.      Oak    flo 


ng    and    dii 


ill    be 


fir 


vill    be 


pla 


rge   open 

and  tile  mantel.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen. 
Exterior  of  tlie  house  will  be  covered 
with  rustic  and  shiplap.  Plans  are  in 
the  hands  of  the  owner  and  the  work 
will  be  done  by   Day   Labor. 

STO'CIvTaN,  SAN  JOAQUIN  CO.. 
CAL — Residences  1  and  2  story,  frame. 
Cost  not  stated.  Architect,  none.  The 
following  Day  Labor  jobs  are  reported 
as  about  to  he  started  in  Stockton:  H. 
Anderson.    1310   South    California    street. 


1  story  frame  dwelling,  $1,800:  John 
Lucas,  1235  South  American  street,  1 
story  frame  dwelling,  $1,000:  Mrs,  L. 
P.  Leanden.  Stockton.  1  story  frame 
dwelling.  $1.S00:  Charles  Eachan. 
Stockton,  1  story  frame  dwelling.  $2.- 
50O;  R  Godsil.  516  West  Park  street.  1 
story  frame  dwelling.  $2,500;  Prank  P. 
Gurgon.  1215  South  American  street.  2. 
1  story  frame  dwellings,  $1,500  each; 
W  R.  Pease.  1314  Bast  Oak  street.  1 
story  frame  dwelling.  $1,000:  R.  'F. 
Ames.  420  McCloud  avenue.  1  story 
frame  dwelling.  $2,000.  and  C.  R.  Camp- 
hell.  Stockton.  1  story  frame  dwelling. 
$1,500. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


UMATILLA, 
$20,000,      ETig 
Selling    Bldg.. 
of    Umatilla, 
in    the   sum 

plans    sho 


steel 


ORB.— Water       system, 

leer.    Louis      C.      Kelsey. 

Portland.      Owners,    City 

Bonds    have    been    voted 

of    $20,000    to   construct      a 

a  ter      system.       Engineer's 

a    pumping   plant   with   oil 

nd    tower    and    di- 

Both    cast    iron 

sed.      Bids   will 

;  bonds  can  be 

will    be    made 


rect  connected  pumps, 
and  steel  pipe  will  be 
be  called  tor  as  soon 
sold.  Further  mentio 
of  this  work. 

SAN  M.\TBO  AND  SAN  DIEGO 
COUNTrBS.  CAU  —  State  Highway 
work  Cost  not  stated.  Engineer.  State 
Highway  Commission.  Forum  Bldg.. 
Sacramento.  Bids  opened  by  the  State 
Highway  Commission  on  February  27th 
for  the  construction  on  higliways  in 
San  Mateo  County  show  Bates,  Borland 
&  .\yer  low  at  $59,925.40,  and  in  San 
Diego  County  Taylor  &  Berliner  of 
Los  Angeles  low  at  $74,9'51.  Contracts 
arded.      A    complete 


e    not   been    a\ 
of   these    flgur 


ethe 


of    cost 


vith   the 
vill      b> 


SCHOOLS. 


STOCKTON.  SAN  JOAQUIN  CO.. 
CAL. — School,  2  story  and  base,  brick 
and  concrete,  $75,00«.  Architects.  Stone 
&  Wright.  Stockton.  Owners.  City  of 
Stockton  Only  three  sets  of  figures 
were  received  by  the  Stockton  Board 
of  Education  on  February  25th  for  the 
construction  of  the  East  Side  Grammar 
School  and  these  figures  were  rejected. 
Plans  will  be  put  out  for  figures  again 
without  revision.  The  lowest  bid  was 
from  Graham  &  Jensen  of  San  Fran- 
cisco at  $78,585.  A  complete  list  of 
the  figures  will  be  found  under  the 
heading  of  Sacramento.  Stockton  and 
Northern    California    in   this   issue. 

BISHOP.  INTO  CO..  CAL,— School.  I 
story  and  base,  reinforced  c6ncrete. 
$35.(100.  Architect,  G,  C.  Clements. 
Blsliop.      Owners,    Bishop    School    Dis- 


Pla 


for     the 


oncrete  school  have  been  completed 
nd  approved  by  the  Board  of  Educa- 
ion  There  will  be  a  number  of  stand- 
rd  sized  class  rooms,  principal's  ot- 
eachers'  rooms  and  an  assembly 
Plans  provide  for  steam  heat, 
systen 


flee 


trin 


aple  floors  in   the  clas 


erior    of 

the    building    will 

ith    cemi 

;nt    plaster.      Plana 

■ed  from 

the  arcliitect.  Bids 

ng  takei 

1  and  will  be  open- 

1    Iftth. 

Wedn 


sday.     M'arch 


1914. 
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TUSTIN.  ORANGE  CO.,  CAL,— School, 
1  and  2  story  and  base,  brick  anrl  con- 
crete. Cost  not  stated.  Ar.liitect, 
Frederick  H.  Eley,  Register  Uldg.. 
Sant-a  Ana.  Owners.  Tustin  .School 
District.  Plans  have  been  coniiileted 
for  the  new  brick  grammar  school 
building'  which  Is  to  be  erected  in  the 
Tustin  School  District.  Plans  are  now 
out  for  figures  and  separate  bids  will 
he  taken  for  the  general  construction, 
lieatlng  and  ventilating  and  plumbing 
and  electric  work.  Plans  can  be  se- 
cured from  the  architect.  Bids  will 
'be    opened    on    March    ISth. 

HTDEI  PARK,  LOS  ANGELES  CO., 
CAL. — School.  1  and  2  story,  brick  and 
cement  plaster,  $100,000.  Architect, 
George  A,  Howard,  Jr.,  Grant  Bldg..  L. 
A.  Owners,  Hyde  Park  School  Dl.strlct. 
The  sketches  provide  for  six  buildings, 
four,  two-room  buildings  and  an  audi- 
torium will  be  erected  on  the  present 
school  site  at  Hyde  Park,  and  two  two- 
story  eight-room  buildings  will  be 
erected  on  a  new  site  to  be  purchased 
at  Angelus  Mesa.  The  buildings  will 
be  of  frame  construction  with  brick  or 
hollow  tile  walls,  plastered  on  the  ex- 
terior. Only  preliminary  plans  have 
been  prepared  and  further  mention 
will  be  made  of  the  work  at  a  later 
date. 

VENICE,  LOS  ANGELES  CO..  CAL.— 
School  group,  1  and  2  story  and  base, 
brick.  Cost  not  stated.  Architect,  C. 
H.  Russell  Co.,  Union  League  Bldg.,  L, 
A.  Owners,  Venice  Union  High  School 
District  Plans  for  this  group  of 
buildings,  which  have  been  fully  de- 
scribed in  these  columns  'before,  have 
been  complete,  and  have  received  the 
approval  of  the  Board  of  Education. 
Bids  for  the  work  are  now  being  taken 
and  will  be  opened  by  the  Board  on 
March  9th  at  3  p.  m.  Bids  will  be 
taken  for  the  general  construction 
with  alternates  A.  B.  C,  D,  E,  F,  G.  and 
H  as  per  plans  and  specifications. 
Plans  may  he  obtained  from  the  archi- 
tects on  deposit  of  $20, 
"ARLINGTON.  ORB.— School,  2  story 
and  base,  reinforced  concrete  and 
brick,  $15.0'00.  Architect,  Charles  H. 
Burgraff.  Albany.  Ore.  Owners.  Ar- 
lington School  District.  Alternate  bids 
will  be  taken  for  reinforced  concrete 
and  brick  construction.  The  building 
will  contain  four  class  rooms  on  the 
first  floor,  together  with  a  large  cor- 
ridor; second  floor  will  contain  three 
class  rooms,  an  office  and  the  balance 
of  the  floor  will  be  left  unfinished  at 
present.  Basement  will  consist  of 
playrooms,  lavatories,  furnace  and  fuel 
rooms.  Separate  proposals  will  be  re- 
ceived for  heating  and  plumbing,  and 
the  balance  to  be  Included  In  the  gen- 
eral contract.  Plans  can  be  had  from 
the  architect.  Bids  are  now  being 
taken  and  will  be  opened  on  March   6th. 

.•VSTORIA.  ORB — .School  addition.  1 
story  and  base,  brick.  $20,000.  Archi- 
tects, Whitehouse  &  Fouiihoux.  'Wii- 
cox  Bldg.,  Portland.  Owners.  Astoria 
School  District.  The  work  will  con- 
sist of  the  erection  of  an  addition  to 
be  used  as  an  auditorium  with  gallery 
and  seating  800.  Other  work  included 
in  the  contract  is  the  completion  of  the 
■basement.  .Structure  will  contain 
equipped  rooms  for  manual  training, 
domestic  science  and  sewing.  Plans 
win  be  completed  in  about  one  month 
when  bids  will  be  called  for.  Bonds 
In  the  sum  of  $20.0'00  have  been  voted 
for    this    purpose. 


Contracts   Awarded. 

PAliUa.  LOS  ANGELES  CO..  CAL.— 
School,  I  story  and  base,  brick,  $34,- 
174.  Architects.  Dennis  &  Hewitt,  Fay 
Bldg..  L.  A.  Owners.  Palms  School 
District.  Contractors.  The  Huntsber- 
ger-Reed  Construction  Co.,  Van  Nuys 
Bldg..    L.    A.      Contract    price,    $34,174. 

EURBKA,  HU.MBOLDT  CO..  CAL.— 
School,  2  story  and  base,  reinforced 
concrete,  $113,510.  Architect.  W.  H. 
Weeks.  7,t  Post  street.  S.  F.  Owners. 
Eureka  Union  High  School  District. 
Contractor.  Robert  Trost,  S.  F.,  general 
construction.  Contract  price.  $113„510. 
♦ 

STORES. 

SAN  FRANCISCO— Store,  I  story  and 
base,  frame.  $5,000.  Architect,  none. 
Owner.     R.     W.     Molier.     185     .Stevenson 


str 


The 


lldil 


ill 


erected  on  the  west  side  of  Montgom- 
ery street  south  of  Filbert,  and  has 
been  designed  to  contain  one  store. 
Interior  finish  will  be  of  pine  through- 
out. There  will  be  plate  glass  win- 
dows In  patent  store  fronts.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  shiplap.  Plans  are  complete 
and  In  the  hands  of  the  owner  who 
will    do    the    work    by   Etey    Labor. 

PASADENA.  LOS  ANGELES  CO., 
CAL. — Stores  and  lofts.  6  story  and 
base.  Class  A  construction.  $73,000. 
Architects.  Mayberry  6  Parker.  Pacific 
Electric  Bldg..  L.  A.  Owners.  North 
Raymond  Avenue  Co.  The  building  will 
be  erected  on  Raymond  avenue  near 
Holly  street,  and  will  have  a  frontage 
of  50  feet  by  a  depth  of  103  feet. 
Ground  floor  will  be  arranged  for 
stores  and  the  upper  five  floors  for 
light  lofts.  Construction  will  be  of 
the  reinforced  concrete  type  through- 
out    with     reinforced    concrete      walls. 


slabs 


In- 


terior flnlsli  will  be  of  pine  and  metal. 
There  will  he  metal  window  sash  and 
frames,  fireproof  doors  and  patent 
store  fronts.  Plans  provide  for  two 
elevators,  a  hot  water  system  and 
steam  heat.  Exterior  of  the  'building 
will  be  fkced  with  cement  plaster. 
Plans  are  now  being  prepared.  The 
work  will  be  carried  on  by  Mathew 
Slavin.   Slavin    Bldg..    Pasadena. 

PORTLAND.  ORE.  —  Stores,  offices 
and  theatre.  4  story  and  base,  rein- 
forced concrete.  $10^0. OOO.  Architect. 
Aaron  H.  Gould.  Henry  Bldg..  Port- 
land. Owners,  Portland  Theatre  Syn- 
dicate. The  building  will  be  erected 
near  the  corner  of  Stark  and  Park 
stretts.  covering  an  area  of  100  feet 
Square.  Construction  will  be  of  the  fire- 
proof    type     with     reinforced     concrete 


vails 


and 


slabs 


P'artitions  will  be  of  hollow  tile  and 
metal  lath  and  plaster.  Trim  will  be 
of  hardwoods  and  metal.  Metal  win- 
dow sash  and  frames  and  patent  store 
fronts  are  specified.  Plans  provide 
for  elgHit  stores  on  the  first  floor  be- 
sides the  theatre  proper,  which  will 
have  a  seating  capacity  of  2.000  people 
Upper  floors  will  be  arranged  for  of- 
fices.     There    will    be   steam    heat,    ele- 

tem  and  mall  chutes.  Exterior  of  the 
building  will  'be  faced  with  cement 
plaster.  Actual  construction  will  be- 
gin   early    in    March. 

.SRATTLE.  WASH— Stores  and  of- 
fices. 2  story  and  base,  brick  and  steel. 
$4'5.OO0.  Architect.  Charles  H.  Bebb, 
Denny     Bldg'..    Seattle.       Owner.     Edgar 
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Eames.  The  building  will  be  erected 
at  the  southwest  corner  of  2nd  ave- 
nue and  Stewart  street,  covering  an 
area  of  90  by  110  feet.  There  will  be 
several  stores  on  the  first  floor  and  a 
number  of  modern  offices  on  tlie  upper 
floor.  Interior  will  be  finished  in  pine 
and  hardwood.  There  will  be  metal 
trim,  metal  window  sash  and  frames 
and  patent  store  fronts.  Steam  heat 
Is  specified.  Exterior  of  the  builtTing 
will  be  faced  with  pressed  brick.  Plans 
are  nearly  complete  and  figures  will 
le   c.illed    for   shortly. 


SEALED  PROPOSALS. 


NOTICE   TO    CONTRACTORS. 


Office  Constructing  Quartermaster. 
Fort  .Mason.  Cal..  February  25.  1914. — 
SEALBO  PROPOSALS,  in  triplicate, 
for  constructing  a  ward  at  Letterman 
General  Hospital.  San  Francisco.  Cal.. 
and  Installing  plumbing,  heating  and 
electric  wiring  in  same,  will  be  receiv- 
eil  here  nntU  11  A.  M.  Morrh  aS,  1014, 
,   ., J      Plans,  speclflcations. 


an   be  obtained   he 

required     to     insure     return,    ■ 

ntainlng   pr 


plans,   etc. 

posals   to  be  addressed   to  LIEUT^  OOl., 

GEO.    .McK.    WILLIAMSON.    Q.   M.   C.    (•) 


Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  m.  and  3  o'clock  p.  m.  on 
Wednesday,  the  4th  day  of  March,  1014, 

for    doing   the    following    work,    includ- 
ing    the     furnishing    of     the     necessary 
labor  and   materials   therefor,    to  wit: 
For     the     furnishing    and     installing 


overhead    electr 


al  conductors  tor  the 
Union  Street  Line  of  the  Municipal 
Railway. 

Progressive   payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  plans  and  specifications 
therefor  on  file  in  the  office  of  the 
Board  of  Public  Works,  to  which  refer- 
ence Is  hereby  made,  and  must  be  com- 
menced within  fifteen  (15)  'calendar 
days   and    completed    within    sixty    (60) 


the 


be 


nto 


of  bond  for  faithful  per- 
formance   has   been    fixed  at   $1,500.0'0. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Board  of  Super- 
visors of  said  City  and  County,  for  an 
amount  not  less  than  ten  per  centum 
of   the   aggregrte    of   the   proposal. 

■Printed  proposal  forms  will  be  fur- 
nlshe'd     gratuitously     upon     applicatio 


The   Board   of  Public   Works   reserves 
he   right    to    reject   any  and   all    bids. 
By    order     of    the     Board     of      Public 


OFFICE  OF  THE  B0.4RD  OF  PUB- 
lic  •Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  ni,  nnd  :t  o'clock  p,  m.  on 
Wednesday,  the  4th  day  of  March.  1914. 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
laKoi-  and  ma.terials  therefor,  to  wit: 
furnishing      and     Installing 


Hi    cone 
!et  Line  of  the  Mu 

payments    will    be 


:lpal 


■'1  of  Public  'Works,  to  which  ref- 
'C  is  hereby'  made,  and  must 
ommenced  within  fifteen  (I."))  cal- 
r  days  and  completed  within  sixty 
calendar   days    from    the    date    of 
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the  contract  to  be  made  and  entered 
into   tlierefor. 

The  amount  of  bond  for  faithful  per- 
formance   has    been    fixed   at   $1,500.00. 

All  Droposals  offered  shall  be  accoro- 
panied  by  a  check  certified  by  a  re- 
sponsible hank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors  of  said 
City  and  County,  for  an  amount  not 
less  than  ten  per  centum  of  the  agg-re- 
sate   of   the  proposal. 

Printed  proposal  forms  will  be  fur- 
iiislied  gratuitously  upon  application 
at  the  office  of  the  City  Engineer,  and 
all  proposals  must  be  ma:de  upon  suc-n 
forms. 

The  Board  of  Public  Works  reserves 
the    righ.t   to   reject   any   and   all   bid 
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equal    to 

tfiii 

per 

cent 

bid.    conditio 

led    that 

bidder     « 

III 

ente 

intc 

and    furn 

i!,li 

such 

bond 

quired    w 

-illii 

n     te 

1    da> 

•award,  o 

■   fa 

linK 

the  amoi 

Hit 

Vt     SIJ 

Ing  damages 

for 

Board 

resi 

rves 

any    or   a 

11   bids. 

PROPOSALS     FOR    CASAI,     SVPPUES. 

-Proposals 
hments  and  Fix- 
tures Electric  Wire.  Soldering  Sticks. 
Wire  Clamps.  Pliers,  aalvanized  Wire. 
Nails  Bolts.  Repair  Links.  Stovepipe. 
Valves  Ta<!kle  Blocks,  Packing.  Gas- 
kets Rubber  Valves.  Wheels  for 
Wagons.  Steel  Tapes,  and  VitriBed 
Sewer  Pipe. — Sealed  proposals  will  be 
received  at  the  office  of  the  general 
purchasing  ofHcer,  Isthmian  Canal 
Commission,  Washington.  D.  C.  uiltil 
10:30  a.  m.  March  i  1914,  at  which 
time  thev  will  be  opened  in  public  for 
furnishing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No  829)  may 
be  obtained  from  this  ofHce  or  the  of- 
fice of  the  assistant  purchasing  agent. 
10S6  North  Point  street.  San  Francisco. 
Gal.:  also  from  the  U.  f 
flees  in  the  following 
Wash.:  L.OS  Angeles,  Cal. 
major,  corps  engineers, 
eral    purchasing   officer. 


H.    BENSON, 


PROPOSALS      FOR     METAL      FLUMES. 

of 

C.^^ealed  proposals 
will  be  received  at  the  office  of  the 
United  States  Reclamation  Service. 
Great  Falls.  Mont-,  until  2  oVIock  p.  m. 
March  9,  1914,  for  furnishing  and  erect- 
ing metal  flumes.  The  work  involves 
the  furnishing  of  about  7,357  linear 
feet  of  flumes  of  various  diameters, 
ranging  from  2  feet  614  inches  to  14 
feet  and  the  erection  of  about  3,050 
linear  feet  of  flume  S  feet  3i4  inches 
diameter  For  particulars  address  the 
United  States  Reclamation  Service. 
Washington  D.  C  or  Great  Falls. 
Mont.      F.   H.    NEWELL,   director. 


Wednesday.      Miarch      4,      1914, 

ington.  D.  C. — Sealed  proposals,  plainly 
marked  on  the  outside  of  the  sealed 
envelope  "Proposals  for  Additions  to 
Two  Stone  Dormitories  at  Western  Nav- 
ajo Indian  School,  Ariz.."  and  addressed 
to  the  "Commissioner  of  Indian  Affairs. 
Washington.  D.  C."  will  be  received  at 
the  Indian  office  until  2  o'clock  p.  m.  of 
March  33,  1914,  for  furnishing  mate- 
rials and  labor  for  the  construction  of 
additions  to  two  stone  dormitories  at 
the    Western    Navajo       Indian       School, 


PROPOSALS  FOR  MACHINERY. 

MACHINERY — Department   ot   the  In- 
rior       U       S.       Reclamation      Service. 
Creek,      Wash. — Sealed      pro- 
1   be   received  at   the   office  of 


Meadow 

the   project      engineer. 
Reclamation    Service.      J 
Wash.,    until   2   o'clock 
1914,   for   furnishing 


State 
w  Creek, 
March    7, 


the 


Seattle, 
BOGGS. 
v.,   gen- 


PROPOSALS 


EARTHWORK  AJND  TUNNEL— De- 
partment ot  the  Interior.  U.  S.  Recla- 
mation Service.  Washington.  D.  C. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  U.  S.  Reclamation 
Service.  St.  Ignatius.  Mont..  un,til  2 
o'clock  p.  m.  March  20,  1014.  tor  earth- 
work and  tunnel.  Pablo  canals.  lateral 
314  involving  about  3,400  cubic  yards 
nf  onen-cut  excavation  and  about  520 
Mn^"^  fewof  tunnel.  The  work  is  lo- 
cated about  six  miles  southwest  of 
Poison  Mont.  For  particulars  address 
the  U'  S.  Reclamation  Service.  Wash- 
ington. D.  C;  Great  Falls.  Mont.,  or 
St  Ignatius.  .Mont.  F.  H.  NEWELL. 
director. 


yard  dipper 
Storage  Unit.  Yakima 
For  particulars  addre&a  mc  .ji.,itu 
States  Reclamation  Service.  Meadow 
Creek.  Wash.  CHARLES  H.  SWIGART. 
supervising    engineer. 

PROPOSALS    FOR   SALE    OF   VESSELS. 

SALE  OF  U.  S.  NAVAL  VESSELS.— 
Sealed  proposals  will  be  received  at 
the  bureau  of  supplies  and  accounts. 
Navy  Department.  Washington.  D.  C.. 
until  12  o'clock,  nooa.  May  14,  1914. 
when  they  will  be  publicly  opened  for 
the  purchase  of  the  following  vessels: 
U.  S.  S.  Manila,  at  navy  yard,  Mare 
Island,  Cal.,  appraised  value  $10,000:  U. 
S.  S.  Restless,  at  naval  torpedo  station, 
Newport.  R.  I.,  appraised  value  |2,000, 
The  -Manila  will  be  sold  for  cash  to  the 
highest   bidder   and   the   Restless   to   the 

bidder   offering  the  highest   pri ■--- 

the    appraise'  '  " 

Dosal    and    bond    and    informal 

rning   the   vessels   and    the   t< 


Forms    of    pr 


ondi- 


upo 


applicatl" 


sale 


the 


PROPOSALS  FOR    LOCOMOTIVE.  ieLS     Secretary    otth 


JOSBPHUS    DAN- 


COMPRE>SSE.D-AIR  LOCOMOTIVE— 
Sealed  proposals,  indorsed  ''Proposals 
for  Compressed-.4ir  Locomotive  and 
Accessories."  will  be  received  at  the 
bureau  of  vards  and  docks.  Navy  De- 
partmenf.  Washington.  D.  C.  until  11 
o'clock  a.  m.  March  14,  1014,  and  then 
and  there  publicly  opened  for  one  com- 
pressed-air locomotive,  a  three-stage 
charging  compressor,  pipe  and'  fittings 
for  stationary  storage  and  charging 
stations,  and  tour  fiat  cars  for  the 
naval  magazine,  Kuahua  Island,  Pearl 
Harbor.  Hawaii.  Estimated  cost,  *7.- 
5I>0.      Specifications   can    be   obtained   on 


DPl 


the 


STANFORD,    chief    of    bur 


NOTICE     TO     BIDDERS 


H. 


Steelwork"  will  bi 
ceived  at  the  Bureau  ot  Yards  and 
Docks.  Navv  Department.  Washington 
D.  C.  until  11  €>'cIock  a.  ni.  March  28. 
1914.  and  then  and  there  publicly  open- 
ed tor  erecting  structural  steelwork 
for  coaling  plant.  Pearl  Harbor.  Ha- 
waii Estimated  cost.  160.000.  Plans 
and  specifications  can  be  obtained  on 
application  to  the  Ijureau  or  to  the 
commandant  of  the  naval  station 
named.       H.     R.    STANBX)RD.     chief     of 


PURSUANT  to  an  order  of  the  Board 
ot  Supervisors  ot  the  Countv  ot  Stan- 
islaus. State  of  CallfoTnia.  made  and 
entered  on  the  11th  day  ot  Febru'arv. 
1911.  notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  under- 
signed Clerk  ot  the  said  Board  up  to 
and  not  later  than  the  hour  of  10  a.  ni. 
of  the  loth  day  of  March.  1014.  tor  the 
construction  of  a  reinforced  con'crete 
bridge  near  Tbalheim  in  the  Countv 
of  Stanislaus.  State  of  California,  in 
rdance   with    the   plans   and    sipecifi- 


pati 


on    file 


, _,    „,..,,    the 

inspected    by    intending 


offlc 


bidders    during   office    hour... 

All  bids  must  be  accompanied  by  a 
certifl(>d  check  on  some  solvent  bank 
ot    the    state    of    California     in    a    sum 


PROPOSALS      FOR      STEEL      TOWERS. 

STEEL  TOWERS. — Sealed  proposals, 
indorsed  "Proposals  tor  four  300-Foot 
Towers"  will  be  received  at  the  bureau 
of  yards  and  docks.  Navy  Department. 
Washington.  D.  C  until  11  o'clock  a. 
m.  M.irch  28.  1914,  and  then  and  there 
publicly  opened  for  the  construction 
of  four  steel  towers  on  the  Canal  Zone. 
Separate  proposals  will  be  received  for 
steelwork  and  tor  foundation.  Plans 
and  specifications  can  be  obtained  on 
application  to  tlie  bureau.  H.  R.  STAN- 
FORD, chief  ot  bureau. 

PROPOSALS    FOR    nriLDING, 

BUILDING.  ETC. — Deparlnipnt  of  the 
Interior.  Office  of  Indian  Affairs.   Wash- 


stri 


corda 


the 


plans  and  specifications 
tions  to  bidders,  which  may  be  exam- 
ined at  the  office  ot  the  paper  or  peri- 
odical in  which  this  advertisement  ap- 
pears, the  U.  S.  Indian  warehouse  at 
Chicago.  111.;  St.  Louis,  Mo.:  Omaha. 
Neb.,  and  San  Francisco,  Cal..  and  at 
the  Western  Navajo  Indian  School.  For 
further  information  apply  to  the  su- 
perintendent of  the  Western  Navajo 
Indian  School,  Tuba,  Ariz.  CATO 
SELES,    commissioner. 


PROPO.SALS    FOR    BUILDING. 

BUILDING— Department  of  the  Inte 
rior.  Office  ot  Indian  Affairs,  Washing 
ton,     D.     C. — Sealed     proposals.     r>lainl 

marked    on    the    outside    of    tb^    „„ 

oposals    for    Brick    Cottag 


led 


Dormitories  at  Pueblo  Bonk,,  ...«.«.. 
School.  N.  Mex.."  and  addressed  to  the 
"Commissioner  of  Indian  Affairs. 
Washington,  D.  C."  will  be  received  at 
the  Indian  office  until  2  o'clock  p.  m. 
of  March  19.  1914.  for  furnishing  ma- 
terials and  labor  for  the  construction 
of  three  brick  cottage  dormitories  at 
the  Pueblo  Bonito  Indian  School,  N. 
.Mex..  in  strict  accordance  with  the 
plans,  specifications,  and  instructions 
to  bidders,  which  may  be  examined  at 
the  office  ot  the  paper  or  periodical 
in  which  this  advertisement  appears, 
the  U.  S.  Indian  warehouses  at  Chicago. 
111.;  St.  Louis,  Mo.;  Omalia.  Neb.:  and 
San  Francisco,  Cal.,  and  at  the  Pueblo 
Bonito  Indian  School.  For  further  in- 
formation apply  to  the  superintendent 
ot  the  Pueblo  Indian  School,  Crown- 
point,  N.  Mex.  CATO  SELLS,  commis- 
sioner. 


NOTICE  FOR  RIDS. 

THE  BOARD  OF  TRUSTEES  ot  ttie 
Sanger  Union  High  School  District  -ivlll 
receive  sealed  proposals  at  the  High 
Scliool    Building,   Sanger,   Calitornia,   up 


chool   building  fo] 


high 

the  said  school  dis- 
upon  a  tract  ot  land 
nger.    Calitornia. 


;aid  building  is  to  b 
rding    to    the   plans    andsp 
prepared    by    Sw 


chile 


HotcJikin 


Board  ot  Tr 
Pians  and  specifications  may  be  had 
from  the  arcliitects.  room  619  Rowell 
Building.  Fresno.  A  deposit  ot  ten 
Dollars  will  be  required  from  contrac- 
tors receiving  plans  and  specifications 
from    the    architects. 

All   bids  for   the   general   construction 
buildii 


by    a 
bank 


Edg 


rtlfied    check 


ot  Thr 
fav 


Tho 


bid 


within    I 

of    the    b 

tract,    execute   a    contract 

struction    of   the   building 

proved  'bonds  for  the  faithful 

plete   performan 


5     accepted.      ^ 
!r    the    accepta 
ding    of    the    c 
the    c 
give 
hful  and  c< 
ot    Ibe    contract 


requ 


bids 


111    be 


he 


tallatic 

tilating   system    which    bids 
panied    bj'      a      certified 


stated. 

The    Board    reserves    the    right    to    re- 
ject anv  and   all  bids   without   recourse. 

.1.   .1.    EDGAR. 
Clerk    ot   the    Board    ot   Trustees   of   the 
Sanger    Union    Higb    School    District. 
VOTICE    TO     ARCHITECTS. 


or  the  benefit  r 
concerning  pla 
ool  building    to 


itects  inquir 
a  new  brick 
cted    in    Cbico 


Wednesday,      March      4.      I'Jll, 

School  District,  the  Board  of  Education 
of  the  City  of  Ohlco  in  and  tor  Chioo 
School  District,  hereby  invite  arciiitects 
to  submit  designs  for  a  school  build- 
ing that  shall  furnish  the  last 


n  requirement.  The  Board 
on  shall  judge  and'  select  or  i 
plans.      It    is   espe 


BUILDINO    AND    INDUSTRIAL    NEWS 

PROPOSALS     FOR     CANAL     SUPPLIES.       e 

CANAL  CIRCULAR  819— Proposal?  1, 
for  Four  Steel  Tugboats  tor  Handling  " 
and     Docking    of    Vessels    Qt     the     En- 


:ood  that  no  premium  or  award  shall 
be  offered  for  any  rejected  plan.  The 
accepted  plan  shall  become  the  design 
and  plan  from  which  the  building  shall 
be   erected. 

Plans  for  the  (proposed  new  Oakdale 
grammar  school  ibuildlng  shall  be  made 
to  the  scale  of  V6  inch  to  one  toot,  and 
shall  consist  ot  the  following  draw- 
ings: 

Foundation  plan. 

Basement  story  plan. 

Main   floor  plan. 

Second  story  plan. 

Roof  plan,  and  a  longitudinal  and  a 
transverse  section,  tour  elevations, 
front,  rear  and  both  sides.  The  proposed 
building  to  be  combined  elementary  and 
grammar  school  tor  apoDTOximately  400 
pupils,  half  boys  and  half  girls.  The 
building  shall  be  two  stories  and  .base- 
ment in  height— not  fewer  than  eight 
class  rooms  size  24x32x  about  14  feet 
with  cloak  rooms,  each  class  room  with 
built-in  bookcase,  not  smaller  than  12 
cu.  ft.  Inside.  One  olBce.  One  library 
well  provided  with  shelving.  One 
ting  capa'City  not  k 


tha 


600. 


Two 


for 


lice  of 
Istlimfe 
ton.  D 
1014,  a 


inual  training.  Two  baserc 
tor  domestic  arts.  Kitchen  to  be 
plumbed  tor  water  and  gas.  Entrances, 
hails,  office,  and  auditorium  to  be  wired 
tor  electricity.  Basement  to  contain 
heating  plant  tor  auditorium,  and  a 
room  for  bicycles.  I^.o  toilet  system 
other  than  for  teachers-  use  need  be 
Installed.  Small  lavatory  and  drinking 
founts  must  be  on  each   floor. 

Plans  shall  he  completely  and  ac- 
curately figured  with  all  necessary 
dimensions  and  spacings.  and  thickness 
ot  walls  in  each  story  shall  he  clearly 
Indicated.  Specifications  shall  be  com- 
plete, and  shall  accurately  describe  all 
materials  and  labor  required  in  the 
construction  and  flnishing  of  the  build- 
ing. Each  architect  who  suhmlts  plans 
shall  furnish  the  secretary  ot  the  Board 
of  Education  TWO  complete  sets  of 
plans  and  gpeclflcations  as  above  enu- 
merated, on  or  before  the  »th  day  of 
March.  1»14,  and  one  of  the  sets  fur- 
nished by  the  successful  arahltect  shall 
be  kept  as  a  public  record  from  the 
date  of  and  following  the  selection  by 
the  Board  ot  Education  of  such  plans 
and  specifications  for  use  in  the  con- 
struction of  a  public  building.  The  suc- 
cessful architect  will  be  required  to 
finally  furnish  four  full  sets  of  plans 
and  s.pecifications.  and  tour  full  sets 
of  blue-print  detail  drawings.  Full- 
size  detail  drawings  tor  all  mill  work, 
stair  work,  and  other  pajrts  of  the  pro- 
posed structure  sihall  be  furnlslied  and 
delivered  to  the  board  by  the  success- 
ful architect  within  three  weeks  from 
the  date  of  the  official  adoption  of  the 
plans   tor   the  building. 

In  case  the  successful  arcliitect  be- 
comes the  superintendent  ot  construc- 
tion ot  the  building,  the  Board  will 
allow  as  an  entire  compensation  6  per 
cent  ot  the  contractor's  price  of  the 
building  exclusive  of  furnishing  and 
fixtures.  In  case  the  architect  does 
not  become  the  superintendlent  of 
building  construction,  then  compensa- 
tion of  6  per  cent  shall  be  divided  be- 
tween the  architect  and  building  su- 
perintendent In  accordance  with  the 
prescribed  rules  tor  adchitecfs  fees. 
The  entire  compensation  ot  the  suc- 
cessful architect  is  to  be  dependent 
upon  the  cost  ,ot  the  building,  without 
change  In  plans  or  specifications,  from 
original   filed  cop' 
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$30,000.     In  case   th 

a  bid  from  a  reliable  contractor  to  e: 

the    proposed    building    tor    $30,000 


from  reliable 
ed  the  sum  ot 
rd  falls   to   get 


Board  ot  Bid-ucatlrn  expressly 
■es  the  right  to  reject  any  or  all 
also  to  require  such  minor 
es  as  mav  be  found  necessary  be- 
he  final  adoption  of  any  plan. 
CHAIS.  H.  CAilPER, 
Secretary  Board   of  Education, 

City  Hall,  Ohl'oo,  Cal.    (•) 


Panama    Canal.— Sealed 

Hi    be    received    at    the    of- 

general    purchasing    officer 

inal    Commission,    Washlng- 

11    10:30   a.    ni.    Marfh    'At. 
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in  public  for  furnishing  the  above 
1  information  relating  to  thl3  cir- 
ar  (No.  819)  may  be  obtained  from 
i  office  or  the  office  ot  the  assistant 
chasing  agent,  1086  North  Point 
eet  San  Francisco.  Cal.;  also  from 
U.  S.  engineer  offices  in  the  tollow- 
cltles:  Seattle,  Wash.-,  Los  Ange- 
Cnl.  F.  C.  B'OGaS.  major,  corps 
riiieers,   U.   S.   A.,   general  purchasing 


they   will   be 


Flriim    dealrinK   n( 
Portlanil,    Seattle,    e 
earefiilly    elnNNlfied 
fore    part    of   the    nt 


■  from  certain  localltlcn  like  Saa  Franciaco,  Los  Ancelea> 
,  nlll  and  all  nicli  Kemn.  eoniniencine  on  this  page,  all 
to  location.  TheNc  nuiiic  iteniM  are  repeated  In  the 
«    department,    under    dlxtlnct     faeadlnf^H.    such    an    Bankft 


f'hu 


n.  Hoteli).  etc. 


SAN  FRANCISCO. 

RESIDENCE  —  2  story  and  base, 
frame.  ?4,OI>0.  San  Francisco.  Archi- 
tect. Walter  Vodden.  1015  Cole  street. 
S.  F.  Owners,  Thomas  "Vodden  and 
Son,  lOlS  Cole  street,  S,  F.  The  dwell- 
ing, which  has  been  designed  tor  a 
seven-room  house,  will  be  erected  on 
the  east  side  ot  ISth  avenue  north  of 
California  street.  Interior  finish  will 
be  of  pine  and  redwood  with  oak  floors 
in  the  principal  rooms.  There  will  be 
furnace  jieat  and  an  open  fire  place. 
Mantel  will  be  ot  tile.  An  automatic 
water  heater  will  be  installed.  Bath 
room  will  have  composition  floor  and 
tile    wainscot.      Exterior    ot   the    dwell- 


pla 


Ith    r 
;al    la 


Pla 


are  complete  and  in  the  hands  of  the 
owners  who  will  do  the  work  by  Day 
Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner.  A.  Duffie,  685  Do- 
lores street,  S.  F.  The  dwelling  has 
been  designed  for  a  seven-room  house 
and  will  be  erected  on  9th  avenue  near 
Oryega  street.  Interior  flnish  will  be 
largely  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms  and  reception  hall. 
There  will  be  a  large  open  fire  place 
in  the  living  room.  Mantel  will  be  ot 
brick.  Bath  room  and  kitchen  will 
have  tile  wainscot.  An  automatic 
water  heater  will  be  Installed.  Exte- 
rior ot  the  dwelling  will  be  covered 
with  brick  veneer  and  cement  plaster 
on  metal  lath.  Plans  are  complete. 
Work  will  be  done  by  Day  Labor. 

RESIDENCE  —  2  story  ana  base. 
frame,  $4,500.  San  Francisco.  Archi- 
tect, none.  Owner.  J.  M.  Peters.  1010 
Balboa  street,  S.  F.  The  dwelling  has 
been  designed  for  an  eight-room  house 
and  will  be  erected  on  the  east  side  of 
20th  avenue  south  of  California  street. 
Interior  flnish  will  be  ot  pine,  redwood 
and  hardwood  veneer.  Oak  floors  will 
be  used  In  the  principal  rooms.  Plans 
provide   for   furnace   heat  and    open    fire 
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brick.  An  automatic  water  heati 
be  Installed.  Bath  room  will  have  tile 
wainscot  and  composition  floor.  Ex- 
terior ot  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  In  the  hands 
ot  the  owner  who  will  do  the  work  by 
Day  Labor.  All  materials  are  now 
being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $5,000.  San  Francisco.  Owners. 
Cleeve  Carson  and  Sons.  219  32nd  ave- 
nue. S.  F.  The  dwelling  will  be  erect- 
ed on  the  south  side  ot  Castenda  west 
ot  San  Marcus,  and  has  been  designed 
for  an  eight-room  house  with  bath  and 


sleeping  porcli.  Interior  will  be  fin- 
ished in  pine,  redwood  and  hardwood. 
Oak  floors  will  be  used  In  the  princi- 
pal rooms.  Plans  provide  tor  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  An  automatic 
water  heater  is  provided  tor.  Bath 
room  will  have  composition  floor  and 
tile  wainscot.  Exterior  ot  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  All  work  will  be  done  by 
Day  Labor.  Owners  are  now  in  the 
market   for   all   materials. 

RKSIDBNCES — 7.  2  story  and  base, 
frame.  $5,000  each.  San  Francisco. 
Architect.  Theo  S.  Boelvm,  Hewes  Bldg., 
S.  F.  Owners.  Pockman  &  Co..  27th 
avenue  and  Geary.  These  houses  will 
be  erected  on  lots  35.  36,  37,  55,  56,  57. 
and  58  in  the  Lincoln  Manor  Tract. 
Bach  ot  the  dwellings  has  been  de- 
signed to  contain  eight  rooms  and 
bath.  Interior  finish  will  be  ot  pine, 
redwood,  white  enamel  and  hardwood 
veneer.  Hardwood  floors  will  be  used 
in  the  living  rooms,  dining  rooms  and 
reception  halls.  There  will  be  furnace 
heat,  open  fire  places  and  an  auto- 
matic water  heaters.  Mantels  will  be 
of  brick  and  tile.  All  bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Exteriors  will  be  covered 
with  brick  veneer,  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  in 
tlie  hands  of  the  owners  and  work  will 
be  done  by  Day  Labor.  Materials  are 
now    being    purchased. 

RESIDENCE- 1%  story  and  base, 
frame.  $2,500.  San  Francisco.  Archi- 
tect. A.  W.  BWlardson.  2877  Mission 
street,  S.  F.  Owner.  A.  LInom,  443 
Clipper  street,  S,  P.  The  dwelling  has 
been  designed  to  contain  six  rooms  and 
bath  and  will  be  erected  in  the  Crock- 
er Amazon  Tract.  Interior  flnish  will 
be  of  pine  and  redwood.  Oak  floors  will 
be  used  in  the  living  room  and  dining 
room.  There  will  be  a  large  open  fire 
place  and  tile  or  brick  mantel.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. Exterior  ot  the  house  will  be 
covered  with  brick  veneer  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken  by 
the    owner. 

BUNGALOWS— 6,  1%  story  and  base, 
frame.  $3,000  each.  San  Francisco.  Ar- 
chitect. O.  E.  Evans.  2367  Mission 
street,  S.  F.  Owner's  name  withheld. 
These  houses  will  be  erected  on  Doug- 
las street  near  Castro,  and  each  has 
been  designed  to  contain  seven  rooms 
and  bath.  Interiors  will  be  finished 
in  pine  and  redwood  with  some  hard- 
wood veneer.  There  will  be  oak  floors 
in  the  principal  rooms.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  ot  tile  and 
brick.  Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  Tile  wain- 
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scot  will  also  be  used  in  the  kitchens. 
AH  houses  will  be  equipped  with  auto- 
matic water  heaters.  Exteriors  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  nearly  complete  and 
work  will  be  done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  12,000.  San  Francisco.  Archi- 
tect, none.  Owner.  William  Bahrs,  635 
ITth  avenue.  S.  F.  The  dwelling  will 
be  erected  on  tlie  east  side  of  16th  ave- 
nue near  Anza  and  has  been  designed 
for  a  six-room  house  with  bath.  In- 
terior will  be  finished  in  pine  and  red- 
wood. Oak  floors  will  be  used  in  the 
principal  rooms.  There  will  be  a  large 
open  fire  place  In  the  living  room  with 
a  tile  mantel.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  All  materials 
are   now   being    purchased. 

REJSIDENCE — H4  story  and  base, 
frame.  J2,000.  San  Francisco.  Archi- 
tect, A.  W.  Richardson,  2877  Mission 
street.  S.  F.  Owner.  A.  Kaufman.  Isabel 
street.  The  house  will  be  erected  on 
Isabel  street  near  Montcalm  avenue, 
and  has  been  designed  to  contain  seven 
rooms  and  hath.  Interior  finish  will 
be  of  pine  and  redwood.  Oak  fioors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  large  open  fire  place 
in  the  living  room.  Mantel  will  be  of 
brick.  An  automatic  water  beater  will 
be  installed.  Bath  room  and  kitchen 
will  have  tile  wainscot.  Exterior  of 
the  house  will  be  covered  with  rustic. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor. 

RESIDENCE  —  i  story  and  base, 
frame,  J2,5O0.  San  Francisco.  Archi- 
tect, none.  Owner,  Ben  E.  Tormey. 
1650  Clay  street.  The  dwelling  will  be 
erected  on  the  west  side  of  33rd  ave- 
nue south  of  Lincoln  Way.  and  has 
been  designed  to  contain  six  rooms 
and  bath.  Interior  finish  will  be  of 
pine  and  redwood.  Oak  fioors  will  be 
used  in  the  living  room  and  dining 
room.  There  will  be  a  large  open  fire 
place  with  tile  or  brick  mantel.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  Installed.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
In  the  hands  of  the  owner  and  the 
work   will   be  done   by   Day   Labor. 

RESIDENCE — 214  story  and  base, 
brick  veneer,  »1 5.000.  San  Francisco. 
Architect,  Charles  C.  Frye,  20  Mont- 
gomery street,  S.  F.  Owner.  Mrs. 
Meyer.  The  dwelling  will  be  erected 
on  Pacific  avenue,  and  has  been  de- 
signed for  a  modern  city  home  con- 
taining fourteen  rooms  and  six  baths. 
Interior  will  be  finished  in  pine,  red- 
wood and  hardwoods.  Oak  floors  will 
be  used  throughout,  except  in  the  bath 
rooms  which  will  have  tUe  floors  and 
wainscot.  There  will  be  a  central 
heating  system,  probably  furnace  heat. 
Plans  provide  for  six  open  fire  places 
which  will  have  tile  mantels.  All  bath 
rooms  will  be  equipped  with  siiowers. 
There  will  be  vacuum  cleaning  and  au- 
tomatic water  heaters.  Ornamental 
plaster  will  also  be  used.  Exterior  of 
the  dwelling  will  be  covered  with 
pressed  brick  veneer  and  trimmed  with 
terra  cotta.  Plans  are  complete  and 
figures  are  now   being  taken. 


imiLDING    AND    INDUSTRIAL    NEWG. 

APARTMENT    HOUSE — 6    story    and       \ 
■base,    brick    and    steel.      J68,000.      San       i 
Francisco.      Architect.   G.    Albert   Lans-       r 
burgh.    709    .Mission    street.   S.    F.      Own- 
ers.   Gaffney    Estate   Co.      The    building 
will    be    erected    on    a    portion    of    the 
company's    property    at    the    northwest 
corner    of    Sutter    and    Taylor    streets, 
covering  an   area    of    60   by    137%    feet. 
Upper    floors    will    be    arranged    for      a 
number    of    two    and    three    room    suites 
with     private      baths.       Interior       finish 
will   be   of   pine   and    hardwoods    veneer 
and    oak    floors    in    the   halls   and   living 
rooms.     Plans   provide   for   steam  heat. 
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service  and  a  hot  water  supply.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Marble  will  be 
used  in  the  entrance  lobby.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick  and  terra  cotta.  Plans 
are    now    being   prepared. 

APARTME3NT  HOUSE— 3  story  and 
base,  frame.  115.000.  San  Francisco. 
Architect.  C.  O.  Clausen.  Phelan  Bldg., 
S.  F.  Owner.  E.  J.  Keller.  The  build- 
ing will  be  erected  on  the  east  side  of 
12th  avenue  north  of  Irving  street,  cov- 
ering  an  area  of  75  by  33  feet  Inferior 
has  been  arranged  for  a  total  of  nine 
apartments  of  two  and  three  rooms. 
Pine,  redwood  and  hardwood  veneer 
will  be  used  in  the  Interior  finish.  Some 
oak  fioors  are  also  specified.  AH  suites 
will  have  private  bath  rooms  and  wall 
beds.  There  will  be  steam  heat  and  a 
hot  water  supply.  Portable  vacuum 
cleaners  will  be  installed.  Bath  rooms 
will  be  finished  in  tile  and  composi- 
tion fioors.  Exterior  of  the  house  will 
be  covered  with  veneer  pressed  brick 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner.  Work  will  be  done  by 
Day   Labor. 

BAKERY — 2  story  and  base,  brick. 
$10,000.  San  Francisco.  Architects. 
Righetti  &  Headman,  Phelan  Bldg.,  S. 
F.  Owner's  name  withheld.  This 
building  will  be  erected  on  4th  street 
near  Stevenson,  and  will  cover  an 
area  of  50  by  85  feet.  First  floor  will 
contain  the  bakery  proper  and  upper 
floor  will  be  arranged  for  office  and 
shipping  rooms.  Interior  will  be  fin- 
ished in  pine  throughout.  A  cement 
fioor  will  be  used  on  the  ground  floor. 
Special  machinery  and  equipment  will 
be  Installed.  .Metal  window  sash  aHa 
frames  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  being  prepared  and 
figures    will   ibe   called   for   shortly. 

WAREHOUSE— 3  story  and  base, 
reinforced  concrete,  $12,000.  San  Fran- 
cisco. Engineer.  James  T.  Ludlow.  604 
'Mission  street.  S.  F.  Owners.  National 
Ice  Cream  Co.  The  building  will  be 
in  the  nature  of  an  addition  to  the 
company's  plant  on  Guerrero  street 
north  of  16th.  Construction  will  be 
of  the  reinforced  concrete  type 
throughout  with  concrete  floors  and 
walls.  Interior  will  contain  the  offices, 
factory,  cold  storage  rooms  and  pack- 
ing and  shipping  departments.  Inte- 
rior will  be  finished  in  pine.  Special 
machinery  will  be  called  for.  Exterior 
of  the  building  will   be   faced   with   ce- 


pla 


Pla 


nple 


figures  are   now   being  taken. 

L.\UNDRY  ADDITION— 1  and  2 
story  and  base,  brick.  Cost  not  stated. 
San  Francisco.  Architect.  .Milton  Llch- 
tensteln.  Ill  Ellis  street.  S.  F.  Own- 
ers, Galland  Laundry  Co.     The  building 


will  be  erected  at  the  southeast  cor- 
ner of  Sth  and  Folsom  streets  In  the 
rear  of  the  company's  present  build- 
ing. There  will  be  a  cement  first  fioor. 
Interior  finish  will  be  ot  pine  through- 
out. Metal  window  sash  and  frames 
are  specified.  Exterior  of  the  build- 
ing will  be  faced  with  stock  brick. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

FLAT  ALTER.iTlONS  —  3  story 
frame.  $8,000  San  Francisco.  Archi- 
tect. O.  B.  Evans.  2367  Mission  street. 
S.  P.  Ow^ner's  name  withheld.  The 
present  three-story  frame  building 
will  be  altered  into  modern  fiats.  This 
work  will  include  modern  plumbing, 
new  interior  finish,  painting,  plaster- 
ing and  carpentry  work.  There  will 
be  tour  open  fire  places  and  tile  man- 
tels. Some  exterior  alterations  will 
also  be  made.  Plans  are  nearly  com- 
plete and  figures  will  be  called  for 
shortly. 

FLATS — 2  story  and  base.  frame, 
$6,000.  San  Francisco.  Architect.  Al- 
vln  J.  Stern.  1522  Broadway.  Oakland. 
Owner.  E.  J.  Duffey.  The  building  will 
be  erected  on  the  south  side  of  Green 
street  west  of  .lones.  and  has  been  de- 
signed to  contain  two  modern  flats 
with  garages  In  the  basement.  Each 
fiat  will  consist  of  five  rooms  and 
bath.  Interiors  will  be  finished  In  pine, 
redwood  and  hardwood  panels.  Oak 
fioors  will  be  used  In  the  living  rooms 
and  dining  rooms.  There  will  be  open 
fire  places  and  tile  or  brick  mantels. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Automatic 
water  heaters  will  be  Installed.  Ex- 
terior ot  the  building  will  be  covered 
with  a  pressed  brick  veneer  base  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  owner  will  short- 
ly   take   figures. 

PLATS— 2  story  and  base,  frame. 
$4,000.  San  Francisco.  Architect,  none. 
Owners.  C.  J.  and  W.  J.  Keenan.  Grove 
and  Masonic  streets.  S.  F.  The  build- 
ing, which  has  been  designed  to  con- 
tain two  fiats  of  five  and  six  rooms, 
will  be  erected  on  the  east  side  of  Ma- 
sonlic  avenue  north  of  Hayes,  and  will 
cover  an  area  of  25  by  60  feet.  Inte- 
riors will  be  finished  in  pine  and  red- 
wood with  some  oak  fioors.  Tliere  will 
be  an  open  fire  place  in  the  living  room 
ot  each  flat.  Mantels  will  be  of  tile. 
Bath  rooms  and  kitchens  Willi  have  tile 
wainscot.  Composition  floors  will  be 
used  in  the  baths.  Automatic  water 
heaters  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  shiplap.  Plans  are  in  the 
hands  of  the  owners  and  the  work  will 
be   done   by   Day   Laibor. 

FLAT — 2  story  and  base,  frame, 
$3,000.  San  Francisco.  Architect,  none. 
Owner,  M.  Perrazzo,  284  Lee  avenue,  S. 
F.  The  building  has  been  designed  to 
contain  two  flats  and  one  store  and 
Willi  be  erected  on  the  soutli  side  of 
Ocean  avenue  east  of  Lee  street.  Inte- 
rior finish  ^vlll  ^e  of  pine,  redwood  and 
elm  panels.  Oak  floors  will  be  used  In 
the  living  and  dining  rooms.  There 
will  be  open  fire  places  and  tile  man- 
tels. Bath  rooms  and  kitchens  will 
have  tile  wainscot.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 
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and  ibase,  frame, 
J2,500.  San  Francisco.  Architect.  A. 
W.  Richardson,  2S77  Mission  street,  S 
F.  Owner,  D.  Leibel,  317  Market  .street, 
S,  P.  The  present  building  located  at 
2905  and  2907  Pine  street  will  undergo 
extensive  alterations.  When  complete 
the  structure  will  contain  two  modern 
flats  of  five  an'd  si.v  rooms.  Interior 
finish  will  be  of  pine  and  l]ardwood 
with  oak  floors  in  the  living  rooms  and 
dining  rooms.  There  will  be  open  fire 
places  and  tlile  mantels.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Automatic  water  heaters 
will  be  Installed.  Exterior  of  the 
building  will  be  covered  with  rustic. 
Plans  are  complete  and  the  work  will 
be   done   by    Day   Labor. 

HOSPITAL  WARD — 2  story.  rein- 
forced concrete.  Cost  not  stated.  Pre- 
sidio of  San  Francisco.  Architect,  Con- 
struc.tdng  Quartermaster's  Office.  Fort 
.Mason.  Owners,  United  States  Govern- 
ment. Plans  for  an  addional  w.-ird  at 
the  Letterman  General  Hospitiil  have 
been  completed  and  are  now  out  for 
figures.  The  building  will  he  ar- 
ranged to  contain  wards  and  private 
rooms.  Interior  finish  will  be  ot  pine 
throughout.  Steam  heat  will  *e  sup- 
pllied  from  the  hospital's  general  plant. 
Exterior  will  be  faced  with  cement 
plaster.  A  clay  tile  roof  is  specified 
Plans  and  specifications  can  be  secured 
from  the  Constructing  Quartermaster's 
office  at  Fort  Mason.  Bids  will  be 
opened  on  March  25th.  An  official  pro- 
posal appears  in  another  column  of 
thils   issue. 

HOTEL  AND  STORES— 3  story  and 
base,  reinforced  concrete,  $20,001),  San 
Francisco.  Architects,  Phillip  S<-hwerdt 
&  Co.,  Phelan  Bldg.,  S.  F.  Owners,  H, 
and  I.  Wolf  The  building  will  be 
ei-ected   on   Sixth   street,    south    of   How- 
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be  let  within  a  few  days. 

HOTEL— 4  story  and  tase,  brick  and 
steel.  Cost  not  stated.  San  Francisco. 
Architect,  Albert  W,  Burgren,  Hol- 
brook  Bldg.,  S.  F.  Owner.  William  Roe- 
der.  The  building  will  be  erected  at 
the  northwest  corner  of  Turk  and 
Leavenworth  streets,  covering  a  con- 
siderable ground  area.  There  will  be 
a  store  and  the  hotel  lobby  and  office 
on  the  first  floor.  Upper  floor-s  will 
contain  54  guest  rooms  and  40  baths. 
Interior  flnlsh  will  be  of  pine  and 
hardwood   with    some   oak   floors.   Plans 


vide    for 
a    hot 


ator 


supply 


th 


wainscot  and  composition  f 
namental  plaster  and  marb 
will  be  used  In  the  entrance 
Exterior  of  the  building  wl 
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plete  and  figures  are  being 
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Realty  Co.     The  building  will  be  erect-  Belt  Mue  ^.tteuBion. 

at    the    northwest    corner    of    Cumber-      Bates.    Borland  &   Ayer $219,233.00 

land   and    Guerrero    streets    on    property       Roberts    B.    Storrie    Co 302,075.00 

39  by  63  feet.     Plans  provide  for  twelve      .Shatluck,   Eppinger  Co 336.674,50 

suites  arranged   in  appartments  of   two       IHincanson.    Harrelson    Co 271.920.50 

and    three   rooms.      All   suites   will   have       Grant    Smith    &    Co 262,965,50 

wall  -beds  and  private  bath  rooms.  In-  Utaly-Tlbbitts  Constr.  Co...  254,800.00 
teriors    will    be    finished   in    pine,      red-  The   extension    will    be  carried   along 

wood  and  some  elm  panels.  Bath  rooms  Jefferson  street  from  the  Embarcadcro 
will  have  tile  wainscot  and  composi-  to  Van  Ness  avenue  then  by  tunnel 
tion  floors.  There  will  be  steam  heat  under  Fort  Mason  to  Beach  p.nd  Luguna 
and  a  hot  water  system.     Entrance  will      streets. 

be   finished    in    tile    and    marble.      Exte-  ^ 

rior  ot  the  building  will  be  faced  with       __.     , 

rustic  and  shiplap.     Plans  are  complete        HlP^hWJlV    Wftrk     Tft 

and  figures  are  now  being  taken.  lllgUWaj'      YY  UIK     IV 

FLATS— 2    story      and      base,    frame.  I>_     f    -x    CU.rv.-*K, 

$6,000.      San    Francisco.      Architect,    L.  DC    L/Cl    allOriiy. 

•M.  Hausman.  Sharon  Bldg.,  S.  F.     Own-  . 

ers,  M.  W.  and  J.  H.  Cain,  620  4th  ave-  Slate  Hitchnny  Coniiulxsloii  Open 
nue,    S.    F.      The    building   has    been    de-  FlKurea    for   Two    IMeeen    of    Work, 

signed     to     contain     two     modern     flats  One  In  San  Mateo  anil  One  In 

and    will   be    erected    on    the    north    line  .San  DleK'o. 

of  Clement  street  west  of  loth  avenue,  

the    property   having  a    frontage    of    25  Bids    opened    by    the    State    Highway 

feet  and  a  depth  of  90  feet.  Each  flat  Commission  in  Sacramento  on  February 
will  consist  of  six  rooms  and  bath.  In-  24th,  for  constructing  state  higliways 
teriors  will  be  finished  In  pine  and  red-       in    .San    Mateo   and    San    Diego    Counties 

wood     with     elm    panels    in    tlie    living  show    Bates.      Borland    &    Ayer   ot      San 

and   dining   rooms.      Oak    floors    will    be  Francisco    low    at    $59,926.40.      Work    in 

used    in    the    principal    rooms.      There  San    Diego    County    show      Taylor      & 

win   be    open    flre   places   and    tile    man-  Berliner  of  Los  Angeles  low  at   $74,951. 

tels.     Automatic  water  heaters  will   be  A  complete  list   of  the   figures  received 

installed.      Bath    rooms    will    have    tile  follow.     No  award  was  made, 

wainscot    and    composition    floors.      Ex-  Saa  Mnleo  County  DIv  4  Route  2  Sec  A 

terlor    of    the    building    will    be    covered  Raisch   Improvement  Co.   S.  P. $70, 821,50 

with     rustic    and    cement      plaster      on  Flinn   &  Treacy.   S,   P 63,123.^0 

metal    lath.      Plans  are   In   the   hands   of  Bates,    Borland   &   Ayer,    S,   F..    69,925.40 

the    owners   and    work    will    be   done  by  Clark    &    Henery    Constr    Co. 

Day   Labor.      All   materials  are  now  be-  Stockton      68.18G.30 

ing    purchased.  EnKincer'a   EXittinnte,  «7l>,43S.O». 

STORE — 1    story    and      base.      frame.  San  Diego  County,  DIv.  7  Route  a  Sec  D 

$5,000.         San       Francisco.         Architect,  Taylor  &   Berliner,  L.   A $74,951,00 

none.  Owner,  R.  W.  Moller,  1SI5  Ste-  Ernest  S.  Shields.  San  Diego.  .  106,999.90 
venson    street,    S.    F     The   building   will  Eni5lne<-r'B  Kstiniate,   $74,852.3,1. 

be    erected    on    the    west    side    of    Mont- ^ 

gomery    street    south    of    Filbert,    and 

has  been  designed  to  contain  one  store.         Building  Contracts  Awarded 

Interior  flnlsh  will  be  ot  pine  through-  

out.       There    will    be    plate    glass    win-  SAN    FRANCISCO    COUIVTY. 

dows   in   patent   store   fronts.     Exterior  

of    the    building    will    be    covered    with  No.       Owner  Contractor       Anit. 

rustic  and  shiplap.      Plans  are  complete  o-H      Bidden     Whitman  335 

and  in  the  hands  of  the  owner  who  will  '^^     Center     Gompertz        3943 

ana  in  the  nanus  ot  the  owner  who  will  .-jg     g^.^,.^     Schroder       3100 

do   the   woik   by   Day   Labor.  ,-,|47     Stewart     Wdiltman  335 

Contracts   Awarded.  i*l    gsa"    .Moiier    loosg 

„_  o49     Renter     Reuter         500 

BELT  LINE  EXTENSION  AND  TUN-  550      Bahrs     Bahrs        2000 

NEL— $219,233.       .San       Francisco.       En-  551      Acme    Brewing     ...Novelty  500 

gineer.  Assistant  State  Engineer,  Ferry  ||^     firraSo"     ^PerSS       3000 

Bldg.,   S.   F.     Owners.   State   of  Oalitor-  554     Bouark     ..'.'.'.'.■.■.■.■.■.  Bozark       1000 

nia.       Contractors,    Bates,    Borland      &  o55     Rosener     Fink         400 

Avef     *5      F        .Pnntr^^^t     Tit-i.'R      S'JIQ^TI      A  ^56       ScOtt       '..Arlle  400 

Ajer    i,.   F.     •Cont.  act   price.   $.19..33.  A  j.^,     g^^    Christina     ....Matthies     1091 

complete   list   of  all   bids  opened   by   the  55s     Ruhi     Ruhl        1200 

State    Board    of   Harbor    Commissioners  5|59     Duffle     Duffle       3000 

for   this   work   will    be   found   under   the  56?     Peters     Peters        4500 

,,      ,,  ,  t,        1^  ■      .1  •     ■  =61     Lerer     Lerer       1000 

heading  ot  San   Jrancisco   in    this   issue.  5,52      Pockman     Pockman        5000 

* 563     Same     Same        5000 

564     Same     ' Same        5000 

Award  Contract  For  m  iSt  ;;;:;:::::;;::;iSI    ^SSS 

567     Same     .Same       500O 

Belt  Line  Extension.  ^  p&r^nn- ■:::::.■ -^  fa 

o  1 0     Torner     Torner  500 

.  571     Keenan     Keenan       i4000 

State    Board    of    Harbor    Co„„„l,»louer-  ^     ^^'^'^'^oeik  '  1 1 : 1 : :  Ib^^xII  60S 

Let    Work    to    Hntex,    Borland    and  574      Pockman      Pockman        400O 

.lyem    for    Belt    Line    Job.  575     Same     Same       400:0 

576     Same      Same        4000 

577     Same     Same       4000 

Bids    opened    by    the    State    Board    of  57s     Carson     Carson        5000 

Harbor       Commission       for     the       con-  679     White     Barz        4000 

<:f,.|,r-Hnn      nf     the      Holt      tine      Fvfonslon  5S0       Htth  n       Rew  2100 

stiuction    of    the    Belt    Line    Extension  g^j     Tarantino Brisa       1290 

including  the  tunnel   under  Fort  Mason,  5g2     Beaudry     Barrett        1440 

were  opened  at  the  last  meeting  of  the  5S3      Davidow      Eldeils        ISOO 

Harbor    Roard        The    bid    of    Bates     Bor-  ^84      Same      May  650 

Harbor   Board,      Ihe   bid   ot   Bates,    Bor  .j.     cavalierl     Andenson        5682 

land   &   Ayer  was   accepted.     Their  fig-  -,55     Crocker     Mlletln       362S 

ures  for  the  work   were  $219,233.   Other  587     Simmons     Anderson      19729 

bids     received     for     the     work     were     ns  688      Same      Klemm        2282 

bids    received    for    the     work    weie    as  ^^^     p   p    i    b Commary       2700 

follows:  59.0     Diick Weber       3714 
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Pr-Am     Bank Giant 

Same     Fuller 

Same     L#yden 

Same    Musto    Sons 

Ludolpli     Klalin 

Acad'y    Science     ..Goericke 

Same    Stand    Elec 

Same     Lyden 

Same     Collins 

McCreerv     Burke 

Hyman  Est    Wn   Iron 

United    Cigar    Brancli 

Moller     Moller 

Cain     Cain 

Miller    Nels 


.Klelb 

Lockwood     Lock 

Levin     Bergre 


od 


Debr 

Weinstein     Cahen 

Lloyd     Nichols 

Barnier     Page 

Tormey     Tormey 


nstei] 


ata 


.Lyncli 
.Bri! 


623 


Nelson     Nels 

Fisciier     Bergren 

Carson     Carson 

Hock     Hock 

Frediani     Cuneo 

Gray    Leigh 


978 

4348 

6016 

11500 

JOS'O 

4269 

1950 

125010 

3939 

4S110 

19212 

400 

2000 

6000 

l!l»0 

18o0 

750 

i60 


50(fD 
4600 
6000 
5200 


(544)  B  TWENTY-THIRD  AVE  125  S 
Anza:  No.  622  23rd  Ave.  Alterations 
■to  building. 

Owner G.   Ei   Biddell.  522   23ra  Ave 

e. 

Whitman.        2321 
Anza.  San  Francisco. 
Filed  Feb.  24,  '14.     Dated  Feb.  9.  '14. 

Concrete    foundations    In J135 

Completed     115 

Usual    36   days 85 

TOTAL  COST,  $336 
Bond,  limit,  forfeit,  plans  and  speci- 
flcations,  none. 

(546)  W  TREAT  AVE  49.92  N  18th  N 
125-6  W  56  S  121  E  9-8%.  All  work 
for  two-story  frame  stable  and  one- 
story  bottling  works. 

Owner The    John    Center    Co.,    660 

Market,    San    Francisco. 

Architect  . .  .None. 

Contractor.  .Charles    W.    Gompertz.    503 
Market.    San   Francisco. 

Filed  Feb.  24.  '14.     Dated  Feb.  21.  '14. 

Frame    up    $1971 

Accepted     1 972 

TOTAL  COST.   $3943 

Bond,   none.      Limit,   45    days   from   Feb. 

26th.     Forfeit,  none.     Plan.s  and   specl- 

flcations  filed. 

(646)  W  FOLSOM  AND  HARRIET  SW 
75  NW  81  NE  20  SB  6  NB  55  SB  76. 
All  work  except  plumbing,  gas  fit- 
ting, sewer,  finish  hardware  and 
store  front,  steps,  and  moulding  for 
one-story   frame   stores. 

Owner F.   A.  Evers,  485   6th,  S.   F. 

Architect.  .  .None. 

Contractor.  .Schroder    &    Mcintosh,    765 
Folsom,    San    Francisco. 

Piled  Feb.  24,  '14.     Dated  Feb.  16,  '14. 

Ceiling    joists    set $775 

Brown   coated    775 

Completed    and    accepted 775 

Usual     35    days 775 

TOTAL  COST,   $3100 

Bond,    $1530.      Surety,      Atlas      Planing 

Mill  Co.     Limit.  60  days.     Forfeit,  none. 

Plans  and  specifications  filed. 
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Concrete   foundation   inj $135 

Completed     113 

Usual    35    days 85 

TOTAL  COST.  $333 
Bond,  limit,  forfeit,  plans  and  specifi- 
cations,  none. 

(548)  W  FOLSOM  75  E  Eighth  E  35x 
N  160.  All  work  for  three-story 
brick    hotel    and    stores. 

Owner Egan   Bros.,    1150      Folsom, 

San    Francisco. 
-Architect  .  .  .None. 

Contractor.  .R.    W.    Moller,    185   Steven- 
son, San  Francisco. 
Filed  Feb.  26.  '14.     Dated  Feb.  16,  '14. 

Second    floor   joists    set $2059.75 

Roof   on.    plumbing   roughed   in 

and  ready  for  plaster 2059.75 

White    coated     2069.75 

Completed    and    accepted 2059.75 

Usual    35    days 275^0.00 

TOTAL  COST,  $10,989.00 
Bond,  $5'500.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  110  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(549)  NO.    527-A   ANZA.      Alterations. 
Owner Wm.      Reuter.      527      Anza, 

iJan   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $500 

(550)  E  SIXTEENTH  AVE  125  S  Anza 
Two-story  and  basement  frame  dwlg 

Owner.. William   Bahrs.      635      17th 

Ave.,  San  Francisco. 
Architect  ...Wm.  Bahrs. 
Day's    work.  COST,    $2000 


(551)      NO. 


1045     MARKET.        Electric 


Owner Acme    Brewing      Co.,      1401 

Sansome,   San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,  165 
Eddy.    San    Francisco. 

COST.    $500 

(552)  SE  MORSE  AND  NEWTON. 
One  and  one-half-story  and  basement 
frame  dwelling. 

Owner John    BJorkman.    4077    23rd. 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1400 

(553)  S  (X;EAN  AVB  100  B  Lee.  Two 
story  and  basement  frame  store  and 

Owner M.   Perrazzo.   284    Lee   Ave., 

San   Francisco. 
Architect  .  .  .None. 
Day's    work.  CCST.    $3000 

(-.54)  W  BRIGHT  175  N  Stanley.  Two 
story    and    basement    frame    dwlg. 

Owner lohn    Bozark,     121     Bright, 

San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST.  $1000 


(547)      NO.    526    TWENTY-THIRD    AVE 
Alterations   to   building. 

Owner L.   H.  Stewart. 

Architect  . .  .None. 

Contractor.  .Alhert  Whitman,  2321  Anza 

San    Francisco. 
Filed  Feb.  24,  '14.     Dated  Feb.   9,  '14. 


(666)      NO.    57   POWELL.      Alter    front. 

Owner Chas.  S.  Rosener.  Prem. 

Architect  ...M.    LIchtenstein.    Ill    Ellis. 

San   Francisco. 
Contractor.  .The    Fink      Schindler      Co., 

226    13th,    San    Francisco. 

COST,    $400 

(55G)      NO.     2614       WEBSTER.         Minor 
alterations  on  residence. 

Owner Geo.    B.    Scott,    Premises. 

Architect  .  .  .None. 


Wednesday,       .Mirili       4.       I:IU. 

Contra<;tor..The    Arlie    Co.,     1527    Pine. 
San    Francisco. 

(X)ST,    $400 

(357)  GORE  MARKET  AND  GOLDEN 
Gate  Ave.  Removing  partitions  so 
as  to  enlarge  offices. 

Owner San  Christina  Invst  Co.,  1st 

National    Bank    Bldg..   S.    F. 
Architect  ...J.      R.      Miller,      213      Lick 

Bldg.,    San    Fnncisco. 
Contractor.  .Matthles      &      Gritiith.     180 
Jessie,  San  Francisco. 

COST,    $1091 

(558)      NO.    2794    DIAMOND.       Alter    2nd 

floor  into  flat. 
Owner Mrs.    A.   P.    Ruhl.   4380    Mis- 
sion, San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1200 

(5591  E  NINTH  AVE  125  N  Ortega. 
Two-story  and   basement   frame   dwlg 

Owner ..A.      Duffle.    6S5      Dolores. 

San    Francisco. 
Arcl]itect  .  .  .None. 
Day's    work.  COST,    $3000 


(560)     E    TWENTIETH      AVB      160 
California.      Two-story      and      ha: 


.J.  M.  Peter 
San  Francis. 
.None. 


lOIO    Balbo 


COST,    $4  600 


(561)  NW      HAHRISON      AND      IITH. 
Two-story    frame   store    house. 

Owner Joseph       Lerer,     381       11th, 

San  Francisco, 
Architect  . .  .None    . 
Day's   work.  COST,    $1000 

(562)  DOT   35    LINCOLN   MANOR   TCT. 
Two-story  and  basement  frame  dwlg. 

Owner Pockman    &    Co.,    37tli    Ave 

and    Geary,    San    Francisco. 
Architect  ..  .Theo.    S.    Boehm. 
Day's    work.  COST,    $5000 

(563)  LOT   67   LINCOLN   MANOR  TCT. 
Two-story  and  basement  frame  dwlg. 

Owner Pockman    &    Co.,    37th    Ave 

and    Geary,    San    Francisco. 
ArcJiitect  ..  .Th«o.    S.    Boehm. 
Day's    work.  COST,    $5000 

(564)  LOT   58   LINCOLN   MANOR  TCT. 
Two-story  and  basement  frame  dwlg. 

Owner Pockman    &    Co.,    37th    Ave 

and    Geary,    San    Francisco. 
Architect  ..  .Theo.   S.   Boehm. 
Day's    work.  COST,    $5000 

(1565)      DOT   55   LINCOLN   MANOR  TCT. 
Two-story  and  basement  frame  dwlg. 

Owner Pockman    &    Co.,    37th    Ave 

and    Geary,    San    Francisco. 
Architect  ..  .Theo.   S.   Boehm. 
Day's    work.  COST,    $5000 

(366)      LOT   56   LINCOLN   MANOR  TCT. 
Two-Story  and  basement  frame  dwlg. 

Owner Pockman    &   Co..    37th    Ave 

and    Geary,    San    Francisco. 
Architect  ..  .Theo.    S.    Boehm. 
Day's    work.  COST,    $5000 

(567)      LOT   36   LINCOLN   MANOR  TCT. 
Two-story  and  basement  frame  dwlg. 

Owner Pockman    &    Co.,    37th    Ave 

and    Geary,    San    Francisco. 
Architect  ..  .Theo.    S.    Boehm. 
Day's    work.  COST,    $5000 
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SYNAGOGUE  FOR  FIRST  HEBREW  CONGREGATION 

Oakland.    Cal. 


G.  Albert  Lansburgh,  Architect 
San  Francisco 
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THE  NEW  BROWNLEE  APARTMENTS 

San  Francisco 


Henry  C.  Smith,  Architect 
San  Francisco 
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I      Wednesitlay.      Msiiih      4,      I'JU. 

(o6S)  LOT  37  LINCOLN  .\L\NOK  TCT. 
Two-story  iind   basement   frame  dwlg. 

Owner Pockman    &    Co..    37ili    Aif 

and    Geary.    San    Francisco. 
Architect  ..  .Tlieo.    S.    Boelim. 
I>ay's    work.  CCST.    J5000 

•      (569)      NO.     1716       FILLMORE.         Alter 
front   of  dining   room. 

Owner J.    D.    Feldermann.     Prem. 

Architect  .  .  .None. 
Contractor.  .Pliillip    Grell. 

COST.    $1000 

I.i7ll)  No.  115  RICE.  Move  dwelling 
and  add  concrete   foundation. 

Owner Alice  A.  Torner.  .ili;  Fulton 

San    Francisco. 
Arcliilect  . .  .None. 
Day's    work.  COST,    }.iO0 

1571)  E  MASONIC  AVE  25  N  Hayes. 
Two-story  and  l>asement  frame  (2) 
nats. 

Owner C.    J.      and    W.    J.      Keenan, 

Grove    and    Masonic      Ave.. 
San    Francisco. 
Architect  ...None. 
Day's    work.  .  CC^T.    $4000 

(572)  NO.  525  FELL.  Minor  repairs 
and    alterations    to   dwelling. 

Owner Mrs.    S.    Sullivan,    Premises. 

Arctlitect  .  .  .None. 

Contractor.  .J.  J.  Heaphy.  1721  Lom- 
bard,   San    Francisco. 

COST,    $400 

(573)  NO.  1060  MARKET.  Alter  sho-w 
windows   and   panels. 

Owner Golden    Gate   Cloak    &    Suit 

House,    Premises. 

Architect  ...C.  W.  Dickey,  Central  Bk. 
Bldg.,    Oakland. 

Contractor.  .Bruce  B.  Burnett.  Oakland 
COST,    $600 

(574)  LOT  49  LINCOLN  M.\NOR  TCT. 
Two-story  and  basement  frame  dwlg. 

Owner Pockman    &    Co.,    37th    Ave 

and    Geary,    San    Francisco. 
Architect  ..  .Theo.    S.    Boehm. 
Day's    work.  COST,    $4000 

(575)  LOT  52  LINCOLN  MANOR  TCT. 
Two-story  and  basement  frame  dwlg. 

Owner Pockman    &    Co.,    37th    Ave 

and    Geary,    San    Francisco. 
Architect  ..  .Theo.   S.   Boehm. 
Day's    work.  COST.    $4000 

(576)  LOT  50  LINCOLN  MANOR  TCT. 
Two-story  and  basement  frame  dwlg. 

Owner Pockman    &    Co.,    37tli    Ave 

and    Geary,    San    Francisco. 
Architect  ..  .Theo.    S.    Boehm. 
Day's    work.  COST.    $4000 

(577)  LOT  51  LINCOLN  MANOR  T(yr. 
Two-story  and  basement  frame  dwlg. 

Owner Pockman    &    Co..    37tli    Ave 

and    Geary,    San    Francisco. 
Architect  ..  .Theo.    S.    Boehm. 
Day's    work.  COST.    $4000 

(.'wS)  S  CASTENADA  480  W  San 
Marcus;  Lot  21  Blk  17  Forrest  HiU 
Court.  Two-st.ory  and  basement 
frame    residence. 

Owner Cleeve   Carson    &   Sons,    219 

32nd   Ave.,   San    Francisco. 

Architect  .  .  .None. 

Day's     work.  COST,     $5000 

(579)  SE  PELL  AND  VAN  NESS  AVE 
S  275  B  24-10V4  NE  171-5?S  N  174-9% 
W    164   WA   70.     A   mill      construction 
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lloor    with     maple    lloor    over    all     on 
second   lloor  of  White  Garage  Bldg. 

Owner The    White    Co.,     Premises. 

Architect  ..  .Maurice    C.    Couchot,     110 

Sutter,  San  Francisco. 
Contractor.  .A.     W..    Barz     and     W.     E. 
Roeder,    108      Regent      St., 
Alameda. 
Filed  Feb.  26,  '14,     Dated  Feb.   17.  '14. 
On   1st  and   15th   of  each   month     7j,„ 

3«   days   after 25% 

TOTAL  COST,  $4000 
Bond.  $2100.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  40 
days  after  Feb.  25.  Forfeit,  $10.  Plans 
and   specifications   filed 

(580)  E  NINETEENTH  AVE  225  S 
Noriega  S  25xE  120.  All  work  ex- 
cept electric  wiring  and  electric  fix- 
tures for  frame   bungalow. 

Owner Nellie    Hahn. 

Architect  ..  .Plans    by    Contractor. 

Contractor.  .J.  W.   Rew  and  H.  A.  Foy. 

Filed  Feb.  26,  '14.     Dated  Feb.  24.  '14 

Rafters     up     $525 

Brown    coated    525 

Completed    and    accepted 525 

Usual    35    days 525 

TOTAL  COST,   $2100 

Bond,    none      Limit.    90    days.      Forfeit. 

$10.     Plans  and  specifications   filed. 


ings. 

Owner Pietro    Tarantino. 

Architect  . .  .None. 

Contractor.  .A.   Brisa,    525   Vallejo,   S.   F. 

Filed  Feb.  26,  '14.     Dated  Feb.  25,  '14. 

Completed  and   accepted $650 

Usual    35    days 640 

TOTAL  COST,   $1290 

Bond,    none.      Limit,    60  days.      Forfeit. 

none.     Plans  and  specifications  filed. 


(882)  COM.  AT  PT  89  N  FROM  NE 
Hermann  and  Laguna  E  27-4xN  17  W 
A  214.  All  work  for  one-story  frame 
garage. 

Owner Mrs.  A.  Beaudry.  4  Laguna 

San    Francisco. 

Architect  ...Rlghetti  &  Headman,  Phe- 
lan    Bldg,    San    Francisco. 

Contractor.  .Barrett   &    Hiip. 

Filed  Feb.  26.  '14.     Dated  Feb.  25,  '14. 

Rough    concrete   frame   done $360 

Building     roofed    and     wails     ce- 
mented         360 

Completed   and   accepted 360 

Usual    33    days 360 

TOTAL   COST,    $1440 

Bond,  none.     Limit,   33  days  after  Feb. 

27.      Forfeit,    none.      Plans   and   specifi- 
cations filed. 

(583)  E  VAN  NESS  AVE  67  N  Jack- 
son. Mill  work,  etc.,  for  two-story 
Class  "C"  garage  building. 

Owner B.    Davidow,      46      Kearny, 

San    Francisco. 
Architect  ..  .O.     R.     Thayer,    Merchants' 

National  Bank  Bldg.,  S.  F. 
Contractor.  .G.    Elders.      221      Sansome, 

San  Francisco. 

Filed  Feb.  26.  '14.     Dated  Feb.  25,  '14. 

Mill   work   finished  and   delivered 

to    building    $462.00 

50%    carpentry      work    done      in- 
cluding   mill    work 462.60 

Completed    and    accepted 462.50 

Usual    35    days 462.50 

TOTAL  COST,    $1800.00 


2'o 

t;ond,    none.      LiniK,    60    days.      Forfeit, 
"one.     I'lans  and   specitications   filed. 

(.VSll      PLUMBING    ON    ABOVE. 

Contractor.  .Gus    May,    3670    18th.    S.    F. 

Filed  Feb.  26,  '14.     Dated  Feb.  14,  '14, 

Roughed    in    $243.50 

Completed    and    accepted......   243.50 

Usual    35    days 163.00 

TOTAL    COST.    $650.00 

Bond,    none.      Limit,    40   days.      Forfeit, 

none.      Plans   and    specifications    filed. 

(585)  N  PACIFIC  60  E  Taylor  E  25x 
N  62-6.  All  work  except  electric 
fixtures  and  shades  for  three-story 
and  basement  frame  fiats. 

Owner Ludovlco    Cavallerl. 

Arcjiitect  .  .  .Chas.       J.       Rousseau,       46 
Kearny,    San    Francisco. 

Contractor.  .rN.    P.    Anderson.    320    Mar- 
ket, San  Francisco. 

Filed  Feb.   26,  '14.     Dated  Feb.  26,  '14, 

Roof    on     $1420.50 

Brown  coated    1420.50 

Accepted     1420.50 

Usual    35    days 1420.50 

TOTAL  COST.   $5682.00 

Bond.   $2841.     Sureties,  R.  Ringrose  and 

David   Dillon.     Limit,   90  days.     Forfeit, 

none.     Plans  and  specifications  filed. 

(5S6)  SW  POST  AND  POWELL  W 
137-6  S  63-6  E  69-7  N  6-6  E  67-U  th 
57  to  beg.  To  furnish  models  and 
cut,  carve,  hone,  polish  and  set  up 
in  place  two  Tavernelle  marble  man- 
tels in  banquet  rooms  of  mezzanine 
floor  in   building. 

Owner Crocker   Hotel   Co. 

Architect  ..  .Bliss    .&     Faville.   Sheldon 
Bldg..  San   Francisco. 

Contractor.  .Stepho    Miletln. 

Filed  Feb.  26,  '14.     Dated  Feb.  14,  '14. 

On  1st  of  each  month 76% 

Usual    35   days,    25% $905.75 

TOTAL  COST.  $3623.00 

Bond,    $1860.      Surety,    National    Surety 

Co.     Limit,   90  days.  Forfeit.  $50.   Plana 

and   specifications   filed. 

(587)  N  CLAY  137-6  W  Leavenworth 
W  37-6xN  137-6.  Ail  work  except 
plumbing,  sewering,  eiectrie  fixtures 
and  wall  paper  for  three-story  and 
basement    frame   apartments. 

Owner Hattie    and    Samuel    Wilson 

Architect  ..  .Dunn    &    Kearns,      Monad- 
nock    Bldg..    San    Francisco. 
Contractor.  .N.    P.    Anderson.    320    Mar- 
ket, San   Francisco. 
Filed  Feb.  26,  '14.     Dated  Feb.   24,  '14. 

Roof    rafters    on $3699 

Brown    coated 3699 

Standing    finish    on 3699 

Completed  and  accepted 3699 

Usual     35     days 4933 

TOTAL  COST,  $19,729 
Bond.  $9864.50.  Sureties,  R.  Ringrose 
and  David  Dillon.  Limit,  100  days  after 
Feb.  24.  Forfeit,  $10.  Plans  and  speci- 
fications filed. 

(.588)  SEWERING,  PLUMBING  AJJD 
gas  fitting  13  apartments  and  rough- 
ing in   for  15  on  above. 

Contractor.  .Frank    J.    Kllmm.    221    (5ak. 
San   Francisco  . 

Filed  Feb.  26,  '14.     Dated  Feb.  24.  '14. 

Roughed    in $10«0 

Completed     and     accepted 711 

Usual    35    days 571 

TOTAL  COST,   $2282 

Bond,     none.       Limit,    fast    as    possible. 

Forfeit,    $10.      Plana    and    specifications 

filed. 
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I.".S9)      EXPOSITION    SITE.       Consliuc- 
tion    of  concrete  foundation   on   Main 
Entrance  Tower. 
Owner Panania-Paciflc        Interna- 
tional   Exposition   Co..   Ser- 
vice   Bldg.,    S.    F. 
Architect, .  .None. 
Contractor.  .Commary-Peterson    Co.,    46 

Kearny,    San    Francisco. 
Sub-Contractor.  .New    Era      Marble      & 
Concrete   Co..    430      Devlsa- 
dero,  San  Francisco. 
Filed  Feb.  26.  '14.     Dated  Feb.  16.  '14. 
26   days  after  Director  of  Works 

makes    estimate     '. . .     75%' 

Usual    35    days 25% 

TOTAL,  COST.  J3700 
Bond.  $1850.  Surety.  Maryland  Casu- 
alty Co.  Limit,  none.  Forfeit.  $150. 
Plans  and   specilicatlons.   none. 

(590)  NW  HOWARD  AND  TWENTY- 
third  N  40xW  122-6.  Interior  wood 
work,  furniture  and  equipment,  etc.. 
for  Post   Office  Station. 

Owner S.    W     Dick    Co..    by    P.    J. 

Walker    Co..    Agents..    Mo- 

nadnock    Bldg..    S.    F. 
Architect... C.    H.    Miller.    Dalziel    Bldg.. 

Oakland. 
Contractor.. C.    F.    Weber      &    Co..      36.i 

Market.    San    Franoiscx). 
Filed  Feb.   26.  '14      Dated  Feb.   16.  'H. 

On    completion    75% 

Usual    35    days 26% 

TOTAL  CO.ST.  $3714 
Bond.  $1857.  Sureties.  Chas.  W.  Welch 
and  A.  E.  Schv/abacher.  Limit,  with- 
out delay.  Forfeit,  none.  Plans  and 
specifications  tiled. 

(591)  W  TRINITY  68-9  N  Sutter  W 
61-3%xN  34-4%.  Vacuum  cleaner 
equipment,  etc..  for  ten-story  addi- 
tion   to   present   building. 

Owner French    American    Bank    of 

Savings    oy     P.    J.     Walker 

Co..   Agent. 
Architect  ..  .E.    A      Bozio.    1125    Laguna, 

San   Francisco. 
Contractor.. Giant    Suction    Cleaner    Co.. 

731    Folsom.    San    Francisco 
Filed  Feb.  26.  '14.     Dated  Feb.  25,  '14. 

5    days  after   acceptance $S78 

TOTAL  COST,  $978 
Bond,  $500.  Sureties,  N.  Alper  and  S. 
H.  Rowland.  Limit,  60  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

(592)  GLA.SS  AND  GLAZING  ON 
above. 

Contractor.  .W.    P.    Fuller   &   Co..    Beale 

and    Mission.    S.    P. 
Filed  Feb.  26,  '14.     Dated  Feb.  19.  '14. 

1st  and    li5th    semi-monthly 75% 

3«    ilayB    after 25% 

TOTAL  COST.  $3438 
Bond.  $1719.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  fast 
as  possible.  Forfeit,  none  Plans  and 
specifications    filed. 

(593)  PLAIN  AND  ORNAMENTAL 
plaster   on   above. 

Con  tractor..  Lyden    &    BIckel.    269    Fell, 

San  Francisco. 
Filed  Feb.  26.  '14.     Dated  Feb.   24.  '14 

Payments    same    as    above 

TOTAL,  COST.  $6015 
Bond.  $3007.50.  Suret.v.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  r.npldly 
as  possible.  Forfeit,  none.  Plans  and 
specifications  filed. 

(.".94)      MARBLE'  WORK    ON   ABOVE. 
Contractor.  .Jos      Musto      Sons-Keenan 
Co..   565  North   Point.  S.  F. 


Piled  Feb.   26.  '14.     Dated  Feb.  14,  '14. 

Payments    same   as   above 

TOTAL  COST.  $11.50u 
Bond.  $5750.  Sui-eties.  Marie  Adam 
Musto  and  Maria  Musto.  Limit,  forfeit, 
none.      Plans  and   specifications    filed. 


(595)  B  TWEINTY-PIRST  AVE  275  S 
Irving  S  25.VE  120.  All  work  for  one 
and    one-half-story    frame    residence. 

Owner Henry      H.      Ludolph.      1000 

Haight.  .San  Francisco. 

Architect  ..  .A.    Klahn    (Uncertificated.) 

Contractor.  .A.    Klahn   &   Son.    27   Chen- 
ery.  San   Francisco. 

Filed    Feb.   27.  '14.      Dated   Feb.    18.  '14. 
Frame    up    $500 


Br 


$1.      Plan 


a  ted 
ated 


500 
500 


TOTAL  COST.  $2650 
le.  Limit,  90  days.  Forfeit, 
and  specifications  filed. 


(596)      IN       GOLDEiN       GATE       PARK. 

Rough  and  finish  carpenter  work  for 

Museum   Building. 

Owner Californjia       Atlademy       of 

Sciences. 
Architect  ..  .Lewis    P.    Hobart.    Crocker 

Bldg..   San    Francisco. 
Contractor.  .W.   A.  Goericke. 
Filed  Feb.   27,  '14.     Dated  Feb    16,  '1-4. 

On   loth   of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $4269 
Bond,  $2134.50.  Surety,  Equitable  Sure- 
ty Co.  Limit,  Aug.  1.  '14.  Forfeit, 
none.      Plans   and    specifications    filed. 


(597) 

ELECTRICAL 

WIRING 

AND 

con 

duit  s 

ystem, 

etc. 

,  on  above. 

Contr 

■actor. 

.The 

Standard     Elec. 

Con- 

struct 

:ion 

Co.,    60      Na 

toma. 

San 

Frar 

icisco. 

Filed 

Feb. 

:r.  '14. 

D£ 

ited  Feb.  17, 

'14. 

TOTAL  COST, 

$1950 

Bond, 

$975. 

Sun 

Hy, 

Equitable    S 

urety 

Co. 

Limit. 

Aug. 

15, 

1914.         Forfeit, 

none. 

Plat 

IS    and 

specifications    filed. 

(5981    ORNAMENTAL    INTERIOR    AND 

exterior  plastering  on  above. 
Contractor.. Lyden    &    Bickel,    269    Fell, 

San    Francisco. 
Filed  Feb.  27.  '14.     Dated  Feb.  17,  '14. 

Payments    same    as    above 

TOTAL  COST,  $12,500 
Bond,  $6250.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  Limit.  August  1, 
1914,  Forfeit,  none.  Plans  a>id  speci- 
fications   filed. 

(599)      METAL,   FURRING   &    LATHING 


•14. 


Pay 


TOTAL  COST,  $3939 
Bond,  $1970.  Surety,  Chicago  Bonding 
&  Surety  Co.  Limit,  30  days  after  May 
1,  1914.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 

(6«0)  N  PINE  87-6  N  Sansome  W  50x 
N  137-6.  All  work  for  three  addi- 
tional  stories  to  Oriental   Bldg. 

Owner Richard     S.     McCreery    and 

Mercantile  Trust  Co.  Extrs 
Estate  Andrew  B.  Mc- 
Creery, deed.  221  Sansome, 
San   Francisco, 

Arcliitect  .  .  .Chas.  Paff  &  Co.,  Mer- 
chants' Exchange  Bldg.. 
San   Francisco. 


Contractor.  .B.     F.     Burke,     43     Sussex, 

San  Francisco  . 
Filed  Feb.  27,  '14.     Dated  Feb    IS.  '14. 

On    1st   of   each   month 75% 

38   days   after    25% 

TOTAL  COST,  $48,110 
Bond.  $24,100.  Surety,  Paciflo  Coast 
Casualty  Co.  Limit.  90  days.  Forfeit. 
$25.      Plans  and   specifications    filed. 


601)  SW  TAYLOR  AND  EDDY  Vv 
137-6XS  137-6.  Cast  and  wrought 
iron,  steel  work,  fire  escapes,  tank 
and  other  work  for  six-story  and 
basement  brick  hotel  and  stores. 

>wner Morris,      Jos.      and      Julia 


Hv 


Theres 
Baruch 


Sto 


the 


Henry     W.     Hyman    Estate, 

Kohl    Bldg.,    San    Francisco. 

Arcjiitect  ...Henry      H.    Meyers.      Kohl 

Bldg.,  San  Francisco. 
Contractor.. Western    Iron    Work.s,    Wl 

Beale,    San   Francisco. 
Filed  Feb.  27,  '14.     Dated  Feb.   26,  '14. 

On   10th   of   each   month T5% 

Usual    35    days ■. . .     25% 

TOTAL  COST,  $19,212 
Bond,  $9610.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Liriilt,  90 
days.  Forfeit,  $50.  Plans  and  specifi- 
cations  filed. 


ect  . .  .Noi 

tea 

0. 

ictor..J. 

Bran 

ch.    lOSO     San 

ichez. 

San 

Frai 

icisco. 

'lOST. 

$4011 

W   MONTGOMERY    40   S   Filbert. 
;-stoi-y  and   basement  store, 
r R.    W.    Molier.    186    Steven- 
son. San  Francisco, 
tect  ...None. 
work.  COST.  $2000 


.M.  W.  &  J.  H.  Cain.  620  4th 


.M.  W.  Cain. 
.L,  M.  Hausman 
San  Francisco 


(605)      NO.    1733    TENTH    AVE. 

room   and    steps. 
Owner Geo.    Miller.    Premi 


COST.    $6000 
Add    1 


Contractor.  .E'mll    Nelson.    -580      Jersey, 

CO.ST.   $1000 

(6061      N   FOLSO.M    155    W    10th.      Addi- 
tions  to   present   frame   building. 

Owner Kleiber  &  Co,.  1426  Folsom. 

San   Francisco. 


chitect  . 


-Non 


Day 


COST.  $1850 


(607)      NO,   1318   PAGE.     Terrazzo  steps 
and  mosaic  floor  and  minor  changes. 

Owner Bessie   Lockwood. 

Architect  . .  .None, 

Contractor.  ,F,   Lockwood.    1202  Stanyan 


San 


COST,   $750 


NW    POST    AND    LAGUNA.      H 
fire   damage. 
Mrs.  L.  Levin,  3111  Jacks 


Wednesday.       Mdrcli       i,       I9i,( 

Contractor.  .U  G.  Bergren  &  Son,  209 
Sanchez.    San    Francisco. 

COST,    J500 

(609)  NW   SAN   BRUNO    AND    BACON. 
Alter   residence. 

Owner Mr.   Baneau.  Premises 

Architect  .  .  .None. 

Contractor.. A.  Debricus.  n-,3  i.Jakdale 
Ave.,   San   Francis,  i). 

COST.    $400 

(610)  NO.  647  NINTH  AVE.  Add  bath 
and  kitchen,  paper  and  paint    (jyt. 

Owner Samuel      Weinstein.         1041 

-Market.    San    Fran,  is,  o. 

Architect  ...Joseph  Cahen.  1,i  Kearny 
San    Francisco. 

Day-s  work.  C,  ,ST,   $400 

(611)  NVV  SUTTER  AND  SCOTT  Alter 
front  and   rat  proof  floor. 

Owner Lloyd      Estate.    .",1       .Sutter. 

San   Francisco. 

Architect  .  .  .None. 

Contractor..  H.  L  Nichols,  1381  Steven- 
son, San  Francisco. 

COST.   J400 

(612)  NW  SICKLES  AND  MISSION  BD. 
Repair  saloon. 

Owner Henry   Bornier. 

Architect.  . .  .None. 

Contractor..  C.  W.  Page.  12  .Sadowa, 
San  Francisco. 

COST,    J400 

(613)  W  THIRTY-THIRD  AVE  75  B 
Lincoln  Way.  Two-story  basement 
and  attic  frame  dwelling. 

Owner B.    E.    Tormey.     USii    Clay. 

San  Francisco. 
Architect  .  .  .None. 
Days  work.  C'.>ST,  J2500 

(614)  NO.  1041  MARKET.  Extend 
balcony. 

Owner Weinstein  Co.,   Premises 

Architect  . .  .None. 

Contractor.  Wm.  C.  Lynch  &  Co..  1364 
Webster.  San  Francisco. 

COST,    J750 

(615)  NO.  720  PACIFIC.  Repair  and 
alter  laundry. 

Owner Louis   Arata. 

Architect  . .  .None. 

Contractor.  .A.   Brlsa.    525   Vallejo.   S.   P. 
COST.   J700 

<61«)  E  EIGHTEENTH  AVE  260  N 
California.  Two-story  and  basement 
frame  dwelling. 

Owner Thos.    Vodden    &    Son.    1015 

Cole,  San   Francisco. 
Architect  ..  .Walter   Vfldden,    JO'S   Col.e, 

San  Francisco. 
Hay's   work.  COST.   J40*0 

<617)  NO.  110  GRANT  AVE.  Con.struct 
mezzanine  floor. 

Owner Livingston   Bros..    Premises 

Architect  .  .  .None. 

Contractor.  .L.  &  B.  Emanuel.  Inc.,  Hi 
12th.  San  Francisco. 

COST.    1700 

«18)  E  SIXTEENTH  AVE  125  N  Cal- 
ifornia. Two-story  and  basement 
frame  dwelling. 

Owner F.  Nelson.  30  Presidio  Ter- 
race.  San   Francisco. 

Architect  ..  .None. 

Day's  work.  COST.  $2500 

<619)  NO.  33>57  TWENTY-SECOND.  Re- 
Pair   Are  damage. 
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Architect 

Cunti-actor.  .L.    a.    Bergren    & 

.Sancliez.  .San   Francisco. 

COST,    $5011 

(620)  E  NINETEENTH  AVE  225  o 
•■W."  One-story  and  basement  fiame 
dwelling. 

Owner Carson  Bldg.  Co.,   4323    19th 

San  Francisco. 

Architect  ...None. 

Day's  work.  CO.ST.  $5000 


(621)  N  ANZA  57-6  B  9th  Ave.  Two- 
story  and    basement   frame    (2)    flats. 

Owner P.  Hock. 

Architect  ...J.    C.    Hladik,    825    .Monad- 
nock   Bldg.,   S.   P. 
Day's    work.  CO.ST.    $4500 

(622)  W  FOLSOM  37,6  S  12th  S  25x 
,87-6.  All  work  tor  three-story  and 
Vasement   frame    Hats. 

Owrhsr FredlanI     Bros.,     1609     Fol- 

som,  San  Francisco. 
Architect    &    Eng.  ...Palch       &       Knoll. 

Hearst    Bldg..  S.    F. 
Contractor.  .Antonio   Cuneo. 
Filed  Feb,  28,  'H.     Dated  Feh.  27    '14 

Frame    up    J, 501, 

Brown   coated    1500 

Completed     ijqj 

Usual  3-5   days ,5„„ 

TOTAL  COST.  $6000 
Bond.  $3000.  Sureties.  L.  Baclgalupi  & 
C.  J.  Costa.  Limit,  100  days  from  is- 
suance of  permit.  Forfeit,  none.  Plans 
and   specifications   filed. 

(623)  S  CALIFORNIA  82-6  B  24th  Ave 
E  50xS  100.  All  woik  for  two  two- 
story    six-room   and    bath    residences. 

Owner John    Gray,    447    Broderick. 

San   Francisco. 

Architect  . .  .None. 

Contractor.. Leigh    &    Schultz,    330    8th 
Ave.,  San  Francisco. 

Filed   Feb.   28.  '14.     Dated  Feb.  — .  '14. 

Root  on    two   buildings $1300 

Both    buildings   brown    coated...    1300 

Computed   ancj   acc.epted 130u 

Usual   35   days 1300 

TOTAL   COST,    $j200 

Bond,    none.      Limit.    90   days.      Forfeit. 

none.     Plans  and  specifications  filed. 
NOTE:_One  residence  will  be  erected 

on  California  street  107-6  E  24th  Ave. 


PESS+TIQN  OP  LABOR. 

Feb.  28.  1914— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  with  Ampere-Smith  & 
Co.     Work  ceased Feb.  27,   1914 


.INCORPORATIONS. 

Hyglenal  Drug  Co.  Capital  Stock. 
$10,000:  subscribed.  $150:  shares.  $5 
each.  Dlrector.s— H.  W.  Hyland,  L.  B. 
Stein,  S.  E.  Straw.  10  shares  each.  Place 
of  business,  San  Francisco 

The  International  Automatic  Direc- 
tor Co.  Capital  Stock.  $200,000:  sub- 
scribed. $45:  shares.  $3  each.  Di- 
rectors— J.  A.  Stowe.  M.  Cavlleer.  .VI.  F. 
Stowe.    5    shares    each.      Place    of    busl- 

North  End  Land  Co.  (Certified). 
Capital  Stock.   $300,000:   subscribed.   $50; 


$10 


ch. 


Dir 


Bousfleld.  J.  E.  Bousfleld.  W.  G.  Dodge. 
R.  B.  Bell.  W.  G  .Klnsell.  1  share  each. 
Place   of  business.   San   Francisco. 

New   .Method   Gravel   Mining  Co.   Capi- 
tal     Stock,      $75,000:      subscribed,      $5: 


27 
si.a.es  $1  each.  Directors— a.  Holley. 
'•■  P.  .Morrill,  O.  E.  Chaney.  L.  M.  .Mor- 
1(11  and  M.  Holley,  1  shares  each.  Place 
"f  business,  San  Francisco. 

Pan-Optican  Concession  Co.  Capital 
^to.k.  $250,000:  subscribed,  $300: 
siiares,  100  each.  Directors — G.  W 
Alexander,  T.  W.  Porsyth,  J.  W.  V. 
Vredenburgh,  1  share  each  Place  of 
('usiness,   San   Francisco. 

.S-etiuoia  .Motor  Car  Co.  Capital 
■■<iock.  $100,000:  subscribed.  $50:  shares 
110  each.  Directors— G.  A.  .McDougald 
O.  C.  Pratt,  B.  C.  Sharpe.  H.  P  Reed. 
C.  Pomeroy.  1  share  each.  Place  of 
business,  San  Francisco. 

Reserve  Land  Co.  Capital  Stock. 
$200,000;  subscribed  $3;  shares,  $1 
each.  Directors — H.  H.  Whiting'  G 
Parsons.  H.  L.  Melander.  1  share  each' 
Place  of  business.  San  Francisco. 

« ■■ 

NOTll'K      OP      NON.RESPONSIBIUTV. 

Feb.  27  ,1914— N  PINE  141-6  W  .Jones 
W  40xN  137-6.  Mrs  Esther  Olymo 
as  to  Improvements  on  leased  prop- 
erty      

Feb.  24,  1914— W  ThJIRTYrTHIRri 
Ave  50  N  Irving  N  50xW  95.  Bos- 
ton Invst  Co  as  to  Improvements 
on    leased    property 

Feb.  24.  1914— W  THIHTY-TljiRD 
Ave  75  S  Lincoln  Way  S  25xW  90 
Boston    Invst      Co   as   to     improver 

ments    on    leased    property 

-• 

CASSATION    OF    I.ABOR. 

Feb.  24.  1914— E  LB  AVEN  WORTIfi 
112-6  S  Eddy  S  25xE  87-6.  M  J 
Hynes.  Adms  Estate  Jacob  Vlts, 
deed  with  Burch-Hoffman  Go.  Wprk 

«ased    Jan.   29,   1914 

♦ 

BUILDING  TOTAI,  FOR  PKBRUAHY. 

W.B74J.SI  Invented  In  BnlldInK  Con. 
Btruetljon. 

Building  operations  for  the  month  of 
February,  as  reported  by  the  Bureau  of 
Building  Inspection  of  the  Board  of 
Public  Works,  show  that  157  permits 
have  been  issued  for  new  buildings, 
amounting  to  $4,438,567.  this  amount  in- 
cluding three  public  buildings.  This 
Bureau  also  issued  292  permits  for 
alterations,  amounting  to  $134,714.  The 
three  public  buildings  Included  In  the 
report  are  the  New  City  Hall.  Oriental 
:ind   Cooper  Schools. 

Following    is    a    complete    report,    as 
compiled    by    the  Building   Bureau: 
No.  of 
Cla-'5S                                  BIdgs.     Amount 
"^"                                               1      $         2.750 
"C"                                              15  278.240 
Frames                                     13s          420.557 
Alterations                                292  134.714 
Public  buildings                         3        3.738,000 
T'l'al                                            449      $4,574,281 
♦ 

COMPLETION  NOTICES. 

San   Francisco. 

Feb,  18,  1914— W  COLE  25-8%  N 
Carmel  N  25-1x100.  Mary  T  Kevlin 
to  whom  it  may  concern. Feb.  18,  1914 

Feh.  20,  1914— N  LOMBARD  168  W 
Powell  30x137-6.  Primo  Braghetta 
to   De  Benedetti  &  Cuneo 

Feb.  20,  1914— N  GREEN  lie-S%  W 
Jones  W  47xN  120.  John  McGaw 
to  C  C  W  Haun Jan.   3.    lOK 
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Feb.  20,  lOH— \V  SPEAK  ANU  lluW- 
ard     NW     137-6xSW     6S-9.       llrville 

C  Pratt  Jr   to  James  S  Fennel! 

Feb.     IS,     1914 

Feb.  20,  1914— S  ELLIS  137-6  E 
Leavenworth  B  27-6x137-6.  A  N 
Sherman  to  Petterson  &  Persson 
Feb.    20.    1914 

Feb.  20,  1914— S  TWENTY-FIFTH 
206-6  W  Church.  .  imes  F  Long  to 
James  F  Long Feb.   20.   1914 

Feb  21,  1914— N  POST  6S-9  W  Polk 
N  120xW  68-9.  Robert  Jones  to 
Stanquist    &    Forbes Feb.    13,    1914 

Feb.  21,  1914— NW  JACKSON  AND 
Scott  N  127-S>4xW  137-6.  Academy 
of  the  Sacred  Heart  to  Schrader 
Iron  Works,  corpn Feb.   19,   1914 

Feb.  21.  1914— S  O'FARRELL  27-6  W 
Gough  W  ooxS  107-6.  Emma  Brun 
to  C  B  M'-.MulUn  &  R  Von  Voorliies 
Feb,    20.    1914 

Feb.  24.  1914— E  EIGHTEENTH  AVE 
JOO  S  Anisa   (A)  S  25xE  120.   Eugene 

J  Egan  or  Eagan  to  J  Welch 

Feb.     24.     1914 

Feb.  24,  1914— E  FREMONT  275  N 
Harrison  N  22  E  137-6  S  21-2>4  W 
137-6.  E  W  Tucker  to  W  H  Reed 
&   Co Jan.    2,    1914 

Felj.  24.  1914— FOLSOM  NO.  712. 
Hyosaku  Sugiyama  to  Guat  Ar- 
liotls    Feb.    19,   1914 

Feb.  24  ,1914— N  RIVOH  100  E  Cole 
B  75x  N  100.  N  J  Nelson  to  whom 
it   may   concern Feb.    24,   1914 

Feb.  24,  1914— S  ANZA  29-1  E  24th 
Ave  —  25  S  100  W  25  N  100.  Eva 
C  Hughes  to  whom  It  may  con- 
cern     Feb.    16,    1914 

Pel).  25.  1914 — N  POST  75  —  Baker 
W  23xN  100.  Herman  Llchten- 
berger  to  Munster  &  Bornholdt... 
Feb.     18.     1914 

Feb.  25.  1914^^  CLAY  AND  SW 
East  NW  142  S  Merchant  W  35  S 
116  E  117-6,  City  Blk  ''D."  C  H 
Holbrook  and  Wm  L  McGuire  to 
Tbos   H  Days  Sons Jan.   26.   1914 

Feb.    25.    1914— W    EIGHTH    AVE    175 

5  Clement  S  75xW    120.     Mary  and 

Edward   Fox    to  O  B   Evans 

Feb.     21.     1914 

Feb.  26,  1914— S  FRANCISCO  70  E 
Grant  Ave  E  30xS  122-6.  F  Pedrlni 
and   E  Glambastlami   and   Matteucci 

6  Vannucci    Co   to   S    Montani    and 
G    Stefanini Feb.    21.    1914 

Feb.  26,  1914— N  GREBN  193-3%  W 
Jones.  Geo  A  Bos  to  Hermann 
Bosch      Feb.  4,  1914 
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San   Francisco. 

Feb.  IS  .1914— NE  CALIFORNIA  & 
EIrick  Lane  E  60xN  77-6.  William 
Wade  vs  Michael  Dempniak  and 
Ludwig    Beiss $42 

Feb.  18  ,1914 — S  LINCOLN  WAY  57-6 
W  18th  Ave  25x120  m  or  1.  Jos 
Beck  vs  Sol  Getz  &  Sons,  Inc, 
Martin  O'Donnell.  L  H  Hansen  and 
H    Moheim     J225 

Feb.  19.  I9U— E  THIRTY-SEVE.NTH 
Ave  125  N  Irving  N  25xE  120.  J  S 
Guerin  &  Co  -vs  C  Bellanca  and 
Anna    Bellanca    $53.10 

Feb.  20,  1914 — E  THIRTY-SEVENTH 
Ave  125  N  Irving  N  25xE  120  OL 
637.         Pietro    Santncoi.       $209:       D 

Alfonso,   $132   vs   Anna   Bellanca 

Feb.  20  .1914— B  NINETEENTH  AVE 
195-5    S    Santiago      S    29-7X-E       120. 

The    Greater    City     Lumber    Co    vs 


Fc  .  -0.  ISN — .S  Ll.N'COl^N  W  .\  V  j',-t, 
W  iStli  Ave  W  25xS  100.  Bennett 
Bros,  corpn  vs  Sol  Getz  &  Sons. 
Inc,  Martin  O'Donneil.  W  P  Han- 
sen  and    H   L   Hansen $65.08 

Feb.  20,  1914 — SB  PINE  &  POWELL 
B  68-6xS  60.  Hooper  Lumber  Co 
vs  John  H  Bohlig  and  George  H 
Stoftels     $246.63 

Feb.  21.  1914 — LOT  19  BLK  "A"  Mis- 
sion Terrace  described  as  N  Cap- 
estrano  Ave  441.58  E  San  Jose  Ave 
E  25.09  N  136.17  W  29.94  S  134.  49. 
Banning  &  Stewart  vs  Joseph  & 
Theresa    Michel    $391.50 

Feb.  21,  1914 — SB  PINE  &  POWELL 
E  68-6xS  60.  C  E  Gordon  vs  John 
Bohlig     v..-. $1513 

Feb.  21.  1914— W  TOWNSEND  AND 
Seventh  SW  170xNW  200.  H-aupt- 
man  Lumber  Co  vs  R  Rosenberg  & 
Sons    Co,    Cpn $357.63 

Feb.  21.  1914 — W  MISSION  80  S  22nd 
W  125xS  40.  F  N  Hayman  Co  vs 
C  P  Gibbons,  A  Streng  and  H  M 
Hage  (as  Star  Bakery  &  Cafe)  and 
C    Walton    $94.20 

Feb.  21  ,1914— E  THIRTY-SEVENTH 
Ave  175  N  Irving  N  25xE  120.  Levy 
Elec  Co  vs  Anna  Bellanca $88.25 

Feb.  21,  1914- SB  PINE  &  POWELL 
E  68 -6x8  60.  C  E  Gordon  vs  Geo 
H  Stoffels  and   John    H   Bohlig.  .  .$500 

Feb.  21.  1914— SB  PINE  &  POWELL 
68-6x60.  Bass  Heuter  Paint  Co  vs 
C  E  Gordon  &  Jolin   H  Bohlig, $354.90 

Feb.  21.  1914— N  GEARY  138  E  Van 
Ness  Ave  E  26xN  120.  Pioneer 
Plate  &  Window  Glass  Co  vs  Jas 
P  Sweeney  and  H  H  Sattler. .  .?317.39 

Feb.  25,  1914— W  LYO.N  87-6  S  Sutter 
S  75xW  U9-3.  H  C  Mulvaney  vs 
Bridget     McErlane $142 

Feb.  24,  1914— W  MISSION  120  S  22nd 
W  125x8  40.  F  N  Hayman  Co  vs 
C  P  Gibbons.  A  Streng  and  H  M 
Hage  (Star  Bakery  &  Cafe)  and  C 
N    Walton     $94.20 

Feb.  26.  1914— SB  POWELL  &  PINE 
8  60xE  68-6.  Geo  H  Stoftels  vs  J 
H    Bohlig     $27,356.90 

Feb.  26.  1914— W  TOWNSEND  AND 
Seventh  SW  170xNW  200.  H  D 
Samuel  and  Thomas  H  Price  vs  R 
Rosenberg  &  Sons  Co  and  W  C 
Boswell      $49.75 

Feb.  26.  1914 — W  TOWNSEND  AND 
.Seventh  SW  170xNW  200.  Hab- 
enlcht  &  Howlett.  $108.40;  Califor- 
nia Mill  Co,  $214.44;  National  Elec. 
Co.  $61.70  vs  R  Rosenberg  &  Sons 
Co  and  W  C  Boswell 

Feb.  26.  1914— W  TOWNSEND  AND 
Seventh  SW  170xN  200.  J  B  Ayres 
vs  R  Rosenberg  &  Sons  Co  and  W 
n    Boswell      $46 
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OAKLAND  AND  ALAMEDA 
COUNTY. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  I.  W.  Button,  347 
63rd  street,  Oakland.  The  dwelling 
lias  been  designed  for  a  seven-room 
house  with  bath  and  sleeping  porch, 
and  will  be  erected  on  the  west  side  of 
Hillegass  avenue  near  62nd  street.  In- 
terior finish  will  be  largely  of  pine 
and  redwood.  Some  veneer  hardwood 
will  be  used  in  the  living  and  dining 
rooms.  Oak  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
.Mantels    will     be    of    tile.       Bath     room 


L-ijii  lljur.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  .be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
wlio  will  do  the  work  by  Day  Labor. 
All  materials  are  now  being  purchased. 
BUNGA-LOW  —  1  story  and  base, 
frame.  $3,200.  Oakland,  Cal.  ArchKect. 
none.  Owners.  Collins  Bros.,  825  57th 
street.  Oakland.  Tliis  dwelling  has 
been  designed  for  a  six-room  house, 
and  will  be  erected  on  the  north  side 
of  Everett  avenue  near  13th  avenue. 
Interior  will  be  finished  in  pine  and 
redwood  with  hardwood  veneer  in  the 
living  room  and  dining  room.  Oak 
floors  will  be  used  throughout.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.     Bath   room   will   have  tile   wain- 


An 


uto- 


matic  water  heater  is  specified.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  in  the  hands  of  the  owners 
and  the  work  will  be  done  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

RESIDENCE  —  2  story  and  base, 
base,  frame,  $9,000,  Oakland,  Cal.  Ar- 
cliitect,  F.  D.  Voorhees,  Central  Bank 
Bldg.,  Oakland.  Owner's  name  with- 
held. The  dwelling  will  be  erected  on 
Lake  Shore  Drive  near  Rand  avenue, 
and  has  been  designed  to  contain  eight 
rooms,  bath  and  sleeping  porch.  A 
garage  will  also  be  erected  on  the 
property.  Interior  of  the  dwelling 
will  be  finished  in  pine,  redwood  and 
hardwood.  Oak  floors  will  be  used 
throughout  except  in  the  bath  which 
will  have  composition  floor.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  -Mantels  will  be  of  brick  and 
tile.  Tile  wainscot  will  be  used  in  the 
l-ath  room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  both  dwelling  and  garage  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
ligui-es  are   now  being  taken. 

BUNGALOW— H4  story  and  base, 
frame,  $3,500.  Berkeley,  Alameda  Co., 
Cal.  Architect.  George  Anderson.  6046 
l..awton  avenue.  Oakland.  Owner, 
Thomas  A.  Anton.  The  dwelling  has 
been  designed  for  a  seven-room  house 
and  will  be  erected  on  Claremont  ave- 
nue. Interior  finish  will  be  largely  of 
pine  and  redwood.  Hardwood'  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  liall.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  will  have  compo- 
sition floor  and  tile  wainscot.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  coniplete  and  figures  are  now  be- 
ing   taken. 

BUNGALOW — 1%  story  and  base, 
frame,  $3,200.  Oakland.  Cal.  Archi- 
tects, The  Elite  Planners.  1844  5th  ave- 
nue. Oakland.  Owner.  Edward  Lawlor. 
The  dwelling  will  be  erected  in  Pied- 
mont by  the  Lake,  and  has  been  de- 
signed to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  will  be 
finished  In  pine,  redwood  and  some 
hardwood  veneer.  Oak  floors  will  be 
used  in  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  fire 
places.      Mantels    will      be      of    tile      or 


"Wednesday,     March      4.      li»u. 

brick.  Bath  room  will  have  tile  wain- 
scot and  composition  floor.  An  auto- 
malic  water  heater  will  be  installed. 
Bxterior  of  the  house  will  he  covered 
with  cement  plaster  on  metal  lath. 
Phins   are   now   nearly   complete. 

B'UN'G.4L.0'W  —  I  story  and  base, 
frame,  |3,200.  Oakland.  Cal.  Archi- 
tect, none.  Owners.  Collin.s  Bros..  S25 
57t.h    sti-eet,      Oakland.      The      dwelling 
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I3th  avenue,  and  has  been  designed 
for  a  seven-room  house  with  hath  and 
sleeping  porch.  All  interior  finish  will 
he  ot  pine  and  redwood.  Oak  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
Bre  places.  Mantels  will  he  ot  tile  or 
brick.  An  automatic  water  heater  will 
l>e  installed.  Bath  room  and  kitchen 
will  have  tile  wainscot.  Composition 
floor  will  be  uaeil  in  the  bath  room. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  will  do  the 
work  by  Day  Labor.  All  materials  are 
now   being  purchased. 

RBSIDBNOB  —  2  story  and  base, 
frame.  Cost  not  stated.  Piedmont. 
Alameda  Co..  Cal.  Architect.  Claude  B. 
Barton.  Security  Bldg..  Oakland.  Own- 
er, H.  P.  Houston.  The  dwelling  will 
be  erected  in  Piedmont  Manor,  and  has 
been  designed  to  contain  eight  rooms, 
bath  and  sleeping  porch.  Interior  will 
be  flnished  in  pine,  redwood  and  hard- 
wood   veneer.      Oak    floors    will    he   used 


the 


■ipal 


The 


■ill 


he 


ope 


pla 


Mantels  will  be 
automatic  water  heater  will  be  in- 
stalled. Bath  room.s  and  kitchen  will 
have  tile  wainscot.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  now  being  taken  by  the  ar- 
chitect. 

BUNGALOW— 1 ',4  story  and  base, 
frame.  J3.500.  Oakland.  Cal.  Archi- 
tect. Alvin  J.  Stern.  1522  Broadway. 
Oakland.  Owner.  Peter  Lindhlad.  The 
(Jweiling  will  be  erected  in  the  Fourth 
Avenue  Terrace  Tract,  and  has  been 
designed  to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  finisih 
will  be  largely  of  pine  and  redwood. 
Plans  provide  for  furnace  belt  and 
open  fire  places.  Mantels  will  be  of 
brick  and  tile.  Hardwood  floors  will 
I  e  used  in  the  living  room,  dining  room 
and  reception  hall.  There  -will  be  an 
automatic  water  heater.  Bath  room 
will  have  tile  wainscot  and  composi- 
tion floor.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  li^nds  of  the  owner  who  will  do 
the  work  by  Day  Labor.  All  materials 
are    now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $7,000.  Berkeley.  Alameda  Co., 
Cnl.  Architect.  William  A,  Plowman. 
3G01  Telegraph  avenue.  Berkeley.  Own- 
er, William  Ashland.  Tlie  dwelling 
will  be  erected  in  Northhrae,  and  has 
been  designed  for  an  eight-room 
house  with  bath  and  sleeping  porch. 
Interior'  will  he  flnished  in  pine  and 
redwood.  Some  oak  floors  will  he  used. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick 
and     tile.       Bath     room     will     have     tile 


II  o 


the 


ill 
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RESIDENCES— 1    114    story    and 
story,    frame,    $3,00-0    and    $2,500.      o 
land.    Cal.       Architect,    Alvin    J,    St 
1522    Broadway,    Oakland.      Owner, 
ward   Sommarstrom.   These   liouses 
be    erected    in    Piedmont    by    the    Ls 
the    two    one-story   dwellings   being 
signed    to    contain    six    rooms    each 
the    1%    story    house    to    contain    se 
rooms.      Interiors    will    be    flnished 
pine,    redwood    and    hardwood      yen 
Oak    floors   will    be    used    in    the   liv 
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being 


and 


halls.  Tl 
open  fire  places.  M 
tile  and  brick.  Autt 
ers  will  be  installed 
kitchens    will    have 


11  be   turn 


heat 


Jioo 


tile    1 
Exte 


three   houses   will   be  covered    w 
ment  plaster  on  metal   lath. 

RESIDENCE  —  2  story  and 
frame.  $3,000.  Berkeley,,  Alame. 
Cal,  Architect,  P,  R,  Peake  Co 
University  avenue,  Berkeley, 
Mrs,  J,  U.  De  Roco.  The  house 
erected  on  Euclid  avenue  soi 
Keith  and  has  been  designed  to 
six  rooms,  bath  and  sleeping 
Interior  will  be  finished  in  pi 
redwood  witli  hardwood  floors 
principal  rooms.  Plans  provii 
furnace  heat  and  open  fire 
Mantels  will  be  of  tile.  Bath 
will    have    tile    wainscot    and    c< 


stalled.      Bxte 

be    covered 
metal  lath.     P 


of       the 


ith 


plas 

plete  and  work  will  be  done  by  Day 
Labor  under  the  direction  of  F.  R. 
Peake   Co. 

RESIDENCE- 2  story,  attic  and  base, 
frame.  $23,000.  Berkeley,  Alameda  Co.. 
Cnl.  Architect.  William  H.  Ratclitf. 
First  National  Bank  Bldg.,  Berkeley. 
Owner,  B.  A.  Nickerson,  First  National 
Bank  Bldg.,  Berkeley.  The  dwelling 
will  be  erected  at  the  junction  of  the 
Tunnel  and  Ruble  Roads,  and  has  been 
designed  for  a  ten-room  house  with 
several  baths  and  sleeping  porches.  A 
garage  will  also  be  erected  on  the 
property.  Interior  finish  will  be  of 
pine,  redwood  and  hardw^oods.  Oak 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace  heat, 
open     fire     places,     a     vacuum     cleaning 


systei 
Bath 


and 


lutomatic    water    hea 
ill  be  finished   in   tile 


no 


Ex 


and    garage 
3nt      plaste; 

nil   be  called   fo 


lly 


metal  lath.  Pla 
complete  and  fig 
shortly. 

RESIDENCE  —  I  story  and  base, 
frame.  $3,000.  Berkeley.  Alameda  Co.. 
Cal.  Architect,  none.  Owners.  Junk- 
Riddell  Investment  Co.,  2247  Telegraph 
avenue,  Berkeley,  The  dwelling  has 
been  designed  for  a  six-room  house 
^^■ith  bath  and  sleeping  porch,  and  will 
he  erected  on  Buena  Vista  Way  near 
Greenwood  Terrace.  Interior  finish 
will   be   of   pine   and   hardwood    veneer. 


Day    Labor.      Materials    ai 
purcliased. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  Oakland.  Cal.  Archi- 
tect, none.  Owner,  E.  J.  Lloyd.  10.-,7 
\Valker  avenue,  Oakland,  The  dwell- 
ing will  be  erected  on  Fairbanks  ave- 
nue, and  base  been  designed  to  contain 
eight  rooms  and  bath.  All  interior 
linish  will  be  of  pine  or  redwood.  Oak 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  Are 
places.      Mantel's   will    be   of   tile.      Tile 


itio 


flo 


vill 


r  heat- 

be  used   In   the  bath  room  and  kitchen 

ms  and 

Exterior   ot   the  house   will    be   covered 

-ot    and 

nltli    cement    pilaster      on      metal    lath 

of     the 

Plans    are    in    the    hands    of    the    ownei 

nth    ce- 

and   work   will   be  done   by   Day  Labor 

All  materials  are  now  being  purchased. 

base. 

RESIDENCE  —  2     story      and      base. 

da    Co.. 

frame.   $9,000.     Oakland.  Cal.   Architect, 

0..     _!_( 

none.      Owner.    Edward  Olsen.    277    Bay 

Owner. 

View    avenue.    Oa.kland.      The    dwelling 

will  he 
ith      of 

will    be    erected    at    the    northeast    cor- 

ner of  College  avenue  and  Manila.  The 

contain 

dwelling  has   been   designed   to  contain 

Oak 

flo 

ors  w 

11  be 

ised  in 

the 

principal 

rooi 

ns. 

Pla 

IS    pro 

vide 

tor 

furnace 

hea 

a 

nd     open     fi 

e    pla 

ces. 

Mantels 

will 

he 

of  ti 

e   or  b 

rick. 

An   t 

utomatic 

wat 

heatei 

will 

be    In 

stalled.      Bath 

rooi 

1  a 

nd  ki 

Chen 

will    h 

ve   t 

le   wain- 

scot 

Comp 

sition 

floor 

will 

be    used 

in 

he 

hath 

room 

Ex 

terlo 

■     ot     the 

l-nu 

e 

will 

ie    co\ 

ered 

with 

shakes. 

Plans 

ire  CO 

Tiplete 

and  ii 

the 

hands  ot 

the 

ow 

^ner    v 

■hn     w 

11     do 

the 

work    by 

and 


Inte 


ill  be 


shed 


2  and  redwood.  Oak 
Moors  will  be  used  in  the  principal 
rooms.  Plans  provide  tor  furnace  heat 
and  open  fire  places.  Mantels  will  be 
ot  tile  or  brick.  Store  will  have  plate 
glass  windows  and  patent  store  fronts. 
Euh  room  will  have  tile  wainscot  and 
[omposition  floor.  An  automatic  water 
ieater    will    be    installed.      Exterior    ot 


the 


All 


ill    be 


ster 


ill  do  the 
■ials  are  i 


covered  witli  c< 
tal  lath.     Plans  ai 

hands  of  the  owr 
vork  by  Day  Labo 


sed. 


AF.'.RTMENT  HOUSE— 3  story  and 
base,  frame,  ;,I0,O0C.  Oakland,  Cal,  Ar- 
chitects, Hutchinson  Bros,,  '  470  13th 
street,  Oakland.  Owner's  name  with- 
held. The  building  will  be  erected  on 
SCth  street  and  has  been  designed  to 
contain  a  number  of  two  and  three 
room  suites.  AH  apartments  will  have 
wall  beds  and  private  bath  rooms.  In- 
lerlors  will  be  finished  in  pine  and 
redwood.  Oak  floors  will  be  used  in 
the  liallw.lys  and  dining  rooms.  There 
will  le  steam  heat  and  a  hot  water 
supply.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  En- 
trance will  be  finished  in  marble  -and 
terrazzo.  Exterior  of  the  house  will 
.'  e  covered  with  rustic  and  shiplap. 
Plans  are  now  being  prepared. 

FLATS — 2  story  and  base,  frame. 
$5,000,  Oakland,  Cal.  Architect.  Alvin 
.1.  Stern.  1522  Broadway,  Oakland.  Own- 
er.". Colt  Investment  Co.  The  building 
will  be  erected  at  the  corner  ot  54th 
and  Dover  streets  and  las  been  de- 
signed to  contain  four  flats  of  tour  and 


roon 


Inte 


finish 


ith    hardwood    floo 


ivill    be    of 
the   prin- 


used    in 
huikling 


e   entr 
ill    be 


Exte 
red 


of    tin 


ith 


plaster  on  metal  lath.  Plans  are  be- 
ing prepared  and  when  complete  tht 
work  will  be  carried  on  by  Day  Labor 
MUNICIPAL  AUDITORIUM— 2  story 
Class  A  cons'truchion.  Cost  not  stated, 
Oakland.  Cal.  Architect.  J.  .1.  Donovan 
associated  with  T^alter  Mathews.  Oak- 
land. Owners.  City  of  Oakland.  Bids 
opened  on  Pebruar.v  2Cth   for  preparing 
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Get  It  From  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Ju^  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Coatratftors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 


38-40  NATOMA  STREET 


Telephone  Sutter  1675 


San  Francisco 


Bros,  low  at  $196,360.  A  complete  list 
of  all  bids  together  with  the  alternate 
propositions  will  be  found  under  the 
beading  of  Oakland  and  Alameda 
County    in    this    issue. 

HOTEL  ADDITIU.N  —  :'  stoiy  and 
late,  frame.  JlO.OOti.  Oakland.  Cal.  Ar- 
chitect. Jl.  L  Ncwsom.  1H.-,J  Sth  avenue, 
Oakland.    Owner.    T.    Galviui.    The  build- 


additional  stories  will  be  added.  These 
new  floors  will  contain  24  rooms  and 
several  public  batlis.  Interior  finish 
will  te  of  pine  and  redwood.  A  hot 
water  system  will  be  installed.  E.\te- 
rior  of  the  builtling  will  be  covered 
with  tcment  piaster  on  metal  lath. 
Plans  are  now   being  pi-epared. 


Bids  Opened  For  Oakland  Auditorium. 


Bids  were 

opened      Thursday.      Feb- 

back 

ng   for   reinforced 

concrete    wall. 

ruary    26th, 

by      the    City    Council      of 

Alt 

ernate   No.    2— Ind 

ana   Lime  Stone 

Oakland     fo 

the    new    auditorium    as 

and 

substitute       reint 

orced      concrete 

follows: 

Lack 

ng    tor    reinforced 

concrete    wall. 

Bids   were 
of   tie   site. 
work    and    s 

called    for   the    preparation 
concrete    work  <ind   granite 
tting. 

Alt 
subst 

Alt 
wall 

ernate    No.     3— Or 
itute   reinforced   cc 
ernate     No.       4— S 
for   reinforced   con 

nite    work    and 

bstitute       brick 
Crete   wall. 

Five    alter 

nates    were    called     for    as 

Alt 

ernate    No.    5— Bri 

■•k    backing   and 

follows:      Al 

ernale   No.    1— .Mantl   Stone 

wall 

instead      of    reinforced      concrete 

and       substi 

ute       reintorced       concrete 

1  ack 

ng  and    walls. 

N 

0.    1 

No.    2           No.   3 

No,   4          No.  5 

add 

add            add 

add          deduct 

Lei\  is     A 

Hicks J229,000 

J65.flOO        $78,000 

$1100        $   900 

Sound  Con 

tr  &   Eng  Co.        205.465       $6 

3,350 

57,000           72.000 

600 

add 

Clinton     Fi 

reproofing    Co..    197,000          7 

■,300 

60,iiiMi        si,:,oii 

.TSOII            4000 

Christense 

n      Bros 196,360 

Building  Contracts  Awarded 
Oakland. 


Jio.       Owner 


39S  Dotson      Dotson 

399  S    P    S    P 

400  Kbrpacy     Korpacy 

401  Bennett     Foss 

405  Soule     Jackson 

406  Pleltner     i...  .Pleltner 

407  Davenport     Davenport 

408  Hirao     HIrao 

409  Same     Same 


Wednesday.      Miarch      4.      1914, 

410  Cormack      Cormack  1600 

411  Lee     Hovey  1200 

412  Borrello     Burnetii  1200 

41.'!  Davalle     Peona  2000 

414  Vlerra     Vierra  500 

415  Hanson     Anderson  5300 

416  Country     Lewis  2239 

417  Young     Young  170O 

415  Sheridbn     Sheridan  200<l 

419  Bultori     Button  3500 

420  Same     Same  3500 

421  Stlllwell     Roth  400 

422  Warren     Warren  500 

423  Still Loughcry  1290 

424  Barcellas     Rodriges  500 

428  Collins     Collins  3200 

1.9  .vlarquls     Anderson  1500 

430  Same     Same  1500 

i:'.l  Burke     Johnson  3750 

432  Vausirn      Woodard  400 

433  Bischoft     Blschoff       2500 

i:-;4      Lloyd     Lloyd        3500 

435  Olsen     Olsen  9000 

436  Swalley     Swalley  40« 

137  Babcock     Babcock  isno 

41.'.  Smilji     Legault  2052 

416  Whitafter     Boehrer  2500 

447  Bolls     Bolts  2000 

4  18  Van    Lobensels    Bartlett  SOO 

449  Oakland     Olsen  40'j 

13961  NO.  1372  FIFTH,  Oakland.  Ad- 
dition. 

L'wner Consumers'         Compressed 

Yeast  Co.,  Premises. 
Architect  ...None. 

Contractor.  ..Munster   &    Bornboldt.    1530 

Broderlck,    San    Francisco. 

CO.ST.  $1000 

I3:i7l  S  LIE.'^E  AVE  100  W  .Minnie. 
Oakland,      One-story    4 -room    dwlg. 

Owner A.    Lewis.    3230    Llese    Ave., 

Oakland. 
Architect  ..  .None. 
Day's    work.  COST,    $1000 

(39S>  S  PLYMOUTH  2110  W  .lones  Ave 
Oakland.      One-story    5-room    dwlg. 

Owner .1.  H,   Dotson.   1334  96th   Ave 

Oakland. 
Architect  ...None. 

Contractor.  .J.  H,   Dotson,  1364  96lh  Ave 
Oakland. 

COST,    $1550 

(3991  SE  EIGHTEENTH  &  POPLAR. 
Oakland.     Signal  Tower, 

Owner Southern      Picilic    Co.,      412 

13th,  Oakland. 
Architect  .  .  .None. 
Da>'s   work,  COST.    $4on 

I  1001  \v  NEVADA  125  N  .lones  Ave., 
Oakland.      one-story    5-ronui    dwlg. 

Owner M.    Korpacy.    720       Nevada, 

Oakland. 
ArcJiltect  ..  .None  . 
Day's     work.  COST,     $1000 

(101)  NO.  404  E-FOURTEENTH,  Oak- 
:and.      Alterations   and    additions. 

Owner C.    Bennett.    Premises. 

Architect  ..  .P.      D.    Voorbees,      Centra' 

Bank    BIdg.,    Oakland. 
Contractor.. C.   C.   Foss,   12'42  First  Ave.. 

Oakland.  COST,    $1535 

1405)  TWELFTH  AND  WASHINGTON 
Bacon   Bldg.,   Oakland.      Repairs. 

Owner B.    L.    Soule,    Premises. 

Architect  . .  .None. 

Contractor.  .P.    H.    Jackson    &    Co.,    237 
1st.   San    Francisco. 

COST,    $400 

(106)  W  SEVENTY-SEVENTH  AVE 
325  S  Warren,  Oakland.  One-story  4 
room  dwelling. 

Owner H.    A.    Plcitner.    954    Frnit- 

vale  Ave..   Oakland. 

Architect  . .  .None. 

Day's  work,  COST,   $1400 


Wednesday.     March      4,      1914. 

(407)      W    MANILA    AVE    50    N    Cavour, 

Oakland.      One-story    6-room    dwlg. 
Owner Hewitt    Davenport.     Dalziel 

Bldg..    Oakland. 
Arihitec't  ...G.    H.    Miiler.    Dal/.iel    Bldg. 

Oakland. 
IJay's    work.  Cit.ST.    S2200 

(UlSl  W  lO.iTH  AVE  640  S  Knight. 
Oakland.      Hot    house. 

Owner Kazumi         Hirao.         Sunset 

Nursery,    lOoth    Ave.    okd. 
Architect  ...None. 

Contractor..!.    H.    Hirao.      Sunset      Nur 

sery.    105th    Ave..    Oaltland. 

COST.    }rjOO 

liosi  W  105TH  AVE  GS5  .S  Ivniglit, 
Oakland.      Hot    house. 

Owner Kazuml        Hirao.        Sunset 

Nursery,    105th    Ave..    Okd. 
Architect  .  .  .None. 
Contractor..!.   H.   Hirao. 

COST.    fJOO 

(1101  W  WEBSTER  88  S  42nd.  Oak- 
land.     One-story    5-room   dwelling. 

Owner Margaret      Cormack.         589 

39th.   Oakland. 
Architect  .  .  .None. 

Contractor.  .R.   Cormack,    589   3911i.   Okd. 
C(JST,   J1600 

(till  SB  TW'ENTY-POURTH  AVE  & 
E-2i;th,  Oakland.  One-story  4-room 
dwelling  and  store. 

Owner Geo.     H.     Lee.     1212     I'^ruit- 

vale   Ave..    Oakland. 
Architect  ..  .None. 

Contractor.. C.    L.    Hovey.    3143    Peralta 
Ave.,    Oakland. 

COST,    $1200 

(412)  N  FORTY-NINTH  133  W 
Broadway,  Oakland.  One-story  tour- 
room    dwelling. 

Owner E.    Borello.    443    43rd.   Okd. 

Architect  .  .  .None. 

Contractor.  .G.    Brunetti.    443    43rd.   Okd 
COST.   S1200 

(413)  NE  LONGFELLOW  &  lOOTH 
Ave.,  Oakland.  Two-story  flve-room 
dwelling. 

Owner G.      Oavalle.      713      Castro. 

Oakland. 
Arcliitect  .  .  .None. 
Contractor.  .Jolin     Perona,       674       19th, 

Oakland.  COST.    $2000 

(414)  E  TWENTY-SEVENTH  AVE  200 
S  E-9th,  Oakland.  One-story  3-room 
dwelling. 

Owner A.     Vieri-a.     2749     Boehmer, 

Oakland. 
Architect  ..  .None. 
Day's    work.  COST.    $500 

(4I'5I  W  CLAY  150  N  Third.  Oakland. 
All    work    for    two-story    brick    Ijldg. 

Owner John   Hanson  and  J.  C.  Mc- 

Dermed,    Oakland. 

Architect  .  .  .None. 

Contractoi*.  .John  Anderson.  1424 

Broadway.    Oakland. 

Filed  Feb.  25.  '14.     Dated  Feb.   24.  '14. 

2nd   floor  joists  In  place $1250 

Brick    work    completed 1250 

Completed     1250 

Usual     35     days 1550 

TOTAL   COST.    $5300 

Bond.  none.     Limit,   55  days  after  Feb. 

25.      Forfeit,    none.     Plans   and    specifi- 

oatlons   filed. 

I41CI  W  SCH«>(>I,  200  S  County  Itoad 
from  Centerville  to  Niles  W  227. S]  SE 
147.96     NE     172.73,     Centerville.       All 
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work    tor   one-story   frame   building.         li 

Owner The    Country   Club. 

Ai-chitect  ..  .None. 

Contractor.  .Lewis   &   Silva.  (iv 

Filed  Feb.  25,  '14.     Dated  Feb.  21.  '14. 

Frame    up    and    root   shcaUied. $474.94       Ar 

1st    coat    plaster    on 474.94       D:i 

Completed      471.94 

Usual    35    days 815. 54       I  I: 

TOTAL  COST,   $2239.33 
Uond.   $950.     Sureties.   B.  C.  Hansen  and  i 

K.   T.    Howes.     Limit,   90   days.      Forfeit.       "v 


Pla 


ciflc 


(4170  B  BROWN  (or  Whitney)  176  N 
Fifty-nintli,  Oakland,  One-story  5- 
room  dwelling, 

oVner W.  S.  Young.  533  63rd.  Okd. 

Architect  .  .  .None. 

Day's  work.  COST,  $1700 


100 


.K   M  Sheridan.   1020   Br 
way.    Oakland. 


Architect  . 
Day's  wor 


COST.    $20UO 


(4191      \V   HILLEGASS  AVE  100  N  62nd, 
Oakland.       Two-story    6-room    dwlg. 

Owner !.  W.  Button.  347  63rd.  Okd 

Architect  . .  .None. 

IMy's   work.  COST.    $3300 

(4201      E  HILLEGASS  AVE   140  N  62nd, 
Oakland.     Two-story  6-room  dwlg. 

owner I.  W.  Button,  317  63rd.  Okd 

Architect  .  .  .None. 

Day's   work.  COST,    $3500 

(4211      NO     3441       FRUITVAIjE      AVE., 

Oakland.      Alterations. 
Owner H.      Stillwell.      2099      Mon- 
tana. Oakland. 
Architect  .  .  .None. 

Contractor..  Conrad    Roth,    2117    Pacific 
Ave..    Alameda. 

COST,    $400 

(422)     NO.   1020  TENTH.  Oakland.     Al- 
terations. 
Owner W.    J.      Warren.    731      2nd. 


cliite 


Oakla 

..None 


Day's 


i\'ork. 


NW        THIRTY-SECOND 
.e.    Oakland.      Two-Story 


.J.     F.     Louglu 


COST,     $500 
AND 


3Ist, 
$1290 


Contractor.  .J.     Ilodlriges.        1409       47th 
Ave..     Oakland. 

COST.    $500 

(428)  N  EVERETT  AVE  210  E  13lh 
Ave..  Oakland.  One-story  6-room 
dwelling. 

Owner Collins  Bros,.  825  57th.  Okd 

Architect  .  .  .None. 

Day'-   work.  CO.ST.    $3200 

(429)  S  AGUA  VISTA  300  W  High. 
Oakland.      One-story    5-room    dwlg. 

Owner B.  M.  Martjuis,  2827  Russell 


W     FORTT-FIRST 

AVE     300 

R 

la    Rita,    Oakland. 

One-story 

5- 

n  dwelling. 

• B.  M.  Marqui! 

5,  2827  Russell 

Berkeley. 

ect  ...None. 

work. 

COST,  $15 

110 

S    FAIRBANKS       1 

137     W       Ke 

e    Ave..    Oakland. 

Two-story 

8- 

n  dwelling. 

■ Louis    Burke. 

ect  ...None. 

iclor.. Louis    Jolin.-iii 

n,    223   Grce 

liank  A  VI..  Pe 

idmont. 
COST.    $37 

30 

(1331  E  CHERRY  120  N  Harwood  Ave 
Oakland.  One  and  one-haif-slory  6- 
rooni  dwelling. 

Owner Jno.   A.   Bishcoff,   551   Crof- 

ton   Ave.,   Oakland. 

Architect  ..  .None    . 

Day's   work.  COST.  $25110 


1037     Walke 


ork. 


COST,   $3300 


NB  COLLEGE  AND  MANILA 
e..  Oakland.  Two-story  9-room 
elling  and  stores. 

ir Ed     Olsen.     977     Bay     View 

Ave.,  Oakland. 


vork. 


COST.  $9000 


161    .\W    WICKSON   AND    WARFIElU 
,\ve..   Oakland.      Garage. 

I'ner H.    M.    Swalley.    745    Grand 

Ave..    Oakland, 
cliitect  . .  .None  . 
v's   work.  COST,    $400 


(  113) 
Alt' 


NO.  473  THIRTEENTH,  Oakland 


Owner B.  A.  Smith. 

Architect    &    Supt.  ...J.    Henry    Boehrcr, 

473   14th,   Oakland. 
Contractor.  .Alfred   Legault.   3929    West. 

Oakland. 
Filed  Feb.  28,  '14.     Dated  Feb.  26.  '14. 
Contract    signed    $150 


Ro 


rh 


nter 


plac 


688 


.Mill   work   in   place 688 

Completed     6SS 

10   day»   nfter 738 

TOTAL  COST.  $2952 
fond.  $1476.  Surety.  Southwestern 
urety  Ins.  Co.  Limit.  21  days.  Forfeit, 
one.      Plans  and   specifications,   none. 


NO. 


THIRTEENTH.  Oiiklan.l 


COST.   $1500 


32 

Contractor.  .Boehrer   &  Lcgault,   Delger 
Bldg..  Oakland. 

COST.  $2500 

(H7I  S  HARPF.i;  CliITKT  190  W  35th 
Ave..  Oakland.  One-story  5-room 
dwelling. 

t„,,o. M,    C.    Eolls       31 16      Central 

Ave.,  Alameda. 

Architect  . .  -Non.e 

uay's    work.  COST,    $2000 

(US)  NO.  1225  WASHINGTON,  Oak- 
land.    Alterations. 

Owner P.   J.   Van   Lobensels.   Prem. 

Architect. .  .None. 

Contractor.  .J.  ;'    Bartlett,  1744  Virgin  a 
Oakland. 

COST,   J600 

(1491  NO.  1313  FRANKLIN,  Oakland. 
Garage. 

Liniier Oakland   Comp.,   Slutc   Svgs 

Bank,    Oakland. 
Architect.  .  .None. 
Contractor.. Edw.  Olsen, 

COST,    MM 
♦ 

Building  Contracts  Awaxded 
Berkeley. 

No.  Owner                    Contraoior  Amt. 

,402     Clark     Porter  150D 

403  Sargent     De    Kay  2000 

404  McFarland     Wiley  7o0 

425  S.    F.    Fruit Ofte  500 

426  United    Bldrs    Owner  1600 

427  Dalley     Huhbard  loOO 

438  Junk     Rlddell  3000 

439  Horgan     Mailanen  2*oC 

440  Hollaway     Hollaway  16*0 

441  Bigelow     Bigelow  1000 

(402)  S  HEARST  AVE  100  E  Shat- 
tuck  Ave.,  Berkeley.  Two-story  six- 
room   dwelling. 

Owner Dora     E.     Clark,     Berkeley. 

Architect.  .  .None. 

Contractor.  .Porter     Bros.,     1711       Vine, 
Berkeley. 

COST,   II500 

11031      E    WALNUT    210    S    Vine,     Ber- 
keley.     Two-story    6-rooni    dwelling. 
Owner B.    F.    Sargenl.     1522    Wal- 
nut,  Berkeley. 
Aix-liitect  ..  .None. 

Contractor. -Geo.  H.  De  Kay,  2000  Sliat- 
tuck  Ave..   Berkeley. 

COST,    $2000 

lion  SW  PIEDMONT  AND  P.\RKER, 
Berkeley.      Alterations. 

Owner E.    L.    McFarland,    1st   Nafl 

Bank    Bldg.,    Berkeley. 
Architect  .  .  .None. 

Contractor.  .J.     M.     Wiley,     171S    Hearst 
-We.,    Berkeley. 

COST,   $730 

(425)  NW  FOURTH  AND  CHANNIX  ; 
Way.   Bei'keley.     Alterations. 

Owner S.  L.  Fruit  Co. 

Architect  . .  .None. 

Contractor.  .F.    ofte,    1025    Bristol,    Ber- 
keley. COST,  am 

(426)  W  STANTON  250  W  Ashby, 
Berkeley.      (Jne-story    5-room    dwlg. 

Owner United    Home    Bldrs..     1762 

Broadway,   Oakland, 
Architect  ..  .None. 
Day's   work   .  COST.    J1600 

(427)  B  BONAR  ISO  N  Dwight.  Ber- 
keley.      One-storv     5-room     dwlg. 

Ovner    ...      F     H,    nalley,    RIcardo    and 

Blair,  Piedmont. 
Architect  ...None. 


DUILOING     AND    INDUSTRIAL    NEW8. 

Contractor.  .R.  W.  Hubbard,  3608  Hage- 
mann,    Oakland. 

COST,    J150U 


(438)  E  BUBN.\  VISTA  WAY  100  >. 
Greenwood  Terrace,  Berkeley,  One- 
story   6-room   dwelling. 

Owner Junk-Riddell      Invst.      Co., 

2247   Telegraph    Ave.,   Bkly. 

Architect  . .  .J4one. 

Day's  work.  COST.  13000 


Wednesday,      March      4,      1914. 

Morilhat Feb.    11,   1914 

Feb.  14.  1914— NW  FORTY-FIFTH 
Ave  and  Ygnacio  Ave  NW  104xNE 
30,   Okd.     Gertrude   E   H  Romine   to 

W    H  Sims Feb.   7,    1914 

Feb.  14,  1914— LOT  15  BLK  "B"  .Map 
Scenic  Blvd  Knoll.  Okd.  John  W 
Paini»r  to  F  L  Burnett. Feb  1'.  1911 
Feb.  16,  1914— 'S  SUMMER  3^4  E 
Spruce  E  50xS  135.  Bkly.  Geo  K 
Holloway  Sr  to  whom  it  may  con- 
cern  Feb.    9.    1914 


(439)      N    EU.NICE    90    E   .\rch    N    100.\E       Feb.    16.    1914— LOTS   29   AND   30   BLK 


45.   Berke'ey.  All   work   except  cement 
side    walk    for    one    and    one-half-story 
dwelling. 

Owner D.  J.   Horgan. 

Arcliitect  ..  .Leonard       H.     Ford,       2136 

Center,    Berkeley. 
Contractor.  .Otto    Mailanen,    Paul    Gus- 
tafson    and    August    Laine. 
2429-B    9th.    Berkeley. 
Filed  Feb.  27.  '14.     Dated  Feb.  27,  '14. 

Frame    up    1600 

Brown    coated    600 

Completed     600 

Usual    33    days 650 

TOTAL  COST,  $2450 
Bond,  $1225.  Sureties,  H.  J.  Quinn  and 
R.  R.  Henno.  Limit,  73  days.  Forfeit, 
$1.      Plans   and   specifications    filed 


410)      W   BONAK   295   S  l>ancroft.   Ber- 
keley.     One-story   5-room   dwelling. 

..Geo.    K.   Hollaway   Sr.,    2119 
45th    Ave.,    Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,   $1600 


Ow 


(441)      N  CHANNING  WAY  310  W  Dun. 
Berkeley.     Alterations. 

Owner D.    S.    Bigelow,    2333   Chan 

ning  Way,  Berkeley. 
.\rcbitect  .  ..None. 
Hay's    work.  COST.    $100 


Building  Contracts  Awarded 


Xo.  Oivner                      Contractor 

442     Johnson     Johnson 

143     Lundholm     Lundholm 

444     Clark     Delanoy 


3400 

:NO,    2307   S.'^NTA  ClARA   AVE., 
eda.     One-story    5-rooin  dwlg. 
Louis    Johnson,    223    Green- 
bank    Ave  ,  Alameda. 


,No 


COST,    $2 


2119    BNCINAL    AVE.,    .\lu- 
ne-story  5-room  dwelling. 
.Jno.    .M.       Lundholm,       1717 
od,   Alameda. 


.No 


COST.    $19 


NO.    1333    CABOLINE.    Alami 
story    five-room   dwelling. 

..A.    V.    Clgrk,    Care    Dela 

&    R«ndl,ett. 


.No 


Contraclor.  .Dela 


loy    &     Randlett,   230 
al  Ave.,   Alameda, 

COST,  $:'.10 


COMPLETION  NOTICES 

ALAMKDA     fOlN'rV. 

Feb.  13.  1914- SW  HOPKINS  25  SE 
14th  Ave.  Okd.  P  B  BaircJ  to  whom 
It    may    concern Feb     II.    191 

Feb.  13.  1914— W  SAN  PABLO  AVE 
239-1  from  S  line  Stanford  Ave  S 
55xW     100,    Okd.      J    Michel    to    P 


Map  Rsbdvn  of  Kinsell  Tract, 
Elmhurst,  Brooklyn  Tp,  Mary  J 
Brand  to  Merrit  Allen.. Feb.  12,  1914 
Feb.  16,  1914— LOT  15  except  S  10  ft 
Blk  2  Amended  Map  Thousand 
Oaks  Court.  Bkly.  Patrick-Nelson 
Bldg  Co  to  whom  it  may  concern 
Feb.    13,    1914 

Feb.  18  ,1914— E  SEVENTY-EIGHTH 
Ave    200    S    Rusdale,    Oka.      Philip 

Canny  to  A  J   Bellefontaine 

Nov,    29,    1913 

Feb,  19,  1911 — ^LOT  27  Vernon  Park 
"V"  being  No.  5925  Keith  Ave., 
(.!kd.  G  H  S  Harding  to  C  H  War- 
ren  Feb.    11,    1914 

Feb.  19.  1914— W  FRANKLIN  50  N 
nth.  Okd.  Samuel  Ginsberg  and 
Albert  Elkus  to  Walter  Sueel  & 
Son   Feb.  11.  1914 

Feb.  20,  1914— W  SPRUCE  472,38  N 
Eunice  N  40xW  131.69.  Berkeley. 
Georgia  Willson  McCluskey  to 
whom  it   may  concern.  .  .Feb.   17.   1914 

Feb.    20.    1914— W    SPRUCE    432. 2S    N 
Eunice   N   40xW      134.69,     Berkeley,,, 
Georgia      Willson      McCluskey        to 
whom   it   may  concern ..  .Feb.    17,   1914 

Feb.  20,  1914 — S  FORTY-THIRD  100 
B  San  Pablo  Ave  E  40x100,  Emery- 
ville. James  H  Young  to  whom  it 
may   concern Feb.    10.    1914 

Feb.  20.  1914— W  SPRUCE  553  N 
Eunice  N  40xW  134.69.  Berkeley. 
Georgia  Willson  McCluskey  to 
whom   it   may   concern.  .  .Oct.    25.    1913 

Feb.  21.  1914— LOTS  1.  2  AND  3  BLK 
6  East  Piedmont  Heights  Exten- 
sion, Oakland  Tp.  Miss  J  Gregory 
to  A  Peterson  and  J  H  .Anderson 
Feb.    17.    1914 

Feb.  21,  1914 — PTN  PLOT  "J"  Map 
Rancho  Las  Posilas.  Coast  Mfg 
&  Supply  Co  to  C  H  Rasmussen  (2 
Completion    notices) Feb.    14.    1914 

Feb.  24,  1914— NE  SEVENTEENTH 
and  Broadway  N  60xE  61%.  Okd, 
Lucy  Pay  Thomson  by  P  J  Walker 
Co,  Agent  to  Clinton  Fireprooflng 
Co Feb,     20,     1914 

Feb.  25,  1914— SE  SHAFTER  AVE  & 
30th  E  32.85x8  92,  Okd.  Margaret 
McArthur    to    Charles    McArthur.. 

i Feb.     24.     1911 

Feb,  2'3.  1914— SE  AYALA  80  SW 
Forest  S  W34.66xSE  100.  Okd.  W  S 
Young  to  whom  it  may  concern... 
Feb.     16,     1914 

Feb.  25.  1914— LOTS  7  AND  22  BLK 
"D"  Northbrae  Business  Ppty, 
Bkly.  F  R  Peake  Co  to  whom  it 
may     concern Feb.     24,     1914 

Feb,  26.  1914— S  FIFTIETH  32. S5  E 
Shatter  Ave  E  33xS  92.  Okd.  Chas 
McArthur  to  whom  it  may  con- 
corn Feb.     26.     1914 

Feb,  26,  1914— SW  PERRY  50x154  be- 
ing NW  50  Lot  IS  Blk  ''K"  Map 
Oakland  Heights,  Oakland  Wm. 
Woodus  Greene  by  Ethel  H  Greene 
to    Thad     M    Tupper 

Feb.  26.  1911- LOT  13  Map  High 
Court  Tract,  Bkly.  Geo  D  Welsh 
to    L    H    Williams Feb,    25,    1914 


LIENS  FIL£D. 


AI^MBDA   COUNTY. 


Feb.  4.  19U— LOT  2  BLK  "C"  Official 
Map  Elmarest.  Okd.  M  D  Horner 
vs  Fay  J  Corum  and  Martha  Corum 
J65.60 

Feb.  9,  1914 — ^NW  OENTRAL  AVE 
and  Willow  W  75  N  143%  W  2'5  N 
34  E  100  B  177%,  Ala.  Ernest  L 
Tbom-pson  vs  George  A  Young  and 
A    W    Cooper (69 

Feb.  13.  1914— LOT  2  BLK  "C"  Map 
Elmcrest.  Okd.  Hogan  Lumber  Co 
vs   P  J   and   Martha   Corum ....  $400.22 

Feb.  13.  1914 — LOT  58  Map  Rsbdvn 
Peralta  Park.  Bkly.  Hogan  Lum- 
ber Co  va  B  B  and  Alberta  Fontaine 
and   C  M  Blabon $277.37 

Feb.  13,  1914 — LOT  8  BLK  17  Map 
•Melrose  Heights.  Okd.  Hodge-Col- 
lins Lumber  Co  vs  William  A, 
Myrtle  and  Andrew  Le  Baron  and 
H  A  Pleltner  Jr,  Christine  8  Pleit- 
ner,  C  S  Morse  &  S  A  Lowell ..  $113.85 

Feb.  13.  1914 — LOT  118  Map  Fremont 
Tct,  Okd.  Hodge-Collins  Lumber 
Co  vs  S  T  and  Kate  Holmes,  L  J 
Pessio,  G  Lavaggo  and  N  Stagnaro 
$145.49 

Feb.  14,  1914— LOT  58  Map  Rsbdvn 
Peralta  Park,  Bkly.  Pacific  Mtg  Co 
vs  C  M  Balbon $185.36 

Feb.  14,  1914— PACIFIC  AVE  AND  N 
Mountain  Ave  NE  35,90  NW  74.76 
SW  78.5  E  to  pt  beg,  Piedmont.  G 
A  Scott  vs  B  Mc  A  Dunn $78.45 

Feb.  14,  1914 — SW  40  LOT  14  BLK 
"C"  Map  Piedmont  Vista,  Piedmont. 
Hogan  Lumber  Co  vs  Lundberg  & 
Courtright  and  Dora  M  De  Bene- 
detti     $462,88 

Feb,  14,  1914— NE  TWENTY-FIFTH 
and  Telegraph  Ave  47  4x99,  Okd, 
C  Carnevali  Marble  &  Mosaic  Co  vs 
Annie  M  Spelman  and  Ed  Som- 
marstrom     $393,70 

Feb  14,  1914— NE  TWENTY-FOURTH 
and  Webster  E  lOOxN  58.60,  Okd. 
C  Carnevali  Marble  &  Mosaic  Co  vs 

C  V  Norcross  and  Leo   Nichols 

$'58,50 

Feb,  li6,  1914 — LOT  20  AND  NE  PTiN 
Lot  21  Map  Key  Route  Heights, 
Okd.  C  H  Greaves  vs  Jean  and  L 
McDonald  and   O  C  Cooley $36.50 

Feb.  16,  1914— LOT  58  Map  Resbdvn 
Peralta  Park,  Bkly.  The  California 
Door  Co  vs  C  M  Bla'bon,  E'  B  and 
Alberta    Fontaine    $174,60 

Feb,  16,  1914— NE  TELEGRAPH  AVE 
and  25th  N  47-4x'B  99,  Okd.  Geo  H 
Tay  Co  vs  Annie  M  Spelman  and 
Wara  Bros   $192.48 

Feb.  16,  1914 — ^NB  TBLEORA'PH  AVE 
and  25th  N  47-4xE  99,  Okd.  L  D 
Prazee,  $855:  Wara  Bros,  $1875,02 
vs  Annie  M  Spelman    

Feb.  17,  1914 — NW  DWIGHT  WAY 
and  Waring  N  169.xW  162V4,  Bkly, 
W  J   Biddle  vs  C  L  Cory $305 

Feb,  IS,  1914 — LOT  68  Map  Resbdvn 
Peralta  Park,  Bkly.  Strable  Mfg 
Co  vs  E  B  and  Alljerta  Fontaine, 
Viola  B  Studer  and  C  M  Blabon.. 
$27.9- 

Feb.  19,  1914— LOT  118  Map  Fremont 
Tct,      Okd.      Walter      F    Lloyd      vs 

Fank     P    Holmes $31.65 

Feb.  19,  a914— NW  THIRTEENTH 
and  Franklin  40-6x75,  Okd.  P  G 
Jones  vs  States  Savings  Bank.. $98.25 

Feb.  21,  1914 — LOT  118  Map  Fremont 


BUILDING    AND    INDUSTRIAL    NEWS. 

Tract,   Okd,      W    P  Fuller   &  Co   vs 

F   P   Holmes $74.02       i 

Feb.    24,    1914 — N   NINTH    W    Madison  ; 
W  75xN  100,  Okd.     Hodge  &  Collins 
Lumber    Co    vs    G    E    Tuman,    N    A 
Thompson    and    Sarah    J    Hastings 
$1708.68 

Feb.  24.  1914— SW  HOLLY  118  NW 
94th  Ave  NW  25xSW  SO,  Oakland. 
Hogan  Lumber  Co  vs  L  A  P  Larsen 
and    Nellie    Larsen    $818.10 

Feb.  26,  1914 — SW  DWIGHT  WAY  & 
Benvenue  Ave  W  110  S  98.61  E  100 
N  106,  Bkly,  Geo  Stoddard  vs  Est 
John   Wooley   and    W    P  Kroll .  .$44.30 

Feb.  26,  1914— LOT  2  BLK  IS  Map 
NorUrbrae,  Bkly.  National  Roofing 
Co    vs    Interurban     Home    Bldrs..$57 

Feb.  26,  1914 — LOT  4  BLK  16  Map 
Northbrae,  Bkly,  National  Roofing 
Co    vs    Interurban    Home     BIdrs..$57 

Feb.  26,  1914— LOT  20  BLK  4  Map 
Northbrae,  Bkly.  National  Roofing 
Co   vs    Interurban    Home   BIdrs $57 

Feb.  26,  1914— LOT  22  BLK  4  Map 
Northbrae,  Bkly,  National  Roofing 
Co   vs    Interurban    Home    Bldrs $r,7 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY 

RESIDENCE  —  2  story  and  base, 
frame,  $14,000.  Palo  Alto,  Santa  Clara 
Co.,  Cal.  Architect,  Smith  O'Brien, 
Humboldt  Bank  Bldg..  S.  P.  Owner, 
Mrs.  Harris  Allen.  This  work  has  been 
mentioned  here  before.  The  dwelling 
will  contain  in  the  neighborhood  of 
twelve  rooms,  several  bath  and  sleep- 
ing porcli.  Interior  finish  will  be  of 
pine  and  hardwoods  with  oak  floors 
in  the  principal  rooms.  A  central  heat- 
ing system,  hot  water  s-upply  and  vac- 
uum cleaning  are  specifled.  Bath 
rooms  will  have  tile  wainscot  and 
floors.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  being  taken. 

RE'SIDENCE— 2  story,  attic  and  base, 
frame,  $8,000.  San  Bruno,  San  Mateo 
Co.,  Cal.  Architect.  John  J.  Foley,  46 
Kearny  street,  S.  F.  Owner.  Father  W. 
J.  Cantwell.  The  dwelling  will  be 
erected  on  property  adjoining  the 
church,  and  has  been  designed  to  con- 
tain nine  rooms  including  a  study  and 
large    reception    room.       Interior    finish 


will     be     of 
hardwood.      Oak   floo 


red-w 


ill   be   used 


furnace  heat  and  three  open  fire  places. 
Mantels  will  te  of  tile  and  brick.  Bath 
rooms    will    have     tile       wainscot       and 


vate 


heater  will  be  installed  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  being  taken. 
BUNGALOW  —  1  story  and  base, 
frame,  $2,500.  San  Mateo,  San  Mateo 
Co.,  Cal.  Architect,  O.  E.  Evans,  2367 
Mission  street,  S.  P.  Owner's  name 
not  given.  The  house  has  been  de- 
signed for  a  flve-room  dwelling  with 
bath  and  sleeping  porch  Interior  fin- 
ish will  he  entirely  of  pine  or  red- 
wood. Oak  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  a  large  open  fire  place  and  brick 
mantel.  Bath  room  and  kitchen  will 
have    tile    wainscot.      Exterior    of    the 


be 


red 


Jiaster    on    metal    lath, 
ng   prepared. 

RESIDENCES- 1     an' 
base,    frame.      Cost      n 


rith 


stated.      San 


■  l".^i-,  Santa  Clara  Co..  Cal.  -Architect, 
none.  The  following  Day  Labor  jobs 
are  reported  as  about  to  be  started  in 
San  Jose:  Jack  Walsh,  196  North  3rd 
street,  1  story,  five-room  cottage,  $2,- 
■Mill:  Ella  Ferguson,  Alum  Rock  ave- 
nue, 1  story,  six-room  cottage.  $2,500. 
and  J,  W.  Hutslar,  1004  East  Sant,T 
Clara  street,  2  story,  frame  residence. 
Cost  not  stated. 

STATE  HIGHWAY  WORK— Cost  not 
stated.  San  Mateo  and  San  Diego 
Counties.  Cal.  Engineer,  State  High- 
way Commission,  Forum  Bldg,,  Sacra- 
mento. Bids  opened  by  the  State 
HLtjhway  Commission  on  February  27th 
for  the  construction  on  highways  in 
San  Mateo  County  show  Bates,  Bor- 
land &  Ayer  low  at  $59,925,40  and  in 
S:in  Diego  County  Taylor  and  Berliner 
of  Los  Angeles  low  at  $74,951,  Con- 
(lacts  have  not  been  awarded.  A  com- 
plete list  of  these  figures  together  with 
the  engineer's  estimate  of  cost  will  be 
found  under  the  heading  of  San  Fran- 
lisco   in   this   issue. 

• 

BUILDING  CONTRACTS. 

SANTA     CLARA     COUNTY. 

LOT  IS  BLK  47,  Palo  Alto.  All  work 
for   one-story   plaster   bungalow. 

Owner W.   R.   Garcelon,    Palo   Alto. 

Architect  ...R.    W.    FoUmer. 

Contractor.. W.    L.    .Morton.    Palo    Alto. 

Filed  Feb.   15,  '14.     Dated  Feb  4,  1'4, 

Roof     on     'A 

When    plastered    Vt 

When    completed     'A 

Usual     35    days 'A 

TOTAL    COST,    $3140 

Bond,    none.      Limit.    90    days.      Forfeit, 

none.      Plans  and    specifications    filed. 

SIXTH  AND  RAILROAD  STS.,  Gilroy. 
All  work  for  reinforced  concrete 
structure. 

Owner Coast  Counties  Gas  &  Elec. 

Company. 

Architect  .  .  .W.      H.    Weeks,      75      Post, 
San    Francisco, 

Contractor.  .Wm.   Radtke. 

Filed  Feb.  18.  '14.     Dated  Jan.  31,  '14, 

Walls    poured     $786 

Ready     for     plaster, 787 

When    completed     787 

Usual     35     days 787 

TOTAL  COST,   $3147 

Bond,     $1573.         Surety,      Massachusetts 

Bonding    &    Insurance    Co.      Limit.    45 

days.      Forfeit.    $10.      Plans   and    speciti- 

cations  filed. 

NEAR  COR  FIFTH  AND  MONTEREY 
Sts.,  Gilroy.  All  work  for  one-story 
business  building. 

Owner Jas.  McAlpine  et  al,  Gilroy 

Architect  .  .  .None. 

Contractor.  .Wm.    Radtke,    Gilroy. 

Filed   Feb.    19,   '14.      Dated   Feb.   7,   '14. 
Betweent  1st  and  5th  of  each   fol- 
lowing   month     75% 

Usual    35    days 25% 

TOTAOL.    COST.    $2600 

Bond,  $1300,     Sureties,  S,  F,  Moore  and 

C.    Radtke.       Limit,     6»    days.       Forfeit, 

$10.      Plans   and    specifications    filed. 

LOT  15  BLK  19  SEALE  ADD'N,  Palo 
Alto.      All   work   for  dwelling. 

Owner E.   D.   Congdon,   Palo   Alto, 

Architect  ,,  ,A.    B.    Clark. 

Contractor.  .G.    G.    Bertsche,    Palo    Alto, 

Filed  Feb.   19,  '14.     Dated  Feb.   17,  '14. 

House  ready  tor   lathing $818.75 

Plastering    completed    818.75 
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Huust-   linished    Sls.Ti 

Usual    33    days 818.75 

TOTAL  COST,   13275.00 
)nd.    none.      Limit,    90   days.      Forfeit. 
Plans  and  specifications  filed. 


LOT  5  BLK  3,  Sliottenhamer  Tract, 
San  Jose.  All  work  for  one-story 
frame  residence. 

Owner H.   G.   Hunt,   San   Jose. 

Designer  ...H.    S.    Waltz. 
Contractor.  .H.    S.    Waltz,    San    Jose. 
Filed  Feb.   16,  '14.     Dated  Feb.   16,  '14. 

Frame    up    $750 

Roug-h    plaster    on 750 

When    completed    750 

Usual    35   days 750 

TOTAL  COST.  f3000 
Bond,  $1500.  Sureties,  G.  S.  Hurtt  and 
T.  C.  Hastings.  Limit,  60  days.  For- 
feit, none.  Plans  and  specifications 
filed 

XO.  999  SOUTH  SEVENTH  ST.,  San 
Jose.  All  work  tor  one-story  frame 
cottage. 

Owner E.   P     Davis,    897   Soutli    7tli 

St.,    San    Jose. 

Architect  .  .  .None. 

Contractor.. E.   D.   Wells.   44   N-17th   St.. 
San    Jose. 

Filed  Feb.  17,  '14.     Dated  . 

Frame    up    $500 

Wlien    enclosed     500 

When    completed    530 

Accepted     (all)     500 

TOTAL     COST,     $2030 

Bond,    limit,    forfeit,    none.      Plans   and 

specifications  filed. 

NO.  56  S-MARKBT  ST.,  San  Jose.  Re- 
modeling  front. 

Owner James    Bcatty,    Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $451 

E  SIXTEENTH.  4th  Lot  S  of  Jackson 
St.,    San   Jose.      Five-room    cottage. 

Owner Jack    Walsh,    '96    N-3rd   St., 

San  Jose. 
Arcliitect  .  .  .None. 
Day's  work.  COST,  $:;5IH1 


r'.ILDl.XC.     A.N'D    INDUSTRIAL    NHJWS 

Filed   Fcl;.    17,  'IJ.      Djlcd  Fe:,.   11,   '11. 

1st    floor    joists    laid '..$421.85 

Roof  on  and  building  enclosed  421.85 

When    plastered     421.90 

When   completed 421.au 

Usual    35    days 562.50 

TOTAL  COST,   $2250.00 

Bond.    $1125.      Sureties,    Sidney    Watson 

and   Chas.      Coburn.     Limit,      65      days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

LOT  NO.  50,  San  Mateo  Park.     All  work 
for    two-story    residence. 

Owner Christian       Walther        and 

IVIarie    Walther     (wife). 

Architect  .  .  .None. 

Contractor.  .E.   Quagelli. 

Filed  Feb.   20,  '14.     Dated  Feb.  17,  '14. 
Rough    frame  up    &   rafters   on. $1036 
Plastered  inside  and  outside  and 

roof    shingled    1036 

Completed    and    accepted 1036 

Usual     33     days 1037 

TOTAL   COST.    $4145 

Bond,    none.      Limit.   90    days.      Forfeit, 

none.      Plans    and    specifications    filed. 

LIENS  27ILED 

S.\.\    MATEO    (Ol.VTV. 

RECORDED  AMOUNT 

Feb.    19    1914— LOT  NO.   3   BLK   NO.   S, 

Crocker  Estate  Tract,  Sbdvn  No.  1. 

A    L   Stockton    Lumber    Co    vs    R    E 

Geering.    B    B      Wickersham      and 

-Matilda     Wickersham $308.4  5 

♦ 

KELEASE  OF  LIENS. 

SAN    MATEO    COUNTY'. 

RECORDED  AMOUNT 

Feb.  20,  1914— LOT  34  BLK  20.  Crock- 
er  Estate   Tract,    Sbdvn    1       John    F 
Boulbard  to  Edith  M  Johnson.$1094.50 
Feb.    20,   1914 — PEORIA  AND   tJRBEN 
Daly    City.      J    M    Bnyeart    to    Edith 


NO.    420    N-SIXTBENTH    ST..    San    Jose. 
Six-room   cottage. 

Owner Ella   Ferguson,   Alum   Rock 

Ave.,   San   Jose. 
Architect  . .  .None. 
Day's  work.  COST,  $2500 


Owner J.   W.   Hutslar.  Premises, 

Architect  . .  .None. 

Day's   work.  COST,   $750 


NO.    462    S-FIFTEBNTH    ST.,    San    Jose. 

Five-room   bungalow. 
Owner O.   E.   Schnable,   34    N-Thiro 

St..  San  Jose. 
Architect  ..  .C.    S.     McKenzie,     Bank     of 

San   Jose   Bldg.,   San  Jose. 
Contriiclor.  .J.    B.    Uimh.    640   S-llth    St., 

San   Ji.se.  COST,   $3000 


liUILDING   CONTRACTS. 


SAN    M.\TEO    COIJNTV. 


■  ner Thos.   J.   Feeley. 

chltect  . .  .None. 
ntractor..J.  E.  Dlckieson 


.M    .hi 


.$2S 


MARIN,  CONTRA  COSTA  AND 
SONOMA   COUNTIES. 


NURSERY  BUILDING  FOR  MALES 
— Frame  and  concrete.  $13,300.  Eld- 
ridge.  Sonoma  Co..  Cal.  Architect. 
State  Department  of  Engineering,  Sac- 
ramento. Owners,  State  of  California. 
Bids  opened  in  Sacramento  on  Febru- 
ary 26th  tor  constructing  a  nursery 
building  tor  males  at  the  Sonoma  State 
home  show  R.  S.  K.  MacMlllen  of  San 
Francisco  low  at  $13,977.  He  will  prob- 
ably be  awarded  the  contract.  A  com- 
plete list  of  all  bids  will  be  found 
under  the  heading  of  Marin.  Contra 
Costa    and    Sonoma    Counties      in       tills 

DAIRY  BARN — 1  story,  frame  con- 
struction, $6,600.  Yountville,  Napa  Co., 
Cal.  Architect,  State  Department  of 
Engineering,  Sacramento.  Owners. 
State  of  California.  Bids  opened  in 
Sacramento  on  February  27th  for  the 
construction  of  a  dairy  barn  at  the 
'Veterans'  Home  at  Yountville  show 
Lewis  Cereghino  of  San  Francisco  low 
at  $6,4'47.  A  list  of  all  bids  will  be 
found  under  the  heading  of  Marin. 
Contra  Costa  and  Sonoma  Counties  in 
this    issue. 

RECREATION  BUILDING — 1  story, 
frame  and  concrete,  $10,000.  Napa, 
Napa  Co.,  Cal.  Architect,  State  De- 
partment of  Engineering,  Sacramento. 
Owners,  State   of  California.     R.   S.   K. 


\Vi-illi.-.sil:iy,       .M-irrh       1.       19U. 

.Uac.Ulilen  of  San  Francisco  submitted 
the  lowest  bid  for  constructing  the 
recreation  building  to  be  erected  at  the 
Napa  State  Hospital  at  $9,300.  A  com- 
plete list  of  all  bids  received  will  be 
found  under  the  heading  of  Marin, 
Contra  Costa  and  Sonoma  Counties  in 
this  issue. 

LIBRARY— 1  story  and  base,  rein- 
forced concrete,  $10,000.  San  Anselmo. 
Marin  Co.,  Oal.  Architect,  W.  Garden 
Mitchell,  Bankers'  Investment  Bldg.,  S. 
F.  Owners,  San  Anselmo.  Preliminary 
plans  have  ibeen  submitted  to  the  Li- 
brary Trustees  for  approval.  These 
plans  slrow  a  building  containing  e 
large  reading  room,  stack  rooms  and 
office.  Interior  finish  will  be  of  pine 
with  maple  floors.  A  central  heating 
system  will  be  installed.  Exterior  will 
probably  be  faced  with  cement  plaster. 
Definite  action  has  not  ibeen  taken. 
Further  mention  will  be  made  of  the 
work, 

HOSPITAL  BOILER— Cost  not  stat- 
ed. Napa,  Napa  Co.,  Cal.  Engineer, 
State  Department  of  Engineering,  Sac- 
ramento. Owners,  State  of  California. 
Bids  will  J)e  received  at  the  State  De- 
partment of  Engineering  in  Sacramen- 
to on  March  10th  tor  furnishing  and 
installing,  complete,  one  250  H.  P. 
water  tube  boiler  with  oil  burning  fur- 
nace, brick  setting,  fittings,  valves, 
etc.,  in  the  Napa  State  Hospital.  Plans 
and  specifications  can  be  secured  from 
the  State  Department  of  Engineering. 
• 

Open  Figures  For 
More  Work  At  Napa. 

K.    S.    K.    MueMlllen    in    l.o\\    on    Reorea- 

tlon  Biilldlng  nt  Nnpn   State  HoMpt- 

tal.      Eight   Other   Bids. 

Bids  opened  in  Sacramento  on  Feb- 
luary  24th  tor  the  construction  of  a 
recreation  building  which  is  to  be 
erected  at  the  Napa  State  Hospital, 
show  R.  S.  K.  MacMlllen  of  San  Fran- 
cisco low  at  $9600.  Eight  bids  were 
submitted.  The  following  is  a  com- 
plete list  of  the  bids  opened: 

Recreation    Bulldlnic:    Nnpa    State 
Hospltnl. 

R.     S.     K.     MacMlllen $   9,30IJ 

Tieslau    Bros 10,470 

Cereghino    &    Son 10,890 

McSheehy    Bros 11.392 

Frank    Gallagher     11,840 

D.    J.    Duffle 11,866 

R.    O.    .Summers 11,898 

♦ 

Bids  For  State  Job 
At  Eldridge  Home. 

R.    S.    K.    MncMlllen    l.oiv.    But    No    Con- 
tract    n-aH    .Awarded.       Seven     Other 
FlrniK    Submitted    Figures. 

Bids  were  opened  at  noon  on  Thurs- 
day, February  26th,  by  the  State  De- 
partment of  Engineering  at  Sacramento 
for  the  construction  of  a  Nursery 
Building  for  Males,  which  is  to  be 
erected  at  the  Sonoma  State  Home  at 
Eldridge,  Sonoma  County.  Seven  bids 
were  received,  the  lowest  being  that 
presented  by  R.  S.  K.  MacMlllen,  of 
San  Francisco,  at  $13,977.  A  complete 
list  of  the  figures  follow: 


.Ma 


NllriicJ-}-    BiillillUK,     ICIilriilKc 

U.    S.    K.    MacMillen $1:1,377 

Buxton-Dillon   &    Boston lr,.S40 

Tiesluu    Bros 1(;.435 

Keating    &    Holt 1(;,400 

MeSheehy    Bros ](;.442 

Harvey    A.    Klyce Hi. 925 


Bids  For  State  Job 
At  Veterans'  Home. 


elilno    &    Son    I,o« 
rn  nt   Vountvlllv    Vv 


(By  Special  Wire.) 
SACRAMENTO,  CAL.  Pel),  l!7tli.— 
Bids  opened  by  the  State  Hoard  of 
Control  at  Sacramento  on  Fel)ruary 
27tli  for  tlie  construction  of  u  dairy 
barn  at  the  Veterans'  Home  at  Yount- 
ville,  Napa  County,  show  Lewis  Cere- 
ghino  &  Son  of  San  Francisco  low  at 
$6447.  Six  other  bids  were  receivca. 
The  following  is  a  complete  list  of  tne 
bids  as  opened: 

Dlllry  Bam  nt  Ymintvllle. 

Lewis    Cereghino    &    Son $11,447 

MeSheehy   Bros 6.495 

Boxton,  Dillon  &  Boxton 6.560 

Tieslau    Bros 6.770 

R.    O.    Summers 6.786 

R.    S.    K.    MacMillen .-(,536 

No    contract    was   awarded. 


COMPLETION  NOTICES. 

CONTRA  COSTA  COUNTY. 

RECORDED  ACCEPTED 

Feb.  19.  1914— LOTS  5.  6.  7.  8,  9.  10, 
11.  12.  13,  14  Blk  3,  City  of  Rich- 
mond. Pacific  Gas  &  Elec  Co  to 
R  D   Wood   &  Co Feb.    11   1914 

Feb.  20,  1914 — LOTS'  1,  2,  3.  4,  6,  6 
Blk       "D."       Brentwood.  Balfour 

Guthrie  Invst  Co  to  Mangrum  &. 
Otter.    Inc.. Feb.    16,    1914 

Feb.  21,  1914— LOT  13  BLK  5,  Rich- 
mond Villa  Tract.  Hoyt  &  Greene 
Inc   to  C  D  Knotty Feb.    17,   1914 

Feb.  21.  1914 — LOT  18  BLK  5,  Rich- 
mond Villa  Tract.  Hoyt  &  Greene. 
Inc  to  C  D  Knolty Feb.   17.   1914 

Feb.  21  .1914— LOT  17  BLK  5,  Rich- 
mond Villa  Tract.  Hoyt  &  Greene 
Ino  to  C  D  Knolty Feb.   17  .1914 

Feb.  26  ,1914 — LOTS  16  AND  IT  BLK 
"C,"  Richmond  Tract.  W  I  Clarke 
to  Harry  C  Knight Feb.   21.   1914 


COMPLETION  NOTICES. 


MABIN    COUNTY. 


REf'riRDED  ACCEPTED 

l-.l,  IS.  1914— NYE  AND  FIFTH  Sts.. 
San  Rafeal.  Geo  H  Bolin  to  .1  A 
Kippermann Feb.     10.     1914 


liELEASE  OF  LIENS. 

CONTRA    COSTA    COUNTY. 

RECORDED                                        AMOUNT 
Feb.    21.    1914— LOT    32    BLK    2,    Rlch- 
m.ind    Villa   Tract.      Paul    Claser    to 
M    Widrin 11250 


BUILDING    AND    INDUSTRIAL    NEWS 

FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CAUFORNIA. 

WHIDGE.S— Reinforced  concrete.  Cost 
not  stated.  Tlmlhelm.  Stanislaus  Co.. 
Cal.  E'n.g<lneer,  County  Surveyor, 
.Modeftu.  Owners.  Stanislaus  County. 
Plans  have  been  completed  and  receiv- 
ed tile  approval  of  the  Board  of  Su- 
pervisors. The  bridge  will  he  erected 
near  Tlvalheim  and  has  been  designed 
I'or  a  highway  bridge  witli  road  way 
and  foot  way.  There  will  be  concrete 
abutments  and  some  ornamental  Iron. 
Plans  are  now  out  for  figures  and  bids 
will  be  opened  on  March  lOtli  at  HI 
o'clock.  A  certified  check  of  10%  of 
the  amount  of  the  bid  is  required. 
Plans  can  be  secured  from  the  County 
Clerk.  H.  Benson  at  Modesto. 

SCHOOI^l  story  and  base,  rein- 
forced concrete.  $35,0-00.  Bishop.  Inyo 
Co.,  Cal.  Architect.  G.  C.  Clements. 
Bishop.  Owners.  Bishop  School  Dis- 
trict. Plans  for  the  new  reinforced 
concrete  school  have  been  completed 
and  approved  by  the  Board  of  Educa- 
tion. There  will  be  a  number  of  stand- 
ard) sized  class  rooms,  principal's  of- 
fice, teachers'  rooms  and  an  assembly 
ball.  Plans  provide  for  steam  heat, 
direct  system,  oil  -burning  furnace, 
pine  trim  and  maple  floors  in  the  class 
rooms.  Exterior  will  be  faced  with 
cement  plaster.  Plans  can  be  secured 
from  the  architect.  Bids  are  now  be- 
ing taken  and  will  be  opened  on 
March    10th. 

Contracts    Awarded. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete.  $113,510.  Eureka, 
Humboldt  Co.,  Cal.  Architect.  W.  H. 
Weeks,  76  Post  street.  S.  F.  Owners. 
Eureka  Union  High  School  District. 
Contractor,  Robert  Trost,  S.  F.,  gen- 
eral construction.  Contract  price. 
$113,510. 


COMPLETION  NOTICES. 

FRESNO  COUNTY. 

RECORDED  ACCEPTED 

Feb.    25.    1914— LOT    40    W    24    ft.    Lot 

39    Blk    4.    Rlverdale    Add'n.    Fresno. 

A    J   Schorling    to   Reese   &    Atkins 

Feb.    24.    1914 


Bids  Opened  For 
Stockton  School. 

Only    Three    SeiN    of    FlKiu-eH    Reoelred 

For  Ennt   Stile  Graiiininr  .School.   All 

Bldx    Rejec<ril. 


Only  three  sets  of  figures  were  re- 
ceived by  the  Stockton  Board  of  Edu- 
cation for  the  construction  of  the  two- 
story  building  to  be  known  as  the 
East  Side  Grammar  School.  Graham  & 
Jensen,  of  this  city,  submitted  the 
lowest  figure  at  $78.5S5.  All  bids  were 
rejected  by  the  Board  and  new  figures 
will  be  called  for  within  a  few  d.iys 
The  school  was  designed  by  Architects 
Stone  &  Wright.  Following  is  a  list 
of  the  bids  as  opened: 

BaHt    Side    School,    Stockton. 
Chirhardt   &  Nystedt,   Stockton.  .$84,000 

Graham   &  Jensen,   S.   F 78.585 

Daniels    &    Green.    Stockton 79,727 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


lluTKI,- 


concrete.  $60,000.  Arcada.  Humboldt 
County,  Cal.  Architect.  W.  H.  Weeks.  75 
Post  St..  S.  F.  Owners,  Arcada  Hotel 
Co.  A  site  has  been  secured  at  the 
corner  of  9tb  and  G  streets  and  a  new 
hotel  and  store  building  covering  an 
area   of  50   by    110   feet    will    be   erected. 


vlll    he 


first   no 


and  75 


vlll  be  patent  sto 


Interior    finish    will    be 


plaster.       Plans 
pared. 

REiSIDENCES- 


st    not   stated. 


Cal.      Architect, 
lowing  Day  Labor  Jobs 


•.     Tile   fol- 
reported  as 


about  to  be  started  in  Sacramento:  C. 
J,  Hopkinson,  1318  25th  .street.  1  story, 
five-room  residence,  $4,000,  and  E.  Q. 
Gross,  aim  East  avenue.  2  story,  IS 
room  residence  and   1   store,  $4,000, 

BRIDGE^^teel  lift  type.  Cost  not 
stated.  Solano.  Sacramento  Co..  Cal. 
Engineers.  County  Surveyors  of  Sacra- 
mento  and  Solano  Counties.  Owners, 
Sacramento  and  Solano  Counties. 
County  Surveyor  F.  A.  -Stelgler  of  Sac- 


confer 


vlth     the    Fede 


Jtho 


0    be 
If    20 


Solanoand    SacramentoCountles  at 
Vista.      The    proposed    bridge    Is    I 
about    3.2O0    feet    long,    consisting 
150-foot   stationary   spans   and    one   200- 
under  which   the  steam- 
It  will   leave   a   space  of 
clear   when   lifted.     The 
1   structure 
en   to  bed- 
.r    Into   gravel.      For    one-half    its 
■e    the    bridge   will    pass   over   the 
t    river    channel    and    the      other 
I'm    be    what    Is    now.    except    in 
f  freshet,  dry  land.     It   is  report- 
t  Federal  approval  will  be  forth- 


foot   lift  spa 

ers  will  pas 

100  feet  In  the  clear 

plans  call   for  a   mode 

set    on    cylindrical    pie 


ed   thi 


De 


coming. 

COURT  HOUSE— 2  story  and  base 
reinforced  concrete.  $90,000.  Alturas, 
Modoc  Co..  Cal.  Arch  it 
Longchamps,  Reno,  Nevada.  Owners 
.Modoc  County.  Architect.  De  Long 
champs  has  completed  working  draw 
Ings  for  the  new  County  Court  Housi 
and  these  plans  have  received  the  ap. 
of   the  County  Sup 


ctio 


'bids 


ill    be    started 
red. 


official  adver- 
tisement will  be  published  on  March 
2nd  and  bids  will  be  opened  on  April 
2nd.  Plans  and  specifications  will  be 
available  about  March  5t.h  and  can  be 
secured  from  the  architect.  The  struc- 
ture will  be  fireproof  throughout,  and. 
besides  providing  offices  for  the  county 
officials,  win  contain  a  large  meeting 
room  for  the  supervisors.  judges' 
cliambers  and  the  county  jail.  Con- 
siderable marble  and  tile  work  will  be 
used.  There  will  be  steam  heat,  vac- 
uum cleaning  and  fireproof  fvaults. 
Exterior     will    ibe     faced     with     cement 


plaste 


atlve 


RESIDENCES— 2.    1    story    and    bas. 
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Smootti  Finish 

C^/a^            -^ 

7^,^/=^ 

L^asting  Quality 

//"wyi^ 

That's  the  whole  story  of  the  tre- 
mendous favor  with  which  the 
WYBRO  PAtTELS  are   meeting. 

Smooth  finish  —  evenness  —  laMine 
quality — and  reasonable  prices  have 
placed  the  WTiBRO  in  the  front  rank  of 
Paneldom. 

16S   varlties    to    select    from. 

j^  /      -^ 

Veneered  Panels  of 
unexcelled  quality — 
Sold  only  at 

White  Brottiers        | 

5th  and  Brannan  Streets 

San  Francisco     1 

00 


Cal. 


Owner,  E.  A.  Pierce.  3526  Park  ave- 
nue, Sacramento.  These  two  houses 
win  be  erected  in  the  West  Curtis 
Oaks  Tract  and  will  contain  five  and 
six  rooms.  Interiors  will  be  finished 
in  pine  and  redwood  with  oak  floors 
in  the  livingr  and  dining  rooms.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Automatic  water  heat- 
ers are  specified.  Bath  rooms  will 
have  tile  wainscot.  Exteriors  will  be 
covered  witli  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  Labor.  Ma- 
terials  are   now    being   purchased. 

BUNGALOW  —  1  story  and  base, 
frame,  $2,00<).  Sacramento.  Cal.  Ar- 
chitect, none.  Owner,  H.  F.  Carstens, 
18'31  I  street,  Sacramento.  The  dwell- 
ing  will   be   erected    on   Calaveras  ave- 
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ntai 


and 


bath.  All  interior  finish  will  toe  of 
pine  or  redwood.  Oak  floors  will  be 
used  in  the  living  and  dining  rooms. 
There  will  be  a  large  open  fire  place 
and  tile  mantel.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  shiplap.  Plans  are  In 
the  hands  of  the  owner  and  the  work 
will   be   done   by   Day  Labor. 

RESIDENCES — 1  and  2  story,  frame. 
Cost  not  stated.  Stockton,  San  Joaquin 
Co.,  Cal.  Architect,  none.  The  follow- 
ing Day  Labor  jobs  are  reported  as 
about  to  be  started  in  Stockton:  H. 
Anderson.  1310  South  California  street, 
1  story  frame  dwelling,  |1,S00;  John 
Lucas.  1235  South  American  street.  1 
story  frame  dwelling.  $1,000;  Mrs.  L 
P.  Leanden,  Stockton.  1  story  frame 
dwelling,  $1,800;  Charles  Eachan, 
Stockton,  1  story  frame  dwelling,  $2,- 
300;  R.  Godsil.  516  West  Park  street,  1 
story  frame  dwelling,  $2,500;  Frank  P. 
Gurgon,  121i5  South  American  street.  2. 
1  story  frame  dwellings,  $1,500  each; 
W.  R.  Pease.  1314  East  Oak  street,  I 
story  frame  dwelling.  $1,000;  R.  F. 
Ames,  420  McCloud  avenue,  1  story 
frame  dwelling.  $2,000.  and  C.  R. 
Campbell,  Stockton,  1  story  frame 
dwelling,   $1,500. 

SCHOOL — 2  story  and  base,  brick 
and  concrete.  $75,000.  Stockton,  San 
Joaquin  Co..  Cal.  Architects,  Stone  & 
Wright,  Stockton.  Owners,  City  of 
Stockton.  Only  three  sets  of  figures 
weie  received  by  the  Stockton  Board 
of  Education  on  February  25th  for  the 
construction  of  the  East  Side  Grammar 
School  and  these  figures  were  rejected. 
Plans  will  be  put  out  for  figures  again 
without  revision.     The  lowest  bid  was 


from  Graham  &  Jensen  of  San  Fran- 
cisco at  $78,585.  A  complete  list  of  the 
figures  will  be  found  under  the  head- 
ing of  Sacramento,  Stockton  and 
Northern    California    in    this   issue. 


BlILDIXG   fOXTRACTS. 

SACRAMENTO    COUNTY. 

LOT  34  MIER  &  SOWELL  HIGH 
High  School  Tct.,  Sacramento.  One- 
story  6-room  dwelling. 

Owner C.   H.     Chatterton.   3126     T 

St.   Court.    Sacramento. 
Architect  . .  .None. 

Contractor.  .Chatterton   Bros..   2112   28th 
St..  Sacramento. 

COST,  $2600 


N    20    FT.    LOT    7    ELK    55.    Oak    Park, 


Sac 


Owner Vlnient    Marinkovich,    1024 

4  th   St.,   Sacramento. 

Architect  . .  .None. 

Contractor.  .John  A.  Silva,  415  11th  St.. 
Sacramento. 

COST,   $600 

N  20  FT.  OF  S  Vi  OP  W  ^4  LOT  1,  J. 
K,  10th  and  11th  Sts.,  Sacramento. 
Repair  fire  damage  to  two-story 
brick  building. 

Owner Amelia    H.   Combs,   Oakland 

Architect  . .  .None. 

Contractor.  .Geo.  S.  Hayes,  Land  Hotel, 
Sacramento. 

COST,   $1000 

LOT  9  STILLSON  TCT..  Stillson  and 
Sunset  Ave.,  Sacramento.  Frame  ad- 
dition  to   two-story  dwelling. 

Owner Joseph      Edenhofer,       3011 

Cypress,  Sacramento. 

Architect  . .  .None. 

Day's  work.  COST,   $500 


E  40  FT.  LOT  90.  H.  J.  Goethe  Co.  Ad- 
dition; F  Sierra  Ave  near  Manzanita 
Ave..  Sacramento.  One-story  five- 
room  frame  dwelling. 

Owner A.   B.    Ballard,   Sierra   Ave,. 

Sacramento. 
Architect  ...None. 
ContraetorF.    H.    Dile,    3029     6th    Ave.. 

Sacramento. 
Filed  Feb.   19.  '14      Dated  Feb.   17.  '14. 

COST,    $1560 

N  14  OP  LOT  1,  I,  J,  2ND  AND  3RD 
St..  No.  903  Second  St.,  Sacramento. 
Three-story   brick    and   concrete   bldg 

Owner John      Rasmussen      et      al. 

Monta     Vista   near     R     St.] 


E.  H.  Willianns  Chtlmer  Munday 

Monday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

6IS  Phalan  Building,        San  Franolto 


.p.    A.    S.    Foale.    1673    J    St., 
Sacramento. 

.Teioliert         &         Ambrose, 

Ochssner    Bid..   Sacramento. 

COST,   $16,900 


LOT 


OAK  TERRACE,  No.  3726  5th 
Ave..  Sacramento.  One  and  one-halt- 
story  seven-room   frame  dwelling. 

Owner Edward      Vonahnen,      3728 

5th    Ave..    Sacramento. 
Architect  ...None. 

Contractor.  .D.   Lamorne,    4219    Stanford 
Ave.,   Sacramento. 

COST.    $5000 

E  60  FT.  LOT  4.  J.  K,  3RD  AND  4TH 
Sts.,  Sacramento.  Ornamental  iron 
work   on    ten-story   building. 

Owner .  .Merchants'        Improvement 


Co.,     Sac 


Architect  . .  .rNone. 

Contractor.  .'Ransome  Concrete  Co.,  500 
F.  &  M.  Bank  Bldg.,  Sacra- 
mento. 

iSub-Contrac-tor.. Ralston  Iron  Works, 
20th   and   Indiana,   S.   F. 

Filed   Feb.    18,   '14.     Dated   Jan.   26,   '14. 

E  60  FT.  LOT  4,  J,  K,  3RD  AND  4TH 
Sts,  Sacramento.  Mill  work  on  ten- 
story    building., 

Owner Merchant   Improvement  Co. 

Architect  . .  .None. 

Contractor.  .Sacramento    PI.    Mill      and 
Furniture    Co.,     ?rd    and    V 
St.,    Sacramento. 
Filed  Feb.   14.  '14.     Dated  Jan.   24,  '14. 

COST.  $10,473 

E  32  FT  LOT  6  N.  O.  8TH  AND  9TH 
Sts.,  No.  825  O  St.,  Sacramento.  One- 
story  6-room  frame  dwelling 

Owner Antone   .S.    Lewis.    1415    3rd 

St.,   Sacramento. 

Architect  . .  .None. 

Contractor.  .Ghas.    Vanlna,    202; 


Sac 


COST,    $1900 

E  %  OF  N  %  LOT  4  I,  J,  29TH  AND 
30th  Sts..  No.  2930  I  St.,  Sacramento. 
Two-story  frame  apartments  (four 
rooms  each). 

Owner W.    H.    McMory.    1617    17th 

St.,    Sacramento. 

Architect  . .  .None. 

Contractor.  .H.    Goldman.    1726    18th    St.. 


Sac 


COST,    $7000 

E  %  OF  LOT  6,  I,  J,  8TH  AND  9TH 
Sts..  Sacramento.  Remodel  portion 
two-story  and  basement  brick   bldg. 

Owner J.    C.    Carly    Co.,    623    J   St., 

Sacramento, 
Architect  ..  .R.   A.   Herold.   Forum   Bldg. 
Sacramento, 


Wednesd; 
Contractoi 


March      4.      1914. 


Teichert        &        Amhrose, 
Ochsncr    Bldg..    Sacramento 
Filed  Fel).  19,  '14.     Dated  Feb.  18.  '14. 

COST,    $5434 


<i  Lot 
riiento. 
Pratt 


NE  THIRD  AND  J  W  %  OF 
S,  I.  J,  3rd  and  4th  Sts..  Sac- 
Alterations  and  additions  t 
Building. 

Owner Estate  F.   W.  Fratt. 

Architect  . .  .None. 

Contractor.  .Charles    Vanina. 

Filed  Feb.  19,  'U.     Dated  Feb.  IS,  '14. 

COST.   f:;460 


LOT  2,  R,  S,  IITH  AND  12TH  ST.S..  Sac- 
ramento.        Six-story    and      ba.sement 


Own 


.The 


Wi 


house   Company. 
Architect  ...Clarence   C.   Cuff,   30   Och 

ner    Bldg.,    Sacramento. 
Contractor.. MurceU  &   Haley,    2nd   ai 

V  Sts.,  Sacramento. 
Filed  Feb.   19.  ■14.     Dated  Feb.   17.  '14. 
COST.    Jlol.Ol 


LOT 


7th 


PARK    VILLA,    Oak    Pi 
near    Park     Ave.     Sacramento.       One 
story   frame   dwelling. 

Owner Chas.   Brownell.   3219    .Mag 

nolla   Ave.,   Sacramento. 
Architect  , .  .None. 
Contractor. -John   Goodwi 


Sacr, 


Sac 


COST.    $1 


LOWKK  STUUKTUM  HOAD  AND  PAL- 
metto  Ave..  Sacramento.  One-story 
frame  nursery. 

Owner Sacramento    Orpliannge     & 

Farm    Ass'n.,    Sacramento. 
Architect  . .  .None. 

Contractor.  .Frank    P.     Williams,      3117 
7th    Ave.,  Sacramento. 

COST.    16000 

LOT  183  West  Curtis  Oaks,  4th  Ave  nr 
24th,  Sacramento.  One-story  C-room 
frame  dwelling. 

Owner Clyde        Brand,        Merriem 

Apartmen,ts,    Saicramento. 

Architect  .  .  -None. 

Contractor.  .Frank      P.    Williams.     3117 


7th    Av 


COST.   $3800 


W   60   FT.   AND  E   20   FT.     S    V4    LOT   1, 
.\1,    N,    2nd    and    3rd    Sts,,    No,    200    M 
St.,     Sacramento.       One-story      frame 
friegiit  depot. 
Owner Oakland.    Antioch    &    East- 
ern    Railway.      105      Mont- 
gomery,  San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST   $2500 


N  Vi  LOT  5,  R,  S,  26TH  AND  27TH  STS. 
No.  1816  27th  St.,  Sacramento.  One- 
story  five-room  frame  dwelling. 

Owner C.    J.    Hopkinson.    1318    25th 

St.,  Sacramento. 

Architect  ..  .None, 

Day's  work.  COST,  II900 


N  50  FT.  LOT  31  BLK  "B,"  Oak  Grove 
Tract,  Cor.  E>ast  and  3rd  Ave..  Sacra- 
mento. Two-story  13-room  frame 
store   and    dwelling. 

Owner B.  G.  Gross.  3114   East  Ave. 


chite 


Sacra 
.None 


COST.   MOOi] 


BUILDING    AND    INDUSTRIAL    NEWS.  37 

B   %    OF  N   %   L.OT  13,  Oak  Grove  Tut.,  S   10  LOTS  9  AND  11  BLK  37   W,  Stock- 
Sacramento.   One-story    4-room    frame  tun.      Frame  building. 

dwelling.  owner R.    Godsll,    516    W-Park    St., 

Owner Lee   Apperson,    2422    Bonlta  Stockton. 

Ave,,    Sacramento  .Vnjiltect  . .  ,  None. 

Architect  . .  .None.  Day's  work.                                 COST,  t2r.iio 

Contractor.  .B.    H.    Bills,    3215    4th    Ave.,  

Sacramento.  LOT    IS    BLK    8   Tlie      Oaks,      Stocklon. 

COST,    $1100  Fi-ame  building. 

Owner C.  R.  Campbell. 

S   120  FT.   OF  W    %   LOT  8,  X,  Y.   20TH  Architect  ..  .None, 

and  21st  Sts.:  No.  2000  Gale  St.,  Sac-  Day's   work.                               COST,   $1500 

ramento.      One-story   6-room   dwig.  

Owner George    B.    Russell,    709    L  N    ',4   OF  LOT  9  BLK  104  S  M  C,  Stock- 

St..  Sacramento.  ton.     Frame  building. 

Architect  ..  .None    .  Owner Frank    P.    Gurgori,    1215    S- 

Contractor.  .Robert    Powell    &    Co.,    1911  American   St..   Stockton. 

28th  St..  Sacramento.  .\icliitect  . .  .None. 

COST,    $2500  Duy's  work.                                   COST,  $1500 

W     9    FT.    LOTS     145     AND     146,    West  NO.   224   S-SOTTER   ST..   Stockton.      Re- 
Curtis    Oaks;    No.    2100    21st    St.,    Sac-  model   frame  building, 

ramento.       One-gtory     6-room     frame        Owner Lorenz     Delucchi,     230     E- 

dwelling.  Main  St.,  Stockton. 

Owner E.    A.    Pierce,      3526      Park  Architect  ..  .None. 

Ave.,  Sacramento.  Day's   work.                                     COST.   $400 

Architect  ..  .None.  

Day's    work.                                  COST.    $30l)O  LOT    8    BLK    73    S    M   C.   Stockton.      Re- 

model  frame  building. 

B    35    BT.    LOT    146,    West   Curtis   Oaks      Owner W.   J.    Magneson,      627      K- 

Add'n.     Sacramento.       One-story    Hve-  Jefferson    St.,   Stockton, 

room  frame  dwelling.  -Architect  ..  .None. 

Owner E.    A.      Pierce,    3526      Park  Day's    work.                                   COST,    $400 

Ave..  Sacramento.  

Architect  ...None.  S  75  LOTS  2  AND  4  BLK  140  E,  Stock- 
Day's   work.                               COST,    $2700  ton.     Addition   to   frame   building, 

Owner J.    M.       Kile,     1106       N-San 

LOT  7817  H  J  Goethe  Co.  Sub   78,  Cala-  Joaquin    St.,    Stockton. 

veras  Ave  near  Upper  Stockton  Road  Architect  ...None. 

Sacramento.     One-story  5-room  frame  Day's   work.                                     COST.   $5(]0 

dwelling.  

Owner H.    F.    Carstens,    1S31    I    St.,  LOT    3    BLK    209    E,    Stockton.      Frame 

Sacramento.  building. 

Architect  ..  .None.  Owner W.    R.    Pease,     1314    E-()<ik 

Day's    work.                                  OUST,    $UbiO  St.,   Stock. on. 
^ .  Arcliitect  .  .  .None. 

BUILDING   CONTRACTS.  °'"''^  '""''^^      °"^'^'  *"""' 

SAN  JOAftUIiV    COUlVrV.  >-'0-    333      B-WEBER    AVE..      Stockton. 

Remodel   brick  building. 

LOT    13    BLK      120      S    M  C,      Stockton.       Owner Dr.    A.    Hodgkins 

Frame  building.  Architect  ..  .None. 

Owner H.    Anderson.    1310    S-Cali-       Day  s   work.         COST,    $400 

\    ■!    t    't        '°'"""'   ^'"   S'°''''"'"-  xQ     28    N-CALIFOBNIA    ST.,    Stockton. 

^-'^  ^-^'     ""_ -°«^'    '^^O"  oi^^°'^:.rs.  r:dU^^   Co.,    313   E- 

E  %  LOT  16  BLK  104,  S  M  C.  Stockton.  .               '*''""  ^'■'  ■'"°''"o"- 

OwneT^'.^'iolrLucis,    1235   S-Ameri-       '^^.v'^    work!     ""'_ COST,    $500 

Ar-bt              "no    ^' '   ^'°'''''°"'  LOT    22    BLK    3,    The    Oaks,    Stockton. 

Dray's    work.'     ""^ COST,    $1000  ^wneT'.  "."r'f:    Ames,    420    McCloud 

LOT    2    BLK    63    E,   Stockton.      Remodel  ^      ^  .^^^^        Ave.,^  Stock  ton. 

Ow"er..'""Mi"s^M.   Nassaur.  D^y's  work.'     ""^ COST,  $2000 

Day'"  work.'"'"'                        COST,    $400  LOT  7  BLK  104  S  M  C,  Stockton.   Frame 
tjuilding-. 

N    "i    LOTS    10    A.ND    1 1!    BLK    90    S   M    C.        O"'"^'' ^-  ^^,,^"7"'  ^"^^  S-Ameri- 

Stockton      Frame  dwelling  '^^^           btocKton. 

owner..    .'...Mrs.   L   P.   Leanden.  oLy'^work.'''""'-                      COST,  $1500 
Architect  .  -  .None. 

'^"''  ""''       ""'"'^    """  LOS    ANGELE^AND    SOUTH- 

NO.    21   N-HUNTER  ST..   Stockton.      Re-  ERN   CALIFORNIA. 

model    brick    building.  

Owner B.    W.    Bonos.  RKSIDENCB   —    2      story      and     base. 

Architect  .  ..None.  frame   and   hollow   tile.   Cost   not  stated. 

Day's    work.                                 COST,    $600  Los   Angeles,   Cal.     Architects.   Hunt   & 

Burns,    Laughlin    Bldg!,    L.    A.      Owner. 

W    41    LOT    10      BLK    233    E.      Stockton.  General    C.    M.    Spltzer.      The    dwelling. 

Fi-ame  building.  wblcli    will   contain    fourteen    rooms  and 

Owner Chas.    Fy-.ichan.  llirce    baths,    has   been    designed    in    the 

.Architect  .,  .None,  Italian   Villa   style,   and   will  be  erected 

Day's  work.                                COST,   $25oo  at    the    corner    of    Srd    street    and    An- 
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drews  Boulevard,  Walls  will  be  of 
hollow  tile  faced  with  uement  plaster. 
Interior  will  he  finished  in  pine,  hard- 
woods and  white  enamel.  Oak  floors 
will  he  used  throughout.  Bath  rooms 
will  have  tile  wainscot  and  floors. 
Plans  provide  for  turnice  Icat  and 
open  Are  places.  Mantels  will  be  of 
ti'e  or  brick.  An  automatic  water 
heater  will  be  installed.  Root  will  be 
of  clay  tile.  Plans  are  complete  and 
figures  are  now  being  taken. 

APARTlTEiNT  H3USE— 3  story  and 
base.  Class  C  construction,  I30.O00. 
Los  Angeles,  Cal.  Arcliitect,  Leonard 
L.  Jones,  I.  W.  Hellman  Bldg.,  L.  A. 
Owner,  C.  W.  Howard.  The  building 
will  be  erected  on  South  Fremont 
street,  having  a  frontage  of  -18  feet  and 
a  depth  of  128  feet.  Plans  provide  for 
a  total  of  69  rooms  which  will  be  ar- 
ringed  in  two  and  three  room  suites. 
All  apartments  will  have  private  bath 
rooms  and  wall  beds.  Plans  provide 
for  steam  lieat,  a  hot  water  supply  and 
vacuum  cleaning.  Interior  will  be 
finished  in  pine  with  some  oak  floors. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Metal  window 
sash  and  frames  are  specified.  En- 
trance will  be  finished  in  marble  and 
tile.  Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  will  be  called  for 
shortly. 

SCHOOL— 1  and  2  story  and  base, 
brick  and  concrete.  Cost  not  stated. 
Tustin,  Orange  Co.,  Cal.  Architect. 
Frederick  H.  Bley.  Register  BMg.. 
Santa  Ana.  Owners.  Tustin  School 
District.  Plans  have  been  completed 
for  the  new  brick  grammar  school 
building  which  is  to  be  erected  in  the 
Tustin  School  District.  Plans  are  now 
out  for  figures  -and  separate  bids  will 
be  taken  for  the  general  construction, 
l-.eating  and  ventilating,  and  plumb- 
ing and  electric  work.  Plans  can  be 
se<!ured  from  the  architect.  Bids  will 
I  e    opened    on    March    18th. 

SCHOOI^-1  and  2  story,  brick  and 
cement  plaster.  SIOO.OOO.  Hyde  Park. 
Los  Angeles  Co.,  Cal.  Architect.  George 
A.  Howard.  Jr..  Grant  Bldg..  L.  A. 
Owners,  Hyde  Park  School  District. 
The  sketches  provide  for  six  buildings, 
four,  two-room  buildings  and  an  audi- 
torium will  be  erected  on  the  present 
school  site  at  Hyde  Park,  and  two. 
two-story,  eight-room  buildings  will 
be  erected  on  a  new  site  to  be  pur- 
chased at  Angelus  Mesa.  The  build- 
ings  will  be  of  frame  construction 
with  brick  or  hollow  tile  walls,  plas- 
tered on  the  exterior.  Only  prelim- 
inary plans  have  been  prepared  and 
further  mention  will  be  made  of  the 
work  at  a   later   date. 

SOHDOL  GROUP— 1  and  ;  story  and 
tase.  brick.  Cost  not  staled.  Venice. 
Los  Angeles  Co.,  Cal.  Architects.  C.  H. 
Russell  Co.,  Union  League  Bldg.,  L.  A. 
Owners,  Venice  Union  High  School 
District  Plans  for  this  group  of  build- 
ings, wliich  have  been  fully  described 
in  the  columns  before,  have  been  com- 
pleted and  have  received  the  approval 
of  the  Board  of  Education.  Bids  for 
the  work  are  now  being  taken  and 
will  be  opened  by  the  Board  on  March 
9th   at  3  p.   m.     Bids  will   be  taken  for 
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Pasadena,  Los  Angeles  Co.,  Cal.  Ar- 
chitects, Mayherry  &  Parker,  Pacific 
Electric  Bldg..  L.  A.  Owners.  North 
Raymond  Avenue  Co.  The  building 
will  be  erected  on  Raymond  avenue 
near  Holly  street,  and  will  have  a 
frontage  of  50  feet  by  a  depth  of  103 
feet.  Ground  floor  will  be  arranged  for 
stores  and  the  upper  five  floors  for 
light  lofts.  Construction  will  be  of 
the  reinforced  concrete  type  through- 
out with  reinforced  concrete  walls, 
floors,  stairways  and  roof  slabs.  Inte- 
rior finish  will  be  of  pine  and  metal. 
There  will  be  metal  window  sash  and 
frames,     fireproof    doors       and       patent 
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Contrncls    .\warde(l. 

HOSPITAI^-5  story  and  base.  Class 
A  construction,  $110,000.  Los  Angeles. 
Cal.  Architects,  Garrett  &  Farrell.  Cur- 
rier Bldg.,  L.  A.  Owners,  Methodist 
Hospital  Association.  Contractor,  Geo. 
H.  Whyte,  Paloma  street  near  Allen 
avenue,  Pasadena,  Contract  price, 
$110,000. 

SCHOOL— 1  story  and  base,  brfcR 
$34,174,  Palms,  Los  Angeles  Co.,  Cal, 
Architects.  Dennis  &  Hewitt,  Fay 
Bldg.,  L.  A.  Owners,  Palms  School  Dis- 
trict. Contractors,  The  Huntsberger- 
Reed  Construction  Co.,  Van  Nuys  Bldg.. 
L.    A.      Contract   price,    $34,174, 


PORTLAND  AND  OREGON. 


and 


APARTMENT  HOUSE— 5  story  and 
.se.  brick  and  steel.  $100,000.  Port- 
nd.  Ore.  Architect,  none.  Owners, 
F,  Wassell  Co.,  19th  and  Lovejoy 
reels,  Portland.  The  building  will  he 
ected  at  the  corner  of  19th  and  Love- 
y  streets,  covering  a  large  ground 
ea.  There  will  be  a  total  of  57  suites 
ranged  in  two  and  three  room  apart- 
ents.  All  suites  will  have  wall  beds 
e  bath  rooms.  Interior  fln- 
of  pine  and  hardwood.  Oak 
be  used  in  the  living  and 
ms.     Plans  provide   for  steam 


a  tor 


ng  and  hot 


supply.      Bath 


on    floors.      Exterior    of    the    building 
ill   be  faced  with   pressed  brick.   Plans 


nple 


taking  figures  on  the  following:  Dumb- 
waiters, elevator,  steam  heating  plant, 
cement,  brick,  lumber,  plumbing,  and 
bids  for  the  balance  of  the  work  will 
be  called   for  at  a  later  date. 

BRI'DGES^Reinforced  concrete.  Cost 
not  stated.  Portland,  Ore.  Engineer, 
County  Engineer,  Portland.  Owners. 
.Multnomah  County.  Plans  have  been 
completed  by  the  County  Engineer  for 
six  bridges  which  are  to  be  erected  in 
Multnomah  County.  Plans  and  speci- 
fications can  be  secured  from  the 
County  Commissioners.  Court  House, 
Portland.  The  following  is  a  complete 
list  of  the  work  included:  At  Latou- 
relle  Falls,  one  reinforced  concrete 
bridge,  three  80  foot  arches.  At 
Youngs  Creek,  near  Bridal  Veil.  100 
foot,  reinforced  concrete  arch.  ,\t 
Bridal  Veil,  one  reinforced  concrele 
girder  brirt.se  across  Bridal  Veil  F.TlIs. 
At    IfuUnoniah    Falls,    2   reinforced    cnn- 


nd 


Horse  Tail  Falls,  one  reinforced  con- 
crete girder  bridge,  together  with  re- 
inforced concrete  slabs  on  three  open- 
ings between  Mist  and  Multnomah 
Falls   on   the   Columbia    River   Highway. 

V^'ATElR  SYSTEM— $20,001).  Umatilla. 
Ore.  Engineer.  Louis  C.  Kelsey,  Sell- 
ing Bldg,,  Portland.  Owners,  City  of 
Umatilla.  Bonds  have  been  voted  in  the 
sum  of  $20,000  to  construct  a  municipal 
water  system.  Enginer's  plans  show  a 
pumping  plant  with  oil  engine,  steel 
tanlc  and  tower  and  direct  connected 
purops.  Both  cast  iron  and  steel  pipe 
will  be  used.  Bids  will  he  called  for 
as  soon  as  bonds  can  be  sold.  Further 
metltion  will  be  made   of  this  work. 

SCHOOL— 2  story  and  base,  rein- 
forced concrete  and  brick,  $15,000.  Ar- 
lington, Ore.  Architect.  Charles  H. 
EurgrafE.  Albany,  Ore.  Owners.  Ar- 
lington School  District.  Alternate  bids 
will  be  taken  for  reinforced  concrete 
and  brick  construction.  The  building 
will  contain  four  class  rooms  on  the 
first  floor,  together  with  a  large  cor- 
ridor; second  floor  will  contain  three 
class  rooms,  an  office  and  the  balance 
of  the  floor  to  be  left  unfinished  at 
present.  Basement  will  consist  of  play- 
rooms, lavatories,  furnace  and "  fuel 
rooms.  Separate  proposals  will  be  re- 
ceived for  heating  and  plumbing,  and 
the  balance  to  be  included  in  the  gen- 
eral contract.  Plans  can  he  had  from 
the  architect.  Bids  are  now  being 
taken  and  will  be  opened  on  March  6th. 

SCHOOL  ADDITION — 1  story  and 
base,  brick,  $20,000.  Astoria,  Ore.  Ar- 
chitects. Whitehouse  &  Fouilhoux,  Wil- 
cox Bldg.,  Portland.  Owners,  Astoria 
School  District.  The  work  will  consist 
of  the  erection  of  an  addition  to  fee 
used  as  an  auditorium  with  gallery  and 
seating  800.  Other  work  Included  In 
th.e  contract  is  the  completion  of  the 
basement.  Structure  will  contain 
equipped  rooms  for  manual  training, 
domestic  science  and  sewing.  Plans 
will  le  completed  In  about  one  month 
when  bids  will  be  called  for.  Bonds  in 
the  sum  of  $20,000  have  been  voted  for 
this    purpose. 

.STO'RES.  OFFICES  AND  THEATRE 
— i  story  and  base,  reinforced  concrete, 
$100,000.  Portland.  Ore.  Architect, 
.\ar,on  H.  Gould,  Henry  Bldg.,  Portland. 
Owners,  Portland  Theatre  Syndicate. 
The  building  will  be  erected  near  the 
corner  of  Stark  and  Park  streets,  cov- 
ering an  area  of  10*  feet  square.  Con- 
struction will  be  of  the  fireproof  type 
with  reinforced  concrete  walls,  floors 
and  roof  slabs.  Interior  partitions 
will  be  of  hollow  tile  and  metal  lath 
and  plaster.  Trim  will  be  of  hard- 
woods and  metal.  Metal  window  sash 
and  frames  and  patent  store  fronts  are 
specified.  Plans  provide  for  eight 
stores  on  the  first  floor  besides  the 
tl  eatre  proper  which  will  have  a  seat- 
ing capacity  of  2.000  people.  Upper 
floors  will  be  arranged  for  oflUces. 
There    will    be      steam      heat,      elevator 


■ete    bridge.      At    Oneonta    Gorge, 
!inforced    concrete   girder   bridge. 


sten 


chr 


Exter 


of    the 


will 

be 

fac 

ed 

vith 

cei 

-nent 

Actu 

al   c 

■ons 

tru 

,ct 

ion   1 

vill 

begin 

Marc 

■h. 

ildli 


SEATTLE  AND  WASHINGTON. 

«'.\i;i-:Hilt'.';l': 1    slorv    Mn,I    liase,    re- 

inforicl  cnnorote.  $nOO,nnn.  Seattle. 
Wash.  Engineer.  Assistant  Engineer 
Henry  Baetz.  Port  of  Seattle  Commis- 
sion. Seattle.     Owners,   City  of  Se-attle, 
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The  building-  Is  to  be  loc.-itecl  nt  the 
corner  of  Wliatcome  and  Spokane 
streets,  and  will  cover  an  area  o(  147 
by  210  feet.  Interior  will  provide 
1.500.000'  cubic  feet  of  storage  space. 
Construction  will  be  fireproof  through- 
out  with      reinforced      conciete      walls. 
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hollow  tile  and  metal  latli  and  plaster 
interior  partitions,  metal  window  sash 
and  frames  and  fireproof  donr.s.  Ele- 
vator service  is  provided.  Exterior  of 
the  building  will  he  faced  witli  cement 
plaster.  Plans  will  be  complete  and 
ready  for  figures  early  in  the  summer. 
Further  information  can  be  secured 
from  the  Port  of  Seattle  Commission. 
HOTEL,— 2  story  and  base,  brick.  $30,- 
000.  Seattle.  Wash.  Architect.  C.  H. 
Bebb.  Denny  Bldg.,  Seattle,  Owners. 
I  Estate.  The  building  will  cov- 
area  of  114  by  120  feet  and  will 
ranged  for  stores  on  the  first 
and  a  large  number  of  single 
and  public  baths  on  the  upper 
Interior  finish  will  be  of  pine, 
■ooms  will  have  tile  wainscot  and 
composition  floors.  There  will  he  steam 
heat  and  a  hot  water  supply.  Metal 
window  sash  and  frames  and  patent 
store  fronts  are  specified.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken.  Separate  figures  will 
be  taken  for  the  plumbing,  heating, 
electric  work   and   painting. 

MUNICIPAL.  DOCK  —  Timber  and 
concrete  construction.  $125.01111,  Ta- 
coma.  Wash.  Engineer.  City  Ensineer. 
Tacoma.  Owners.  City  of  Tacoma.  The 
Commisloner  of  Public  Works  has  been 
authorized  to  complete  plans  for  a  mu- 
nicipal dock  large  enough  to  care  for 
ocean-going  vessels  and  of  a  perma- 
nent type  of  construction.  Money  in 
the  amount  of  $125,000  is  now  available 
for  construction.  Further  mention  will 
be  made  of  this  work. 

RESIDENCES — 3.  2  story  and  hase. 
hrick,  $19,500  each.  Seattle.  Wash.  Ar- 
chitect. Robert  Knipe.  Henry  Bldg.. 
Seattle.  Owner's  name  withheld. 
These  houses  will  be  erected  on  New- 
ton street  near  Broadway,  and  each 
lias  been  designed  to  contain  ten  rooms, 
three  baths  and  sleeping  porches.  In- 
teriors will  be  finished  in  pine  and 
Oak    floors    will    be     used 


hardwood! 
throughout    except    in 
which   will   be  finished 
have    composition     fioo 
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probably    hot    water.    \ 
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STORB.S  AND  OFFICES— 2  story  and 
base,  brick  and  steel.  $45,000.  Seattle, 
Wash.  Architect.  Charles  H.  Bebb. 
Dennv  Bldg..  Seattle.  Owner.  Edgar 
Bames.  The  huildlng  will  be  erecjted 
•at  the  southwest  corner  of  2nd  avenue 
and    Stewart    street,    covering    an    area 


by    110    feet.      The 


al    stor 


the 


first 


oflic 
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the 


upper 


shed 


loor.  Interior  will  he 
nd  hardwood.  There  will  he  metal 
rim,  metal  window  sash  and  frames 
,nd  patent  store  fronts.  Steam  heat 
s  specified.  Exterior  of  the  building 
vlll  he  faced  with  pressed  brick.  Plans 
re  nearly  complete  and  figures  will  be 
ailed   for  sh9rtly, 
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H.\RDWOODS    OP   P.%NAMA. 

[Consul    James  C.    Kellogg.    Colon.] 
The    following    report    on    iiardwoods 
of    Panama    was    compiled    from    data       ; 
furnished  by   Mr,  S.   P.  Verner.   sanitary       Th 
inspector,    Isthmian   Oanal    Commission.       Iki 
w.lio     has    traveled    extensively     in     the       l:-.ii 
Provinces      and    is   familiar      with      the       tier 
forests   and    the   timber   industry   of   the       vit: 
country.      The    ibotanical     names    have       It 
been     verified     and     corrected    by     the       le 
Forest    Service    of    the    United    States      woi 
Department    of   Agriculture.  bee 

The       cacique       (Eugenia       lep!idota.       for 
family      Myrtace£e)       is    a    small       tree,       bar 
growing  about  4   feet  high   and  a  foot      spil 
thick,   in   scattered   clumps    or    thicket: 
on    the    hills.      It   is   comparatively    ran 
and    the      timber    should      therefore      b< 
taken  out  in   connection  with    the  gen 
eral    lumber    industry    in   any   given    lo 
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UK'  70  feet  high  and  2  feet  thick  and 
iranclilng  30  feet  from  llie  ground. 
^be  leaves  are  small  and  compound, 
ii'l  the  grayish  black  bark  is  rough 
nd  shaggy,  with  longitudinal  furrows. 
'lie  Inflorescence  is  a  mass  of  magni- 
cent  golden  blossoms.  The  wood, 
.irdesl  and  most  durable  of  the  tim- 
ers of  Panama,  is  akin  to  the  lignum- 
llie  (Guaiacum)  of  the  West  Indies. 
,  is  much  heavier  that  water,  and  to 
c  rafted  must  be  carried  with  lighter 
ood.  Railway  ties  of  guayacan  have 
een    in    use    on    the    Panama    Railroad 
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lard  that  holes  had  to  be  bored  fo 
ipikes,  it  might  be  advisable  to 
t  green  for  some  purposes.  The  small 
vaste  of  the  industry  might  be  used 
or  shuttle  blocks,  of  which  the  supply 
n  the  United  'Stales  is  fast  'becoming 
exhausted.      There    are    probably    1.000.- 

■on-      000    of    these    trees    in    Panama,    worth 

Re-       about   $40,000,000. 

ious  The     laurel       (Cordla       f^raHeuntlius. 

The  family  BorraginaceEel,  3  feet  in  diame- 
cut  ter,  grows  on  hillsides  to  a  height  of 
100  feet.  The  bark  is  white.  The  wood 
is  yellow,  hard,  flne-grained.  durable, 
and  easily  worked.  It  is  said  to  be 
good  for  piling.  There  are  probably 
more  than  1,000.000  laurel  trees  in 
Panama,  with  an  average  yield  of  1.000 


probahly    about     100,000     trees    of      feet  per  tr 


total  valu 


Hid  be  about 
from  toe 


timber    size    in    the    Republi 
value    of    the    timber,    aside 
cost   of   getting   it    c 
$7,000,000. 

The  name  of  this  tree  come 
fact  that  the  ancient  Indian  chiefs 
(caciques)  used  the  wood  for  their 
scepters  or  batons  of  offlce.  The 
gro'und  wood  is  used  by  the  natives  as 
a  styptic. 
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Central  American  usage,  to  three  kinds 
of  trees:  G-iiarea  faoha.  Cuxaiia 
g:ulanent4is      anil    Snietenia      nialiasoni. 

Ail  three  occur  in  the  higher  parts  of 
Panama.  The  first  two  attain  a  height 
of  100  feet  or  more.  Their  timiber  is  so 
similar  to  Honduras  mahogany 
(Sn-ietenla  inaliaguni)  that  it  is  equal- 
ly valuable— about  $90  per  1.000  feet. 
The  Giiarea  eaoha  will  run  from  3.000 
lo    5.000    feet   per   acre,  and    the   amount 

at    $180,000,000. 
The   espave    (.\nncnrdiiiiii    rliinocnrpiiM, 
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;  hickory  and  also 
similar  to  teak.  It  is  durable,  straight, 
and  close-grained,  takes  a  good  polish, 
and  splits  longitudinally  better  than 
most  tropical  hardwoods.  It  was  used 
by  the  Indians  for  bows  and  Is  em- 
ployed almost  exclusively  for  palanquin 
poles.      There      is    probably      $70,000,000 
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hundred  and  six  conventions 
ive  been  formally  booked  to 
1  San  Francisco  in  1915  during 
gress  of  the  Panama-Pacific  In- 
mal  Exposition  The  last  con- 
to  be  secured  is  tliat  of  the 
1  Conference  on  Weights  and 
Heasures.  which  is  composed  of  State 
veights  and  measures  inspectors,  city- 
nspectors  of  weights  and  measures, 
uanufacturers  of  weighing  and  meas- 
iiiiig    apparatus,    and    Federal    officials. 
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a  polisii.  and  works  readily, 
are  probably  1.500,000  of  these  trees  Ir 
Panama.  The  tim.lier  is  worth  $80  pei 
1.000  feet  and  the  total  value  is  a'bou 
$130,000,000. 
Guayafnn,  i.,uiirel.  ami  Sania  Maria. 
The  guayacan  (Teeouia  eiiyManllia 
family  RIgnonlnce.Tl  Is  somewha 
smaller   that   most  Iiardwoods,   averag 
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Wednesilay,      Mdr 


3  Daily  Trains 

To  Portland,  Tacoma,  Seattle 


Shasta  Limited 

KXTKA    FARE    «.'>.(MI 

Lv.  San    Francisco    CFerry    Station) 11:20   A.   M. 

Ar.  Portland  )  2:30    P.    M. 

Ar.  Tacoma    )    Xext    Day 7:40    P.   M. 

Ar.  Seattle      )  9:00   P.    M. 


t>in»inK-KoviiiM                            Library-  Biu-ber    Shop 

('i>iii|>artnientii                                 Dlnlnc    inr  Slioiver    Both 

Miilieji'    Parlor                                .StenograplUT  Valet    Sen-Ice 

1>l>Nervatlon    Car                            Slock    HeporiN  l>adies'    Maid 

FIRST  CLASS  TICKETS  ONLY 


Portland  Express 

Lv.  San    Francisco    (Ferry    Station) 1:00  P.  M. 

Ar.  Portland      Next  Day    10:30  P.  M. 

Ar.  Tacoma  2d   Day    4:45  A.  M. 

Ar.  Seattle  2d  Day   6:15  A.  M. 

Staudard    ■'ullnian    and    Toilrlxl    SleepInK    <'<lr~,    Uiinervallon    Vara. 

OlninK:    tar    to    Portland. 

ALL  CL.\SSES   OF  TICKETS 

Oregon   Express 

Lv.  San     Francisco     (Ferry     Station) S:20  P.  M, 

Ar.  Portland  2d  Morning     7:20  A.  M. 

Al-.   Tacoma      M   Day     1:40  P.  M. 

.Ar.   Seattle       2d   Day     3:15  P.  M. 

Standard    I'ulloiiin   anil   TourinI    slt-euhiK  rar».     DlnlnK  <  >ir  tu  Tortlnud. 

ALL    CLASSES    OF    TICKETS 


Southern  Pacific 
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558  MARKET  ST. 

Phone  Kearny  2688 San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

N^anulacturers 

French  Ranges  and  Broilers 

Complete    Kitchen    and     Bakery    Outfits 
839-841  MISSION  ST.  San  FrancI 


Plans  and  Specifications 

Prepared  for  Contratflors 

General  Drafting.    Quantities  taken  off.  Terms  reasonable 

Addrass  mo  by  phono  at  San  Francisco,      Franklin  2907 
Oakland,  Oakland  5941 


TELEPHONE    MERRITT    1900 

Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

515  14tli  Avenue 

East  Oakland,  Cal. 


Peerleiss  Ironing  Board. 

Disappearsin  the  Wall 


PEERLESS  /ROnmG  BOARD 
SHOWmC  CABINET 
S£T  /N  PA  K  Tl  T/O/V 
CASED  UP 


The  Peerl 
nience.     In 

TheP 
mblnes 
np&cl.  inexpensivi 


ing  Bo 


;ct  in  comp&ctn 
ble  for  Bp&rtments,  flats  &nd 
Helps  to  rent  or  sell  more  quickly  at  belter  prices. 

Prices  ST.30  and  SS.OO 
less  Combination  Ironing  Board  and  Kitchenette  Table 
)  ironing  board  with    a   disappearing  table  in  the  most 
live  and  convenient   form.     Invaluable  for  the 
small  kitchen. 

Price  $10.00 

Write  for  circular.        Agents  wanted. 

pe:e:rl.e:ss  iRorMiiMC  boa.rd 

560  Ptielan  Bldg.  San  F'ranclsco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and  Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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Catarrh  caO!  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  ( 
arrh  end  Cold  in  the  Head.  It  makes  you  miserable,  doe 
it?  You  really  don't  care  whether  things  go  right  or 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  usi 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  use 
sooner.  We  are  to  positive  that  this  will  relieve  you  of  your  < 
arrh  or  Cold  in  the  Heed,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sele  By  All  Druggists,    or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALC  CALIFORNIA 


"It  Is  Almost  Human" 


Phone  Keamy   740 


,^^  "The  Improved 
W%        Norton" 


Door  Check 
anz  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  siie  of  Door,  also  projeAion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Slock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  DeHcate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchanga 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 
Room  321  Foxcroft  BIdg.,  San  Francisco 


irv  1st,  1914. 


New  Prices  In  Effect 

Be  sure  jour  files  contain    our  new  t'atalogues 
anil  Discount  Sheets. 

Have  yi)U  scon  the 

"BUNGALOW" 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Compatiy 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farrell  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  itnow  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1  673      445-447  Turk  St.,  S.  F. 
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Specialty  Contractors'  Protective  Assoctation. 

OFFlClAIv  LIST  OK  illOMBBaS  OF  SAN  i.'KANCISCO  LOCAL,  NO.  2  OF 
THE  SPKCIALTI'  CONTIiACTOllS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
1S5    STEVENSON    ST.      TELEPHONE    SUTTER    995.         MEETS      FIRST      AND 


President,   JOSEPH  AHLBACH 

MasterPlumbers'  Ass'n. 
Vice-President,  W.  F.  CLUTE 

Contracting  Plasterers'  Ass'n, 
Treasurer;     JAMES  R.  WILLIAMSON 

Master    Steam    Fitters'    Ass'n, 


OFFICERS, 

Secretary.      W.   S.   SCOTT 

Masons'    and    Builders'    Ass 
E.    H.    Williams   and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
lembers  of  affiliated  associations  must 
ulfil  all  contracts  and  conform  to  all 
pecifications  ttiat  are  signed  by  tllem.'' 


MBMBERS. 


Office    101     Gough 

Jolin  L.  E.  Firmin 

Secretary. 

Aiilbach    &    Mayer 
Anderson    &    Bai- 
ley 

Balling,    E.    A. 
Baerne,    Louis 
Beck,    Jos, 
Belknap.    V.   J. 
Bernard,    Geo.    F. 
Bernstein,    Louis 
Blackman,     M.    J. 


Brook,      J.      H.    & 

Son 
Bryan.      J.     M,     & 

Son 
Bryan,   S.   D. 
Buick.    Wm. 
Burke,    PI.    Co. 
Burnham,    Pi.    Co. 
Butler,   D.   S. 
Colien,    M. 
Coleman,    Alex 
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Cook,   J.   A. 
Coughlan,    Jas.    F. 
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Dolierty,    J.    P. 
Dowlng,    W.    J.    « 
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Egan,   T.   J. 
ETlsner,    P. 
Ernst,  H.  &  Son 
Ertola,   B. 


Klein,    A.    E. 


Kocli,    F.    &    Son 


La  Chapelle,  W. 
Lang.  Leonard 
Laude       "'     ' 


Flood       _ 

mood 
Ford,    Thos,    J. 
Forsyth,    W.   C. 
Franklin,  C.  P. 
Glbbs,     David 
Gibbs,  J.   b   Son 
GiUey-Schmld    Co. 
Glemser,    F. 
Goraersal.   F. 
Goss.    Wm. 
Grady,    H. 
Grundy,    E. 
Hahn.    A.   J. 
Haub,    Geo. 
Hays,   E.   L. 
Heinz,   C. 
Henn 
His 


Cha 


Hildebrand,    C. 
Hobro,    W.    D, 
Hondet,    J. 
Hotlman    &    Scha 

lleb 
Hooper,    r.    M. 


Herm 
;ros. 
J.    M. 


Br 


Lettlch. 
Levy,    M. 
Leu,   M. 
Looney,    J. 
Lubllner,  C.   W.  Co 


MacDonald,    A.  W. 
McBnhlll,   Leo 
McLeod,    J.    J. 


Moller.   W.  D. 
Mollis,     Herbert  L. 
Mollis,   A.    I. 
Morrlce,   T.    B. 
Morrison    &    Bevi- 

lockway 
Mulholland.    J.     4.. 
Murray,    Roy 
Murray     Bros. 


Orchledt      & 


Watson,    Chas. 
Week    &    Co. 
Westphal.  H.  N. 
Wetzel   &   Grass 
Whitley,   H,   T. 
Whitman      -      Lj 

man  Co. 
Williamson.  H.  C 
Wilson.    W.   F.   C 
Williams,  O.  F. 
Wiesendung,    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.  E.  Gordon,  Sec. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,   H. 
Anderson  Bros. 
Beck,   W.  T. 
Bacigalupl, 


Plevln 
Power 
Ralsct 
Rehn. 
Rlcha: 
Son 
Roh 
Rya 


&  Morr 
tc  Pike 
!,     Fred 


T.    J. 


The 


Schalich 

Schleve. 

Schwarz,     Chas.  Co 

Shepard     Bros. 

Slngewald.    J. 

Skeliy,   Thos. 

Slattery,     M. 

Snook,  W.  S.  & 
Son 

Spencer  Plumb- 
ing  Co. 

Stalder  &   Hlnkel- 


Sthur,   C.   G. 
Sutton    Co. 
Szanlk,   S. 
Taylor    &    Prltch- 


Von    Tagen  &  Mol- 
ler 
Ward,  Hugh 


31ack,    E.    H. 


Bur 


eph 


Spark,    John 
Tozer    Co. 
Wagner,    Fred 


Woodall,  B. 
Welser,  J.  I 
Walk.    M. 


Office    185    Steven- 
son   Street. 

M.    J.    Meaiey, 
President 
Allen,   C.   J. 
Arlett,    Arthur 
Anderson,   N. 
Alexander,     Robt. 
Butcher,     Thos.  W. 
Brady,    M.    V. 
Butler,   Thos. 
Butler,     W.    A. 
Brady,    O.   B. 


R.    J. 
Collin,   Jean 
Carnahan,    E.    B 
Downey.   John 
Drake,   H.  E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,   Cha 


Donovan,    V.    J. 
Daniels.    G.    V. 
Domeniconl.    S. 
Pahi,    F.    H. 
Eaton.    W.    R. 
Eckart.   H. 
Foley.    D. 
FIck    Bros. 
Guenzel,   O.  C. 
■Graper.   Harry   G. 
Griffin.    F. 
Gewlrtz.  Joseph 
Grimes.    John 
Gordon,   C.   E. 
Hoffman.    Jno. 
Hansen,  f.  a. 
Jablonski.   A. 
Kern.    Henry 
Kiesel.   Fred 
Kroder,   Gus. 
Koenie.  Otto 
Lorenzen,    Fred 
Lucas.    Ed.    J. 
Manning,     Jno. 
Maundrell,    H. 
Orsi,    G. 
Olney.    E. 
Ostland,  John  L. 
Pastier.  Robert. 
Quadt,    Jno. 
Quandt,    A. 
Schaeter,    Fred 
Schaefer,    Adam 

SchaefeT,     Wm.  Reed,   waltei 

Shepherd.    Wm.  Stradllng,    V. 

Schultl     O.    &    Son      Scott,   W.   S. 


Gale.  M.  P. 
Gardiser,  F. 
Gladding.    McBean 

&   Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 


Koldenstroi 
Larsen,  N. 
Larsen,  H. 
Larsen,  L. 


Mealy,  M.  J. 
McWhlrter.  W, 
McCall.  Wm. 
McCall.  Elvln 
McCowan.  M. 
Mllle 


Murray.    W. 
McSherry.     M.     F. 
Mowbray.   M.  V. 
Nagel.    W.    L. 
Nagel,    R.    H. 
O'Connor,    J.    J. 
O'Rourke.    T.    F. 
Phillips.    Joseph  J. 
Pringle,    J. 
RIngrose.    R. 
Rainey,  W.  A. 
Rainey.    E.    s. 


I.   C. 
,    John 
M.    J. 


White,  J.  M. 
Walker,  P.  J. 
Wygant. 


COWTBACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.  Clute,  Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin  Lyden  Sec. 
Bradley  &  O'Reilly 
Bosch,  Herman 
Brennan.    Jns. 
Burt.    Chas. 
Carrick,    M.    H. 
Conns 
Carlsi 
Cashr..-. 
Connell.    . 
Campbell.    Chas. 
Chalmers.    H.    A. 
Connolly   &   Son 
Coppellotti,  L. 
Dalv.    J.    H. 
Domico,    Tony 
Duthle,    Chas. 
Felt.    R.    D. 
Franza,    S. 

Fav.    J. 
Flnodberg    &    Mc- 

■Caffery 
Olosser,  Geo. 
Gilmour.     Wm.     G. 
Greenback.   Joe 
Hines,    Howard 
Jacobsen.   N 
Judge    &     Steven- 

Karib.    Paul 
Knowles.    A. 
Leaf   &  Kaiser 
Lvden  &  BIckel 
Manrix,    Thos.,    Sr 
Mennle.    Alex. 
Marconi.  J. 
Mnrtinelll.    Wm. 
Mowat.    Donald 
MacGruer   &    Co. 
Morehouse.    C.    C. 
Murlalc.    NIC. 
.McLeod.    J.    C. 
Nacel  &  Nagel 
O'Kane.    C.    T. 
Orford.    .T.    A. 
Pacific    Plastering 

Co. 
Phllhln.    J.    .T. 
Piconl.   J.   M. 
Powers,  J,   J. 
Sullivan,    D.    F. 
Steere,  J.  E. 
Smith    &    Johnson 
Pmvthe    Bros. 
Terranova.  M.  J. 
Wasner,   Jas.    A 
W  m.         Raymond, 

Atlantic  Flre- 

prootlne  Co. 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OP 
ELECTRICAL 

CONTRACTORS 

S.    F.    DiNtrlct    Lo- 
cal   No.    I. 

Office       Metropolis 

Bank      Building. 

W.    S.    Hanbrldge, 

Secretary. 


Butte 


Eng. 


& 


Cilltornla       Elec. 

Constr.   Co. 
Central   Elec.  Co. 
Davis   Elec.   Co. 
Decker  Elec.  Co. 
Gen  Elec.  Con.  Co. 
Hanbrldge,    W.    S. 
Eppstein    Elec.  Co, 
Levy   Elec.   Co. 
Kirsten,   W.  H. 
Marine    Elec.    Co. 
McFell    Elec.    Co. 


Fire    Bxtr.Co 


JLASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln. 


Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,  James 


Flaherty     Roofing 

&  Paving  Co. 
FIbrestone  and 


Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Malott     &     Peter- 


Samuels.    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonite     Co. 

Western  Felt  and 
Refining    Co. 


Dennis.    Sec. 
tic  Fire- 

oflng    Co. 


Campo,   C. 
Lynch,    R. 
Lynch,   J. 
Munson.    C.    b    Co. 
McAbee.   E.  T. 
McLelland,    R. 
Hayden,  Fred 
Potter,  A.   V. 
Peerless  Fire- 

prooflng  Co. 
Raymond.    Wm. 
Roebling    Con.    Co. 
Snell    b    Dennis 
Streeter,    M. 


MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office     1220     Web- 
ster  Street. 
W.     E.     Burnham, 

President. 

Atlas     Heating    & 

Ventilating     Co. 


Bur 


Ing    Co. 


PIu 


Collins 
Central    Blec.    Co. 
Dalzlel,    Robt.,    Jr. 
Gen.   Eng.   Co. 
Gilley-Schmid     Co. 


Inc 


M. 


Sutton    Co.,    J.    G. 
Turner     Co.,     The 
Walsh,    F.    P. 
Williamson    Co.,  H 
WIttman,      Lymar 

&   Co, 
Williama.  B.  D. 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 

Phone  Sutter  3580  110  JESSIE  ST. 


President.    Cha 


H,    \V.   Beach 
A.   H.   Bergslron 
John   Blller 
C.  A.  Day 
Floor    Monager 


W.  Gon 
n.  Hers 
Hoard 


A.    Ma 


i^eneral      Contrac- 

(Stot:kho'<iera> 
AL-kerson     &.    Son, 

O.    B. 
Amweg.  Fred  J. 
Anderson     &     Co., 

W.   W.      „  „ 
Beach     &     Heffer- 

Beck,'john   E. 


Brandt    &    Ste 


Caldwell  &  Co. 
Carlson,  Elmer 
Casty.    John 


others 
•.   O.    A. 
ons,  T.  H 


D.B. 


Cox 
r'rae 
Day'i 

Farquharson 
Fee,   Grant 
FerroUte    Co. 
Flnlayson,    M.    M. 
Flaherty  &  Ogle 


(;i.-eson.  James 
iliL'enwood;     Chas 
(■..iiiipertz,  C.  W. 
i;nllPben    Bros, 
nailing-,   B.   R. 
llamerton    &    Son, 

\Vm.   C. 
Hamilton.   Peter 
Hansen.  C.  W. 
HarLom.  J.  J. 
li.-aiing,  George 
H  e  a  1  y  -  Tibbltts 

Constr.  Co. 
Heaphy.  J.  J. 
Il.ckenroth  & 

Srhell 
Ihnrlngs.    Adolt 
II, Mining,    W.   H. 
liill.   J.   A. 
Holt.   O.   C.  ,     ^   , 


Koenlg'.    L.    B.    G. 


Martin.   wnUan 
Ma  sow     &     Moi 

M.'Olennhan 

Cn.     T.    W. 
M.Lenn.     Nell 

Mnore     Bldg.     ( 
C.    P, 


Neal,   Joseph 


Neldlck. 

Newsuni 

&     Ko 


K.   A.   McCallu 


Tile  Co. 

Art  Ceilings. 

Berger  Mfg.   Co. 

Art  Glau. 
Grosslicht   &   Din- 


World 
N.    F. 


O'Br 
Olson.    Andrew 
Owsley.    Burt   T. 
Peterson.    W.    O. 
Petterson   ,ii   Pers- 

•Pralt. 


P.   P. 


ete 


Rednall.  W.  W. 
Reese  &  Ronrti 
Relle.    J.    B. 


ell.    Sylvcste 


Strchlow,      F 

&    Peterson 

Tavlor  &  Goe 


Trnst,    Rohert 
Van    Sant-Hough- 

ton    Company 
Walker.     G     H.     & 

Seth 
Ward   *  Goodwin 
Wendrring.   J. 
Witzelherger.    J. 
Williams    Bros.    & 

Hender.snn 
Wrlehl 


•Ho 


Me 


iilli-i' 


Sons.    C. 
Olasser    *  Kloeres 
Hillard    &    Co..    C. 

J. 
Keii    Iron    Works 
Keystone  Orn. 

Iron     &     Bronze 

Works. 
I,eutholdt    &Oo.,  M 
Monarch  Iron 

Works 
Michel   .SI-   Pfeffer 


Pate 


& 


Pionee) 

Wlndov 

Schwarz     &     Gotf- 
lieb 

Artlctic  Plaster 

Decorations. 

Benkraan,     Ed.     G. 

Blnner    Tiioodore 

Larson.  O.   F. 

Llpp  &  Co..  I.  P. 
Co. 

Asbestos  Materials 

Johns     -     Manville 
Co..  H.   W. 

Magnesia     Asbes- 
tos Supply  Co. 

Western    Asbestos 
Magnesia  Co. 

Western    Builders- 
Supply   Co. 

Asphalt    <£    BItnni. 
luous    ravluu;. 

Nugent.     Robinson 

Aitken    &    Aitken 
Alito  Delivery, 
Holland.    J.    P. 
Star    Con.    Co. 
Aittoinoblle 


Utilities  Co, 


Boiler  &  Pipe  Cov- 


Lewis,    W.   S. 


nrlck    ft 
Co. 

Sons.    N, 
Bi-ick  Co 


Life  Ins,  Co 


Mark  M. 

Pacillc  Coast  Cas- 
ualty   Co. 

Pacific    Surety    Cn. 

Webster  -  All- 
.'opp    Co. 

Mrlek    Contractors 

Alexander,     Robt. 


ails«in.    John    B. 

Holding  '  &     Ca 
man 


Hansen,    James 
Johnson,   J,    W. 
Koberllng.   Jos. 
Koldenstrodt.   F. 
Mc  Whirter,   W.   , 
Mealey   &   Collins 
Miiierick,    Phil.    . 
Oberteld,    Chas. 
O-Rourk,    T.    F. 
Reed  &  White 
TIngberg,   .lohn 
Watson    Bros. 
Wliltney  &  Davie 

Drick  Dealers. 


Clark    &    So 
Dii 


N. 
Brick  Co 

Gladding  '    -      Mc- 

Bean   Co. 
Golden    Gate  Brick 

Co 
McNear        Brick 

Agency 
Stelger  Terra  Cot- 

ta&Potterv  Wks 
United      Materials 

Co. 
Vallejo      Brick      & 
Western     Develop 

ment     Syndicate 
Western    Lime      « 

Cement    Co. 

Dullilers 

Instrninents. 

Keuffel  &EsserCo 

Oullf3liig    Journals 


En- 


nd    In 


Architect 

gineer. 
Building    a 

dustrlal    News. 
Daily         Pacific 

Builder 

Bulldlns  NnCcrlals 

Aigeltlnger,    E. 

■         Portland 

at  Co. 


Le 


Co.,   .7.    B. 


Lilley  ,>l   Thii 

Co. 
Meyer.   Adolph 
Pac.    Portland    Ce 


Standard   Portland 


at  Co. 
I-  Terra  Cnt- 
pofvv  Wks 


Price  Co. 
V'esLern    Asbestos 


Wiester 

Ceme 

Whitti< 


Develop- 
Syndicate. 
a    Lime    & 
at  Co. 
r  -  Coburn 

&      Hud- 


ck   &       Cowell 


Holland.  J.  P. 
Lennon  Co..  J. 
Lilley  &  Thurst 

Co. 
Meyer,  Adolph 
Pacific        Portia 

Cement  Co. 
Standard   Portia 


Cement  Co. 

t'liliiiueys.    Paten 

Clawson  Co..  L.  E 
Dresser    -    McDon 

nell   Co. 
Dunlevy    &    Getth 


Cem 
Baker 

ton 
Bay   Dev 
Berger  Mfg.   Co, 
"■    "So:      - 
:ldg 

rial    Co. 

"      Pottery 

Supply 


negie    Brick    ,t 


'  II    1,1 

Cement  Co..   H, 
Diamond    Brick  Co 
Dwan   Co..    J.    E. 
Falls    Mfg.    Co. 
Puller    &    CO..W.P. 
Gladding      -      Mc-. 

Bean    Co. 
Gross    Co.,    Felix 
Guerin  Sc  Co..  J.  S. 
Holi&way       E  .\  p. 

Metal    Lath    Co. 
Holmes    T^ime    Co. 
Holland,   .f.    P. 
Johns     -     Manville 

Co..    H.    W. 

Co.C 


Valleio      Brli 

Tile   Cr, 
Waterhou:je 


Hu 


H,    J. 


Cold   Storaiise  Insu- 
lation 

Van    Fleet,    M.    V. 

Conerete    Contrae- 

Amorsen    Co.  A&T 
Barrett   &    Hiln 
Camp    &    CarrlUon 


M.    H. 
,     Herman 
&     .lohn- 


Hau 
Hur 
Leoi 
McCabe  & 
Mission  C 
&  Mosal 
Moroncelii, 
Niison  &  A 
New  Br 
Coni 


Con 


Wks 

John 


Cor 


Works 
Q.      &      M.      Sh 

Metal    Works 
Hjljernla    She 


Hurabellle  Bros. 
Ideal  Cornice  Co. 
Korell  &Co..  J.  A. 
Modern  Sheet 

Metal    Works 
Morrison    &    Co. 
Olive  &  Leary 
United         Metal 

Products   Co. 


Marble 
He  Co. 
Nugent.     Robinson 
Peterson      &      Co.. 

Chas.    T. 
Rasmussen.    A. 
liiboni,    Henry 
San         Francisco 

Concrete    Co. 
Schiosser.    Max 
Schmidt    &   Son.   J, 
Sundberg    &    Scliol 
Spargo.    Jolin 
Szoke.    Francis 
Thomas   &   Sands 
vVesterlund,    J.    V. 
Zimmerman.  L.  M. 
Concrete       Maeliy. 
Bacon  &  Co..   E.  R 

Road   Machv.   Co 
Lansing  Co. 
Lilley  &  Thurston 


&  Co..  B.   R 


We 


&  Con 
,  F.  Me 
&     Cor 


Fur 


Co. 


ace 


Crude  Oil   Burners 

Bill    &     Jacobsen 
Sherman,    Kimball 
&    Co. 
Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Cassarretto,    John 

City   Supply   Co. 

Holland,  J.  P. 

McMuIlIn,    A.    L. 

Simon-Pout  Brick 
an 

Star  Contracting 
Company. 

Standard  Crushed 
Rock   Co. 

Stone  Co.,  B.  B.  & 
A.   L. 

Western  Develop- 
ment   Syndicate 

Damp     ProolliiK. 

Brlckley,    P.    J, 
Pox,    John   L. 
Imperial       Water- 
proofing Co. 
ReSgle     &     Jamel- 


Works 
.Mlas     Heating 

Ventilating  Cr 
Rartb  Cor.  Wks 
Capitol        Siiei 


iltoy  Cor.  Wks. 


Company. 
Door     Opener    una 
Closer. 

Rischmuller.     Geo. 
I'lleetrle    Light    Co. 

City    Electric    Co. 


Co. 

Central   Biec.   Co. 

City  Protective 

Electric   Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hanbridge.    W.    S. 


Manhattan      Elec- 
tric  Co. 
McPeli   Elec.   Co. 
National      Electric 


Ridlev.   A.  E.   B 
Rochdale    Elec.Co 
Schimetschek.    M. 
Standard    Elec.  Co, 


We1cl    Electr 
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Ferguson,    W.    H. 
Horwege  H.  J. 
Morser.    E.    J. 
Prlddle,,    Milton 

Floors^      C'ontpOMl- 

tlOB. 

Arlollth    Mtg.    Co. 
Bender    R  &R    Co.. 

J.    W. 
Dwan    Co..    J.    E. 
Flbrestone     & 

Hoofing    Co. 
Flaherty    K.    &.    P. 

Co.,    K.    H. 
Malolt    &  Peterson 
Goodmanson,    A.  K 
Watsonlte  Co. 

Floors,    HarO^ooil 

Hardwood    Int.    Co 
Inlaid    Floor  Co. 
Pac.     Floor     Sand- 
ing Co. 


Berger    Mfg.    Co. 

Gas  Flxtore. 

Day     Co..     Thoinas 

Gu    RcatlDg    Sf- 

tcnM. 

K  e  a  t  o  r    System 
Gas     Heating  Co 

GaaollDc  Tanlu  Jt 

Deinlng,    E.    R. 

Clan    *    GlailoK. 

Cal.   Plate  &   Win- 
dow Glass  Co. 

Cohen,   I. 

Fuller    Co.,    W.    P. 

Grossllcht    &    Dln- 
nlene 

Habenlcht 
Howlett 

Mission      Plate     & 
Window      Glaas 


Hd*TTare(    Dcalerau 

ttajker     &     Hamil- 
ton 

tl 

IL      _      _-. 

J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.   G. 
Palace   Hd'wareCo 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Hay    A    Grain 
Algeltlnger,     E. 

Heating   &    Ventl- 
latlne. 

Ahlbach    &    Mayer 
Atlas     Heating    & 

Ventilating  Co. 
Klernan  &  O'Brien 
Hurley  Co.,  J.  C. 
L.awson,  Herman 
Looney  Co.,  J. 
Mangrum  &  Otter 
Snook       &.       Co., 

frcd    W. 
Turner  Co.,   The 
Honaea    HaTera    Jk 

Ralaara. 
Hatch.    H.    Li. 
Pearson.    N.    H. 
Sullivan,    D.    J.*T. 


Inlaid   Floor  Co. 
Pac.     Floor    Sand- 
ing   Co. 


&       Stelge 


Window       Glass 


GnHUBB. 

Branick,    J.    P. 
Button.    I.    V. 
Carlln    Bros. 
CajBsaretto.     John 
Devlncenzl    &    Co., 

L. 
Dillon        Teaming 

Co. 
Giorgl    Co..    G. 
Hartnett    J.    D. 
Holland,   J.    P.      „ 
I.ennon    Co..    J.    E. 
Leftler.    Fred 
McGHnchey  & 

Monohan 
Montague    Co^,    P. 


Pic 


Eilv 


Cha 


Rahlman    iWoods 
Schmid,     A. 
BIblev    Grading    & 

Teaming    Co. 
Star  Con.  Co. 
Wright    Cr       J.    H 


Leed    Granite    Co., 

W. 
Pacific  Granite  Co 


PI  a 


pCo 


GraTel. 

Bay    Devel     Co. 
Cai.    Building   Ma- 
terial   Co. 

City  Supply  Co 

Btandard  Crushed 
Rock   Co. 

Star  Contracting 
Company. 

Btone  Co..  E.  B.  * 
A.   U 

HardwoiMl  Deal- 
era. 

Inlaid    Floor    Co. 

Hardwood  Inte- 
rior Co. 


W( 


Michel    &    Pfetter 
Iron 

Iron 


Works 
Ralston 

Works 
S.   F.  Iron   Works 


Lime     A      Plaaler 
Dealera. 

Arden    Plaster    Co. 

CaJ.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co..  J.  S. 

Holland,   J.    P. 

Lennon  Co.,  J.  B. 

iPaclflc       Portland 


Westt 


Co. 

r     &      Kerr. 
6    &    Foun- 
dry   Co. 
Iron    &    Steel. 
Baker    &    Hamll- 

Dawson  &  Noyes 
ludson  Mfg.  Co. 
Pacific  Coast  Steel 

Company, 
Trussed     Concreite 

Steel     Company. 
Woods  &   Huddart 


Eureka     Wire       & 

Iron    Wks, 
GlBsser    &  Kloere! 
Golden    Gate    Iron 

Works 
Hlllard    Co.,   C.   J. 


Vulcan    Iron    Wks. 

West    Coast    Wire 

&  Iron  Works 


Joist     HanB«ra    & 
Poat     Caps. 

Kortick      -      Palts 

.Mfg.    Co. 
Lllley      &      Thurs- 


Ro 


Co.,   C. 


Lathers,    ^Vood    A 
Metal. 

Balzke,    Robt. 
EdwardS\    C.     H. 
Hayden,    Fred 
Lynch,  Richard 
McABee.   E.   T. 
Raymond,   Wm.   H. 
Snell     &     Dennl'S 
Ward.  J.   E. 


nt   Co. 
Lin 


Metal    Stamplnc 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 
Oils    and    Greaaea. 
Hatch,    J.    G. 
Standard   Oil   Co. 
Ornamental     Plaa- 


Palntera  and  Dec- 


Chrlstenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  F. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse   Co.,  J.  H. 

Hooper  Lumber  Co 

Higglns  LumlJer 
Co.,  J.  B. 

Loop  Lumber  Co. 

MacDon&ld  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber   Co. 

Peterson,    E.   T. 

Pope  &  Talbot 

Relnhart  Mill  * 
Lumber  Co. 

R.an.    Georg* 

Santa  Clara  Val- 
ley Mill  &  Lum- 


Co. 


•Sunset  Lumber  Co. 
Tierman&  Beronio 
Van    Arsdale-Har- 

rls   Lumber  Co. 
Wilson    Bro8.&  Co. 
Wall.    Jos.    P. 
Wood  Lumber  Co., 


Magnealte    Plaor. 
IBK. 

Artolith  Mfg.  Co. 
Bender  R.*P.  Co. 
Dwan  &  Co..  J.  II. 
Flbrestone     & 

Roofing    Co. 
Flaherty     R.&P.Co 

R.    H. 
noodmanson.    A.  K 
Maltott     &     Peter- 

Walsonlte    Co. 

MantelM,     Tllea     A 
Gratea 

Ginsberg    Bros. 


Marble  and  Moaalc 
Work. 

Gnecci,.    M.    H. 
Grassi    ft    Co..    P. 
Mission       Concrete 

»    Mohair   wrk» 
Mission  Marble 

Works. 
Miisto      Sons-fCee- 


Bpreer  Mfg.   Co. 
Hclloway       Metal 
Lath     Company. 
Lllley   &   Thurston 


Clark    &    Dickson 
Cramer    Bros. 
Connor.    E.    J. 
Copnick,    T.    W. 
Da  hi.  T.    H. 
Donovan,    V.    J. 
Erlcksen,  Wn. 
Hansen.     Elblng  A 
Lewis,   S. 
Miller,    L. 
Miller,   J.   A. 
McCubbIn,    James 
Manning,    John 
Neal.  L.  J. 
Quandt  &  Son 
Ruderman.  I. 
SaH|s.bury,    Ben. 
Sohafer.  Wm. 
Simon    Nellson    Co- 
Smlth,  J.  S. 
Sovlg.   C.   B. 
Spark       &       Sons, 

John   H. 
Swanson,    Peter     • 
Walker,    Mayer 
^Vagner.  Fred 
Wagner    Bros. 
Zellnsky,   R, 

Palnta.  Olla  Varn- 
lahes,  Bte. 

Claxk   &   Dickson 

Cohn  &  Co..  Mar- 
lon D. 
Fuller  Co.,  W.  P. 
O'Brien.  J.  S. 
Parafflne  Paint  Co 
Pratt  ft  Lambert 
Whlttler  -  Coburn 

Co. 
Patent      Chimney". 
Clawson  Co.,   L   R 
Dresser    -    McDon- 
Hughes,   H.    .1. 
Dunlevy    ft    Gettlc 


Planing   Mllln. 

Anderson   Bros. 
Atlas         Planing 

Mill     Co. 
Birth   Co..    L.   H 
Builders'       Supply 

Depot 
Cat  Door  Co. 
Ca.1     Planing   MM; 
Emanuel.    L.    &E, 

(Inc.) 
Empire        Planing 

Mill 

Herring's'  Mill 
Holden    -    Deuprey 
Co. 


Main     St.     Plaiilne 
Moore    Mill  ft-Lum- 
her  Co. 


ft    Planing   Mill 


ley  Mill  »  Lum- 

Spencer    St.    pian- 

Intr   Mill 
Tavlor   ft   Co 
n«nna    Mtg    Co 
Western      Planing 

Mill 
Vpvble    ft    Collins 
Vates.    Win.    F. 

Plnsterera 

Bosch.     Herman 
Bradley  ft  O'Relllj 
Brennan,    James 
Burt.   Chas    J 
Campbell,   rhas 
Cashman.  M.  J. 


Chalmers,     H.     A. 
(Inc.) 

Fay,    John 
Greenback,  Joe. 
Connel   Co..   J.    B. 
Daly.  J.  H. 
Duthle.    Chas. 

Fry.  A. 

Ollmour,    W.  G. 
Jacobson,   N. 
Knowles,    A. 
Leaf   &   Kaiser 
Lyden    &     Blckel 
MaoGruer    &    Co. 
Mofwat    Donald 
Orford.  J.  A. 
Phllbin,    J.    J. 
Sexton,    T.    D. 
Terranova,    M.    J. 
Th«     PaciHc    Plas- 
erlng  Co. 


Wagner.  J  a 


Ahlbach    &    Mayer 
Alton.    Thoni.    W. 
Boscus   Bros. 
Bernard,  Geo.  F. 
Condon   &   Band 
Dunn,  Nell  H. 
Empire    Plumbing 

Co. 
Goss.   Wm.    P. 
Grondona.    A. 
Houston,    J.    J. 
Kara,  F.  E. 
KlernaJi  &  O'Brien 
Klrschbaum.    W.  F 
Lacey   Bros. 
Lauder,    H.    I. 
Lawson,    Herman 
Lettlch   Bros. 
Levy  Plumbing 

Co.,   M. 
Looney     Co.,    J. 
May.   Gus 
JlcEnhlil,    Leo.    J. 
McLeod.    J.    J. 
Penkerton,    J.    H. 
PerazzI,  H.  J. 
Skelly.  Thomos 
Shears,  John 
Snook      &      Co., 

Fred    W. 
Stewart,   James   E. 
Turner   Co.,   The 
■Wetzel,    Theo. 
Wilson   &   Co.W. 


Nelson  Mtg.  Co. 


thur   Koppel   Co 


Bender  Roofing  ft 
Paving   Co. 

(3al.   Roofing  Co. 

Canlley   &   Co.,   J. 

Enterprise  Root- 
ing Co. 

FlbresDtae  & 
Roofing    Co. 

Flaherty,   R.   H. 

Goodmanson,    A.  K 

Lat^kin  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Lovett  Bros 

.Malott     ftPetersoii 

Parry    ft    Co.H.  .M. 

Rapheld       RoofinB 


Watsonlte   Co. 
Western    Asbesto 
Magnesia  Co. 


Rooflnic    (Slate    & 
Tlle.> 

Graham.  R.  Q. 
White,    Ed.    A. 


Roollnic    Materials. 

Bird  &  Son.  F.   W. 
Johns     -     ManvUU 

Co.,   H.   W. 
i'arartine  Paint  Co 
Waterhouse  & 

Price 
Western    Asbestos 

Magnesia  Co. 


Whlttler  -  Coburn 

Aaud,   Gravel,   Btc. 

Bay    Develop.    Co. 
Cal.    Building   Ma.- 

Materlal  Co. 
Holland,  J.  P. 
McMullIn    Bros. 

Co..  E.   B.  & 


terlal  Co. 
Western    Develop- 
ment   Syndicate. 

Sanitary     Garbasa 
Chu>es. 

Bill  ft   Jacobsen 

»ana   Blastlns. 

McDermott,    W. 

Sheet    Metal    Wks. 

Appman        Cornlcs 

VS  orks 
Atlas     Heating     dt 

Ventilating  wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal   Works 
Comyns  &  Nygren 
Cornice 


Works 
Q.    &    M.    She 

Metal    Works 
Gullfoy         Cornlc 


Hll 


Sh  ( 


Metal    Works 

Hughes.    H.    J. 

Hurabeldle   Bros. 

Ideal  Cornice  Wk* 

Korell  ft  Co.,  J,  A. 

Modern  Sheet  Met- 
al Works. 

Morrison  &  Co. 

S.  F.  Metal  Stam- 
Ing    &    Corr.    Co. 

United  Metal 
Products    Co 

Wet  tern  Furnace 
ft   Cornice  Co. 

Slden-alk       Ltshts. 

J.-ickson  Co.,  P.  H. 
Dwan  ft  Co..  J.  E. 
McGulgan     t     Co., 

John 
Phoenix    Sidewalk 

Light    Co. 


Boiler,  John 
Jacobsen,   J. 
Johnson.    C.    Wm 
Porter.  W.   F. 
Stewart.   J.   K. 

Stationery, 

Foster  &  Short 
Wright,    J.    H. 

.^*eel     Bars, 
Baker     ft     Hamll- 


Dawson 
v\'oods 

ft   Noyes 
ft        Hud- 

Steel 

.'^clinuer, 

Williams 
str'ictl 

Erector. 

Fred    C. 

Con.  Co. 
i  Con  - 
on   Co 

Co"nningl 

store 

Kawneei 

Contra. 

ham      and 
Elliot. 
Pronls 
-   Mfg    Co 

Conniham    ft-Elllot 

Structural  Steel 
Contractors. 

Judaon    Mfg.    Co. 

Schraeder's  Iron 
Works. 

Western  Iron  Sup- 
ply Co. 

Woods  ft-  Huddart 
Stoves. 

Mangrum     ft  Otter 

Stelger   ft    Kerr 


8iT«etvr«l        81t>«l 
CoBtmetozv. 

Brode   Iron    Wki. 
Dwer    Bros. 
Golden    Gate    Iron 

Work« 
San        Francisco 

Iron    Works 
Ralston    Iron  Wks 
Vulcan    Iron    Wks. 
Zenith    Iron    Wks. 


Sanborn  &.    Corln- 

Bon 
Wetherell,    Chas  E 
Teaming   A    Grad- 

Branlck.   j!    P. 
Button.   L   V. 
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WrI&ht  Co.,  J.  H. 


Dillon    Teaming 

Co. 
Hartnett.    J.    D. 
Holland.    J,    P. 
Lennon   Co..   J.  B. 
Leffler.   Fred 
CQEffen.    Ernest 
McGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co  .  D. 
Pico    Etiw..    P. 
Powers.  Chas.  J. 
Siblev    Te;imln5   & 

Grading     Co. 
Schmid,   A. 
Star      Contracting 


TlllnK- 

Ginsberg  &  Co..  S. 
Mangrum  &  Ottn- 
Peerless    Agenclw- 


United    Ele 


Water   V/orks. 

WfaltenaBhlDK 

Simon   Nellson  Cu 
Brlckley.    P.    J. 
Relgle  &  Jamelsoti 
Taylor,    L.    A. 
Window    CleanliiK 

American  Window 
Cleaning    Co. 

Progressive  Win- 
dow      rieanluB 

United       Window 


Windows,    Patent. 

Birth   Co.,  L,.   H. 
Simplex      Window 


OFFICIAL     LIST    OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN  FRANCISCO 
180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President,  James  A.  Wilson  Financial  Secretary.  S.  A.  D.  Schenck 

Vice-President,    R.    A.    Clii.'sholm  Ass't   Secretary.   W.   J.   Carberry 

Treasurer,  c.  W.  Wunington  Doorkeeper.   B.   R.   Wolcott 
Secretary,  R.  J.  H.  Forbes 


C.   W     Wltningto 
R.  J.  H.  Forbes 


:  H.  Maundr 
I  M.  F.  Gale 
J.    J.   Phillips 

UEUBEBK, 


Architectural   Iron 
Worka 

Acme  Iron  Works. 
Bay       City       Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer  Bros. 
Eureka   Iron   Wks 
Kortlck  -  Falls 

Mtg  Co. 
G.      G.      Structural 

Iron   Wo!l:.(. 
HlUard.  r,.  J.  Co. 
Judson   Mfg.   Co. 
Uortenson       Cons. 


fer 

'"hoenlx  Iron  Wks 
■lalston  Iron  Wks 
Ichrader  'r'"* 

Works, 
et.     Francis     Orn. 

Iron    Works 
Itelger      &      <Cerr 

Stove    »     c'oun- 

dTy   Co. 
/ul=s.n    Iron    Wks. 
Western  Iron  Wks 
Wlthlngton,  C,  W. 

Art  Glans. 
Cal.   Art  Glass  Co 
Ingerson  &  Glaser 

Co. 

Blacksmith. 

Paul  Klelber 

American       Bond- 
ing  Co. 
Costello    &    Cutler 
Aetna  Lire  Ins.  Co 
Boole.  F,  W.     ^ 
Empire   State   Sur 

ety  Co. 
Fidelity  &  Deposit 
Co.   of  Maryland 
liaie,   M.    A. 
Hlllman  *  Son.J.K 
Lawton,   A.  F. 
Lloyd    &    Spengler 
MacMeans.   H.   V. 
National        Surety 

Co. 
Pacific   Coast   Sas- 
ualty    Co. 


Metal    Hroducts 

Co. 
United      States 

Fidelity        and 

Guaranty    Co. 
Brick  ana  Pottery. 
Bay     Development 

Co. 
Carey.  J-  g. 
Carnegie   Brick    & 

Pottery  Co 
Carqulnez  Brick  & 

Pottery  Co. 


McNear  Brick  Co.. 

Peterson    -    Karts- 

choke   Brick  Co. 

Remlllard    Bk.    Co 

Trans.   Co. 
San    Fran.   Bk.   Co. 
San   Jose   Brick  Co 
Stelger   T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 


BulldluK    Material. 

California      Build- 
ing   Material 

City    Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland.    J.    P, 

Howard    Co. 

J.  E.  Lennon. 

Johns-Manvilie  Co 

>.evy   &   Co..   Roht, 

Lllley   &   Thurston 

Co. 
Pacific   Refining  & 

Roofing    Co. 
Parrott    &    Co. 
Parafflne   Paint  Co 
Pratt    Building    & 

Material    Co. 
Quality    Lime    and 

Cement    Co 
United    MaterlaICo 
Waterhouse  & 

Price  Co. 
Western  Bldrf' 

Supply    Co, 

Bnlldlne  Paper 


Con 


ele. 


Cha 


Sill 


ley. 


Reich- 


Lllley   &   TSu 


Cement     Dealers 

Bairour,  Guthrie 
Co. 

Cowell  Llme&  Ce- 
ment  Co. 

Holmes   Lime    Co 

Holland,   J.    P. 

Leonard,    J.   J. 

Maynard.  Jr..  J.  L 

Meyer,    A. 

Pacific  Portland 
Cement  Co. 

Quality  Lime  and 
Cement    Co. 

Western  Building 
Materials    Co. 


Camp  tt   Carillon. 

Duncanson.      Har- 
relson   Co. 

Foster  &  Vogt. 

Goodman        Arllfl- 
clal   Stone   Co. 

Haun,   C.   C.   W. 

Keatlnge    &Sons,R 

Leonard,  J,  J. 

Leonard,   J.   P. 

Lynch.  A. 

Pasqualetti,  J. 

Stanquist    &    Tay- 
lor. 

Stanqulst   & 

Forbes 

Zimmerman.   L.   M. 
Concrete       Rein- 
forcement. 

Lllley   &   Tnurston 
Co. 


Contractors  & 
Builders. 

Allen,   Alex.    M. 
Anderson.    W.   W. 
Arthur,   L. 
Bateman,  J.  C. 
Boring.    F.    H. 
Born  &  Son,  S.  A. 
Bradv.  C-   A- 
Braunton   Bros. 
Burdlck.    Wm.    A. 
Caldwell   &   Co- 
Cameron    &    Dlss- 

ton. 
Cavanaugh    &    Ve 
zlna, 

Chlsholm.     R.     A. 
Cobby.   J.    W. 
Concannon.    W.    N. 
Conrad.   H. 
Creghino     &     Son, 
Lewis 

Dewar,  R.  &  Son. 

Elam.  Thos.  &  Son 

Elliott.    E.    W. 

Fahy,    R, 

Fischer,    Fred. 

Franz,  Val. 

Frost,   T.    P. 

Gillespie,    G.   G. 

Gallagher.    Frank. 

Gardlser,    Florent. 

Greig,   Robt. 

Hansbrough    Bros. 

Healey     -     Tibblts 
Con    Co. 

HInson,  L.   A. 

Hill.    J.    A. 

Holm   &   Son. 

Howkins,   A. 

Ingerson.   C.   A. 

Jacks.  H. 

Jones.    W.    G. 

Kent,   S.  H. 


Lang  &  Bergstron} 
Letter.     E.     T.     & 

Sons, 
Lynch,  M.  C. 
Masow  &  Morrison 
Mathews   Con.    Co. 
Mathles,   H.   C, 
McBaIn,  J. 
McKllllcan,  R  and 

Wm. 
McLachlan,   Thos, 
Miller,  Adam. 
Moller.    R.    W, 
Morey.  H.   B.,S  Son 
Owsley,  B.  T. 
Penny.  Isaac. 
McLeran   &   Peter- 


Savage,    M.    J. 
Slmmen,    John. 
Smith,  J,  W.  &  Son 
Spence,   A.   T. 


Terrill,   G.   C. 
Walker  Bros.   Cc 
Warwick.  H.  C. 
Buller,    Thos. 
White   Bros,    (ca 
penters). 

Cotulce  Works 


Capitol   Sheet   Mti. 

Works. 
Comyns    &    Child- 

Conlln.    J. 
Cronan.   Wm. 
Forderer      Cornice 

Works. 
Gullfoy        Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison  &  Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&    Cornice    Wks. 


Electrical. 

California  Eiectrl- 
cil    Works. 

Central       Electric 
Co. 

City    Electric    Co. 

Decker   ElectrlcCo 

Globe  Elec.  Co. 

Levy    Elec.   Co. 

.Vatlonal   Eleo.  Co. 
^levators. 

mis    Elevator    Co. 

Van    Emon   Eleva 
tor    Co. 

Fibre. 

S.  F.  Fibre  &  Cord- 
age  Co. 
Fireproof  Doors. 

Gervais.  Henry. 


Lynch.  Richard 
Snell  &  Dennis 
Raymond,  W.  H, 

CurbInK,     Granlt 

McLenegan,    S.     1 
Dnnip   Proofers. 

Brickley,  P.  J. 
Relglp   &■   Jamb-c 


:  I  He 


Fl  ( 


Sanding    Co- 
GrlU    Work. 

Cal.    Art    Metal    & 

Wire  Works. 
.Merle   Co..   A. 


Co. 


Wlthlngton.  C.   W. 

Gen,     Contractors. 

Andrus.    R.    C. 
Brigham.    H.    B. 


Louis 
Currie    &   Currle 
Dempniak    Bros. 
Farquharson,    D.  B 
Pee,    GranL 
Fluth   &  Morton 
Frasicr    &    Frasier 
Graham,    D,    E. 
Griffith.    Wm, 
Hannah,    J.    D. 
Hannah    &   Co.  J.S 
Hayes,   W.   W. 
Jackson,    A, 
Kuvkendall.    J.    O. 
Malley.    Edward. 
MatthJes,     Henry 
Peacock,    John 
Schnebly,     Host- 

trawser    &    Ped- 

gritt 
Van     Sant-Hough- 


Co.,    L,    N, 
Friedman     Bros. 
Puller.     W.     P.     & 

Co. 
Habenlcht    & 

Howlett 
Holland,   J.   P. 
.Schwarz     &     Gott- 


Grnding   A    Team- 
ing. 

Cliurch,    D.   O.,   Co. 
"5i!loi      '■ 
^^urel 
Co, 
Fav.   S.   J. 
McClure.   H.   N. 
Wllhelm,  A,  H. 
Wlikle  Co.,   A. 
Williams,  F.  A. 
Wright,    Chas, 
Monarch    Teaming 

Co. 
Sibley.    L.    B. 
McLenegan.    S-    B. 

Granite. 
Bradbury.    Thos. 
Cal,    Granite  Co. 
De   Lano   &   Sons, 

C.    U 
Hunt.  A.  T. 
Raymond     Gr 

Co. 


Heating    A    Vent! 
latins. 

Burnham  Plumb- 
ing i  Heating. 
Inc. 

Cronan,    Wm. 

Mangrum   &    Otter 

Montague,    W.    W 


nnlslnK. 

Blume  Confg  Co. 
Pearson,    E.    K. 
Sullivan,    n     .I.,<-T 

Inlaid    Floors. 
Hardwood        Ints 

rior  Co 
Inlaid    Floor    Co. 


Michaels    t    Pfef- 

fer 
M  o  n  a.  r  c  h      Iron 


Mill    Co. 

Pacific    Struc.  Iron 
Works. 

Interior        Decora- 
tors.     Lathers. 

Snell  &  Dennis. 

Lynch.    Richard 

Joist      HaoKCrs     A 
Post   Caps. 

Kortick  -  Falls 
Mfg  Co, 

Lllley   &  Thurston 


nite 


Hardware. 

Brittaln    &    Co. 
K'ruse.  J.  H. 
l^orenz.      Schffaei^ 

«.-  Co. 
Meyer.    A. 
Palace    Hdw     Co. 
Heat      and     Light. 
Pacific       Gas     and 

Electric    Co. 


Co. 
Western    Build 

.s'ljpply   Ck>. 
Kawneer     Sysl 

Store  Front 
Falls  Mfg.  Co 
Lllley  &  Thuri 

Co. 


Pac.    Gas   &    Elec- 
tric Co. 
l.lmc.    Cement,  Ktc 


Arden    Plaster   Co. 


Cement    Co. 

Holland,   J.    P. 

Holmes    Lime    Co. 

Lennon.    Jas.    E. 

Lucas,   W,    E. 

Pac   Lime  &   Plas- 
ter  Co 

S.    F.    Lime   Co. 

Shasta   Lime   Pro- 
ducts  Co. 

Western    Building 
Material    Cc 

Western     Llmo    & 
Cement    Co. 
Lumber. 

Acme    Lumber   Co. 

Chrlste 


Humboldt  Lumber 

Co. 
Heuptman      Lum- 


Kruse.  J.  H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore.  R.  B.  Mill 
&    Lumber    Co. 

Olsen  -  Mahoney 
Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten     Lumber 


Van    Arsdale-Har- 

rls   Lumber  Co. 
Wilson    Bros.&Co 
Doe    Co..    F.    P 
Lumber         (Hnrd- 

Dleckmann    .t-    Co 
Howard,    P.     ^.    '^ 

NIe'haus,   Kd,   P    .»; 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Maehlnerj-. 
Hnrron,       RIckard 

&  MeCone. 


48 

MRBonn    &  BiillderH 

Alexander.    R. 
Allen.    C.    J. 
Anderson     &     Rhi 

ney. 
.\r'ett.    A. 

Brady.   M.    V, 
Brady.    O.    B.&Son 
Brandon.    E    J 
Brennan.   J.   E. 
BHgham.    H.    B 
Butc-her.    Thomas 
Butcher     &  Hadley 
Byron,    D.    J.  .i-Son 
Campbell     Bros. 
Carr     .1.    'W. 
Drake.    Harry    E. 
Downey.    J. 
Farrell    &    Reed 
Fennell.  Jas. 
Gale.  M.    F.   &  Son 
Gllson.    J.    E. 
Harrison.    A. 
HIbhins   &    Bak-i 
Hock.    Chas. 
Hoffman.  V. 
Hogrberg     &     Lud 

wig 
I,ars?n.   H.    H. 
Lawson.    A.   W. 
McGowan.    M. 
Miller.   J.    W. 
Murray     &     Mow 

bray. 
Mulcahy   Bros. 
Nagel.   W.   L. 
OTonnor     &     Col 

Uns 


lips. 

Rlngrose,     R.&Son 
Scott.    W.   S. 
Walker,    P.    J. 
Watscn.    Sage 
Watson.    Sidney 
White.    .T.    M. 
WTiItney  &  Davles 
Wilson.    James    A. 
Wygant.    J.   H. 

Mnrblr. 

American      Marble 

&   Mosaic   Co. 
Columbia      Marble 
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Palntn,    Olla,    Ktc 


Bas 


H< 


Manteln.    TIlea 

Klrwln     &     Dono- 

Mangrum  &  Otter 
Montague  &  Co..W 
Peerless  Aiiencles 
Metal  Fnrrlng  & 
Lathing. 


H.    T. 

National  Lathing 
rnd    Furring 

Northwestern  Ex- 
panded Metal 


Metnl  M^lndoTT 
Works. 

Dwan.  J.  E, 

Amer.     Marble     & 

Mosaic   Co. 
Gervals.    H. 
Malno.    P.    L.  &  Co 

Office  Fixtures. 
n,    W™' 

& 
Co. 
SImmen.   John 
Painters. 

Daniels.    Gus    V. 
Donovan.   V.   J. 
Fraser.   J.    P. 
Kuss.    P.    N. 
Lewellyn.    J. 
Maundrell.    H. 
Spark.    J.    H.    . 


Paint    Burner 

Paint    (Damp    Re- 


Fuller  &   Co..  W.P. 
Kuss.    P.    N. 
Maundrell.    H. 
Pacific     Refining  t 

Roofing 
Paraffine    Paint  Co 
Whlttier  -  Coburn 


Dunlevy    &    Gettle 
Dresser    -    McDon- 
nell  Co. 
Cal.   Pottery   Co. 

Planlnc  Mills. 


Burnham  -  Stan- 
ford Co. 

Ca..    Door    Co. 

Cal.    Milling    Co. 

Central  Lumber  & 
Milling  Co. 

Elklng<ton  & 
Hucke 

Herring    MilUInc) 

Kendall.  A. 


R.B.Moore    Mill  & 

Lumber    Co. 
National     Mill       t 

Lumber    Co. 
Pacinc   Mtg.   Co. 
Reinhart      Lumber 

&    Planing     Mill 

Co. 
Reilly.  P.   F. 
Santa     Clara     Mill 

&  Lumber  Co. 
San     Matto     Plan- 
ing  Mill. 
Searle    &    Hayman 
Taylor  &   Co. 

Plasterers. 
Binner.  Theo. 
Carrick.  M.  H. 
Chalmers.      H.      A. 

(Inc.) 


Clark,  D.   Ross. 
Crichton.   J.   L 
Coghlan,    Frank 
Connolly.    J.    J. 
Connell.    J.    E. 
Fay.    J  oh  I) 
Felt.   R.    D. 
Floodberg    &.    Mc- 

Caftery. 
Fraser.   Simon 
Gregg   &   Clute 
Jacobsen,   N. 
Knowles    A. 
Leaf   iS:    Kaiser 
Lvden    .S:    Bickel 
.MacGruer    &    Co. 
Mennie.    Alex. 
McCleod.   J.    C. 
Morehouse.   C.   C. 
O'Kane   &   C0..C.T. 
O'SuUlvan   &  Bow- 


Plumblne     &     Gas 
PltlluK. 

Ahlbach    &    Mayer 

Bernard.    G.    F. 

Burnham  Plumb- 
ing  Co..    Inc. 

Dalziel.  R.,  Jr..  Co 

Gilley-Schmid    Co. 

Levy.   M. 

Looney.  J..  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Sutton.   John   G.Co 

Turner  Co..   The 

ItPBl  Estate. 

Williamson     CO..H. 
Wlttman    -   Lyman 
Cross  &  Co. 
Urban       Realty 
Impt.    Co. 


Crushed  noe^. 

Holland.   J.   P. 
S.  P.  Bay  Imp.  Co. 
Stone.    E.    B.&A.L 
llooflnR     Componl- 
tlon. 

Artolith     Mfg.    Co. 

Bender.  J.  W., 
Roof   Co. 

FIbrestone  Root- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manville  Co.,  H. 
W.   Johns 


Me 


Co 


Pacific  Refining   L 

Roofing  Co. 
Parafline    Paint  Co 
Samuel    Co.,    H.    D. 
Western    Asbestos 

Mag.  Co. 
Watson       Roofing 

Co. 
Snnd,  Gravel,  E:te. 
Cassaretto.  Jonn 
Holland,  J.  P. 
Keystone  Sand  Co 
Sanitary  FloorlnK. 
Stone,  E.   B.   &   A. 

L.   Co. 
FIbrestone     Roof- 


Co. 


stone   Contraetors. 

De    Lano    &    Sons. 

I.    L. 
Blan.hard.    W.    W. 
Hunt.   Andrew  T. 
McGilvray       Store 

Co. 
Raymond     Granite 


Bradbury.   Thos. 
Keystone    Sand  Co 
Raymond     Granite 


Teamiue- 

Dillon.   D. 


Holland.  J.  P. 
McClure.  H.  N. 
Monarch    Teamip 

McLenegan,   S.   I 

Terra  Cottn. 

Clark  &   Sons.   N. 
Gladding.    McBean 

&   Co. 
S  t  e  Ig  e  r       Terra 


Artolith    Mtg.    Co. 
Ventilators. 

Waterhouse    & 


RiKBer 

Hume       Coi 
Ing    Co. 


Sidewalk       LlEtats. 

Jackson,    P.  H.&Co 

McGulgan.   John  wi.i..„„.i... 

Stair  Builders.  W  hllenoMlier 

Bishop.    Wm     T.  Relgle    &    Jaml 

Stewart.   J.  K.  Brick  ley,    P.    J. 

Roof  RepalrlnE   <S  Wire  Works 

Point. 

Street    Work.  Acme       Iron 

™.„    =     T  Wire    Works. 

^"^^^   ^-   •"■  Eureka      Wire 

ron    Works. 

Wafer  Co. 

Lilley   &  Thurston  Sprlng_   Valley 


Wp 


Co. 


M  n  jT    TF=^ 

LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephcne  Kearny  720 


White  &  Farnsworth 

425-427  MONTGOMERY  STREET 

(Since  1906) 


Near  Califorria  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   I4th  Ave. 


This  is  the  HOTEL  ROSSLYN,  S.  F. 

I.E.  Krafft  &  Son.  Architects.  O.  C.  Hott.  Bidr. 
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THIS  WEEK'S   ILLUSTRATIONS: 


Salt  Lake  City  Orpheum  As  Designed  By 

Architedl  G.   Albert  Lansburgh    Of  San 

Francisco. 

Commercial    Building  Owned   By  A,   B. 

Spreckels  Which  Is  To  Be  Enlarged  From 

Plans  By  Architetft  G.  A.  Applegarth,  San 
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Combination 


Boiler  and  Gas 


Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  ot  America 

Succa»ars  la  JOHN  WOOD  MFC.  CO. 
2  18-ei  Pacific  BIdg.    447-49  E.  3rd  SI.    331 -339  Cyprass  SI. 
SAN  FKANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 


Fine  and  Sanitary 
PLUiVIBINC 


221  OAK  STREET 


Bel.  Cough  and  Octavla 


SAN  FRANCISCO,  CAL. 


JAMES  CAHILL  &  CO. 

Incorporatad 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franldin.  Tel.  Oakland  1113 


Free  E^imating  Bureau 

If  you  want  climates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 
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NILES  SAND  BRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 


And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  c&refully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    ji  inch 

Gravel  and  Crushed  Boulders      }4  inch  to  1  inch 

"  "  "  "  1  inch  XaXyi  inch 

"         "  "  "        15^  inch  to  254^  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only  as  good  as  its  service 


The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 
ed by  the  Otis  Elevator 
Company. 

ARCHITECT 
Horace  Trumbauer 


Other  Hotels  of  the  Ritz- 
Carlton  chain  which  are 
Otis  equipped--- 

The  Ritz-Carlton, 

New  York 

Ttie  Ritz-Carlton, 

Montreal 

Ttie  Plaza,  Buenos  Aires 

Grand  Hotel  et  de  la  Plage 
Guaruja,  near  Santos, 
Brazil 

The  Carlton,  London 
The  Ritz,  London 

The  Hyde  Park,  London 

The  Ritz,  Paris 


And  its  service  can  be  only  as 
good  as  its  elevators — which  is 
one  good  reason  why  hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

Otis  Elevators 

Choosing  from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 
of  the  structure  and  insure  per- 
fect service — can  equip  all  liiiild- 
ings  of  all  classes  in  accordHiice 
with  their  needs. 

Give  a  building  unsatisfactory 
elevator  service,  and  its  other  ex- 
cellence can  not  overcome  the 
handicap.  Our  offices  in  ninety- 
one  cities  in  the  United  States 
are  always  at  the  Architect's  call 
and  can  assistyou  in  making  your 
elevator  specifications  100  per 
cent  correct. 


OTIS  ELEVATOR  COMPANY 


Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  in  all  Principal  Cities  of  the  World. 


Brii.niNr,  and  iNnrsTRiAi.  news 


OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walli  22  ft.  high.  Cement  plastered  oi 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


.MI':TCALF     Hotel.    Geary     nr    Taylor. 
Righetli   &.   Headman.    Architects. 

nterior  walls  dampprofed  with  Imperial  Damp 
^roofing.  Exterior  walls  waterproofed  with  Im- 
)erial  Water  Proofing.     Color  effects  with  Imperial 


McDougall,  Architect. 
E"    -     - 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


TEMPORARY  CITT   HALL,   San    Frar 

Wright,    Rushford    k    CahlU,    Archlte 

Exterior  waterproefed  with  Imper>al  and  color  effects 


KAIIX     LUO.S.     Di;i-ARTME.NT    STORE.OAKLAND 

C,    W.    Dickey,    Architect- 
nty-five  thousand  sq.  ft.  basement  floor  and  walla  waterproofed  with 


GERMAN     HiiUSE,    San    Fra 
Frederick  H.  Meyer.  Archlt 


A   Few  of  the  Buildings  on   which   IMPERIAL   WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

IMPERIAL  COMPANY  '"  '^'sX^T.L^cT'^'^^ 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

S&n    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


Ptione    Oakland    17SS 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
=^AND  TILES^= 

F'Ire    Sets,    Andirons, 
Fender  Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 


3  8  EIGHTH    ST. 
San  Francisco,  Cal,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 
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PALACE  HARDWAEE  COMl'AiM 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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"Wainwright"  Concrete  Curb  &  Corner  Bar 

"Triangle  Mesh"  Fabric 
"Kinnear"  Steel  Rolling  Doors  &  Shutters 
"Liquid  Stone"  the  Paint  Eternal 
"Beaver  Board" 

"Trussit"  Metal' "Self-Sentering" 

"Pearsall's"  Cement  &  Concrete  Floor  Preservative 
"Duplex"  &  "Ideal"  Post  Caps  &  Hangers 

THE    PU-BER-0|Q    LINE 

"Ruberoid"  Roofing "Albaroid"  Roofing 

"Kaloroid"  Roofing "S.  P.  C."  Building  Paper 

"Giant  Building"  Paper— "S.  P.  C."  Deadening  Felt 


The  LILLEY  &  THURSTON  CO. 
Rialto  Bldg'.— San  Francisco 
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ife  v-ind  property  is  not  safe  there  for 
ny  person.  So  as  events  move  for- 
rard  the  time  will  soon  come  when 
of  earth  will  have  to  unite 
n  putting  an  end  to  a  state  of  an- 
ircliy  in  tlie  country  to  the  south  of 
is  or  there  will  liave  to  be  some  rep- 
■esentative  of  constitutional  govern- 
nent  arise   that  is  strong     enough      to 
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Despite  tlie  weather  prophets  March 
has  come  in  like  a  lamb,  and  a  spring 
lamb  at  tliat.  gamboling  on  the  green 
ot  Calitornia  hills.  After  two  months 
ot  rain  storm  the  first  month  of  spring 
has  opened  with  bland  skies  and  open 
suns.hlne.  Abundant  rains  of  the 
winter  speaks  for  a  fruitful  year. 
With  the  currency  question  settled  and 
the  new  tariff  adjusted,  business  should 
rapidly  and  permanently  adjust  itself, 
A  prosperous  season  means  a  pros- 
perous year  and  a  prosperous  year 
means  better  buildings  and  more  of 
tiiem.  We  can  stand  the  rain  and 
storm.  For  after  the  storm  comes  the 
sunshine  and  the  rains  are  the  life 
Hood   ot   the  State.        Whether   we   get 
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Building  ("onstrULtion  for  the  month 
of  Fcl  ruary  ^/unt  along  at  a  ratuer 
slow  pace  in  San  Francisco,  the  total 
for  private  work  amounting  to  Jl,091,- 
149  and  an  additional  amount  of  $519,- 
325  for  Panama-Pacific  work.  This 
was  less  than  two  million,  although  the 
city  let  contracts  to  the  extent  ot  $294,- 
125  for  buildings  and  $193,314  for 
street  and  sewer  work.  To  this  is 
added  $233,953  for  State  work  in  the 
city  bringing  the  total  up  to  $2,331,866 
■all   together. 

February  is  a  short  month  and  con- 
sidering the  rainy  winter  the  total  is 
about  up  to  the  average  for  the  month. 
In  February,  1913,  the  total  conslruc- 
tion  for  San  Francisco  amounted  to 
$2,736,813,  So  that  the  difference  is 
comparatively   small. 

One  thing  about  tlie  i-ecnrd  for  last 
month  is  that  the  contracts  tor  brick 
buildings  and  permanent  construction 
was  small,  the  total  amounting  to 
$407,075  as  against  $541,938  for  frame 
construction.  So  that  the  building 
recoird  for  the  past  month  is  mainly 
one  of  small  buildings,  residences  and 
buildings  outside  of  Ihe  fire  limits.  In 
detail  tlie  figures  are  as  follows: 

Brick    &    concrete    constr.$    404.074 


Frame     541,938 

-Alterations     1:45,136 

P,   P.   I.   E.   work 519,325 

City    Buildings    294,125 

City    streets    and   sewers..  233,953 


Total      $2,331,866 

The  total  for  January,  1914,  amount- 
ed to  $1,928,563  so  that  even  with  a 
short  month  there  was  a  substantial 
gain. 

Compared  to  former  years  the  figures 
•arc   as   follows: 

February. 
1505     $1,200,880- 

1906     1,791,858 

1907     4,3155,513 

1908     2,662,143 

1909     2,8i71,495 

1'910  2,066,034 

1911   1,568,680 

1912   1,696,232 

1913   2,655,990 

1914   2,331,866 

It   is  to   be   noted  that   1913   and   1914 

contain  the  City.  State  and  Govern- 
ment contracts,  while  the  years  pre- 
vious to  that  do  not.  It  happens, 
however,  that  both  in  1913  and  1914 
there  was  less  than  half  a  million  con- 
tracts let  for  all  these  combined  for 
the  month  ot  February.  So  that  while 
last  month  was  slow  so  far  as  busi- 
ness is  concerned  it  was  about  an 
average  for  the  years. 


Architect  G.  Alexander  Wright  keeps 
steadily  at  the  proposition  ot  seeking 
letter  methods  of  estimating.  His 
latest  issue  of  the  Quantity  Surveyor 
reiterates  his  oft  repeated  statements 
concerning  better  estimating  and  con- 
tract metliods  and  draws  especial  atten- 
tion to  the  tact  that  the  system  that 
le  advocates  necessitates  the  furnish- 
ing of  perfectly  clear  drawings,  com- 
plete specifications,  and  final  interpre- 
tation of  all  doubtful  questions  before 
a  contract  is  let. 

This  is  at  least  one  important  re- 
form that  should  'be  effected.  Most 
contractors  go  broke  because  of  Incom- 
plete data.  During  periods  of  depres- 
sion, at  least,  the  fellow  who  makes  a 
mistake  usually  gets  the  contract  and 
then  he  discovers  it  too  late. 

Indefiniteness  is  the  great  trouble 
with  the  building  game.  It  is  the 
cloak  that  covers  a  multitude  ot  sins. 
It  liides  the  incompetent  architect  and 
permits  him  to  side  witli  either  the 
on-ner  or  the  contractors  as  his  interest 
may  dictate.  And  it  is  usually  the 
rock  upon  whicli  the  responsible  man 
is  wrecked.  Clear  drawings  and  com- 
plete specifications  are  the  first  re- 
quiste  to  a  definite  contract.  Final  in- 
of    doubtful    questions    be- 


for 


the 


ould 


for  most  of  the  disputes  and 
expensive  litigation.  Architect  Wright 
is  on  the  right  track.  He  should  have 
Ihe  support  of  all  who  desire  to  better 
the  building  business. 
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Scientific  Sewage  A.ncl  Garage  Disposal. 


ReiiortM    from   Foreign    C'ltlcH    l>y    the    U. 
S,  Consular  Scr\'ice. 


American  cities  are  payins  in- 
creased attention  to  the  problem  of 
purifying-  sewage  before  discharging 
it  into  rivers  or  other  convenient 
bodies  of  water.  The  necessity  of  such 
purification  is  generally  recognized, 
but  the  selection  of  an  economical  and 
efficient  method  to  meet  tlie  require- 
ments of  a  particular  city  is  a  difficult 
matter.  Much  can  be  learned  from  the 
experiments  of  the  comparatively  few- 
American  cities  that  have  attempted 
scientific  treatment  of  sewage,  and  the 
methods  adopted  in  certain  European 
cities,  especially  in  England  and  Ger- 
many, are  paiticularly  interesting  and 
instructive.  For  instance,  a  number  of 
European  cities  have  attempted  to 
meet  the  expense  of  purification  by 
selling  sludge  to  farmers  and  by  using 
liquid   sewage   on    irrigation    farms. 

The  following  synopsis  of  a  series  of 
consular  reports  on  the  subject  of 
sewage  and  garbage  disposal  in 
Europe  aims  to  sho-w  what  progress 
has  been  made  in  a  number  of  cities 
where  scientific  methods  have  -been 
adopted.  The  reports  were  prepared 
by  the  consuls  at  the  request  of  the 
commission  on  sewage  disposal  by  one 
of  the  largest  American  cities.  Cities 
with  a  population  of  less  than  50,000 
have  not  been  included  in  the  synopsis, 
nor  have  cities  that  make  no  attempt 
at  sewage  purification:  the  latter  in- 
clude nearly  all  the  municipalities  of 
southern  and  eastern  Europe,  as  well 
as  a  few  others  located  near  the  sea- 
shore. Reports  from  London,  Berlin, 
and   Paris   were   not   called   for. 

Annual  reports  on  the  operation  of 
sewage-disposal  plants  are  issued  by 
most  of  the  cities  mentioned,  and  these, 
together  with  other  details  that  may 
be  desired,  can  usually  be  obtained  by 
addressing  the  engineering  depart- 
ments of  the  various  cities. 

UJilTED    KI>'GDOM. 


BirinltlKlinni    Consnlnr    DIntrlet. 

In  Birmingham  the  household  wastes 
and  street  washings  flow  through  the 
same  sewers.  More  than  half  the 
houses  of  the  city  are  connected  with 
sewers.  The  sewage  is  first  run  into 
settling  tanks  and  then  ti-eated  on 
biological  filters.  Tlie  sludge  is  treat- 
ed biologically,  rendered  inodorous  and 
afterwards  dried  on  drying  beds.  The 
first  attempt  to  eliminate  Impurities 
from  the  sewage  was  made  in  18-59, 
when  two  precipitation  tanks  were 
built  and  several  acres  of  land  ac- 
quired for  irrigation.  The  purification 
effected  was  not  satisfactory.  Several 
methods  of  chemical  precipitation 
were  subsequently  tried,  but  in  1871 
a  committee  reported  adversely  on 
these  methods.  Since  then  the  tank 
capacity  has  been  greatly  increased 
and  a  much  larger  area  acquired  for 
irrigation.  Street  sweepings,  garbage, 
and    ashes    are    burned    in    incinerators. 

In  Wolverhampton,  a  city  with  a 
population  of  over  S.t.Oiio.  sinks  and 
water-closets  are  connected  with  sew- 
ers. There  are  some  10,000  pan  clos- 
ets, which  are  emptied  weekly  and  the 
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ed  for  street  washings  in  about  two- 
thirds  of  the  borough.  The  sewage  is 
subjected  to  precipitation  with  lime, 
followed  by  land  filtration.  The  sludge 
is  pressed  and  sold  to  farmers  in  win- 
ter and  air-dried  on  land  in  summer. 
Septic  treatiTient  of  sewage  was  tried, 
but    was   considered    unsatisfactory. 

In  the  city  of  Bradford,  population 
2SS.000,  household  wastes  and  street 
washings  are  run  into  the  same  sew- 
ers. The  sewage  is  purified  by  chem- 
ical precipitation  and  filtration.  The 
sludge  is  filter-pressed  for  the  extrac- 
tion of  wool  grease,  the  yearly  value 
of  grease  recovered  being  about  |2'50,- 
000;    part    of   the    press    cake    is    sold    as 
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part  is  used  a^ 
of  sewage  purification  tried  in  Brad- 
ford was  filtration  through  peat.  Later, 
lime  precipitation  followed  by  filtra- 
tion through  coke  was  tried,  but  this 
method  also  failed.  The  street  sweep- 
ings are  tipped  onto  vacant  land,  and 
house  garbage  and  ashes  are  part 
tipped    and    part    burned. 

In  Halifax,  population  over  100,000, 
household  wastes  and  street  washings 
flow  into  the  same  sewer.  The  sewage 
is  treated  in  precipitation  tanks  and 
bacterial  filters  (double  contact  beds 
and  percolating  filters.)  The  sludge  is 
pressed  and  carted  aw-ay  by  farmers. 
Street  sweepings,  garbage,  and  ashes 
are    tipped    onto    vacant    land. 

KeedH  ConHular  Dliitriet. 

The  city  of  Leeds  has  a  population 
of  4J5,000  and  maintains  Ave  sewage 
works.       Household    wastes    and    street 
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cipitation  and  the  sludge  is  pressed 
into  cakes  and  disposed  of  as  fertilizer. 
Sixty  per  cent  of  the  liouse  garbage 
and  ashes  collected  in  the  city  is  dis- 
posed of  In  destructors:  the  remaining 
40  per  cent  is  deposited  on  land  as 
manure  or  is  used  to  fill  quarries.  The 
street  sweepings  are  sold  at  18  cents  a 
ton  to  farmers  and  market  gardners 
For  10  years  the  city  has  experimented 
with  practically  all  the  known  meth- 
t-iis   of   tre.iting  sewage. 

In  Wakefield,  a  town  of  51,000  in 
habitants,  located  9  miles  from  Leeds, 
fie  household  wastes  and  stieet  wash- 
:iigs  are  run  into  the  same  sewers,  al- 
though there  are  a  number  of  special 
storm  sewers  to  take  away  surface 
waters  from  the  streets.  The  sewage 
is  subjected  to  chemical  precipitation, 
percol-ation   through    bacteria   beds,   and 
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The 


sludge  Is  trenched  into  land  formerly 
i.eed  for  filtration  purposes.  At  one 
time  land  filtration  after  chemical  pre- 
cioitatinn  was  tried,  but  the  land 
■.-(roved    unsuitable. 

Previous  reports  on  sewage  disposal 
in  Leeds  and  Wakefield  were  publishe.l 
in  Daily  Consular  and  Trade  ReporLs 
t.ii-  October  21.  1910.  A  detailed  de- 
scription of  the  methods  employed  in 
■•Aiikefield,    furnished    by    the      borough 


<-MB:neer.  may  be  Ija.l  frnni  the  Bureau 
o.  Foreign  and  Uomestlc  Commerct, 
\\ashington,  D.  C. 

Sen-age  Farming  nt   Liverpool. 

Nine-tenths  of  the  sewage  of  Llver- 
pooi  is  discharged  into  the  Mersey 
witliout  treatment  of  .my  kind.  Tht 
remaining  one-tentli  comprises  th.-) 
sewage  of  districts  known  as  the  V\'est 
Derby  and  Walton  and  is  treated  on 
the  West  Derby  and  Walton  sewage 
farms,  the  system  adopted  being  broad 
irrigation  without  chemical  treatment, 
but  assisted  by  bacter'al  and  storm- 
v«iter  beds.  The  West  De -by  farm  has 
"•n  area  of  207  acres  and  recer/cs  the 
sewage  of  about  56.000  inhabitants 
Tlie  Walton  farm  has  an  area  of  .^■-. 
;  ires  and  receives  the  s*,\'.a:;:  of  about 
01  SCO  inhabitants.  The  cm.is  oij  both 
films  consist  Uiiefly  of  rye  ara^.s.  cab. 
bases,  potatoe.--,  mangel-wut-/.el3,  and 
beets. 

niiincbeMter    C'onMiiliir    Dlstriet. 

In  Salford.  a  town  of  231,000  bins 
opposite  Manchester,  one  system  of 
se-.veib  is  used  for  -jotii  lions-,  nt  Id 
wastes  and  street  washings.  The  sew- 
age is  subjected  to  chemical  precipita- 
tion, in  which  lime  and  salts  of  iron 
are  used,  and  the  tank  effluent  is  then 
passed  through  rough  filters  and  finally 
bacterial  filters.  The  sludge  is  sent  to 
sea  in  a  60-ton  sludge  steamer.  Street 
sweepings  are  sold  as  manure,  and  the 
house  garbage,  ashes,  etc.,  are  burnt 
in  destructors.  Many  methods  of  sew- 
age purification,  probably  20  to  30. 
have    been    tried    in    the    last    25    to    3ii 

In  Oldham,  a  town  of  more  than 
117.000        population.        all        .household 

ried  off  in  the  same  sewers.  The  sew- 
age is  treated  by  precipitation,  settle- 
ment, and  contact  and  sprinkling  beds. 
Tl.e  sludge  is  given  to  farmers.  Street 
sweepings  are  used  as  manure,  and 
garbage  and  ashes  are  burned  in  de- 
structors. 

Sewnge     Dlspoffal     Synteni     of    Sheffield. 

Until     1886     tlie    sewage     of    Sheflield 

(lowed    in    an    untreated    condition    into 

the    rivers    and    watercourses.      In    that 

completed  at  a  cost  of  1750.000,  and 
sewage-disposal  works  were  construct- 
ed at  a  further  cost  of  $220,000,  the 
process  adopted  being  that  of  lime 
precipitation.  The  works  v-ere  de- 
signed to  treat  a  flow  of  10.00".000  gal- 
lons of  sewage  per  da.v,  but  I'or  sev- 
eral years  a  flow  of  17,000,000  gallons 
has  been  dealt  with.  and.  since  1886 
the  population  has  increased  from 
301.720  to  470,000.  and  the  Introduc- 
tion of  the  water-carriage  system,  the 
extension  of  the  drainage  area,  and  the 
increased  requirements  have  necessi- 
tated improved  methods  of  treatment 
in  addition  to  increased  capacity.  It 
was  finally  decided  after  exhaustive 
experiments  to  adopt  a  scheme  consist- 
ing of  continuous-flow  settling  tanks 
and  contact  beds.  The  local  govern- 
ment has  approved  the  scheme,  which 
is  now  partly  In  operation,  and  the  re- 
mainder   is   approaching   completion. 
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The  estimated  cost  of  the  extensions 
was  $1,350,000,  but  It  appears  probable 
that  the  work  will  be  completed  for 
J3O.000  less  than  that  amount.  In  ad- 
dition to  this  the  city  lias  bought 
lands  for  the  present  works  and  future 
extensions  at   a  cost   of   J130,llO(l. 

Tiic  principal  features  of  the  scheme 
Include  a  new  main  valve  cliamber. 
into  which  a  5-foot  barrel  sewer  dls- 
cliarges    and    also    a    7-foot    duplicate 

ranged  to  discharge  the  excess  flow 
alove  61.300,000  gallons  per  day  to  a 
storm-water  conduit  is  fixed  in  the 
cliamtier. 

A  large  penstock,  with  opening  5  by 
12  feet,  admits  the  sewage  to  a  con- 
duit 12  feet  wide,  w.hich  conveys  It  to 
the  catch  pits.  Two  pairs  of  catch 
pits,  42  feet  long.  29  feet  wide,  and  13 
feet  deep,  have  been  constructed:  they 
are  fitted  with  new  screens,  which  ex- 
tend the  whole  length  of  the  pits  and 
whii.li  are  cleaned  by  hand  rakes.  The 
ciil.h  pits  are  In  the  form  of  a  double 
liHlijicr  and  retain  the  heavier  grit, 
K^irlage  and  larger  objects.  Each  pair 
is  fitted  with  endless-chain  bucket  ele- 
vators for  cleansing  purposes.  Two 
additional  catch  pits  have  been  added, 
approximately  twice  the  size  of  the 
older  ones,  and  fitted  with  mechanical 
screens  and  an  electrically  driven  trav- 
eling bueket  dredger,  Tlie  sewage 
passes  from  the  catch  pits  througrh 
branch  and  main  conduits  1  feet,  16 
feet,  and  20  feet  wide,  built  in  brick 
and  covered  with  girders  and  concrete 
to  the  settling-tanks.  The  complete 
scheme  includes  17  continuous-flow 
settling  tanks,  each  holding  approxi- 
rniMcly  1,000.000  gallons.  which  are 
ii'iw   in  operation. 

Sixl.v  contact  beds,  each  half  an  acre 
in  area,  and  16  storm  beds  of  similar 
design  but  twice  the  size  are  in  course 
of  construction.  The  works  will  pro- 
vide for  the  treatment  of  a  maximum 
quantity  of  64.500.000  gallons  of  sew- 
age a  day,  and  will  be  one  of  the  larg- 
est of  its  kind, 

Sheflield  has  two  extensive  garbage 
destructors,  the  refuse  destroyed  in 
1912  and  1913  amounting  to  42,898  and 
33.805  tons  respectively,  at  a  cost  of 
I2S.760  and  $21,450.  For  dumping  35.- 
663  tons  of  garbage  requiring  railway 
transportation  there  was  expended,  in 
addition   to   these  amounts.   $20,435. 

A  plant  for  converting  fish  refuse 
into  fertilizer  recovered  8214  tons 
during  1913;  it  was  sold  at  a  profit  to 
the  municipality  of  $600,  Tliere  is  also 
a  can-bundling  plant  that  handles  300 
to  400  tons  of  used  cans  a  year, 
MethoiN    Employed   In    Belfant,    IreliiniL 
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Belfast.  At  one  time  all  sewers 
emptied  directly  into  tlie  River  Lagan, 
but  sedimentation  tanks  are  now  used 
and  the  purified  effluent  is  stored  in 
ponds  until  high  tide,  when  the  dis- 
charge commences.  The  sludge  is 
pumped  into  a  ferro-concrele  loading 
tank,  whence  it  is  discharged  into  a 
steamer    and    carried    to    sea.       Bxperi- 

systems  of  sewage  disposal,  but  the 
city  authorities  are  of  the  opinion  that 
the  method  now  used  is  tlie  most  eco- 
nomical for  a  city  situated  on  the  sea- 
shore. A  refuse  destructor  having  12 
ceils,  each  with  a  capacity  of  10  tons 
per  24  hours,  has  been  constructed.  An 
incinerator  furnace  has  been  added, 
and    in    this   are    consumed    all    infected 
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articles,  typhoid  excreta,  diseased  car- 
casses, fish  offal,  and  other  objection- 
able material.  Unobjectionable  matter 
is  either  used  to  fill  up  hollow  ground 
or    sold    for    manure. 

GlnKROW  ConHiilar  UiHtrlct. 
Tlie  single-sewer  system  Is  used  in 
Glasgow.  Scotland,  and  the  sewage  is 
purified  'by  chemical  precipitation;  a, 
portion  is  Altered.  A  portion  of  the 
sludge  Is  filter-pressed;  the  bulk  of  it 
is  sent  to  sea.  Part  of  the  street 
sweepings,  garbage  and  ashes  is  de- 
stroyed in  destructors  and  part  sold. 
Reports  on  the  garbage  disposal  sys- 
tem of  Glasgow  were  published  in 
Daily  Consular  and  Trade  Reports  for 
October  21,  1910,  and  March  12,  1913.  A 
copy  of  the  annual  report  of  the  man- 
ager of  the  sewage-purification  works 
of  Glasgow  will  be  loaned  by  the  Bu- 
reau   of    Foreign    and    Domestic    Com- 

In  Greenock,  a  town  of  over  74.000. 
the  household  sewage  a.nd  the  street 
washings  are  carried  oft  in  the  same 
sewer:  the  sewage  is  emptied  Into 
the  river  without  previous  treatment. 
Street  sweepings,  garbage,  and  ashes 
are  sold  as  manure,  tipped  onto  vacant 
land,  or  sent  to  the  destructor,  depend- 
ing on  the  character  of  the  material. 

GERMAIVV. 

Diirinen    Consiiliir    Ulntrlet. 

Barmen,  a  city  of  172.000.  depends 
chiefly  on  tlie  Trennung  (divided)  sys- 
tem of  sewerage,  in  which  the  sewer 
has  two  parts,  the  upper  and  larger  for 
street  washings  and  the  lower  for 
household  wastes.  The  street  washings 
are  emptied  directly  Into  the  river.  The 
sewage  Is  mechanically  cleared.  An 
experimental  plant  for  further  purifi- 
cation has  recently  been  put  into  oper- 
ation. Street  sweepings  are  dumped. 
Garbage  and  ashes  are  burned  in  the 
municipal  garbage  plant.  The  present 
garbage-burning  plant  was  constructed 
in  1907  and  has  given  satisfaction  in 
every  respect.  Not  only  is  the  city's 
garbage  disposed  of  in  a  sanitary  man- 
ner, but  incidentally  a  Hne  quality  of 
sand  is  produced,  and  the  heat  pro- 
duced by  the  burning  garbage  is  con- 
verted into  electricity.  The  slag  is  re- 
duced by  crushing  to  various  grades 
of  sand  that  have  been  used  witli 
splendid  results  for  building  purposes 
and  for  the  manufacture  of  bricks.  Tlie 
hot  gases  from  the  burning  garbage 
are   conducted      to     a      boiler,    and    the 

bine  that  is  connected  with  a  dynamo. 
The  current  developed  is  s.old  to  the 
municipal  electric  works  at  0.S33  cent 
per  kilowatt  hour.  The  plant  produces 
annually  11.000  tons  of  slag  or  clink- 
ers from  22.000  tons  of  garbage,  and 
the  electric  current  produced  amounts 
to   1,700,000  kilowatt  hours  per  year. 

Elberfeld.  population  over  172.000. 
has  the  double-sewer  system  in  some 
parts  of  the  city  and  the  single  system 
in  others.  The  sewage  is  treated  in 
mechanical  settling  basins,  and  the 
sludge  is  used  for  filling  in  land.  Street 
sweeping,  garbage,  and  ashes  are  also 
used  for  filling  in. 

In  Dusseldorf,  population  400,000, 
household  wastes  and  street  washings 
are  carried  off  in  the  same  sewers.  The 
sewage  is  purified  in  a  Fein-Reolienan- 
lage  Ifine  raking  plant),  and  the  sludge 
sold  to  farmers.  Street  sweepings, 
garbage,  and  ashes  are  carted  away  at 
present,    lull    a    plant  .for    burning    such 


11 

refuse  Is  contemplated.  and  It  Is 
planned  to  use  the  waste  of  this  plant 
in  making  artificial  stone,  fertilizer, 
etc, 

Hniiibiirs    Consular    DlHtrict. 

Hamburg,  witli  a  population  of  over 
1,1100,000,  is  located  on  the  Elbe  River 
at  a  point  where  the  tidal  ebb  and  flow 
amounts  to  6.56  feet,  and  where  condi- 
tions are  such  that  the  current  of  the 
river  itself  is  disregarded  as  an  in- 
fluenee  in  the  matter  of  sewage  dis- 
posal. Household  wastes  and  street 
washings  flow "  into  the  same  sewers. 
The  contents  of  the  main  sewer,  before 
being  discharged  into  the  Elbe,  pass 
through  collecting  basins  in  which  the 
swinging  dredges  continually  remove 
solid  and  floating  material,  which  Is 
then  transferred  in  barges  to  a  low- 
lying  Island  in  the  river,  the  level  of 
which  is  being  slowly  raised.  The 
waste  water  then  flows  into  the  river 
through  three  final  discliarging  pipes. 
Owing  to  the  tides  there  is  a  steady 
circulation  of  fresh  water  and  a  con- 
tinual churning  of  the  refuse,  which 
facilitates  Its  destruction.  No  general 
attempt  has  been  made  to  sterilize 
sewage  at  Hamburg,  Garbage  and 
ashes  are  collected  in  carts  and  Incin- 
erated, Previous  articles  on  sewage 
and  garbage  disposal  in  Hamburg  have 
been  published  in  Daily  Consular  Re- 
ports for  October  21,  I9I0,  February  13, 
1912,  and  March   12,  1913. 

Harburg.  with  a  population  of  67.000, 
is  located  on  the  south  branch  of  the 
Elbe.  opposite  Hamburg.  Separate 
sewage  systems  are  maintained  for 
maintained  for  houseliold  wastes  and 
street  washings,  and  practically  all 
houses  are  connected  witli  the  sewer 
system.  All  waste  water  is  led  Into 
a  clearing  plant,  where  by  means  of 
dredging  rakes  and  cesspools  it  is  me- 
chanically clarified.  No  other  process 
has  ever  been  employed. 

In  Rostock,  population  70.000.  the 
household  and  street  wastes  flow  Into 
the  same  mains,  and  the  sewage  is 
purified  in  Emscher  wells  or  cesspools. 
Garbage  and  city  wastes  of  all  kinds 
are  collected  and  used  for  filling  land, 
PR.VNCE. 

Melhoil     of     Purlai-atlon     Einiiloycd     in 
Rhelms. 

In  the  city  of  Rheims,  with  a  popu- 
lation of  113,000,  the  kitchen  sinks  in 
the  modern  buildings  are  connected 
with  the  sewers,  and  in  about  200  of 
the  13,221  buildings  of  the  city  the 
water-closets  are  also  connected.  Rain 
water  is  carried  off  in  the  storm  sew- 
ers. Since  188i5  the  city  has  clarified 
the  sewage  by  irrigation  on  agricul- 
tural land.  This  purification,  which  is 
considered  very  satisfactory,  is  effect- 
ed on  fields  of  a  chalky  nature  compris- 
ing some  1.400  acres.  The  work  is  car- 
ried out  by  a  private  company.  Pre- 
vious to  1885  chemical  purification  was 
attempted,  but  proved  a  failure.  The 
street  sweepings,  garbage,  and  asHes 
are  carried  away  by  private  contract- 
ors, to  whom  the  city  pays  annually 
about  $15,000,  After  sorting,  this  re- 
fuse is  sold  for  fertilizing  purposes. 
The  authorities  are  considering  the  ad- 
visability of  changing  this  method  of 
utilizing  the  city  sweepings. 
BrifkniakluK  from  City  Refnar  In  «lie 
Cnmntnne   of   VlUenrbanne. 

In  the  commune  of  Vllleurbanne.  ad- 
jacent to  tlie  city  of  Lyon,  the  city  re- 
fuse  is  burned  and  bricks  are  made 
from   the  residue.     This  has  been  a  prl- 
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hauled    to    depositaries    In    the    suburbs 
and  sold  to  farmers. 

nvssiA. 


Wednesday,     March     11.     1914, 


pressing  plant 
only    to    burn 
operate,    by   steam,     the     various     ma- 
chines in  tlie  factory. 

The  residue  from  the  furnace  Is  first 
carried  through  a  series  of  heavy  roll- 
ers, after  which  it  is  delivered  in  the 
vate  enterprise  but  the  municipality 
form  of  a  fine  powder  to  a  mixing 
trough.  Here  is  it  is  mechanically 
mixed  with  a  heavy  lime  in  the  pro- 
portion  of   SO  per   cent   of  residue   to   20 


per 


of      li 
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emptied  into  another  longer  trough  by 
a  system  of  buckets  operated  on  a 
chain,  where  the  proper  amount  of 
water  is  added,  and  the  material  is 
then  fed  to  the  brick-pressing  machine, 
which  is  of  English  manufacture  and 
capable  of  turning  out  20.000  bricks  per 
day.  After  2S  or  30  days  the  drying  is 
completed,  but  the  bricks  are  as  a  rule 
not  used  for  60  days  from  the  time 
they  leave  the  press.  The  only  kinds 
of  refuse  not  used  in  this  manufacture 
are  empty  cans,  metal  barrel  hoops,  and 
other  similar  waste  that  may  easily 
be  sold  as  .scrap  metal. 

The  bricks  sell  at  the  factory  in  or- 
dinary wliolesale  quantities  at  $5,79 
per  thousand.  It  ordered  In  very  large 
quantities,  this  price  is  sometimes  re- 
duced to  $5.40,  or  even  $5.20.  The 
bricks  are  of  good  quality,  strong  and 
durable,  and  light  gray  in  color.  They 
are  said  to  be  especially  appreciated  by 
the  masons  on  account  of  their  smooth 
surface  and  even  edges.  It  must  be 
understood  that  tbe  above  prices  are 
those  of  a  private  concern,  which 
would  naturally  be  interested  in  mak- 
ing the  figures  as  high  as  possible. 
Were  the  work  completed  under  mu- 
nicipal   sunervision.    the    cost    ot    man- 
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pense  of  disposing  of  the  city  waste 
could  probably  be  fairly  met  by  the 
profits  derived  from  the  incineration 
of    the    refuse    and    the    building    mate- 
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Sen-ame    DlNpfMtul    in    PrnKue. 

The  sewage  from  the  city  of  Prague, 
population  575.000.  is  conducted 
through  four  large  .«ewers  to  a  clean- 
ing plant  at  Bubenc,  one  ot  the  sub- 
url'S.  The  sewage  is  first  passed 
through  a  system  of  screens,  which 
catch  the  coarser  materials.  The  bal- 
ance ot  the  material  then  passes  along, 
and  is  distributed  to  10  oblong  basins 
SS3  feet  long,  IS  feet  wide,  and  9  feet 
deep,  where  the  solid  substance  settles 
to  t.be  bottom.     About  163     cubic  yards 
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modern  MetliodH  of  Sewage  1)Imiio»«"I  In 

MOBCOIV, 

The  city  of  Moscow  has  a  population 
of  about  l,5SO.00n,  and  aljout  40  per 
cent  ot  the  city  is  provided  with  sew- 
ers for  household  wastes.  A  separate 
system  of  canalization  is  provided  to 
carry  oft  the  street  washings.  The 
sewage  is  filtered  on  sewage  fields  and 
part  of  it  is  subjected  to  biological 
treatment  on  the  city  station.  The 
sewage  fields  are  giving  very  good  re- 
sults. Tlie  waters,  after  passing  sev- 
eral filters,  are  used  to  irrigate  plan- 
tations ot  cabbage  and  other  vege- 
tables, which  find,  a  ready  sale  in  the 
city.  The  city  is  still  making  experi- 
ments with  the  biological  purification 
ot    the   sewage. 

Sewage    DlttpoHal    in    OdeiiMa. 

Tile  sewage  of  the  city  of  Odessa, 
population  520.000.  is  to  a  large  extent 
used  on  irrigation  fields,  wbere  it  gives 
excellent  results.  Good  crops  of  vege- 
tables are  obtained  and  fair  results 
have  lieen  obtained  with  wheat.  The 
street  sweepings,  garbage,  and  astles 
are  dumped  outside  the  city,  although 
a  small  portion  is  destroyed  in  a  de- 
structor. 


highly  esteemed  friend  and  associate. 
James  A.  Wilson,  whose  genial  nature, 
ahillty  and  integrity  made  him  avail- 
able as  a  certain  choice  for  the  highest 
honors  at  the  hands  of  the  members  ot 
all  tihe  many  fraternal  and  business 
organizations  with  which  he  was 
affiliated,   and 

WHEREAS,  through  all  his  associa- 
tions during  his  long  and  useful  life 
he  reflected  credit  upon  the  bricklay- 
ing craft,  of  which  craft  he  was  a  past 
master,  therefore  be  it 

RESOLVED,  that  the  members  of  the 
Masons'  and  Builders'  Association  of 
San  Francisco  take  this  means  ot  ex- 
pressing our  heartfelt  appreciation  of 
the  hallowed  memory  of  our  departed 
brother,  and  in  regretting  his  removal 
from  our  midst  we  mourn  for  one  who 
was  in  every  way  worthy  of  our  re- 
■d,  and  he  it  further 
that  in  the  death  of 
n  the  Masons'  and  Buildr 
:on  has  lost  a  true  and 
nent  of  the  ancient  and 
lorable  craft  and  the  City  of  San 
incisco    has    lost    a    leading    progres- 
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RESOLVED 
James  A.  WllE 
ers'  Associati 
faithful  expo 
ho 
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should  be 
would  better 
unity,  and  be 


TRiniTE    TO    JAMES    A.    WILSON. 

lunonn  and  IliilldPrs  Pana  UrKuliitlun 
of  l«es|»eet  and  Appreciation  of  Late 
l*reHldeat   of   Builders*  t:xeliange. 


San    Francisco,    March    2.    1914, 
WHEREAS,    the    hand   ot    Providence 
aving    removed    from    our    midst    our 


emulated     by  all 
themselves  and  the 
it  further 

RESOLVED,    that    we    sincerely    con- 
dole with  the  children  of  our  departed 
brother    and      congratulate    them      that 
tlieir  father  has  left  them  as  a  heritage 
an  honored  name,  which   is  more  to  be 
desired  than  great  riches. 
N.   LARSEN, 
JOSEPH   J.    PHILLIPS. 
E.   J.    BRANDON. 

Committee. 


during  the  winter  months  the  sediment 
from  these  trenches  is  taken  to  a  point 
down  the  river  Moldau.  where  it  is 
again  placed  in  open  trenches  to  evap- 
orate, w.hen  It  is  sold  as  fertilizer.  It  is 
taken  down  the  river  in  closed  tanks 
on  open  boats.  After  removing  all  the 
solid  substances  the  water  remaining 
runs  into  the  river.  Kitchen  sinks  and 
water  closets  are  connected  with  the 
sewers.  The  street  washings  flow  into 
the  same  sewers.  Practically  the  en- 
tire city  Is  provided  with  sewers  for 
household  waste.  There  has  not  been 
any  other  method  of  treatment.  Street 
sweepings,     garbage,     and     ashes     are 
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0      months."      say. 
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Xicholp.     "we     luive 
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Hawaiian  Islands,  or 

rucks— three   to   Oie 

■■\    Federal    Passenger   Truck    recent- 

e  to  Tahiti  and  one 

Iv    delivered    to    Atkins,    Kroll    &    Co.    in 

to    South    America. 

and    from    this    fact 

this   citv     is    the    latest   commercial    cai- 

It    is    very    evident 

that    these    foreign 

of  this  type  to  he  exported."  says  P.  .s. 

climes    are    going 

to    prove    quite      a 

Nichols,    Commercial    Car    Manager    of 

harvest    to    commer 

the  Pacific  Kissel  Kar  Branch. 

San  Francisco. ' 
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APARTMENT  HOUSES. 


.SAN  FRANCISCO — -Apartment  house, 
r.  .■<tory  and  base,  brick  and  steel.  |35,- 
000,  Architect.  W.  G.  Hind,  IG  Kearny 
street,  S.  P.  Owner,  Dr.  Clyde  S.  Payne. 
This  building  will  be  erected  on  the 
north  side  of  Bush  street,  90  feet  west 
of  Stockton,  and  will  have  a  frontage 
of  50  feet  by  a  depth  of  6S  feet  9 
inches.  A  modern  French  style  of 
arcliitecture  has  been  used.  There  will 
be  four  stores  on  the  first  floor  and  a 
total  of  24  two  and  tliree  room  suites 
on  tlie  upper  floors.  Interiors  will  toe 
finished  in  redwood  and  white  enamel. 
Oak  floors  will  be  used  in  the  living 
rooms  and  'halls.  Plans  provide  for 
steam  heat,  an  automatic  elevator, 
portable  vacuum  cleaners  and  a  hot 
water  supply.  All  suites  will  ha\'e  wall 
beds  and  private  bath  rooms.  Bath 
rooms  will  be  finished  in  tile  witli  com- 
position floors.  Entrance  and  lobby 
will  have  marble  and  tile  wainscot. 
'Exterior  of  the  tiuilding  will  be  faced 
with  white  enamel  brick.  Plans  are 
complete  and  segregated  figures  are 
being  taken  on  the  various  parts  of 
the   work. 

'SAN  FRANCISCO— Apartment  house, 
3  story  and  base,  frame,  $22,000.  Ar- 
chitect, Charles  J,  Rousseau,  46  Kear- 
ny street,  S.  F.  Owner's  name  with- 
held. The  building  will  be  erected  on 
Scott  street  near  Lombard,  close  to 
the  Exposition  grounds,  and  will  cover 
an  area  of  50  by  100  feet.  The  design 
is  in  the  Classic  style.  Interior  will 
be  arranged  for  18  apartments  of  two 
and  three  rooms,  some  of  wliich  will 
have  dining  rooms  connected  with  the 
living  room  by  sliding  doors.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood veneer.  Oak  floors  will  be  used. 
There  will  he  steam  heat  and  a  hot 
water  system.  All  apartments  will 
have  wall  beds  and  private  baths.  Tile 
wainscot  and  composition  floors  will 
be  used  in  the  'bath  rooms.  Entrance 
will  be  finished  in  tile  and  marble.  Ex- 
terior of  tihe  building  will  be  covered 
wich  pressed  brick  veneer.  Plans  are 
lieing    prepared. 

SAN  FRA.'^CISCO — Apartment  house. 
3  story  and  base,  frame,  |12,000.  Ar- 
'chitect,  Ernest  Hildebrand,  Crocker 
Bldg.,  S,  F.  Owner,  Ernest  Hildebrand, 
Tlie  building  will  be  erected  on  the 
west  side  of  Larkin  street  near  Union, 
and  has  been  designed  to  contain  12 
modern  suites  of  three  and  four  rooms. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  oak  floors.  There  will 
be  steam  heat  and  a  hot  water  system. 
Bath  rooms  will  be  finished  in  tile  with 
composition  floors.  All  suites  will 
have  private  baths  and  wall  beds.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lafh. 
Plans  are  complete  and  .segregated  fig- 
ures are  being  taken. 

S.\N  FRANOIbv-O — Apartment  house 
addition,  1  story,  frame,  $2,500.  Ar- 
chitect, Henry  Shermund.  Mills  Bldg., 
S.  F.  Owner,  Henry  Proll.  The  pres- 
ent building  located  at  the  southwest 
corner  ot  Clay  and  Larkin  streets  will 
be  altered  and  an  additional  story  con- 


structed. New  portion  of  Wie  build- 
ing will  contain  two  and  three  room 
suites,  and  will  be  arranged  to  corre- 
spond with  the  present  building,  TZie 
work  will  include  interior  finish,  plas- 
tering, plumbing  and  eLectric  work. 
Extensive  alterations  will  also  be 
made  to  the  old  portion.  Exterior  will 
Ibe  covered  with  rustic.  Plans  are  com- 
plete and  'figures  are  being  taken. 
SAN    FRANCISCO— Apartment    house, 

2  story  and  base,  frame,  $10,000.  Ar- 
chitect, Paul  F.  De  Martini,  2123 
Powell  street,  S,  F.  Owner,  Mr.  Segala, 
The  building  will  be  erected  on  Pfeif- 
fer  near  Stockton  street,  and  has  been 
an-anged  to  contain  four  modern  suites 
of  three  rooms  and  bath  each.  Interior 
will  be  finisJhed  in  pine  and  redwood. 
There  will  be  a  hot  water  supply,  wall 
Ibeds  and  private  bath  rooms.  Some 
hardwood  panels  will  be  used.  En- 
trance will  be  finished  in  tile  and  mar- 
ble. Exterior  of  the  building  will  le 
covered  with  rustic  and  shiplap.  Plans 
are    now   being   prepared, 

SAN   FRANCISCO — ^Apartment    house. 

3  story  and  base,  frame.  $10,000.  Ar- 
chitect, Paul  F.  De  Martini.  2123 
Powell  street,  S,  F.  O'wner's  name 
withheld.  The  ibuilding  will  be  erect- 
ed on  'Pacific  street  near  Taylor,  and 
contain  six  suites  of  two  and  three 
rooms  with  private  baths.  All  Interior 
finish  will  be  of  pine  or  redwood.  Some 
oak  floors  will  be  used.  There  will  be 
a  hot  water  supply,  ath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Wall  beds  are  specified.  En- 
trance will  be  finished  in  tile  and  mar- 
ble. Exterior  ot  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans    are    now    being    prepared. 

AL.-VMEDA.  ALAMEDA  CO.,  C-^L.— 
Apartment  house  alterations,  frame 
construction,  $0,000.  Architect.  Leonard 
H.  Ford,  2136  Center  street,  Berkeley. 
Owner's  name  wiWhheld.  The  present 
two-story  frame  residence  on  San  An- 
tonio avenue  will  be  altered  and  re- 
arranged for  modern  apartments  of 
two  and  three  rooms.  The  work  wfll 
include  new  plastering,  partitions, 
plumbing,  painting,  electric  work  and 
mill  work.  Interior  finish  will  be  of 
pine  throughout.  Tliere  will  be  wall 
beds  and  private  ,hath  rooms.  Exte- 
rior of  the  building  will  also  undergo 
alterations.  Plans  are  being  prepared 
and    figures    will    be   called    tor    shortly, 

BERKELEY,  ALAMBD'A  CO.,  OAL,— 
Apartment  house,  5  story  and  base, 
brick  and  steel,  $85,000,  Architect,  W. 
H.  Ratclift,  Jr.,  First  National  Bank 
Bldg,,  'Berkeley.  Owners,  George  Clark 
and   J.   A.    Elston,    948    Market   street,    S. 
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a  total 
irhich  will  be  arranged 
in  two  and  three  room  suites  with  pri- 
vate baths.  Interior  will  be  finished 
in  pine  and  elm  panels.  Some  oak 
floors  will  ibe  used.  Plans  provide  for 
steam  heat,  elevator  service,  a  vacuum 
cleaning  system  and  hot  water  supply. 
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AM  .-uites.  uill  have  w.ill  bids.  UaUi 
looms  will  be  finished  in  tile  and  will 
ha\e  composition  floors.  Exterior  of 
tile  building  will  be  faced  with  pressed 
brick.  Marble  and  tile  will  be  used 
in  the  Iffhby  and  vestibule.  Plans  are 
I'implete  and  segregated  figui'es  are 
I  eing    taken    on    the    various    parts    of 

LOS  ANGELES.  C.'iL.  —  Apartment 
liouse,  4  story  and  base.  Class  C  con- 
struction. Cost  not  stated.  Architects, 
VVithey  &  Davis.  Story  Bldg,,  L.  A, 
Owner,  Leon  Fighiera.  The  building 
will  be  erected  on  Beacon  street  ibe- 
arranged  to  contain  a  total  ot  110 
tween  7th  and  8th  streets,  and  will  be 
rooms,  which  will  be  divided  into  two 
and  three  room  suites.  All  apartments 
will  have  wall  beds  and  private  baths. 
Interior  will  Ibe  finished  in  pine  and 
hardwood  with  some  oak  floors.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice and  a  hot  water  supply.  Vacuum 
cleaning  will  also  be  installed.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  ot  the  build- 
ing will  be  faced  with  artificial  stone 
Plans  are  complete  and  figures  are  be- 
ing taken. 

'SEATTLE,  WASH,  —  Apartment 
house,  4  story  and  base,  hrick  and 
steel,  $40,000.  Architect,  V,  W.  Voor- 
hees.  Eitel  Bldg.,  Seattle,  Owner,  H, 
-McBrlde,  The  building  will  be  erect- 
ed at  the  corner  of  3rd  avenue  and 
Battery  street,  and  will  cover  an  area 
ot  60  by  180  feet.  There  will  be  a 
total  of  42  suites  of  two  rooms  and 
bath  each.  Interior  finish  will  Ibe  of 
pine  and  hardwood.  Plans  provide  for 
steam  heat,  a  hot  water  system,  ele- 
vator service  and  vacuum  cleaning.  All 
suites  will  have  wall  beds.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Exterior  of  the  building 
will  be  faced  with  pressed  'brick.  Plans 
are  complete  and  flgures  are  heing 
taken. 

SAN  FRANCISCO- Apartment  house, 
3  story  and  base,  frame.  Cost  not  stat- 
ed. .Architects,  Collischonn  &  Meeth, 
521  nth  avenue,  S,  F.  Owner,  Mrs.  R. 
Ellen.  The  building  will  be  erected 
on  7th  avenue  near  Clement  street, and 
has  been  designed  in  the  modern  Mis- 
sion style.  Interior  will  be  arranged 
for  a  total  of  15  suites  ot  three  and 
four  rooms.  Interiors  will  be  finished 
in  pine  and  elm  panels.  Some  hard- 
wood floors  will  be  used.  Plans  pro- 
vide for  steam  heat.  Wall  beds  and 
a  hot  water  supply.  Portable  vacuum 
cleaners  will  also  be  installed,  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Entrance  will  Ije 
finished  In  marible  and  tile.  Exterior 
ot  the  building  will  ibe  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

Contracts   Awarded. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  3  story  and  base,  brick,  $40,000, 
-■Architects,  Blanchard,  Green  &  Tital, 
Van  Nuys  Bldg.,  L.  A.  Owner,  P.  F. 
Stevens.  Contractors.  Webb  &  O'Neill, 
Lankershim  'Bldg.,  L.  A.  Contract 
prii-e,    $40,000. 


BRIDGES  AND  DAMS. 

ASTORIA,  ORE.— Docks  anil  ware- 
houses, timber  construction,  $500,000, 
Engineer,  W.  J,  Walsh,  Astoria,  Own- 
ers,     City      ot      Astoria.      Preliminary 
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plans  are  being  pieparcJ  lur  a  number 
of  new  docks  which  will  he  erected 
with  the  proceeds  of  t!ie  recent  bond 
election  held  in  Astoria.  Each  of  the 
docks  will  liave  an  average  length  of 
1.200  feet.  Two  story  frame  ware- 
houses will  be  constructed  on  the 
docks..  Only  reliminary  plans  are  now 
being  worked  out  and  it  will  be  some 
time  before  bids  will  be  called.  Fur- 
ther mention  will  be  made  of  the  work. 

HOXOULTJ.  H.  T.— Pile  driving  ma- 
chinery, etc.  Cost  not  stated.  Engi- 
neer. Board  of  Harbor  Commissioners. 
Honolulu.  Owners.  City  of  Honolulu. 
Plans  have  been  completed  calling  for 
furnishing  tlie  city  with  pile  driving 
eQUipment  and  machinery.  Bids  are 
now  being  called  for  and  will  be  open- 
ed on  March  28th.  Plans  and  speclfl- 
cations  together  with  complete  infor- 
mation may  be  obtained  from  the 
Honolulu    Hafbor    Commissioners. 

Contracts   Awarded. 

SAN  FRANCISCO — Fery  slip.  S34,587. 
Engineer,  Assistant  State  Engineer, 
Ferry  Bjdg.,  S.  F.  Owners,  State  of 
California.  Contractors,  The  Thom- 
son Bridge  Co.,  S.  F.  Contract  price, 
J34,587.  Note:  Bids  were  also  opened 
by  the  State  Board  of  Harbor  Commis- 
sioners for  furnishing  a  large  amount 
of  creosoted  piles.  No  contract  was 
awarded  however.  A  complete  list  of 
all  figures  will  be  found  under  tlie 
heading  of  San  Francisco  in  tbis  issue. 
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CHURCHES. 


HOLT  CROSS  CE.METERT,  SAN 
MATEO  CO.,  CAL. — Mausoleum,  1  story, 
reinforced  concrete,  $6,000.  Architect, 
J.  A.  Porporato,  619  Washington  street, 
S.  F.  Owner's  name  withheld.  The 
building  Is  designed  in  the  Classic 
style  and  will  contain  six  receptacles. 
There  will  be  a  cement  or  tile  floor,  art 
glass  and  ornamental  iron  and  bronze. 
Exterior  will  be  faced  with  cement 
plaster.  Plans  have  been  out  for  fig- 
ures and  a  contract  will  be  awarded 
.shortly. 

LOS  ANGELES.  CAL.— Church  au,..- 
tlon.  frame  construction.  Cost  not 
■  stated.  Architects.  Alfred  W.  Rea  and 
(Charles  E.  Garstang.  Black  Bldg.,  L. 
A.  Owners,        Westlake        Methodist 

(Church.  Two  new  additions  will  be 
■made,  each  two  stories  in  height,  one 
■covering  an  area  of  H  by  72  feet  and 
Ibe  other  14  by  50  feet.  The  new  por- 
tion of  the  building  will  be  used  for 
class  rooms,  there  being  eighteen 
rooms  in  all.  separated  "by  rolling 
doors.  Interior  flnisii  will  be  of  pine 
with  maple  floors.  There  will  'be  steam 
heat,  blackboards  and  six  toilets.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete    and    figures    are    being    taken. 


FACTORIES  &  WAREHOUSES. 

(  (Piitracts    -Vwardcd. 

SALEM.  ORE. — Canning  plant,  1 
story  and  base,  reinforced  concrete, 
(50.000.  Architect.  F.  A,  Dickson. 
Salem.  Owners.  Hunt  Bros..  Salem. 
Contractor.  A.  J.  Anderson.  Salem.  Con- 
tract price,   (50,000. 


BERKELEY,  ALA.MEDA  CO.,  CAL.— 
Fire  houses,  3,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  W.  H.  Rat- 
cliff,  Jr.,  First  National  Bank  Bldg., 
Berkeley.  Owners.  City  of  Berkeley. 
These  buildings  will  be  erected  on  ^e 
Roy  avenue,  Ellis  street  and  Claremont 
avenue.  Each  building  will  contain 
space  for  two  pieces  of  apparatus  and 
quarters  for  the  men.  Interiors  will 
be  finished  in  pine  throughout.  There 
will  be  special  plumbing  and  electric 
work.  Exteriors  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
have  received  the  approval  of  the  City 
Council  and  (bids  are  now  being  taken. 
Figures   will   be   opened   on   March    27th. 


FLATS. 

SAN  FRANCISCO— Flats.  2  story  and 
base,  frame.  $5,000.  Architect,  Theo. 
W.  Lenzen,  Humiboldt  Bank  Bldg.,  S. 
P,  Owner,  B.  Lange.  The  building 
will  be  erected  on  tlie  west  side  of  9th 
avenue    near    Irving    street,    and     will 


linished  in  pine,  redwood  ;ind  hard- 
wood. Hardwood  floors  will  ibe  used 
in  the  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Bath 
rooms  will  ihave  tile  wainscot  and  com- 
position floors.  Automatic  water  heat- 
ers will  be  installed.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures   are   being   taken. 

SACRAMENTO.  CAL.— Fiats,  3  story 
and  base,  frame,  $7,500.  Architect,  A. 
Willoner,  Oschner  Bldg..  Sacramento. 
Owner,  E.  E.  Juergenson.  The  build- 
ing has  been  designed  to  contain  six 
modern  fiats  of  tliree  and  four  rooms. 
Interior  will  be  finished  in  pine  and 
redwood  with  some  hardwood  panels. 
Oak  floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
fire  places  and  tile  mantels.  Bath  and 
kitchens  will  have  tile  wainscot.  Au- 
tomatic water  heaters  will  be  installed. 
Exterior  of  tlie  building  will  ibe  cov- 
ered  with    rustic.     Plans  are   being  pre- 
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flats.  Inter 
and  redwood  with  some  elm  panels. 
Oak  floors  will  'be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
nre  places  and  tile  mantels.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and 
shiplap.  Plans  are  complete  and  fig- 
ures  are  'being    taken. 

SAN  FRiANOISCO — Flats,  2  story  and 
base,  frame.  $4,000.  Architect,  Paul  F. 
De  Martini,  2123  Powell  street,  S.  F. 
Owner,  Louis  De  Martini.  The  build- 
ing will  be  erected  on  Union  street 
west  of  Stockton,  covering  an  area  of 
28  feet  9  inches  by  61  feet.  There  will 
be  tour  flats  of  five  rooms  each.  In- 
terior will  be  finished  in  pine  and  red- 
wood with  some  hardwood  fioors.  Each 
living  room  will  have  an  open  fire 
place  and  tile  mantel.  Bath  rooms  and 
kitchens  will  have  tile  wainscot.  En- 
trance will  be  finished  in  tile  and  ter- 
razzo.  Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  all  work  except  mill  and  car- 
Hentry  work  will  'be  done  by  Day 
Laihor.     The   owner   is   now  in    the  mar- 
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SAN  FRANCISCO— Flats,  4,  i  story 
and  'base,  frame,  $4,000  each.  Archi- 
tect, none.  Owners.  Tyler-Schmidt 
Building  Co.,  1921  Oak  street,  -S.  F. 
These  buildings  will  be  erected  on  17th 
avenue  north  of  California  and  each 
will  contain  two  modern  flats  of  five 
and  six  rooms.  Interiors  will  be  fin- 
ished in  pine,  redwood  and  some  liard- 
wood  veneer.  Oak  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  open  fire  places  and  tile  man- 
tels. Bath  rooms  and  kitchens  will 
have  tile  wainscot.  Automatic  water 
heaters  will  be  installed.  Exterior.s 
will  'be  covered  with  rustic  and  shiplap. 
Plans  are  in  the  hands  of  the  owners 
and  work  will  he  done  by  Day  Labor. 
.\11  materials  are   now  being  purchased. 

OAKLAND.  CAL. — Flats.  2  story  and 
base,  frame.  $10,000.  Architect.  F.  D. 
Voorhees.  Central  Bank  Bldg..  Oak- 
land. Owner's  name  withheld.  The 
building,  designed  for  residential  flats, 
will  contain  tour  flats  of  five  and  six 
rooms.      Interiors    will    ibe    handsomely 


GARAGES. 


STOCKTON.  SAN  JOAQUIN  CO..  CAL. 
— Garage.  1  story,  base  and  mezzanine 
noor.  brick  and  steel.  $5,000.  Architect. 
Ralph  P.  Morrell,  Odd  Fellows'  Bldg.. 
Stockton.  Owner.  Mr.  Eshbark.  20S 
West  Fremont  street.  Stockton.  The 
building  will  be  erected  on  North  Hun- 
ter street,  and  has  -been  designed  to 
contain  a  large  show  room,  offices,  re- 
pair shop  and  storage  space.  A  con- 
crete floor  will  be  used.  Entire  struc- 
ture will  have  a  floor  space  of  23.000 
suare  feet.  Interior  of  the  office  and 
display  room  will  be  pine  and  hard- 
wood. There  will  be  -an  electric  eleva- 
tor, two  oOO-gallon  steel  tanks  and 
metal  window  sash,  frames  and  ceil- 
ings. Patent  store  fronts  are  also 
specified.  Roof  will  be  of  asbestos. 
Exterior  of  the  .building  will  ibe  faced 
with  pressed  brick.  Plans  are  being 
prepared. 


GOVERNMENT  WORK  AND 
SUPPLIES. 


Canal  Circular  82U. 

An  advertisement  appears  elsewhere 
in  this  issue  calling  tor  bids  to  be 
opened  by  the  general  purchasing  of- 
ficer of  the  Isthmian  Canal  Commis- 
sion. Washington.  D.  C,  under  circular 
S29  on  March  2  tor  furnishing  the  fol- 
lowing: 

Class  1.  Outlet  boxes,  switch  boxes, 
cut-outs,   push   buttons,   etc. 

Class  2.  198  snap,  knife  and  marine 
switches. 

Class    3.   25    marine    fixtures. 

Class   4.  660  fuses. 

Class  5.    140  condulets. 

Class  6.  '144   portable  lamp  guards. 

Class  7.  Bushings,  elbows,  and  lock- 
nuts. 

Class  8.  47,000  feet  rubber  covered 
and   weatherproof   wire. 

Class  9.   300  pounds  magnet   wire. 

Class   10.     1,000   soldering   sticks. 

Class  11.     12  clamps. 

Class   13.    150  pairs  pliers. 

Class   13.  300   prs   side-cutting  pliers. 

Class  14.  50.000  pounds  galvanized 
soft  steel  wire. 

Class  15.  Common  wire  nails  and 
galvanized    nails. 

Class  16.  Marine  bolts. 
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17.  650  cunnection   links. 

Class  IS.  500   lengths   stovepipe. 

Class  19.   165   brass  globe  valves,  2-in. 

Class  20.        50     brass     swlng-clieck 

valves.  y.-ln. 

Class  21.   36   wood   tackle   blocks. 

Class  22.   750   pounds   square   packing. 

Class  23.   2,096    asbestos    gaskets. 

Class  24.  Medium    rubber    valves. 

Class  25.  Wheels   for  dump   wagon. 

Class  26.   50  steel   tapes. 

Class  27.  1.000  feet  vitrlfiefl  .sewer 
pipe. 

Electrlefll    BqulpiiieDl    for    Canal    Portl- 
flcatlODH. 

The  Isthmian  Canal  Comniissinii  will 
soon  issue  proposals  tor  lighting  Hx- 
tures  and  supplies,  switch  panels  and 
feeder  boxes,  cable,  hangers,  and  ar- 
mored cable  for  wiring  material  for 
us  on  the  fortifications  now  in  luurse 
of  erection  at  tile  Atlantic  and  Pnciflc 
ends  of  the  Panama  Canal. 

Removing     Rock,     San     F^nnelNco     Bay. 

The  Standard  American  Dredging 
Co..  of  San  Francisco.  Cal..  presented 
the  successful  bid  at  $61,500  for  remov- 
ing Centlsima  rock  near  entrance  to 
.■^an    Francisco   Bay,  Cal. 

SubniarineM  for  the  Nai-y. 

The  Secretary  of  the  Navy  has  de- 
cided upon  the  award  of  three  sub- 
marines authorized  by  act  of  Congress 
approved  March  4,  1913.  Bids  were 
opened  for  these  submarines  on  De- 
cember 2.  1913.  but  the  decision  as  to 
award  of  contracts  has  been  delayed, 
owing  in  part,  to  the  financial  stale  of 
one  of  the  companies  bidding. 

The  secretary  has  decided  upon  the 
following  awards: 

To  the  Electric  Boat  Company,  two 
submarines  of  their  type  37-H.  to  be 
built  at  the  works  of  the  Fore  River 
Shipbuilding   Corporation. 

One  boat  of' the  Lake  Torpedo  Boat 
Company's  type,  to  be  built  in  a  navy 
yard;  complete  detail  working  plans 
for  this  boat  and  license  to  construct 
are  to  be  furnished  by  the  Lake  Tor- 
pedo Boat  Company.  The  navy  yard 
at  which  the  vessel  will  be  built  has 
not  yet  been  decided  upon. 

The  contract  for  the  other  subma- 
rine  has   not   yet   been  awarded. 

.American    FlTm    Secure)*    Italian    Ariue- 

Walter  Wood,  a  representative  of  the 
firm  of  R,  D.  Wood  &  Co.,  of  Phlhidel- 
phia,  which  secured  a  contract  on  Feb- 
ruary 4  to  furnish  45,000  tons  of  pipe 
to  be  used  in  the  construction  of  the 
Apulia  aqueduct,  is  in  London  trying 
to  discount  $2,500,000  of  treasury 
bonds,  pa.vable  in  three  years,  the  pro- 
ceeds from  w.hieh  are  to  be  used  in 
Ailing  the  contract.  If  Mr.  Wood  is 
successful  in  this  transaction,  and  this 
Is  practically  certain,  he  may  secure 
another  contract  for  50.000  tons  of 
cast  iron  pipe,  as  the  terms  offered  by 
his  hrm  are  more  advantageous  than 
those  of  the  Italian,  French,  Britlsli, 
and  German  firms,  which  combined  to 
divide  the  contract.  The  Apulia  aque- 
duct, which  is  expected  to  be  complet- 
ed in  1921,  will  be  largest  in  the  world. 
The  course  of  the  Sele  River  has  been 
diverted.  A  collecting  basin  has  been 
built  at  its  source.  1,370  feet  above  the 
level  of  the  sea,  whence  the  waters  are 
to  be  conveyed  by  tunnel  for  seven 
and  a  half  miles,  penetrating  a  water- 
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hed  and  then  the  aqueduct,  whicli 
les  long,  to  the  Apullan  pro 
f  Ban,  Foggia,  and  Lecce.  Tl 
1    is   to   cost    $33,000,000. 


Reclamation  Work. 

The  Reclamation  Service  is  aski 
for  proposals  for  earthwork  and  tu 
nel.  Pablo  Canals,  in  connection  wi 
the  Flathead  irrigation  project  in  Mo 
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miles  southwest  of  Poison,  Mont,,  and 
involves  about  3,400  cubic  yards  of 
open-cut  excavation  and  about  520  lin 
ft  of  tunnel.  Bids  will  be  opened  at 
2  o'clock  p.  m.  March  20,  1914,  at  the 
office  of  the  Reclamation  Service,  St. 
Ignatius,  Mont. 


Pueatello.   Idaho,    PoMt   Office. 

previously  reported,  the  contract 
the  construction,  complete,  of  the 
.  post  office  at  Pocatello,  IdaTTo, 
awarded    to    Palmberg    &    Mattson, 
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$93,575.      In    the 


struction  of  the  building  fixtures  and 
material  manufactured  by  the  follow- 
ing named  firms  will  be  used:  Plumb- 
ing fixtures  L.  Wolf  Mfg.  Co.;  direct 
cast-iron  radiatoi-s,  American  Radiator 
Co,;  wall  radiators,  do:  radiator  valves, 
Jenkins  Bros.;  cabinet  and  tablet, 
Frank  Adam  Electric  Co.;  conduit,  the 
Conduit  Co.  (Ltd.);  rubber-covered 
wire,  John  A,  Roebllng's  Sons  Co.; 
lighting  fixtures,  Frank  Adam:  pen- 
dant switches,  Cutler-Hammer  Mfg. 
Co.;  Insulating  joints,  Macailen  Co.: 
keyless  sockets,  Perkins:  chain-pull 
sockets,  Bryant;  porcelain  sockets. 
Pass  &  Seymour;  indirect  radiators, 
American  Radiator  Co.:  damper  regu- 
lator, do;  plug  receptacles  and  snap 
switclies.  General  Electric  Co.:  re- 
flectors, globes,  and  glassware,  Hola- 
phane;  air  valves  for  end  of  steam 
mains  and  indirect  radiators,  Monash- 
Younker  Co. 

Cement,  Reclamation  Service. 

The  Secretary  of  the  Interior  has 
awarded  contract  to  the  Inland  Port- 
land Cement  Co.  of  Spokane.  Wash,, 
for  furnishing'  10,000  barrels  of  cement 
at  9S  cents  per  barrel  f,  o.  b.  cars  Met- 
aline  Falls,  Wass.  This  cement  Is  for 
use  on  the  Okanagan  project.  Wash- 
ington, and  the  St  Mary  storage  unit 
of  the  Milk  Rover  project  in  Montana, 

San    Diego,   Cal.,   Vault    Shelvlne. 

The  contil-act  flor  installing  metal 
vault  shelving  in  the  U.  S.  post  office, 
San  Diego,  Cal.,  has  been  awarded  to 
the  Berger  Mfg.  Co.,  Canton,  Ohio,  at 
$1,122;    time   to  complete   90  days. 


Availability   of    Na^-y    Funtln. 

Secretary    Daniels  .has    made    an 
portant  recommendation   to  Congres 
the  effect   that   10   per  cent   of   the 
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of  public  work 
I  increase  of  the  Navy,  shall  hi 
liable  interchangeably  for  expen 
ire  on  the  objects  named  in  the  ap 
priations.     This   is   to   be   done   onli 
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quent  to.  and  unfor 
submitting  the  an 
Congress.  Under  t 
appropriations   ther( 

ficiently  large  amounts  of  unexpended 
balances  to  more  than  offset  the  amount 
of  any  deficiencies  that  may  be  in- 
curred In  other  appropriations.  With 
this  provision  on  the  statute  books  It 
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"uuld  be  possible  to  transfer  from  one 
appropriation  wliere  the  money  is  not 
retjuired  to  the  appropriation  which  is 
deficient  a  sufficient  amount  to  offset 
the  deficiency  and  obviate  the  neces- 
sity of  going  to  Congress  for  addi- 
tional money  when  the  unexpended 
balance  under  the  first  appropriation 
would  be  carried  to  the  surplus  fund. 
The  present  practice  swells  the  ap- 
parent total  of  appropriations  for  the 
naval  establishment  without  actually 
iing  the  amount   of  money  drawn 
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:VIARE  ISLAND.  SOLANO  CO.,  CAL— 
.Magazine  building,  1  story,  reinforced 
concrete,  $12,500.  Architects,  Bureau 
of  Yards  and  Docks,  Washington,  D.  C. 
Owners,  United  States  Government! 
■Bids  opened  in  Washington  on  March 
7th  for  this  wo>k  show  Monson  Bros, 
of  San  Francisco  low  at  $11,950.  A 
complete  list  of  bids  will  be  found 
under  the  heading  of  Marin.  Contra 
Costa    and    Sonoma    Counti 
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—HALLS  &  SOCIETY  BLDGS— 


SAN    FRANCISCO— City    Hall       w 
Cost    not    stated.      Architects.    Bake 
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City  and  County  of  San  Fran- 
cisco. Bids  were  opened  at  the  last 
Wednesday  session  of  the  Board  of 
Public  Works  tor  the  electric,  vacuum 
cleaning  system  and  pneumatic  tubes 
tor  the  new  City  Hall.  The  Newbery- 
Bendheim  Electric  Co.  were  low  on  the 
work  at  $77,000  and  will  probably  be 
awarded  the  contract.  Bids  were  also 
opened  at  the  same  meeting  tor  fur- 
nishing the  City  Hall  water  sypply. 
The  Scott  Co.  were  low  on  the  work 
at  $1,3,475.  A  complete  list  of  these 
bids  will  be  found  under  the  heading 
of  San  Francisco  in  this  issue. 

SACRAMENTO,  CAL— State  Capitol 
elevator  work.  Cost  not  stated.  Ar- 
chitect. State  Department  of  Engineer, 
ing.  Sacramento.  Owners,  State  of 
California,  Bids  opened  hy  the  State 
Engineering  Department  for  elevator 
work  in  the  State  Capitol  building 
show  the  Van  Emon  Elevator  Co,  low 
at  $5,516  for  installing  two  passenger 
elevators;  Ralston  Iron  Works  low  at 
$970  for  ornamental  iron  grilles  in 
connection  with  the  same,  and  Randal] 
Elevator  Door  Control  Co.  low  at  $1,- 
234  tor  Installing  pneumatic  door  oper- 
ating devices.  A  complete  list  of  all 
figures  will  be  found  under  the  head- 
ing of  Sacramento.  Stockton  and 
-Vorthern    California    In    this    issue. 

BAKERSFIELD.  KERN  CO.,  CAL— 
Lodge  hall  and  stores.  3  story  and 
base,  brick  and  steel,  $20,000.  Archi- 
tect. O.  L  Clark,  -Brower  Bldg.,  Bakers- 
field.  Owners,  Knights  of  Pythias  Hall 
Association.  The  building  will  be  de- 
signed   tor    stores    on    the    first    floor. 
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lodge  halls  and  offices  of  tli 
tion  on  the  second  floor  and  a  large 
banquet  hall  and  ball  room  on  the 
third  floor.  Interior  flnish  will  be  o£ 
pine  and  redwood  witli  maple  floors 
in  the  banquet  hall  and  ball  room. 
There  will  be  steam  lieat  and  a  hot 
water  supply.  Plans  provide  for  patent 
store  fronts  and  plate  glass  windows. 
Exterior  of  tlie  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

OREGON  OITT,  ORE. — City  Hall,  2 
story  and  base,  brlclc.  $15,000.  Archi- 
tect, C.  A.  Houghtaling.  Henry  Bldg., 
Portland.  Owners,  Oregon  City.  Two 
designs  were  submitted  by  this  archi- 
tect. Both  were  of  the  Colonial  style, 
brick  construction,  and  with  large 
white  pillars  running  from  ttie  ground 
to  the  top  of  the  building.  In  both 
plans  the  structure  would  be  trimmed 
In  red  brick.  The  second  floor  will  be 
used  for  meeting  rooms,  while  the  first 
floor  will  ibe  given  over  to  council 
chambers,  reception  rooms,  fire  sta- 
tion and  various  committee  rooms. 
Plans  provide  for  steam  Iieat.  fireproof 
vaults  and  pine  Interior  finish.  The 
architect  is  now  completing  working 
drawings  and  figures  will  be  called 
(or   shortly. 

Contracts  Awarded. 

OAKLAND,  CAL..— Municipal  audito- 
rium, 2  story  and  base.  Class  A  con- 
struction. Jl. 000, 000.  Architect,  J.  J. 
Donovan,  Security  Bank  Bldg.,  Oak- 
land. Owners.  City  of  Oakland.  Con- 
tractors. Christensen  Bros,  237  Wayne 
avenue,  Oakland.  Note:  This  contract 
CO /ers  only  the  preparation  of  the  site, 
granite  work  and  setting.  Contract 
price,    J19«,360. 


HOSPITALS 

RED  BLUFF.  TEHAMA  CO.,  CAL.— 
Hospital,  2  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Architect's 
name  not  given.  Owners,  St.  Eliza- 
beth's Hospital,  Rev.  Father  F.  Brady, 
Red  Bluff.  The  building  will  replace 
the  building  recently  destroyed  by  fire 
and  will  cover  an  area  of  40  by  90 
feet.  Interior  has  been  arranged  for 
25  beds.   3   wards,  private  rooms,  oper- 
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terior finish  will  be  of  pine.  There 
will  be  elevator  service,  heating  and 
a  vacuum  cleaning  system.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
an  effort  is  'being  made  to  raise  tbe 
balance  of  the  money  necessary  to 
start  construction.  Information  can  be 
secured  from  Father  F.  Brady,  who  is 
in    charge   of   the   campaign. 

SEATTLE,  WASH. — Hospital.  4  story 
and  base,  reinforced  concrete  and  steel. 
5150.000.  Architect.  A.  Warren  Gould, 
American  Bank  Bldg..  Seattle.  Owner. 
John  Slarbird.  The  building  will  be 
erected  in  the  Queen  Anna  HIII  dis- 
trict, and  Is  to  cover  an  area  of  120 
by  156  feet  with  a  large  L.  Construc- 
tion will  be  fireproof  throughout,  ue- 
talls    of    the    building    have    not      been 


BUILDING   AND   INDUSTRIAL  NEW.: 

William  V.  Burbank.  The  building  will 
be  erected  on  property  adjoining  the 
present  Union  Square  Hotel  at  the 
northwest  corner  of  Post  and  Stock- 
ton streets,  and  is  intended  as  a'n  ad- 
dition to  that  structure.  One  of  the 
main  features  of  the  building  will  be 
a  large  palm  court  which  will  occupy 
nearly  the  entire  first  floor.  Design 
and  construction  will  be  similar  to 
ihat  of  the  present  building.  Upper 
six  floois  will  contain  in  the  neighbor- 
hood of  150  guest  rooms,  all  of  which 
will  have  private  baths.  Interior  fln- 
isli  will  be  of  pine  and  hardwood. 
Plans  provide  for  steam  heat,  elevator 
servJte.  hot  water  supply  and  vacuum 
cleaning.  Marble,  tile  and  ornamental 
plaster  will  be  used  extensively.  All 
bath  looms  will  have  composition 
floors  ard  tile  wainscot.  Exterior  of 
:he  builomg  will  be  faced  with  cement 
piaster.  Plans  are  complete  and  fig- 
ures are  now  being  taken.  All  work 
wiU   be  fegregated. 

SAN  FRANCISCO — Hotel.  7  story 
and  base,  brick  and  steel.  $73,000.  Ar- 
chitects. Smith  &  Stewart,  244  Kearny 
street.  S.  F.  Owner,  A.  O.  Stewart. 
The  building  will  be  erected  on  the 
noith  side  of  O'Farrell  street  east  of 
Taylor,  and  has  been  designed  to  con- 
tain two  stores  besides  the  hotel  of- 
fice and  lobby  on  the  first  flooi-.  The 
building  will  have  a  frontage  of  27% 
feet  by  a  depth  of  137%  feet.  Upper 
flo  ir.-^  will  contain  66  rooms  with  pri- 
vate baths.  There  will  be  steam  heat, 
vacuum  cleaning  system,  elevator 
service  and  a  hot  water  supply.  All 
bath  rooms  will  be  finished  in  tile. 
Some  marble  and  ornamental  plaster 
will  be  used.  Interior  finish  will  be 
of  pine  and  hardwood.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  trimmed  with  ornamental  terra 
cotta.  Plans  are  complete  and  figures 
are    being    taken. 

RIVERBANK,  STANISLAUS  CO.. 
CAL. — Hotel.  2  story  and  base,  brick. 
$10,000.  Architect,  Ralph  P.  Morrell, 
Odd  Fellows'  Bldg..  Stockton.  Owner, 
R.  McDonald.  The  building  will  cover 
an  area  of  50  by  90  feet  and  has  been 
designed  for  stores  on  the  first  floor 
and  modern  hotel  rooms  on  the  upper 
floor.  Bath  rooms  will  have  tile  floors 
and  wainscot.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  also  provide  for  patent  store 
f'o.iti-.      Bids   are    now    being    taken    on 
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HOTELS. 

SAN  FRANCISCO— Hotel,  7  story  and 
base,  reinforced  concrete.  $162,000.  Ar- 
chitects. MacDonald  &  MacDonald, 
Holbrook     Bldg.,     S.     F.       Owner,     Mrs. 


by  130  feet.  Plans  provide  for  two 
stores  besides  the  hotel  oflice  and 
lobby  on  the  first  floor.  Upper  floors 
will  contain  a  total  of  54  guest  rooms 
and  a  nvimlier  of  pub'ic  and  private 
baths.  Interior  finish  will  be  of  pine 
and  hdi-divood.  There  will  be  steam 
heat,  elevator  .-crvice  and  a  hot  water 
supply.  Patent  store  fronts  are  speci- 
fied. Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

SEATTLE.  WASH— Hotel,  3  story 
an  1  base,  brick  and  steel,  $60,000.  Ar- 
chitect, A.  Warren  Gould,  American 
Bank  Bldg.,  Seattle.  Owner,  ,1,  C. 
Peterson.  The  building  will  be  erect- 
ed on  Pike  street  at  V:".  corner  of  7th, 
covering  an  area  of  110  feet  by  120 
feet.  There  will  be  a  number  of  stores 
besides  the  hotel  entrance  and  lobby 
on  the  first  floor.  Upper  floors  will 
contain  in  the  neighborhood  of  170 
guest  rooms  and  public  and  private 
baths.  Interior  flnish  will  be  of  pine 
and  hardwood.  Plans  provide  for 
steam  heat,  a  vacuum  cleaning  sys- 
tem and  hot  water  supply.  All  bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Patent  store  fronts 
and  metal  window  sash  and  frames 
are  specifled.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  now  tie- 
ing   taken. 
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BAKERSFIELD.  KERN  CO.,  CAL.— 
Hotel.  2  story  and  base,  brick.  $12,000. 
Architects,  Henry  Starbuck  and  L.  K. 
Condrajian,  Fresno.  Owner.  C.  Petrl- 
nl.  The  building  will  contain  stores 
on  the  first  floor  and  hotel  rooms  ann 
baths  on  the  upper  floor.  All  interior 
Hnish  will  be  of  pine  and  redwood. 
There  will  be  steam  heat  and  a  hot 
water  system.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
There  will  be  patent  store  fronts  and 
plate  glass  windows.  Exterior  of  the 
building  win  be  faced  with  pressed 
brick.  Plans  for  the  work  are  now 
1-eing    prepaied. 

LOS  ANGELES,  CAL.— Hotel.  4  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architect.  Arthur  S.  Heine- 
man,  San  Fernando  Bldg..  L.  A.  Own- 
er, Herbert  J.  Goudge.  The  building 
will  be  erected  on  West  Cth  street  near 
Flowar,   covering  an   area  of  42%    feet 


COALINGA,  FRESNO  CO.,  CAL.— Li- 
brary, 2  story  and  base,  reinforced  con- 
crete, $20,000.  Architects,  Swartz. 
Hotchkin  &  Swartz,  Rowcll  Bidg., 
Fresno.  Owners,  Coallnga  Union  High 
School  Library  District.  Bids  opened 
for  the  general  construction  of  this 
building  show  Olsen  &  St.  Clalr  of 
Coallnga  low  at  $15,347'.  A  complete 
list  of  the  bids  received  will  be  found 
under  the  heading  of  T^resno.  Modesto. 
Stanislaus  and  Central  California  in 
this    issue. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 

SAN  FRANCISCO  —  State  exhibit 
l>ui]ding.  frame  and  plaster  construc- 
tion. Cost  not  stated.  Architect. 
Joseph  Bell  De  Remer,  Title  Insurance 
Bldg.,  L.  A.  Owners,  North  Dakota 
Exposition  Association.  The  building 
will  be  V  shaped,  with  a  central  por- 
tion 39  feet  square,  two  wings  each  3S 
by  48  feet.  Plaster  exterior  over  metal 
lath,  tile  roof,  pine  noors  and  finish. 
The  first  floor  will  contain  a  lecture 
hall  and  balcony,  offices,  rest  room  and 
numerous  exhibit  chambers.  The  sec- 
ond story  will  contain  exhibit  rooms. 
Plans  are   now  being  prepared. 

SAN  .FRANCISCO- Concession  build- 
ing, frame  construction.  $100,000.  Ar- 
chitect, Benj.  G.  McDougall.  Sheldon 
Bldg.,  S.  F.  Owners,  Irish  Village  Co. 
It  is  proposed  to  erect  a  large  group 
of  buildings  devoted  exclusively  to 
the  Irish  traditions  and  scenes.  One 
of  the  main  features  of  the  group  will 
be  an  exact  replica  of  the  Castle  Blar- 
ney. Details  of  the  buildings  have  not 
progressed  far  enougli  to  give  a  de- 
scription. Further  mention  will  be 
made   of  the  work. 


I 


Wednesday,     March     11.      1914. 

POST  OFFICES. 


l'.]t.\.'^.S    V.\LLEY,    NKV.SDA  I'll..   CAU 

liieproot  construction.  |55,0UO.  Archi- 
tect. Supervising  Arcliitect.  Oscar 
W'enderoth.  Wasiiington,  D.  c.  Own- 
cr.s.  United  States  Government.  Tile 
Supervising  Architect  has  notified  tne 
postmaster  at  Grass  Valley  that  work- 
iiiB  drawings  for  the  new  Federal 
Ijuildlng  liave  been  completed.  Bids 
will  be  called  for  shortly.  There  is 
(l."..-,.(l(l(j    available    for    construi-lion. 


BllLDING  AND  INDUSTRIAL  NEWS 

titlons  and  metal  window  sash  and 
frames.  Plans  include  steam  heat,  a 
hot  WMter  supply  and  vacuum  clean- 
ing. Interior  linish  will  be  of  pine  and 
liardwood,  'Exterior  of  the  building 
will  be  faced  with  cement  plaster.  A 
clay  tile  roof  will  be  used.  Plans  are 
nearly  complete  and  figures  will  short- 
ly   be   called. 


RESmEKCES 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 


SAN    I'-HANCISCO— Railr. 
Poles    and    conduit.      Cost 
Engineer,    City      Engineer, 
City    Hall     Bldg..    S.    P.      O 
and    County    of    San    Franc 


stated. 

nporary 

•s.    City 

Plans 


and  specifications  of  the  work  to  be 
executed  under  Section  A  of  Contract 
No.  16.  Van  Ness  Municipal  Railroad, 
have  been  completed  and  are  now  out 
for  figures.  This  contract  will  In- 
cliide  laying  tracks,  erecting  poles  and 
putting  in  conduit  for  the  A'an  Ness 
Avenue  line  from  Market  street  to 
Chestnut.  Bids  will  be  opened  on 
March  18th.  An  official  proposal  ap- 
pears  in  another  column   of  this   issue. 
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City 


Department    of    Engineering. 

SAN  FRANCISCO  —  Trolley  poles, 
concrete  construction.  Cost  not  stat- 
ed. Engineer,  City  Engineer,  Tempo- 
rary City  Hall,  S.  F.  Owners.  City  and 
County  of  San  Francisco.  Plans  and 
specifications  have  been  approved  for 
the  ornamental  concrete  trolley  poles 
which  are  to  be  erected  along  Van 
Ness  avenue  and  Chestnut  street.  Bids 
are  now  being  taken  for  this  work 
and  will  be  opened  by  the  Board  of 
Public   Works   on    March    11th. 

SAN  FRANCISCO— Underground  and 
overhead  conductors.  Union  Street  Mu- 
nicipal Line.  Cost  not  stated.  Engi- 
neei-.  City  Department  of  Engineering. 
Temporary  City  Hall,  S.  F.  Owners. 
City  and  County  of  San  Francisco. 
Bids  opened  at  the  last  Wednesday 
meeting  of  the  Board  of  Public  Works 
for  this  work  show  the  Pacific  Fire 
Extinguisher  Co.  low  on  the  over- 
head work  at  J3.200.  and  the  Pacific 
Gas  and  Electric  Co.  low  on  the  under- 
ground work  at  $5.7S5.T3.  A  complete 
list  of  the  bids  will  be  found  under 
the  heading  of  San  Francisco  In  this 
Issue. 

SACRAMENTO,  CAL.— Freight  shed, 
I  story,  frame.  (2,500.  Architect,  none, 
iiwners,  Oakland.  Antioch  and  Eastern 
itallroad  Co..  lOS  Montgomery  street, 
S.  F.  t'lans  Ivave  been  completed  for 
a  small  freight  shed  which  is  to  be 
erected  on  M  street  between  2nd  and 
3rd  streets.  No  interior  finish  will  be 
used.  Exterior  of  the  building  in- 
cluding the  roof  will  be  covered  with 
corrugated    iron.       Plans    are    complete 
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by 


Day  Labor. 

SAN  DIEGO.  CAL. — Passenger  sta- 
tion. 2  story  and  base,  reinforced  con- 
crete. $125,000.  Architects.  Bakewell 
&  Brown.  251  Kearny  street.  S.  F. 
Owners.  Santa  Fe  Railroad  Co.  The 
building  will  cover  a  considerable 
ground   area  and  has  been   designed  in 
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SAN  FKANClSCIl— Kesidences,  8,  2 
story  and  base,  frame,  J1.500  to  $8,000 
respectively.  Architect,  Edward  G. 
Holies  600  Market  street,  S.  P.  Own- 
ers. S.  A.  Born  Building  Co..  660  Mar- 
ket street.  S.  F.  These  houses  will  be 
erected  in  the  Sea  Cliff  Tract,  and  have 
been  designed  to  contain  from  seven 
to  ten  rooms  with  one  and  two  baths 
and  sleeping  porches.  Interiors  will 
be  finished  in  pine,  redwood  and  blue 
gum.  Oak  fioors  will  be  used  in  the 
principal  rooms.  Plans  provide  for  fur- 
nace beat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  The  sum 
of  $65  is  allotted  for  finish  hardware 
and  $150  for  lighting  fixtures.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Exteriors  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  in  the  hands  of  the 
owners  and  work  will  be  done  by  Da.v 
Labor. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame,  $2,300.  Architect, 
none.  Owner.  J.  M.  Olson.  125  Jersey 
street.  S.  F.  The  dwelling  will  con- 
tain six  rooms  and  bath,  and  will  be 
erected  on  the  south  side  of  Jersey 
street  west  of  Church.  Interior  finish 
will  be  ot  pine  througjiout.  Soine  hard- 
wood floors  win  be  used.  There  will 
be  a  large  open  fire  place  in  the  living 
room  with  a  brick  or  tile  mantel.  Tile 
wainscot  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  ot  the 
house  will  be  covered  with  rustic,  ship- 
lap  and  a  brick  veneer  base.  Plans 
are  complete  and  the  work  will  be 
done  by  Day  Labor.  All  materials  are 
now   being  purchased. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
Cost  not  stated.  Architects.  Willis 
Polk  &  Co..  Merchants'  Exchange  Bldg.. 
S.  P.  Owner.  T.  Ronneberg.  2939  Pine 
avenue  Berkeley.  The  dwelling  will 
be  erected  on  the  Tunnel  road  and  has 
been  designed  for  a  ten-room  house 
with  three  battis  and  sleeping  porches. 
Interior  finish  will  be  ot  pine,  redwood 
and  hardwood.  Oak  floors  will  be  used 
In  the  principal  room.s.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick  and  tile.  An 
automatic  w-Uer  heater  will  be  in- 
stalled. Bath  rooms  will  be  finished 
in  tile  with  composition  floors.  Exte- 
rior of  the  iiouse  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  ot  tjie 
owner  who  is  now  taking  figures  on 
.the    work. 

OAKLAND.  CAL.— Residence.  2  story 
and  base,  frame.  $3,500.  Architects. 
Hutchinson  Bros..  470  13th  street.  Oak- 
land. Owner.  .M.  C.  Vaughn.  The 
dwelling  will  be  erected  in  the  Fourth 
Avenue  Terrace  and  has  been  designed 
to  cont.Tin  seven  rooms  and  bath.  Pine, 
redwood  and  some  hardwood  veneer 
will  be  used  for  interior  finish.  Oak 
floors  are  specified  for  the  living  room, 
dlnliig  room  and  reception  liall.  Plans 
provide    for    furnace    heat,      open      fire 
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places  and  automatic  wteer  heater. 
.Mantels  will  be  ot  tile  or  brick.  Bath 
rooms  will  be  flnished  In  tile  with 
composition  floors.  Exterior  of  the 
.house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared  and  when  complete  the 
work   will  be  done  by  Day  Labor. 

OAKLAND.  CAL. — ^Residence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
cliitect. Charles  W.  McCall.  Central 
Bank  Bldg.,  Oakland.  Owner,  Dr. 
Shannon.  The  dwelling  will  be  erected 
in  Bast  Piedmont  and  will  contain 
eight  rooms.  baths  and  sleeping 
porches.  Interior  will  be  flnished  in 
pine  and  redwood  and  some  hardwood 
veneer.  Oak  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  Thftre  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  An  automatic  water 
heater  will  be  installed.  Exterior  ot 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  out  for  figures. 

OAKLAND.  CAL.— Residence.  2  story 
and  base.  frame,  $4,000.  Architect. 
Claude  B.  Barton.  Security  Bank  Bldg., 
Oakland.  Owners,  Newman  and  Wil- 
kinson, The  dwelling  will  be  erected 
at  the  corner  ot  Bryant  and  College 
avenue  and  has  been  designed  to  con- 
tain seven  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  ot  pine 
and  redwood.  Hardwood  floors  will  be 
used  In  the  principal  rooms.  There 
will  be  open  fire  places  and  tile  man- 
tels.     Bath    room    will    have   tile    wain- 
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matic  water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owners  who  will  do  the  work  by 
Day  Labor.  All  materials  are  now  be- 
ing   purchased. 

BERKELEY,  ALA.MEDA  CO.,  CAL.— 
Residences.  2,  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  John  Hud- 
son Thomas.  First  National  Bank  Bldg.. 
Berkeley.   Owner,   E.   L.    Peters.      These 
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rooms,  bath  and  sleeping  porch.  In- 
teriors will  be  flnished  In  pine,  red- 
wood and  .hardwood  veneer.  Oak  floors 
will  be  used  In  the  living  rooms,  din- 
ing rooms  and  reception  halls.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  Tile  wain- 
scot will  also  be  used  in  the  kitchens. 
Automatic  water  heaters  will  be  in- 
stalled. Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  now  being  prepared. 

OAKLAND.  OAL.— Residence.  2  story 
and  base.  frame,  $5,000.  Architects. 
Realty  Syndicate.  Realty  Syndicate 
Bldg..  Oakland.  Owner,  Mr.  More- 
house. The  dwelling  will  he  erected 
in  the  Arbor  Villa  Tract,  and  has  been 
designed  for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  In  the  living 
room  and  dining  room.  There  will  be 
furnace  heat  and  open  flre  places. 
.Mantels  will  be  of  tile  and  brick.  .\n 
automatic  water  heater  will  be  in- 
stalled. Bath  room  will  have  tile  wain- 
scot and  composition  floor.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  now  be- 
ing   taken. 
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OAKUAND.      CAL.  —   Bungalow.      Hi 
story    and    base,    frame.    J2.500.      Archi- 
16 
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Monte  Vista  avenue.  Oakland.  The 
dwelling  will  contain  six  rooms,  bath 
and  sleeping  porch  and  will  be  erected 
on  Broadway  near  College  avenue.  All 
interior  trim  will  be  of  pine  or  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  a  large  open  fire 
place.  Mantel  will  be  of  brick.  Tile 
wainscot  will  be  used  in  the  bath 
room  and  kitclien.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
tlie  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials   are    now    being    purcliased. 

OAKLAND,  CAL. — Residence.  2  story 
and  base.  frame.  $4,600.  Architect, 
none.  Owner,  J.  A.  Brett.  727  59th 
street,  Oakland.  The  dwelling  will  be 
erected  on  the  west  side  of  Santa  Clara 
avenue  south  of  Crescent  street  and 
will  contain  seven  rooms  and  bath. 
Interior  finish  will  be  largely  of  pine 
with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Bath  room  will  have  tile  wain- 
scot and  composition  floor.  Tile  wain- 
scot will  also  be  used  in  tlie  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now  being  purchased. 

OAKLAND.  CAL.— Residence,  2  story 
and  base,  frame.  $4,000.  Architects. 
Elite  Planners.  1844  5th  avenue.  Oak- 
land. Owner,  E.  P.  Joyce.  544  Irving 
street.  S.  F.  The  dwelling  will  be 
erected  on  the  east  side  of  Carlton 
street  south  of  Prospect,  and  has  been 
designed  for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  elm  panels.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Plans  provide  for  furnace  heat  and 
open  Are  places.  Mantels  will  be  of 
tile  or  brick.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen. 
Composition  floors  are  specified.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  «re  complete  and 
work   will   be  done  by   Day  Labor. 

OAKLAND,  CAL.— Residence,  2  story 
and  base,  frame.  $3,000.  Architect,  none. 
Owner.  J.  D.  Foster,  1715  Telegraph 
avenue.  Oakland.  The  dwelling  will 
contain  eight  rooms  and  bath,  and  will 
be  erected  on  Terrace  street  south  of 
.Mather.  Interior  flmsh  will  be  of  pine 
throughout.     Oak  floors  will  be  used  In 
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cell.  The  dwelling  will  be  erected  In 
the  Fourth  .\venue  Terrace  and  has 
been  designed  to  contain  seven  rooms, 
bath  and  sleeping  porch.  Pine  and 
redwood  Interior  finish  will  Ibe  used 
Oak  floors  will  be  used  in  the  prin 
cipal  rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic   water    heater    will    be    installed 


prin 


The 


ill 


furnace  heat  and  open  fire  places.  Man- 
tels will  he  of  tile.  An  automatic 
water  heater  will  he  installed.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by   Day   Labor. 

OAKLAXD.  CAL.^Residence.  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect. Frank  .s.  Porster.  1417  Arch 
street,  Berkeley.     Owner,  Harry  A.  En- 


Tile 


and 


flo 


will  be  used  in  the  bath  room.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plana 
are  complete  and  figures  are  now  be- 
ing   taken. 

OAKLAND.  CAL.  —  Bungalows.  ;o, 
1  story  and  base,  frame.  $1,500  to  $2.. 
000,  Architect,  none.  Owners.  Oak- 
land Homes  Corporation,  First  National 
Bank  Bldg..  Oakland.  These  houses 
will  be  erected  in  Redwood  Court  at 
35th  avenue  on  a  large  tract  recently 
purchased.  The  smaller  houses  will 
contain  five  rooms  and  the  larger  ones 
six  and  seven  rooms.  Interior  finisTi 
will  be  of  pine  and  redwood,  Some  oak 
floors  will  be  used.  There  will  be  open 
fire  places  and  brick  and  tile  mantels. 
Bath  rooms  will  be  finished  in  tile  and 
will  have  composition  floors.  Exte- 
riors will  lie  coveied  with  rustic,  ce- 
ment plaster  on  metal  lath  and  shin- 
gles. Plans  are  In  the  hands  of  the 
owners  and  work  will  be  started  at 
once.  Materials  are  now  being  pur- 
chased. 

PORTOLA.  SAN  MATEO  CO..  CAL.— 
Residence.  1%  story  and  base,  frame. 
Cost  not  stated.  Architect,  S.  D.  Wil- 
lard,  care  of  Bliss  &  FaviUe,  Balboa 
Bldg,  S.  F.  Owner,  E.  D.  Conolley,  The 
dwelling  has  been  designed  for  a  hand- 
some country  home  and  will  be  erect- 
ed on  a  large  tract  near  Redwood  City. 
Interior  will  be  finished  in  pine,  red- 
wood and  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room,  reception  hall  and  li- 
brary. Plans  provide  for  a  total  of 
ten  rooms,  sleeping  porches  and  four 
baths.  There  will  be  furnace  heal  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Automatic  water  heat- 
ers are  specified.  Bath  rooms  will  be 
finished  in  tile  and  will  be  e(|uipped 
with  shower  'baths.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plkns  are  out 
for  figures. 

SACRAMENTO.  CAL.— Bungalow,  1 
story  and  base. frame,  $1,500.  Archi- 
tect, none.  Owner,  J.  J.  Jennings.  719 
J  street,  Sacramento.  The  dwelling 
will  be  erected  In  the  East  End  Addi- 
tion and  will  contain  six  rooms  and 
bath.  Interior  finish  will  be  of  pine 
throughout.  Some  hardwood  floors 
will  he  used.  There  will  be  a  large 
open  fire  place  in  the  living  room  with 
a  tile  or  brick  mantel.  Tile  will  be 
used  in  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  anT? 
in  the  hands  of  the  owner  who  will  do 
the   work   by   Day   Labor. 

SACRAMENTO.  CAL.— Bungalow.  H4 
story  and  base,  frame,  $4,000.  Archi- 
tect. A.  Willoner,  Ochsner  Bldg..  Sac- 
ramento. Owner.  A.  W.  Clifton.  The 
dwelling  will  be  erected  in  Oak  Park, 
and  has  toeen  designed  for  a  seven- 
room  house  wit'h  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
with  some  hardwood  veneer  and  oak 
floors.     Plans  provide  for  furnace  heat 
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and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  Bath  room  will  have 
tile  wainscot  and  composition  floors. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  rustic  and  Shingles. 
Plans  are  complete  and  figures  are  be- 
ing  taken  by   the   arcliitect. 

OAKLAND.  CAL.— Residence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitects. Elite  Planners.  1844  5th  ave- 
nue, Oakland.  Owner.  Edward  Lawlor. 
The  dwelling  will  be  erected  in  Pled- 
mont  by  the  Lake  Tract,  and  has  been 
designed  for  an  eight-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  hardwood  veneer.  Oak  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  and  kitchen  will 
have  tile  wainscot.  Composition  fioor 
will  be  used  in  the  bath  room.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

HILLSBOROUGH.  SAN  MATEO  CO.. 
CAL— 'Residence.  2  story,  attic  and 
base,  reinforced  concrete.  $200,000.  Ar- 
chitects. Willis  Polk  &  Co..  Merchants' 
Exchange  Bldg.,  S.  F.  Owner.  William 
Bourn,  President  Spring  Valley  Water 
Co.  The  dwelling  will  be  erected  near 
Crystal  Spring  Lake  and  will  he  de- 
signed in  the  Italian  Villa  style. 
There  will  be  in  the  neighborhood  of 
twenty  rooms,  a  number  of  bath  rooms 
and  sleeping  porches.  Interior  finish 
will  Ibe  of  pine  and  hardwood.  There 
will  be  steam  heat,  vacuum  cleaning 
system,  .hot  water  supply  and  other 
raodefn  conveniences.  Bath  rooms  will 
be  finished  In  tile.  Exterior  of  the 
house  will  be  faced  with  cement  plas- 
ter. Plans  are  nearly  complete  and 
figures    will    be    called    for   at    once. 

SACRAMENTO.  CAL.— Bungalow.  1 
story  and  base,  frame.  $1,500.  Archi- 
tect, none.  Owners.  Growel  and  Smoll. 
J945  Lower  Stockton  avenue.  Sacra- 
mento. The  dwelling,  designed  for  a 
five-room  house,  will  be  erected  in 
Palmetto  Heights.  Interior  finish  will 
he  of  pine  and  redwood  witli  some  oak 
floors.  There  will  be  a  large  open 
fire  place  in  the  living  room  with  a 
tile  or  brick  mantel.  Tile  waln.scot 
will  he  used  In  the  batli  room.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
he  covered  with  rustic  and  shingles. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  do  the  work 
by  Day  Laljor.  Materials  arc  being 
purchased. 

VENICE,  LOS  ANGELES  CO..  CAL.— 
Residence.  2  story  and  base.  h.ollow  tile 
construction.  $25,000.  Architects,  C.  H. 
Russell  Co..  Union  League  Bldg..  L.  A. 
Owner,  Abbott  Kinney.  The  dwelling 
will  be  erected  on  Ocean  Front  and 
Breeze  streets,  and  has  been  designed 
in  the  Italian  Villa  style.  There  will 
be  a  total  of  twelve  rooms,  three  baths 
and  sleeping  porches.  Interior  finish 
will  be  of  pine,  hardwood  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  pro- 
vide for  furnace  lieat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
I'j-ick.  Automatic  water  heaters  and 
shower  batns  are  also  specified.  Balh 
rooms    will    have    tile      wainscot      and 
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composition  floors.  Exterior  of  the 
Ihouso  will  be  covered  wltli  cement 
pla.ster.  Plans  are  now  being  prc- 
paietl. 

S.\.\  FRANCISCO  —  Residence.  2 
slniy  and  base,  frame.  $10,000.  Arehl- 
ifii,  lOdward  E.  Young.  Hoi  Kearny 
.-liril,  S.  P.  Owner.  P.  H.  McCarthy. 
t:m  , livening  will  be  erected  in  Ingle- 
M ih     Terrace,    and    has    been    designed 

LMliis  and  sleeping  porch.  InteiMoi-  fin- 
ish will  be  of  pine  and  hardwood. 
H.udu.iod  floors  will  be  used  in  the 
iiiinil'al  rooms.  There  will  be  tur- 
111'  I. eat  and  open  fire  places.  Man- 
;i|.  uill  le  of  tile  or  brick.  Bath 
His  will  have  tile  wainscot  and  com- 


flo 


Iter 


.  r  win  be  Installed.  Exterior  of 
I  Helling   will    be  covered   with   cc- 

1    plaster  on  metal  lath.     Plans  are 

i'lile    and    figures    are    being    taken. 

M<1,AND.  CAL. — Residence.  2  story 
l.iise,  frame,  |3  000.  Architect,  Al- 
I.    Stern,    1522    Broadway,    Oakland. 

•  t,  A.  P.  Anderson.  The  dwelling 
111-  erected  at  the  corner  of  Clifton 
Manila    streets    and    has    been    de- 

.  I   for  a  six-room  house  with  bath. 

interior    finish    will    be    of    pine    or 

.Hid.      Hardwood      floors      will      ho 

in    the    principal    rooms.      There 

le   a   lai-ge   open   fire   place   in    the- 

^;  room.  Mantel  will  be  of  brick, 
naihscot  and  composition  floor 
lie    used    In    the    bath    room.      An 

niatic    water    he-ater    will      be      in- 

id.      Exterior  of   the  house   will    he 

nd  with  cement  plaster  on  metal 
Plans    are    being    prepared      and 

I    complete   the   work    will   be   done 


Contracts    Awarded. 

.V  URUNO.  SAN  MATIEO,  CO..  CAL. 
sidence.  2  story  and  base,  frame. 
n.  Architect.  John  J.  Foley.  46 
ny  street,  S.  F.  Owner.  Father 
I'antwell.  Contractor.  N.  A.  Carl- 
:i:;ii  Potrero  avenue.  S.  F..  general 
ruction      only.        Contract      price. 


SCHOOLS. 


:k  STAR.  FRESNO  CO..  CAL. — 
.  1  story  and  base,  concrete  and 
vrneer.  Ji.OOO.  Architect.  .T.  Carl 
i,  Porsythe  Bldg..  Fresno.  Own- 
.i.ne  Star  School  District.  The 
iK-  has  been  designed  to  contain 
lass  rooms  and  teachers'  room. 
•  1  will  be  finished  in  pine  with 
Tiiiple  floors.  Modern  plumbing 
c  trie  work  will  be  used.  Exte- 
I    the  building  will   he   faced   with 


Plai 


I  citiu    inepared. 

S.UUAMENTO.  CAL.  —  School.  2 
slnr\  :ind  base,  reinforced  concrete. 
CiiM  iM.t  stated.  Architects.  Shea  & 
Lr.f.iMist.  Bankers'  Investment  Bldg.. 
S.  F  Owners.  City  of  Sacramento. 
BJd.s  opened  for  the  East  Side  School 
show  the  Sound  Construction  and  En- 
gineering Co..  S.  F..  low  on  all  three 
propositions.  A  contract  will  proba- 
bly he  awarded  them.  A  complete  list 
of  tlie  figures  received  will  be  found 
under  the  heading  of  Sacramento. 
Stockton  and  Northern  California  in 
this    issue. 

\  \  \-  NUYS.  LOS  ANGBLE.'!  CO..  CAL. 
I  Kroup.  1  and  2  story  and  base. 
I  I  I:  »I20.000.  Architects,  Allison  & 
Allis.in.  Hibernian  Bldg..  L.  A.  Own- 
ers,   Van    Nuys    High      School    District. 
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The  architects  have  Just  been  commis- 
sioned to  prepare  plans  for  this  work 
and  details  of  construction  have  not 
been  determined.  The  group  plan  will 
probably  be  followed  and  all  construc- 
tion will  be  of  brick.  The  sum  of 
J120,000  is  available  tor  construction. 
Further  inentlon  will  be  made  of  tne 
work. 

REDONDO  BEACH.  LOS  ANOBLES 
CO..  CAL. — School,  2  story  and  base, 
brick  and  steel,  $150,000.  Architect.  L. 
B.  Pemberton,  Auditorium  Bldg..  L.  A. 
Owners,  Hedondo  Beach  High  School 
District.  The  building  will  be  semi- 
circular in  shape  and  will  contain  in 
the  neighborhood  of  40  class  rooms, 
study  hall  and  open  air  rooms.  En- 
tire length  of  the  building  is  288  feet. 
Fireproof  interior  partitions.  stair- 
ways and  corridors  will  be  used.  Plans 
provide  for  steam  heat.  program 
clocks,  vacuum  cleaning  and  other 
modern  school  improvements.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  nearly  com- 
plete. A  bond  election  will  be  called 
on    March    24th    to    vote    the      required 

SILVERTOiN.  ORE. — School.  2  story 
and  base,  brick.  $20,000.  Architect. 
Charles  H.  Burgraff,  Albany,  Ore. 
Owners.  Silverton  School  District.  The 
building  will  cover  a  ground  area  of 
60  by  120  feet,  and  will  contain  eight 
ctass  rooms  and  an  assembly  hall.  In- 
terior will  he  finished  in  pine  with 
maple  floors  in  the  class  rooms.  There 
will  be  steam  heat.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  to  be  completed  at 
once  and  bids  will  be  called  for  be- 
fore the  end  of  March. 

SEATTLE,  W.VSH.— School.  3  story 
and  base,  reinforced  concrete.  $40,000. 
Architect.  H.  H.  Ginnold.  Mehlhorn 
Bldg..  Seattle.  Owners,  School  Dis- 
trict No,  28,  Only  two  stories  of  the 
structure  will  be  built  at  this  time, 
which  will  cost  approximately  $20,000. 
Basement  will  contain  boys'  and  girls' 
playrooms.  Plenum  heating  plant  and 
lavatories.  Specifications  call  for  tar 
and  gravel  roof.  Plans  will  he  ready 
for  genei-al  contract  figures  about 
March   15th.     H.    D.   Stewart   is   clerk    of 


the 


Contracts   Awarded. 

INGLEWOOD.  LOS  ANGELES  CO., 
CAL. — School  buildings.  1  and  2  story 
and  base,  brick.  $99,720.  Architect. 
Norman  F.  Marsh.  Broadway  Central 
Bldg..  L.  A.  Owners.  Inglewood  Poly- 
technic High  Schol  District.  Con- 
tl-;lctors,  Nance  &  Phelps.  9th  and  Cen- 
tral avenue.  L.  A.,  general  construc- 
tion. $99,720:  J.  Hokom.  4312  Moneta 
avenue.  L.  A.,  plumbing,  $14,257:  Ma- 
chinery   and    Electric    Co..     351       North 


Ma 


street.    L.    A.. 


and 


lallng.  $13,169:  Leon  Mazy.  947  Luclle 
■avenue.  L.  A.,  painting.  $5,104:  Rob- 
ertson &  Packard.  Santa  Ana.  electric 
wiring,   $2,300   and  The  Standard   Elec- 


Co,.    pre 


$93 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


SACRAMENTO,  CAL.— Pumping  sta- 
tion. 1  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Bnginer. 
George  N.  Randle.  329  J  street.  Sacra- 
mento. Owners.  Reclamation  District 
No.  1500.  Plans  are  now  out  for  fig- 
ures for  a  reinfoi'ced  concrete  pump- 
ing station  which  is  to  be  erected  near 


nto    Slough    in    Suite 
will      retiuire        aopi 


000 


ubic  feet  of 
reinforcing  bars, 
to  40  feet  and  86 
feet.  Bids  will  b 
h.      Plans  and    so 
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ed    from     the    engi] 


19 

County. 
:imately 
tons 
ite  piles 
;s  25  to 
1  March 


at    Sacr 


CALIFORNIA— Highway  work.  Cost 
)t  stated.  Engineer.  State  Highway 
jmmission.  Forum  Bldg..  Sacramento, 
ivners.  State  of  California.  Bids  will 
?  opened  on  March  30th  for  the  con- 
ruction  of  state  highways  in  the  fol- 
wlng  counties:  El  Dorado.  Santa 
ara,    Humboldt.      Merced,      Tuolumne. 


Diego. 


pie 


proposal. 


and 

m  the  State  Highway 
Sacramento.  An  official 
J  the  exact  locations 
and  nature  of  work  together  with  the 
number  of  miles  to  be  built  in  each 
county  will  be  found  under  another 
heading    In    this    issue. 

OREGON  CITY.  ORE.— Water  sys- 
tem. $325,000.  Engineer  not  given. 
Owners,  Oregon  City,  For  the  purpose 
of  authorizing  bonds  in  the  amount  of 
$325,000  for  the  acquisition  of  a  new 
municipal  water  supply  from  the  south 
fork  of  the  Clackamas  River  and  the 
construction  of  a  pipe  line  to  the  res- 
ervoir at  this  point,  a  special  election 
will  probably  be  held  within  the  next 
six  weeks.  The  amendments  empower 
Wm.  .\nderson.  W.  A.  Long  and  M.  D. 
Latourette  to  serve  as  a  committee  to 
issue  and  sell  the  bonds  and  to  direct 
the  expenditure  of  the  funds.  It  is 
provided  that  each  member  file  a  $10.- 
000  bond,  and  the  money  derived  from 
the  sale  of  the  bonds  shall  be  deposited 
with  the  City  Treasurer,  who  shall  file 
an    additional    bond    of    $10,000. 

Contracts   Awarded. 

MIDWAY  DISTRICT.  FRESNO  CO.. 
CAL.— Oil     tanks.     10    steel.      Cost    not 


stated.      Englr 


Ov 


ot      give 


Shell-Royal  Dutch  Co..  Coal- 
Contractors.  Llewellyn  Iron 
L.    A.      Contract    price    not   stat- 


STORES  &  OFFICE  BUILDINGS 

(L\K1..\ND.  CAL.— Stores  and  offices. 
2  blory  and  base,  brick  and  steel.  Cost 
not  stated.  Architect,  William  Wilde, 
Albany  Block,  Oakland.  Owner.  Clan- 
ciarulo.  This  building,  which  will  be 
erected  on  Broadway  north  ot  17th 
street,  has  been  mentioned  here  before. 
Steel  frame  and  foundations  are  de- 
signed to  carry  additional  stories. 
There  will  be  several  stores  on  the 
first  floor  and  a  number  of  modern  of- 
fices on  the  second  floor.  Interior  fin- 
ish will  he  of  pine  and  hardwood. 
There  will  be  steam  heat,  metal  win- 
dow sash  and  frames  and  patent  store 
fronts.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Revised 
plans   are  again   out   for   figures. 

LOS  ANGELES,  CAL.— Stores  and  of- 
fices. 12  story  and  base.  Class  A  con- 
struction. $450,000.  Architects.  Mor- 
gan; Walls  &  Morgan.  Van  Nuys  Bldg.. 
L.  A.  Owners.  Haas  Building  Co.  The 
building  will  be  erected  at  the  north- 
ea.st  corner  of  7th  and  Broadway,  cov- 
ering an  area  of  53  by  14S  feet.  There 
will  be  six  stores  in  the  basement  and 
the  same  number  on  the  ground  floor. 
Upper  Hoors  will  contain  209  modern 
offices.  Construction  will  he  class  A 
throughout      with      a      complete      steel 


20 

frame,  reinforced  concrete  wails,  floors 
and  roof  slabs.  Interior  partitions  will 
be  of  hollow  tile  and  metal  lath  and 
plaster.  Metal  window  sasii  and 
frames  and  patent  store  fronts  will  he 
used.  Interior  will  be  finished  in  pine, 
liardwood  and  metal  trim.  Plans  pro- 
vide for  steam  lieat.  elevator  service, 
a  vacuum  cleaning  plant,  hot  water 
systein  and  mail  chutes.  Exterior  of 
the  building  will  be  faced  with  gran- 
ite, pressed  brick  and  terra  cotta. 
Plans  are  complete  and  figures  are 
now    being    taken. 

LOS  ANGELES.  CAL. — Stores  and 
lofts.  7  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Archi- 
tects. Milwaukee  Building  Co..  Wright 
and  Callender  Bldg..  L.  A.  Engineers, 
Maybeny  &  Parker.  Pacific  Electric 
Bldg..  L.  A.  Owners.  John  Kahn,  J.  H. 
Marks  and  Adolph  Fleishman.  The 
building  will  be  erected  on  the  east 
side  of  Broadway  south  of  9th  street, 
covering  an  area  of  40  by  85  feet. 
First  floor  will  contain  stores  arid 
upper  floors  will  be  arranged  for  light 
lofts.  Interior  finish  will  be  of  pine. 
Plans  provide  for  steam  heat,  two  ele- 
vators and  automatic  sprinkler  system, 
metal  window  sash  and  frames  and 
sidewalk  doors  and  lifts.  Exterior  of 
the  building  will  be  faced  witli  pressed 
brick.  Plans  are  complete  and  figures 
are   being   taken. 

■BAKER  CITY.  ORB. — Stores  and  of- 
fices, 2  or  3  story  and  base,  brick.  $20.- 
000.  Architect,  iM.  P.  White.  Baker 
City.  Owner,  Louis  Summers,  Port- 
land. The  building  will  cover  an  area 
of  28  by  100  feet.  Alternate  bids  will 
be  received  for  a  two-story  and  three- 
story  building.  There  will  be  eight 
offices  on  each  of  the  upper  floors.  In- 
terior finish  will  be  of  pine  through- 
out. Plans  provide  for  a  vapor  sys- 
tem of  heating.  There  will  be  patent 
store  fronts.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

PORTLAND,  ORE.— Stores  and  of- 
fices. 12  story  and  base.  Class  A  con- 
struction. 11.250,000.  Architects.  Doyle 
&  Patter.«on.  Worcester  Bldg.,  Port- 
.land.  Owners.  Meier  &  Frank.  The 
building  will  be  erected  on  5th  street 
between  Alder  and  Morrison  streets. 
Preparations  will  be  started  as  soon 
as  Architect  Doyle  returns  from  the 
east  where  he  is  visiting  all  large  mer- 
cantile establishments  tor  the  latest 
ideas.  Excavation  is  expected  to  be 
started  about  July  1st.  the  structure 
to  be  ready  for  occupancy  about  May. 
1915.  Two  additional  stories  will  also 
he  made   to   this   firm's   10-story  annex. 

SAN  FRANCISCO — Stores.  I  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architects.  Reid  Bros..  105 
Montgomery  street.  S.  F.  Owners. 
Peninsular  Realty  Co.  The  building 
will  be  erected  at  the  northeast  corner 
of  Fillmore  and  Post  streets,  covering 
a  considerable  ground  area.  Founda- 
tions and  exterior  walls  will  be  de- 
signed lieavy  enough  to  carry  addi- 
tional stories  in  the  future.  There 
will  be  several  stores.  Patent  store 
flonts  -and  plate  glass  windows  'are 
specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are    practically    complete. 

Contracts   Awarded. 

SEASIDE.  ORE.— Stores  and  offices. 
2  story  and  base,  reinforcerl  concrete. 
J37.00O.       Architect.    P.    Manson    White. 
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Seaside.  Owners,  Alex  Gilbert  &  Sons. 
Contractor.  E.  G.  Gudhart.  lOSl  East 
21st  street.  Portland.  Contract  price, 
137.000. 

SEATTLE.  WASH— Stores  and  of- 
fices, 3  story  and  base,  frame  and  con- 
crete, 175,000.  Architect,  none.  Own- 
ers, State  Bank  of  Seattle.  Contract- 
or. David  Dow.  21st  and  Spruce  streets, 
Seattle.      Contract   price.    J75,000. 

LOS  ANGELES.  CAL.— Stores  and 
lofts.  5  story  and  base,  brick  and  steel. 
Cost  not  stated.  Architects,  Edelman 
&  Barnett.  Black  Bldg..  L.  A.  Own- 
ers, Stetson,  Barrett  d-  Co.  Contractor. 
J.  E.  Chatem.  2410  Raymond  avenue. 
L.    A.      Contract   price   not  stated. 

LOS  ANGELES.  CAL.— Store.  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect,  Joseph  F.  Rhodes, 
415  Central  Bldg.,  L.  A.  Owner.  Harry 
Gray.  Contractor.  Joseph  P.  Rhodes, 
Central  Bldg..  L.  A.  Contract  price 
not  stated. 

OAKLAND,  CAL.  —  Telephone  ex- 
change. 3  story  and  base,  reinforced 
concrete.  $40,000.  Architect,  Cobby.  333 
Grant  avenue.  S.  P.  Owners.  Pacific 
States  Telephone  and  Telegraph  Co. 
Contractor.  W.  G.  Thornally.  3027  East 
IGth  street,  Oakland.  Contract  price, 
$40,000. 


THEATRES. 


BERKELEY.  ALAMEDA  CO..  CAL.— 
Theatre.  2  story  and  base,  brick  and 
steel.  $10,000.  Architect,  Hiram  King 
Lowell.  South  Berkeley  Bank  Bldg.. 
Berkeley.  Owners.  Lorin  Photo  Play 
Co.  Tlie  building  will  be  erected  on 
Adeline  street  north  of  Felton.  and  lias 
been  designed  for  a  fireproof  show 
house.  Interior  will  be  arranged  tor 
a  main  auditorium  seating  In  the 
neighborhood  of  1.200  people.  Pine 
and  ornamental  plaster  will  be  used 
tor  interior  finish.  There  will  be  a 
modern  system  of  heiiting  and  venti- 
lating. Exterior  of  the  building  will 
be  faced  witli  pressed  brick.  Consid- 
erable marble,  tile  and  plate  glass  will 
be  used.  Plans  are  now  Iteing  pre- 
pared. 


SEALED   PROPOSALS. 


IMIOPOS.VI.S        KOR        ril.K        l)l<IVI\(i 
M.tfHINEUV. 

SEALED  tenders  will  be  received  by 
Board  of  Harbor  Commissioners  up 
until    DiSO  ol   SatiiTiInjr,  Mnreh   2S,   1BI4, 

tor  the  supplying  of  pile  driving  ma- 
chinery and  equipment  to  the  Board 
of  Harbor  Commissioners.  Honolulu. 
H,    T. 

The  Board  of  Harbor  Commissioners 
reserves   the   right    to   reject   any   or   all 

Plans,  specifications  and  blank  forms 
of  proposal  are  on  file  in  tlie  office  of 
the  Superintendent  of  Public  Works. 
Capitol  Building.  Honolulu. 
BOARD  OF  HARBOR  COMMISSION- 
ERS. 
Bv    Its    chairman, 


PROPO.S,*LS    FOR  PUMPING    STATION. 

SEALED  prnp.,.  ,1  .;;l  ',,  received 
bv   the   trustees   ..:    I;.  ii   District 

No.    1500.  329  J    -1    ■  ui  nto.  Cal.. 

until  10  o.  111.  >l:ir,l.  UI.  I'.Nl.  for  the 
complete  consti  u . ;  i  n  i  ,  reinforced 
concrete  pumping  station  nn  a  concrete 
pile  foundation,  discharge  pipes,  suc- 
tion forebav  and  timber  pile  bulkhead. 
Tjocatlon  of  work  will  he  on  Sacra- 
mento slough,  approximately  one  and 
one-li':ilf  miles  from  its  confluence 
with  the  Sacramento  River  In  Sutter 
County.   California. 

The    work    to    be    done    involves    the 


Wednesday,     March     11.      1914. 

placing  of  approximately  3,000  cubic 
yards  of  concrete,  containing  approx- 
imately 195  tons  of  reinforcing  steel- 
driving  287  concrete  piles,  35  to  40  feet 
Jong,  and  86  timber  piles  25  to  35  feet 
long. 

Plans  and  specifications  may  be  con- 
sulted and  blank  forms  of  proposals 
may  be  obtained  at  the  oflice  of  the 
Chief  Engineer  of  the  district.  George 
N.  Handle,  329  J  street,  Sacramento. 
California. 

Proposals  must  be  accompanied  by  a 
certified  check  for  10  per  cent  of  total 
amount  of  >bid.  and  contractor  to  whomi 
award  is  made  will  be  required  to  fur- 
nish bond  in  sum  of  50  per  cent  of  con- 
tract price  for  faiUiful  performance  < 
and  50  per  cent  for  labor  and  material, 
in  accordace  with  the  ter 
speclflcatii 


The 
reje 


ustc 


bids 


the 


■ight    to  • 


TRUSTEES    OF     RECLAMATION    DIS- 
TRICT  NO.    1500. 

Per  H.   A.  SENT.  Secretary. 


be  received  at 
tnis  omce  between  the  hours  of  2: 
o'clock  p.  ni,  and  3  o'clock  p.  m.  on  I 
Wedncndny.  the  IStli  day  of  IHarch,  i 
1914,  for  doing  the  following  work.   to. 

The    installation    of  Track.    Poles  and  i 
Conduit    miller   Section    "A"    of   Contract 

Nn    li-   '"<    !'■ Mistruction  of  the  Vani 

N.-s       s    ^    :,        ,1,1    Chestnut    street   lines. 


Ill    be 


accord- 
ance with  111.,  plans  and  specifications 
therefor  on  file  in  the  office  of  the. 
Board  of  Public  Works,  to  w.hich  ref- 
erence is  hereby  made,  and  must  be. 
commenced  within  fifteen  (15)  calendar 
days  and  completed  witliin 
dred  and  fifty  (160)  calendar  daysfromi 
the  date  of  the  contract  to  be 
and  entered  Into  therefor. 

The  amount   of  bond  for   faithful  per- 
forance    has    been    fixed    at    $120,000.00. 

All  proposals  offered  sliall  be  accom- 
panied by  a  check  certified  by 
sponsible  bank,  payable  to  the  order 
of  the  Clerk  of  the  Superv 
City  and  County,  for  an  amount  not 
less  llian  ten  per  centum  of  the  aggre- 
gate of  tlie  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  tlie  office  of  the  City  Engine 
all    proposals   must  be    made   upon    such 

Tlie'  Board   of   Public   Works   r. 
tlie   right    to    reject    any   and   all 

By    order    of      the      Board      of    Public 
Works.  F.   J.   CHUR(/H1LL, 


FOR     EXCAVATION. 


BXCAVATION- 
Interior.    II.      S. 
Washington. 


will  be 
amati( 
itil  a 


Ived  3 
VIOi'k  |i. 


PROPOSALS    FOR    CANAl,    WORK. 

CANAL  WORK— Department  of  thi 
nterlor.  V.  S.  Reclamation  Service. 
\'ashington  It  C. — Seuled  proposala- 
■     ■  'of  the  XJ. 

Falls. 
\l>ril.    I.-!,' 


cubic    vinds    of    puddins;    I 
about   485.000  pounds  of  st 
ment    bars,    und      393.000 
measure,    of    lumber    in    \v 
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tures  and   tli< 


.\UTIll';     ro    llltlDGE    CONTHACTOUS. 


the   Blacktcet 


PROPOSALS     FOR     CANAL     SUPPLIES. 


will    receive    bids    until    March    14, 

1»14, 

under    circular    S31    for   furnishing 

osole    oil.    linseed      oil.    yellow       o 

chre. 

lime,   jacket   enamel,   chrome    green 

1.    lo- 

comotive      black,      ships'      felt,      ii 

iside 

enamel,    rubber,    spiral,    asbestos 

and 

flax    packing,    oars,    corset    lacing. 

bell 

lacing,    air.    steam,    suction,    water 

and 

fire     hose,    .handles,       gaskets.       cai 

borax,    ratchet    drills,     hammers,    r 

ules 

pliers,    drills,    files,    wrenches,    tro 

K-pIs 

chamois.      wheels        for      pipe        cu 

itter. 

chisels,    parts    for      Stillson      wren 

ches 

gasoline  torches,  stocks  and  dies,  r 

hatchets,    pipe    cutters,    braces,    bb 

neks 

bits.    axes,    ice    tongs.      towels,      forks. 

oil- 

cloth,   food    choppers,    sprinkling    ( 

cans, 

oil     cans.     wire,     washers,     switch 

copper    tacks,    machinests'    hand 

taps. 

sponges,   salt   water  soap,  laundry  : 

turpentine,    rock   salt,    oakum,   light 

!S     of 

r- — ♦ — 

(PROPOSALS     FOR     CANAL     SrPPLIF.S. 


h.    Track 
Cable    Clips.    Poultry    N( 
Screws,     Hinges.     Locks 


Coal    Baske 
nd    Bu 


Sh, 


nets 


Ha 
Cups. 


J  Castei 

•  Rivet: 
i  Cocks.    Hand    Oilers.    Greas 

Cups.  Galvanized  Buckets. 
',  Clock.s.  Stable  Brooms.  Scrub  Brushes, 
r  Root  Brushes,  Varnish  Brushes.  Whlte- 
'  wash  Brushes.  Hoes.  Lanterns.  Lantern 
;■  Glohes.  Emery  Cloth.  Sash  Cord,  and 
i  Chalk  Line.— Sealed  proposals  will  be 
received  at  the  office  of  the  general 
purchasing  officer.  Isthmian  Canal 
Commission.  Washington.  D.  C.  until 
10:30  a.  m.  Murch  20,  1»14,  at  which 
time   thev   will  'be   opened   in   public   for 

•  furnisliing  the  above  mentioned  arti- 
cles.     Blanks    and    general    Information 

:  relating  to  this  circular  (No.  832)  may 
flee  of  the  assistant  purchasing  agent, 
be    obtained    from    this   office   or   the   of- 

1  1086  North  Point  street,  San  Francisco, 
glneer   of- 


the    folio 


Wash.:    Los   Angeles.   Cal. 
major,    corps    englnei 
eral    purchasing   offic 


citle 


F.  C. 


PROPOSALS. 


PUBLIC    NOTICE    is      hereby      gl\ 
that    the    Board   of  Trustees   of   the 
of    Fresno    hereby    invites    sealed 
posals    accompanied      by      specificat 


Said 
eale 


of    Trus 
for    the    purpo 


d  proposals 
dny  of  Mnrph,  1014,  iliii 
Kinnlne  at  S  o'clock  p 
at    0    oVlopk    p,    m.    of 

which    hour    all    propos 

llvered    to    the    Board. 

Proposals    must    he    1 


check    certified    by 
■hank,    payable    to 
Mayor   and    Clerk   of 
sum   of  tlOO.OO.  wb 


the      orde 


id    City 


uld 


11  be 
propo 
bidder    fail    to 
th    the   City   an 
depo 


ned 


ch  proposal  shall  ha 


k   a   certified   check   upon    some   so 

bank    for    a    like    amount,    cond 

>d    for    the   faithful    performince    , 

le    Board    reserves    the   right    to    r^ 
any    and    nil    bids, 
■    order   of    the  Board. 

W.    H.    RYAN. 
City    Clerk. 


Stale  of  California,   duly 

minutes,    notice    is    hereby 
aled  proposals  will   be  re- 


red 


that 


ceived    by 

later  than   the  hour  of  s  o'clock  p.  ui 

of  tbe  l::tii  day  of  March.  1914,  for   th 

construction  of  a  Pile  Bridge  at  tb 
Northwest  corner  of  the  Northeas 
quarter  (N.  B.  >,4 )  of  the  Northwes 
quarter  (N.  W.  '^ )  of  Section  two  (21 
Township  fourteen  (14)  South.  Rang 
enty-three    (23)    E        '     ^     "  "" 


Fresno  County,  Callfornii 
of  six  (6)  spans  togetlie 
and   approach    at    both 


Ith 


iisti: 


Clerk  of  said  I 
be  seen  and  i 
bidders  during 
All  bids  mus 
certified  check 
per 


the  office  of  the 


nt  of  the 


the 


ompanied    by 


lint   bid, 
man  of  the 
guar 


of   te 


(10 
pay- 


Board    of 
Supervisor! 

successful  bidder  will  within  ten  days 
after  the  acceptance  of  his  bid,  enter 
into  a  contract  and  give  bonds  as  re- 
quired by  law  and  the  orders  of  the 
Board  of  Supervisors  conditioned  upon 
the    faithful    performance    of    said    con- 


The  iBoard    reserves    the    right    to   re- 
ect  any  and  all  bids. 

(Seal)  D.    M.  BARNWELL, 

bounty    Clerk    and    ex-Officio    Clerk    of 

the    Board    of    Supervisors    of    Fresno 

County.   California. 

By    A.    D.    EWING.    Deputy. 


STATE    OF    CALIFORNIA. 
DEPARTMENT     OF     ENGINEERING. 
CALIFORNIA    HIGHWAY    COMMISSION 

NOTICE    TO   CONTRACTORS. 


way  Commission.  515  Forun 
Sacramento.  Cal..  until  the  time  here- 
inafter noted,  at  which  times  they  will 
be  publicly  opened  and  read,  for  con- 
struction In  accordance  with  the  speci- 
fications therefor,  to  which  special 
reference  is  made,  portions  of  State 
highway  as  follows: 
(Until  11  o'clock  A.  M_  March  30,  1914) 

Hum.boldt  County  from  Sec.  1.  T.  5 
S..  R.  3  E,.  H  B.  &  M.  to  the  Southerly 
Boundary  (1-Hum-l-A).  about  4.5  miles 
in   length,   to  be   graded. 

El  Dorado  County  from  El  Dorado 
to  Placerville  (III-E.  D-ll-C).  about  6.5 
miles  in  leng'th,  to  be  built  of  water- 
bound    macadam. 

Santa    Clara    County    from    San    Jose 
to    Mulia       (IV-S.    C1-2-B),      about       1.8 
miles  in  length,   to  be     surfaced     y 
asphaltlc  concrete. 

Merced    County    from    Merced    to 


Portland    c( 

(Until   2  o'clock  P.    M.,   March    30.  1»I4.) 

Tuolumne  County  from  the  Westerly 
Boundary  to  Keystone  (ni-Tuo-13-A  1. 
about  10.8  miles  In  length,  to  be 
graded. 

Mendocino  Countv  from  Forsythe 
Creek  to  Ridgewood  (I-Men-1-D). 
about  6.5  miles  in  length,  to  "be  graded. 


D).  about  ll.S  miles  In  length,  to  be 
built    of   Portland   cement   concrete. 

San  Diego  County  from  East  San 
Diego  to  La  Mesa  (VII-S.  D-12-A) 
about  2  miles  in  length,  to  be  built  of 
Portland  cement  concrete. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained,  at  tbe  said 
office  and  thev  mav  be  seen  at  the  of- 
fices of  the  bivision  Engineers  of  the 
divisions  in  which  the  work  Is  situat- 
ed. The  Division  Engineers'  offices  are 
located  at  Willits.  Redding.  .Sacramen- 
to. San  Francisco.  San  Luis  Obispo. 
Fresno,  and   Los   Angeles, 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  tne 
Commission.  The  special  attention  of 
nrospective  bidders  Is  called  to  tne 
"Notice  to  Contractors"  annexed  to  tbe 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 


ids     or    to    accept    the    bid    deemed    to 
lie   best   interest   of  the  State. 
CHARLES  D.   BLANEY. 
NEWELL    D.    DALRINGTON. 
CHARLES   F.   STERN, 
California    Highway   Commlssior 
AUSTIN   B.    FLETCHER. 

Highway  Englneei 
WILSON  R.   ELLIS. 

Secretary.    C 
D.iled:    February    26.    1914. 


NOTICE  TO    CONTRACTORS. 

Office  Constructing  Quartermaster, 
Fort  Mason.  Cal.,  February  25,  1914. — 
SEALEID  PROPOSALS,  in  triplicate, 
for  constructing  a  ward  at  Letterman 
General  Hospital,  San  Francisco,  Cal.. 
and  installing  plumbing,  heating  and 
electric  wiring  in  s«me,  will  be  receiv- 
ed here  until  11  A.  M.  March  2S,  1914, 
and  then  opened.  Plans,  specifications, 
etc.,  can  be  obtained  here.  Deposit  of 
JlO.Oo  required  to  insure  return  of 
plans,  etc.  Envelopes  containing  pro- 
posals to  be  addressed  to  LIEUT.  C?OL. 
GEO.   McK.   WILLIAMSON.   Q.   M.   C.    (•) 


ition  Service.  Washington,  D.  C— 
Sealed  proposals  will  be  received  at 
the  office  of  the  U.  S.  Reclamation 
Service.  St.  Ignatius.  Mont.,  until  2 
o'clock  p.  m.  March  20,  1914,  for  earth- 
work and  tunnel,  Pablo  canals,  lateral 
31A,  involving  about  3,400  cubic  yards 
of  open-cut  excavation  and  about  520 
linear  feet  of  tunnel.  The  work  is  lo- 
cated about  six  miles  southwest  of 
Poison,   .Mont.     For  particulars  address 


F.    H.    NEWELL. 


PROPOSALS    FOR    SALE    OF    VESSELS. 


■V    Department.    Washington.    D.    C. 
11    12    o'clock,    noon.     May     14,     1014, 

;n  they   will  be  publicly   opened   for 


chas 


of   the   folio 


Mlanila,  at  navy  yard.  Mare 
Island,  Cal..  appraised  value  $10,000:  U. 
S.  S.  Restless,  at  naval  torpedo  station, 
Newport.  R.  I.,  appraised  value  $2,000. 
The  Manila  will  be  sold  for  cash  to  the 
highest  ibidde 


offering  tlie  hlghe 


ith       the    appraised     value 


For 


abo 


ng  the  vessels  and  the  terms  a 
Itions  of  sale  may  be  ohtain 
application  to  tlie  bureau  of  su 


for  Erecting  Steelwork"  will  b 
ceived  at  the  Bureau  of  Yards  and 
Docks.  Navy  Department,  Washington 
D.  C.  until  11  o'clock  a.  m.  March  28, 
1914,  and  then  and  there  publicly  open- 
ed for  erecting  structural  steelwork 
for  coaling  plant.  Pearl  Harbor.  Ha- 
waii. Estimated  cost.  $60,000.  Plans 
and  specifications  can  be  obtained  on 
application    to    the    tiureau    or    to    the 


PROPOSALS      FOR      STEEL      TOWERS. 

STEEL  TOWERS. — Sealed  proposals, 
indorsed  "Proposals  for  four  300-Foot 
Towers"  will  be  received  at  the  bureau 
of  yards  and  docks.  Navy  Department, 
Washington,  D.  C.  until  11  o'clock  a. 
m.  March  28,  1914,  and  then  and  there 
publicly     opened     for     the     construction 
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of  four  steel  towers  on  llie  Canal  Zone. 
Separate  proposals  will  be  received  for 
steelwork  and  for  foundation.  Plans 
and  specifications  can  be  obtained'  on 
application  to  the  bureau.  H.  R.  STAN- 
FORD, chief  of  bureau. 
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Finns  denlrlDf;;  neiTH  from  certain  localities  llk«  San  Francisco,  I>os  Angeles, 
Portlanil,  Seattle,  etc..  will  find  all  sneli  Itenis,  coninienelnK  on  this  page,  all 
carefully  cloNsifled  as  to  location.  These  same  items  are  repeated  in  the 
fore  part  of  the  news  department,  under  distinct  headinj^s,  such  as  Banlts 
Churches.  Hotels,  etc. 


PROPOSAl>S    FOR    BUILDIIVG. 

BUILDING.  ETC.— Department  of  the 
Interior.  Office  of  Indian  Affairs.  Wash- 
ington. D.  C. — Sealed  proposals,  plainly 
marked  on  the  outside  of  the  sealed 
envelope  ''Proposals  for  Additions  to 
Two  Stone  Dormitories  at  Western  Nav- 
ajo Indian  School.  Ariz.."  and  addressed 
to  the  "Commissioner  of  Indian  Affairs. 
Washington.  D.  C."  will  be  received  at 
the  Indian  office  until  3  o'clock  p.  m.  ot 
March  33.  191-1.  for  furnishing  mate- 
rials and  labor  for  the  construction  of 
additions  to  two  stone  dormitories  at 
the  Western  Navajo  Indian  School. 
Ariz.,  in  strict  accordance  with  the 
plans  andi  specifications,  and  Lnstruc- 
tions  to  bidders,  which  may  be  exam- 
ined at  the  office  of  the  paper  or  peri- 
odicel  In  which  this  advertisement  ap- 
pears, the  U.  S.  Indian  warehouse  at 
Chicago.  111.;  St,  Louis,  Mo.:  Omaha. 
Neb.,  and  San  Francisco.  Cal.,  and  at 
the  Western  Navajo  Indian  School.  For 
further  information  apply  to  the  su- 
perintendent of  the  Western  Navajo 
Indian  School,  Tuba,  Ariz.  CATO 
SBLIS.   commissioner. 


PROPOSALS     FOR     CANAL     SUPPLIES. 


CANAL  CIRCULAR  819— Proposal? 
for  Four  Steel  Tugboats  tor  Handling 
and  Docking  of  Vessels  at  the  En- 
trances of  the  Panama  Canal. — Sealed 
proposals  will  be  received  at  the  of- 
fice of  the  general  purchasing  officer 
Isthtnian  Canal  Commission,  Washing- 
ton. D  C.  until  10:30  a.  m.  March  33, 
18I'*.  at  which  time  thev  will  be  open- 
ed   In    public    for    furnishing    the    abo 


Ing  cities:  Seattle,  Wash.:  Los  Ange- 
les, Cal.  F.  C.  BOGGB.  major,  corps 
engineers,  U.  S.  A.,  general  purchasing 
officer. 


PROPOSALS  FOR   LOCOMOTIVE. 

COMPRESSED-AIR  LOCOMOTIVE — 
Sealed  propoaals,  indorsed  '"Proposels 
for  Compressed-Alr  Lo'Comotive  and 
Accessories,"  will  be  received  at  the 
bureau  of  yards  and  docks.  Navy  De- 
iPartment,  Washington.  D.  C,  until  11 
.Ccloek  a.  m.  March  14,  1914,  and  then 
and  there  publicly  opened  for  onecom- 
cressed-air  locomotive,  a  three-stage 
.charging  compressor,  pipe  and  fittings 
-for  stationary  storage  and  charging 
stations,  and  four  flat  cars  for  the 
.naval  magazine,  Kuahua  Island,  Pearl 
Harbor,  Hawaii.  Estimated  cost,  $7.- 
■500.  Specifications  can  be  obtained  on 
-application  to  the  bureau.  H.  R. 
.ST.\NFORD.'  chief    of    bureau. 


PROPOS.\4-S    FOR    ariLDING. 

•BUHjDING — qepartn(ent    of   the   Inte- 
.rlor.   Office  of  Indian   Affairs.   Washing- 
.ton,     D.     G. — Sealed     proposals,     plainly 
^marked    .on    the    outside    of    the    sealed 
.envelope   "Proposals   for   Brick   Cottage 
Dormitories    at     Pueblo     Bonito    Indian 
School,   N.   Mex.,"    and   addressed    to    the 
"Commissioner        of        Indian        Affair 
Washington,  D.  C,"  will  be  received  : 
the   Indian   office   until   2  o'clock   p.  i 
of    March    19,    1914,   for    furnishing    m: 
terials   and    labor    for    the    constructic 
of   three    brick    cottage    dormitories   ; 
the     Pueblo     Bonito     Indian    School.    ; 
Mex..    in    strict    accordance      with       tl 
plans,     specifications,     and     instructioi 
to   bidders,   which   may   be   examined  ' 
the    office    of    the    paper    or    periodical 
in     which     this    advertisement    appears 
the  U.  S.  Indian  warehouses  at  Chicago 
111.;    St.    Louis,    Mo.;    Omaha,    Neb.;    and 
San  Francisco,  Cal..  and  at  the  Pueblo 
Bonito  Indian  School.     For  further  i 
formation   apply   to   the   superintende 
ot    the    Pueblo    Indian    School,    Crow 
point,  N,  Mex.     CATO  SELLS,   comm 
sloner. 


SAN  FRANCISCO. 

UIJSIDE.VCB.S— s,  -1  slory  and  liase. 
frame.  »4,500  to  JS.OOO  respectively 
San  Francisco.  Architect,  Edward  G. 
Bolles,  660  .Market  street.  S.  F.  Own- 
ers. S.  .\.  Born  Building  Co..  660  Mar- 
ket street.  S.  F.  These  houses  will  be 
erected  in  the  Sea  Cliff  Tract  and  have 
been  designed  to  contain  from  seven 
to  ten  rooms  with  one  and  two  baths 
and  sleeping  porches.  Interiors  will 
be  finished  in  pine,  redwood  and  blue 
gum.  Oak  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
furnace  lieat  and  open  fire  places. 
-Mantels  will  be  ot  tile  and  brick.  The 
sum  ot  $65  is  allotted  for  finish  hard- 
ware and  $150  for  lighting  fixtures. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Exteriors  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  in  the  hands  ot 
the  owners  and  work  will  be  done  by 
Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,300,  San  Francisco.  Archi- 
tect, none.  Owner,  J.  M.  Olson,  125 
Jersey  street,  S.  F.  The  dwelling  will- 
contain  six  rooms  and  bath  and  will" 
be  erected  on  the  south  side  of  Jersey 
street  west  of  Church,  Interior  flnisn 
will  tie  of  pine  throughout.  Some  hard- 
wood floors  will  be  used.  There  will 
be  a  large  open  fire  place  in  the  liv- 
ing room  with  a  brick  or  tile  mantel. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitohen.  Exterior  of  the 
house  will  be  covered  with  rustic, 
shiplap  and  a  trick  veneer  base.  Plans 
done  by  Day  Labor.  All  materials  are 
nov.-    being    purchased. 

.\PART.MENT  HOUSE — 5  story  and 
baise,  brick  and  steel.  $35,000.  San 
Francisco.  Architect.  W.  G.  Hind.  4  6 
Kearny  street.  S.  F.  Owner.  Dr.  Clyde 
S.  Payne.  This  building  will  be  erect- 
ed on  the  north  side  ot  Bush  street.  90 
feet  west  ot  Stockton,  and  will  have 
a  frontage  of  50  feet  by  a  depth  ot  68 
feet  9  inches.  A  modern  French  style 
of  architecture  has  been  used.  There 
will  be  four  stores  on  the  first  floor 
and  a  total  ot  24  two  and  three  room 
suites  on  tiie  upper  floors.  Interiors 
will  (be  finished  in  redwood  and  white 
enamel.  Oak  floors  will  be  used  in 
the  living  rooms  and  halls.  Plans  pro- 
vide for  steam  heat,  an  automatic  ele- 
vator, portable  vacuum  cleaners  and 
a  hot  water  supply.  All  suites  will 
have  wall  beds  and  private  bath  rooms. 
Bath  rooms  will  be  finished  in  tile 
with  composition  floors.  Entrance  and 
lobby  will  have  marble  and  tile  wain- 
scot. Exterior  of  the  building  will  be 
faced  with  white  enamel  brick.  Plans 
are  complete  and  segregated  figures 
are  being  taken  on  the  various  parts 
of  the  work. 

APART.MENT  HOUSE— 3  story  and 
base,  frame.  $22,000.  San  Francisco. 
Architect,  Charles  J.  Rousseau.  46 
Kearny  street..  .S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  Scott  street  near  Lombard,  close 
to  the  Exposition  grounds,  and  will 
cover  an  area  of  50  by  100  feet.  The 
design  is  in  the  Classic  style.  Interior 
will    be    arranged    for    eighteen   apart- 


ments ot  two  and  tliree  rooms,  some 
of  which  will  have  dining  rooms  con- 
nected with  the  living  room  by  slid- 
ing doors.  Interior  finish  will  be  of 
pine  and  hardwood  veneer.  Oak  floors 
will  be  used.  There  will  be  steam  heat 
and  a  hot  water  system.  All  apart- 
ments will  have  wall  beds  and  private 
baths.  Tile  wainscot  and  composition 
floors  will  be  used  in  the  bath  room.s. 
Entrance  will  be  finished  in  tile  and 
marble.  Exterior  of  the  building  will 
be  covered  with  pressed  brick  veneer. 
Plans    are    'being    prepared. 

APART.MENT  HOUSE— 3  story  and 
base,  frame,  $12,000.  San  Francisco. 
Architect.  Ernest  Hildebrand.  Crocker 
BIdg.,  S.  F.  Owner,  Ernest  Hildebrand. 
The  building  will  be  erected  on  the 
west  side  of  Larkin  street  near  Union. 


ntaii 


modern  suites  of  three  and  tour  rooms, 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  oak  floors.  There 
will  be  steam  beat  and  a  hot  water 
system.  Bath  rooms  will  be  finished 
in  tile  with  composition  floors.  All 
suites  will  have  private  baths  and  wall 
beds.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  segre- 
gated  figures  are   being  taken. 

APART.MIENT  HOUSE  ADDITION— 
1  story,  frame,  $2,500.  San  Francisco. 
Architect.  Henry  Shermund.  Mills 
Bldg..  S.  F.  Owner,  Henry  Proll.  The 
present  building  located  at  the  south- 
west corner  of  Clay  and  Larkin  streets 
will  be  altered  and  an  additional  story 
constructed.  New  portion  ot  the  build- 
ing will  contain  two  and  three  room 
suites  and  will  be  arranged  to  cor- 
respond with  the  present  building.  The 
work  will  Include  Interior  finish,  plas- 
tering, plumiblng  and  electric  work. 
Extensive  alterations  will  also  be 
made  to  the  old  portion.  Plans  are 
complete    and    figures    are    being    taken. 

APARTMENT  HOUSE— 2  story  and 
base,  frame,  $10,000,  San  Francisco. 
.Architect,  Paul  F.  De  Martini,  2123 
Powell  street.  S,  F.  Owner.  Mr.  Se- 
gala.  The  building  will  be  erected  on 
Pfeiffer  near  Stockton  street,  and  has 
been  arranged  to  contain  tour  modern 
suites  of  three  rooms  and  batli  each. 
Interior  will  be  finished  in  pine  and 
redwood.  There  will  be  a  hot  water 
supply,  wall  beds  and  private  bath 
rooms.  Some  hardwood  panels  will  he 
used.  Entrance  will  be  finished  in  tile 
and  marble.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ship- 
lap.      Plans  are   now  being   prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $10,000.  San  Francisco. 
.\rchitect.  Paul  F.  De  Martini,  2123 
Powell  street,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  Pacific  street  near  Taylor,  and 
will  contain  six  suites  ot  two  an3 
three  rooms  with  private  baths.  All 
in'terior  finish  will  be  ot  pine  or  red- 
wood. Some  oak  floors  will  be  used. 
There  will  be  a  hot  water  supply.  Bath 
rooms  will  have  tile  wainscot  anS 
composition  floors.  Wall  beds  are 
specified.  Entrance  will  be  finished 
in  tile  and  marble.  Exterior  of  the 
building    will    be   covered    with   cement 
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|)laslei-  oil  iiiutal  lath.  I'lans  are  iiuw 
being   prepared. 

FLATS— 2  story  and  ba.se.  frame. 
$.'..1)00.  San  Francisco.  ArchUect.  Theo. 
W.  Lenzen.  Humboldt  Bank  Bldg.,  S. 
P.  Owner.  B.  Lange.  Tlie  building 
will  be  erected  on  the  west  side  of 
9t'h  avenue  near  Irving  street  and  will 
contain  one  store  and  two  modern 
flats.  Interiors  will  be  flnislied  in  pine 
and  redwood  with  some  elm  panels. 
Oak  floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  J.e  open 
fire  places  and  tile  mantels.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  of  tlie 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
figures  arc  heing  taken. 

FLATS— 2  story  and  base,  frame, 
l-I.OOO.  San  Francisco.  Architect.  Paul 
F.  De  Martini.  2123  Powell  street.  S. 
F.  Owner.  Louis  De  Martini.  The 
building  will  he  erected  on  Union 
street  west  of  Stockton,  covering  an 
area  of  2S  feet  9  inches  by  Gl  feet. 
There  will  be  four  flats  of  five  rooms 
each.  Interior  will  be  finished  In  pine 
and  redwood  with  some  bardwood 
floors.  Each  living  room  will  have  an 
open  fire  place  and  tile  mantel.  Bath 
rooms  and  kitchens  will  have  tile 
wainscot.  Entrance  will  ibe  finished 
in  tile  and  terrazzo.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  all  work  ex- 
cept mill  and  carpentry  work  will  'be 
done  by  Day  Labor.  The  owner  is 
now  in  the  market   for  all   materials. 

FLATS— 4.  2  story  and  base,  frame 
J4.000  each.  San  Francisco.  Architect, 
none.  Owners.  Tyler-Schmidt  Building 
Co.,  1921  Oak  street,  S.  F.  These  build- 
ings will  be  erected  on  ]7th  avenue 
north  of  California,  and  each  will  con- 
tain two  modern  flats  of  five  and  six 
rooms.  Interiors  will  be  finished  in 
pine,  redwood  and  some  hardwood  ve- 
neer. Oak  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  open  flre  places  and  tile  mantels. 
Bath  rooms  and  kltcbens  will  have 
tile  wainscot.  Automatic  water  beat- 
ers will  be  Installed.  Exteriors  will 
ibe  covered  with  rustic  and  shiplap. 
Plans  are  in  the  hands  of  the  owners 
and  work  will  be  done  by  Day  Labor. 
All  materials  are  now  being  purchased. 
APARTMENT  HOUSE— 3  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architects,  Collischonn  & 
Meeth,  521  11th  avenue,  S.  F.  Owner, 
Mrs.    R.    Ellen.      The   building    will      be 
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street,  and  has  been  designed  in  the 
Modern  Mislon  style.  Interior  will  be 
arranged  for  a  total  of  15  suites  of 
three  and  tour  rooms.  Interiors  will 
be  finished  in  'pine  and  elm  panels. 
Some  hardwood  floors  will  be  used. 
Plans  provide  for  steam  heat,  wall 
beds  and  a  hot  water  supply.  Portable 
vacuum  cleaners  will  also  be  installed. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Entrance  will  be 
finished  in  marble  and  tile.  Exterior 
of  the  building  will  be  covered  witli' 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

PILE  DRIVING  MACHINERY.  ETC. 
—Cost  not  stated.  Honolulu.  H  T. 
Engineer.  Board  of  Harbor  Commis- 
sioners. Honolulu.  Owners.  City  of 
Honolulu.  Plans  have  been  completed 
calling    for    furnishing    the    city    with 
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pile  driving-  equipment  and  ma^iiin- 
ery.  Bids  are  now  being  called  for 
and  will  be  opened  on  March  28th. 
Plans  and  specifications  togetiier  with 
complete  information  may  ibe  obtained 
from    tile    Honolulu      Harbor      Commis- 

CITY  HALL  WORK— Cost  not  stat- 
ed. San  Francisco.  Architects,  Bake- 
well  &  Brown,  251  Kearny  street,  S. 
F.  Owners,  City  and  County  of  San 
Francisco.  Bids  were  opened  at  the 
last  Wednesday  meeting  of  the  Board 
of  Public  Works  for  the  electric,  vac- 
uum cleaning  system  and  pneumatic 
tubes  for  the  new  City  Hall.  The  New- 
bery-Bendheim  Electric  Co.  were  low 
on  the  work  at  $77,000  and  will  prob- 
ably be  awarded  the  contract.  bids 
were  also  opened  at  the  same  meeting 
for  furnishing  the  City  Hall  water 
supply.  The  Scott  Co.  were  low  on 
the  work  at  $13,475.  A  complete  list 
of  these  bids  will  be  found  under  the 
heading  of  San  Francisco  In  tills  Issue. 
HOTEL— 7  story  and  base,  rein- 
forced concrete,  $162,000.  San  Fran- 
cisco. Architects,  MacDonald  &  Mac- 
Donald,  Holbrook  Bidg..  S.  F.  Owner. 
Mrs.  William  F.  Burbank.  The  build- 
ing will  be  erected  on  property  adjoin- 
ing the  present  Union  Square  Hotel 
at  the  northwest  corner  of  Post  and 
Stockton  streets,  and  Is  intended  as  an 
addition  to  that  structure.  One  of  the 
main  features  of  the  building  will  be 
a  large  palm  court  which  will  occupy 
nearly  the  entire  first  fioor.  Design 
and  construction  will  be  similar  to 
that  of  the  present  building.  Upper 
six  fioors  will  contain  In  the  neighbor- 
hood of  150  guest  rooms,  all  of  which 
will  have  private  baths.  Interior  will 
be  finished  in  pine  and  hardwood. 
Plans  provide  for  steam  heat,  elevator 
service,  Iiot  water  supply  and  vacuum 
cleaning,  .Marble,  tile  and  ornamental 
plaster  will  ibe  used  extensively.  An 
bath  rooms  will  liave  composition 
floors  and  tile  wainscot.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  now  being  taken.  All  work 
will   be   segregated. 

HOTEL— 7  story  and  base,  brick 
and  steel,  $75,000.  San  Francisco.  Ar- 
chitects, Smith  &  Stewart,  244  Kearny 
street,  S.  F.  Owner,  A.  O.  Stewart.  The 
building  will  be  erected  on  the  north 
side  of  O'Farrell  street  east  of  Taylor, 
and  has  been  designed  to  contain  two 
stores  besides  the  hotel  office  and  lobby 
on  the  first  floor.  The  building  will 
have  a  frontage  of  27%  feet  by  a 
depth  of  1S7'A  feet.  Upper  floors  will 
contain  66  rooms  with  private  baths. 
There  will  be  steam  heat,  vacuum 
cleaning  system,  elevator  service  and 
a  hot  water  supply.  All  bath  rooms 
will  .be  finished  in  tile.  Some  marble 
and  ornamental  plaster  will  be  used. 
Interior  finish  will  be  of  pine  and 
hardwood.  Exterior  of  the  building 
will  be  faced  with  pressed  brick 
trimmed  with  ornamental  terra  cotta. 
Plans  are  complete  and  figures  are 
being  taken. 

RAILROAD  TRACKS.  POLES  AND 
CONDUIT— Cost  not  stated.  San  Fran- 
cisco. Engineer,  City  Engineer,  Tem- 
porary City  Hall  Bldg..  S.  F.  Owners. 
City  and  County  of  San  Francisco. 
Plans  and  specifications  of  the  work 
to  be  executed  under  Section  A  of  Con- 
tract No.  ,16,  Van  Ness  Municipal  Rail- 
road, have  been  completed  and  are 
now  out  for  figures.     This  contract  will 
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iiRiude  laying  tracks,  erecting  poles 
ami  putting  in  conduit  for  the  Van 
Ness  Avenut  line  from  Market  street  to 
Cliestnut.  Bids  will  be  opened  on 
-March  18th.  An  ofliclal  proposal  ap- 
pears in  another  column  of  this  issue. 
Pians  can  be  secured  from  the  City 
department   of   Engineering. 

TROLLEY  POLES  —  Concrete  con- 
struction. Cost  not  stated.  San  Fran- 
<isco.  Enfllneer,  City  Engineer,  Tem- 
porary City  Hall,  S.  F.  Owners.  City 
and  County  of  San  Francisco.  Plans 
and  specifications  have  been  approved 
for  the  ornamental  concrete  trolley 
poles  which  are  to  be  erected  along 
Van  Ness  avenue  and  Chestnut  street. 
Bids  are  now  being  taken  for  this 
work  and  will  he  opened  by  the  Board 
of   Public    Works   on    March    llth. 

UNDERGROUND  AND  OVERHEA.. 
CONDUCTORS.  UNION  STREET  MU- 
NICIPAL LINE— Cost  not  stated.  San 
Francisco.  Engineer,  City  Department 
of  Engineering,  Temporary  City  Hall 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Bids  opened  at  last  Wednes- 
day meeting  of  the  Board  of  Public 
Works  for  this  work  show  the  Pacific 
Fire  Extinguisher  Co.  low  on  the  over- 
head work  at  $3,200.  and  the  Pacific 
Gas  and  Electric  Co.  low  on  the  under- 
ground work  at  $5,785.73.  A  complete 
list  of  the  bids  will  be  found  under 
the    heading    of   San    Francisco    in    this 

RfelDENCE  —  2  story  and  base, 
frame.  $10,000.  San  Francisco.  Ar- 
chitect. Edward  E.  Young.  251  Kearny 
street.  S.  P.  Owner.  P.  H.  McCarthy. 
The  dwelling  will  be  erected  In  Ingle- 
side  Terrace  and  has  been  designed  for 
a  twelve-room  house  with  three  baths 
and  sleeping  porch.  Interior  finish  will 
be  of  pine  and  hardwood.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are   being  taken. 

STORES— 1  story  and  base,  brick 
and  steel.  Cost  not  stated.  San  Fran- 
cisco. Architects,  Reid  Bros,,  105 
Montgomery  street,  S.  F.  Owners. 
Peninsular  Realty  Co.  The  building 
will  be  erected  at  the  northeast  corner 
of  Fillmore  and  Post  streets,  covering 
a  considerable  ground  area.  Founda- 
tions and  exterior  walls  will  be  de- 
signed heavy  enough  to  carry  addi- 
tional stories  in  the  future.  There  will 
be  .«veral  stores.  Patent  store  fronts 
and  late  glass  windows  are  specified. 
Exterior  of  the  building  will  be  faced 
with  presed  brick.  Plans  are  practi- 
cally   complete. 

STATE  EXHIBIT  BUILDINC — Frame 
and  plaster  construction.  Cost  not 
stated.  San  Francisco.  Architect. 
Joseph  Bell  De  Remer,  Title  Insurance 
Bldg.,  L.  A.  Owners.  North  Dakota 
Exposition  Association.  The  building 
will  be  V  shaped,  with  a  central  por- 
tion 39  feet  square,  two  wings  each  3S 
by  4S  feet.  Plaster  exterior  over  metal 
lath,  tile  fioor.  pine  fioors  and  finish. 
The  first  floor  will  contain  a  lecture 
ball  and  balcony,  offices,  rest  room, 
numerous  exhibit  chambers.  The  2nd 
story  win  contain  exhibit  rooms.  Plana 
are  now  being  prepared. 
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CONCESSION  BUIl/DING  —  Frame 
construction,  $100,000.  San  Francisco. 
Architect,  Benj.  G.  .McDougall,  Sheldon 
Bldg..  S.  F.  Owners.  Irish  Village  Co. 
It  is  proposed  to  erect  a  large  group 
of  buildings  devoted  e.vclusively  to  the 
Irish  traditions  and  scenes.  One  of 
the  main  features  of  tlie  group  will 
be  an  exact  replica  of  the  Castle  Blar- 
ney. Details  of  tlie  buildings  have  not 
progressed  far  enougli  to  give  a  de- 
scription. Further  mention  will  tie 
made   of   the   work. 

Contracts   Awarded. 

FERRY  SLIP— (34,547.  San  Fran- 
cisco. Engineer,  Assistant  State  En- 
gineer. Ferry  Bldg.,  S.  F.  Owners. 
State  of  California.  Contractors,  The 
Thomson  Bridge  Co..  S.  F.  Contract 
price,  J34,587.  Note:  Bids  were  also 
opened  by  the  State  Board  of  Harbor 
Commissioners  for  furnisliing  a  large 
amount  of  creosoted  piles.  No  con- 
tract was  awarded  however.  A  com- 
plete list  of  all  figures  will  be  found 
under  the  heading  of  San  Franii.sco  in 
this   issue. 
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Bridge    Co.    at    J3I.3S7.      No   action    Wtts 
taiien   on     tlie   award     for     furnishing 
creosotes    piles.       Tlie    following    is    a 
complete   list  of  the  bids  as  received: 
Perry  Slip  No.  8. 

San    Francisco    Bridge   Co f 34,800 

Thomson    Bridge    Co 34,'5S7 

Healy-Tibbitts    Constr.    Co...    39.400 

Hyde-Harjes    &    Co 38,371 

Creosoted  Piles. 

C.   R.    McCormick    &   Co $57,734 

Pacific    Creosoting  Co    (J.    H. 

Ba-xter)     50.040 


Building'  Contracts  Awarded 


!i-\N    PR.INCISCO     COII-XTY. 


Wedn 


Ma 


11. 


1914. 


City  Bids  Opened. 

K'trle    M'ork.    A'neuiiiii    Clpanlni;    aw 

■nrurootle    Tul>es       For    Clly       Halt 

Attract    Maoy    Bidders. 


Bids  were  opened  at  the  Wednesday 
afternoon  session  of  the  Board  of 
Public  Works  for  the  electric  wiring, 
vacuum  cleaning  and  pneumatic  tirbes 
for  the  new  City  Hall.  Also  for  the 
supply    and    for   over- 


City    Hall 


rgr 


the    Union    Street    .Municipal    Railroad. 
Xo   awards    were      made.      A      complete 
list  of  the  figures  received   follow: 
Kleetrlr   Work,   Vncuuin    Cleaning      and 
Pneumatic    Tnbes^ 

Le    Page-McKenny    Co $78,500 

Butte   Elec.   &   Eng.   Co "9.'843 

Newbery-Bendhelm    Elec    Co.   77,000 

General    Elec.    Constr.    Co S9.374 

McFell     Elec.     Co S7.800 

H.     S.     Tittle 79.550 

Pacific   Fire    Extng.    Co 78.680 

Water   Supply,  City  Hall. 

Peterson -James    Co $14,800 

Scott    Co 13.475 

Overhead   Conductors,   Union    St.  Une. 

H.    S.    Tittle $4,960.00 

Pacifls  Gas   &   Elec.   Co 5.910.10 

James   S.    Fennell 4,870.00 

Bay   Cities   Elec.   Co 4,700.00 

Rex    Elec.    Co 4,745.00 

Pacific    Fire    Extng.    Co 3.200.00 

Underground    CondnctorH.    l^nlon    Street 


Lin 

Extng 


Co 


No.       Owner 


Contractor       .^nit. 


Cal    Concession    .McConnell 

Gaffke     Witzelsberger 

Schloen     Anderson 

Halstead     Foster 

Lovegrove     Arnold 


Same     Tittif 

Same     Shepard 

Capurro     Hart 


Stott     Car 

Gibbons     Cut 

Gordon      Segur 

Cai     Acad'y     Rudgear 


641      P    p    I    E. 


.Hillard 

Rex 

.Looney 


2100 
6400 
13050 


3800 
2600 
3432 


.Callagha 


.King 


Hart 

Willian 

Bressi 

Borsi     Borsi 

Natl   Ice  Cream    Owner 

Potter     Henderson 

Mysell     Haun 

Hoffman     Hoffman 

Viers     Nelson 

Laye     Sonde 

Bjors     Bjors 

Saroni      MacDonald     7 

i      U9pji!D--,J   S   JO   00   W   M\0 

Brady     Klein 

Priermuth      Heaphy 

Arendt     Ralston 

Erickson     Wyman 

S   F    Bldgs    Trades Bell 

Schmidt     Gold 

Milani     Guist 

Mer    Nat'l    Bank ..  .Lansing 

Pac   Tel   &   Tel Matthies 

Keller     Keller 

Standard    Oil    Walker 

Babeck     Babeck 

Dempniak     Dempniak 

.Guist 


2300 
600 
500 


.  Ko 


itzke 


I     Landan      Lar 

Spreckels     Otis 

1      Forbes     Beak 

City  &  Co.  S  P Garden 

-a   Same     Lawson 

-b  Same     . . . 


.Cole 


S  F  Labor  Council. New 

Same    Central    Iro 

Hooper    Moor 

Byrne     Anderso 


.Van 


Ele 


Bids  Opened  For 
State  Harbor  Work. 


Contract    Atvnrded   For   Construction   of 

Ferrj-    .^illp    Xo.    S.      No    .\ctlon    on 

Creosoted  Piles. 

Bids  were  opened  at  the  Thursday 
afternoon  meeting  of  the  State  Board 
of  Harbor  Commissioners  for  con- 
structing Ferry  Slip  No.  8.  Also  for 
furnishing  creosoted  timber  piles.  A 
contract  for  constructing  Ferry  Slip 
No.     8    was    awarded    to    the    Thomson 
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Same  Hadlev 
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Same  Scott 
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Same  Central   Ele 


1900 
14000 
6000 
1300 
1290 
1735 
1775 

soon 

7000 
12000 
2000 
1150 
IIOOO 
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3550 
3500 
4400 
14490 
64544 


21645 
17000 
33345 
31SS 


enwich    Rlty. . .  .DeLuca 
le     Holm 

le     Van     F.mnn 

le    Pacific    Rllg 


.Central    Ele 


20000 

3900 

13300 


Zellerbach 
O'Connor     . 

Hoch      

Bartman 


one-story  fr 


((ilM)      E  BUCI1.\NAN  : 

xE  2O0.  All  work  tor 

building. 
Owner.  ....  .California    Concessions    Co. 

Architect  ..  .Harry    Weatherwax,      3201 
Washington.  San  Francisco 
Contractor.  .E.   W.   McConnell. 
Filed   March   2.  '14.      Dated   Feb.    17,   '14. 

On  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $35,000 
Bond,  $17,500.  Surety,  United  States 
Fidelity  &  Guaranty  Co.  Limit,  ISO 
days.  Forfeit,  none.  Plans  and  speci- 
luations    filed. 

1623)  NO.  615  KIRKHAM.  All  work 
for  one-story  addition  to  present  1- 
story  frame  building. 

Owner Elizabeth   Gaffke,  Premises 

Architect  ..  .L.  M.  Weismann  &  Son. 
Pacific  Bldg.,   S.  F. 

Contractor.  .Jacob  Witzelsberger.  110 
Jessie,  San   Francisco. 

Filed  March   2.   '14.     Dated  Feb.   26,   '14. 

Enclosed  and  roof  on $723.7.=; 

Brown    coated     723.75 

Completed    and    accepted 723.75 

Usual    35    days 723.75 

TOTAL    COST.    $2895.00 

Bond.   $1447.50.     Sureties,   Geo.   Wollen- 

schaeger    and    Elmo    Cofllins.       Limit. 

forfeit,  none.     Plans  and   specifications 

filed. 

(626)  SW  BUCHANAN  AND  JACK- 
son;  No.  2461  Buchanan.  Alterations 
and  additions  to  three-story  frame 
building. 

Owner Mrs.    Anna    Schloen,      2459 

Buchanan,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .Anderson  &  Co.,  1623  Eddy 
San  Francisco. 

Filed  MJarch   2,  '14.     Dated  Feb.  18,  '14. 

Framing    lumber    delivered $525 

Present     partitions     moved     and 

framing    done    52i5 

Completed    and    accepted 525 

Usual    35    days 525 

TOTAL  COST,   $2100 

Bond,    limit,    forfeit    none.      Plans    and 

specifications  filed. 

(027)  NE  EIGHTEENTH  &  MISSION 
N  47xE  100.  Excavation,  pumping, 
bulkheading.  reinforced  and  plain 
concrete,  cement  work,  etc..  for  three 
story  and  basement  brick  rooming 
house  and  stores. 

Owner W.    A.    Halstead. 

-■Architect  ...August  Nordin.   Mills   Bldg 

San  Francisco. 
Contractor.  .Fostcr-Vogt    Co.,    2930    Otis 
San  Francisco. 
2,   '14       Dated   Mar.    2,    '14. 

ich   month 75% 

days 25% 

TOTAL  COST,  $64  00 
rety.  Massachusetts 
ince  Co.  Limit,  53 
).      Plans    and    speci- 


. Snook      13150 
.Lynch      19250 


Filed  Mar. 
Last  of 
Usual     3, 


4320       Bond,    $3200. 


iC2S)  NB  WASHINGTON  &  PRESIDIO 
Ave  E  90-IlxN  50.  All  work  except 
plumbing,  heating,  painting,  electric 
work,  gas  fixtures  and  shades  tor  two 
story  and  basement   frame  residence. 

Owner Mrs.    Stella    C.    Lovegrove. 

Architect  ...Charles  J.  Colley,  614  Paci- 
fic  Bldg..  San    Francisco. 

Contractor.  .H.    W.     Arnold.     227    Chat- 


Filed   Ma 


inooga,    San    Frar 
'14.      Dated   Feb. 


'14. 


.Leigh        4191 


COMMERCIAL  BUILDING  OWNED  BY    A.  B.  SPRECKELS 
San  Francisco 


G.  A.  Applegarth,  Architect 
San  Francisco 
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NEW  ORPHEUM  AT  SALT  LAKE  CITY 
Salt  Lake  City 


G.  Albert  Lansburgh,  Architect 
San  Francisco 
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Weiliicsday.     .\Lir<ii      U,      131  I 

CoiK'rete    walls    in    and    1st    llooi 

.     joists    set     1000 

Frame    up,    sheathed    and    brick 

chimney    built    1887 

Root  on  and  building  lathed 2000 

Plastering  completed,    sash   hung 

and    mantel    tile    set 2000 

Completed    and    accepted 2000 

Usual    35    days 3263 

TOTAL  COST,  J13.05i7 
Bond,  $6325,  Surety  The  Aetna  Acci- 
dent &  Liability  Co.  Limit.  Sept.  1,  '14 
Forfeit,  t'5.  Plans  and  specititalions 
nied. 

Kll'lll      HONEYWELL       SYSTE.M  OP 

liiit    water      heating:      plant,      boilers, 
radiators,    piping,    etc.,    on    above- 

Ciinli-.ictor.  .  J.    B.    O'Mara.    449    .Minna. 
San   Francisco  . 

Filed   .Mar.   3.   'H,     Dated   Feb.   2S,   '14. 

Roug-.hcd    in     $2.25 

Completed     and     accepted 370 

Usual    35    days 200 

TOTAL    COST.    $795 

rsnnd,    $400.      Sureties,   Harry   A.    Dutton 

:iii.l  W.  D.  Stewart.     Limit,  fast  as  con- 

siru.lion    will    permit.  Forfeit.      $5. 

Plans    and    specifications    filed. 

(630)  PAINTING.     TINTING.     PAPER- 
ing  .etc..  on  alcove. 

Contractor.  .Harry    G.    Graper.    50    Far- 

ren   Ave.,  San   Francisco. 
Piled   Mar.   3,   '14.      Dated  Feb.   28,   '14. 

■/2    done    $571 

Completed    and    accepted 572 

:f«    <1115»    ntter 382 

TOTAL  COST,  $1525 
Bond,  $746.  Sureties,  P.  E.  Daverkosen 
and  E.  L.  Heuter.  Limit,  fast  as  con- 
struction will  permit.  Forfeit.  $6. 
Plans  and  specifications   filed. 

(631)  ELECTRIC   WIRING   ON    ABOVE 
Contractor.  .H.    S.    Tittle.      245      Minna. 

San  Francisco. 
Filed   Mar.   3.  '14.     Dated   Feb.   2S.   '14. 

Roughed    In    $400 

Completed     and     accepted 133 

Usual     35     days 178 

TOTAL  COST,  $711 
Bond,  $360.  Sureties,  Wm.  P.  Scott  and 
H.  M.  Vanpelt.  Limit,  fast  as  con- 
struction will  permit.  Forfeit,  $5. 
Plans  and  specifications  filed. 

(632)  PLUMIBING.     SEWERING.     GAS 
and  water  piping,  etc..  on  above. 

Contractor.  .Shepard   Bros.,   600   Califor- 
nia. 'San  Francisco. 
Filed   Mar.    3.   '14.     Dated  Feb.   28,   '14. 

One-half    roughed    In $749 

Roughing    completed     749 

Completed     and     accepted 750 

:l(l    ilayH    after 783 

TOTAL  COST.  $J037 
Bond,  $1520.  Sureties,  Wm.  and  Fannie 
Shepard.  Limit,  fast  as  building  will 
permit.  Forfeit.  $5.  Plans  and  speci- 
fications filed. 

(633)  SB    BROADWAY      &       EARTOL 
Place.     Mill  work  tor  tour-story  and 


has 


ced 


.Nicola  Capu 
Ave..   San   F 


1351   Grant 


580 


.     Louis    Mastropas<iua 
Washington.   San    Francisco 
Contractor.  .T.    A.   Hart   and   Otto   F.   E. 
Burmelster.     106S    Brannan, 
San    Francisco. 
Filed   Mar.   3.   '14.      Dated   Feb.   3.  '14. 

Frame   and    sashes    delivered $375 

Mill   work    for    Interior   delivered  375 
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.\1U1    woik    Lolijpiu.L-d    .IT 

Usual    35    days 375 

TOTAL   COST.    $1500 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  none. 

(634)  PLU.MBING  AND  C.A.S  Sl'STEM 
on  above. 

Contractor.. A.   Curren. 

Piled   .Mar.   3,   '14.     Dated  Feb.   3.   '14. 

Rough    work    completed $90o 

Completed    and    accepted 900 

Usual     35     days 600 

TOTAL  COST.  $2400 
Bond,  limit,  forfeit,  none.  Specifica- 
tions only  filed. 

(635)  STRUCTURAL  STEEL  WORK 
on   above. 

Contractor.. Pacific        Structural        Iron 
Works,   570   loth,   S.  P. 

Filed  Mar.   3.   '14.     Dated   Feb.    3.   '14. 

Steel    set    on    2nd    floor $625 

Steel   set   on  roof 625 

On  completion  of  steel  work,  ex- 
cept  grills   and   iron   door 625 

Usual    35    days 625 

TOTAL    COST.    $2500 

Bond,  $1250.     Surety,  Aetna  Accident  & 

Liability      Co.      Limit.      forfeit.      none. 

Plans    and    specifications    filed. 

(636)  'S  CLAY  55  E  Taylor  E  25xS  S9-9 
All  work  except  lighting  fixtures, 
linoleum,  carpets  and  gas  ranges  for 
three-story  and  basement  frame  ten- 
ement. 

Owner Louis    D.    Stoft,    46    Kearny, 

San    Francisco   . 
Architect  ...C.  O.  Clausen.  Phelan  Bldg 

San  Francisco. 
Contractor.  .Otto   Carson      &   Co..      1461 

Hyde,   San    Francisco. 
Filed  Mar.  4,  '14.     Dated  Mar.  4,  '14. 

Frame   up    $2150 

Brown    coated     2150 

Completed    and    accepted 2150 

Usual    35    days 2150 

TOTAL  COST.  $'8600 
Bond.  $4300.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  70 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 

(637)  B  L(jCUST  127-8%  N  Jackson  E 
33-4  tr  m  E  Locust  to  pt  of  beg  E 
33-4  N  91-1V4  m  or  1  th  W  along  S 
line  of  small  street  to  pt  on  said 
street  33-5%  NE  from  E  Locust  S 
S8-2i4  W  A  821.  All  work  except 
plumbing.  heating.  mantels  and 
electric   work   for   frame  residence. 

Owner Henry      W.      Gibbons.      350 

Post.  San  Francisco. 
Architect  ..  .Coxhead         &     ■     Ooxhead. 

Hearst    Bldg..  S.   P. 
Contractor.. Currie    &    Currie,    1215    3rd 

.A.ve.,  San  Francisco. 
Filed  Mar.  4,  '14.     Dated  Feb.  25,  '14. 
Frame   up    and   chimneys   built.. $1850 

Building    plastered     18'50 

Completed   and   accepted 1850 

Usual     35     days 1850 

TOTAL  COST.  $7400 
Bond,  $3700.  Surety,  J.  W.  Schouten 
and  J.  H.  McCallum.  Limit.  90  days. 
Forfeit.  $10.  Plans  and  specifications 
filed 

(638)  S  NATOMA  about  ISO  E  11th. 
Labor,  lumber,  mill,  plumbing,  paint, 
plaster,  hardware,  tinning,  electrical 
work,  door  opener,  tar  roof,  stone 
steps  for  two-story  and  basement 
frame   flats. 

Owner Wm.   Gordon.    1426   Howard, 

San  Francisco. 


.No 


rero,  San  Francisco. 
Filed  .Mar.  4,  '14.     Dated  Feb.  9.  '14. 

Kiame  up  and   root  on .$950 

Hrown    coated    950 

Finished      950 

Usual   35   days 950 

TOTAL  COST,  $3800 
Bond.  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

1639)  IN  GOLDEN  GATE  PARK  S  of 
Band  Stand.  Cast  Iron  and  orna- 
mental  iron   work   for  Museum   Bldg. 

Owner California      Aoademv       of 

Sciences. 
Architect  ..  .Lewis    P.    Hobart.    Crocker 

Bldg.,   San    Francisco. 
Contractor.. Rudgear-Merle   Co.,    Bay  & 

Stockton.    San    Francisco. 
Filed   Mar.   4.   '14.     Dated   Feb.   27,   '14. 

iJn    loth   of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST.  $2600 
Bond.  $1300.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  Aug. 
1.  1914.  Forfeit.  none.  Plans  and 
specifications  filed. 

(640)  ORNAMENTAL  IRON  WORK 
except  cast   iron.  etc..  on  above. 

Contractor.. C.  J.   Hillard  Co.,  Inc.,    19th 

and   Minnesota,  S.   F. 
Filed  Mar.  4.  '14.     Dated  Feb.  27,  '14. 

Payments    same    as    above 

TOTAL  COST,  $3432 
Bond.  $1716.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  June  1. 
1914.  Forfeit,  none.  Plans  and  speci- 
hcadons    filed. 

(641)  ON  EXPOSITION  SITE.  Elec- 
trical   work    for    The    Main    Entrance 


Cont 


..Panama-Pacific  Int 
tional  Exposition  Co 
Commary  Peterson, 
Maskey   Bldg..   S.    F. 

.  .Thos.   Hastings. 

.  .  Rex    Elec.     &    Constr. 
Monadnock    Bldg..    S.    F 
•14      Dated   Feb    27,   '14 


Co., 


Filed   Mar 

On    1st   of 

Usual    35    days 25% 

TOTAL  COST,  $2987 
Bond.  $1500.  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  as  re- 
quired. Forfeit,  $150.  Plans  and 
specifications,    none. 


(642)      PLUMBING    ON    ABOVE. 
Sub-Contractor.  .The    J.    Looney    Co..    85 

City   Hall   Ave.,   S.    P. 
Filed  Mar.  4,  '14.     Dated  Feb   27,  '14. 

Payments    same    as    above 

TOTAL  COST.  $4945 
Bond.  $2472.50.  Surety.  Equitable 
Surety  Co.  Limit,  as  required.  For- 
feit.   $150.        Plans    and      specifications. 


IG43)     S  JERSEY'  125  W  Church.     Two 
story   and   basement   frame   dwelling. 

Owner J.      M.    Olson.      125      Jersey. 

San    Francisco. 
Architect  .  .None. 
Day's    -vork.  COST.    $2300 


(644)      N    TARAVAL   32-6    W    I7th    Ave. 

Two-story    frame    dwelling. 
Owner Pierce      Hart.      S08%      Mc- 
Allister.   San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $600 


I 


2(1 

(64J)  NO.  9l)5  ASHbLKi'.  Add  one 
room,  floor  attic  and  gas  jna  elec- 
trical work. 

Owner P.    w.    Williams,    Premises. 

Architect  . .  .None  . 

Contractor.  .Callaghan    Bros.,   900  Clay- 
ton, San   Francisco. 

COST,    $300 

(616)      NO.    1S56    MCALLISTER.      Add    2 

Owner B.  Bressi,  Premises. 

Arcliilect  .  .  .None. 

Contractor.  .Chas.     J.     King,     Inc.,     1800 
Oolden    Gate    Ave.,    S.    F. 

COST,   {430 

(647)  NO.  I84I  HOWARD.  Raise 
residence  and   minor  repairs. 

Owner F.   Borsi.   Premises. 

Architect  .  .  .None. 

Day's   work.  COST.   $400 

164S)  NO.  366  GUERRERO.  Repair 
stable. 

Owner National  Ice  Cream  Co.  306 

Guerrero,   San   Francisco. 
.Architect  . .  .None. 
Day's  work.  COST,  $1000 

(649)  NO.  576  SACRAMENTO.  Alter 
lofts  into   offlccs. 

Owner J.  S.  Patter,  Premises. 

Architect  ..  .N.    W.   Sexton.   505   Chroni- 
cle  Bldg.,   San   Francisco. 
Contractor.  .W.    D.    Henderson.    915    Mo- 
nadnock   Bldg.,   S.   F. 

COST.    $50 0 

(6.i0)  S  MERCH.ANT  .14  W  Emharca- 
dero.      Cement   basement    floor. 

Owner Mysell-Rollins   Co.,    32   Clay 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .C.  C.    W.    Haun,    110   Jessie, 
San  Francisco. 

COST,   $500 

(631)      NO.    1329   SACRAMENTO.      Raise 

and    make    new   entrance. 
Owner R.   O.   Hoffman.  Cr   O'Brien 

Bros.,    Inc..    519    California, 

San  Francisco. 
Architect  ..  .O'Brien     Bros..       Inc.,       519 

Caliofrnia.   S.   P. 
Day's    work.  COST,    $1000 

(652)  CLIFF  HOUSE  (rear).  Con- 
struct  observation  building. 

Owner David    C.    Veirs.    020    Eddy, 

San    Francisco. 
Architect  ..  .None. 

Contractor.  .K.   Nelson,   02   Perry.   .S.   F. 
COST,    $500 

16531  NO.  715  ELIZABETH.  New 
front  and   vestibule  and   shingle   roof. 

Owner Carl  Laye,  Premises. 

Architect  . .  .None. 

Contractor.  .C.    C.    Bonde,    131    Richland 

COST,    $400 

(G54)  N  NET  50  W  Congdon.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner Victor    Bjors.    660      Waller. 

Architect  .  .  .None. 

Day's    work.  COST.    $1500 

(655)  N  JACKSON  30  E  Spruce.  Two 
two-story  and  basement  reinforced 
concrete  residences. 

Owner L.      Saronl,      735      Battery. 

San   Francisco. 


Bt'ILDING   AND   INDl'STRIAL  NEWS 

Aicnitect  .  .MacDonald     &     MacDonald, 
Holbrook   Bldg.,  S.  F. 

C'jntractor.  .MacDonald  &  Kahn,  Rialto 
Bldg.,    San    Francisco. 

COST,    $70,000 

(656)  N  BROADWAV,  bet  Montgomery 
and  Sansome  (Washington  Irving 
School).  Two-story  and  basement 
brick   school   building. 

Owner City  and  County  of  S.  P. 

Architect  ...  Bureau      of      Architecture. 

Bd  of  Public  Works,  S.  F. 
General    Contractor .  .F.    M.    Garden    Co., 

251   Kearny,  San  Francisco. 
COST.   $64,544 

IG56A)  HEATING  AND  VENTILATING 
on   above. 

344    4th      Ave., 
COST,   $2985 

(656-B)    ELECTRIC  WORK  ON  ABOVE 
Contractor.  .Butte  Elec.  &  Eng.  Co.,  685 
Howard,  San  Francisco. 

COST.  $2060 

(656-C)      PLUMBING  ON  ABOVE. 
Contractor.. Alex    Coleman,     706     Ellis, 
S.    P.  COST,    $4746 

(657)  NO.  1225  TWENTIETH  AVE. 
Add  six-room  flat  to  present  building 

owner Joseph  Brad.v.  Premises. 

Architect  ..  .None. 

Contractor.  .F.   A.    Klein,    1423   24th   Ave 
San    Francisco. 

COST.    $1900 


(638)  N  UNION  24-6  E  Fillmore  Three 
story  and  basement  flrame  stores 
and   rooms. 

Owner Charles      Priermuth,     1653 

Lombard,    San  Francisco. 
Architect  ...Plans  by  Owner. 
Contractor.  .J.    J.    Heap,hy,    1721    Lom- 
bard, San  Francisco. 

COST,  $14.(1110 

(059)  W  JORDAN  AVE  300  N  Euclid 
Ave.  Two-story  and  basement  frame 
residence. 

Owner Annie   &    Alfred   L.    Arendt. 

3351    Jackson,   S.    F. 

Architect  . .  .None. 

Contractor.  .P.    P.    Ralston,    132    Com- 
monwealth  Ave.,  S.  P. 

COST,    $6000 

(060)  SE  LISBON  225  SW  Excelsior. 
One  and  one-half-story  and  base- 
ment frame  dwelling. 

Owner Henry   Erlckson,   9'5    Bemls, 


San    Franc 


107       Madrid, 
COST,   $1300 
SW     GUERRERO     AND       14TH 


le   floor 
Buildi( 


Trades 


Coun 


11    As 


COST,    $1290 

(662)      N  De   MONTPORD    125   W   Jules. 
One-stnrv   and  basement   frame  store 
owner F.    W.    Schmidt.    1720    Fill- 
more, San  Francisco. 
Architect  .  .  .None  . 
Contractor..  A.     Gold,      IIOS      Fillmore. 


San    Fra 


COST,    $1735 


Wednesil.i\        .March      11.       I !( 1 1 

(663)  NO.  217  ARKANSAS.  Une-slory 
frame   stable. 

Owner L.   Milani,    323    Washington 

San  Francisco. 

Architect  . .  .None. 

Contractor.  .L.  A.  Gulst,   732  Montgom- 
ery. San  Francisco. 

COST,   $1775 

(664)  NE  NEW  MONTGO.MERY  AND 
Stevenson.  Lay  floor,  construction  of 
mezzanine  floor,  new  store  front, 
new  marquise,  store  fittings,  plaster- 
ing, plumbing,  painting,  'for  one- 
story   brick    building. 

Owner Merchants  Nt'l.  Bank. 

Architect  ..  .E.    E.    Young,    251    Kearny, 

San   Francisco. 
Contractor.  .Frank       P.      Lansing,       110 

Jessie,  San   Francisco, 

C6ST.  $3000 

(665)  NO.  835  HOWARD.  Install  new 
partition,  plumbing,  concrete  floor 
and   12   news  windows. 

Owner Tlie    Pacific    Telephone      & 

Telegraph      Co..   333      Grant 
Ave.,  San  Francisco. 

Architect  ..  .None. 

Contractor.. Matthles      &      Griflith,      ISO 
Jessie,  San  Francisco, 

COST,   $7000 

(060)      E  TWELFTH  AVE   25  N  Irving. 

Three-story  and  basement   frame   (9) 

a[>artments. 

Owner E.  J.  Keller,  S.  P. 

Architect  .  .  .C.  O.  Clausen,  Phelan  Bldg 

San   Francisco. 
Day's    work.  COST.    $12,000 

(067)  NW  BUSH  AND  SANSOME. 
Alter  first  and  mezzanine  floors  and 
build  bank  vault. 

Owner Standard    Oil    Co.,    Prem. 

Architect  ..  .B.        G.        McDougall,       827 

Sheldon    Bldg..    S.   P. 
Contractor.  .P.    J.    Walker   Co.    1073    Mo- 
nadnock   Bldfr..   S.  P. 

COST,   $2000 

|66S>  WW  ARKANSAS  AND  20TH 
(rear).  One-story  and  basement 
frame    dw^ejling. 

Owner John  Babeck. 

Architect  .  ..None. 

Day's    work.  COST,    $1150 

(669)  S  CLAY  30  E  Taylor.  Three- 
story  frame   (0)  apartments. 

Owner John         Dempnlak,         1658 

Washington,  S.  P. 
Architect  ..  .None. 
Day's    work.  COST.    $11,000 

(670)  NO.  419  BROADWAY.  Minor 
changes  in  store. 

Owner B.      Camera,      506      Broad- 
way,  San   Francisco. 

Architect  ...None. 

Contractor.  .S.    A.    Guist,    732    Montgom- 
ery, San  Francisco. 

COST,   $1000 

(071)  N  CLIFFORD  75  E  Upper  Ter- 
race being  Lot  62  Corona  Heights. 
All  work  for  two-story  frame  re:  i- 
dence. 

Owner Albert  and  Hattye  Harris. 

Architect  ..  .Joseph    Cahen,    45    Kearny, 
San  Francisco. 

Contractor.  .J.    Koschnitzke.     1321     12th 
Ave.,  San  Francisco. 

Filed  Mar.  6,  '14.     Dated  Feb.  22,  '14. 

Frame    up    $550 

Brown    coated    600 

Enclosed  and   standing  trim   on..    600 


Wnliiestl-.i 


.M;ii-.'li     11.     in 


Bfll.DINO    AND   INDt'STRIAI-  NE\\'S 


Conipleted   and   accepted ituij 

Usual   35   days you 

TOTAL,  COST.  JSooO 
liond,  $1775.  Sureties.  A.  F.  Bulotti  ic 
Wm.  Chatham.  Limit.  100  days.  For- 
feit, $.1.     Plans  and  specifications  filed. 


(672)  SE  HOWARD  150  SW  12th  SW 
.lOxSE  137-6  M  B  16.  All  work  for 
one-story   frame   soda   water   works. 

Owner Landau     Economic     Syphon 

Co..    1919  Howard,  S.   F. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San    Francisco. 
Contractor. -Frank      P.      Lansing,      110 

Jessie,   San    Francisco. 
Filed  Mar.  5,  '14.     Dated  Mar.  t.  '14. 

Frame    up    JS75 

Roof   on  and    enclosed 875 

Completed  and   accepted 875 

Usual    35    days 875 

TOTAL  COST,  J3500 
Bond,  J1750.  Sureties,  E.  H.  Norman  & 
H.  V.  MacMeans.  Limit.  40  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


(673)  FRONT  near  Market.  One  elec- 
tric dumb  waiter  and  one  patented 
closed  gravity  spiral  conveyor  for 
Moore   Watson   Building. 

Owner A.    B.    Spreckels. 

Architect  ..  .<3.       A.      Applegarth.      Call 
Bid"      San    Francisco. 

Contractor.  .Otis     Elevator    Co..    Beach 
and  Stockton,  .S.  F. 

Filed  Mar.  5,  '14.     Dated  Feb.   13,  '14. 

On  shipment  of  engine % 

On    completion     ^ 

Usual   35   days Vi 

TOTAL  COST.    $4400 

Bond,    $2200.      Surety.    National    Surety 

Co.      Limit,    forfeit,    none.      Plans    and 

specifications   filed. 


(674)  NW  MARKET  27'5  NE  Marshall 
Square  NW  67.97  B  160.297  SW  94.366 
All  work  for  one-story  brick  build- 
ing. 

Owner Katherine    Forbes. 

Architect  ..  .T.      Patterson      Ross,      310 
California,     San     Francisco 

Contractor.  .John   E.   Beck,    110     Jessie, 
San    Francisco. 

Filed  Mar.  5.  '14.     Dated  Feb.   27.  '14. 

1st  story   joists   In   place $2700 

Root    on    2700 

White    coated     2700 

Completed    and    accepted 2765 

Usual    35    days 3625 

TOTAL   COST.   $14,490 

l:nnd.  $7245.     Sureties,  P.  P.  Quinn  and 

i:hner    Carlson.      Limit,    none.      Forfeit, 

$311.     Plans  end  specifications  filed. 


(i;75)  NE  SIXTEENTH  AND  CAPP  N 
90xE  150.  Excavation,  concrete,  mar- 
ble, tile,  ornamental  iron,  sheet  metal 
work,  roofing,  lath  and  plaster,  glaz- 
ing, rough  and  finish  carpentry. 
\acuum  cleaning  plant  for  four-story 
and  basement   Class  ''C"   building. 

"wner S.    P.    Labor    Council    Hall 

Association. 

.\nhitect  ..  .Matthew   O'Brien.    OS    Post, 
San   Francisco. 

Contractor .  .Newsom.    Wold,    Kolin    Co., 
Sharon  Bldg.,  S.  F. 

Filed    Mar.    6,    'H.      Dated    Mar.    4,   '14. 
On   1st  and   15th  of  each  month     75% 

Usual    35    days 25% 

TOTAL    COST,    $49,440 

Bond,   $24,720.     Sureties.   Wm.   A.   New- 

som    and    C.   L.   Wold.      Limit.    150    days. 

Forfeit.    $20.      Plans    and    specifications 

filed 


Hiii.i  sTi,r.L  :..<u  r.\:-:i  i:;ii..    .'.'    ;;  . 

on   above, 
('ontractor.. Central    Iron      Works,      1151 

Florida,   San   Francisco. 
Filed   Mar.   (i,  '14.     Dated   Mar.   4.   '14. 

Payments    same    as    above 

TOTAL  COST.  $21,7511 
Bond,  $L0.S75.  Sureties.  Andrew  A. 
Devoto  and  Wm.  H.  Sullivan.  Limit.  40 
days  after  arrival  of  steel.  p"orfeil, 
$20.     Plans  and  specifications   filed. 


N  O'FARRELL  137-6  W  Powell 
50xN  137-6.  All  work  for  .seven- 
ly  and  basement  steel  frame  and 
?k   walls  hotel  building. 

r C.  A.   Hooper  &  Co..  Balboa 

Bldg..   San    Francisco. 
tect...G.     B.       Ashcrott.       Balboa 

Bldg..     San     Francisco, 
■actor.. C.    P.      Moore      Bldg.      Co., 
Sharon   Bldg.,   S.   F. 
Mar.  6,  '14     Dated  Mar.  2,  '14. 

nthly    installments    of 75% 

fla>-H   after 25% 

TOTAL  COST.   $108,700 
.  $54,350.     Surety.  The  Aetna  Acci- 
&    Liability    Co.      Limit,    forfeit. 
Plans   and   specifications    filed. 


I67S)  W  WEBSTER  81-6  S  Pacific  Ave 
S  46-2VixW  110.  All  work  excspt 
plumbing,  heating,  plastering,  mar- 
ble scaglioia  mosaic,  ornamental  iron 
elevator  and  cage,  dumb  waiter,  fire 
escapes,  light  fixtures,  ornamental 
terra  cotta,  wall  beds  and  front 
shades  for  three-story  and  basement 
frame  apartments. 

Owner A.  M.  Byrne,  2411   Webster, 

San  Francisco. 

Architect  ..  .Dunn     &     Kearns,     .Monad- 
nock    Bidg.,   S.   P. 

Contractor.  .N.    P.    Anderson,    320    Mar- 
ket,  San   Francisco. 

Filed  Mar.  6.  '14.     Dated  Mar.  6,  '14. 

Frame   up    $4059 

Ready  for  lathing 4058 

Standing    finish     on 4058 

Completed   and   accepted 4058 

Usual    35    days 5412 

TOTAL  COST,    $21,645 

Bond,   $14,000.     Sureties.   R.   Ringrose   & 

Uavid  Dillon.     Limit.  100  days.     Forfeit. 

$20.     Plans  and  specifications  filed. 

<li79)  SW  TAYLOR  AND  EDDY  W 
137-6XS  137-6.  Lathing,  plastering, 
cement,  dampproofing,  imitation  til- 
ing, etc.,  for  six-story  and  basement 
brick,  concrete  and  steel  building. 

Owner Morris.    Joseph.    Julia    Hy- 

man.  Theresa  Stone.  Emile 
Baruch   and   Henry    W.    Hy- 
man    Estate.      Kohl      Bldg., 
San   Francisco. 
Architect  .  ..Henry      H      Meyers,      Kohl 

Bldg.,   San   Francisco. 
Contractor.  .A.    Knowles,     9S5     Folsom. 

Filed  Mar.   6,   '14.     Dated  Mar.   3,  '14. 
On     10th     of    each     month     comg. 

June    10.    1914 75% 

Usual    35    days,    balance $4250 

TOTAL  COST,  $17,000 
Bond,  $S.)00.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  Limit.  60  days 
after  partitions  ready  for  lathing. 
Forfeit  $30.  Plans  and  specifications 
filed. 

(6S0)    CARPENTER    AND    MILL   WORK 

Contractor.  .Val    Franz,    185    Stevenson, 
San    Francisco. 


.  ..Ld    .\lar.    U.  '14.      Dated    Mar.    ::,    '11. 

Payments    same    as    -above 

TOTAL  COST.  $33,315 
Bond,  $16,072.50.  Surety,  National 
.'Surety  Co.  Limit.  45  days  after  plastei- 
ing  is  done.  Forfeit.  $30.  Plans  nnil 
■iliecifications    filed. 

(BSD      ELEVATOR  WORK  ON  ABOVK, 
Lonlraotor.  .Van     Emon     Elevator    Co.. 
60  Natoma,  San   Francisco. 
Filed    Mar.    6.    '14.      Dated    Mar.    3.   'It. 

and    machine    delivered $   975 

Side    walk    machine    delivered...      220 

r'ompieted    and    accepted 1196 

.'111    (Wi5»    iiflep 797 

TOTAL  COST.  $.31.SS 
Bond.  $1594.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  30  days  wiien 
standing  finish  on.  Forfeit.  $30.  Plans 
and  specifications  filed. 

I0S2)  COMPOSITION  ROOFING, 
flashing,   etc.,  on  above. 

Contractor.  .Malott      &    Peterson,       Mn- 
nadnock  Bldg.,  S.  F. 

Filed  Mar.  6,  '14.     Dated  Mar.  3,  '14. 

Completed    and    accepted $32G 

:i«  days  after   109 

TOTAL  COST,   $435 

Bond.   $220.     Surety,   Aetna  Accident   & 

Liability  Co.      Limit.   10  days  after   roqf 

is  constructed.     Forfeit.  $30,     Plans  iinij 

specifications  filed. 

(683)  BRICK,  TEHU.A  GOTTA,  ETC., 
on  above. 

Contractor.  .Charles       B.     Hadley.       183 

Stevenson.    San    Francisco. 
Filed  Mar.  6.  '14.     Dated  Mar.  3.  '14. 
Brick    and    terra    cotta    work    to 

3rd    floor    Joists     $2385 

Brick    and    terra    cotta    work    to 

6th    floor     2335 

Completed   and   accepted 2335 

Usual    35   days 2335 

TOTAL  COST.  $9340 
Bond.  $4670.  Surety.  Aetna  Accident  & 
Liability  Co.  Limit.  45  days  when 
frame  is  erected.  Forfeit,  $30.  Plans 
and   specifications   filed. 

(684)  TIN  WORK,  GALVANIZED 
iron,  marquise  awning,  box  lining, 
skylights,    etc..  on   above. 

Contractor.  .Forderer    Cornice       Works, 

269  Potrero  Ave.,  S.  F, 
Filed  Mar.   6,  '14.     Dated  Mar.   3,   '14. 

V4    work   completed    $1282 

Completed    and    accepted 1283 

3«    ilays    after 855 

TOTAL  COST.  $34  20 
Bond,  $1710.  Surety,  National  Surety 
Co.  Limit,  30  days  after  brick  work 
done.  Forfeit.  $30.  Plans  and  speci- 
fications filed. 

(685)  HEATING  APPARATU.S.  ETC.. 
on   above. 

Contj-aotor.  .Scott  Company. 

Filed  Mar.  6.  '14.     Dated  Mar.  3.  '14. 
Rough  piping  for  heating  system 

in     $2205 

Completed   and   accepted 2205 

:1B  days  after 1470 

TOTAL    COST.    $5SS0 

Bond.    $2940.      Surety.    National    Surety 

Co.      Limit.    250    days.         Forfeit.       $30. 

Plans  and  specifications  filed. 

(0S61      PAINTING,    ETC.,    ON    ABOVE. 
Contractor.  .Martin    Peterson.   215    29th. 

San  Francisco. 
Filed  Mar.  6.  '14.     Dated  Mar.  3.  '14. 
V4     work     completed $1508 


Cu;ni)lL-.eJ    ami    Jic-  -IJleJ i:.us 

3tt    ila>H    aCl«r !0*>(j 

TOTAL  COST.  14022 
Bond,  12011.  Surety,  Chicago  Bonding 
&  Surety  Co.  Limit,  30  days  after 
standing  finish  on.  Forfeit.  $30.  Plans 
and  specifications  filerl. 

(687)      ELECTRIC    WORK    ON'    ABOVE. 

Contractor.. Central       Elec.       Co..       185 
Stevenson.    San    Francisco. 

Filed  Mar.  6,  '14.     Dated  Mar.  3.  '14. 

%    conduits   in    f   875 

All    conduits    in 875 

Wiring  drawn  in  conduits 771 

aq   ii»5«   after 1091 

TOTAL  COST,   $4362 

Bond,    $2681.        Surety,      Pacific      Coast 

Casualty      Co.      Limit,      30    days      after 

plastering    done.       Forfeit.     $3(l.       Plans 

and   specifications  filed. 

ICSSI      PLUMBING,    ETC.,    ON    ABOVE. 
Contractor.  .Frederick     W.     Snook,     596 

Clay,    San    Francisco. 
Filed    Mar.    6,   'H.      Dated   Mar.    3,   "14. 

■^    rough    piping    in $2467.00 

All   rough    piping  in 2465.00 

Completed    and    accepted 4930.50 

38    ilayn    nfter 3287.50 

TOTAL  COST,  $13,150.00 
Bond.  $6575.  Surety.  United  States  Fi- 
delity &  Guaranty  Co.  Limit.  30  days 
after  plastering  done.  Forfeit.  $30. 
Plans   and    specifications    filed. 


(689)  EXCAVATING,  CONCRETE 
work,  reinforcing  bars,  cement  foun- 
dations, curtain  walls,  etc..  on  above. 

Contractor.  .A.:  Lynch,  185  Stevenson. 
San    Francisco. 

Filed  Mar.  6.  '14.     Dated  Mar.  3.  '14. 

TOTAL  COST.  $19,250 
Bond,  $625.  Surety.  Aetna  Accident  S 
LSability  Co.  Limit.  90  days.  Forfeit, 
jslf.     Plans  and   specifications    nied. 


(C90)  ME  EIGHTEENTH  &  MISSION. 
N  47xE  100.  All  work  except  con- 
crete, painting,  steam,  heating  for 
three-story  brick  building. 

Owner W.   A.   Halsted.   1122  Sutter. 

San  Francisco. 

Architect  ...August  Nordln.  Mills  Bldg. 
San   Francisco. 

Contractor.  .A.   H.   Wllhelm.   180   Jessie. 
San  Francisco. 

Filed  Mar.   6.  '14.     Dated  Mar.   4.  '14. 
Brick  walls  up  to  3rd  story  ceil- 
ing   Joists     $3000 

Brick  work     completed,     finished 
floors    laid,    window    frames    set. 

piping   roughed    in.   etc 4552 

Completed   and   accepted 3552 

Usual     85    days 3705 

TOTAL  COST.  $14,809 

Bond.   $7500.   Surety.   Maryland   Casualty 

Co.      Limit.    70    days    after    girders    are 

ready    for    floor     Joists.        Forfeit.      $12. 

Plans   and    specifications    filed. 

(691)  PAINTING,  VARNISH  AND 
Lincrusta   on   above. 

Contractor.  .R.  Zelinsky,  77  Clementina 
San    Francisco. 

Filed  Mar.  6.  '14.     Dated  Mar.  4.  '14. 
Interior   1st   coated,   lincrusta   on. $340 

Completed    and    accepted 250 

Usual    35    days 200 

TOTAL  COST.    $J.-.0 

Bond.  none.     Limit,  as  fast  as  required. 

Forfeit.    $10.      Plans    and    specifications 

nied. 


BUILDING  AND  INDUSTRIAL  NEWS 

(I9J)      INSTALLATION    OF    A    STEA.M 

;ejt.ns    pipe    sys^e.^l    on   al,o\e. 
contractor.  .Scott  Company. 
Filed  Mar.  6,  '14.     Dated  Mar.  4,  '14. 

Completed     *200 

Usual    35    days 80 

TOTAL  COST,  $280 
Bond,  none.  Limit,  15  days  after  noti- 
fication. Forfeit,  $10.  Plans  and  speci- 
fications   filed. 

(693)  E    VAN    NESS    AVE    67    N    .lack- 
son  with   L  on  Pacific  Ave.     Galvaniz- 
ed   iron,    sheet    metal    and    leaders    for 

two-story  garage  building. 
Owner B.      Davidow,    46      Kearny. 

Architect  ..  .O.     R.     Thayer.    Merchants' 
Exchange  Bldg..  S.  F. 

Contractor.. I.  Epp.  1S15  Polk.  S.  F. 

Filed  iMar.  6.  '14.     Dated  Mar.  5.  '14. 
When   flashing   skylights   and   all 

roof    finished     $150 

Completed   and   accepted 150 

Usual    35    days 138 

TOTAL   COST.    $4  3S 

Bond,   none     Limit.   30   days.        Forfeit, 

none.      Plans  and  specifications   filed. 

(694)  SE  HYDE  AND  GREENWICH  E 
lOOxS  68-9.  Grading,  concrete,  re- 
inforced steel  for  concrete  work  and 
flue  lining  for  seven-story  and  base- 
ment steel  frame  apartments. 

Owner Greenwich  Realty  Co. 

Architect  ..  .T.      Patterson      Ross.      310 
California.    San   Francisco. 
Contractor.  .R.  De  Luca. 
Filed  Mar.  7.  '14.     Dated  Feb.  28,  '14. 
On    1st   and    loth    of  each    month      75% 

Usual    35    days 25% 

TOTAL  COST,  $28,830 
Bond.  $14,415.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  as  re- 
quired. Forfeit,  $40.  Plans  and  speci- 
fications filed. 

(695)      CARPENTER   WORK.    ETC..   ON 

above. 

Contractor.  .Holm  &  Son.  68  Post.  S.  F. 
Filed   Mar.   7.  '14.     Dated  Feb.   28,  '14. 
On    1st   and    15th    of  each    month      75% 

Usual    35   days.    25%, $7250 

TOTAL  COST.  $29,000 
Bond.  $14,500  Sureties,  Thos.  E.  Shu- 
mate   and    F.    W.    Herring.      Limit.    90 


days 
pleted. 


afte 


interior 


plastering      com- 
Plans  and  speci- 


Contractor.  .Van     Emon     Elevator     Co, 
60   Natoma.  San  Francisco. 
Filed   ifar.   7,  '14.      Dated   Feb.   24.   '14. 

Delivery    of   engine V 

In   position   and   guides   and  over 

head    work    in   place V 

In    complete    running   order.  .Balanc 

TOTAL   COST.    $54 ^ 

Bond,    $2725.        Surety.      Pacific     Coast 

Casualty  Co.      Limit.    60    days.      Forfei 

$40.     Plans   and   specifications    filed. 


STEEL 


(697)      STRUCTURAL 

erection  of  same  on  above. 
Contractor.  .Paci'flc     Rolling    -Mill     Co. 

.Sharon   Bldg..  S.  F. 
Filed  Mar.  7.  '14.     Dated  Feb.  2S.  '14. 

As    work    progresses 75c 


al    35    days 25^^ 

TOTAL  COST.  $20,001 
$10,000  Surety.  Fidelity  &  De 
Co.   of     Maryland.        Limit,      none 


Wednesday,      .March      11.      I'JU. 

ii,.1Sl      PAINTING.   ETC..   'JX   AlluVE. 
Contractor.  .H.     Maundreii.     5l)i    llaje.s 

San  Francisco. 
Filed  Mar.  7,  '14.     Dated  Feb.  28.  '14. 
On   1st  and  15th   of  each   month     75% 

Usual    35    days 

TOTAL  COST,  $3900 
Bond.  $1950.  Sureties,  J.  B.  Gilson  and 
Thos.  Elam.  Limit,  as  required.  For- 
feit. $20.     Plans  and  specifications  filed. 

1699)      LATH       AND       PLASTER       ON 

above. 
Contractor.. W.    G.    Gilmour. 
Filed   Mar.   7.   '14.      Dated   Feb.    28.   '14 

Payments    same    as    above 

TOTAL  COST.  $13.30U 
Bond.  $6650  Surety.  Massachusetts 
•Bonding  &  Insurance  Co.  Limit,  as 
required.  Forfeit,  $40.  Plans  and 
specifications  filed. 

(700)  ELECTRICAL  WORK   ON  ABOVE 
contractor.. Central       Elec.      Co.,       185 

Stevenson.    San    Francisco. 
Filed  Mar.   7,   '14.     Dated   Feb.   28,  '14, 

Payments    same    as    above 

TOTAL  COST,  $3T00 
Bond,  $1850.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  as  required.  For- 
feit. $20.     Plans  and  specifications  flled. 

(701)  GAS  PIPING,  SEWERING  A.\^ 
plumbing   on  above. 

Contractor.  .Horace   Perazzi.    110   .lessie. 

San  Francisco. 
Filed  Mar.  7.  '14.     Dated  Feb.  28,  '14, 

Payinents    same    as    above 

TOTAL  COST.  $8500 
Bond,  $4250.  Sureties,  J.  W.  Wright 
and  Chas.  Laufter.  Limit,  as  reiiuired. 
Forfeit,  $20.  Plans  and  scpecifications 
filed 

(702)  W  NOE  38-U  N  Day  N  25x80. 
All  work  for  two-story  and  liase- 
ment   frame   residence. 

Owner Edw.  Connors. 

Architect  . .  .None. 

Contractor.  .Ed.      Mooney,       1819      Mc- 
Allister,  San   Francisco. 

Filed  Mar.  7,  '14.     Dated  Mar.  7,  '14. 

Frame   up    $1000 

Brown    coated    1000 

Hard   coat   mortar   on 1000 

Usual    35   days 1000 

TOTAL   COST.    $4000 

Bond.    none.      Limit.    60    days.      Forfeit. 

none.      Plans  and  specifications   flled. 

(703)  S  CLAY  200  E  Drumm  E  75xS 
119-6.  Tinning  and  galvanized  iron 
for  addition  of  3rd  story  to  building. 

Owner Zellerbach-Levison   Co. 

Architect  . .  .None. 

Contractor.  .Morrison      &      Co..    769    Mc- 
Allister,   San    Francisco. 

Filed  Mar.  7,  '14.     Dated  Mar.  3.  '14. 

Lightwell    in     $255 

Completed    and    accepted 255 

Usual    35    days 170 

TOTAL   COST,    $6S0 

Bond,  $340.     Sureties.  Jno.  E.  Beck  and 

.Ino.  Ogle.     Limit.  20  days.     Forfeit.  $15. 

Plans   and   specifications   filed 

(704)  E  JULIAN  A\T3  95  N  16th  N  3(1 
xE  84.  All  work  for  three-story 
frame   rooming  house    (40   rooms). 

Owner Nellie    O'Connor,    1911    Mis- 
sion, San  Francisco. 
Architect  .  .  .None. 
Contractor.. Richard    Fahy.      518      Noe, 

San  Francisco. 
Filed  Mar.  7.  '14.     Dated  Mar.  5.  '14. 

Frame    up     $2275 

Brown   coated    2275 


Wednesday 


Mar 


11, 


1914. 


Completed    and    acfepled 22T5 

Usual    35    days 2275 

TOTAL  COST,  J9100 
Bond,  $455U.  Surety,  National  Surety 
Co.  Limit,  100  days.  Forfeit,  none, 
i'lans   and   specifications    filed. 

(705)      N    ANZA    57-8    E    NlntU    Ave   25.\ 
100.  All    work    tor    Iwo-story    and 

basement   frame   flats. 

Owner F.  Hock. 

Aichitect  . .  .J.   C.    Hladik.       .Monadnock 
Bldg.,   San   Francisco. 

C.intractor.  .H.    P.   Otten.   131    lOtli   Ave. 
San    Francisco. 

Filed  Mar.  7,  '11.     Dated  Mar.  5,  'H. 
Koot   on    $11S0 


Ur 


ited 
and 


Pla 


USO 

iccepted 1180 

1180 

TOTAL,  COST.  J4720 
it,  70  days.  Forfeit, 
deifications    liled. 


1706)  W  LYON  100  N  Golden  Gate 
Ave  N  25xW  112-6.  All  work  for  two 
story  and  basement  frame  flats. 

Owner Arthur     F.     Bartmann,     SDil 

Lyon,   San    Francisco. 
Aicliitect  .  .  .None. 
Contractor.  .Leigh    &    Scliultz.     330    Stli 

Ave.,   San    Francisco. 
Filed   Mar.   7,  '14.     Dated   Mar,   4,  '14. 

Walls  up  and  roof  on.../ $1045   00 

Urown    coated    1050   75 

Completed   and  accepted 1045  UO 

Usual    35    days 1050  75 

TOTAL  COST,  S4191  50 
lioud,  $2095.75.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

♦ 

IXCORPORATIONS. 

Woodarce  Co.  Capital  Stock.  $20,000; 
suhscribed,  $3;  shares,  $1  each.  Di- 
rectors—J,  B.  Coleman,  C.  H.  Lovell,  E. 
Marmet,  1  share  each.  Place  of  busi- 
ness, San   Francisco. 

Auto  Safety  Appliance  Co.  Capital 
Stock,  $50,000;  subscribed.  $3;  shares, 
$1  each.  Directors— W.  W.  Myers,  N. 
S.  Stewart,  J.  A.  McNeil,  1  share  each. 
Place   of   business,   San   Francisco 

Keystone  Hotel  Co.  Capital  Stock, 
$10,000;  subscribed.  $9000;  shares,  $1 
each.  Directors— H.  G.  Cohurn  Jr.,  M. 
E,  Coburn.  J.  McCoy  Williams.  3000 
shares  each.  Place  of  business.  San 
Francisco. 

Le  Cercle.  Capital  Slock.  $10,000;  sub- 
scribed, $30;  shares.  1  each.  Directors 
— W.  von  Bronkin,  A.  de  Montgclas,  L. 
A.  Wettenmyer,  10  shares  each.  Place 
of    business.    San    Francisco. 

.''an  Pablo  Land  Co.  Capital  Stock. 
$5(10,000;  suibscriibed,  $3000;  shares,  $100 
each.  Directors — T.  L.  Ford.  26  shares; 
J.  W.  Chapman,  P.  C.  Boecliinann.  C.  P. 
Gale,  B.  Ford,  1  share  each.  Place  of 
business.    San    Francisco. 

Moss  Beach  Amusement  Park  Co. 
Capital  Stock.  $200,000;  subscribed,  $30,- 


sha 


(10 


Dll 


C.  J.  Leetsch.  H.  W.  Elrlch.  152S  shares, 
each;  P.  A.  Sauth,  1  share.  Place  of 
business.  Sal  Francisco. 
Rialto  Engineering  and  Construction 
Co.  Capital  Stock,  $10,000;  subscribed. 
$300;  shares,  $10  eacli.  Directors— A. 
H.  Brounagel.  F.  E.  Hummel.  C.  K. 
H-irper.  10  shares  each.  Place  of  busi- 
ness,   San    Frnncisco. 

Keystone  L;ind  Co.  Capital  Stock. 
$.',n  iHiO;  suliscrihed.  $25;  shares,  $5  each. 
Directors— .1.   Brown,  ?I.   R,  Chandler.  F. 


BUILDING   AND  INDUSTRIAL  NEWS 

J.  Bourn,  G.  T.  Page,  S.  J.  Miller,  1 
•  share   each.      Place   of   business,    S.    F. 

Ackerman  Estate  Co.  Capital  Stock. 
$10,000;  subscribed,  $3;  shares,  $1  each. 
Directors — C.  Ackerman,  G.  Ackerman 
and  I.  C.  Ackerman,  1  share  each. 
Place  of  business,  San  Francisco. 

Stewart  Auto  Sales  Co.  Capital 
Stock,  $75,000;  subscribed,  $5;  shares, 
$1  each.  Directors— E.  Stewart,  P.  L. 
Terry.  W.  E.  Halbert,  W.  C.  Roddich 
and  V.  a.  Skinner,  1  share  each.  Place 
of  husiness,  San  Francisco. 

♦ 

NOrifK      OK       NON-IIESPONSIIIILITV. 

.March  ;i,  1011- SE  FELL  AND  VAN 
Ness  Ave  S  275  B  24-lOVi  NE 
171-5%  N  174-9%  W  164.  M  A  de 
Laveaga,  Adm  Estate  Maria  C 
de  Laveaga,  deed.;  Maria  Josefa 
Cebrian,  E  I  or  E  J  de  Laveaga 
and  Julia  de  Laveaga  Welch  as  to 
improvements    on    leased    property. 

.Vlar.  G.  1914— S  CLEMENT  32-6-  W 
Gth  Ave  W  25xS  100.  Eugene  and 
Georges  L  Roy  as  to   improvements 

on    leased    property    

— ♦ 

NOTICE  OF  IVON-LIAniLI'I'V. 

Mar.  4,  1914— NW  ST.  ROSE'S  AND 
Masonic  Ave  —  65  W  60  S  65  E  60. 
Mary   Egan   as   to   improvements   on 

COMPLETION  NOTICES. 

San   Francisco. 

Feb.  27,  1914- SW  CALIFORNIA  & 
Buchanan.  J  H  Henry  to  Bovyer  & 
Sons Feb      25,     1914 

Feb.  27.  1914— W  NINETEENTH  AVE 
21-5  S  Clement  S  25xW12P.  Wnl 
H  Waltliall  to  wlnim  iKniay  con- 
cern      Feb.    1,    1914 

Feb.  27  .1914— S  GEARY  137-6  E 
Mason  B  37-6xS  137-6.  Stewart 
Estate  Co  to  Charles  Floodberg  and 
Hugh     McCaffery Feb.    25.    1914 

Feb.  27.  1914— B  RAMONA  AVE  14  0 
S  14tb  25x75,  William  A  Newsom 
to  whom   it  may  concern .  .Feb,   26,  '14 

Feb.  2S,  1914 — NE  GENEVA  AVE  m 
SE  Huron  SE  30xNB  80.  William 
and  Virginia  Varni  to  John  Cerda 
Feb.    2S.    1914 

Feb.  28,  1914— NE  SEVENTEENTH  & 
Hampsliire  E  200xN  133-4.  Lux 
School  of  Industrial  Training  to 
Pacific  Fire  Extinguisher  .Jan.  5,  1914 

Feb.  2.S,  1914 — W  LISBON  175  S  Ex- 
celsior Ave.  Ward  C  Brown  tn 
"■■•iin   it   may  cor?ern .  .  .Feb.   2"    "'l, 

March  2.  1914— N  VALLEJO  99  W 
Laguna  W  106xN  137-6.  Alma 
Spreckels  to  J  W  Carr..Feb.  20  .1914 

Miir"b  2.  1914--N  MISSION  200  E  5th 
E  40xN  100.  H  Baker  Fisher  to 
Macdonald    &    Kahn March    2    .1914 

March  2.  1914— W  RHODE  ISLAND 
225  S  20  S  25xW  120.  Afeemifl  & 
Nicholas  Padeeff  to  whom  it  may 
concern Feb.     20.     1914 

March  2.  1914— W  THIRTEENTH  AV 
175  S  Judah  S  25xW  120.  Emil 
Nelson  to  whom  it  may  concern.. 
March    2.    1914 

.March  3,  1914— N  UNION  bn  W  Mont- 
gomery. Michele  Boggiani  to  G 
Ferroni    &    Son- Feb     20.    1914 

March  3.  1914— SE  POWELL  AN.i 
Pacific  S  67-6XE  22-6,  MnritJi 
Silverman  to  Rosario  De  Luca  ,  .  .  . 
Feb,    27,    191  I 

March    3.    1914— N   OAK    157-6    W   V,in 


29 

Ness  Ave  W  89-9  N  120  E  08-9  S  40 
E  68-9  S  40  E  21  S  SO.  The  Young 
Men's  Inst.  Hall  Ass'n  to  Colusa 
Sandstone  Co,  Feb.  25;  Central  Iron 
Works Feb.     25,    1914 

.March  3,  1914— S  LOMBARD  42-6  E 
Child  22x107-6.  Jos  A  Piorio  to 
Debenedetti  &  Cuneo Feb.  28,  1914 

.Mar.  5,  1914 — E  TAYLOR  S9-9  S  Clay 
S  25xE  SO.  James  Ward  to  Charles 
Col.urn .Mar.    4,    1914 

Maruh  3,  1914— E  DOLORES  118  S 
ISlh.  Nellie  Donnelly  to  John  J 
Blnet   Co March    2,    1914 

.March  3,  1911— W  TWENTY-FIFTH 
Ave  175  S  Lincoln  Way  S  25xW  120. 

David    Houle  to   T   E   .Mohler 

.March    3.    1914 

.March  3,  1914— W  CASTRO  26-6  .N 
Day  N  25xW  '05.  A  G  Sala  to  whom 
it   may  concern Feb.   20.   1914 

.Mar,  4.  1914 — N  .MCALLISTER  30-1 
W  Gough  W  34-llxN  100.  Marks 
Bros  to  Jos  Kaiser  and  A  H  Leaf 
(as  Leaf  &   Kaiser) Feb.    28,   1914 

.Mar.  4,  1914— N  WASHINGTON  70  E 
Davis  E  40  N  60  W  20  N  60  W  20  S 
120.  Alfred  Gonzalez  to  Thos  H 
Day's    Sons March    3,    1914 

.Mar.  4.  1914 — SE  PINE  &  LEAVEN- 
worth  E  37-6xS  S7-6.  Theo  E  Rulfs 
to  De  Croupet  &   Hyrup..Mar.  3  ,1914 

.Mar.  4,  1914— N  CORNWALL  85  W 
Second  Ave  W  25xN  99.40.  Ethel 
: Feb.    23,    1014 

.Mar.  4  ,1914— N  CALIFORNIA  77-6  W 
Front  W  60-S",4xN  127-6.  The  Hind 
Estate  Co  to  R  B  .Moore  .Mill  & 
Lumber    Co Mar.    3,    1914 

.Mar.  5,  1914— SE  LAKE  AND  25TH 
.Ave  E  30x100.  Thos  Scoble  to  whom 
it   may   concern ..Mar.   1.    1914 

.Mar.  C,  1914— E  THIRTY-SEVENTH 
Ave  125  S  Lincoln  Way  E  120xS  25. 
A  Belli  to  A  .M  Wallen Jan.  9,   1914 

.Mar.  6,  1914— S  JOHN  183-6  E  Mason 
23x60,  Conrad  P  Herrmann  to  P 
Prasso .Mar.    6,    1914 

.Mar.   6,   1914 WASHBURN  192-u  N 

Howard  Nos.  36-3S  Washburn.  Jas 
L  Andrews  to  whom  it  may  con- 
cern   Mar.    2.    1914 

.Mar.  6,  1914— LOT  30  BLK  12  Crocker 
Amazon  Tract.  Albert  Mattson  to 
nhom  it  may  concern Mar.  6,  1914 

.\l:.r.  6.  1914— NW  VAN  NESS  AVE  & 
Hemlock  N  GOxW  109-9.  M  Fisher 
lo  whom  it  may  concern  ..  Mar.  6.  191 1 

.Mar.  6,  1911- SE  THIRTEENTH  AV 
and  'Lake  S  lOOxE  32-6.  C  ,B 
Harrison  to  wlioin  it  may  concern 
March    6,    1914 

.Mar.  C.  1914— N  LO.MBARD  101-3  W 
Devisadero  W  75xN  137-6.  Ella 
-May  Burke  and  Jas  J  Burke  to 
whom  it   may  -incern ..  March   2,  1914 


LIENS  FILED 


San    Francisco. 

Feb.  27,  1914— NE  CALIFORNIA  AND 
Ellick  Lane  B  &OxN  77-6.  Golden 
Gate  Structural  Iron  Works,  $245; 
Eureka  Sash,  Door  &  Moulding 
.Mills,  $548.38  vs  Ludwig  Bless  and 
Michael    Dempniak     . . . , 

Feb.  27  .1914— NW  TOWNSEND  AND 
Seventh  W  275xN  275.  E  A 
Balling,  $177.55;  Lowry  &  Daly. 
$20;  vs  R  Rosenberg  &  Sons  Co. 
Cora  J   Flood  and   James  E   Walsh 

Feb.  27.  1914— E  LYON  Sa-0%  S 
Lombard  E  101-4%  N  ■24-ll')4  W 
100-5>A.  ■  F  Gottlicber  and  A  J 
Tackle     (as    United     Lighting    Fix- 
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Get  It  Fpom  Bacon 


"A  Mix  a  Minuie" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Ju^  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contradlors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 


38-40  NATOMA  STREET 


Telephone  Sutter  1675 


San  Francisco 


I.C) 


Bli 


.$3S 


Feb.  27,  1914— E  THIRTY-SEVENTH 
Ave  135  N  Irving  N  25xE  120.  A 
Curran  vs  Anna  Bellanco  and  C 
iBellanda     JlOO 

Feb.  2S.  1914— NE  CALlFOIi.N'IA  & 
Ellick  Lane  E  60xN  77-6.  A  Bcr- 
tollno  vs  Ludwig  Biess iT^ar, 

.Mar.  2.  1911— N\V  TOWNSE.ND  AND 
Seventh  W  275xN  273,  L  Hurabielle 
(as  Hurabielle  Brosl  vs  A  Rosen- 
berg &  Sons  Co  and   \V  C  Boswell.J23 

Mar.  2  .1911— E  THIRTl'-SEVENTH 
Ave  125  S  H  (Lincoln  Way)  S  23x 
E  120.  Friedman  Bro.s  vs  A  M 
Wallen   and    A    Belli $60 

'Mar.  2  .1914— E  LYON  S5-0'.4  S  Lom- 
bard S  24-11%  E  101-4'.4  N  24-11% 
\V  Ilo-OVi,"..  Dresser-.McDonnell  & 
Co.  131:  Kirwan  &  Donovan.  J31.C0 
vs  Loiii.s  Blumbcrg  and  Marcus  & 
Barnetl     

Mar.  2.  1914— LOT  111  BLIC  24  .Mis- 
sion and  SOlli  St.  Hd  Univ  described 
in  contrail  as  Lot  114  Blk  24  .Mis- 
sion St.  Hd  Univ.  William  WolIT 
vs  William  .  Biber  and  Joseph 
MarrhuH    and     H    Barnett 1115 

Mar.  2.  1914— LOT  114  BLK  24  Mis- 
sion and  30th  St.  Hd  Univ.  Kirwan 
&  Donovan  vs  William  Beler  and 
Marcus    &    Barnett f734n 

Mar.  2.  1914— E  TWENTY-THIRD 
Ave  90  S  Ulloa  S  30\E  120.  J  P 
Lr-ien  Mill  Co  vs  Franit  C  Keefe 
and    .\'m    Van    Hericl< $100 

Mar.  2  .1914 — E  TWENTY-THIRD 
Ave  90  S  U  (Ulloa)  S  30\E  120 
Keefe  and    Wm   V.in    Horlcli  .  .  .  $<f.2.?.l 

Mar.  3.  1914— N  CALIFORNIA  1I2-C 
W  Spruce.  Blin  &  Tredici.  $112.50: 
Excelsior    Plumbing      Co.    $27*1      vs 


Jul  n     !•■     Hinei 

-Mar.  4.  1914- E  LYON  ,S5-0'4  S  Lom- 
bard E  101-4V4  S  24-11%  W  101-0V4 
N  to  beg.  John  Cassarelto  vs  Louis 
Blumberg  and  Marcus  &  Barnett 
and   J   Marcus   &   Co $4S.50 

Far.  4.  1914— E  LY'ON  S3-0Vi  S  Lom- 
bard S  25  E  101-4%  N  24-11%  W 
10U-5!4.  Eureka  Sash,  Door  & 
Moulding  Mills  vs  Louis  Blumberg. 
Joseph  .Marcus  and  H  Barnett  (as 
.Marcus    &    Barnett) $134.75 

.Mar.  4.  1914— E  .MASON  S2-6  S  Fran- 
cisco S  27-6XE  S7-6.  G  Blanchini 
vs  S  Ai.uonelll  &  Giovanni  Ohlselli 
$41.50 

.Mar.  4.  1914— E  LEAVENWORTH 
112-6  S  Eddy  S  25.\E  S7-G.  Main 
Street  Planing  Mill  vs  Jacob  Vits 
$1500 

.Mar.  4,  1914— E  LYO.N'  S5-0 «  S  Lom- 
bard S  23x100  m  or  1.  Brlttain  & 
Co  vs  Joseph  M-arcus  and  H  Barnett 
and   Louis   Blumberg    $S4..',r 

Mar.  3.  1914 — E  LYON  S3-0%  S  Lom- 
1  ard  E  101-0414  S  24-11%  W 
101-5',6  N  to  beg.  J  S  Guerln  &  Co 
vs  Louis  Blumberg  and  Marcus  & 
Co $S0.50 

Mar.  5.  1914— E  LYON  83-0(4  S  Lom- 
bard S  23x100.  Relnhart  Lumber 
&  P'aning  .Mill  Co  vs  Jos  Marcus. 
H    Barnett    &    Louis    Blumberg. $72, 45 

Feb.  26,  1914— W  TOWNSEND  AND 
Seventh  SW  170xNW  200.  Hab- 
enicht  &  Howlett.  $108.40:  Califor- 
nia .Mill  Co.  $214.44:  National  Blec, 
Co,  $61.70  vs  R  Rosenberg  &  Sons 
Co  and   W   C   Boswell 

Feb.  26.  1914— W  TOWNSEND  .AND 
Seventh  SW  170xN  200.  J  B  Ayres 
vs  R  Rosenberg  &  Sons  Co  and  W 
r.   Boswell      $46 


Wednesday,     March      11,     1914. 

OAKLAND  AND  ALAMEDA 
COUNTY. 


UESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley, 
.Mjmeda  Co.,  Cal.  .\rchitects.  Willis 
Polk  &  Co.,  .Merchants'  Exchange 
BIdg.,  s,  F.  Owner.  T.  Ronneberg, 
29?.9  Pine  avenue,  Berkeley.  The  dwell- 
ing will  be  erected  on  the  Tunnel  road 
and  has  ibeen  designed  for  a  ten-room 
1  oute  with  three  baths  and  sleeping 
porches.  Interior  finish  will  be  of  pine, 
redwood  and  hardwood.  Oak  floors  will 
1  e  used  in  the  principal  rooms.  Plans 
provide  for  furnace  lieat  and  open  Are 
places.  Maatels  will  be  ot  brick  and 
tile.  An  automatic  water  heater  will 
Le    installed.      Bath    rooms    will   be    fln- 


tile 
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Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of    the   owner   who   is   now    taking    lig- 

RESIDBNCE  —  2  story  and  base, 
frame.  $3,300.  Oakland.  Cal.  Archi- 
tects. Hutchinson  Bros.,  470  13th  street, 
Oakland.  Owner,  M.  C.  Vaughn.  The 
dwelling  will  be  erected  in  the  Fourth 
.Wenue  Terrace  and  has  been  designed 
to  contain  seven  rooms  and  batli.  Pine, 
redwood  and  some  hardwood  veneer 
will  be  used  for  interior  finish.  Oak 
floors  are  specified  for  the  living  room, 
dining  room  and  reception  hall.  Plans 
provide  tor  furnace  heat,  open  fire 
places  and  automatic  water  heater. 
-Mantels  will  be  ot  tile  or  brick.  Bath 
room  will  Ibe  finished  in  tile  with  com- 
position floor.  Exterior  of  tlie  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared  and  when  complete  the  work 
V,  ill   be  done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Oakland.  Cal. 
Architect.  Charles  W.  McOall,  Central 
Bank  BIdg..  Oakland.  Owner,  Dr. 
Shannon.  The  dwelling  will  be  erect- 
ed in  East  Piedmont  and  will  contain 
eight  rooms,  baths  and  sleeping 
porches.  Interior  will  be  finished  in 
pine,  redwood  and  some  hardwood  ve- 
neer. Oak  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
rooms  will  have  tile  wainscot  and  com- 
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heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and   out  tor  figures. 

RESIDENE  —  2  story  and  base, 
frame,  $4,000.  Oakland,  Cal.  Archi- 
tect. Claude  B.  Barton,  Security  Bank 
BIdg..  Oakland.  Owners.  Newman  and 
Wilkinson.  The  dwelling  will  Ibe  erect- 
ed at  the  corner  of  Bryant  and  College 
avenue  and  has  been  designed  to  con- 
lain  seven  rooms,  bath  .and  sleeping 
porch.  Interior  finish  will  le  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  principalrooms.  There  will 
be  open  fire  places  and  tile  mantels. 
Bath  room  will  have  tile  wainscot  and 
composition  floor.  An  automatic  water 
heater  will  be  Installed.  Exterior  of 
11  e  louse  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  ot  the  owners 
who  will  do  the  work  by  Day  Labor. 
.Ml   materials  are  now  being  purchased. 

RESIDENCES- 2.  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley. 
Alameda      Co..      Cal.      Architect.      .Ibhn 


Wednesday,     March     11.     1914. 

Hudson    Thomas,    First    Natlon.Tl    Bank 
Bldg:.,    Berkeley.     Owner,    E.   L.    Peters. 


The 
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seven  rooms,  bath  and  sleeping  porcii. 
Interiors  will  be  finished  in  pine,  red- 
wood and  hardwood  veneer.  Oak  floors 
will  be  used  in  the  living  rooms,  din- 
ing rooms  and  reception  halls.  Plans 
provide  for  furnace  'heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
Ibrick.  Bath  rooms  iwill  have  tile  wain- 
scot and  composition  floors.  Tile  wain- 
scot will  also  be  used  in  the  kitchens. 
Automatic  water  lieaters  will  be  In- 
stalled. Exteriors  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
art-    now    being   prepared. 

IMCWIDENCB  —  2  story  and  base, 
frame.  $5,000.  Oakland,  Cal.  Arcbi- 
Icits.  Realty  Syndicate.  Realty  Syndi- 
nite  Bldg.,  Oakland.  Owner.  Mr.  More- 
li.iuse.  The  dwelling  will  be  erected 
ill  the  Arbor  Villa  Tract,  and  has  been 
.ir^ii;ned  tor  a  seven-room  house  wit/h 
ii:MI[  and  sleeping  porch.  Interior  ftn- 
ish  uill  be  of  pine  and  redwood.  Hard- 
Knn,l  floors  wlU  be  used  In  the  living 
roi.m  and  dining  room.  There  will  'he 
fiiiiiace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  An  au- 
tomatic water  heater  will  be  Installed. 
Bath  room  will  have  tile  wainscot  and 
composition  floor.  Exterior  of  the 
dwelling  will  «)e  covered  with  cement 
jil.iflc  r  on  metal  lath.  Plans  are  com- 
liiit.-  and  figures  are  now  being  taken. 
iir.XGALOW— 1%  story  and  base. 
lianic,  $2,500.  Oakland,  Cal.  Arehi- 
I..1  none.  Owner.  W.  A.  Parris.  16 
.\hiiite  Vista  avenue.  Oakland.  The 
dwelling  will  contain  six  rooms,  bath 
and  sleeping  pore,  and  will  be  erected 
on  Broadway  near  College  avenue.  All 
interior  trim  will  be  of  pine  or  red- 
wood. Hardwood  floors  will  ibe  used 
in  the  principal  rooms.  Tliere  will  be 
funvace  heat  and  a  large  open  lire 
place.  Mantel  will  be  of  brick.  Tile 
wainscot  will  be  used  In  the  bath  room 
and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  In  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials  are   now  toeing   purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $1,600.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  J.  A.  Brett.  727 
59th  street,  Oakland.  The  dwelling 
will  be  erected  on  the  west  side  of 
Santa  Clara  avenue  south  of  Crescent 
street,  and  will  contain  seven  rooms 
and  hath.  Interior  finish  will  be  large- 
ly of  pine  with  some  elm  panels.  Hard- 
wood floors  will  be  used  In  the  living 
room,  dining  room  and  reception  hall. 
There  will  ibe  furnace  heat  and  open 
Are  places.  Mantels  will  he  of  tile  or 
brick.  Bath  room  will  have  tile  wain- 
scot and  composition  floor.  Tile  wain- 
scot will  also  be  used  In  the  kitchen. 
An  automatic  water  healer  will  lie  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  tllie 
hands  of  the  owner  who  will  do  the 
work  by  I>ay  Labor.  Materials  arc 
now   being    purcliased. 

RE.S1DBN<:'E  —  2  story  and  base, 
tl-ame,  $4,000.  Oakland.  Cal.  Archi- 
tects, Elite  Planners,  1S44  5tli  avenue, 
Oakland.  Owner.  E.  P.  .Toyce,  ,iU  Irv- 
ing street.  S.  P.  The  dwelling  will  he 
erecled  on  the  east  side  of  Carlton 
street  south  of  Prospect,  and  has  been 
designed    for    a    seven-room    bouse    with 
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bath  and  sleeping  porch.  Interior  fin- 
isih  will  be  of  pine  and  redwood  wua 
some  elm  panels.  Hardwood  floors  wall 
•be  used  in  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  .Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  Composi- 
tion floors  are  specified.  An  automatic 
water  lieater  will  be  Installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  work  will  be 
done    by    Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  Oakland.  Cal.  Arclii- 
leect.  none.  Owner.  J.  D.  Foster,  1715 
Telegraph  avenue,  Oakland.  The 
dwelling  will  contain  eight  rooms  and 
toatb.  and  will  be  erected  on  Terrace 
street  south  of  Mather.  Interior  fin- 
ish will  be  of  pine  throughout.  Oak 
floors  will  be  used  in  the  principal 
rooms.  There  will  he  furnace  'heat  and 
open  fire  places.  Mantels  will  be  of 
tile.  An  automatic  water  heater  will 
be  Installed.  Bath  room  and  kitchen 
will  have  tile  wainscot.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will   do  Clie   work  by   Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Oakland. 
Cal.  Architect,  Frank  S.  Forster,  1417 
Arch  street,  Berkeley.  Owner.  Harry 
A.  Encell.  The  dwelling  will  be  erect- 
ed in  the  Fourth  Avenue  Terrace  and 
has  been  designed  to  contain  seven 
rooms,  bat'li  and  sleeping  porch.  Pine 
and  redwood  interior  finish  will  be 
used.  Oak  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  ibe  of  tile  or  brick.  An 
automatic  water  beater  will  be  in- 
stalled. Tile  wainscot  and  composition 
floor  will  be  used  in  t'he  bat'h  room. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
now   being  taken. 

BUNGALOW'S— 20.  1  story  and  base, 
frame.  $1,500  to  $2,000,  Oakland,  Cal. 
Architect,  none.  Owners.  Oakland 
Homes  Corporation.  First  National 
Bank  Bldg..  Oakland.  These  llouses 
will  be  erected  in  Redwood  Court  at 
35th  avenue  on  a  large  tract  recently 
purchased.  The  smaller  houses  will 
contain  five  rooms  and  the  larger  ones 
six  and  seven  rooms.  Interior  fini* 
will  be  of  pine  and  redwood.  Some 
oak  floors  will  he  used.  There  will  be 
open  fire  places  and  brick  and  tile 
mantels.  Bath  rooms  will  be  finished 
in  ti!e  and  will  have  composition 
floors.  Exteriors  will  be  covered  with 
rustic,  cement  plaster  on  metal  lath 
and  shingles.  Plans  are  in  the  hands 
of  the  owners  and  work  will  be  start- 
ed at  once.  Materials  are  now  being 
purchased. 

RE'SIDENiOE  —  2  stor.\-  and  base, 
frame.  Cost  not  stated.  Oakland.  Cal. 
Arclliltects.  Elite  Planners.  1S14  5th 
avenue,  Oakland.  Owner.  Edward  Law- 
lor.  The  dwelling  will  be  erected  in 
Piedmont  by  t'he  Lake  Tract,  and  has 
been  designed  for  an  eight-room  house 
with  bath  anid  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  redwood 
with  some  bardjwood  veneer.  Oak 
Hoors  will  be  used  in  the  living  room, 
dining  room  and  reception  ball.  There 
will  he  furnace  'heat  and  open  lire 
places.       JIantels     will    be    of    tile    and 
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«ill  he  Installed.  Bath  room  and 
kitchen  will  'have  tile  wainscot.  Com- 
position floor  will  be  used  in  the  bath 
room.  Exterior  of  the  house  will  he 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being    taken. 

APART.M/ENT  HOUSE— 5  story  and 
base,  brick  and  steel,  $S5,000.  Berke- 
ley. Alameda  Co.,  Cal.  Architect,  W.  H. 
Ratcliff.  Jr..  First  National  Bank  Bldg.. 
Berkeley.  Owners.  George  Clark  and 
J.  A.  Elston.  91S  Market  street,  S.  F. 
The  building  baa  been  mentioned  in 
Uiese  columns  before  and  will  ibe  erect- 
ed at  the  southeast  corner  of  Durant 
and  Telegraph  avenue.  ■  The  bulluing 
will  cover  a  considerable  ground  area, 
and  will  contain  a  total  of  7S  rooms, 
which  will  .be  arranged  in  two  and 
three  room  suites  with  private  baths. 
Interior  will  be  finis-bed  In  pine  and 
elm  panels.  Some  oak  floors  will  ibe 
used.       Plans    provide    for    steam    heat. 
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system  and  hot  water  supply.  All 
suites  will  'have  wall  beds.  Bath  rooms 
will  be  finished  in  tile  and  will  ftave 
composition  floors.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Mailble  and  tile  will  be  used  in 
the  lobiby  and  vestibule.  Plans  are 
complete  and  segregated  figures  are 
being  taken  on  the  various  parts  of 
the    work. 

PLATS— 2  story  and  base,  frame. 
$10,000.  Oakland,  Cal.  Architect,  F. 
D.  Voorhees,  Central  Bank  Bldg.,  Oak- 
land. Owner's  name  withheld.  The 
building,  designed  for  residential  fiats, 
will  contain  four  flats  of  five  and  six 
rooms.  Interiors  will  be  handsomely 
finished  In  pine,  redwood  and  hard- 
wood. Hardwood  floors  will  be  used 
In  the  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Automatic  water  lieat- 
ers will  be  installed.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete   and    figures   are    being    taken. 

PIRE  HOUSES— 3.  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley, 
Alameda  Co..  Cal."  Architect.  W.  H. 
Ratcliff.  Jr..  First  National  Bank  Bldg., 
Berkeley.  Owners.  City  of  Berkeley. 
These  buildings  will  be  erected  on  i.e 
Roy  avenue.  Ellis  street  and  Clare- 
mont  avenue.  Each  building  will  con- 
tain space  for  two  pieces  of  apparatus 
and  quarters  for  the  men.  Interiors 
will  be  finished  in  pine  throughout. 
There  will  be  special  plumbing  and 
electric  work.  Exteriors  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  have  received  the  approval 
of  the  City  Council  and  bids  are  now 
being  taken.  Figures  will  be  opened 
on    March    27th. 

RESIDENCE  —   2      story      and      base, 
frame.    $3,000.      Oakland.   Cal.   Architect, 
Alvin    J.    Stern,    1522    Broadway,    Oak- 
land.      Owner.     A.     P.     Anderson.       The 
dwelling   will   be   erected    at   the    corner 
of   Clifton    and    .Manila    streets,   and    has 
been   .designed    for    a      six-room    house   . 
with    bath.      All    interior    finish    will    be 
of   pine   or   redwood.      Hardwood    floors    , 
will    be    used    in    the    principal    rooni^i.   . 
There    will    he    a    large   open    fire    place 
in    the   living  room.      Mantel   will    be   of  . 


Tile 


litm 


lour  will  he  used  In  the  lath  room.  An 
utomatic  water  heater  will  be  in- 
tailed.     Exterior  of  the   bouse   will  he 
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covered  with  cement  plaster  on  metal 
lath.  Plans  are  being  prepared  and 
when  complete  the  work  will  te  done 
'by   Day   Labor. 

THEATRli; — 2  story  and  base,  brick 
and  steel,  $10,000.  Berkeley.  Alameaa 
Co.,  Cal.  Architect,  Hiram  Kink  Low- 
ell, Soufi  Berkeley  Bank  Bids.,  Ber- 
keley. Owners.  Lorin  Photo  Play  Co. 
The  building  will  he  erected  on  Ade- 
line street  north  of  Felton  and  has 
teen  designed  for  a  fireproof  show 
house.  Interior  will  te  arranged  for 
a  main  auditorium  seating  in  the 
neighborhood  of  1.200  people.  Pine 
and  ornimental  plaster  will  be  used 
tor  interior  finish.  There  will  be  a 
modern  system  of  heating  and  venti- 
lating. Exterior  of  the  building  will 
"  e  faced  with  pressed  brick.  Consid- 
ei-able  marble,  tile  and  plate  glass  will 
le  used.  Plans  are  now  -being  pre- 
pared. 

STORES  AND  OFFICES— 2  story  and 
base,  brick  and  steel.  Cost  not  stat- 
ed. Oakland.  Cal.  Architect.  William 
Wilde.  Albany  Block.  Oakland.  Own- 
er. Cianciarulo.  This  building,  which 
will  be  erected  on  Broadway  north  of 
17th  street,  has  been  mentioned  here 
bifore.  Steel  frame  and  foundations 
are  designed  to  carry  additional  stories. 
There  will  be  several  stores  on  the 
first  floor  and  a  number  of  modern  of- 
fices on  the  second  floor.  Interior  lin- 
ish  will  be  of  pine  and  hardwood. 
There  will  be  steam  heat,  metal  win- 
dow sash  and  frames  and  patent  store 
fronts.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Revised 
plans   are   again   out    for    figures. 

APARTME.NT  HOU.'iE  ALTERA- 
TIONS —  Frame  construction.  $6,000. 
Alameda.  Alameda  Co.,  C-al.  Architect, 
Leonard  H.  Ford.  2136  Center  street. 
Berkeley.  Owner's  name  withheld. 
The  present  two-story  frame  residence 
on  San  Antonio  avenue  will  be  altered 
and  reariMnged  for  modern  apartments 
of  two  and  three  rooms.  The  work 
will  include  new  plastering,  partitions, 
plumbing,  painting,  electric  work  and 
mill  work.  Interior  linlah  will  be  of 
pine  throughout.  There  will  be  wall 
beds  and  private  ibalh  rooms.  Exte- 
rior of  tlie  building  will  also  undergo 
alterations.  Plans  are  being  prepared 
and  figures  will  be  called  for  shortly. 
Contracts   .iwarded. 

MUNICIPAL  AL'DITORIU.M— 2  story 
aiid  base.  Class  A  construction.  $1,000.- 
000.  Oakland.  Cal.  Architect,  J.  J. 
Donovan.  Security  Bank  Bldg..  Oak- 
land'.- Owners.  City  of  Oakland.  Con- 
tractors. Christensen  Bros..  237  Wayne 
avenue.  Oakland.  ~  Note:  This  contract 
covers  only  the  preparation  of  the  .-ite. 
granite  work  and  setting.  Contract 
price.    $196,360. 

TELEPHONE  EXCHANGE— 3  story 
and  base,  reinforced  concrete.  $40,000. 
Oakland.  Cal.  Architect.  Cobby,  333 
Grant  avenue.  S.  P.  Owners,  Pacinc 
States  Te'epbone  and  Telegraph  Co. 
Contractor,  W.  G.  Tbornally.  3027  East 
16th  street.  Oakland.  Contract  price, 
$40,000. 

♦ 

Building  Contracts  Awarded 
Oakland. 

No.  Ovrner                    Con*rnc4or  Avnt. 

4.i7     Fuller     Chase  3000 

4S8     Johnson     Bruce  1900 

4.iO     McArthur     McArthur  2000 

460     7aretera     Laughland  .iOO 

463     Parker     Cederborg  4931 
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464  Bernamayou     Flittner  1400 

465  Courtney     Courtney  400 

466  Doty     Sommarstrom  2600 

467  Micnaelsen     . .  .  .Michaelsen  1600 
46S     Connell     Connell  2380 

469  Helbush     Walker  2380 

470  Brett     Brett  4500 

471  Anderson     Anderson  400 

472  Stillwell     Harris  SOOO 

473  Vaughn     Vaughn  2500 

474  Whalen     Whalcn  2500 

475  Foster     Foster  3000 

476  Fisc/jer     Fischer  4000 

477  Shomig     Shomig  1200 

479  Wise     Koenig  2500 

4S0  Same     Same  2500 

481  Same     Same  2.i00 

482  Larsen     Hoard  1000 

483  Dessum     Williams  2000 

484  Wicks     Wicks  2,<!r' 

486  Union      Wilkle  30000 

488  Burger     Burkes  3000 

491  Barlow     Drennan  2250 

493  Gonsalves     Sllva  400 

494  Greuner     Greuner  500 

495  Appledon     Appledon  400 

496  Newman     Wilkinson  2000 

497  Mayer     Olsen  400 

498  Same     Same  1800 

.499  Lemhan     Lehman  2500 

■600  Roairzza     Bruncttl  1416 

501  Keefer     Lindeblad  3700 

502  Fuller     Chase  3000 

503  Cianciarulo     MaestrettI  1429 

504  Batteate     Paulkes  2120 

506      Montague     Converse  5000 

508  Rischmuller     Stewart  3600 

509  Walker     Walden  600 

510  Ballard     Bayliss  400 

511  Bell     Dowd  700 

512  Briggs     Burnett  4m 

513  Porter     Stewart  5' 

514  Heeseman     Anderson  500 

515  Horn     McCreary  26743 

517  McCrohan     Atherly  1600 

518  Classen     Spndberg  1000 

519  Verrlll     Peterson  1950 

520  Lusan     Perona  1600 

521  Matrat     Williamson  2050 

(4571  N  DELAWARE  200  W  Spruce, 
Oakland.   One-story    6-room    dwelling. 

Owner H.    M.      Fuller.      1444      79th 

Ave.,    Oakland. 
Architect  .  .  .None. 

Contractor.  .A.    B.   Chase,    1521    79th   Ave 
Oakland 

COST.   $3000 

njoj  E  CONGRESS  AVr.  ..00  N 
Ignacio.  Oakland.  One-story  five- 
room  dwelling. 

I  wner Annie    M.       Johnson.       1920 

Sutter,    San    Francisco. 
Architect  ...None. 

Contractor.  .J.    C.    Bruce.      ,5227      Wcnl- 
worth    Ave..    Oakhinil. 

COST.   $1001' 

(439)  S  FIFTIETH  99  S  Shatter  Ave., 
Oakland,     One-story  5-room  dwlg. 

Owner Chas.    McArthur,    382    50th. 

Oakland. 
Architect  .  .  .None. 
Day's  work.  COST.   $2000 

1460)  SB  SEVENTH  &  BUOADWAY. 
Oakland.      Repairs. 

Owner Pete    Zaretera.    Premises. 

Architect  .  .  .None. 

Contractor.  .Jno.    Laughland.    515    Bclc- 
vue,   Oakland. 

COST,    $500 

(463)  Li)T  1  BLK  "C"  .Map  Fourth 
A\e  Park,  Oakland.  All  work  for 
two-story   and   basement   dwelling. 

Owner E.    Mo    F.    Parker    and     W. 

M.       McFai-land,    579      23rd. 
Oakland. 
Architect  ..  .Chas.     W.     McCdl.    Central 

Bank   Bldg..   Oakland. 
Contractor.  .Cederborg       &       Anderson. 

1033  Poplar,  Oakland. 
Filed   Mar.   2.   '14.     Dated   Feb.    27.  '14. 
Frame    up,    roof    sheathed,    brick 

chimney    built    $1232 

Brown    coated    232 


Wednesday,     March     11,     1914, 

Completed   and   accepted 1232 

Usual     35     days 1235 

TOTAL   COST,    $4931 

Bond.    $ .      Surety,    American   Surety 

Co.  Limit,  So  days  after  filing.  For- 
feit, none.  Plans  and  specifications 
Hied. 


1464)  SE  TWENTY-FOURTH  AVE 
33Vii  SW  E-15tli  SW  35xSE  107. 
Oakland.        .Ml    work    for      one-story 


ellli 


'  P  1 


Be 


2432    E-14th,    Oakland. 
.\rchilcct  . .  .None. 
Contractor.. Jos.      Flittner.      1700      35lh 

Ave.,    Oakland. 
Filed   Mai'.   2,   '14.      Dated  Mar.   2,   'M 

Usual     35     days $M(ill 

TOTAL  COST,  $lliiii 
Bond,  none.  Limit.  90  days  after  .Mar. 
5.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 

(465)    No.    770    TWENTY-FIRST    (rear) 
Oakland.      One-story    3-room    dwlg. 

Owner W.    P.    Courtney.    Premises. 

Architect  ..  .None. 

Day's   work.  COST,    $400 


(466)  E  VALLE  VISTA  AVE  431  N 
Elwood  Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner L      E.    Doty,      402      Grand 

Ave..   Oakland. 
Architect  . .  .None. 

Contractor.  .Sommarstrom       Bros.,       202 
E-12th,  Oakland. 

COST.    $2600 


(4B7)      E    RICHMOND   AVE    100    S    29th, 
(Oakland.      One-story    4-room    dwlg. 

owner M.    Michaelsen.      444      .Moss 

Ave.,   Oakland. 
Architect  .  ..None  . 
Day's  work.  COST,   $1600 


(46S)      S      FIFTIETH       137    E       Lawtoi 
Oakland,      One-story    5-rnoin    dwlK 

:Jwner T.     C.     Connell.     1013     TcU 

graph    Ave,   Oakland. 
.\rchitect  .  .  .'None. 

ork   .  COST.    »j:;~ 


Da 


(169)      S  FIFTIETH  36  E  Lawtoii,  i] 
land.     One-story   5-room  dwlg. 

owner H.  H.  Helbush,  929  Cajn 

Berkeley. 
AiL-hitect  ..  .None. 

Contractor.  .W.    A.    Walker,    1613    Tele-,, 
graph   Ave  .   Oakland. 

COST,    $23'Slj 

UTOP  'W     SANTA    CL.MIA    AVE     125    S 
Crescent.    Oakland.      Two-story   seven' 


.J.  A.   Brett, 


ork. 


COST.   $4500 


(471)      NO.    1S25       FRUITVALE      AVE., 
Oakland.      Stable. 

Owner J.    S.    Anderson.    Premis 

Architect  ...None 

Day's  work  .  COST.  $400' 


(472)      SW      FRUITVALE      AVE      AND 
Hopkins,   Oakland.     One-story  storeSi 

Owner Grace      L.       Stilwell,       3301 

Pruilvale    Ave.,    Oaklano 
Architect  ...None. 
Contractor.. Harris    &    Hudson.    1957    E- 
3Sth,    Oakland. 

COST,    $8000 


w. 


1 1. 


1473)      N  VISTA  80  E  Bveretl.  Oakland. 

Two-story    6-room    dwelling. 
Owner M.    C.    Vaughn,    5S33    Ayala, 

Oakland. 
Arcliltect  ..  .Hutchinson    Bros..   J7i)    13lh 

Oakland. 
Day's  work.  COST.    $2300 

(474)  S  PLEASANT  VALLEY  U70  E 
Piedmont  Ave.  Oakland.  One-story 
frame  dwelling. 

Owner J.  F.  Whalen.  1542  Broad- 
way,   Oakland. 

Architect  .  .  .None. 

Day's  work.  COST.   $25(10 

(4  7.il      W      TEHRACE    250      S      llather, 

Oakland.      Two-story    8-room    dwlg. 
Owner .7.    D.    Foster,      1715      Tele- 
graph  Ave.,  Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   J3000 

(476)  E  CARLTON  209  S  Prospect  Ave 
Oakland.      Two-story    7-room   dnlg. 

Owner E.      F.      Joyce-Fisher,      544 

Irving,    San    Francisco. 

Architect  ..  .Elite  Planners,  1S44  5th 
Ave.,  Oakland. 

Day's  work.  CXDST.  $4000 

(477)  S  THOMPSON  ]5'5  W  4'-th  Ave., 
Oakland.      One-story    4-room    dwig. 

Owner A.  Shomig,  5831  Nohle.  Okd 

.\nlilteet  .  .  .None. 

iKi.V.s  work.  COST,  $1200 

(479)  NW  ATHOL  AVE  280  S  Brook- 
lyn Ave.,  Oakland.  One-story  five- 
room  dwelling. 

Owner H.     D.      Wise.    Commercial 

Bldg.,    Oakland. 
ArcLhtect  . .  .None 
Contractor.  .Max    W.    Koenig,    444    11th, 

Oaklan-) 

COST,   $2500 

(480)  W  HADDEN  ROAD  90  S  Brook- 
lyn Ave.,  Oakland.  One-story  five- 
room  dwelling. 

Owner H.      D.      Wise,     Commercial 

Bldg      Oakland. 
Arclhtect  .  .  .None 
Contractor.  .Max    W.   Koenig.    444    Uth. 

Oakland. 
'  COST,   $2500 

(481)  E  HADDEN  ROAD  320  S  Brook- 
lyn Ave..  Oakland.  One-story  five- 
room  dwelling. 

Owner H.     D.     Wise,    Commercial 

Bldg.,    Oakland. 
Arclhtect  . .  .None 
Contractor.  .Max    W.    Koenig.    444    Uth. 

Oakland. 

COST.   $2500 

(482)  NO.  9319  HOLLY.  Oakland. 
Alterations. 

Owner Albert  Larsen. 

.Architect  . .  .None. 

c.mtractor.  .M.  Hoard.  1.737  94th  Ave.. 
Oakland.  COST.    $1000 

(4S3)  S  FORTY-FOURTH  710  E  Grove 
Oakland.      One-story    5-room    dwlg. 

Owner Wm.    H.    Dessum,    2557    San 

Pablo  Ave.,  Oakland. 
Architect  .  .  .None. 
Contractor.. P.   J.    Williams. 

COST,    $2000 

(4'84)  W  MADISON  25  S  8th.  Oakland. 
Two-story  12-room  fiats. 

Owner Mrs.     H.     Wicks.     579     27th. 

Oakland. 


lii'li,LiiK(.i  .\Nii  iNl)|i.s'ri;l.\L  N'l'jw:; 


COST.   $2800 

(4S0)  NE  TWENTY-SECOND  AND 
Filbert,  Oakland.  Brick  and  concrete 
ice  factory. 

Owner Union   Ice    Co.,      354      Pine, 

San    Francisco. 
Arcliitect  . .  .None. 

Contractor.  .Andrew    Wilkle      Co.,      519 

California,    San    Francisco. 

CO.ST,    $30,000 


(48S)  SE  DES.MONT  AND  CLIFTON, 
Oakland.      Two-story    7-room    dwlg. 

Owner F.    W.    Burger,      S58      52nd, 

Oakland. 
Architect  . .  .None. 

Contractor.  .C.    E.    Burkes.    5117    Genoa. 
Oakland. 

COST,    $3000 

(491)  N  Gj^RLAND  AVE  125  E  Fair- 
mont Ave.,  Oakland.  One-stoiy  n- 
room    dwelling. 

Owner A.  H.  Barlow.  Oakland. 

Architect  . .  .None. 

Contractor.  .M.    Drennan.    3338    Arkan- 
sas.  Oakland. 

COST.  $2250 

(493)      NO.       1519       FIFTH.       Oakland. 


Alte 


Owner J.    Gonsalves,    Premises. 

Architect  . .  .None. 

Contractor.  .M.    Silva.    1638    5th,    Okd. 

COST.   $400 

(494)      N  MANDAN.\  400  E  Paula.  Oak- 
land.    Garage. 

Owner W.    M.    Greuner,    414    14th, 

Oakland. 


ihte 


.Non 


Day's 


COST,   $500 


(495)      NO.   51   EIGHTH,   Oakland.     Re- 
pairs. 

Owner C.    A.    Appledon,    Premises. 

.Architect  . .  .None. 

L.ay's   work  COST.    $ilHl 


(490)  E  BRYANT  AVE  40  N  College 
Ave.,  Oakland.  One-story  S-room 
dwelling. 

Owner Newman  &  Wilkinson,  1754 

Broadway,   Oakland. 

Arcliitect  .  .  .None. 

Day's  work.  COST.  $2000 

(497)  SW  HARRISON  &  BELMONT. 
Oakland.     Garage. 

Owner Dr.  J.  J.  Moyer,  212  Thayer 

Bldg.,  Oakland. 
Architect  . .  .None. 
Contractor.  .Ole   Olsen. 

COST.  $400 

1498)  SW  HARRISON  &  BELMONT, 
Oakland.     Addition. 

Owner Dr.  J.  J.  Moyer.  212  Thayer 

Bldg..  Oakland. 
Architect  . .  .None. 
Contractor.  .Ole   Olsen. 

COST,    $1800 

(499)  E  DOLORES  AVE  390  N  El 
Centro  Ave.,  Oakland.  One-story  6- 
room  dwelling. 

Owner 3.   Lehman,   939  Apgar,  Okd 

Architect  .  .  .None. 

Day's  work.  COST,  $2500 

(500)  NO.  554  FORTY-SECOND.  Oak- 
land.    One-story   6-room   dwlg. 


3i 

'    vMic, !•'.     ltuaiiz,.a,     Oakland. 

.^rtliiiect  . .  .None. 

C.inlractor..G.    Burnetii,   443    43rd,   Okd. 
COST,   $1425 

I. '.oil  W  SAN  SEBASTIAN  AVE  200  S 
H.iUywood,  Oakland.  One  and  one- 
iilf-story   6-room  dwelling. 

Owner Claude      R.    Keefer,       Cor. 

Newton  and   Hanover   Ave., 
Oakland. 
Architect  .  .  .None. 

Cuiilractor.  .P.    Lindeblad.      3822      Ran- 
dolph Ave.,  Oakland. 

COST.    $3700 

i:i(l2)  N  DBl-A,.ARE  200  W  Maple, 
Oakland.  One  and  one-half-story  S- 
lonm   dwelling. 

owner H.   M.   Fuller,    1444    79th    Av 

Oakland. 
Architect  ...None. 

Contractor.  .A.  B.  Chase.  1521   79th  Ave., 
Oakland. 

COST,   $3000 

1303)  W  BROADWAY  125  N  Blrnie  N 
25  W  I27-S,  Oakland.  Excavation 
for  two-story  Class  "C"  store  and  of- 
fice  building. 

Owner B.  and  M.  Cianciarulo,  Okd 

Architect  ..  .W.   M.    Wilde,    Albany    Blk., 

Oakland. 
Contractor.  .Maestreiti       &        Younger. 

Oakland. 
Filed    Mar.    5,   '14.      Dated    Mar.    5.    '14. 

1st    day    of    each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $1429 
Bond.  $7i50.  Surety.  Fidelity  &  De- 
posit Co.  Limit.  20  days.  Forfeit,  $10. 
Plans  and  specifications  filed. 

(504)  LOT  8  BLK  15  Map  Warner 
Tract  being  S  Cherry,  bet  94th  and 
96th  Aves.,  Oakland.  All  work  for 
one-story   dwelling. 

Owner H.  J.   Batteate,   Oakland. 

Architect  .  .  .None. 

Contractor.  .John    R.    Faulkes,    9828    E- 
14th,   Oakland. 

Filed    Mar.   5,   '14.      Dated   Jan.    28,  '14. 

Frame  up   and   ratters   on $.525 

1st  coat  exterior  plaster  on 525 

Completed     525 

Usual     35     days 64o 

TOTAL   COST,    $2120 

Bond,    none.      Limit.   60   days   after   Feb. 

1.      Forfeit,   none.      Plans   and   speclflca- 


15061  LOT  4  BLK  2  Map  Haddon  Hill, 
Oakland.  All  work  for  two-atory  and 
basement   dwelling. 

Owner Eliza    Henry    Montague. 

Architect  ..  .H.     P.    Smith,    Blake     Blk., 

Oakland. 
Contractor..  Wm.    Converse.     554     62nd. 

Oakland. 
Filed   Mar.   4.  '14.     Dated  Mar.   3.  '14. 
Owner   to   pay   all  bills   weekly.. 

TOTAL  COST.  $5000 
Bond,  none.  Limit.  SO  days.  Forrelt, 
none.      Plans  and  specifications   filed. 


(508)      B  GROVE    120   S   42nd,    Oakland. 
Brick    garage. 

Owner Geo.   Rischmuller.    852    37tli 

Oakland. 
Architect  . .  .None. 

Contractor.. B.    A.      Stewart.    616      4Ist. 
Oakland. 

COST.    $3600 


Contractor 

.H.    F.    Walden,    2377   School. 

Oaltland. 

COST,    $600 

(510)      NO. 

443  FOURTEENTH.  Oaltland 

Alteratio 

ns. 

Owner 

.Jas.    Ballard.    Premises. 

Architect  . 

.None. 

Contractor 

.Corbett     &     Bayliss.      1110 

Franklin,    Oakland. 

CO.ST.   {400 

(.ill)    XO. 

262a   TWENTY-SIXTH    AVE.. 

Qaklan 

d.     Repairs. 

Owner. . . . 

.Robert  Bell,  S.  F. 

Architect  . 

None. 

Contractor 

.Thos.   F.    Dowd.    72S   Chest- 

nut. Oakland. 

COST.    $700 

(512)      NO. 

730   GRAND   AVE.,   Oakland. 

Garage. 

Owner 

.F.    A.    Brlggs.    Cr    Slierman 

Clay  Co..   Oakland. 

Architect  . 

.None. 

Contractor 

.B.    B.      Burnett.    20.S      Pan- 

tages  Bldg.,  Oakland. 

CO.ST.  $400 

BUILDING   AND   INDUSTRIAL   NKWS 

1.J1.JI      N    I'ltlNCETON    llj    E    FaiUa.'i, 
Oakland.     One-story  5-room  dwig. 

Owner S.    L,.    Verrill,    1421    Market. 

Oakland. 
Architect  .  .  .None  . 

Contractor.  .T.       S.       Peterson,       2n35'A' 
Parker.    Oakland. 

CO.ST.  $1900 


(J131      NO.    1421    BRCJADWAV.   Oakland. 

New    nonr. 
Owner F.    F.    Porter.    1220    Broad- 
way,  Oakland. 
Arcliitect  ...None. 

Contractor.  .B.      A.   Stewart.      016      41st. 
Oakland. 

COST.  $.iOO 

(.ill)  N\V  FIFTEENTH  AND  WASH- 
Inglon.   Oakland.      Alterations. 

Owner Chas.    J.    Heeseman.    Plaza 

Bldg.,  Oakland. 
Architect  .  .  .None. 

Contractor.. Jno.  Ander.son,  1424   Broad- 
way. Oakland. 

COST.    t.iOO 

(515)  S  ELM  (or  24th)  330  W  Tele- 
garph  Ave  W  SO  S  140  E  50  N  140-6. 
Oakland.  All  work  for  three-story 
60-room  frame  apartment  house. 

Owner M.  M.   Horn.  San   Francisco 

Architect  . .  .None   . 

Contractbr..McCreary   &   Sampson.    6506 
Wlieeler.  Oakland. 

Filed  Mar.  6.  '14.     Dated  Mar.   4.  'H. 

1st    interior   coat   plaster   on $5700 

Completed   and  accepted 5700 

Usual   35   days 7345 

Balance    2nd    mortgage    given    to 

Mr.     Hugh     Hogan 8000 

TOTAL   COST.    $26,743 

Bond.   $13,400.     Surety,  U.   S.   Fidelity   & 

Guaranty    Co.      I^imit.    120    days    after 

March    11.       Forfeit,    none.       Plans    and 

specifications    llled. 

(517)  E  FIFTY-SEVENTH  AVE  35  N 
Elizabeth,  Oakland.  One-slory  five- 
room  dwelling. 

Owner Jas.  J.  McCrohan. 

Arcihtect  . .  .None. 

Contractor.  .P.    H.    Atherley.    54117    W.t- 
dean    Place.    Oakland. 

COST.    $1000 

(51S)  NO.  332  WALSWORTH.  Oakland 
Alterations. 

Owner lohn    A.   Classen.   Premises. 

Architect  ...None. 

Contractor.  .E.      Sundberg.      595       I7th. 
Oakland. 

COST,    $1000 


(520)      106TH  AVE  55  N  Graftion,  Oak- 
land.     One-Btory    4-room   dwelling. 

Owner W.  J.  Lusan,  Redwood  City 

Architect  . .  .None. 

Contractor.  .John      Perona.      674       19th, 
Oakland. 

COST,   $1600 


(521  J  LOTS  10,  11,  12.  13,  14,  15  BLK 
■L"  Laurel  Grove  Park,  Oakland.  All 
work    tor    two-story    dwelling. 

Owner A.      Matrat.      3220      Florida. 

Oakland. 

.Architect  . .  .None. 

Contractor.  .E.    M.    Williamson.    Okd. 

Filed  Mar.   7,   '14.      Dated  Mar.   6,  '14. 

1st  day  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST.  $2050 

Bond.    none.      Limit.    90   days.      Forfeit. 

none.     Plans  and  specifications  Hied. 


Building  Contracts  Awarded 
Berkeley. 

.\(i.  Onn^r                      Contructor  .\nit. 

450  Elston     Gaspard  1.S350 

451  Same    Cal    Constr  430O 

452  Same     Price  3o0 

453  Same Poulsen  8402 

454  Same     Farias  1423 

455  Same     Mork  4050 

456  Same        Webl  lOSOo 

461  Anderson     Anderson  1000 

462  Mlchels     Allen  400 

47S  Ronneberg     .  .  .  .  Ronneberg  5000 

485     Smith    De   Kay  1000 

487     Mocine     Engler  3540 

492     Merrill     Grant  400 

505     Tasheira     Boldt  13990 

507      Brown      Salranen  5956 

(450)  SE  TELEGRAPH  &  DURANT 
Aves  th  along  E  In  Telegraph  Ave  90 
E  110.  Berkeley.  Carpenter  work, 
lumber  for  framing  and  furring, 
mill  work,  sash  and  doors,  stair  work 
sliding  doors,  ironing  boards,  floor- 
ing, rough  hardware,  anchors,  etc., 
for  nve-story  Class  "C"  apartment 
house. 

Owner 1.  A.  Elston.  2334  Bowditch 

Berkeley  and  George  Clark 
94S   Market.  S.   F. 
Architect  ...W.   H.   Ratclift  Jr.,    1st   Na- 
tional   Bank    Bldg..    Bkly. 
Contractor .  .Gaspard         &        Hammond, 

Sharon  Bldg..  S.  F. 
Filed    Mar.    2,    '14.      Dated    Feb     9.   '14. 

1st    day    of    each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $18,350.20 
Bond.  $9175.10.  Surety.  Southwestern 
.'Surety  Ins.  Co.  Limit,  SO  days.  For- 
feit. $20.     Plans  and  specifications   filed. 

1451)  STRUCTURAL  STEEL  WORK 
on  above. 

Contractor.  .California   Constr.    Co.,    681 
Market,    San    Francisco. 

Filed   Mar.   2,  '14.     Dated  Feb.   3,  '14. 

Completed    and   accepted $3225 

Usual    35    days 1075 

TOTAL    COST,    $4300 

Bond.     $2150.       Surety.       Pacific       Coast 

Casualty   Co.     Limit.   10   days.     Forfeit. 

$15.       Plans    and    specifications    filed. 

(452)  TAR  AND  GRAVEL  ROOFS  ON 
above. 


WcdlicMikiy.      .Miiiih       II.       19H. 

Cu.iirattor.  .11.  D.  Samuels  Co.     Tliomas 
H.    Price     Co.,     Successors, 
1624    Telegraph    Ave..    Okd. 
Filed  Mar.   2,  '14.      Dated   Feb.    13.   '14. 

Completed   and   accepted $260 

Usual     3'5     days 90 

TOTAL  COST,  $350 
Bond.  none.  Limit,  20  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(153)      PLUMBING    ON    ABOVE. 

Contractor.. A.    H.    Poulsen.    2444    Shat- 
tuck    Ave..    Berkeley. 

Filed  Mar.   2,   '14.      Dated   Feb.    13.   '14. 

1st  day  of  each  montli 7'5% 

Usual    35    days 25% 

TOTAL   COST,    $8402 

Bond.   $4201.      Surety,    American   Surety 

C.     Limit.  80  days.     Forfeit,   $20.  Plons 

and   specifications   filed. 

(454)  IMITATION  STONE  WORK  ON 
above. 

Contractor.  .Farias     Bros..     2030     Ashby 
Ave..  Berkeley. 

Filed   Mar.   2.   '14.      Dated  Feb.   17.   '14. 

Stone    on    site $750 

Set   and   accepted 313 

Usual    35    days 360 

TOTAL    COST.    $1423 

Bond.    none.      Limit.    50    days.      Forfeit. 

none.       Plans    and    specifications    filed. 

14  55)  SHEET  METAL  WORIv  ON 
above. 

Contractor.  .Walter    Mork,      1909      San 
Pablo  Ave..  Berkeley. 

Filed  Mar.  2.  '14.     Dated  Feb.  13.  '14. 

Ist  day  of  each    month 75% 

Usual    35    days 25";; 

TOTAL   COST.    $40'5o 

Bond.      $2025.        Surety.      Southwestern 

.«;urety    Co.       Limit,    35    days.       Forfeit. 

none.      Plans    and    speclflcatlons    filed. 

c456)      BRICK     WORK    ON    ABOVE. 
Contractor..  A.    J.    Webb,    Emeryville. 
Filed  Mai-.   2.   '14.     Dated  Feb.   7,   '14. 
7th  and  22nd  day  of  each  month     75% 

Usual    35    days 2'5% 

TOTAL  COST.  $10,500 
Bond.  $5250.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit.  40  days.  For- 
feit. $20.     Plans  and  specifications  filed. 

(461)  S  FELTON  120  W  Dover.  Ber- 
keley.    One-story  4-room  dwelling. 

Owner Mrs.    L.    J.    Anderson.    1840 

Felton,  Berkeley. 
.Architect  .  .  .None. 

Contractor.. C.    Rose.    1840   Felton,    Bkly 
COST.    $1000 

(462)  NE  RUSSELL  AND  CHENEY. 
Berkeley.     Garage. 

Owner T.    H.     Mlchels.     2727    Rus- 
sell,   Berkeley. 
Architect  ..  .None. 

Contractor.. F.    E.    Allen.    468    34th.   Okd. 
COST.   $400 

(478)  S  TUNNEL  ROAD  238  W  Oak 
Ridge  Road.  Berkeley.  Tlwo-story 
10-room   dwelling. 

Owner T.     Ronneberg.     2939     Pine 

Ave..    Berkeley. 
Architect  ..  .Willis    Polk    &    Co..       Mer- 
chants'      Exchange       Bldg.. 

Day's    work.  COST.    $5000 

(485)  W  MILVIA  210  S  Vine.  Berkeley 
One-story    4-room    dwelling. 

Owner Emma   L.   Smith.    1618   Mil- 

via.    Berkeley. 
Architect  ...None. 


Wcdnusdiiy,      Mni-.h      11,      l:ill, 

Contraulor.  .De    Kay    &    Co..    i:ilini    Slmt- 
tmk   Ave.,   Berkeley. 

Cri.siT.    $100(1 

(4S-)  N  STUART  2S7.5%  E  Telegraph 
Ave..  Berkeley.  All  work  for  one 
!and   one-half-story  dwellingr. 

Owner Harry   F.    Mocine   and   Viva 

Xr.    ShunKin.     Berkeley. 

Architect  ...None. 

Contractor.  .Louis    Engler.    27LM     Haste, 
Bei-keley. 

Filed    Mar.    4.   'H.      Dated    Mar.    2.    '14. 

Frame    up    V4 

Plastered     Vt 

Completed   and   accepted '4 

Usual    35    days Vi 

TOTAL   COST.    $3540 

Bond.    none.      Limit.    60    days.      Forfeit. 

none.      Plans  and   speciflcations   filed. 

1492)  E  WARRING  100  S  Bancroft. 
Berkeley.     Addition. 

Owner C.  M.  .Merrill.  2311   Warring 

Berkeley. 
Architect  .  .  .None. 

Contractor.  .Harvey  Grant.  2013   Center 
Berkeley. 

CO.ST,   $400 


BUILDING  AND  INDUSTRIAL  NBWS 


(r.n5)      LOT   19   BLK    "D." .    Berkeley 

All    work    for      two-story      allic      and 
basement   dwelling. 

Owner George    Tasheira. 

Architect  ..  .Julia    Morgan.     Merchants' 
Exchange    Bldg..    S.    F. 

Contractor.. Wm    L.    Boldt.    2610    Grove. 
Oakland. 

Filed   Mar.   5.  '14.      Dated  Mar.   3,  '14. 
Frame    up.    boarded    in.    chimney 

up    and    rough    plumbing   in 'A 

1st   coat   plaster  on 54 

Completed   and   accepted V^ 

U-sual     3d     days % 

TOTAL  COSTH.   $13,990 

Bond.    $7000.      Surety.    Geo.    H.    Derri  k 

and    F.    S.      Bodle.      Limit.      120      days. 

Forfeit,  none.     Plans  and  specifications 

filed. 


(507)  LOT  9  BLK  1.  Hotel  Claremont 
Tract,  Berkeley.  All  work  for  two- 
story  and  basement  dwelling. 

Owner Martha  L.  Brown.  Berkeley 

Architect  ..  .Olin    S.    Grove.    2911    Tele- 
graph   Ave.,    Berkeley. 
Contractor.  .Oscar    Sairanen.     1K2    Ad- 
dison. Berkeley. 
Filed  Mar.  4.  '14.     Dated  Feb.  27.  "4. 

Frame    up    ^ 

Plastered    1st    coat % 

Completed    and    accepted % 

Usual    35    days % 

TOTAL  COST.  $5956 
Bond.  $2980.  Surety.  Maryland  Casu- 
alty Co.  Limit,  100  days.  Forfe.t. 
none.      Plan.c    and    sppcific<itions    filed. 


COST.    $450 

l,-,16)  N  .SANTA  CLARA  AVE  S37-9V2 
W  Fifth  W  3SxN  144-3,  Alameda. 
All  work  except  cement  work,  brick 
work,  wood,  painting  and  plumbing 
for    one-story    and    basement    dwlg. 

Owner Bmil      T.      Bertelsen,      465 

Santa  Clara  Ave.,  Alameda. 

Arcliitect  .  .  .None. 

Contractor.  .J.    Struven,    San    Francisco. 

Filed  Mar.  6,  '14.     Dated  Mar,  5,  '14, 

Frame    up    $733 

Plastered     733 

Completed   and  accepted 734 

TOTAL  COST.  $2200 

Bond,    none.      Limit.    95    days.      Forfeit 

none.      Plans  and   specifications   filed. 

♦ 

ASSIGNMENT    OF    MEN. 

.Mar.  7.  1914— NE  TELEGRAPH  AVE 
and  25th  N  47-4xE  99.  Okd.  Wara 
Brn.5  to  George   H  T:iy  Co  vs  Annie 

M    Mnd    .lohn    Spelin:in $ls7r..n2 

♦  

COMPLETION  NOTICES. 


Building  Contracts  Awarded 
Alameda. 

No.  Ofvner                    Contrnctor  Amt. 

489  Cole     Cole  2250 

490  Dungan     Sandkuhle  450 

".16     Bertelsen     Struven  2200 

I4S9)      NO.    3318      FBRNSIDE       BLVD., 

.Alameda.      Two-story   6-rnom   dwlg. 
Owner Mark    T.    Cole,    703    Syndi- 
cate   Bldg.,    Oakland. 
Architect  .  .  .None. 
Day's  work,  COST,   $2250 

(4901      NO.    1719    SHERMAN,      Alameda, 
Addition. 

Owner E.   L   Dungan,   Premises, 

Architect  . ,  .None, 


AI.VMED.*     <  <)l  NTV. 


Feb.  26.  1914— S  FIFTIETH  32.85  E 
Shaffer  Ave  E  33xS  92,  Okd.  Chas 
McArthur  to  whom  it  may  con- 
cern  Feb.     26,     1914 

Feb,  26.  1914— S\V  PERRY  50x154  be- 
ing NW  50  Lot  18  Blk  "K"  Map 
Oakland  Heights.  Oakland.  Wm. 
Woodus  Greene  by  Ethel   H  Greene 

to    Thad    M    Tupper 

Feb.  26,  1914— LOT  13  Map  High 
Court    Tract,    Bkly.      Geo    D    Welsh 

to    L    H    Williams Feb.    25,    1914 

Feb,  27  ,1914— SB  CHBTWOOD  76.97 
NE  Santa  Clara  Ave  NE  37xSE  132, 
Okd.      Anna   and   Alice   Nopel    to   O 

M  Bullock Feb.  20.  1914 

Feb.  27  ,1914 — E  40  LOT  34  BLK  18 
Map  Northbrae  Bkly.  Grace  C 
Woodburn  to  whom  it  may  con- 
cern  Feb.    23,    1914 

Feb.  27  ,1914— SB  SIXTEENTH  &  SAN 
Pablo  Ave  NE  18.68  SB  80.10  SW 
36.42  SW  75.19  N  67.46.  Okd.  First 
Trust  &  Savings  Bank  by  P  J 
Walker    Co,    Agents     to     McGllvray 

Stone  Co    Feb.   20,   1914 

Feb.  28,  1914— SB  THIRTEENTH  & 
Clay,   Okd.      Jules   and    Hugo   Abra- 

hamson  to  B  T  Leiter  &  Sons 

' Jan.  27,  1914 

Mar.    2,    1914— NE    GLASCOCK    100    E 

Derby    NE    lOOxW    25,    Alameda   Co. 

Gregoria  Castro    (wt  Benlgno)  .  .$2000 

Mar.    2,    1914 — LOT    2    BLK    "C"    Map 

Elmcrest,  Okd.     Fay  J  and  Martha 

Corum      $4400 

Mar.  2,  1914 — S  CHAINNING  WAT 
bet  Roosevelt  and  McGee  Aves, 
Bkly.  Margaret  J  Barnett  to  Hugh- 
son    &    Donnolly Fet.    25.    1914 

Mar.  2  ,1914 — LOT  13  BLK  3  Map 
Arlington  Heights,  Oakland  Tp.  F 
F  Thomas  Jr  to  Gustaf  Johanson.. 

Feb.      27,     1914 

Mar.  2,  1914— PTN  LOTS  12  AND  13 
Blk  D  Map  Elmwood  Park,  Bkly. 
Barry    Bldg    Co    to    whom    It    may 

concern    Mar.    2,    1914 

.March  3.  1914 — N  VIRGINIA  187% 
from  E  line  Chestnut  B  37%xN  150. 
Bkly.        Alma      Mills    to      Standard 

Bldg    Co Feb.    26.    1914 

Mar.  3.  1914 — NW  LYDIA  &  CURTIS. 
Okd.  John  M  Mendell  to  M  C 
Vaughn    Feb.    27,    1914 


iu.    1.    1914— PTN  LOT  60   .Map   Pied- 
mi.nt-by-the-Lake.       Okd.         F       R 
Jordan   to  P  B  Weaver.. Feb.   27   .1914 
ar.  3.  1914— LOT  4   BLK  3  Thousand 
Oaks    Court.    Bkly.      George    Friend 

to  Spring  Constr  Co Feb.   20.   1914 

ar.  i,  1914— NE  BROOK  &  BROAD- 
way  80x80,  Okd.  Fred  W  Taylor 
to   Geo   G-  Kneppler   and   H   J    Horst 

Mar.     2,     1914 

ar.  4,  1914— LOTS  28  AND  29  BLK 
"B"  Amended  Map  Lorin  Heights 
Tract,    OktJ.      May    R    Wolverton    to 

United    Home    BIdrs Feb.    27,    1914 

a,..  5,  1914— N  HASKILL  318  W 
Mable  W  32xN  114,  Bkly.  Alice  F 
Robenson  to  W  S  Robinson. Mar  4,  '14 
ar.  6,  19114— FROM  N  WARD  to  S 
Bancroft  Way  on  Shattuck  Ave., 
Bkly.  Southern  Pacific  R  R  Co  to 
Ransome-Crummey  Co.. Feb.  2C,  1914 
ar.  6,  1914— SB  SIXTEENTH  &  SAN 
Pablo  Ave  NE  18.68  SB  80.10  SW 
36.42  SW  75.19  N  67.46,  Okd.  First 
Trust  &  Savings  Bank  (by  P  J 
Walker  Co.  Agent)  to  O  ,E  Brady  & 

Son Feb.     24.     1914 

ar.  6,  1914— LOT  15  Map  Alta 
Heights,  Piedmont.  Herbert  Bosh- 
ford   to  G  G  Reed Mar.   3,    1914 


LIENS  FILED. 


ALAMfBDA    COUNTY. 


Feb.  26,  1914— LOT  2  BLK  16  Map 
Northbrae,  Bkly.  National  Roofing 
Co     vs    Interurban     Home    Bldrs..$57 

Feb.    26,    1914 — LOT    4    BLK    16    Map 
Northbrae,  Bkly,     National    Roofing 
Co    vs    Interurban     Home    Bldrs,,$57 
Northbrae,   Bkly.      National   Roofing 
Co   vs  Interurban   Home   Bldrs $57 

Feb.     26,    1914 — LOT    20    BLK    4    Map 

Feb.  27  ,1914— NE  LAUREL  AND 
Telegraph  Ave  N  47-4  E  117-7  N  47 
W  117-1,  Okd.  T  Barnewltz  vs  J 
and    Anna    Spelman J200.75 

.Mar.  2,  1914— W  FIRST,  bet  S  J  and 
Lizzie  Sts  50  frontage,  Livermore. 
A  B  Hill  vs  Silvio  Florio,  Frank 
Lomanno    and    L    Schenone $940.05 

March  3,  1914 — LOT  4  BLK  9  Clare- 
mont, Alameda  County.  Wm  Klee- 
man   vs   Mr  and   Mrs   Bowman $63 

.Mar.  4,  1914— S  W-FIRST,  bet  J  and 
Lizzie  Sts,  Livermore.  A  B  Hill 
vs  Frank  Lomanno  and  L  Schenone 
$940.05 

Mar.  4,  1914 — LOT  58  Map  Resbdvn 
Peralta  Park,.  Bkly.  Maxwell 
Hardware  Co  vs  E  B  &  A  Fontaine 
$49.29 

Mar.  4,  1914 — W  BAY  PLACE,  Ptn 
Lots  2  and  3  Map  W  G  Henshaw's 
Sbdvn  of  Lots  at  24th  and  Bay 
Place.  Okd.  H  Peterson  Co  vs  Otto 
Schubert  and  O  E  and  Laura  E 
Allen     $1440.60 

Mar.  5.  1914 — LOT  20  BLK  4  Map 
Northbrae,  Bkly.  F  W  Foss  vs  J 
Brown  Sohuyler  and  Interurban 
Home    Builders    $20.73 

Mar.  5.  1914— LOTS  1  AND  2  BLK  2 
Map  Cragmont.  Bkly.  F  W  Foss 
Co  vs  H  H  Gastman $72.78 

.Mar.  5.  1914 — LOT  2  BLK  16  Map 
Nothbrae.  Bkly.  F  W  Foss  Co  vs 
J  Brown  Schuyler  and  Interurban 
Home     Builders $19.83 

Bros.,   wreckers,   to   tear  do   wn   a  one- 
Mar.     5,     1914— LOT    4     BLK     16     Map 
Northbrae,   Bkly.  F  W  Foss  Co  vs 
J    Brown    Schuyler  and    Interurban 
Home    Builders    $21,35 


HIIIJMN'(;    AND    INDliSTIMAl.   NKW. 


Veneered  Panels  that 
ARE  good— -order 
today  from 


INfo  better  Panels 

made    tlian 

"Wybro" 

lit  all  the  Puncls  on  tlie  markel  l.i- 
clay.  Ihe  WYBRO  Panels  have  won  thf 
recognition  as  being  the  BEST  MADK 
PANELS. 

Tiieir  goodness  is  everlasting  and 
their  finisli  is  smootli  and  even.  Ther. 
are  no  better  panels  made. 


Wtiite  Bpottieps 


5th  and  Bran 


San  Francisco 


SAN  JOSE  &  SANTA  CLAKA 
CLARA  VALLEY. 


nd 


RESIDENCE — 1  'i  si 
frame.  Cost  not  stated.  Portola.  San 
Mateo  Co.,  Cal.  Architect,  S.  1).  Wil- 
lard,  care  of  Bliss  &  Faville.  Balboa 
Bldg.,  S.  F.  Owner,  E.  D.  Conollcy. 
The  dwelling  has  been  designed  for  a 
liandsome  country  home  and  will  be 
erected  on  a  large  tract  near  Redwood 
City.  Interior  will  be  finuished  in  pine, 
redwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room,  reception  hail  and 
library.  Plan«  provide  for  <i  total  of 
ten  rooms,  sleeping  porches  and  four 
baths.-  There  wiii  lie  furnace  heat  and 
open  Are  places.  Mantels  will  be  ot 
tile  and  brick.  Automatic  water  heat- 
ers are  speeifled.  Bath  rooms  will  be 
finished  in  tile  and  will  be  equipped 
with  shower  baths.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  out 
for   figures. 

RESIDENCE— J  story,  attic  and 
base.  reinforced  concrete.  $200,000. 
Hlll.sborough,  San  iMateo  Co.,  Cal.  Ar- 
chitects, Willis  Polk  &  Co..  Merchants' 
Exchange  Bldg.,  S.  F.  Owner,  William 
Bourn,  President  Spring  Valley  Water 
Co.  The  dwelling  will  be  erected  near 
Crystal  Spring  lyake.  and  will  be  de- 
signed in  the  Italian  Villa  style.  There 
will  be  in  the  neigh'borhod  of  twenty 
rooms,  a  number  of  ibath  rooms  and 
sleeping  porches.  Interior  finish  will 
be  of  pine  and  hardwood.  There  will 
be  st^am  heat,  vacuum  cleaning  sys- 
tem, hot  water  supply  and  other  mod- 
ern conveniences.  Bath  rooms  will  be 
finished  in  tile.  Exterior  of  the  house 
will  be  faced  with  cement  plaster. 
Plans  are  nearly  complete  and  figures 
will    be   called   for   at    once. 

MAUSOLEUM — 1  story.  reinforced 
concrete,  ICOOO.  Holy  Cross  Cemetery. 
San  Mateo  Co.,  Cal.  Architect,  J.  A. 
Porporato.  619  Washington  street,  S. 
F.  Owner's  name  withheld.  The  build- 
ing is  de.«igned  in  the  Classic  style  and 
will  contain  six  receptacles.  There 
will  he  a  cement  or  tile  floor,  art  glass 
and  ornamental  iron  and  bronze.  Ex- 
terior will  be  faced  with  cement  plas- 
ter. Plans  have  been  out  for  figures 
and  a  contract  will  be  awarded  shortly. 
Coiitraets  Awarded. 
RESIDENeiC  —  2  story  and  base, 
frame,  $8,000.  San  Bruno,  S-an  Mateo 
Co..  Cal.  Architect.  John  J.  Foley,  46 
Kearny  stieet,  S.  F.  Owner,  Father 
W.  J.  Cantwell.  Contractor,  N.  A.  Carl- 
son. 9»6  Potrero  avenue.  S.  F.,  general 
construction  only.  Contract  price, 
16,100. 


l!l  lM»I>Xi   COM'H Al  XS. 

COXTRA    COSTA    I.OIINTY. 


LOTS  31,  32,  33  BLK  58.  City  of  Rich- 
mond. Labor  and  material  reciuired 
to    complete   two    frame   residences. 

Owner Mrs.  Mary  Peres,  Richmond 

Architect. .  .None. 

Contractor.. Fluth  &  Morton,  ISO  Jessie, 
San    Francisco. 

Piled  Mar.   5,  "14.     Dated   Mar.   3.  '14. 

Frame  up  and  root  on J600 

When    either   house   has   1st   coat 

ot   plaster    600 

When    either  ,hou5   completed 4'50 

Usual    35    days 550 

When   either   house   completed...   450 

TOTAL  COST  as  given   in     document. 

{4400 

Bond.    none.      Limit.    60    working    days. 

Forfeit,   II   per  day.     Plans  and   specih- 

cations    filed. 


E   FOURTEENTH,   3rd  Lot  N   of  Wash- 
ington, San  Jose.     Five-room  cottage. 

Owner W.    E.    Woodhams,     16    N- 

Second  St.,  San  Jose. 
Architect  ..  .None. 
DaVs    work.  OST.    J1900 


W    NINTH,    2nd    Lot    S    of    Sa 

St..  Sar 
Owner... 
Architect 


1    Ante 
ottage. 


E.    C.    Danforth,    Premises. 
None. 

Contractor.. Lee     Gardner,      196      Haw 
thorn    Way,    San   Jose. 

COST,   $2401 

NE    SANTA    CLARA    AND    MONTGOM 
ery   Sts.,   San    Jose.      Mill    office. 

Owner C.   H.   Chase  Co..   Premises 

Architect  ..  .C.    S.    McKenzie,     Bank     o 

San  Jose  Bldg..  San  Jose. 
Contractor.  .P.    T.    Jorgenson,    517    aai 
Carlos.  San  Jose. 

COST.    $1951 


NO.   2  E-ATLANTA  ST.,  San  Jose.     Five 
room   cottage. 

Owner N.   A.   Peterson.    Premises. 

Architect  ..  .None. 

Day's   work.  COST.   $MO.i 


Chalmer  Munday 


Munday  &  Willi 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Banliruptcy  Cases 

Telephone  Kearny  2622 

6IS  Phelan  Building,        San  Francisc 


Architect  .  .  .None. 

Contractor.  .Morrison    Bros.,  Santa  Clara 
COST.    $300 

NO.   375   N-TENTH  ST..   San   Jose.      Five 
riiom   cottage. 

Owner J.    G.    Hobson,    Premises. 

Arcihtect  .  .  .None. 

Contractor.  .E.  J.   Delmue,   S6   Pleasant, 
San   Jose. 

COST.    $311011 

.NO.    559    E-JACKSON      ST..    San      Jose. 
Enclose   tank   frame. 

Owner Bastian    Guardino,    Prem. 

Architect  . .  .None. 

Day's    work.  COST.    $450 

NO.   GS6  W-SAN  CARLOS  ST.,  San  Jose. 

Concrete    foundation    and    repair   resi- 

<Ience. 

Owner P.   Caputa.    Premises. 

Architect  .  .  .None. 

Day's   work.  COST,    $700 


NO.    999    S-SEVENTH      ST..    San      Jose. 

Six-room   cottage. 
Owner...      E.   Davis,    Premises. 
Architect  .  .  .None. 
Day's    work.  COST.    $2000 

NO.   64  .ST,   MART  ST..  San  Jose.     Five- 
room    cottage. 
Owner J.    G.   Luehben,    Premises, 


E  FIRST,   near  Julia 
front  on  building. 


R    NINTH,    3rd    Lot    W    Julian    St.,    San 
Jose.     Six-room   cottage. 

Owner Ed.    Wells,    449    N-17th    St. 

San  Jose. 
,\rchitect  . .  .None. 
Day's  work.  COST.   $2000 


LOT   5   BLK    3,   Schottenhamer   Tct,   San 
Jose.      Five-room    cottage. 

Owner H.      G.    Hunt.      275      S-First 

St.,    San    Jose. 
Architect  .  .  .None. 

Contractor.  .H.    Waltz,    41    Willard    St., 
.San   Jose. 

COST,    $3000 


NO.    409    N-FIFTEBNTH    ST..    San    Jose. 
Five-room  cottage. 

Owner R.     E.    Carter.    4iri    N-I6th 

St.,    San    Jose. 
Architect  .  .  .None. 
Day's    work.  COST.    $2000 

.NO.    39    N-FIRST    ST.,    San    Jose.       Re- 
model and  repair  store. 

Owner Jack    Tliompson.    Prem. 

Architect  ..  .None. 

Day's    work.  COST.    $500 


miLDlING  CONTRACTS. 

SANTA     CLARA     COUNTY. 

NW  COR.  TILLMAN  &  YOSEMITK 
Ave,  Hanchett  Park  Tract,  San  Jose. 
All  work  for  one  and  one-half-story 
frame  cottage. 

ijwner E.  P.    Main.      ,S£   S-7th      St,. 

San    Jose. 
Designer  ..  .D.   H,   Main. 
Contractor.. D.    H.    Main.    88    S-7th    St., 
San  Jose. 


Wednesday,     March     11.     1914. 

Filed  Feb.  26,  'l-l.     Dated   Fel.    L'c,  'M. 

Frame    up    I,u0 

1st   coat  plaster  on TOO 

Job  completed    700 

;tO    (lays    after 700 

TOTAL  COST,  $3800 
Bond.  none.  Limit,  70  days.  Forfeit, 
none.     Plans  and  specifications  tiled. 

COMPLETION  NOTICES. 

SAIVTA  CLARA   CCINTV. 

RECORDED  ACi   1:1 'TI.:!  i 

Feb.  25,  1914— LOT  21  and  part  ,.f  20 
Blk    58  "Naglee   Park   Tct.    S<im   Jose. 

C  D  Cavallaro  to  P  J  Schmidt 

Feb.    21.    1914 

Mar.  3.  1914— BUILMNG  KNoWN 
as  Franck  Hall,  Santa  Clara.  Fred 
Franck  and  Caroline  Joliiisuii  to 
W  H  Norman Mar.   2,   1914 

.Mar.  4,  1914— LOT  13,  San  Juan  E.x- 
tension       Stanford       University.       T 

M   McFarland   to   H  J   Ross 

Feb.    27.    1914 

Mar.  6,  1914— IMINN'ESOTA  AVE  NO. 
100,    San    Jose.      Harriet    A    Wythe 

to   John   Johnson Feb.    2."..    1914 

« 

LIENS   FILED. 

SANTA  CLARA   COUNTY, 

RECORDED                                        A.MOUNT 
.Mar.    4.    1914— NEAR  COR.    OISH    AND 
Alviso    Roads.    Edward    Cleiyes    vs 
J  B  Bellatti  et  als $300 


MARIN,   CONTRA  COSTA  AND 
SONOMA    COUNTIES, 


-MAGAZINE  UUILDINC— 1  st.iiy.  le- 
inforced  concrete.  $12,500.  -Mare  lalund. 
Solano  Co.,  Cal.  Architects,  Bureau  of 
Yards  and  Docks,  Washington,  IJ.  ^. 
Owners,  United  States  Government. 
Bids  opened  in  Washington  on  .March 
7th  for  this  work  show  Monsnn  Bros, 
of  San  Francisco  low  at  $11,950.  A 
complete  list  of  bids  will  be  found  un- 
der the  heading  of  Marin,  Contra  Costa 
and  Sonoma  Counties  in  this  issue.  A 
contract  for  the  work  has  not  been 
awarded. 


Magazine  Building 

At  Mare  Island. 


Ilon'ou    nron.    Rpiiurtril    l,ii>v    IIU'ii    For 

\eiv    Work       »t     Ulnxf       Inliinil       Hy 

niironii   of   YardN   iiiiil   DookM. 

(By  Special  Wire.) 

WASHINGTON.  D.  C.  March  71b.  inn 
—Bids  were  opened  today  In  the  Bureau 
of  Yards  and  Docks  tor  the  construc- 
tion of  a  fireproof  magazine  building 
at  Mare  Island  Navy  Yard.  Bids  were 
taken  on  the  general  construction  v  ' 
one  alternate.  The  lowest  figure  was 
received  from  Monson  Bros.,  of  San 
Fl-ancisco.  at  $11,950:  alternate,  none. 
Following  is  a  complete  list  of  the  fig- 
ures, -as  opened: 

MngflKine   Biilldlnp:,   Miire    TNliinil. 

Richard  H.  Gray.   $24,250:    (hi    $1,304. 

Davis-Rogers    Co..    $15,993;     lb)       $2,- 
2fi5.50. 

Monson    Bros..   $11,950;    (h)    none. 

Grant   Fee.   $17,000;    (b)    $2,100. 

Gutlehen    Bros..    $12,649:    Ob)    $1,586. 

Tleslau    Bros..   $13,740:    lb)    $2,000. 


IILDING  AND  INDrSTRI.VL  NEWS 
rringlc-Dunn  &  Co..  $14,170:  (li)  $2,- 
Barrcit  &   Hilp,  $14,200:    ibi   $1,270. 

Caldwell    &   Suw.   $12.0011;    Ibl    $1,800. 
Lindsay  &■   McFcrrfin.   $14,000    (b)    $1,- 


BlflLDINO   CONTH,\0TS. 

lUARIN    COUNTY 


rk    tor 


CONTRA    COSTA    COUNTY. 


3.   1914— NEAR  TOWN   OF  CON- 
a.     Lars  Olsen  to  H  F  Sinith 


FRESNO.    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

LODGE  HALL  AND  STORES  —  .1 
story  and  base,  brick  and  steel.  $20,000. 
t-akersfield,  Kern  Co.,  Cal.  Architect. 
O.  L.  Clark.  Brower  Bldg.,  Bakersflelil. 
Owners.  Knights  of  Pythias  Hall  .Asso- 
ciation. The  building  will  he  designed 
for  stores  on  the  first  lloor.  lodge  halls 
and  offices  of  the  association  on  the 
second  floor  and  a  large  banquet  hall 
and  ball  room  on  the  third  door.  In- 
terior finish  will  be  of  pine  and  red- 
wood Kith  maple  floors  In  the  banquet 
1  all  and  ball  room.  There  will  he 
steam  heat  and  a  hot  water  supply 
Plans  provide  for  patent  store  fronts 
and  plate  glass  windows.  Exterior  of 
(i  c  build'ng  witl  be  faced  with  pressed 
1  rick.      Plans    are    being    prepared. 

HOTEI^-2  story  and  base,  brick, 
sir  000.  Riverbank.  Stanislaus  Co..  Cil 
.\rciiitect.  Ralph  P.  -Morrell.  Odd  Fel- 
lows' Bldg..  Stockton.  Owner.  R.  -Mc- 
linnould.  Tie  huilding  will  cover  an 
ifa  of  50  by  90  feet  and  has  'been  de- 
sisned  for  stores  on  tie  first  fioor  ami 
nv.dern  hotel  rooms  on  the  upper  floor 
Interior  finish  will  be  of  pine  through- 
out. There  will  be  a  hot  water  supply. 
Rath  rooms  will  have  tile  floors  and 
wainscot.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
also  provide  for  patent  store  fronts. 
I  ids  are  noiv  being  taken  on  the  work. 
HOTEL— 2  story  and  base,  brick, 
$12,000.  Bakersfleld.  liern  Co..  Cal.  Ar- 
cl  itects,  Henry  Starbuck  and  L.  K. 
Condrajian,  Fresno.  Owner.  C.  Petrini. 
The  building  will  contain  stores  on  tie 
first  floor  and  hotel  rooms  and  baths 
on  the  upper  floor.  All  interior  finish 
will  be  of  pine  and  redwood.  There 
will    be    steam    heat    and    a    hot    waler 


LAGUNITAS,    Marin    Co.      All 
one-story    brick    building. 

Owner E.   S.    Rake,   San    Rafael. 

Architect  ...T.    O'Connor.    San    Rafael, 

Contractor.  .L.   E.   Warden.   San   Rafael. 

Filed   -Mar.   4,  '14.     Dated   Feb.   2,   '14. 
As    work    progresses    on    1st    and 

15tli   of  each   month 75% 

Usual    35   days,   balance $790 

TOTAL   COST,    $,1163 

Bond,    none.      Limit.    SO    working   days. 

Forfeit,   none.     Plans  and  specifications 

filed. 

« 
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IBRAR1-— 2  story  and  base.  rein- 
ed concrete.  $20,000.  Coallnga, 
sno  Co,,  Cal.  -irch  itects.  Swartz. 
chkin  &  Swartz,  RoWcll  Bldg.. 
5no.  Owners,  Coallnga  Union  High 
)ol    Library    District.      Bids    opened 

the  general  construction  of  this 
ding  show  Olsen  and  St.  Clair  of 
linga    low    at    $15,347.      A    complete 

of  tlie  bids  received  will  be  founu 
er  the  heading  of  Fresno,  .VIodesto, 
ilslaus     and     Cientral     California     In 


ath 


ill     ha 


wainscot  and  composition  floors.  There 
win  be  patent  store  fronts  and  plate 
glass  windows.  Exterior  of  the  huild- 
In.g  will  be  faced  with  pressed  Itrick. 
Plans  for  the  work  are  now  being  pre- 
pared. 


SCHOOI — 1  story  and  base,  concrete 
and  brick  veneer.  $7,000.  Lone  Star, 
Fresno  Co.,  Cal.  Architect.  J.  Carl 
TI  ayer,  Forsythe  Bldg.,  Fresno.  Own- 
cr.s.  Lone  Star  School  District.  Tlie 
1  uilding  has  .teen  designed  to  contain 
four  class  rooms  and  teachers'  room. 
Interior  will  be  finished  in  pine  with" 
some  maple  floors.  Modern  plumbing 
and  elec'ric  work  will  be  used.  Ex- 
terior .,r  the  building  will  be  faced 
\\itli  prc-rsed  brick  veneer.  Plans  are 
i.iiw   beii.g   prepared. 

Coiitrufls   -Vwarded. 

iilL  TANKS,  10.  STEEI. — Cost  liol 
:^tated,  Midway  District,  Fresnb  Cb., 
Cal.  Engineer's  name  not  given! 
Owners.  Shell-Ro.val  Dutch  Co.,  (joai- 
inga.  Contr;ictors.  Llewelvn  Iron 
Works,    L,    A.      Contract   price    not    stal  = 


Coalinga  Library  Bids 
Received  By  Board* 

OiN.-n     *    SI.    lliiir    l,.nv     M. nil    Will 

Probably   lie  Aivnnlril  the  ('iiutrllt'l, 
.\re  Local  Finn. 

H  ds  opened  by  tie  Trustees  of  the 
Cpalinga  Union  High  School  District 
for  the  construction  of  the  $20,000 
1  nilding.  show  Olsen  &  St.  Clair  low 
at  $15,347  for  the  general  construction 
Tley  will  probably  be  awarded  the 
contract,  although  no  action  was  taken 
T:  e  following  is  a  list  of  tl:e  bids  as 
opened: 

Cuilliuuu     Library. 

Olsen    &    SI     Clair $15,347 

W.    J.    Oaks 15,797 

U.     C.     Blackwell .'    16,'475 

(i.    H.    Walley 16,990 

Smitli    &   James 17,180 

I.indgren    &    Co is. 264 

Hlnns  for  the  building  were  prepared 
:  N  .\ichilects  Swartz.  Hotchkin  & 
.-^narlz   of  Fresno. 

« 

SACRAMENTO,    Jsl'OCKTON    & 
NORTHERN  CALIFORNIA. 

i:r-\i;Ai.nx\-  —  ,     .,,,„.     ,„,,     1,,,^^ 

frame.  $1  500.  Sacramento.  Cal.  Ai-- 
ibilect,  none.  Owner,  ,T.  ,1.  Jennings, 
719  J  street,  Sacramento,  The  dwell- 
ing will  ihe  erected  in  the  East  End 
Addition  and  will  contain  si-x  rooms 
and  latli-  Interlo-  finish  will  be  of 
pine  througlhout.  Some  hardwood 
floors  will  ibe  use  1.  There  will  be  a 
large  open  fire  place  in  the  living  room 
with  a  tile  or  brick  mantel.  Tile  will 
le  used  in  the  bath  room  and  kitchen. 
Exterior  .of  the  bouse  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  bands  of  the  owner  who  will  do 
l!  e    work   by   Day   Laboi-. 

BUNGALOW- 1%      story      .111. 1      base 
flinie.     $4,000.       Sacramento.     Cal.       Ar- 


chltect.  A.  Wllloner.  Ochsncr  Bldg.. 
Sacramento.  Ownev.  A.  W.  Clifton. 
The  dwelling  will  Ije  erected  in  Oak 
Park,  and  l:as  been  designed  tor  a 
Keven-room  liouse  witli  Ijatli  arid  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  with  some  ilvardwood  veneer  and 
oak  floors.  Plans  provide  tor  furnace 
1  eat  and  open  fire  places.  llantels 
will  tie  of  tile  and  brick.  Bat';i  room 
will    have    tile    wainscot    and    composi- 


nati< 


ater 


will  be  Installed.  Exterior  of  t„e 
dwelling  will  l:e  covered  with  rustic 
an(3  shingles.  Plans  are  complete  and 
ligures  are  (being  taken  by  the  archi- 
tect. 

BUNGALOW  —  1  story  and  base, 
frame.  $1,600.  Sacramento.  Cal.  Ar- 
chitect, none.  Owners,  Growel  and 
Smoll.  :!945  Lower  Stockton  *venue. 
Sacramento.  The  dwelling,  designed 
tor  a  five-room  house,  will  be  erected 
In  Palmetto  Heights.  Interior  finish 
win  be  of  pine  and  redwood  with  some 
oak  floors.  There  will  be  a  large  open 
fire  place  in  the  living  room  with  a 
tile  or  brick  mantel.  Tile  wainscot 
will  be  used  In  the  bath  room.  An  au- 
loniatic  water  heater  will  be  inst-alled. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  rustic  and  shingles.  Plans 
are  complete  and  in  the  hands  of  the 
owners  who  will  do  the  work  by  Day 
Labor.      Materials  are   being   purchased. 

FLATS— 3  story  and  base,  frame. 
$7,500.  Sacramento,  Cal.  Architect.  A. 
Willoner.  Oschner  Bldg.,  Sacramento. 
Owner.  E.  B.  Juergenson.  The  build- 
ing has  been  designed  to  contaiji  six 
modern  flats  of  three  and  tour  rooms. 
Interior  will  be  finished  In  pine  and 
redwood  with  some  hardwood  panels. 
Oak  floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
fire  places  and  tile  mantels.  Bath  and 
kitchens  will  have  tile  wainscot.  .Au- 
tomatic water  heaters  will  l,e  installed. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic.  -Plans  are  being  pre- 
pared. 

GARAGE— 1  story,  base  and  mezza- 
nine floor,  brick  and  steel,  $25,000. 
Stockton.  San  Joaquin  Co..  Cal.  ar- 
chitect. Ralpji  P.  Morrell.  Odd  Fellows' 
Bldg..  Stockton.  Owner.  Mr.  Bshbark. 
1103  West  Fremont  street,  Stockton. 
The  building  will  be  rected  on  North 
Hunter  street  and  has  been  designed 
to  contain  a  large  show  room.  ofBces. 
repair  shop  and  storage  space.  A  con- 
crete floor  will  be  used.  Entire  strut- 
ture  will  have  a  floor  space  of  23,000 
EflU'ire  feet.  Interior  of  the  oflice  and 
display  room  will  he  pine  and  hai«3- 
wood.  There  will  be  an  electric  ele- 
vator, two  500-gallon  steel  tanks  and 
metal  v  indow  sash,  frames  and  ceil- 
ings Patent  store  fronts  arc  also 
spei-ifled.  Roof  will  le  ot  a.-shestos. 
Exterior  of  tie  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

STATE  CAPITOL  ELEVATOR 
WORK— Cost  not  stated.  S:icramenlo, 
Ca'.  Aichitect.  State  Department  of 
Engineering.        Sacramento.  Owners 

Stale  ot  California.  Bids  opened  by 
tie  State  lEngineerlng  Department  tor 
eievator  work  in  the  State  Capitol 
hullding  slow  the  Van  Emon  Elevator 
Co  low  at  $5,516  for  installing  two 
passenger  elevators.  Ralston  Iron 
Wo:ks  low  at  $970  for  ornamental  iron 
srrilles  in  connection  witli  the  same, 
and  the  Randall  Elevator  Door  Control 
Co.    low    at    $1,234    tor    installing    pneu- 
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matic  door  operating  devices.  A  com- 
plete list  of  all  figures  will  be  found 
under  the  he.iding  ot  Sacramento, 
K-tockton  and  Northern  California  in 
this    issue. 

HOSPITAI. — 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Red 
Bluff.  Tehama  Co.,  Cal.  Architect's 
name  not  given.  Owners.  St.  Bllza- 
1  eth's  Hospital,  Rev.  Father  F.  Brady. 
Red  Bluft.  The  building  will  replace 
the  building  recently  destroyed  by  fire 
and  will  cover  an  area  ot  40  by  90  feet. 
Interior  has  been  arranged  tor  25  'beds. 
3  wards,  private  rooms.  operating 
room  and  nurses'  quarters.  Interior 
flnish  will  he  ot  pine.  There  will  be 
elevator  service,  heating  and  a  vacuum 
cleaning  system.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  an  effort  Is  be- 
ing made  to  raise  the  balance  of  the 
money  necessary  to  start  construction. 
Intorrnatlon  can  be  secured  from 
Father  F.  Brady,  who  is  in  charge  ot 
the   campaign. 

POST  OFFICE— 2  story  and  base, 
semi-fireproof  construction,  $55  000. 
Grass  Valley,  Nevada  Co..  Cal.  Archi- 
tect, Supervising  -Architect.  Oscar 
Wenderoth.  Washington.  D.  C.  Owners, 
United  States  Government.  The  Super- 
vising Architect  has  notified  the  post- 
master at  Grass  Valley  that  working 
drawings  tor  the  new  Federal  building 
have  been  completed.  Bids  will  be 
called  for  shortly.  There  is  $55.00n 
available    for    construction. 

FREIGHT  SHED— I  story,  frame. 
$2,500.  Sacramento,  Cal.  Architect, 
none.  Owners,  Oakland.  Antioch  and 
Eastern  Railroad  Co.,  105  Montgomery 
street,  S.  F.  Plans  have  been  complet- 
ed for  a  small  freight  shed  which  is 
to  be  erected  on  M  street  'between  2nd 
and  3rd  streets.  No  interior  finish  will 
be  used.  Exterior  ot  the  building  In- 
cluding the  root  will  be  covered  with 
corrugated  iron.  Plans  are  complete 
and  the  work  is  now  underway  by 
Day    Labor. 

SCHOOL— 2  story  and  base.  rein- 
forced   concrete.      Cost    not    slated.    Sac- 

■inenlo.  Cal.  Architects.  Shea  &  Lof- 
quist.  Bankers'  Investment  Bldg..  S.  F. 
Owners.  City  of  Sacramento.  Bids 
opened  for  the  East  Side  School  show 
tie  Sound  Construction  and  Engineer- 
ing Co.  S.  F..  low  on  all  three  propo- 
sitions. A  contract  will  probably  he- 
awarded  to  them.  A  complete  list  of 
the  figures  received  will  be  found  un- 
der the  lieading  ot  Sacramento,  Stock- 
ton    and     Nortliern     California     in     this 

PU.MPING  STATION— 1  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Sacramento.  Cal.  Engineer. 
George  N.  Randle.  329  J  street.  Sacra- 
mento. Owners.  Reclamation  District 
No.  1500.  Plans  are  now  out  tor  fig- 
ures tor  a  reinforced  concrete  pumping 
station  which  Is  to  be  erected  near 
Sacramento  Slough  In  Sutter  County. 
Work  will  require  approximately  3.000 
cubic  feet  of  concrete,  195  tons  ot  re- 
inforcing bars,  287  concrete  piles  35  to 
40  feet  and  SO  timber  piles  25  to  35 
feet.  Bids  will  be  opened  on  March 
24th.  Plans  and  specifications  can  he 
secured    from    the    engineer    at    Sacra- 


HIGHWAY  WORK — Cost  not  sta 
California.  Engineer.  State  High 
Commission.  Forum  Bldg..  Sacrame 
Owners.  State  of  California.  Bids 
be    opened    on   March    30th    for    the   c 


ted. 
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structlon  ot  state  highways  in  the  fol- 
lowing counties;  El  Dorado,  Santa 
Clara.  Humboldt,  Merced,  Tuolumne, 
Mendocino  and  two  pieces  in  San 
Diego.  Pl-ans  and  specifications'  can  be 
secured  from  the  State  Highway  Com- 
mission in  Sacramento.  An  official  pro- 
posal, giving  the  exact  locations  and 
nautre  of  work  together  with  the 
number  of  miles  to  be  built  In  each 
county  will  be  found  under  anotner 
heading   in    this   issue. 

Bids  For  Elevator 
Work,  Sacramento. 

DlugiueeTlne  Delinrtiiicnt  OpeDN  FleHirea 

For     Two     New      Elrvnlors,     Grilles 

lind   Pneumatic  Control. 

SACRAMENTO.  Ca!..  Marcji  3.  1914- 
Bids  opened  by  the  State  Engineering 
Department  for  elevator  work  in  the 
State  Capitol  Building  show  the  Van 
Emon  Elevator  Co.  low  at  $5516  tor  in- 
stalling two  passenger  elevators;  Rals- 
ton Iron  Works  low  at  $970  for  orna- 
mental Iron  grilles  In  connection  with 
the  same  and  the  Randall  Elevator 
Door  Control  Co.  low  at  $12-34  tor  In- 
stalling pneumatic  door  operating  de- 
vices. A  complete  list  of  the  bids 
follow: 

Two    Pnssengep    BK>vti(<irH. 

Pacific   Gurney    Elevator  Co 6.400 

Otis    Elevator    Co '.  .    G.755 

The  bid  of  the  Otis  Elevator  Co.  was 
not  considered  as  no  certified  check  ac- 
companied the  bid. 

mievntor   Grlllen. 

Ralston     Iron     Works $    97o 

Rudgcar-Merle    Co 1.375 

Cal.   Artistic   Metal   &   Wire   Co...    1.890 

Pnviiuintic  Door  Control   DevlceH. 
Randall   Elev.   Door  Control  Co.$1.234.50 
Randall    Blev.    Door  Control   Co.   1,489.50 

Otis    Elevator    Co 1.350,00 

Eiirnette-Roundtrce    Co 1,350.00 


Sacramento  School 
Board  Open  Bids. 
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I  By  Special  Wire) 
S.\CRA.MENTO.  Cal.,  March 
Bids  were  opened  in  Sacramento  Fri- 
day night  tor  the  construction  ot  the 
two-slory  reinforced  concrete  school 
building,  designed  by  Architects  Shea 
&    Lofqulst      ot   San      Francisco.        The 


buildin 
audltoi 


vill 


ntal 


class 


Uing  1.000  people,  manual 


nd    do 


dep: 


ments.  kindergarten  department,  phy- 
sical and  chemical  labratorles  and 
branch    library. 

Three  alternate  bids  were  asked  tor 
as  follows:  Alternate  No.  1,  wood  stud 
and  wood  lath;  No.  2.  wood  stud  and 
metal  lath;  No.  3.  metal  studs  and  metal 
lath. 

The  Sound  Construction  &  Engineer- 
ln.g  Co..  Hearst  Bldg.,  San  Francisco, 
vere  low  on  all  three  propositions,  a 
complete  list  ot  all  figtires  received 
follow; 


Wednes'du 


March     H.      1914 


Sarromento   Soliool. 

Sound  Constr.  &  Eng.  Co.  (a)  |213,- 
J60;    do    $217,060;     (c)    $218,360. 

Keating  &  Hold  (a)  $215. SH;  (b) 
$219,S-14;    (c)    $328,444. 

Mathew  Constr.  Co.  (a)  $235,217;  (b) 
$241,826;    (c)    $242,594. 

McGillivray  Constr.  Co.  (a)  $213,963; 
(b)    $217,990;    (c)    $265,496, 

Trewhltt  &  Sliieldsia)  $260, .S24;  (b) 
$252,171;    (c)    $255,174. 

An  award  of  the  contract  will  prob- 
ably be  made  at  the  Monday  session  ot 
the   Board  of  Education. 
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LOT  624  Wright  &  Kimbrougli  Suli.  No. 
20  (Dwiglit  Way),  Sacramento,  One 
story    5-rooni    frame    dwelling. 

Owner Michele  Morgese,  516  Alley 

bet,  O  &  P  Sts.,  Sacramento 

.Architect  .  .  .None. 

Contractor.. C.    Valine.      2417    15th      St., 


BUILDING   CONTKACTS. 

SACRAMENTO    COUNTY. 

E  20  FT.  LOT  7,  I,  J,  6TH  AND  7TH 
Sts,;  Nn,  61'5  J  St..  Sacramentn.  Brii'k 
addition    to    one-story    brick    building. 

Owner Florence  Little,  S,  F. 

Architect  . .  .None. 

Contractor.. Edward     Hook.     71S     ISth 
St.,   Sacramento. 

COST.     $800 

W  ',4  LOT  2,  N,  O,  20TH  AND  21ST 
Sts,;  No.  2008  N  St,.  Sacramento, 
Raise  1  story  frame  dwelling  (store 
on  ground   floor). 

Owner Mrs.    L.    Griffith.    Premises. 

Architect  . .  .None. 

Day's    work.  COST.    $1000 

N  100  FT.  OF  E  60  FT.  LOT  5.  .1,  K, 
14th  and  15tb  Sts.;  No,  1430  J  sl„ 
Sacramento,  Plaster,    wire,    put    in 

new     windoVs    and    wainscotting     in 


chu 


Owner St,  Paul's  Episcopal  Church 

15th  and  J  Sts,,  Sacramento 

Architect  .  .  .None. 

Contractor.  .Murcell    4;    Haley.    Ocbsner 
Bldg..    Sacramento, 

COST.   $2200 

E  70  FT.  OF  S  Vi  OF  LOT  4.  G.  H.  13TH 
and  14th  Sts.,  Sacramento,  Raise 
and  alter  dwelling  to  thiee-story 
frame  apartments. 

Owner Miss  A.  .VI.  Hamm,   711    llth 

St.,  Sacramento. 

Architect  .  .  .None. 

Contractor.  ..4.    W.    Norris,    409    21st    St.. 


rOST.    $2000 


PTN  OF  C  &  G  SWANSTON  lO.S  Acres 
Sacramento.  One  and  one-half-story 
8-roora   frame  dwelling. 

Owner Robert'  Swanston,  River- 
side   Road,    Sacr<-mento, 

Architect  ..  .None. 

Contractor.  .A.    W.    Norris,    409    21st    St., 


Sac 


E  V4  OF  N  >A  LOT  3,  J,  K,  13TH  .\N1) 
llth  Sts.;  No.  1320  J  St..  Sacramento. 
Repair    brick    building. 

Owner Phoenix    Milling    Co..    1003 

13th   St.,  Sacramento. 
Architect  ,  ,.None. 

Contractor.  .Murcell  &  Haley,  527  Ochs- 
ner   Idg.,   Sacramento. 

COST.    $700 

LOT  639  Wright  &  Kimbrough  Sub., 
Sacramento,  One-story  five-room 
dwelling. 

Owner Mr,    Cartorcelll,    516    AUey. 

bet  O  &  P  Sts.,  Sacrnmento 

Architect  ,  ,  .None. 

Contractor.  .C.     Valint.     2417     l."".lh     St., 


Sac 


COST,   $1500 


W  Vt  OF  N  V4  LOT  4,  ,1,  K,  ISTH  AND 
29tb  Sts.;  No.  2826  J  St.,  Sacramento. 
Two-story    16-room    frame    dwelling. 

Owner B,    Largamozina,    50th    and 

R  Sts,,  Sacramento. 

.Architect  . .  .None. 

Contractor.  .W.   R.   Saunders,   2S10   I   St„ 


Sa( 


COST,    $515 


dwelling. 

Owner Mrs.     B.     H.     Kallen.     2815 

30th    St.,    Sacramento, 
Architect  ,,,None. 

Contractor., C,   E.  Mendenhall,  3727   Ma- 
drone,   Sacramento. 

COST.    $1800 

ter   Terrace    Add'n.    Burnett 
amento.        One-story      and 

E.  Varanini.    121    I   SI..  Sac- 


LOT  43,  but 
Ave,,  Sacr 
loft  stable 


COST,    $3  5" 

E  'a!  lot  2,  E,  F,  26TH  AND  27TH  STS 
Sacramento.  One-story  5-'room  frame 
dwelling. 

Owner William     Lindsay.     Marys- 

ville. 

Architect  ,.  ,None. 

Contractor.. Tom    .lohnson,    2921    W    St„ 


Sac 


COST,    $2000 


W  ><j  LOT  2,  E,  F,  26TH  AND  27TH 
Sts.,  Sacramento.  One-story  5-room 
frame  dwelling. 

Owner Wm.    Lindsay.    M-arysville. 

.Vrchilect  ..  .None. 

Contractor.  .Tom    Johnson,    2921    W    St., 
Sacramento. 

COST,  $2000 

LOT  21  East  End  Add'n,,  No.  3301  U  3t 
Sacramento.  One-story  4-rooni  frame 
dwelling. 

Owner .1.    J.    Jennings.    719    J    ..t.. 


Archi 


Sacra 
.None 


COST.   $1700       Day 


S  20  FT.  OF  .\  60  TF.  LOT  I,  I,  J,  2N 
and  3rd,  No,  905  2nd  St„  Sacrament 
One-story  brick  building  concrei 
foundations. 

Owner William    Offenbach.    2317 

St..    Sacramento. 

j\rc'iitect  .  .  .None. 

Contr  ii'tor..G.    A.    Wendt.    2130    M    S 


COST.    $1000 

LOT    105    Palmetto    Heights,    Oak    Park. 
Sacramento,     One-story   frame   dwlg. 

Owner Growel       *       Smoll.       2915 

Lower    Stockton    Ave:.    Sac- 


ilcct  . 


.None 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


1;EiS1DE.\',CE  —  2  story  and  jase 
hollow  tile  construction.  $25,000,  VVsn- 
ice.  Los  Angeles  Co..  Cal.  •  Architects, 
C.  H,  Russell  Co,.  Union  League  Bldg., 
L.  A.  Owner.  Albbott  Kinney.  The 
dwelling  will  be  erected  on  Ocean 
Front  and  Breeze  streets,  and  has  been 
designed  in  the  Italian  Villa  '  style. 
There  will  he  a  total  of  twelve  rooms, 
three  baths  and  sleeping  porches.  In- 
terior tlnish  'Will  be  of  pine,  hardwood 
ami  white  enamel.  HardV.'ood,  floors 
will    be    used    in    the    prinejpal    rooms. 


Pla 


ide     fo 


he 


open  Are  places.  .Mantels  will  be  of 
tile  and  brick.  Automatic  water  heat- 
ers and  shower  hat'hs  are  also  speci- 
lied.  Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  lExterior 
of  the  house  will  be  covered  with  ce- 
ment plaster.  Plans  are  no-w  being 
prepared. 

APARTMENT  HOUSE— 4  story  and 
Ijase.  Class  C  construction.  Cost  not 
slated.  Los  Angeles,  Cal.  Architects. 
Wilbey  &  Davis.  Story  Bldg..  L. .  A. 
Owner.  Leon  Fighiera.  The  building 
will  be  erected  on  Beacon  street  be- 
tween 7th  and  Sth  streets,  and  will  .be 
arranged  to  contain  a  total  of  110 
rooms,  which  will  be  divided  into  two 
and  three  room  suites.  All  apartments 
will  have  wall  beds  and  private  baths. 
Interior  will  be  finished  in  pine  and 
hardwood  with  some  oak  floors.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice and  a  hot  water  supply.  Vacuum 
cleaning  will  also  be  installed.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  ot  the  build- 
ing will  be  faced  with  artificial  stone. 
Plans  are  complete  and  Hgures  are  be- 
ing   taken. 

CHURCH  .ADDITION  —  Frame  con- 
construction.  Cost  not  stated.  Los 
Angeles.  Cal.  Architects,  Alfred  W, 
Rea  and  Charles  E,  Garstang,  Black 
Bldg.,  L  A,  Owners,  IVestlake  .Meth- 
odist Church.  Two  new  additions  will 
le  made,  each  two  stories  In  height, 
one  covering  an  area  of  14  by  72  feet 
and  the  other  14  by  50  feet.  The  new 
portion  of  the  building  will  be  used  as 
diss  rooms,  there  lieing  18  rooms  in 
all,  separated  by  rolling  doors.  Inte- 
rior   finish    will    be    of   pine    with    maple 


Moo 
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COST,    $.15011        D: 


blackboards  and  six  toilets.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  shiplap.  Plans  are  com- 
plete and  figures  are  being  taken. 

HOTEL— 1  story  and  base.  Class  C 
construction.  Cost  not  stated.  Los  An- 
geles. Cal.  -Architect,  Arthur  S.  Heine- 
man.  San  Fernando  Bldg..  L.  A.  Own- 
er. Herbert  J.  Goudge.  The  building 
will  be  erected  on  West  6th  street 
near  Flower,  covering  an  area  ot  42% 
feet  by  130  feel.  Plans  provide  for  two 
stores  besides  the  hotel  oflfice  and 
lobby  on  the  first  floor.  Upper  floor 
will  contain  a  total  of  54  guest  rooms 
and  a  number  of  public  and  private 
liatbs.  Interior  finish  will  be  of  pine 
and  hardwood.  There  will  be  steam 
lic;it.  elevator  service  and  a  hot  water 
supply.  Patent  store  fronts  are  speci- 
fied. Bath  rooms  will  hive  tile  wain- 
scot and  composition  floors.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
l.ared. 

I'ASSENGEI!  STATION— 2  sinry  and 
iia.se.  reinforced  concrete.  $1 25.(100.  San 
Diego.    Cal.       Architects.     Bakewell       & 


40 

firotVn,  251  Kearny  street.  S.  P.  Own- 
ers, Santa  Fe  Railroad  Co.  Tlie  build- 
ing will  cover  a  considerable  ground 
area,  and  lias  been  designed  in  tlie 
Mission  style.  Construction  will  be  of 
teinfdrced  concrete  witb  cement  and 
tile  Hoor.  hollow  tile  interior  parti- 
tions and  metal  window  sash  and 
frames.  Plans  Include  steam  heat,  a 
i  ot  water  supply  and  vacuum  clean- 
ing. Interior  ftnisli  will  be  of  pine  and 
I  ardwood.  Exterior  of  the  building 
will  he  faced  with  cement  plaster.  A 
clay  tile  roof  will  he  u.=ed.  Plans  are 
nearly  complete  and  figures  will  short- 
ly  le  called. 

SOHOOL.  GROUP — 1  and  2  story  and 
base,  brick,  JI20.000.  Van  Nuys.  Los 
Angeles  Co.  Cal.  Architects.  Allison  & 
Allison.  Hibernian  Bldg..  L.  A.  Own- 
ers. Van  Nuys  School  District.  The  ar- 
cMtects  have  just  been  commissioned 
to  prepare  plans  for  this   w^ork   and  de- 


lta 


termined.  The  group  plan  will  prob- 
ably be  followed  and  all  construction 
will  be  of  brick.  The  sum  of  $120,000 
is  av-jilable  for  construction.  Fur- 
tier  mention  will  je  m;tdc  of  the  worK. 
SCHOOL— 2  sto:  ■■  and  base,  brick  and 
steel,  {150,000.  Kedondo  Beach.  Los 
Angeles  Co..  Cal.  Architect.  L.  B.  Pem- 
1  erton.  Auditorium  Bldg..  L.  A.  Own- 
ers. Redondo  Beach  High  School  Dis- 
trict The  building  will  he  semicircu- 
lar in  sliape  and  will  ic.nlain  in  the 
neighborhood  of  forty  class  rooms, 
study  hall  and  open  air  rooms.  Entire 
length  of  the  building  Is  2S8  tett. 
Fireproof  interior  partitions,  stair- 
ways and  corridors  will  be  used.  Plans 
provide  for  steam  heat,  prog'-iim  clocks. 
\acuum  cleaning  and  other  modern 
improvements.  'B.Merior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  nearly  complete.  A  bond  elec- 
tion will  he  called  on  March  24th  to 
vote   the   required   sum. 

STORES  AND  OFFICES— 12  story 
anl  1  ase.  Class  A  construction.  1)50.- 
000.  Los  Angeles.  Cal.  Architects. 
Morgan.  Walls  &  Morgan.  Van  Nuys 
E'd-f.,  L.  /.  Owners.  Haas  Building 
Co.  The  building  will  be  erected  at 
the  northeast  corner  of  7th  and  Broad- 
way, covering  an  area  of  53  by  148 
feet.  There  will  be  si.\  stores  in  the 
ttisement  and  the  same  number  on  the 
ground  floor.  Upper  lloors  will  con- 
tain 209  modern  oflices.  Construction 
will  be  class  A  throughout  with  a 
complete  steel  frame,  reinforced  con- 
rete  walls,  floors  and  roof  slabs.  In- 
leior  partitions  will  be  of  hollow  tile 
anl  metal  lath  and  plaster.  Metal 
window  .'-ish  and  frames  and  patent 
store  fronts  will  be  used.  Interior 
T  ill  he  Hnished  in  pine,  hardwood  and 
metal    trim.      Plans    provide    for    steam 
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floors  will  be  arranged  for  light  lofts. 
Interior  finish  will  be  ot  pine.  Plans 
provide  for  steam  heat,  two  elevators, 
an  automatic  sprinkler  system,  metal 
window  sash  and  frames  -and  sidewalk 
doors  and  lifts.  Exterior  of  the  build- 
ing will  le  faced  with  pressed  brick. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

Contracts  Awarded. 

APARTM'ENT  HOUSE — 3  story  and 
iiase.  1  rick.  Jtn.OOO.  Los  Angeles,  Cal. 
Architects.  Blanchard.  Green  &  Tifal, 
Van  Nuys  Bldg..  L.  A.  Owner.  F.  F. 
Stevens.  Contractors.  Webb  &  O'Neill, 
Lankershim  Bldg..  I,.  A.  Contract 
price.    JIO.OOO. 

SCHOOL  BUILDINGS— 1  and  2  story 
and  .-case.  brick.  $99,720.  Inglewood, 
Lns  Angeles  Co..  Cal.  Arcliitect.  Nor- 
man F.  Marsh.  Broadway  Central  Bldg.. 
L.  A.  Owners.  Inglewood  Polytechnic 
High  School  District.  Contractors. 
Nance  &  Phelps.  9th  and  Central  ave- 
nue. L.  A.,  general  construction,  $99,- 
720;  J.  Hokom.  4312  Moneta  avenue,  L. 
A.,  plumbing.  $14,257;  Machinery  and 
Electric  Co..  351  North  Main  street.  L. 
A.,  heating  and  ventilating.  $13,109; 
Leon  Mazy,  947  Lucile  avenue,  L.  A., 
painting.  $5,194;  Robertson  &  Packard. 
Santa  Ana.  electric  wiring.  $2,3U0.  and 
the  Standard  Electric  Time  Co..  pro- 
gram  clocks.    $930. 

STORES  AND  LOFTS— 5  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Los  Angeles.  Cal.  Architects.  Eijelman 
&  Barnett.  Black  Bldg..  L.  A.  Own- 
ers, Stetson.  Barrett  &  Co.  Contractor. 
J.  E.  Chatem.  410  Raymond  avenue.  L. 
A.     Contract  price  not  stated. 

STORE- 2  story  and  base,  brick  and 
steel.  Cost  not  stated.  Los  Angeles. 
Cal.  Architect.  Joseph  F.  Rhodes,  41.i 
Central  Bldg.,  L.  A  Owner.  Harry 
Gray.  Contractor,  .loseph  F.  Rhodes. 
Central  Bldg..  L.  A.  Contract  price 
not    stated. 
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ing  plant.  1  ot  water  s 
cl-utes.  Exterior  of  the  building  wl-1 
be  faced  with  granite,  pressed  brick 
sind  terra  cotta.  Plans  are  complete 
and    figures   are   now   being    taken. 

STORES  AND  LOFTS- 7  story  and 
hase.  Cass  A  construction.  Cost  not 
stated.  Los  Angeles.  Cal.  Architects. 
Milwaukee  Building  Co..  Wright  and 
Cillender  Bldg..  L,  A.  Engineers.  May- 
berry  &  Parker  Pacific  Electric  Bldg.. 
L.  A.  Owners.  John  Kahn.  J.  H.  Marks 
and  Adolph  Flei.shman.  The  building 
^■■ill  he  erected  on  the  east  side  of 
Broadway  south  of  9th  street,  cover- 
ing an  area  of  40  by  Sn  feet.  First 
floor    will    contain    stores      and       upper 


PORTLAND  AND  OREGON. 

IIOCK.S  AND  WAltlCHuUSES— Tim- 
ber construction.  $500,000.  Astoria, 
lire.  Engineer.  W.  J.  Walsh.  Astoria. 
Owners.  City  of  Astoria.  Preliminary 
plans  are  ■:  eing  prepared  for  a  number 
of  new  docks  which  will  be  erected 
with  the  proceeds  of  the  recent  bond 
election  held  in  Astoria.  Each  ot  the 
docks  will  have  an  average  length  ot 
1.200  feet.  Two-stcry  frame  ware- 
I  ouses  win  he  constructed  on  the 
docks.  Only  preliminary  plans  are 
now  being  worked  out.  and  it  will  he 
some  time  before  bids  will  be  called. 
Further   mention    will   be    made   ot   the 

CITY  HALL — 2  story  and  base,  brick, 
$15,000.  Oregon  City.  Ore.  Architect. 
C.  A.  Hough taling.  Henry  Bldg..  Port- 
land. Owners.  Oregon  City.  Two  de- 
signs were  submitted  by  thl.s  archi- 
tect. Both  were  ot  the  Colonial  style 
'brick  construction,  and  witb  large 
white  pillars  running  from  the  ground 
to  the  top  of  the  building.  In  both, 
plans  the  structure  would  he  trimmed 
in  red  brick.  The  second  floor  will  be 
used  for  meeting  rooms,  while  the  first 
floor  will  be  given  over  to  council 
chambers,  reception  rooms,  fire  sta- 
tion and  various  committee  rooms. 
Plans  provide  for  steam  heat,  fireproof 
vaults  and  pine  interior  finish.  The 
architect  is  now  completing  working 
drawings  and  figures  will  be  called  for 
shortly. 


SCHOOL — 2  story  and  base,  brick, 
$20,000.  Silverton.  Ore.  Architect, 
Charles  H.  Burgraff.  Albany.  Ore.  Own- 
ers. Silverton  School  District.  The 
building  will  cover  a  ground  area  of  60 
by  120  feet  and  will  contain  eight  class 
rooms  and  an  assembly  hall.  Interior 
will  be  finished  in  pine  with  maple 
floors  in  the  class  rooms.  There  will 
be  steam  heat.  Exterior  ot  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  to  be  completed  at  once  and 
bids  will  be  called  for  before  the  end 
of  March. 

WATER  SYSTEM — $325,000.  Oregon 
City.  Ore.  Engineer  not  given.  Own- 
eis.  Oregon  City.  For  the  purpose  of 
authorizing  bonds  In  the  amount  of 
$325,000  for  the  acquisition  ot  a  new 
municipal  water  supply  from  tlie  south 
fork  ot  the  Clackamas  River  and  the 
construction  of  a  pipe  line  to  the  res- 
ervoir at  this  point,  a  special  election 
will  prohably  be  held  within  the  next 
six  weeks.  The  amendments  empower 
Wm.  Anderson.  W.  A.  Long  and  M.  D. 
Latourette  to  serve  as  a  committee  to 
issue  and  sell  the  bonds  and  to  direct 
the  expenditure  ot  the  funds.  It  is 
provided  that  each  member  file  a  $10,- 
000  bond,  and  the  money  derived  from 
the  sale  of  the  bonds  shall  be  depos- 
ited with  the  City  Treasurer,  who  shall 
file  an   additional   bond   of  $10,000. 

STORES  AND  OFFICE.S— 2  or  3 
story  and  base,  brick,  $20,000.  Baker 
City,  Ore.  Architect.  M.  P.  White. 
Baker  City.  Owner.  Louis  Sommers, 
Portland.  The  building  .will  cover  an 
area  of  2S  by  100  feet.  Alternate  bids 
will  be  received  for  a  two  story  and  a 
three  story  building.  There  will  be 
eight  offices  on  each  of  the  upper 
lloors.  Interior  finish  will  be  ot  pine 
throughout.  Plans  provide  tor  a  vapor 
system  ot  heating.  Ther  will  be  pat- 
ent store  fronts.  Exterior  ot  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  figures  are  be- 

STORES      AND     OFFICES— 12 
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story 
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250.000.  Portland.  Ore.  Architects, 
Doyle  &  Patterson.  Worcester  Bldg.. 
Portland.  Owners.  Meier  and  Frank. 
T;  e  building  will  te  erected  on  .".Ih 
street  between  .\lder  and  Morrison 
streets.  Preparations  will  be  started 
as  soon  as  Architect  Doyle  returns 
from  the  east  where  he  is  visiting  all 
large  mercantile  establishments  tor 
the  latest  ideas.  -Excavation  is  ex- 
pected to  be  started  about  July  Isl. 
tl  e  structure  to  he  ready  for  occu- 
I,.incy  about  May,  1915.  Two  additional 
stories  will  alto  Ic  iiia.k-  lo  this  firm's 
10-story     annex. 

Contracts  A»nril<^<l. 
CANNING  PLANT— 1  story  and  hase. 
reinforced  ^-ncrele.  $30,000.  Sale;u. 
Ore.  Architec'w.  F.  A.  Dickson,  t'lleni. 
Owners.  Hunt  Bros..  S.ilem.  Contractor. 
A.  J.  Anderson.  Sa'.cm.,  Contract  iirice. 
$50,000. 


FOREST     NOTE^*.. 


Ida  has  a  society  of  fores 
s.  Dr.  B.  E.  Fernow.  of  To 
Mdent.  and  Mr.  F.  W.  H.  Jac 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688  San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.       San  Francisco 


JOHN  G.  ILS  &  CO. 

Vlanuiaoturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

839-841  MISSION  ST.                                                 San  Francisco 

Plans  and  Specifications 

Prepared  for  Contradtors 

Genera)  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  me  by  phone  at  San  Francisco,     Franklin  2007 

Oakland,  Oakland  5941 


TELEPHONE    MERRITT    1900 

Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   1411)  Avenue 

East  Oaldand,  Cal. 


Peerless  Ironing  Board. 

Disappearsin  the  Wall 


The  Peerless  Ironing' 

lidences.     Helps  to  rem 

Prices  $T.SO  ; 

The  Peerless  Combination  Ir.nin 
mbines  the  ironing  bo&rd  with  & 
mp&ct,   inexpensive   and   convenii 


t  better 
Id  SS.OO 

3o&Td  and  Kitchen 


Invblu&b'e   for   the 


Price  $10.00 


REERLESS  IRONIIVG  BOARD 

360  Rtielan  Bldg.  San   Fran 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  up^vards. 
Juuclion  Market,  iVIason  and  Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  &nd  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


Bt'ILDING    ANIl    INDTSTRIAL  NEWS 


Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continujjly  suffer  from  CM- 
nrrh  and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  arc  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  so  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the     manufacturers. 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


"If  Is  Almost  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
arib  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air  Cushion   Check,  worl<ing    automatically. 

Simplicity  and    Durability   combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door,  also  projetftion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  BIdg., 


San  Francisco 


irv  1st.  1914. 


New  Prices  In  Effect 

Be  .suri'  yniir  Hies  contain    our  new  ( 'iilajogiie.' 
anil  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farrell  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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specialty  Contractors'  Piotective  Assoctation. 

OFFICIAL  LIST  OP  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THE  SPECIALTV  CONTRACTORS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
1S5  STEVENSON  ST.  TELEPHONE  SUTTER  996.  MEETS  FIRST  AND 
THIRD  MONDAYS  OP  EACH  MONTH  AT  1:30  P.  M  AT  THE  BUILDERS' 
EXCHANGE. 


OFFICERS. 


sident.   JOSEPH   AHLBACH 

MasterPlumbers'  Ass'n. 
e-Presldent.  W.  F.  CLUTB 

Contracting  Plasterers'  Ass'r 
asurer;     JAMES  R.   WILLIAMSON 

Master    Steam    Fitters'    Ass'r 


Secretary.     W.  S.  SCOTT 

Masons'    and    Bulldei 
B.    H.    Williams    and    C.    Mu 
Attorney.s. 
616    Phelan    Building. 


"Tliii 
membe 

fulfll  all   contracts   and   conform   to  all 
specificationa  that  are  signed  by  them." 


Omce     101     Gough 

John   L.  E.  Firmln 

Secretary. 

Ahlbach    &    Mayer 
Anderson    t    Bai- 
ley 

Balling,    E.    A. 
Baerne,    Louis 
Beck.    Jos. 
Belknap,    V.   J. 
ard,    Geo.    F. 


stein 


lier„_ 
Blackn 


Son 
Brook, 

son 
Bryan, 
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T.    J. 
P. 
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Mo 
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Moller 
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Morrison    &    Bevl- 

lockway 
.Mulholland,  J.  K. 
Murray.  Roy 
Murray  Bros. 
Newmark,  A. 
Noonan,  John 
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Whitman      -      Ly- 
man Co. 
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Williams,   O.   F. 
Wlesendung,    P. 


MASTER  PAINT- 
ERS* AND  DEC- 
ORATORS'    ASSN. 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 


Axt,    H.    J. 
Ankers,    H. 
Anderson   Bros. 
Beck,   W.   T. 
Baclgalupl,     P. 
Black,   E.   H. 
Burns,    Joseph 


Pel 


H.    J. 


Beche 


H. 


Bernstein,    Wm. 


Do 


V.   J. 


Hooper 


r.   M. 


Plevln    &    Morr 
Power   ti    Pike 
Ralsche,    Fred 
Rehn,    C. 
Richardson.     J. 

Son 
Rohr,    Jos. 
Ryan,    T.    J. 
Saseo.   Frank 
Schalich,    J.    A. 
Schieve,    Theo. 
Schwarz,     Chas. 
Shepard     Bros. 
Slngewald,    J. 
Skelly.   ThOB. 
Slattery.    M. 
Snook,     W.     S. 


Stalder   &   Hlnkel- 


Sthur.   C.   G. 
Sutton    Co. 
Szanik,   S. 
Taylor    &     Prltch- 

ard 
Tippett.    J.    C. 


Von    Tagcn  &  Mol- 
ler 
Ward,  Hugh 


Daniels.    G.    V. 
Domenlconl.    S. 
Pahl.    P.   H. 
Eaton.    W.    R. 
Eckart.   H. 
Foley.    D. 
Pick    Bros. 
Guenzel.  O.  C. 
Graper.   Harry  G. 
Grlffln.     F. 
Gewlrtz,  Joseph 
Grimes,    John 
Gordon,   C.   B. 
Hoffman,    Jno. 
Hansen,   f.  a. 
Jablonskl,   A. 


Ke 


Henry 
I.    Fred 


Gus. 
Otto 
n.    Fred 


.Maundrell, 
Orsl.   G. 
Olney,     E. 


Schaefer.  Frei 
Schaeter.  Ada 
Schaefer.  Wn 
Shepherd.    Wm. 


Spark,    John 
Tozer    Co. 
Wagner,    Fn 


M.    J.    Mealey, 
President 
Allen.   C.   J. 
Arlett,    Arthur 
Anderson 


Roht, 


Alexand 
Butcher,     Thos.  W 
Brady,   M.   V. 
Butler,  Thos. 
Butler,    W.    A, 
Brady.    O.    E. 
Beck,  Adam 
Barker,   Geo, 
Byron,    D.   J. 
Brandon,    E.   J. 
Butler.    J.    J. 
Brlgham.    H.    B. 
Brennan.   J.   E. 
Carr.   J.   W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,  E.   E. 
Downey,   John 
Drake,  H.   E. 
Fennell.    Jas.    S. 
Fennell.    Martin 
Ferris.   Chas. 
Parrell,    Geo. 
Qllbertson,    Louis 


Gils 


J.    E. 


Gale.  M.  P. 
Gardlser,  F. 
Gladding,    McBean 


Koldenstrodt,    F. 


W. 


Larsen,    N. 
Larsen,   H.   H 
Larsen,  L.  C. 
Lawson,   A.   V 
Llndgren,  C. 
Ludwlg.  John 
Mealy,    M,    " 
McWhlrte 
McCall,     Wm. 
McCall,    Elvln 
McCowan.    M.    B. 
MlUer,   J.   W. 
Mulcahey,   Thos.  F 
Mlllerlck,     Philip 
Murray,    W.    C. 
McSherry.     M,     F. 
Mowbray,   M.   V. 
Nagel.    W.    L. 
Nagel.    R.    H. 
O'Connor.    J.    J. 
O'Rourke.    T.    F. 
Phillips,    Joseph  J. 
Pringle.    J. 
Rlngrose.    R. 
Ralnev,  W.  A. 
Ralnev.    E.    S. 
Reed,  Walter 
Stradllng,    W.    t. 


Watson, 
White.  J 
Walker. 
Wygant. 


CONTRACTING 
PLASTERERS' 

ASSN. 


W.  F.   Clute.   Pres. 

MASTER        PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    186    Steven- 
son   Street. 
Martin  Lyden  Sec. 
Bradley  k  O'Reilly 
Bosch,  Herman 
Brennan,    J«s. 
Burt.    Chas. 
Carrlck,    M.    H. 


Con 


I.   C. 


Carlson,    John 
Cashman.    M,    J. 
Connell.  J.   E. 
Campbell,    Chas. 
Chalmers,    H.    A. 
ConnoUv    &    Son 
Coppellottl.   L. 
Dalv.    J.    H. 
Domioo,    Tony 
Duthle.    Chas. 
Pelt.    R.    D. 
FVar.za,    S. 
Praser.    Simon 
Fay.    J. 
Ploodlierg    &    Mc 

Cafferv 
Glosser.   Geo. 
Ollmour.    Wm.    C 
Greenbflok.  Joe 
Howard 


Jac 


N 


Judge     &     Steven- 
Karib,    Paul 


Mannlx 


Tho 


Alex, 
Marconi,  J. 
Martinelll.   Wm. 
Mowat,    Donald 
MacGrner   &   Co. 
Moreho 


NIC 
J     C. 


Murlale 
.McLeod. 
Nagel  &  Nagel 
O'Kane.  C.  T. 
nrford.  J.  A. 
Pacific    Plaste 

Co 
Phllbln.    J.    J. 


D    F. 


J.   E. 


Stee     . 

Smith    &    Johnso 
Smythe   Bros. 
Terranova.  M.  J. 
Wagner,  Jas.  A 
W  m.         Raymond, 

Sec. 

Atlantic  Flre- 

prooflns  Co. 

THE  CALIFOR- 
NIA .STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.   F.    DIatrlct    Lo- 
cal   No.    1. 

Office      Metropolis 

Bank      Building. 

W.    S.    Hanbrldge, 

Secretary. 


Butte 
Ele 


Eng. 
Co. 


Co. 


Schulti    O.   &   Son      Scott,   W.  S. 


Clallt 

Constr.  Co 
Central  Elec 
Davis  Elec.  Co. 
Decker  Elec.  Co. 
Gen  Elec.  Con.  C 
Hanbrldge.    W. 


Klrsten,    W.    H. 
Marine    Elec.    Co. 
McFell    Elec.    Co. 
National   Blec.  Co. 
Newberry  -  Bend- 


Elec.     Motor     and 

.Machine   Co. 
Wedel    &    Co. 

MASTER  ROOF- 
ERS' AND  MAN. 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 


Roofing   &   Pav- 
ing  Co. 
Cantley,    James 
Cassaretto,   John 
Enterprise      Roof- 


Lawson       Rooflng 

Co. 
Mission       Rooflng 


Watsonlte    Co. 

Western    Felt    l 

Refining    Co. 


Office     Monadnock 

Building. 
J.    B.    Dennl-s,    Sec, 
Atlantic  Plre- 

prooflng  Co. 
Balzke,  A.  P. 
Clinton  Plre- 

proofing    Co. 
Campo,    C. 
Lynch,    R. 
Lynch,    J. 
Munson.    C.    t   Co. 
McAbee,  E.  T. 
McLelland.    R. 
Hayden,  Fred 
Potter,  A.  V. 
Peerless  Flre- 


Snell    k    Dennis 


MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 


ng   Co. 


Plu 


ab- 


Colllns 
Central    Elec.    Co. 
Dalziel,    Robt.,    Jr. 
Gen.   Eng.   Co. 
Gllley-Schmld     Co. 


Inc 


M. 


hein 


Sutton   Co..   J.    G. 
Turner    Co.,    The 
Walsh,    F.    P. 
Williamson    Co.,  H 
WIttman.       Lyman 

&    Co. 
Williams.  B.   D. 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


H.  W.  Beach 
A.  11.  Burgsti 
John   Biller 


H,    Bergstrom     Secretary.    Win.    B.   Haeue 
Itonrd    at    Directors,    191Z-1!I. 

Ed.    Glnley  Frank  Lansing 

Chas.   W.  Gompertz       P.   H.    Masow 
Grant   Fee  Chas.  Wright 

llalph   Mcl,i  ran 
Bookkeeper  Clerk 

Oeo,   A.   Watson  E.    A.   McCallum 

MEMBERS. 


General       Coutrae- 

IStockho'/lers) 
Ackerson     &     Son. 

O.    B. 
Aiiivveg,   Fred   J. 
Anderson      &     Co.. 

W.    W. 
Beach     &     Heffer- 

Beck,   John   B. 
Beetham,    A.    H. 
Bergren      &      Son, 

l.ouis   G. 
Biller,   John 
Bletch.    E.   C. 


Blux 


&    Co. 


Brandt    &    Ste 


Caldwell  &  Co. 
Carlson,   Elmer 
Casty,    John 
Cavanagh  &  Vezl- 


CoU 
Peter- 


Flaherty  &  Ogle 
Fletcher,   James  P. 
Ginley.   Ed. 
Gl.tze.    Robert 
Gleeson.   James 
Greenwood,     Chas 
Gompertz.  C.   W. 
Gvillehen    Bros. 
IlallinK,   U.   R.^ 
Hamerton    &    Son, 

Wm.    C. 
Hamilton,    Peter 


Heaphy, 

Heckenr 

Schell 


-  Tibbitts 
.   Co. 

J.  J. 
oth  & 


i-red  C. 

F.    J. 

Harvey 

C.  J.  U. 


Hu 


Mo 
McLauglilin. 

u 

McLeran   .t    1 

son 
.Monk. 


Mo 
Monste 
holdt 
Neal 
Neld 
New 


Br 


k.    Pr, 


Kolin 
Nielsen.  N. 
O'Brien.  J. 
Olson,  And 
Owsley.  Bu 
Peterson,  A 
Pett 


urt  T. 
W.  O. 
&   Peri 


Ransr 

Co. 

Redn 


,   J.   J. 
P.   P. 


Con 


all,  W.    W. 
Reese  &    Rourtree 
Relte,    J.    B. 
Rickon.  Pred.  J.  H. 
Rola 


San 


Adam 
veil,    Sylv 


Strehlow. 

&    Peters 
Taylor  &  G 


Wnid    .^L-    Gr,..,lwltl 


Acm( 

Wi 

Brnrt 


AAork". 

Iron 
le   Works 


.    B. 

Works. 

lall,    J.    O 

T,eutholdt    &Cn,,S1 

,^.        Berg 

Mnn-irch          Iror 

Works 

Frank   P. 

Mi-.Hnl    K-    preffer 

&   Larsen 

Partnrins    Co. 

William 

Tlnlsior           Iron 

1   Co. 

"■o'k» 

Chas.    M. 

Vnlc.nn    Trnn    Wits 

Frank 

M-eslern  Iron  Wk' 

P.    J. 

W"«t    Cr,n«i    Wir' 

PTT,     R.S.K 

r.    T-nn    Works 

3  n  a  1  d     & 

Areli.    Shoot    Metll 

.              ' 

WorkM. 

nd 


Bean   Co. 

JDcNear       Brie, I 

Stelger  Terra  Cot 
to  Co. 

Vallejo  Br: 
Tile  Co. 
Art  CeillnBii. 

Berger  Mfg.   Co. 
Art   Glasa. 

Grossllcht    &    Din- 
niene 

Pioneer    Pate       & 

Window   Glass   Co. 

Schwarz     &     Gott- 
lieb 

Artietic         PlaHler 
Decorations. 

Benkman,     Ed.     G. 


Llpp  &  Co..  I.  P. 

Co 
AMbcMfoH  Materials 
Johns     -     Manvllle 

Co..  H.   W. 
Magnesia      Asbes- 
tos Supply  Co. 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply    Co. 
.4a|iliail    .£    Blliini- 

luous    Pavluf;. 
Nugent,     Robinson 

Attorueys. 
Altken   &    Altken 

Aw  to  Delivery. 
Holland,    J.    P. 
Star    Con.    Co. 
Aittoitioklle 

Sii  |i  lilies. 
Burgers.    Pred    W. 

Boilers. 
Dcasy   Utilities  Co 
Peerless     Agencies 

Company. 
Duller  <t  Pipe  Cov 


Koldenstrodt.    P. 
Mc   Whirter.   W,  J. 
Mealey   &   Collins 
Mlllerick.    Phil.    J. 
Oberfeld,    Chas. 
O'Rourk,    T.    P. 
Reed  &  White 
Tlngberg,    John 
Watson    Bros. 
Whitney  &  Davles 

ISrIek   Dealers. 

Bay  Ueveiop.  Co. 
Cai.  Pottery  Co. 
Carnegie    Brick    & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding 


<luuds  &  In 

.4rp, 


ncy      Company 


Illinoii 

3  Surety   Co. 

Lloyd 

&    Spongier 

.MacJK 

■ans.    H.    V. 

Meher 

in      &      Son, 

Be 


Co. 


Golden    Gate  Brick 

Co 
McNear        Brick 

Agency 
Stelger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Vallejo      Brick      & 
Western     Develop 

ment     Syndicate 


DiilUIers 

Instruments, 

Keuffel  &EsserCo, 
Bullulng    Jouroais 

Architect  &  En- 
gineer. 

Building  and  In- 
dustrial    News. 

Daily  Pacific 

Builder 

Bulldlne  Ittaterlals 

Aigeltinger.    E. 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay   Develop.    Co. 

Berger  Mfg.   Co. 

Bird  &  Son,  P.   W. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.    Pottery      Co., 

City    Supply    Co. 


C.Trnegie    Brick    ,V: 

Piltery    Co. 
G'omyn.       MockaM 

and   Company. 
Cov/-  II     Lime     an.l 

Cement   Co.,    H 
Diamond    Brick  Co 
Dwan   Co.,    J.    E, 
Palls    Mfg.    Co. 


in    Co. 
Gross    Co.,    Felix 
Guerln  H  Co..  J.  &. 


Hoir 

Holland,   J     P. 

Johns     -     Manvllle 

Co..    H.    ■W, 
Jorgen.'en  &  Co..c 


Robt. 
St     Ra  I  - 


I-o 
Lille 


.4   Thu 


J.    R. 


Pa( 


affln 


Pain 


tt  ft  Co. 
Roman  Co..  C, 
Rvan.  George 
.'I  F.  Lime  I 
M.   T, 


I'rlc 


Co. 


.    ^- Asbestos 

Magnesia    Co. 

Vestern  Builders' 
Supply   Co. 

Vestern  Develop- 
ment   Syndicate. 


Comyns  &   Nyg 
Forderer      Cor; 

Works 
G.      &      M.      SI 

Metal    Work; 
Kibernla    Sh< 

Metal    W 


Holland,   J.   P. 
Lennon  'Co..    J.    E. 
Lilley  &  Thurston 

Co. 
Meyer,   Adolph 
Paolflc       Portland 

Cement  Co. 
Standard    Portland 


Chimneys,    Patent 

Clawson  Co.,  U  E. 
Dresser    -    McDon- 


Hughes.    H.    J. 
Cold   storage  In 


Concrete    Contrnc- 

Amorsen    Co.  A&T 
Barrett   &    Hilp 
Camp    &    CarrfUon 


Hu 


er.   Adnlph 

Portland    Ce- 
ent   Co. 


She 


Kin 


Spargo,     John 
Szoke.    Francis 
Thomas    &    Sands 
iVesterlund.    J.    V. 
Zimmerman.   L.   M. 
Concrete       llaoliy. 
Bacon   &   Co..   E.  R 
Road  Machv.  Co 
Lansing   Co. 
Lilley   &   Thurston 


in  &Co..  E. 
ing.  E.  R. 
ling    Co. 


thur   Koppel    Co. 
Cornice      Works. 

Cornice 


H.    J. 


ks 


rabeille  Bros. 
Ideal  Cornice  Co 
Korell  &Co.,  J.  A 
Modern  Sheel 

Metal    Works 
Morrison    &    Co. 
Leary 


Co. 


Unite 

Products 
Western      1 

&   Cornice   Co. 
S.    P.   Metal   Stamp 


&    Co 


Co. 


Crude  Oil   Burners 

Bill     di     Jacobsen 
Sherman,    Kimball 
&   Co. 
Crushed     Hock. 

Bay    Devel.    Co. 
Cal.    Building   Ma- 
terial    Co. 
Cassarrotto,     Jolin 
City    Supply   Co. 
Holland.  J.   P. 
McMullin,    A.    L. 
Slinon-Fout    Brick 

Star       Contracting 

Company. 
Standard    Crushed 


ment     Syndicate 

Damp     ProoflnR. 

Brickley.    P.    J. 
Fox,    John   L. 
Imperial       Water- 
proofing Co. 
ReSgle     &     Jamel 


Cal.     Elec.    Col 

Co. 
Central   Elec.   ; 
City  Protec 

Electric   Co. 


Lauder,  H 
Levy  Elet 
Manhattan 


Ridley,  A 
Rochdale 
Schimets. 


Vitt    Elec.    Co. 
Woidonthal   -  Gns- 

llner     Pin-      r-r 
Welel    Electric  Co. 


Clark    &    So 


Finn,- 

hoi 

Gill 


Standard    Portland 

Cemont   Co. 
Stelger  Terra  Cnt- 

tn  ft  Pofrv  Wk.« 
Stoner,    O.    W. 
Valleio      Brick      ft 


Ventilating  Co. 
Inrth  Cor.  Wks. 
!  a  p  i  t  o  1        .Sheet 

Metal    Works 
'onlin    &    Roberts 


Wr 


Gullfoy  Cor.  'WIis.       Fo 
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Ferguson.    W.    H. 
Horwege  H.  J. 
Morser,    E.    J. 
Priddle.,    Milton 


Uwan 


J.    E. 


KooHng    Co. 
Flaherty    R.    &.    P. 

Cu..     H.    H. 
Malott    &  Peterson 
Goodmanson,    A.  K 
Watsonlte   Co. 

Flwora,     HiirtlTToud 

Hardwood    Int.    Co 


Berger    Mfg.    Co. 

Gnu  Fixture. 

Day     Co.,     Thomas 
Gail    Henflos    Sya- 


Demlng,    E.    R. 

GIa»    &     Glii7,tiiK. 

Cal.   Plate  &   Win- 
dow Glass  Co. 
Cohen,    I. 
Fuller    Co.,    W.    P. 
Groasllcht    &    Dln- 


Howlett 
Mission      Plate     & 
Window      Glas.3 


Schwarz    &    Qott- 


Graillns. 


Carlin    Bros. 
Cassaretto.     .lolin 
Devlncenzl    &    Co., 


Glorgl    Co.,    G. 
Hartnett    J.    D. 
Holland,   J.   P. 
Lennon    Co..    J.    E. 
LefTler,    Fred 
McGHnchey  & 

Monohan 
Montague    Co^,    P. 
O'Dav    Co.,    Danl 
O'Donnell.    Philip 
Pico.     Edw.     F. 
Powers.    Chaa.    .1 
Rahlman    ftWoods 
Srhmld.    A. 
Blhley    Grading    & 

Teaming    Co. 
Star  Con.   Co. 
Wright    Cr       I.    H, 


Leed    Granite    Co., 

Pacific  Granite  Co. 
Plncer    Granite  On 

GrnTel, 

Bav    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Cassaretto.       John 

City  Supply  Co. 

Blandard  Crushed 
Rock   Co 

Star  Contracting 
Company. 

Stone  Co..  E.  B.   & 

\.  ^.. 

Hnrdnood       Deal- 
Inlaid     Floor    Co. 
Hardwood        Inte- 
rior  Co. 


Wood  Lumber  Co,, 


Beiinetl    Bros. 
Brlttaln    &    Co. 
Kruse.     J.     H. 
Jooat    Bros. 
Meyer,    Adoph 
Nurman     &     Sons, 

Palace'  Hd'wareCo 

S.    F.    Hdware    Co 

Smith    Co.,    P.    A. 

Hay     &     Grain 

Algeltlnger,     E. 

HealliiE    •£    Ventl- 
lallnB. 

Ahlhach    &    Mayer 
Alias     Heating    & 

Ventilating  Co. 
Kiernan  &  O'Brien 
Hurley    Co..    J.    C. 


Snook       &       Co., 

Fred    W. 
Turner   Co..   The 
IlouKea     Mover*    A 

Ra4aera. 
Hatch.    H.    L. 


Inlaid    Floora. 

Hardwood  inte- 
rior  Co. 

Inlaid   Floor   Co. 

Pac.  Floor  Sand- 
ing   Co. 

Iron    Foundry. 

Enterprise  Foun- 
dry   Co. 

Stelger     i      Kerr. 
Stove    &    Foun- 
dry   Co. 
Iron     <&     Steel. 

Baker    &     Hamll- 


Dawson  &  Noyes 
ludson  Mfg.  Co. 
Pacific  Coast  Slee 

Company. 
Trussed     Concrtrtc 

Steel    Company 
Woods  &  Huddar 


Ku 


Wli 


Wks 

Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hlllnrd    Co.,   C,   J. 
Kell     Iron     Works 
Michel   &    Pfefter 
Monarch         Iron 

Works 
Ralston  Iron 

Works 
S.   F.   Iron   Works 
Sartorlus   Co. 
SHhraeders       Iron 

Works 
.Security       Iron       .V 


Stove  &  Foun- 
dry  Co. 

Vulcan   Iron   Wks. 

West  Coast  Wire 
&   Iron   Works 

W  e  SI  t  e  r  n  Iron 
Works 

Zenith   Iron   Wks. 


Kortlck  -  Falls 
.Mfg.    Co. 

Lllley  &  Thurs- 
ton   Co 

Roman   Co..   C. 

Waterhouse  & 


Hayden.    Fred 
Lynch,   Richard 
McABee,   E.   T. 
Raymond.   Wm     I 
Snell     &     Dennis 
Ward.  J.   E. 


Lime      A      Plaster 
Dealera. 

Arden   Plaster   Co. 
Cal.    Lime    &    Hy- 


Co.,  J.  S. 
Holland,   J.    P. 
Lennon  Co.,   J.   B. 
pacific       Portland 

Cement   Co. 
Western    Lime      & 

Cement  Co. 

Lumber  Dealera. 

.Acme    Lumber    Co. 
Chrtstenson    Lum- 
ber Co. 


Metal    Stamplnfc 

S.   F.  Metal  Stamp- 
ing  &    Corr.    Co, 
OIU    and    Grensea. 
Hatch,     J.     G. 
Standard  Oil  Co. 
Ornamental     Plaa- 

Benkman,     Ed.     G. 


Columbia    Lumber      Clark   &   Dickson 


Doe   Co..   Frank  F. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,   J.  H. 

Hooper  Lumber  Co 

Higgjns     LumTjer 


Mill      and 

Lumber  Co. 
Olson      -      Mahony 

Lumber    Co. 
Peterson.    E.   T. 
Pope  &  Talbot 
Relnhart    Mill      4 

Lumber  Co. 
Ryan,    Georgr* 


ber  Co. 
Santa    Fe    Lumber 
Co. 


Sunset  Lumber  Co. 
Tierman&  Beronlo 
Van    .'Vrsdale-Har- 

rls  Lumber  Co. 
Wilson    Bros.fi  Co. 
Wall.    Jos.   P. 
Wood  Lumber  Co.. 


E.   K. 


Wm.   F. 


Artollth  .Mfg.  Co. 
nender  R.tP.  Co. 
r>wan  &  Co..  J.  B. 
Flbrestone     & 

Roofing    Co. 
Flaherty     R.&P.Co 

R.    H. 
Oondmanson.    A.  K 
Mallott     &     Peter- 

Watsonlte    Co. 

Mnntela,     TIlea     A 


Rigney,     Thos.     F. 


Mission        r-oncretp 
ft    Wok.,1c    XVVo 

.Mission  Marble 

Works, 

Musto       «nna-Kpe- 
nan    Co 

Era     Marble 


*Co 


nt       Jrarhle 


Metal    I. nth. 


Lllley  *   Thurston 


Copnick.    T,    W. 
Danl.  T,   H. 
Donovan.   V.   J. 
Ericksen.  W  ti 
Hansen.     Elblng  A 
Lewis,   S. 
Miller,    L. 
Miller.   J.   A. 
McCubbln,    James 
Manning.    John 
Neal,   L.  J. 
Quandt   &   Son 
Ruderman.   I 
SaHlsbury,     Ben.. 
Schater.  Wm. 
Simon    Neilson    Co 
Smith.  J,  S. 
Sovlg.   C.    B. 
Spark       &        Sons, 

John   H. 
Kwanson.    Peter 
Walker.    Mayer 
Wagner.  Fred 
Wagner    Bros. 
Zellnsky.    R. 

Pnlnta,  Olla   Varn- 
lahea,  Bte. 

Clark    &    Dickson 
Cohn    &    Co..    Mar- 
lon   D. 
Fuller  Co..   W,    P 
O'Brien.  J.  S. 
Parafflno  Paint  Co 


Parent      rhlmne: 

Clawson  Co.    1. 
Dresser    -    Mf-Di 
Hughes.   H.    .', 
Dunlevy    &    Gm 


Lamburth.    C.    E, 

PlanInK    Mlll«. 

Anderson    Rros 
Atlas         PUnins 

Mill     Co, 
Birth    Co..    I,    H 
Builders'        Supply 


Empire        Planing 

Mill 
Hermann.    A, 
Herring's   M111 
Holden    .    Deuprev 

Co. 
Lorden      Mill      Co.. 

T    P 
Main     St       PlaiilUiT 
Moore    Mill  *Lnm- 

her  Co. 
Premus        Planing 

Mill 
Relnhart      Lumber 

*   Planlne-  Mill 


■  ^fnl 
Mill  t 


Plaaterera 

Bosch.     Herman 
Bradley  &  O'RelllT 
Brennan,    James 
Burt.   Chaa,    J, 
Campbell.    Chaa 
Cashman.   M.   J. 


Chalmers,  H.  A. 
(Inc.) 

Fay,    JohD 

Greenback,  Joe, 

Connel   Co.,    J.    B. 

Daly,  J.  H. 

Duthle,    Chas. 

Praser.    Simon 

Fry.  A. 

GUmour,    W.  G. 

Jacobson.    N. 

Knowles.    A. 

Leaf    &    Kaiser 

Lyden     &     Bickel 

-MaoGruer    &    Co. 

Moiwat   Donald 

Orford,  J.  A. 

Philbin,    J.    J. 

Sexton,    T.   D. 

Terranova,    M.    J. 

Th<  PjioIHc  Plas- 
tering Co. 

Wagner.  James  A. 


Ahlbach    &    Mayer 
Alton.    Thorn.    W. 
Bosous   Bros. 
Bernard,  Geo.  F. 
Condon   &   Band 
Dunn,  Nell   H. 
Empire    Plumbing 

Co. 
Goss,   Wm.    P. 
Grondona,    A, 
Houston,    J.    J. 
Kara,  F.  E. 
Kiernan  &  O'Brien 
Klrschbaum.    W.  F 
Lacev  Bi 


Laude 
Lav 


H.     I, 
Horm 


Co.,   M. 
Looney    Co.,    J. 
May,    Gus 
McEnhill,    Leo.    J. 
MoLeod.    J.    J. 
Penkerton.    J.    H. 
Perazzl,  H.  J. 
Skelly,  Thom.os 
Shears,   John 
Snook      &      Co.. 

Fred   W. 
Stewart,  James  E 
Turner  Co.,  The 
Wetzel.    Theo. 
Wilson   &   Co.W. 

Plumbers   Supplies 

Mark-Lally    Co. 
Nelson  Mfg.  Co. 


Railway  Materials 

Langtord,    Felts  & 
Myers. 


RiKelns. 

Lamburth,    C.    E. 
Markley.    James  , 


Bender  Roofing  & 
Paving   Co. 

Cal.  Roofing  Co. 

Cantley  &  Co..  J 

Enterprise  Roof- 
ing Co. 


Flaherty.  R.   H. 
Goodmanson,    A.  K 
Lar<kin         Asphalt 

Co. 
Lawson       Roofing 

Co. 
Lovett  BroB 
-Malott     &Peterson 
Parry    &    Co..H.  .M, 
Rapheld       Roofing 


Watsonlte   Co, 
Western    Asbestos 
Magnesia  Co. 


Rooflnjc     (SInle 


RooflUK   Materials. 

Bird   &  Son.   F.   W, 
Johns     -     Manvllle 


Waterhouae  & 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 


Whittle 


Cobu 


Ma 


Building  Ma- 
-..aterlal     Co. 

Holland.   J.    P. 

McMullln   Bros. 

Stone  Co.,  E.  B,  & 
A.   L. 

Western  Building 
terlal  Co. 

Western  Develop- 
ment   Syndicate. 

sanitary     Garbasa 

Bill   &   Jacobsen 


Atlas     Heating     i 

Ventilating  wks 
BaJth  Cornice 

Works 
Capitol       Sheet 

Metal   Works 
Comyns  &  Nygren 
Crown       Cornice 

Works 
Forderer      Cornice 

Works 
C5.     &     M.     Sheet 

-Metal    Works. 
Gullfoy 


.Me 


Sh  . 


HurabelJle  Bros. 
Ideal  Cornice  WkB 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison   &   Co. 
S.   F.  Metal  Stam- 


Prodi..^    _. 

Wet  tern    Furnace 

&  Cornice  Co. 

Mdenalk       Llicbla. 

Jackson  Co.,  P.  H, 
Uwan  &  Co..  J.  E. 
-McGulgan     t     Co.. 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouse  A 


Prlc 


Boiler.  John 
Jacobsen.   J. 
Johnson.    C.    V\  n 
Porter.   W.   F. 
Stewart.   J.    K. 

Stationery. 

Foster   &   Short 
Wright.   J.    H. 


Steel    Erector. 

Schouer.    Fred    C. 
Pioneer     Con,    Co, 
Williams        Con- 
struction   Co 


store  Fronta 

Kawneer  Mfe    Co 
Connlham    &Elllot 

Structural         Steel 
Contra  etorn, 

Judson    Mfg.    Co. 

Schraeder's  Iron 
Works. 

Western  Iron  Sup- 
ply Co. 

Woorta  »  Huddart 
Stovea. 

Mangrum     St  Otter 


Stractnral        S<c«l 
Contractors. 

Erode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         Francisco 

Iron     Works 
Ralston    Iron  Wks 


Surveyor*. 

Morser,    E.    J. 
Sanborn  &    Corln- 
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Wright  Co..  J.  H. 


Dillon    Teaming 

Co. 
Hartnett,   J.    D. 
Holland.   J.    1>. 
Lennon  Co..  J.  E. 
Leffler,  Fred 
Liup^en.    Ernest 
McGllnchey  & 

Monohan 
Montague   Co.,   P. 
O'Day  Co..   D. 
Pico    Edw.,    F. 
Powers.  Chas,  J. 
Sibley   Teaming  & 

Grading    Co. 
Schmid,    A. 
Star      Contracting 


TlllDK. 

Ginsberg  &  Co..  S. 
Mangrum  &  Ottp- 
Peerless    Agencl**' 

Co. 
Tile    Mfg.    Co. 
Watson    Manl.-l    ,-. 


Bill    &    Jaccibs-r 
Hyde    Henry    C. 


Water   V\''OTks 

Wfalte«vaahlii«r 

Simon    Nellson   Co, 
Brickley.    P.    J. 
Relgle  &  Jamelson 
Taylor.    L.    A. 
Window    ClcantnK. 

American  Window 
Cleaning    Co. 

Progressive  Win- 
dow      Cleaning 

United  Window 
Clean     Co. 

WIndon's,    Patent. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    S.-^N    FRANCISCO 

1B0-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND   DIRECTORS. 

President.  .lames  A.  Wilson  Financial   Secretary,  S.   A.  D.  Schenck 

Vice-President.    R.    A.    Clilsliolm  Ass't   Secretary.    W.   J.   Carberry 

Treasurer,   c.   W.   Witnington  Doorkeeper.    B.    R.    Wolcott 
Secretary,   R.  J.   H.   Forbes 

DIRECTORS 
James   A.    Wilson   Uobt.    Dewar  R.   A.   Chlsholm 

■ennleH.   Maundrell  O.   B.   Brady 

ngtonM.    P.   Gale  James  Young 

J.    Phillips 


UEMBBBS. 


4rehltectural   Iron 
Worka 

Acme  Iron  Works. 
Bay        City        Iron 

Works. 
Brode  Iron    Works 
Central  Iron  Wks. 
Dyer    Bros. 
Eureka    Iron    Wks 
Kortlck  -  Falls 

Mtg  Co. 
G.      G.      Structural 

Iron    Woil:.). 
Hlllard.  C.  J.  Co. 
Judson   Mfg.   Co. 
Mortenson        Cons. 

Co. 
Michaels    &    Pfet- 

fer 
'^hoenlx    Iron  Wks 
■[alston  Iron  Wks 
Ichrader  'r' 

Works. 
St.      Francis      Orn. 

Iron    Works 
Itelger      &       Kerr 


/ulcan  Iron  Wks. 
Western  Iron  Wks 
Wlthlngton,  C.   W. 

Art    Glnnn. 
Cal.    Art  Glass  Co 
Ingerson  &  Glaser 
Co. 

BlaekHmitb. 

Paul    Klelber 
nonda. 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna  I.ire  Ins.  Co 

Boole.  F.  W. 

Empire  State  Sur 
ety   Co. 

Fidelity  &  Deposit 
Co.  of  Marvlann 

Uhic.  m.  A- 

Hlllman   *  Son.J.R 

Lawton.    A.   F. 

Movd    &    Spengler 


Pacific    Coast    Sas- 

ualty    Co. 
Pacific    Surety   Co. 
UnM.ted       States 

Metal     Hroducts 

Co. 
United       States 

Fidelity        and 

Guaranty    Co. 
Brick  nnn  rotlery. 


MoNear   Brick  Co., 

B.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remlllard    Bk.    Co 


Sacr 


Bay 


Co 


Carev.  J.  E. 
Carnegie    Brick    .*, 

Pottery  Co 
Carqulnez  Brick  St 

Pottery  Co. 


San  Fran.  Bk.  Co. 
San  Jose  Brick  Co 
Steiger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

BiiIIdiiiK    Material. 

California      Build- 
ing   .Material 

City   Supply    Co. 

Fernald  Co.,  The 

Kortlck  -  Falls 
Mtg  Co. 

Holland,   J.    P. 

Howard   Co. 

J.  E.  Lennon. 

Johns-Manvllle  Co 

Levy    ,6    Co.,    Rnbt. 

Lllley   &   Thurston 


Pratt    Building    & 

Material    Co. 
Quality    Lime    and 


Bulldlns  Paper 

Lllley   &   T^urstot 


Bal^rour,       Guthrie 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes   Lime   Co 

Holland.   J.    P. 

Leonard.    J.    J. 

Maynard.  Jr.,  J.   L 

Meyer,    A. 

Pacific  Portland 
Cement  Co. 

Quality  Lime  and 
Cement    Co. 

Western  Building 
Materials    Cn, 

h'tandard   Portland 


Concrete. 

Chase.  Silas   A. 

Camp  &   Carillon. 

Duncanson.      Har- 
relson  Co. 

Foster  &   Vogt. 

Goodman        Arllfl- 
clal   Stone   Co. 

Haun.  C.  C.  W. 

Keatlnge   &Sons.R 

Leonard,  J.  J. 

Leonard,   J.   P. 

Lynch.  A. 

Pasqualettl,  J. 

Stanqulst    &    Tay- 
lor. 

Stanqulst    & 

ForbMi 

Zimmerman.   L.   M. 
Concrete      Ilelu- 

Lllley  &  TTlurston 
Co. 


Andetdon,    W.    W. 
Arthur,  L. 
Bateman,  J.  C. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Bradv,  C.   A. 
Brau'nton   Bros. 
Burdick,    V7m.    A. 
Caldwell   &   Co. 
Cameron    &    Dlss- 

ton. 
Cavanaugh    &    Ve- 


Concannon.    W.    N. 
Conrad.   H. 
Creghlno     &     Son, 

Lewis 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott.    E.    W. 
Fahy,   R. 
Fischer,    Fred. 
Franz.   Val. 
Frost,   T.    P. 
Gillespie,    G.   G. 
Gallagher,     Frank. 
Gardiser,     Florent. 
Grelg,   Robt. 
Han.sbrough    Bros. 
Healey     -     TIbblts 

Con    Co. 
HInson,  L.   A. 
Hill,    J.    A. 
Holm   H   Son. 
Howklns.   A. 
Ingerson.   C.    A. 
Jacks.  H. 
Jones.    W.    G. 
Kent,  S.  H. 


vies  &  Relch- 


Sona. 
Lynch,  M.  C. 
Masow  &  Morrison 
Mathews   Con.   Co. 
Mathles.   H.   C. 
McBaln.  J. 
McKllllcan,   R  and 

Wm. 
McLachlan.   Thos. 
Miller,   Adam. 
Moller,    R.    W. 
Morey,   H.   B.&  Son 
Owsley.  B.  T. 
Penny,   Isaac. 
McLeran   &    Peter- 

Roblnson  &  Gil- 
lespie. 

Savage.    M.    J. 

Slmmen.    John. 

Smith,  J.  W.  &  Son 

Spence,    A.   T. 

Stockholm  &  VI- 
lyn. 

Terrlll,   G.   C. 

Walker  Bros.   Co. 

Warwick.  H.  C. 

Buller.    Thos. 

White  Bros,  (cnr- 
penters) 


Amsler,   C.   S. 
Berger   Mtg.    Co. 
Capitol   Sheet   Mtl. 

Works. 
Comyns    eft    Chlld- 


Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works, 
Appmann     Cornice 

Works. 
Heldt.    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&    Cornice   Wks. 


Lynch.   Richard 


CnrbinE,      Granite. 

McLenegan.    S.     8. 
nnnift    ProoterM. 

Brlcklev,     P.     J. 
Relgle   &    Jamison 


IDIectrical. 

California  Electri- 
cal  Works. 

Central  Electric 
Co. 

City   Electric   Co. 

Decker  Electric  Co 

Globe   Elec.   Co. 

Levy    Elec.    Co. 


Van    En 


Co 


Ele 


Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doora. 

Gervala.  Henry. 


F  I  ( 


Sanding    Co. 
Grin    Work. 

Cal.    Art    Metal 

Wire  Works. 

Merle   Co.,   A. 


Co. 


Wlthlngton,   C,   W. 

Gen.     Contractor!!. 

Anilrus.    R.    C. 
Brigham.    H.    B. 
Caldwell    4i   Co. 
Cereghlno    &    Son, 


Louis 
Jrrie  &  Currle 
pnlak    Br 


D.  B 


Farquha 
Fee,    Grant. 
Fluth   &  Morton 
Frasicr   &   Fraslei 
Graham,    D.    E. 
Griffith.     Wm. 
Hannah,    J.    D. 
Hannah    Sc    Co.  J.S. 
Haves,    W,   W. 
Jackson.    A. 
Kuykendall,    J.    O 
Malley,    Edward. 
MatthJes.    Henry 
Peacock.    John 
Schnehly,    H 


&    Ped 
arirt 
Van     Sant-Hough- 


Ga 


Co. 


Cohe 

Cobbledick      Glass 

Co..    L.    N 
Friedman     Bros. 
Fuller.     W.     P.     & 

Habenlcht    & 

Hewlett 
Holland,   J.   P. 
Schwarz     &     Gott- 
lelh    (Inc.) 

(;radiuK    t«    Team. 
Ing. 

Church,    D.   O.,   Co. 


Fay,  S.  J. 
McCluro.  H.  N. 
Wilhelm.  A.  H. 
Wilkle  Co.,  A. 
Williams,  F.  A. 
Wright,    Cha 


ch    Teaming 

CO. 

SIblcv.    L.    B. 
McLenegan.     S.     B. 

Granite. 

Bradbury.    Thos.. 

Cal.   Granite  Co. 

De  Lano  &  Sons, 

C.   U 

A.  T. 
ond    Granite 


Mo 


Hu 


Hardware. 

Brittain    &    Co. 
Kruse,  J.  H. 
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Heatlns    A   Ventt 
latlnK. 

Burnham      Plumb- 
ing   &    Heating. 


&  Co. 
HouHe     Mo^'lnic     ^% 
RalHlntc. 

Blume  Confg  Co. 
Pearson.    E.    K. 
.Sullivan,    n      I  .«  n 

Inlaid    rioora. 
Hardwood        Inte 

rior   Co 
Inlaid    Floor    Co. 


Michaels    b    Pfef- 

fer 
Monarch      Iron 


Mill    Co. 
Pacific    Struc.  Iron 
Works. 

Interior  l>ect»rn 
tora.      I.atbera. 

Snell  &  Dennis. 
Lynch,   Richard 
Jolat     HanHrera     A 
Poat  Capa. 

Kortlck  -Falls 

Mtg  Co. 
Lllley    &   Thurston 

Co. 

Western  Buililcr:'' 
■■^ui'ply    Oo. 

Store    Fro'nta. 

Falls    Mtg.    Co. 

Lllley  &  Thurston 
Co. 

LItsbt     and     Po>ver 

City    Electric    Co. 

Pac.  Gas  &  Elec- 
tric   Co. 

I.lmc,    Cement,  l<)te 

Acn 


Pi  a 


Co. 


Arden    Pla 
California     Lin 
Hydrate     Co. 
Cowell       Lhi 


Cen 


Co. 


Holland.  J.    P. 
Holmes    Lime    Co. 
Lennon.    Jns.    K 
Lucas.   W.    E. 
Pac   Lime   &    Plas- 
ter   Co 


ducts    Co. 

Western     Building 
Material    Cr 

Western     Llm--     * 
Cement    Co. 
Lumber. 

Acme    Lumber   Co. 

Chrlstenson    Lum- 
ber Co. 

Hart-Wood     Lum- 
ber   Co. 

Humboldt   Lumber 


Co. 


Lun 


Hauptn 

ber    Co. 
Hooper       LumlK 


-     Mahoney 

Lumber    Co. 
Pope  &  Talbot. 
Santa    Fe    Lumber 

Co. 
Schouten     Lumber 

Co. 
Tlernan     &     Bern- 

Vaii' Ar!!<1ale-H«r- 

ris  Lumber  Cr- 
Wilson    Bros.&  C" 
Doe   Co.,    F.   P 
Lumber  (Hnrrt- 

DIeckmann    &    Co 
Howard.    E.     A.    * 


SChffaen      Nlehaus.  Ed.   F.  .% 


Ilcnt      and      l.lgbt. 

Pacific       Gas     and 
Electric    Co. 
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Mlinone    4k  nnlldcm 


Brady.    M.    V. 
Bnidv,    O.    E.,i;SoM 
Brandon,    R    J 
Brennan.    J.    E. 
Brigham.    H.    B 
Biitnher.    Thnmas 
Bulclier     &  Hadley 
Rvinn.    D.    J.  ASor 
rnniphen     Bros. 
Carr     .T     W. 
Drake.    Harry    E. 
Downey.    .1. 
Farrell    &    Reed 
Fennell.    Ja.s. 
Gale.   M.    F.    &  Son 
Gilson.    J.    E. 
Harrison.    A. 
ITfbhlns   *    Bak-?i 
Hock.    Chas. 
Hoffman.  V. 
Hoffherg     &     Lud 


McGowan.  M, 
Miller.  J.  W. 
Murray      *      Mnv 


Rinprosp.     R.frSnn 
Pr-ott.    W.   S. 
Walker.    P.    3. 
n-ntsen.    Sage 
Watson.    Sidney 
White.    .1.    M. 
Wliltncy  &  Davles 


Mnr'ilo. 

imeriran      Marble 

&   Mosaic   Co. 
'olllmllla       Marble 
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Keenan  Co. 
Vermont        Marble 

Co. 

Mniitelx.    Tllen 

Gmlen. 

Klrwin     &     Dono- 


Lyncii.    H.    T. 
National      Lathing 
fnd     Furring 


Mrtnl  Window 
Works. 

Dn-an.  J.  E. 
Monnle. 
Amer.      Marble     A 

Mosaic   Co. 
Oeryais.     H, 
Malno.    F     L.  *  Co 

Office   Flxtnren. 
Bateman.    Wm. 
Forbes   &    Son. A.J. 
Fink    &    Schlndlcr 

Co. 
Simmen.    John 
Pnlnters. 
Daniels.    Gus    V. 
Donoyan.   V.   J. 
Fraser.    J.    P. 
Kuss.    P.    N. 
Lewellyn,    J. 
Maundrell.    H. 
Spark.    J.     H.     . 
Tucker.   W.   W.  Co 
Neal.   L  J 


Paints,     Oils,     Ktc. 

Bass      -      H  I-  u  t  e  r 
Fuller   &   Co..  W.P. 
Kuss,    P.    N. 
Maundrell,    H. 
Pacific     Refining  & 

Roofing 
Paraffine    Paint  Co 
Whittier   -  Coburn 


Dunlevy    &    Gettle 
Dresser   -   McDon- 
nell Co. 
Cal.  Pottery  Co. 


Pin 


Mill 


Anderson   Bros. 
Buell    Co..    Guy     A, 

ford  Co. 
Ca-.    Door    Co. 
Cal.    Milling   Co. 
Central    Lumber  & 

Milling   Co. 
Elklng'ton      & 


R.  B   Moore    Mill  & 

Lumber  Co. 
National     Mill      t 

Lumber  Co. 
Pacinc   Mfg.   Co. 


Rpllly.  P.   F. 
Santa     C'ara     Mi 

&   Lumber  Co. 
San     Mateo 

Ing    Mill. 


Plan 


Plasterers. 

Blnner.    Theo. 
Carrick.    M.    H. 
Chalmers.      H.      A 
(Inc.) 


Clark.  D.   Ross. 
Crichton.    J.    L. 
Coghlan,    Frank 
Connolly.    J.    J. 
Connell.    J.    E. 
ray.    Jolip 
Felt,   R.    L. 
Floodberg    ^    Mc- 
Caffery. 

Gregg  ■&   Clute 
Jacobsen,    N. 
Knowles    A. 


McCleod.   J.   C. 
Morehouse.   C.   C. 
O'Kane    &    C0..C.T. 
OSullivan    &  Bow- 
ler. 
Smith    &    Johnson 


PlumbluK     &     Gas 
FiltinK. 

Ahlbach    &    Mayer 

Bernard.    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 
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England  has  decided  to  exhibit  at 
the  Fair.  This  is  as  it  should  be  for 
England  above  all  Is  a  manufacturing 
and  commercial  country  and  its  ship- 
ping ranks  easily  firs*t  of  all  nations 
of  the  world.  As  the  canal  changes 
the  world's  routes  of  commerce  the 
natural  place  for  such  a  representa- 
tion is  at  an  exhibition  commemorat- 
ing  the   event. 

There  has  been  quite  a  number  ot 
world's  fairs  within  the  last  twenty 
years.  Manufacturers  have  been  call- 
ed upon  to  exhibit  thereat  and  the 
manufactured  product  is  no  longer  the 
object  of  Interest  to  the  average  per- 
son that  it  once  was.  The  show  win- 
dows of  the  big  stores  of  the  great 
cities  daily  exhibit  almost  every  pro- 
duct of  the  world.  So  that  to  be  of 
interest  to  tlie  average  person  the 
manufacturer  must  exhibit  the  process. 
This  in  many  cases  Is  undesirable  from 
tlie  manufacturer's  standpoint,  as  .- 
discloses  patents  and  methods  of  man- 
ufacture that  they  do  not  wish  to 
disclose. 

So  also  the  objection  is  raised  that 
a  general  world's  fair  can  not  reach 
specialized  Industry  as  the  field  is  too 
large  and  too  complicated.  This  in  a 
great  measure  Is  true  as  it  Is  impos- 
sible to  have  a  complete  exhibit  of 
everytlilng.  But  the  exposition  will 
give  an  opportunity  to  exhibit  tor  all 
Ijeople  who  are  seeking  a  market 
throughout  the  world.  For  it  is  the 
laft  great  event  in  shortening  the  lines 
of  transportation  and  marks  a  distinct 
change  in  the  world's  progress. 


The  question  come  up  periodically  as 
to  providing  a  means  of  access  to  the 
.Marin  shore  from  the  north  bench  of 
San  Francisco  rather  than  have  the 
boats  land  at  the  terry  as  they  now 
do.  It  is  only  a  question  of  time  till 
this  is  done  and  on  tlie  completion  ot 
the  Stockton  street  tunnel  the  plan 
will  become  more  feasible. 

It   would    cut   the      bay    trip    in      half. 
It   would  lessen  the   danger   of  collisi 
on    the   hay  -and   pr 
traffic.      It 

and  lessen  the  traffic  on  the  low 
of  Mai-ket  street.  The  time  wil 
come  when  something  like  thi 
have  to  be  adopted. 


preveM   congestion   of 
shorten    the    distance 


A  picture  of  the  remarkable  growth 
ot  New  York  City  is  given  by  Di.ctor 
Lyman  Abbott  in  a  recent  number  of 
The  Outlook.  In  the  article  he  quotes 
a  description  ot  New  York  in  1810. 
which  he  wrote  when  a  .voung  man. 
.4t  that  time  the  great  metropolis  had 
a  population  of  313.000.  And  the  ot- 
litude  ot  the  men  in  charge  of  the 
municipal    affairs    is    characterized    by 


rating  in   foresight   and   pla 


ning  for  the  futu 


"The 


Ahr 


3tt 


"to 


forelooklng."  Doctor 
see  what  public  in- 
No  adequate  clianges 


terest  demanded 

had    been    made    In    t 

cipal  government.     * 

cipal    government    w 

trust.     The   best  citiz 

in   attending  to   theii 

care    for   those   of   th 

common   consent   the   administratioi 

Its  affairs  was  allowed  to  fall  into 

hands  of  men  who  had  no  Interest: 

their  own   to  attend   to." 

The    city's    appearance    reflected    th 


-e  too  busy 
nterests  to 
'ipality.  By 


of 


efflc 


2ncy 


Its    gov 


The 


traveler  landing  at  a  wharf.  Doctor 
Abbott  says,  had  to  fight  his  way 
through  a  mob  of  prof-ane  hackmen. 
The  streets  were   Ill-lighted  and  worse 


paved.      In 


tho 


the 


me  a  resolution   was 
ter   a    hard      fight,    to      ] 
hich    had   been   installed 
!  used  as  sewers. 


oughtares  there 
.nd  horses  some- 
ud.  Up  to  1843 
ystem.  At  that 
finally  adopted, 
it      pipes 


The 


polii 


for 


and  deputy  sh 
day.  At  night  lab 
as  night  watchme 
so  Infested  at  ni, 
could  pass  throug 
with  impunity, 
thronged   the    publl 


ffs 


as   drains   to 

:e.  Constables 
■  on  duty  by 
ere  employed 
roadway    was 


suit 


obs 


the 


afor 


It 


inactice.  The  public 
reeked  with  filth  which 
appalling.  New  York  er 
served  the  reputation  of 
the   most      prosperous      a 


thoroughfares 
was  positively 
joyed  and  de- 
being  at  once 
nd   the     worst 


ity 


the 


that    with   all 


orld." 
mode 


defects 


thi 


period  that  preceded  it. 


lortgages       tor       the       past       week 

ounted    to   more  than  a   million  dol- 

s.  according  to  reports  given  out  by 

Recorder's  ofnce.     This  speaks  well 

the    building    business,    for    perhaps 

re    mortgages   are   placed    on    record 

building  and  development   than  tor 

thing.      So    that    there 


be 


up 


the 


oney  market  at  least  and  a  general 
ovement  toward  doing  something 
ith  the  opening  ot  spring.  Let  the 
lod  work  go  on.  Something  doing 
ery  day  and  we  will  forget  about 
e  Mexican  situation  and  tlie  fact  that 
illiam  Randolph  Hearst  is  bursting 
Ith  the  Spirit  of  '76  and  wants  to 
iVr  ills  life  and  fortune  on  the  altar 
liberty. 
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The    Present    Ststus    Of    Xlie    Rights    Of 

IVIunicipalities  On  Water  Extensions 

A.ncl  In^pro-vennents. 


Address  by  II.  II.  ^Iiirx  Grvru,  Cily  At- 
torney of  Antlfieli  and  PittHliursli, 
Before  the  Sl.vteentli  Anniinl  Con- 
vention of  the  I.eaifi^iie  of  California 
Munleliialitlen  Held  at  Veulee,  fali- 
fornla,    Oetoher    (i-11,    ]'.)I3. 


of 


This  topic  naturally  falls  under  three 
lain   heads: 

(1)  The    rlglit    to    compel    extensions 
■ice; 

(2)  The  right  to  compel  Ijetterment 
of  service  for  Domestic  Use; 

(3)  The  right  to  compel  Ijetterment 
of  service  for  Fire  Protection  Pur- 
poses. 

I   will    brielly    take    up    eacli    of    these 
subjects  in   tlieir  proper  order. 
I. 

Before  Section  19,  Article  XI  of  tlie 
Constitution  of  the  State  of  California 
was  amended  in  1911.  the  relation  of 
the  municipality  towards  the  water 
company  was  comparatively  simple.  If 
the  city  did  not  own  its  water  works, 
a  water  company  liad  under  the  Con- 
stitution the  riglit  to  use  the  public 
streets  witliout  obtaining  a  franchise 
from  the  city.  The  only  control  that 
tlie  municipality  Iiad  over  tlie  company 
was  its  rigiit  to  make  general  regula- 
tions for  damages  in  the  tearing  up  of 
tlie  streets  and  its  duty  to  fi.\  rates  an- 
nually whicli  was  made  mandatory  by 
Section  1.  .\rticle  XIV  of  the  Constitu- 
tion. After  tlie  Constitution,  however, 
was  amended  in  1911.  public  service 
corporations  were  no  longer  given  tile 
constitutional  riglit  to  use  Ilie  imblic: 
streets   without  a  francliise. 

The  Appellate  Court  succinctly 
quotes  the  law  in  Lukrawa,  et  al.  vs. 
Spring  Valley  Water  Company,  15  C.  A. 
U..  793.   where  it   says: 

■■It  will  tlius  be  seen  tl.at  public 
service  corporations  liave  no  longer 
any  legal  right  to  use  the  streets  of  a 
inunicipality  which  they  did  not  oc- 
cupy prior  to  the  constitutional  amend- 
ment of  1911.  and  that  such  corpora- 
tions may  now  extend  their  service 
into  new  territory  in  and  along  the 
streets  of  a  municipality  only  upon  se- 
curing a  franchise  from  the  munici- 
pality  for   that   purpose." 

Xow  it  is  a  general  principal  of  mu- 
nicipal corporation  law  as  also  stated 
in   the   Lukrawa  case: 

"that  a  water  company,  committed 
by  its  c!  arter  to  the  public  service,  is 
in  duty  hound  to  serve  the  whole  pub- 
lic; and  that  when  necessary  to  such 
service  the  company^s  existing  mains 
must  be  gradually  extended  so  as  to 
keep  pace  with  the  growth  of  the  com- 
munity which  the  company  has  under- 
taken   to    serve." 

But  when  the  Constitution  was 
amended  the  situation  became  ver.v 
complex.  The  Lukrawa  case  was  a 
petition  for  a  writ  of  mandate  directed 
against  the  Spring  Valley  Water  Com- 
pany in  San  Francisco  to  compel  it  to 
extend  Its  mains  through  a  portion  of 
the  city  which   it  was  not  then  serving 


and  h'.id  refused  to  serve.  The  court 
there  said  that  if  the  company  had  no 
right  to  voluntarily  go  into  a  street  in 
which  it  liad  not  laid  its  pipes  before 
the  Constitutional  Amendment,  no 
•-curt  could  now  compel  it  against  its 
will   to  go  into  that  street. 

We  have  then  this  definite  principle 
that  a  water  company  having  no  fran- 
chise granted  by  the  legislative  body 
of  a  municipality  has  now  no  right  to 
enter  upon  any  street  in  which  it  liad 
no  pipes  prior  to  October  10.  1911.  the 
date  of  the  adoption  of  the  Constitu- 
tional -Amendment.  So  much  for  ex- 
tensions of  existing  service. 
II. 

In  regard  to  improvements  of  exist- 
ing service,  which  do  not  comtemplate 
extensions  into  new  territory,  there 
seems  to  he  no  doubt,  judging  by  the 
recent  decisions  of  the  Railroad  Com- 
mission, that  upon  proper  complaint 
nied  with  that  body,  a  municipality  or 
any  citiaen  may  obtain  redress  against 
a  water  company  which  is  not  furnish- 
ing service  adequate  for  domestic  uses. 
By  domestic  uses  I  mean  water  for 
consumption  as  distinguished  from 
water  for  fire  protection  purposes.  If 
a  pipe  in  a  street  is  of  insufflcient  size 
to  furnish  enough  water  for  ordinary 
household  use.  the  Railroad  Commis- 
sion can  order  the  company  to  put  in 
such  etiuipment  as  will  .adequately  sup- 
ply the  demand.  To  accomplish  tliis. 
they  cannot,  however,  compel  the  com- 
pany to  install  service  pipe  in  a  street 
not  already  occupied  by  the  company. 
They  can  only  order  the  betterment 
and  improvement  of  existing  service. 
III. 

In  regard  to  betterments  for  fire 
protection  purposes,  we  have  before  us 
a  subject  which  is  very  broad  and  com- 
prehensive and  in  relation  to  which 
tlie  recent  decision  of  the  State  Rail- 
road Commission  in  the  case  of  I.enlx 
v».  Peoplen  AVater  Coniiiilny  has  set  a 
far-reaching  precedent.  In  order  to 
get  a  clear  grasp  of  the  subject  and  a 
concrete  point  from  which  to  com- 
mence, it  might  be  as  well  to  review 
the  state  of  facts  brought  out  in  that 
case.  In  a  recently  published  report 
by  the  City  Club  of  Berkeley,  volumin- 
ous statistics  were  produced  showing 
that  the  water  company  supplying  the 
county  of  Alameda  maintained  in  its 
distributing  system  47%  of  mains  of  a 
size  of  two  inl^ies  and  under.  Natur- 
ally, under  such  conditions,  there  has 
been  for  many  years  grave  complaint 
relative  to  the  quantity  of  water  avail- 
able for  fire  protection  purposes.  As 
a  culmination,  early  this  spring  at  a 
fire  in  the  hilly  east  section  of  Berke- 
ley, two  houses  were  totally  destroyed 
owing  to  lack  of  water  with  which  to 
fight  the  names.  It  was  necessary  for 
tlie  fire  department  to  pump  from  a 
six-inch  main  tor  a  distance  of  twenty- 
live  hundred  feet  and  to  an  elevation  of 
three  hundred  feet.  Under  such  cir- 
cumstances great  delay  ensued,  and  it 
was  impossible  to  obtain  more  than  one 
stream  of  water.  If  the  two-Inch  pipes 
nearer   of  access    to    the    lire   had    been 


larger  ii 
plenty  o 
this  giv. 
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mainta 


ze  there  would  have  been 
;ater  and  slight  loss.  On 
statement  of  facts  I  tiled 
with  the  Railroad  Commis- 
tliat  an  order  be  made  re- 
defendant  to  install  and 
;■  fire  protection  purposes  a 
six-inch  main  instead  of  the  present 
two-incli  main.  Tlie  pleadings  implied- 
ly admitted  that  sufficient  water  was 
furnished  for  domestic  uses,  but  that 
for  fire  protection  purposes  the  supply 
was  insufflcient.  The  matter  was  tnus 
concretely  'brought  before  the  commis- 
sion. 

Tlie  water  company  .being  already  in 
possession  of  the  street.  I  was  not  ask- 
ing an  extension  of  service,  but  merely 
an  improvement.  By  consent  it  was 
stipulated  that  if  the  improvement 
could  be  ordered,  jurisdiction  so  to  do 
lay  In  the  Railroad  Commission.  There 
had  been  grave  doubt  about  the  ques-  ■ 
tion  of  jurisdiction  as  the  Berkeley 
Charter  contained  a  provision  that  the 
City  Council  should  have  the  right  to 
rfgulate  the  size  and  location  of  water 
mains.  The  Public  Utilities  Act  says 
that  the  Railroad  Commission  is  vested 
with  power  over  service,  equipment, 
etc,  unless  that  power  has  been  vested 
In  the  municipality  under  its  charter 
or  its  police  power.  My  contention  is 
that  the  above  section  of  the  Berkeley 
Charter    is    unconstitutional    (and    also 


the 


:lty 


adopted       before       the     Constituti 

nal 

Amendment)    and    as    the    question 

.lid 

not    really    concern    the    merits    of 

the 

case,    both    sides   agreed    tliat   it   slu 

old 

not  be  considered.     But   I   wish   to 

call 

the   matter   to   your   attention    in   p 

iss- 

ing    as    it    is    liable    to    arise    in    s 

ime 

future   case. 

The   Railroad   Commission    finally 

de- 

elded    that    neither    it.    nor   by    impl 

ca- 

lion   any   other   body,   has  the   righ 

to 

order  a  water  company  to  enlarge  its 
mains  for  the  purpose  of  furnishing  j 
fire  protection.  The  opinion  was  band-  ; 
ed  down  by  Commissioner  Thelen  and  ] 
is  a  very  well  considered  collection  of 
all  the  authorities  and  covers  sixteen  1 
full  typewritten  pages.  I  shall  at- ji 
tempt  to  give  you  a   very  brief  resume)) 


of    hi 


chn 


reason 
al    a 


able 


point,   as   I   gather   from 
that  our  Court  of  last 
nitely    decided    that    a 
cannot   be   held    liable    f 
a    fire   caused    by    laclt    t 


the 


specific 


language    asl 


esort  has  defi- 
.•ater  company 
r  damages  for 
r  water  unless 
ct  between  the 
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water  compa 
der    which    the    water    company   agreed 
to    furnish      adequate      fire      protectii 
therefore,    there    cannot    be    a    duty 


the 


ater 


the 


liability  for  breach  of  th.it  duty, 
the  celebrated  case  of  Niehaus  Broth- 
ers Company  vs.  Contra  Costa  County 
Water  Company.  159  Cal.  305.  an  ad 
was  brought  to  recover  damages 
against  the  defendant  water  company 
tor  an  alleged  breach  of  contract 
supply  water  to  the  plain  iffs  pr. 
ises    for    fire    protection.       Plaintiff 


leged     that     its 
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Berkeley  had  been  destroyed  hy  the 
failure  to  furnish  sufflcient  water  for 
lire  protection  and  recovered  a  large 
judgment   in   the  court   below.      The  Su- 

tlie  ground  that  there  was  no  contract 
lietween  tlie  parties  for  the  supply  of 
water  for  fire  protection  purposes  suf- 
Hcient  to  justify  a  recovery. 

The  Court  first  finds  that  there  was 
no  express  contract  between  tiie  par- 
ties. Plalntift  then  contended  that  an 
implied  contract  arose  from  the  fact 
that  plaintiff  had  installed  lire  hy- 
iliants  and  that  under  an  ordinance  of 
llie  city  of  Berkeley,  50  cents  per 
ni.inth  was  payalile  from  plaintiff  to 
".icndant  tor  each  of  said  liydrants. 
Tiie  plalntift  claimed  that  the  ordinary 
1'  jation  of  public  distributor  of  water 
iiiil  consumer  was  sufflcient,  under  the 
"iilinance.  to  impose  upon  the  .lefen- 
liint  the  obligation  to  supply  It  with 
w.itcr  for  Are  protection.  Referring  to 
lliis  point,  the  Court  says  at  page  316: 

■No  liability  such  as  tlie  plaintiff 
rlaims  was  ever  contemplated  where 
ihf    only    relation    shown    Is    such     as 

I eeds    from    the    fact    that    the   water 

■  rinpany  has  undertaken  to  furnish  the 
iiiliabit^nts  of  a  municipality  with 
water,  lias  connected  its  mains  with 
the  premises  of  a  consumer,  and  Is 
charging  ordinance  rates  for  the  water 
supplied  or  to  be  supplied." 

Again  at  page  317: 

"It  would  appear  that  in  the  nature 
"f  the  situation  itself  no  obligation, 
implied  or  otherwise,  to  have  constant- 
Iv   on   hand  a   supply,  of  water   for   fire 


uld 


Tlie  Court  then  continues  as  follows; 

■•While  it  is  to  be  presumed  that  the 
.ites  established  by  a  municipal  ordi- 
lance  are  fair  and  reasonable,  the  pre- 
umption  only  applies  as  far  as  such 
ates  fl.v  the  compensation  to  he  paid 
he  company  for  furnishing  water  to 
nnsumers  as  a  commodity.  They  are 
.it  fixed  as  a  consideration  under 
i  hich  the  coiTipany  obligates  itself  to 
niriish  water  for  the  extinguishment 
lires    witii    a    corresponding    lla'hility 

M  lailure  to  do  so.  And  it  from  the 
ul  that  under  the  ordinary  relation 
I  public  service  corporation  and  con- 
uiiier    that    the    only    duty    of   the    com- 

Mi>-  is  to  furnish  water  as  a  com- 
I'-'lity  and  not  foi-  the  purpose  of  ex- 
tiiKuishlng  fires  that  liability  for  dam- 
.;is  for  failure  to  supply  It  for  the 
.\tter  purpose  can  only  be  crealcd  by 
xpress    contract." 


rt    th 


317 


ctcr 


the 


veil    established    rule    that      a 
l"'iperty  owner  has  no  .right  of  action 

i-iinst  a  water  company  under  its 
"iiitTMct  with  a  city  to  supply  water  to 
public  hydrants  for  the  protection  of 
his  property,  although  his  loss  may 
have  been  occasioned  by  the  negligent 
failure  of  the  company  to  ha\^e.  on  hand 

I  supply  whereby  the.  loss  might  have 
Im  «M    prevented. 

'  ■'uitlnuing.    the    Court    says   at    page 

■Applying  the  reasoning  of  these  au- 

i ities    to    the    relation    between    the 

Lunipany  and  the  consumer  here,  it  is 
apparent  that  from  the  relation  no  ob- 
ligation to  furnish  water  for  fire  pro- 
tection is  implied,  nor  can  it  be  said  to 
exist  in  the  absence  of  an  express  con- 
tract." 

Referring  to  Ihc  (iiieslion  of  the  in- 
creased rates  which  would  have  In  be 
paid     if    water    companies    assume       to 
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protect  against   lire,   the   Court  says  at 
page  319: 

"In  the  nature  of  tilings,  the  com- 
pensation fixed  by  the  municipality  iias 
no  relation  to  the  assumption  of  any 
such  liability;  that  compensation  Is 
based  on  the  expense  of  furnishing 
water  simjjly  as  a  commodity;  liability 

.  for  destruction  of  premises  to  which 
the  company  may  be  required  to  supply 
water  was  not  taken  into  considera- 
tion in  fixing  the  rates,  nor,  we  appre- 
hend, was  It  even  thought  that  any 
such  liability  could  be  Imposed  by  the 
ordinance,  or  was  to  be  assumed  by  the 
company   in  doing  so." 

Referring  to  the  contention  that  a 
contract  arose  from  the  fact  that  the 
water    company    charged    the      monthly 

■  ordinance  rates  for  the  hydrants  in- 
stalled upon  plaintiffs  premises,  the 
Court  says  at  page  320; 

"But  these  were  not  paid  by  reason 
of  any  contract  between  it  (plalntiffi 
and  the  defendant.  If  a  voluntary  con- 
tract had  been  made  between  them  un- 
der which  a  stipulated  monthly  sum 
was  charged  plaintiff  by  defendant  for 
connecting  its  mains  with  the  hydrants 
of  the  plaintiff,  it  might  reasonably 
and  plausibly  he  argued  that  fire  pro- 
tection was  contemplated  as  the  only 
advantage  to  be  derived  therefrom. 
Here,  however,  there  was  no  such  con- 
tract. -While  the  municipality  has  the 
constitutional  power  to  fix  the  rates 
at  wnich  a  water  company  may  supply 
water  to  its  Inhabitants,  this  applies 
only  to  the  establishment  of  rates  for 
the  supply  of  water  as  a  commodity, 
and  -Rhlle  it  may  conti-act  with  the 
company  for  general  protection  against 
fire  of  the  property  of  its  inhabitants 
and  expressly  contract  for  protection 
of  its  own  municipal  property,  it  has 
no  authority  to  arbitrarily  Impose  upon 
a  water  company  liability  tor  the  de- 
struction of  property  of  the  individual 
citizen  on  account  of  an  inadequate 
water  supply  hy  simply  fixing  an  ordi- 
nance rate  tor  hydrants  which  the  cit- 
izen  may   install   upon    his  premises." 

The  Court  then  refers  to  the  enor- 
mous liability  which  a  water  company 
would  he  compelled  to  assume  upon  the 
plaintiffs  theory  without  any  ade- 
quate consideration  and  "  concludes 
at  page  322,  that  the  only  relation 
shown  to  exist  between  the  plaintiff 
and  defendant  was  that  the  water 
company  engaged  in  distributing  water 
for  public  use  to  a  consumer  who  had 
availed  himself  of  liis  legal  right  to 
have  the  company  connect  its  water 
system  with  his  premises  for  the  pur- 
pose of  furnishing  him  with  water 
solely  at  ordinance  i^ates  fixed  by  the 
Town    of    Berkeley,    and      that      under 


th 


"no  liability  is  imposed  by  any  sta- 
tute of  this  State  upon  such  public 
sei-vice  company  for  failure,  from 
whatever  cause,  to  have  a  supply  of 
water  available  on  the  premises  of  the 
consumer  tor  use  in  fire  protectloii, 
although  he  may  have  installed  ample 
facilities  for  that  purpose,  and  no  legal 
liability  for  such  failure,  independent 
of  the  statute,  is  implied  from  the  re- 
lation: that  such  liability  can  only  be 
created  by  conti-act  between  the  parties 
under  which  the  water  company  ex- 
pressly  assumes   the   liability." 

As    no    contract      was      proven.      the 
Plaintiff  was  held   to   have  no   right    to 
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My    contention    In     response    to    111 


11 

case  was  that  under  Sections  13  (b> 
and  42  of  the  Public  Utilities  Act  the 
Railroad  Commission  iiad  the  right  to 
make  it  the  duty  of  the  water  compa- 
nies to  supply  sufficient  water  for  fire 
read   as   follows: 

"Sec.  13  (b).  Every  public  utility 
shall  furnish,  provide  and  maintain 
such  service,  instrumentalities,  equip- 
ment and  facilities  as  shall  promote 
the  safety,  health,  comfort  and  con- 
venience of  its  patrons,  employees  and 
the  public,  and  as  shall  be  In  all  re- 
spects adequate,  efficient,  just  and  rea- 
sonable." 

'■Sec.  42.  The  Commission  shall  have 
power,  after  a  hearing  had  upon  Its 
own  motion  or  upon  complaint,  by 
general  or  special  orders,  rules  or  reg- 
ulations, or  otherwise,  to  require  every 
public  utility  to  maintain  and  operate 
its  line,  plant,  system,  equipment,  ap- 
paratus, tracks  and  premises  in  such 
manner  as  to  promote  and  safeguard 
11  e  health  and  safety  of  its  employees, 
passengers,  customers,  and  the  public, 
and  to  this  end  to  prescribe,  among 
other  things,  the  installation,  use, 
maintenance  and  operation  of  appro- 
priate safety  or  other  devices  or  ap- 
pliances, including  interlocking  and 
other  protective  devices  at  grade  cross- 
ings or  junctions  and  block  or  other 
systems  of  signalling,  to  establish  uni- 
form or  other  standards  of  equipment, 
and  to  require  tlie  performance  of  any 
other  act  which  the  health  or  safety  of 
its  employees,  passengers,  customers  or 
the  public   may  demand." 

his    o,pInion    says    that    he    cannot    find 

pose  upon  the  water  company  a  duty 
with  reference  to  fire  protection  which 
did  not  exist  before  the  enactment  of 
the  Public  Utilities  Act.  He  says  that 
the  effect  of  these  sections  is  not  to 
add  to  the  duty  of  a  water  company 
with  reference  to  fire  protection,  but 
rather  to  declare  that  a  water  com- 
pany shall  perform  its  full  duty  to  the 
public  in  all  respects  in  wliich  It  is 
under  obligation  to  the  public,  and  to 
slate  timt  the  Railroad  Commission 
may  enforce  the  performance  of  tliose 
duties. 

I  also  contended  that  the  Niehaus 
lase  was  not  applicable  in  that  we  did 
not  demand  that  the  water  company 
by  making  the  Improvement  should  be 
considered  tlie  Insurer  of  property,  I 
claimed  that  the  company  could  be 
compelled  to  put  in  larger  mains  and 
install  liydrants  and  then,  by  order  of 
tie  Commission  be  made  to  furnish 
such  water  as  was  available.  If  suf- 
llcient  water  was  not  there  in  case  of 
fire  no  liability  for  actual  damages 
should  rest  upon  the  company;  but  If 
it  had  not  complied  with  the  order  of 
the  Commission  in  turning  water  from 
certain  reservoirs  into  those  pipes, 
then  the  company  would  have  to  an- 
swer for  disobeying  the  Commission. 
Hut  the  Commission  says  that  In  the 
absence  of  a  liability,  it  is  difficult  to 
find  a  duty,  and  If  the  company  cannot 
under  the  law  be  held  liable  for  dam- 
ages if  it  does  not  have  enough  water 
in  the  pipes,  then  certainly  neither  the 
Commission  nor  any  other  body  lias 
the  right  to  order  It  to  have  that  water 
in  the  pipes.  And  yet  It  is  very  hard 
to  reconcile  the  Commission's  language 
in  this  case  with  the  acts  of  the  Com- 
mission in  other  cases  where  It  has  or- 
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n-ater  service  for  domestic  purposes. 
No  one  cortenils  that  llie  lompany  Is 
liable  for  damages  it  it  tails  to  obey 
tlie  Commission's  order  to  install  im- 
proved service  for  domestic  uses,  but 
it  must  face  the  penalties  prescribed  by 
the  Public  Utilities  Act.  Why.  then, 
cannot  an  order  of  the  Commission  be 
made  just  as  appropriate  in  cases  of 
improvements  ordered  for  fire  protec- 
tion purposes?  I  cannot  do  better  in 
closing  than  to  quote  you  verbatim 
the  concluding  portion  of  the  order  in 
which  the  Commission  discusses  the 
general  aspect  of  the  case,  and  the  way 
in  which  it  will  be  possible  for  the  mu- 
nicipality to  solve  this  very  grave 
question.      Tlie    Commission    says: 

"If  the  conclusions  herein  stated  are 
correct,  we  are  confronted  with  the 
practical  question  as  to  how  an  indi- 
vidual is  to  secure  adequate  fire  pro- 
tection for  a  house  located  in  outlying 
sections  of  a  territory  supplied  by  a 
water  company,  in  which  the  size  of 
the  mains  and  the  pressure  are  not 
sufficient  to  furnish  adequate  fire  pro- 
tection. In  some  of  the  cases  the 
Courts  have  suggested  tliat  a  loss  by 
fire  may  he  guarded  against  by  insur- 
ance, and  that  the  collection  of  the  h)- 
surance.  if  a  flre  results,  is  an  adequate 
remedy.  While  such  remedy  may  seem 
adequate  in  law,  it  will  afford  little 
comfort  to  a  person  who  is  compelled 
to  stand  Tielplessly  by  and  see  his 
property   destroyed. 

"The  desired  fire  protection  may.  of 
coyrse.  be  secured  by  contracts  with 
water  companies  on  the  part  of  munic- 
ipalities and  individuals,  in  case  the 
water  companies  are  willing  to  enter 
Into  such  agreements.  .Sucli  conditions 
as  may  be  deemed  necessary  may 
doubtless  be  inserted  in  charters  and 
franchises  and  become  operative  as  to 
water  utilities  hereafter  entering  the 
field,  but  this  procedure  could  not  be 
availed  of  as  to  companies  now  oper- 
ating under  existing  charters  and  ex- 
isting franchises  not  containing  the 
desired   conditions. 

"San  Francisco  and  Oakland,  and 
Ijossibly  other  cities  In  this  State,  have, 
at  public  expense,  installed  auxiliary 
flre  protection  systems.  It  may  be  that 
other  cities  in  California  will  find  such 
a  course  to  be  a  .solution  of  the  diffi- 
culty with  reference  to  fire  protection 
in  cases  in  which  the  existing  water 
plants  do  not  in  connection  with  their 
domestic  service  supply  faciiilies  and 
water  sufficient  for  flre  protection  pur- 
poses. When  a  city  installs  a  flre  pro- 
tection system  it  acts  under  the  same 
theory  under  which  it  acts  when  it  in- 
stalls adequate  police  protection.  In 
eitlier  event,  it  acts  in  pursuance  of  its 
public   safety   and    general    welfare. 

''Ownership  and  operation  of  the  ex- 
isting rater  plants  by  the  municipali- 
ties wi;i  not  in  and  of  itself  provide 
the  desired  remedy,  for  the  reason  that 
It  has  been  universally  held  that  a  mu- 
nicipality owning  and  operating  its 
own  water  system  is  not  liable  In  dam- 
ages for  destruction  of  property  caused 
by  the  failure  of  the  municipality  to 
supply  adequate  facilities  for  fire  pro- 
tection purposes.  See  Town  of  Uklah 
vs.  Uklah  Water  and  Improvement 
Company,  supra,  at  page  178.  where  a 
large  number  of  authorities  are  cited." 
How  then  ore  we  going  to  tackle  this 
problem?  The  public  service  corpora- 
tion owes  a  certain  duty  to  the  munic- 
ipality.    Some   people   may   say    that    it 
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would  bankrupt  many  of  the  water 
companies  to  be  compelled  to  enlarge 
their  plant  to  a  size  sufficient  to  af- 
ford flre  protection.  My  answer  to 
them  is  that  no  firm  or  corporation  ha 
any  right  to  engage  in 
furnishing  a  public  commodity  to 
municipality  unless  it  has  resourc 
behind  it  sufficient  to  serve  that  co 
If    It 
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about  Itself  the  mantle  of  the  Federal 
Constitution  which  provides  that  no 
man's  property  shall  be  taken  without 
the  due  process  of  law.  We  have 
reached  a  grave  crisis  which  means 
either  municipal  ownership  or  exten» 
sions  and  betterments  of  the  existing 
service  of  private  corporations.  My 
own  conclusions  on  the  subject  are 
that  proper  legislation  should  be  en- 
acted by  the  next  Legislature  dealing 
specifically  with  this  very  important 
problem,  or.  if  that  will  not  offer  us  a 
remedy,  then  the  People  should  solve 
it  by  Constitutional  Amendment.  (Ap- 
plause). 
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S  A  N  KHANCISCO     —     . 

houses.  :i.  3  story  and  base,  frame.  $35,- 
000.  Architects,  Rousseau  &  Rousseau. 
Monadnock  Bldg..  S.  F.  Owner's  name 
withheld.  These  buildings  will  be 
erected  at  the  southwest  corner  of 
Jackson  and  Taylor  streets,  and  will 
be  built  around  a  large  open  court  in 
such  a  manner  that  all  apartments 
will  have  outside  exposures.  The 
buildings  will  cover  an  area  of  6S  feet 
9  inches  by  S7%  feet,  and  will  be  ar- 
ranged to  contain  six  suites  of  five 
rooms  and  six  suites  of  tour  rooms. 
Interior  will  be  finished  in  pine  and 
hardwood  veneer,  with  oak  floors  In 
the  principal  rooms.  Plans  provide  for 
steam  heat,  oil  burning  furnace,  fold- 
ing ironing  boards,  wall  beds  and  port- 
able vacuum  cleaners.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Entrance  will  be  finished 
In  marble  and  tile.  Exterior  of  the 
buildings  will  be  covered  with  cement 
plaster  on  metal  lath.  A  brick  veneer 
base  will  also  be  used.  Plans  are  now 
being   prepared. 

SAN  FRANCISCO— Apartment  house. 
3  story  and  base,  frame.  Cost  not  stat- 
ed. Architect.  O.  R.  Thayer,  Merchants' 
National  Bank  Bldg.,  S.  F.  Owner,  E. 
.1.  iMacDonald.  The  building  will  be 
ei-ected  at  the  southeast  corner  of 
Duboce  and  Walter  street,  and  has 
been  designed  to  contain  three  suites 
of  three  rooms  each,  one  suit  of  four 
rooms  and  a  seven-room  flat,  which 
will  be  occupied  by  the  owner.  Interior 
finish  will  be  of  pine  and  elm  .panels. 
Some  oak  floors  will  be  used.  All 
suites  will  have  wall  beds  and  private 
bath  rooms.  There  will  be  a  central 
heating  system  and  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Entrance  will  he 
finished  In  marble  and  tile.  Exterior 
ot  the  building  will  be  covered  with 
cement  plaster  and  rusli*^.  Plans  are 
complete  and  have  been  out  for  fig- 
ures. A  contract  will  be  awarded 
within  a  few  days. 

SAN  FRANCISCO— Aiiartment  house. 
3  story  and  toase.  frame.  $10,000.  Ar- 
chitect. .1.  C.  Hladik,  Monadnock  Bldg., 
S.  F.  Owner.  Mrs.  M.  Maher.  The 
building  will  he  erected  at  the  south- 
ot  Cole  and  Fulton  streets, 
1  area  of  25  by  C2V4  feet. 
ill  he  arranged  for  eight 
■  nts  of  tliree  and  four  rooms, 
es   will    liave    wall   beds   antl    pri- 
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vatc  bath  rooms.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  some 
elm  panels.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
will  be  out  tor  figures  In  a  few  days. 

OAKLAND.  CAL— Apartment  house. 
2  story  and  iMse.  frame,  $10,000.  Ar- 
chitects. Thomas  &  Oliver.  Pantages 
Theatre  Bldg..  Oakland  Owner.  Charles 
L.  <Jlfford,  5634  College  avenue.  Oak- 
land. The  building  will  be  erected  on 
the  east  side  ot  College  avenue  south 
of  Keith,  and  has  been  designed  to 
contain  a  total  of  18  rooms,  whith  will 
be  arranged  in  two  and  three  room 
suites  with  baths.  Interior  finish  will 
ibe  largely  of  pine  with  some  elm  pan- 
els and  hai-dwood  floors.  There  will 
be  a  central  heating  system,  prob- 
ably steam  heat,  and  a  hot  water  plant. 
Bath  rooms  will  have  composition 
floors  and  tile  wainscot.  All  suites  will 
be  equipped  with  wall  beds.  Exterior 
ot  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  work  will  be  done  by 
Day  Labor.  The  owner  Is  taking  fig- 
ures for  materials. 

LOS  ANGELES.  CAL.  —  Apartment 
house,  4  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Architect.  C. 
\V.  Stewart.  Waverly  Apartments,  ^. 
A.  Owner,  Walter  I.  Wilson.  The 
building  will  be  erected  at  133  West 
21st  street,  having  a  frontage  of  40 
feet  and  a  depth  ot  100  feet.  There 
will  be  a  total  ot  2  rooms,  arranged  in 
two  and  three  room  suites.  Interior 
finish  will  be  of  pine  with  some  hard- 
wood veneer.  Oak  floors  will  be  used 
in  the  living  and  dining  rooms.  All 
suites  will  have  private  baths  and  wall 
beds.  Plans  provide  or  steam  heat,  an 
automatic  elevator  and  hot  water  sup- 
ply. Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  Exterior 
of  the  building  will  be  faced  with  tile. 
Plans  are  complete  and  work  will  be 
done  by  subcontract  under  the  direc- 
tion  of   the   owner. 

LOS  ANGELES.  CAL.  —  Apartment 
house.  1  story  and  base.  Class  C  con- 
struction. Cost  not  stated.  Architect. 
Leonard  L  Jones,  L  W.  Hellman  Bldg., 
L  A.  Owner's  name  withheld.  The 
building  will  be  erected  at  the  corner 
of  Orange  and  Kip  streets,  covering 
an  area  of  100  by  120  feet.  There  will 
he  a  total  ot  14S  rooms  arranged  in 
two  and  three  room  suites  with  pri- 
vate   baths.      Interior    will    he    flnished 
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ill  pine  aiiJ  liardwou.l.  Plans  provide 
for  steam  heat,  elevator  service,  wall 
beds.  G  vacuum  cleaning  system  and 
liol  water  supply.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Marble  and  tile  will  be  used  In 
the  entrance.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Pre- 
liminary plans  only  have  been  pre- 
pared. 

PORTLAND.  ORE.— Apartment  house, 
3  story  and  base,  brick,  $35,000.  Ar- 
chitects, Claussen  Sc  Claussen.  Macleay 
BUlg.,  Portland.  Owner,  I.  Holsman. 
The  ■building  will  Ibe  erected  at  the 
corner  of  21st  and  Overton  street  on 
property  50  by  100  feet.  Interior  has 
lieen  arranged  for  a  number  of  two 
and  three  room  suites  with  private 
baths  and  wall  beds.  Interior  finish 
will  be  of  pine  and  hardwood  veneer. 
Plans  provide  for  steam  heat,  a  hot 
water  supply  and  vacuum  cleaning 
system.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Tile 
and  marble  will  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
be  -faced  with  pressed  brick.  Plans 
are  complete  and  segregated  figures  are 
now    being    taken. 

SAN  FRANCISCO— Apartment  house, 
7  story  and  base,  reinforced  concrete 
and  steel,  |170,000.  Arcliitect.  C.  A. 
Meussdorffer,  Humboldt  Bank  Bldg.,  S. 
F.  Owner,  A.  \V.  Wilson.  The  build- 
ing will  be  erected  on  Powell  street 
north  of  California,  covering  an  area 
of  6.S  feet  9  inches  by  137%  feet.  Con- 
struction will  be  fireproof  throughout. 
The  architect  has  provided  for  a  seven- 
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building  covering  the  entire  lot  and 
containing  fifteen  apartments.  ar- 
ranged as  follows:  Two  apartniets  of 
live  rooms  and  bath  and  one  apartment 
of  seven  rooms  and  bath  on  the  first 
Hoor,  and  two  apartment.s  of  eignt 
rooms  and  three  baths  eacli  on  each  of 
the  six  upper  floors.  Each  apartment 
will  be  provided  with  the  most  modern 
appliances,  including  open  fire  places, 
dressing  tables,  steam  heat,  hardwood 
floors,  service  elevators,  vacuum  clean- 
ing system,  etc.  A  feature  of  these 
apartments  will  be  that  the  main  liv- 
ing and  dining  rooms  will  be  located 
in  the  rear  of  the  building  to  give  the 
tenants  an  unobstructed  view  of  the 
bay  and  Alameda  an  Marin  shores,  the 
main  sleeping  rooms  being  in  the 
front  and  overlooking  the  Fairmont 
gardens.  Annexed  to  the  dining  room 
in  each  apartment  there  will  be  an  open 
air  dining  porch  which  will  be  con- 
nected by  means  of  glass  doors.  The 
exterior  of  the  building  will  be  de- 
signed in  French  renaissance,  with 
iron  balconies  at  the  windows  and 
across  the  entire  top  floor,  a  feature 
familiar  to  all  Parisian  apartment 
dwellings.  Over  the  main  entrance 
will  be  an  ornate  hammered  iron  and 
copper  marquise,  giving  approach  to 
a  Caen  stone  vestibule  and  lobby.  The 
Idbby  will  be  finished  in  mahogany, 
with  art  glas  ceiling  lights  and  mar- 
ble wainscot.  The  suites  above  are  de- 
signed for  interior  decoration  in 
French  renaisance  finished  in  combi- 
nation of  white  china  gloss  and  ma- 
hogany. The  bath  rooms  are  to  have 
recesed  tubs  set  in  tile  floors  and 
walls,  with  automatic  showers,  and 
pedestal  lavatories.  Doors  are  ar- 
ranged in  groups  of  three  to  form 
dressing    mirrors.      The      kitchen      will 


have  patent  coolers  and  a  system  of 
ventilation  operated  by  an  exhaust 
fan,  so  that  no  odors  can  escape  into 
the  building.  Space  has  been  provided 
for  thirty  servants'  rooms  and  chauf- 
feurs' rooms  in  the  basement,  in  addi- 
tion to  the  servants'  rooms  within  the 
apartments.  The  main  passenger  ele- 
vator will  be  operated  from  the  sub- 
basement  to  the  roof.  In  the  sub- 
basement  will  be  a  large  garage  for 
the  storage  of  automobiles  belonging 
to  tenants.  This  garage  is  reached  by 
means  of  a  direct  entrance  from  the 
street,  which  also  connects  directly 
with  the  elevator.  Opening  directly 
from  this  automobile  entrance  is  a 
spacious  ballroom.  Contracts  will  be 
awarded   shortly. 

SAN  FRANCISCO— Apartment  house, 
6  story  and  base,  brick  and  steel,  $78,- 
000.  Architects,  Dunn  &  Kearns.  Mo- 
nadnock  Bldg.,  S.  F.  Owner,  T.  J. 
Young.  The  building  will  be  erected 
on  the  nortli  side  of  Pine  street  west 
of  Leavenworth,  covering  an  area  of 
50  by  137V4.  feet.  The  plans  show  the 
building  to  he  arranged  for  six  four- 
room  apartments  on  each  floor,  but,  by 
ingenious  planning  for  fireproof  sliding 
doors  in  decorative  panels  properly 
deafened,  each  of  tlie  small  apartments 
can  be  changed  at  will  from  four 
rooms  up  to  a  large  apartment  of 
eight  rooms,  so  that  a  selective  group- 
ing of  all  spaces  may  be  obtained.  All 
the  apartments  will  have  a  large  living 
room  en  suite,  with  the  dining  room 
and  entrance  foyer  done  in  soft  French 
gray  tones,  with  mahogany  doors.  The 
chambers  are  arranged  with  large 
dressing  closetii,  pier  mirrors,  etc.  The 
baths  are  to  have  recess  tubs,  with  au- 
tomatic mixing  showers  and  concealed 
supplies,  pedestal  lavatories  and  tlush- 
ometer  toilets.  The  kitchens  are  all 
to  be  done  in  white  tile,  with  fixtures 
in  cabinets,  while  enameled  iron  cool- 
ers, ice  boxes,  garbage  incinerators 
and  electric  dumb  waiters  will  afford 
the  most  modern  service.  A  drip  sys 
tern  of  steam  heating,  with  an  oil- 
burning  plant,  is  to  be  installed.  All 
radiators  are  to  be  of  the  "direct  indi- 
rect" style  set  in  recesses  of  the  walls, 
drawing  air  from  the  outside  through 
ornamental  brass  screens  set  in  the 
panels  In  the  wainscoting.  The  main 
rooms  in  general  are  to  be  hung  in  tap- 
estry paper  in  panels,  with  all  the 
woodwork  painted  in  French  gray.  The 
larger  apartments  that  are  to  be 
leased  will  be  designed  in  different 
styles  as  desired  by  the  lessees.  The 
dining  rooms  will  be  wainscoted  in 
oak  to  the  richly  ornamented  ceilings 
in  the  Elizabethan  style.  The  foyers, 
reception  and  living  rooms  are  to  be 
designed  in  the  different  periods  rang- 
ing from  early  English  Adam  and 
Georgian  or  colonial  to  the  various 
Louis.  All  the  chambers  are  to  be  fin- 
ished in  iFrench  grays  in  Louis  Six- 
teenth styles,  with  chintz  hangings. 
An  elevator  will  be  installed  running 
from  the  basement  to  the  roof,  wliere 
a  solarium  with  a  glass  roof  and  sides 
with  maple  floor  will  be  built.  The  ex- 
terior is  to  be  in  the  Spanish  renais- 
sance style,  with  an  enriched  base  of 
polychromatic  terra  cotta.  The  walls 
abo\e  are  to  be  of  cement,  with  enam- 
eled surface.  On  the  sixth  floor  is  an 
open  loggia,  with  a  projecting  balcony 
of  wrought  iron.  The  back  wall  of  tlie 
loggia  Is  to  be  tinted  in  a  deep  crim- 
son   color,   relieved  liy   the   light    green 
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of  tlie  Iron  work  and  ornamental  palms 
in  porcelain  vases.  A  heavy  projecting 
cornice  of  metal  completes  the  scheme. 
Open  street  courts  facing  the  south  in 
which  the  fire  escapes  are  placed  will 
give  sun  and  air  to  the  interior  apart- 
ments. Work  will  be  undertaken  as 
soon  as  leases  and  contracts  are  signed. 

BANKS. 


lioiitracts   Awarded. 

(!REIAT  FALLS.  MONT. — Bank  anr 
offices,  5  story  and  :base.  Class  A  con 
struction.  $250,000.  Architect.  Henr; 
Hall  Joainson,  Henry  Bldg.,  Seattle 
Owners,  R.  S.  and  L.  M.  Ford.  Con 
tractors,  Brayton  Engineering  Co, 
Portkinrt.      Contract    price.    $250.(100. 


BRIDGES  AND  DAMS. 


.SAN  mis  OHISPO.  SAN  LUIS  OBIS- 
PO CO..  CAL.— Bridges.  2,  concrete  and 
steel.  Cost  not  stated.  Engineer, 
County  Surveyor  A.  F.  Parson,  San 
Luis  Obispo.  Owners,  San  Luis  Obispo 
Count.v.  Plans  for  two  new  bridges 
garita  Creek  and  one  over  San  Marcos 
to  be  constructed,  one  over  Santa  Mar- 
Creek,  have  been  completed.  Bids  are 
now  being  taken  and  will  be  opened 
on  April  7th.  Complete  information 
can  be  secured  b.v  addressing  County 
Surveyor    A.    F.    Parson. 

SAN  MATEO.  SAN  MATEO  CO.,  CAL. 
— Bridge,  reinforced  concrete.  Cost 
not  stated.  Engineer,  County  Surveyor, 
Redwood  City.  Owners,  San  Mateo 
County.  Plans  for  a  wagon  road  bridge 
over  Cordilleras  Creek  in  the  Second 
Road  District  have  been  approved  by 
the  Board  of  Supervisors.  Plans  are 
now  out  for  figures  and  bids  will  be 
opened  on  April  6th.  Complete  plans 
and  specifications  can  be  secured  from 
the  County  Surveyor  at  Redwood  City. 
An  official  proposal  appears  in  another 
column   of   this   issue. 


COURT  HOUSES. 


SE.\TTI.,E,  WASH. — Court  house,  4 
story  and  base.  Class  A  construction. 
$950,000.  Architect,  A.  Warren  Gould, 
American  IBank  Bldg.,  Seattle.  Owners, 
King  County.  'Plans  for  the  proposed 
new  County  Court  House  have  been 
completed  and  have  been  referred  by 
the  County  Commissioners  to  the  Pros- 
ecuting Attorney.  Following  the  at- 
torney's   approval    bids    will   'be    called 
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OAKLAND,  CAL,  —  Administration 
building,  3  story  and  base.  Class  A 
construction,  $50,000.  Architects,  Mil- 
wain  Bros.,  Delger  Bldg..  Oakland. 
Owners.  San  Francisco,  Oakland  and 
Terminal  Railroads.  This  corporation 
has  secured  a  site  at  the  corner  of 
Twenty-second  and  Grove  streets  and 
will  erect  a  substantial  building 
in  wlllch  will  be  housed  all 
of  the  administrative  branches  of  the 
company.  There  will  be  a  complete 
steel  frame,  exterior  walls  of  brick, 
faced  with  pressed  brick  and  terra 
cotta.  Interior  of  the  building  will  be 
finished  In  pine  and  hardwood.  Parti- 
tions will  be  of  hollow  tile  and  metal 
kith  and  plaster.  There  will  be  steam 
heat  and  a  hot  water  system.  Plans 
are  now  being  prepared.  Further 
mention  will  be  made  of  the  work. 
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I'uiitructs   Atvardctl. 

MERCED,  MBROEU  CO.,  OAL.— 
Court  house  addition,  2  story  an^  base, 
reinforced  concrete,  $25,400.  Archi- 
•-ect.  County  Engineer,  Merced.  Own- 
ers, Merced  County.  Contractors, 
Graliam  &  Jensen.  46  Kearny  street.  S. 
F.      Contract    price.    |2.-i.40ii. 

♦ 
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March     IS     1914 


VERNON,  LOS  ANGELES  CO..  CAU— 
Factory  building,  concrete  and  frame 
construction.  Cost  not  stated.  Archi- 
tect, none.  Owners,  Griffln  Car  Wheel 
Co.,  Chicago,  represented  by  Eccles  & 
Smith.  24.3  South  Los  Angeles  street,  L. 
A.  The  building  will  consist  of  a 
foundry,  142  'by  ISO;  pattenrn  house,  48 
by  108;  charging  building,  100  by  62 
feet;  pattern  storage  vault,  21  by  48 
feet;  oil  house,  20  by  12  feet;  coke 
sheds,  20  by  128  feet;  sand  sheds,  20  by 
96  feet,  ovens  and  scrap  bins.  The 
foundry,  pattern  house  <ind  machine 
shop  will  be  of  steel  frame  construc- 
tion, with  concrete  roof  and  corru- 
gated iron  exterior.  Tlie  charging 
building,  pattern  vault,  scrap  bins.  etc.. 
will  be  of  reinforced  concrete  con- 
struction with  composition  roofing. 
Tlie  coke  and  sand  sheds,  etc..  will  be 
of  frame  construction.  Plans  are  com- 
plete and  figures  are  now  being  taken 
by    Eccles   &    Smith. 

IXIS  ANGELE.S.  CAL. — Warehouse.  3 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Architects.  William  Cur- 
lett  &  Son.  Title  Insurance  Bldg.,  L.  A. 
Owners,  Rudgear-jMerle  Co.  The  build- 
ing will  be  erected  at  the  corner  of 
Alameda  and  Palmetto  streets,  cover- 
ing an  area  of  100  by  272  feet,  and  has 
been  designed  for  a  warehouse  and  fac- 
tory structure.  There  will  be  pine  trim, 
metal  window  sash  and  frames  and  flre 
doors.  Plans  also  provide  for  elevator 
service.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  being  prepared. 

Contracti   Awarded. 

SAN  FRANCISCO — Factory,  3  story 
and  base,  reinforced  concrete,  »1 2,000. 
Architect,  James  T.  Ludlow,  604  Mis- 
sion street.  S.  F.  Owners,  National  Ice 
Cream  Co.  Contractor,  Pasqualettl. 
Humboldt  Bank  Bldg.,  S.  F.  Contract 
price  not  stated. 

« 

PLATS. 


SAN  FRANCISCO— Flats.  : 
base,  frame,  J4.000.  Archi 
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on  metal   lath.     Plans  are 
of    the    owners    and    tlie 
done  by   Day   Labor.      All 
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east  of  Masonic  avenue,  and  each  has 
been  designed  to  contain  two  modern 
flats  of  five  rooms  and  bath.  The  build- 
ings will  cover  an  area  of  25  by  56 
feet.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  tlie  living  and  dining  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Automatic  water  heaters  are 
specified.  Exteriors  of  the  buildings 
will  be  covered  with  rustic,  brick  ve- 
neer and  shiplap.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame.  {5,000.  Architects.  Havens 
&  Toepke,  46  Kearny  street,  S.  F.  Own- 
er, W.  J.  Black,  475  Fair  Oaks,  S.  F. 
The  building  will  be  erected  on  Guerre- 
ro street  south  of  25th  and  has  been 
designed  to  contain  two  flats  of  five 
and  six  rooms.  The  building  will  cover 
an  area  of  2TA  by  62  feet.  Interior 
finish  will  be  of  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  w'lU  be  a  large 
open  fire  place  In  each  living  room. 
.Mantels  will  be  of  tile.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Automatic  water  heaters 
will  be  Installed.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  owner  will 
do    the   work   by   Day   Labor. 

Contracts  Awarded. 

SAN  FRANCISCO— Flats,  3  story  and 
base,  brick,  $6,600.  Architect,  C.  O. 
Clausen,  Phelan  Bldg..  S.  F.  Owner, 
Mr.  Gosliner.  Contractors,  John  Ratto 
Co.,    S.   F.      Contract   price,    $6,600. 


GARAGES. 

S.\N  FRANCISCO — Garage.  2  story 
and  base.  Class  B  construction.  Cost 
not  stated.  Architect,  N.  W.  Sexton. 
Chronicle  Bldg.,  S.  F.  Owner,  Robert 
McMillan.  The  'building  will  be  erected 
on  the  west  side  of  Valencia  street 
south  of  Herman.  Foundation,  walls 
and  floors  will  be  of  reinforced  con- 
crete. There  will  be  steel  roof  trusses 
and  hollow  tile  and  metal  lath  and 
plaster  interior  partitions.  Metal  Win- 
dow sash  and  frames  and  special  gaso- 
line storage  tanks  will  be  used.  Tlie 
structure  has  been  designed  for  a  com- 
mercial garage  and  will  contain  be- 
sides the  storage  space,  machine  shop 
and  office.  Interior  will  be  finished  In 
pine.  Exterior  of  the  building  will  be 
faced   with    cement   plaster.      Plans  are 


0.\KLAND,  CAL.— Garage,  2  story 
and  base,  reinforced  concrete,  $30,000. 
Architect.  Charles  W.  MeCall,  Central 
Bank  Bldg.,  Oakland.  Owner's  name 
withheld  for  the  present.  Tlie  building 
has  been  designed  for  a  commercial 
garage  and  will  cover  a  considerable 
ground  area.  There  will  be  reinforced 
concrete  floor  and  walls.  Interior  will 
be  arranged  for  office,  waiting  rooms, 
machine  shop  and  storage  space.  Pine 
will  be  used  for  trim  throughout.  Plans 
include  metal  window  sash  and  frames 
and  special  gasoline  storage  tanks. 
Exterior  of  tlie  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
being   prepared. 

SAN  FRANCISCO— Garage,  I  story 
and  base,  brick  and  steel,  $14,500.  Ar- 
chitect, J.  R.  Miller,  Lick  Bldg.,  .S.  F. 
Owners,  San  Christina  Investment  Cn. 
The  building  has  been  designed  for  a 
commercial  garage  and  will  be  erecteil 
on  the  south  side  of  Clay  street  west 
of  Polk,  covering  an  area  of  68  by  127 
feet.  There  will  be  a  cement  floor, 
steel  roof  trusses  and  metal  window 
sash  and  frames.  Interior  finish  will 
be  of  pine.  There  will  be  modern 
plumbing  fixtures,  special  gasoline 
storage  tanks  and  special  electric 
work.  Patent  store  fronts  will  be  in- 
stalled. Besides  the  storage  space 
plans  provide  for  a  machine  shop  and 
office.  Exterior  of  tbe  building  will 
ihe  faced  with  pressed  brick.  Plans  arc 
complete   and    figures  are  being   taken. 


be 


pr 


SAN  FiRANCISCO — Garage,  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Arcliitect,  Grace  Jewett,  560 
Montgomery  street,  S.  F.  Owners,  Alice 
.Mertz  et  al.  The  building  will  be  erect- 
ed on  the  south  side  of  Bush  street 
east  of  Polk,  and  has  been  designed 
tor  a  commercial  garage.  T'le  build- 
ing will  have  a  frontage  of  63  feet  and 
a   depth    of   120   feet.     There    will  be  a 
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111    he    specified.      The 
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equipped  machine  sliop.  oflfice  and  .(^l 
age  space.  Exterior  will  be  faced  v 
pressed  brick.  Plans  are  complete 
figures  are   being  taken. 


GOVERNMENT   WORK   AND 
SUPPLIES. 


canal   Clreular  811). 

The  general  purchasing  officer  of 
the  Isthmian  Canal  Commission  has 
issued  the  following  circular  In  con- 
nection with  proposal  No,  819,  class  1. 
tugboats,   opening   of  March    23: 

Paragraph  89  of  the  specifications 
Is   hereby  changed   to   read  as  follows: 

S9.  Electric  Plant.— This  will  con- 
sist of  two  10-K.  W..  110-voIt,  direct- 
connected,  turbine-driven  generators 
to  conform  to  specifications  of  the  U. 
S.  Navy  Department,  ''17  G.  6  Turbo- 
Generating  Sets."  dater  December  1. 
1913,  with  the  exception  that  the  over- 
load requirement  is  to  be  V4  instead  of 
'/3.  The  turbine  and  generator  to  be 
secured  on  a  common  bed  plate.  The 
set  will  be  securely  mounted  on  a  suit- 
able foundation  and  located  as  direct- 
ed in  the  engine  room.  The  set  must 
be  carefully  balanced,  run  true,  and 
must  be  able  to  run  under  full  load 
continuously  without  excessive  heat- 
ing or  wear.  The  generating  set  will 
be  provided  with  suitable  waterproof 
cover    and    all      necessary      tools      and 

be    tested    during    tlie    general    machin- 
ery trials. 

Pending    ProJectH. 

Tlie  following  projects,  bids  for 
which  were  opened  on  dates  Indicated 
below,  are  pending  in  the  oflice  of  the 
supervising   architect: 

Berkeley,  Cal.,   construction.   Feb.    IS. 

Denver,  Colo.,  mechanical  equipment, 
Feb.    16. 

Denver,  Colo..  Interior  finish,  etc., 
Feb.   16. 

Denver,  Colo.,  elevator  plant,  Feb.  1 6. 

Hilo.   H.    T..   construction.   Jan.    15. 

Jefferson,  Tex.,  plumbing,  etc.,  Feb. 
20. 


WlHll 
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UelnfurciUKT    Steel. 

Previous  award  for  furnishing  rein- 
forcing slecl  tor  use  at  Fort  .Mills.  P. 
I.,  under  bids  opened  by  tlie  depot 
quartermaster  at  Chicago.  HI.,  has  been 
canceled  and  tlie  contract  reawardeii 
as  follows: 


ntan 


Trussed  Concrete  Steel  Co.,  Detroit. 
.Vllch.  S.S)-  pieces  Kahn  bars,  $4,773; 
12,720  pieces  corrugated  sheets,  $.5,10S: 
S.640  slieets  Hy-Rlb-Corr-Mesh,  $.i.- 
OSO;  deliveries  f.  o.  h.  Youngstown.  N. 
y.;  Corrugated  Bar  Co.,  Chicago,  111., 
delivery    f.    o.    b.    Chicago,    bars   as    per 

I <isal,   t696,9S. 

s,vi-n  double  sets  ofHcers'  quaitevs— 
Tiu-sed  Concrete  Steel  Co..  3.4.31 
piLccs  Kalin  bars,  Jl,531;  3,472  corru- 
gated sheets,  $1,308:  1,967  sheets  Hy- 
Rib,  $1,127;  deliveries  f.  o.  b.  Youngs- 
town: Corrugated  Bar  Co.,  delivery  f. 
o.  b.  Chicago,  bars  as  per  |iroi>os.al, 
$217.73. 


rorniello,     Idaho,     PlnHter     Models. 

Ti..    contract    for    furnishing    plaster 

I.  Is  for  the  U.  S.  post  office  at  Poca- 

1.  Iln,     Idaho,    has    been    awarded    to    C. 
\\  .    Buhler,    Wa.shington.   D.   C.  at   $17S. 


Salt    Lake   City,  Utah,  Wiring,   Etc. 

The  contl'act  for  the  extension  of  the 
conduit  and  wiring  system  in  the  U.  S. 
post  office.  Salt  Lake  City,  Utah,  1ms 
been  awarded  to  Eardley  Bros.  Co.  at 
$I,76.i;  included  for  lighting  fi.Mures, 
$900. 


BUILDING  AND  INDUSTRIAL  NEWS 

will  bo  lluisiied  in  pine,  barUwoud  and 
tile.  All  rooms  will  have  private  batlis. 
No  expense  has  been  spared  in  the 
equipment,  and  wlien  complete  the 
building  will  be  second  to  none  in  tlie 
city.  Exterior  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
ligures  are   being  taken. 

VICTORIA,  B.  C. — Hospital  group,  2 
and  4  story,  reinforced  concrete.  $500.- 
000.  Architect,  Loring  P.  Rixtord, 
Sharon  Bldg.,  S.  F.,  and  Victoria.  Own- 
ers, Royal  Jubilee  Hospital.  Plans  are 
now  ready  and  it  is  regarded  as  pos- 
sible that  construction  tenders  may  be 
invited  for  the  buildings.  Several  San 
Francisco  contractors  are  to  submit 
figures  on  certain  parts  of  the  work. 
Bids  are  now  being  taken  for  tlie  con- 
struction of  the  administration  build- 
ing. 

N-4IPA,  N.\PA  CO.,  CAL.— Hospital 
boiler.  Cost  not  stated.  Engineer. 
State  Department  of  Engineering.  Sac- 
ramento.  Owners,  State  of  California. 
Bids  opened  for  tlie  installation  of  a 
250-H.  P.  boiler  in  the  State  Hospital 
at  Napa  show  Howard  Engineering  Co. 
low  at  $4,240.  A  complete  list  of  bids 
stJbmitted  will  be  found  under  i,.e 
heading  of  Marin,  Contra  Costa  and  «o- 
noma  Counties  in   this  issue. 


Piiset   SouDd,  (Vnay  Wall. 

The  contract  for  the  construction  of 
:r  .|iiay  wall  at  the  Puget  Sound  navy 
>  an].  Wash.,  has  been  awarded  to  L. 
U    Lent,    Bremerton,    Wash.,   at    $12,936. 


S.AN  FRANCISCO— Stables,  5,  1  story, 
Ih  irk  or  reinforced  concrete.  Cost  not 
sMi.-(l.  Engineer,  Constructing  Quar- 
t.  I  master.  Fort  Mason.  Owners,  United 
.-;i.iies  Oovernment.  Plans  for  five  new 
MaMe  liuildings  to  he  erected  at  Fort 
«■  in  held  Scott  have  been  completed 
aiHi  tlie  speciflcations  are  now  In  the 
I  iimIs  of  the  printer.  Each  building 
V.  r^.  ,  over  an  area  of  1S5  by  S.i  feet. 
Ill-  are  to  be  taken  (or  both  brick  and 
I  .III  forced  concrete  type  of  construc- 
li.iii  If  brick  is  used  it  will  require 
in  tlie  neigbborliood  of  900,000  stock 
111  ilk  and  about  120,000  paving  brick. 
iOii  h  building  will  accommodate  100 
animals.  There  Will  be  modern  plumb- 
ing and  electi^ic  work.  An  official  pro- 
|ni -il  will  appear  In  this  publication. 
Contracts   Awarded. 

.~.\.\  FRANCISCO— Elevators  and  Are 
■inms.  $111,000.  Engineer,  Construct- 
ing Quartermaster,  Fort  Mason.  Own- 
ers, United  States  Government.  Con- 
tractors. Kimball  Bros.,  Council  Bluffs. 
Contract   price.   $9,SuS. 


HOSPITALS 

SAN  FRANCISCO— Hospital,  2  story 
and  base,  reinforced  concrete,  $.55,000. 
Architect.  John  IBaur,  Sharon  Bldg.,  S. 
F.  Owner's  name  withheld.  The  build- 
ing will  be  erected  at  the  corner  of 
Geary  and  Wood  streets,  covering  an 
area  of  100  by  82  feet.  Construction 
will  be  fireproof  throughout.  The 
building  has  been  designed  for  a  pri- 
vate institution  and  will  contain  two 
small  wards  and  35  private  rooms. 
There  will  be  steam  heat,  a  hot  water 
system  and  vacuum  cleaning.     Interior 


HOTELS. 

OAKLAND,  CAL.— Hotel,  3  sto 
base,  brick  and  steel.  Cost  not 
Architects,  Cunningham  &  I 
First  National  Bank  Bldg.,  S.  F. 
ers,  Moffat  Estate,  The  buildln 
be  erected  on  Iltb  street  bi 
Broadway  and  Franklin  street,  ai 
contain  stores  on  the  first  floor, 
floors    will    be    arranged      for      i 
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n    floors.       Foundations      and 
be    designed    heavy    enougli 

idditional  stories.  Exterior 
of  the  building  will  be  faced  with 
pressed  ibrick.  Plans  are  complete  and 
figures  will  be  called  for  at  once.  The 
work    will    be    segregated. 

MARTINEZ,  CONTRA  COSTA  CO., 
CAL. — Hotel,  4  story  and  base,  brick 
and  steel,  $65,000.  Architect,  Waller 
King. 'Elks'  Bldg.,  Stockton.  Owners, 
Martinez  capital  represented  by  W.  J. 
Curtis.  The  building  will  be  erected 
on  a  prominent  corner  and  will  be  ar- 
ranged with  stores,  hotel  lobl)y  and 
public  dining  room  on  the  first  floor. 
Upper  floors  will  contain  in  the  neign- 
borhood  of  20  guest  rooms  and  a  num- 


ber of  baths 


Pla 


stean 


heat,  oil  burning  furnace,  hot  water 
supply  and  vacuum  cleaning.  There 
will  be  patent  store  fronts.  Interior 
will  be  finished  in  pine  throughout. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Only  preliminary 
plans  have  been  prepared  and  the  proj- 
ect depends  upon  tlie  amount  of  capital 
that   can   be   interested, 

LOS  ANGELES,  CAL.— Hotel,  4  story 
and  base,  brick  and  steel,  $40,000.  Ar- 
chitect, John  B.  Nicholson,  Wright  and 
Callender  Bldg.,  L.  A.  Owner,  Mr. 
Phillips.  The  huiiding  will  be  erected 
at  the  corner  of  East  6tb  and  San 
Pedro  streets,  covering  an  area  of  55 
by  110  feet.  There  will  be  two  stores 
and  the  hotel  lobby  on  the  first  floor. 
Upper  floors  will  contain  a  total  of  W 


15 

i■uolll.^  and  40  baliis.  Interior  linisb 
will  ibe  of  pine  and  redwood  witli  some 
liardwood.  Plans  provide  for  steam 
heat,  elevator  service  and  a  liot  water 
system.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Pat- 
ent store  fronts  will  be  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  complete 
and  bids  are  now  being  taken  by  A.  E. 
Dlshman. 

Contracts   Awarded. 

LOS  ANGELES.  CAL. — Hotel.  4  story 
and  base.  Class  C  construction,  $36,- 
969.  Architects,  Mayberry  &  Parker, 
Pacific  Electric  Bldg.,  L,  A.  Owners. 
Consolidated  Realty  Co.  Contractors, 
The  Los  Angeles  Planing  Mill  Co.,  1812 
Industrial  street,  L.  A.,  general  con- 
struction only.     Contract  price,  $36,969. 

SEATTLE,  WASH.— Hotel,  6  story 
and  ibase,  brick  and  frame,  $60,000.  Ar- 
chitect, John  Graham,  Lyon  Bldg.,  Se- 
attle. Owner,  p.  J.  Murphy.  Contrac- 
tor. H.  D.  Stewart.  American  Bank 
Blrlg.,    Seattle.      Contract    r.ri;c,    $60,0(10. 


LIBRARIES. 


Contracts   Awarded. 

COALTNGA,  FHESNO  CO..  CAL— Li- 
brary, 2  story  and  base,  reinforced  con- 
crete, $16,147.  Architects,  Swartz, 
Hotchkin  &  Swarf/.,  Rowell  Bldg., 
Fresno  Owners,  Coalinga  Union  High 
-School  Library  District.  Contractor. 
Walter  J,  Ochs,  Coalinga.  Contract 
price,  $10,147.  Barrett-Hicks,  Fresno, 
beating.     Contract   price,   $500. 


PANAMA- PACIFIC         EXPOSITION 
WORK. 


SAN  DIEGO.  CAL. — Superior  Califor- 
nia Building,  2  story,  frame,  $25,000. 
Architect's  name  not  given.  Owners, 
Superior  California,  including  ten 
northern  counties  in  the  Sacrameto 
Valley.  The  building  will  be  200  feet 
long  and  45  feet  wide.  First  floor  will 
be  devoted  to  exjiibits  and  will  also 
contain  a  large  lecture  room,  buffet, 
process  room  and  two  offices.  Secona 
floor  will  consist  of  i-rt  work  and  re- 
ception rooms.  Building  is  to  be  com- 
pleted by  May  1st.  Plans  were  ac- 
cepted by  Director  in  Chief  J.  A. 
Flicher  of  the  Sacramento  Valley  Ex- 
position Commission.  Bids  will  be 
called   for   shortly. 

SAN  FRANCISCO— Festival  hall,  2 
story,  concrete  and  frame.  Cost  not 
stated.  Architect,  Director  of  Works, 
Service  Bldg.,  S.  F.  Owners.  Panama- 
Pacific  Internation  Exposition.  Plans 
for  the  last  of  the  big  exhibit  palaces 
to  be  erected  by  the  Exposition  Com- 
pany have  been  completed  and  are  now 
out  for  figures.  Separate  bids  will  be 
allowed  for  acoustic  corrections,  beat- 
ing, ventilating,  electric  work,  plumb- 
ing and  gas  piping.  Plans  and  specifi- 
cations can  be  secured  from  the  Di- 
rector of  Works,  Bids  will  be  opened 
on  March  26tb  by  the  Buildings  and 
Grounds  Committee.  An  official  pro- 
posal appears  in  another  column  o? 
this    issue. 

SAN  FRANCISCO  —  Stale  exhibit 
building,  2  story,  frame  and  plaster. 
Cost  not  stated.  Architect's  name  not 
given.  Owners,  state  of  Pennsylvania, 
W.  H.  Gaither,  Secretary  of  the  Penn- 
sylvania State  P.  P.  I.  E.  Commission, 
Harrlsburg,  Pa.  Plans  for  this  build- 
ing liave  been  forwarded  to  the  Direc- 
tor of  Works  and  have  received  official 
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be  used  in  tlie  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  or 
tile.  An  automatic  water  heater  will 
be  installed.  Bath  room  and  kitchen 
will  have  tile  wainscot.  A  composition 
floor  will  be  used  in  the  bath  room. 
E.\terior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  work 
will  be  carried   on  by  Day  Labo 


luit  for  Municipal  Rail- 
not  stated.  Engineer. 
Temporary  City  Hall.  S. 
F.  Owners,  City  and  County  of.  San 
Francisco.  Bids  were  opened  at  the 
last  Wednesday  meeting  of  the  Board 
of  Puljllc  Works  for  furnishing  the 
city  with  underground  conduit  for  the 
Municipal  Railroads.  A  complete  list 
of  the  figures  with  their  unit  prices 
will  be  found  under  the  heading  ofSan 
■Francisco  in  this  issue. 

Contracts   Awarded. 

PUGET  SOUND  R.  R..  ORE. — Grad- 
ing 40  miles  of  roadbed  and  construct- 
ing bridges.  J200.000.  Engineer,  Engi- 
neering Department  Puget  Sound  and 
Willapa  Harbor  Railroad,  Portland. 
Owners,  Puget  Sound  and  WlUapa 
Harbor  Railroad.  Contractors,  GutK- 
rie-.\IcDougall  Co.,  Lewis  Bldg.,  Port- 
land.     Contract   price,    $200,000. 
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SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $4, .'.00.  Architeci.s. 
Fabre  &  Bearwald.  Merchants*  National 
Bank  Bldg.,  S.  F.  Owner,  Arthur  El- 
vin.  3854  23rd  street,  S.  F.  The  dwell- 
ing will  be  erected  in  Forest  Hill,  and 
has  been  designed  for  a  seven-room 
house  with  bath  and  sleeping  porch. 
Interior  finish  will  be  of  pine,  redwood 
and    white     enamel.       Hardwood     floors 
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will  be  ot  tile  and  brick.  An  auto- 
matic water  heater  will  be  installed. 
Tile  wainscot  and  composition  floor 
will  be  used  in  the  bath  room.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Flans  are  in  the  hands  of  the  owner 
and  the  work  will  be  done  by  Day 
Labor.  All  materials  are  being  pur- 
chased. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $5,000.  Architect. 
Joseph  A.  Leonard.  85  Cerritos  avenue. 
S.  F.  Owners,  Urban  Realty  Co.  The 
dwelling,  which  has  been  designed  for 
room  house  with  bath  and 
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Plans   are   complete   and    the    work    will 

be  done  by  Day  Labor. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $2,750.  Architect, 
none.  Owner,  A.  R.  I^pham,  1853  Mc- 
Allister street,  S.  F.  The  dwelling 
will  be  erected  on  the  west  side  of 
12th  avenue  near  Anza  street,  and  has 
been  designed  for  a  seven-room  dwell- 
ing with  bath.  Interior  will  be  fili- 
ished  in  pine  and  redwood  with  some 
elm  panels.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  a  large  open  Are  place  and  tile 
or  brick  mantel.  Bath  room  and 
kitchen  will  have  tile  wainscot.  A 
composition  floor  will  be  used  In  the 
bath  room.  An  automatic  water  heat- 
er is  specified.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
work   will    be   done   by   Day  Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL,— 
Residence.  2  story,  attic  and  base, 
frame.  $23,000.  Architect,  W.  H.  Rat- 
cliff,  ,Ir.,  First  National  Bank  Bldg.. 
Berkeley.  Owner,  E.  A,  Nickerson. 
The  dwelling  will  be  erected  at  the 
junction  of  Tunnel  and  Roble  .Roads. 
The  design  is  in  the  Mission  style  and 
the  dwellig  will  contain  in  the  neigh- 
borhood of  twenty  rooms,  several 
bath  rooms  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. Hardwood  and  Inlaid  floors 
floors  will  be  used  in  the  principal 
Ornamental 


for 


places.  Mantels 
;k.  An  automatic 
!  installed.  Bath 
room  will  have  tile  floor  and  wain- 
scot. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  being  taken. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, Olin  S.  Grove,  2911  Telegraph 
avenue,  Berkeley.  Owner,  H.  E.  Walsh. 
The  dwelling  will  be  erected  on  Shaf- 
fer avenue  near  College,  and  has  been 
designed  for  a  seven-room  house  with 
bath.  Interior  finish  will  be  largely  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
place.  Mantel  will  be  'Of  tile.  Tile 
wainscot  and  composition  floor  will  he 
used  In  the  bath  room.  An  automatic 
water  heater  will  be  Installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with   cement  plaster  on   metal   lath. 

BERKELEY.  ALAMEDA  CO.,  CAL, — 
Residence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  Harris 
Allen,  2514  Hillegass  avenue,  Berke- 
ley. Owner,  J.  W.  McKibben.  The 
house  will  be  erected  on  Piedmont 
avenue  and  has  been  designed  to  con- 
tain seven  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwood  with  oak  floors  in  the 
principal  rooms.  There  will  be  a 
large  open  fire  place  in  the  living 
room  with  a  tile  or  brick  mantel.  Bath 
room  will  have  tile  wainscot  and  com- 
position floor.  An  automatic  water 
heater  will  be  installed.  Exterior  ot 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  being  taken. 
BERKELEY,  ALAMEDA  CO.,  CAL— 
Residence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  John  Hud- 
son Thomas,  First  National  Bank  Bldg.. 
Berkeley.  Owner,  E,  L.  Peters.  The 
lesigned  for  a  seven- 
th baths  and  sleeping 
inish  will  be  of  pine, 
d  hardwood  veneer. 
In  the  living 
reception   hall. 
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BERKELEY.  ALAIMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  Harris 
Allen,  2514  Hillegass  avenue,  Berkeley. 
Owner.  C.  B.  Miller.     The  dwelling  will 
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kitchen     will     have    tile    wainscot.       A 

composition    floor    will    be    used    In    the 

bath    rooms.     Exterior   of  the   dwelling 

will  be  covered  with   cement  plaster  on 

metal    lath.      Plans    are    complete      and 

bids  are  now  being  taken. 

BERKELEY,  ALAMEDA  CO..  CAL.— 
Residence.  3  story  and  base,  rein- 
forced concrete.  $25,000.  Architect, 
John  Reid,  Jr.,  Chronicle  Bldg..  S  P. 
Owners,  Phi  Delta  Chapter  House  As- 
sociation. The  building  will  be  erect- 
ed  at    the   corner    of    Hearst   and   High- 
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floor  and  ten  study  rooms,  sleep- 
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n  on  the  third  floor.  Concrete  will 
ised  to  the  level  of  the  second  floor 
nd  above   that   point   the   building 
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Wednesday,       March     IS     1914. 

There  will  be  steam  heal,  a  hot  water 
supply  and  otlier  modern  conveniences. 
An  estimate  of  $25,000  Is  placed  on  the 
work.     Plans  are  being  ligured. 

OAKLAND.  CAL.— Residence.  2  story 
anil  base,  frame.  $3, .".On.  Architect, 
none.  Owner.  Leo  D.  Nichols.  Mac- 
donoug-h  Bldg..  Oakland.  The  dwelling 
will  be  erected  on  Walker  avenue  north 
of  Davidson,  and  will  contain  seven 
rooms,  bath  and  sleeping  porcli.  In- 
terior finish  will  he  of  pine  and  red- 
wood with  some  hardwood  veneer.  Oak 
Hoors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace 
iieat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Tile  wainscot 
and  composition  floor  will  be  used  in 
tlie  bath  room.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  liouse  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  bands  of  the  owner 
who   will  do   the  work  by   Day  Labor. 

PIEDMONT.  ALAMEDA  CO.  CAL. — 
Residence.  2  story  and  base,  frame. 
$3,500.  Architect,  C.  H.  Miller,  Dalziel 
Bids..  Oakland.  Owner.  ,Tohn  H.  Koy- 
lan.  The  dwelling  will  be  erected  in 
Piedmont,  and  has  been  designed  for 
a  seven-room  house  with  bath  and 
sleeping  porch.  All  interior  tinisb  will 
be  of  pine  or  redwood.  ITardwood 
lloors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and   open   fire   place.     Mantel   will   be  of 


Tile 


valns 
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lloor  will  be  used  in  the  bath  room. 
An  automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  now  being  prepared. 
IBBRKELEY.  ALAMEDA  CO..  CAL. — 
Bungalow.  1^  story  and  base,  frame. 
$3,500.  Architect,  none.  Owner.  Henry 
Alinefeld.  3005  King  street,  Berkeley. 
The  dwelling  will  be  erected  on  El 
Dorado  avenue  near  Alameda  street, 
and  has  been  designed  for  an  eight- 
room  house  with  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  IBath 
room  and  kitchen  will  have  tile  wain- 
scot. An  automatic  water  heater  is 
specified.  Plans  provide  for  open  fire 
places  and  furnace  heat.  Mantels  will 
he  of  tile  or  brick.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  work  will  be  done  by  Day 
Labor.  All  materials  are  now  being 
purchased. 

SAN  JOSE.  SANTA  CLAR..\  CO.,  CAL, 
— Aesidences,  1  and  2  story,  frame. 
Cost  not  stated.  Architect,  none.  The 
following  Day  Labor  .iobs  are  reported 
as  about  to  be  started  in  San  .lose:  W. 
K.  Woodhams.  16  North  2nd  street,  five- 
room  cottage.  $1,900;  N,  A.  Peterson.  2 
East  Atlantic  street,  five-room  cottage, 
$1,100;  B.  Davis.  999  South  7th  street, 
six-room  cottage.  $2,000;  J.  G.  Lueb- 
1  en.  61  St.  Mary's  street,  flve-room 
cottage.  $1,000;  Edward  Wells.  449 
North  17th  street,  six-room  cottage. 
$2.01)0,  and  R.  E.  Carter.  410  North  16th 
street,  flve-room  cottage.  $2,000.  Ma- 
terials   for    this    work    are    now    being 

SACRAMENTO.  CAL.— Cottages.  1 
story  and  base,  fi-ame.  Cost  not  stat- 
ed. Architect,  none.  The  following 
liny  T^abor  jobs  are  reported  as  about 
lo  be  started  In  Sacramento:  H.  M. 
Earle,  302H  Magnolia  avenue,  1  story, 
six-room   cottage,   $2,500;    Phillip   Wolf. 
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2101  N  street,  1  V4  story,  five-room  cot- 
tage, $2,500.  and  Ernest  Thomas.  Hth 
■and  G  streets,  1  story,  frame,  six- 
room    house,    $2,000. 

SAOI  FRANCISCO— Residences,  5,  2 
story  and  base,  frame,  $2,500  each.  Ar- 
chitect, none.  Owner.  J.  Anderson.  423 
16th  avenue.  S.  I".  These  houses  will 
be  erected  on  29th  avenue  south  of 
Anza  street,  and  each  has  been  design- 
ed for  a  six-room  house  with  bath. 
Interiors  will  he  finished  in  pine  anu 
redwood.  Hardwood  floors  will  'be  used 
in  the  principal  rooms.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Tile  wainscot  will  be  used  in  the 
bath  rooms  and  kitchens.  Automatic 
water  beaters  will  Ije  installed.  Exte- 
riors will  be  covered  with  rustic  and 
shingles.  Plans  are  complete  and  In 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

ALAMEDA.  ALAMEDA  CO.,  CAL.— 
Bungalow.  1  story  and  base,  frame. 
$2,500.  Architects.  Elite  Planners. 
1S44  5th  avenue.  Oakland.  Owner.  Mr. 
Johnson.  The  dwelling  will  contain 
six  rooms  and  bath.  Interior  will  be 
finished  in  pine  and  redwood  with 
hardwood  floors  in  the  living  and  din- 
ing rooms.  A  large  open  fire  ,place  will 
be  used  in  the  living  room.  Mantel 
will  be  of  tile  or  brick.  Tile  wainscot 
will  le  used  In  the  l)ath  room  and 
kitchen.  An  automatic  water  heater 
will  he  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared. 

OAKLAND,  CAL,— Residence,  2  story 
and  base,  frame.  $4,500.  Architect, 
none.  Owner,  Charles  E.  Quigley,  ,730 
Gt-and  avenue,  Oakland,  The  dwelling 
will  ibe  erected  on  Lake  Shore  Drive 
and  has  been  designed  for  a  .  seven- 
room  l:ouse  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine  and  redwood  with  some  hardwood 
veneer.  Oak  floors  will  be  used  in  tne 
principal  rooms.  Plans  provide  for 
furnace  beat  and  open  fire  places.  Man- 
tels will  be  o.f  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  will  .have  tile  wainscot  and 
composition     floor.       Exterior       of      the 


in 


■ith 


plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  iljy  Day 
Labor.  All  materials  are  now  being 
purchased. 

OAKLAND.  CAL. — Residence.  2  story, 
attic  and  base,  frame.  $4,500.  Archi- 
tects. Oliver  &  Thomas.  Pantages  Thc- 
.atre  Bldg.,  Oakland,  Owner,  W.  F,  Gib- 
bard.  The  dwelling  will  1)6  erected  in 
the  Fourth  Avenue  Terrace,  and  has 
been  designed  to  contain  eight  rooms, 
bath  and  sleeping  porch.  All  interior 
flnish  will  he  of  pine  or  redwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fiir- 
na.-e  beat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Tile 
wainscot  and  comiposition  floors  will  be 
used  in  the  liath  room.  An  automatic 
water  heater  will  be  specified.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath 
Plans  are  complete  and  the  work  will 
l-e  done   by   Day  Labor. 

OAKLAND.  CAL. — Residence.  2  story 
:ind  base,  frame,  $4,000.  Architects. 
Elite  Planners.  R44  5tb  avenue.  Oak- 
land. Owner.  Edward  Liwlor.  The 
dwelling  will  be  erected  in  Piedmont 
by  the  Lake,  and  has  been  designe* 
tor  a  seven-room  house  with  bath  and 
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-sleeping  porch.  Interior  will  be  fin- 
ished in  pine,  redwood  and  some  hard- 
wood veneer.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be 
ste-am  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  au- 
tomatic water  heater  will  'be  Installed. 
Bath  room  will  have  tile  wainscot  and 
composition  floor.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
Plaster  on  metal  lath.  Plans  are  com- 
plete and  flgures  are  being  taken. 

BERKELEY.  ALAMEDA  CO.,  CAL. — 
Residence.  2  story  and  base,  frame. 
$4,500.  Architect,  Patrick-Nelson  Co., 
2011  Shattuck  avenue,  Berkeley.  Own- 
er, A.  C.  Wrirlit.  The  dwelling  will 
contain  eight  rooms,  bath  ,and  sleeping- 
porch,  and  will  be  erected  in  Crag- 
mont.  All  interior  flnish  will  be  of 
pine  or  redwood.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  fire 
Places.  Mantels  will  be  of  tile  and 
brick.  Bath  room  will  have  composi- 
tion floor  and  tile  wainscot.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  work  will  be 
done  by  Day  Labor. 

SAN  LEANDRO.  ALAMEDA  CO..  CAL. 
Residences.  1.  2  story  and  3.  1  story, 
frame.  Cost  not  stated.  Architects. 
Elite  Planners.  1844  5th  avenue.  Oak- 
land. Owner's  name  withheld.  These 
houses  will  be  erected  in  the  Huff 
Tract.  The  two-story  house  will  con- 
tain seven  rooms  and  will  cost  in  the 
neigb'borbood  of  $3,000.  The  one-story 
houses  will  contain  six  rooms  and  cost 
about  $2,800  each.  Pine  and  redwooT! 
trim  and  some  hard  floors  will  be  used. 
There  will  be  open  Are  places  and  tile 
or  brick  mantels.  Automatic  water 
heaters  will  be  installed.  Tile  wain- 
scot will  ibe  used  in  the  bath  rooms 
and  kitchens.  Exteriors  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.     'Plans  are  being  prepared. 

HOLLYWOOD.  LOS  ANQiELES  CO.. 
CAL. — Residence.  2  story  and  base, 
hollow  tile  and  plaster.  $20,000.  Archi- 
tect. Elmer  Grey,  Wright  and  Callen- 
der  Bldg..  L.  A.  Owner's  name  with- 
held. The  dwelling  will  contain  nine 
rooms,  three  baths  and  sleeping 
porches.  Interior  finish  will  be  of 
pine,  hardwood  and  white  enamel. 
There  will  be  furnace  heat,  open  fire 
places,  automatic  water  beaters  and 
vacuum  cleaning.  Bath  rooms  will 
have  tile  floors  and  wainscot.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster.  Plans  are  nearly 
complete  and  figures  will  he  called  for 
shortly. 


SCHOOLS. 


DEL  REV,  FRESNO  CO..  CAL.— 
School.  1  story  and  base,  brick.  Cost 
not  stated.  Architect,  J.  Carl  Thayer. 
Fresno.  Owners.  Del  Rey  School  Dis- 
trict. The  building  has  heen  designed 
for  a  four-room  school  and  has  been 
designed  in  the  Mission  style.  Interior 
flnish    will  be  of  pine  with   maple  floors 


the 


clas 


PI  a 


tor 
oil- 


I.urning  furnace.  There  will  be  mod- 
ern school  plumbing  and  electric  work 
Exterior  of  the  building  will  be  faced 
Willi  either  cement  plaster  or  pressed 
brick,  this  question  has  not  been  fully 
determined    by    the    trustees,      A    clay 
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tile  roof  will  ibe  used.  Plans  are  nearly 
complete  and  figures  will  be  called  tor 
shortly. 

CHICO,  BUTTE  CO.,  CAL. — School,  2 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect,  A.  J.  Bryan, 
Chico.  Owners,  Oakdale  Hl^li  School 
IJistrict.  A  report  from  the  Chico  pa- 
per states  that  the  Board  of  Schoc^l 
Trustees  of  tlie  Oakdale  School  Dis- 
trict at  Chico  will  select  the  plans  pre- 
sented by  Architect  A.  J.  Bryan  of 
Chico  for  the  new  $.50,000  sciiool  build- 
ing. Tliese  plans  provide  for  a  two- 
story  structure  approximately  125  by 
100  feet  and  containing  eight  class 
rooms,  domestic  and  manual  training 
departments  and  an  auditorium  seating 
600  people.  The  report  states  that 
while  official  action  has  not  been  taken 
tliat   all   trustees  favor   these  plans. 

PORTL/AND,  ORE.— School.  2  story 
and  base,  reinforced  concrete,  $30,000. 
Architect,  P.  A.  Naramore,  Portland. 
Owners.  City  of  Portland.  The  build- 
ing will  he  erected  on  the  property 
bounded  by  Miles,  I^ogan.  Front  and 
5tli  streets  and  is  to  be  of  semi-fireproof 
type  of  construction.  The  building  will 
cover  an  area  of  112  by  63  feet  and  will 
contain  four  class  rooms,  assembly  hall 
seating  300  people,  principal's  office 
and  rest  rooms.     Interior  finish  will  be 


of    pll 


Tlie 


ill      be 


steam  heat  and  a  vacuum  cleaning  sys- 
tem. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Working 
drawings  are  nearly  complete  and  fig 
ures  will  be  called  for  about  April  1st. 
Contracts  Awarded. 

VENICE,  LOS  ANGELlES  CO..  CAL.— 
School  group,  1  and  2  story  and  base, 
brick,  $103,932.  Architects,  C.  H.  Rus- 
sell Co..  Union  League  Bldg.,  L.  A. 
Owners.  Venice  Polytechnic  High 
School  District.  Contractor.  J.  F.  At- 
kinson, Story  Bldg.,  L.  A.,  general  con- 
struction, $103,932.  The  Machinery  and 
Electric  Co.,  331  Nortli  Main  street,  L. 
A.,  iheating  and  ventilating.  $17,471. 
Bids  for  the  program  clocks  were 
taken  under  advisement. 

REDONI>0,  LOS  ANGELES  CO.,  CAL. 
— School,  3  story  and  base.  Class  C 
construction.  Cost  not  stated.  Archi- 
tect. Albert  C.  Martin.  Higglns  Bldg.. 
L.  A.  Owner,  Father  C.  .Maloney.  Con- 
tractor. Lawrence  Ott.  2933  Brighton 
avenue.  L.  A.  Contract  price  not  stat- 
ed. 

■MONTEREY.  MONTEREY'  CO.,  CAL. 
— School,  1  story  and  base,  reinforced 
concrete.  $36,000.  Architect,  W.  H. 
Weeks.  75  Post  street,  S.  F.  Owners. 
Monterey  School  District.  Contractors. 
Graham  &  Jensen.  46  Kearny  street,  S. 
F,         Contract    price.    $36,000 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

.s.'v.x  i;aiai:l,  .\iaui.\  cu..  cal.— 
Inciiierator.  Cost  not  stated.  Archi- 
tect. Thomas  O'Connor.  104  D  street. 
San  Rafael.  Owners,  City  of  San  Ra- 
fael. Preliminary  plans  are  now  'be- 
ins  prepared  for  a  modern  incinerator 
to  be  erected  at  San  Rafael.  The  mat- 
ter has  been  investigated  by  the  City 
Council  and  final  approval  will  be 
given  the  plans  as  soon  as  they  are 
complete.  Further  mention  will  be 
made   of   the   work. 

GRANDVIEW.  WASH.  —  Irrigation 
pumping  plant.  $190,000.  Engineers, 
United  States  Reclamation  Service,  Se- 
attle.     Owners,    United    States   Govern- 
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ment.  The  sum  of  $190,000  has  been 
set  aside  by  Secretary  of  the  Interio 
Lane  for  the  Installation  of  a  pumpin 
plant  for  tlie  Outlook,  Sunnyside  an 
Grandview  irrigation  projects.  Ma 
chinery  for  this  work  will  be  purchase 
by  the  U.  B.  Reclamation  Service. 
* 


nd  lofts,  3 

not  stat- 

r,    Charles 


STORES. 

SAN  FRANCISCO — Stor. 
story  and  base,  frame.  ( 
ed.  Architect,  none.  O' 
Katz.  1200  Dolores  street.  The  build- 
ing will  be  erected  on  tlie  east  side  of 
Mission  street  south  of  17th.  There 
w'll  be  two  stores  and  light  lofts 
above.  Interior  finish  will  be  of  pine 
throughout.  Patent  store  fronts  and 
plate  glass  windows  will  he  used.  Ex- 
terior of  the  building  will  be  covered 
with  shiplap.  Plans  are  complete  and 
in  the  hands  o  the  owner  who  will  do 
the   work  by  Day  Labor. 

♦ 

THEATRES. 
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office 


an    area    of    111    I 
will  be  of  terra  cotta. 
tion    of    the    structure    v 
offices  to  each  floor  and 
rect    l-adlatlon    heating    system.       Inte- 
rior will  be  flnislied  in  the  French   Re- 


ill  ha 


nai; 


style 


■ill 


ntaii 


floo 


and  balcony,  with  a  seating  capacity  of 
1.900.  The  central  dome  will  have  a 
clear  height  of  60  feet.  Stage  opening 
will  be  33  feet  wide  and  30  feet  high 
and  will  have  a  depth  of  30  feet.  Fan 
heating  system  will  be  used.'  Tennessee 
marble,  tile  and  terrazzo  will  be  used 
extensively.  An  Otis  elevator  and  a 
copper  marquise  are  specified.  Bids 
will  be  taken  in  about  two  weeks. 
OAKLAND,       CAL.— Theatre       altera- 


tions 


fra 


and    c( 
N.    Bu 


chitect,   Cli 

Oakland.     Owner.  Mr.  Smith.   The 


?rete.    $5,000.      Ar- 
ell,    Albany    Bldg., 


plumbing    and    electric    ' 

bout  450 


allatif 


rior  finish, 
Ic  and  the 
seats.  Ex- 


terior   of    the    'building    wil 
altered    and    a    new    coating 
plaster   on   metal    lath    will   I: 
Plans  are  complete  and   figur 


SEALED  PROPOSALS. 


l'nOPO.S.*l,S     FOH     CAMAI,     >il!I'I'I,IES. 

CANAL  CIRCULAR  S33— Proposals 
for  Galvanized  Sheet  Steel  and  Iron, 
Tire  Steel,  Wrought  Iron  and  Steel 
Pipe,  Soil  Pipe,  Pipe  Fittings,  Nails, 
Nuts.  Barbed  Wire.  Stovepipe.  Bronze 
Bars.  Sheet  Copper,  Sheet  Zinc,  Pig 
Lead,  Sheet  Lead,  Lead  Pipe.  Fiusli 
Pipe.  Curb  Boxes.  Valves,  Bibbs.  Ball 
Cocks.  Steam  Gauges.  Picks.  Drill 
Sleeves.  Hinges,  Snatch  Blocks.  Tackle 
Blocks.  Street  Lamps.  Ladders,  Chair 
Seats.  Life  Preservers.  Manila  Rope. 
Hose.  Tarpaulins.  Mtrified  Sewer  Pipe. 
Fire  Clay,  Calcium  Carbide,  Gasoline, 
Shellac,  Waste  Baskets,  Blank  Books, 
Scratch  Pads,  Paper,  Lumber,  and  Un- 
treated Piles — Sealed  proposals  will 
be  received  at  the  office  of  the  general 
purchasing  officer,  Isthmian  Canal 
Commission.  Washington,  D.  C.  until 
lOjao  ».  in.  Mnrrh  3.',  Il>14.  at  which 
i-ili    be  openeil    in    public   for 


nishi 


ed 


rti- 


Blanks    and    genei 
lating  to   this   circular    (No.    8331    may 
■  obtained   from  this  office  or  tlie  of- 


fice of  the  ass 
1086  North  Joint  s 
Cal.;  also  from  th 
Hces  in  the  follov 
Wash.;  Los  Angele 


March     18     1914. 


ties:  Seattle, 
F.  C.  BOGGS. 
J.   S.    A.,   gen- 


PllOPOSAI,S     FOR     BUILDING     WALL. 

BUILDING  WALL — Sealed  proposals 
will  be  received  at  the  office  of  the 
light  .house  inspector,  Portland,  Ore., 
until  S  a'clock  |i.  in.  March  2S,  1»14, 
and  then  opened,  for  furnishing  ma- 
terial and  labor  for  constructing  re- 
taining wall,  making  fill  and  placing 
riprap  at  Tongue  Point  Light  House 
Depot,  near  Astoria,  Ore.  Blank  pro- 
posals and  particulars  may  be  obtained 
by  addressing  the  light  house  inspect- 
or, Portland,  Ore. 

♦ 

PROPOS.4I,S    FOH    SEWER   WORK. 

SEWER— Office  of  Quartermaster, 
Fort  Yellowstone,  Wyo. — Sealed  pro- 
posals will  be  received  at  this  office 
until  II  D.  m.  April  4,  1014,  and  then 
opened,  for  constructing  an  outfall 
sewer  at  this  post.  Further  informa- 
tion   may    be    obtained    by    applying    at 


PROPOS.ILS      FOR      PLUMBIHiG.      ETC. 

PLUMBING.  HEATING  AND  LIGHT- 
l.NG — Office  of  Constructing  Quarter- 
master. Fort  Mason,  Cal. — Sealed  pro- 
posals, in  triplicate,  for  co 
ward    at    Lette 


ate,  for  construct     _ 
man    General    Hospital, 
Cal..      and      installing 


same   will    be   recel 
m.  DIarrli  25,   1014, 

lans.    specifications, 
ined    here.      Deposit 


nd  then   opened. 


plans,  etc.  En- 
velopes containing  proposals  to  be  ad- 
dressed to  Lieutenant  Colonel  GEORGE 
.McK.       WILLIAMSON,         quartermaster 


I'KOPO.SALS     FOR    CAN.4L     SUPPLIES. 

CANAL    CIK'T'T.  \l;       i:'! -Office      of 

he    General     r .    i-,,      officer.    Isth- 

nian    Canal    '' i       \X'ashington. 
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bat- 


tortificatli 
isthmus.  The  specifications  in- 
e  lamp  fixtures,  switch  boxes, 
s  for  piuging-in  devices,  junction 
■s,  couplings,  plugs  and  nipples, 
globes,  guards,  snap  switches,  coupling 
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ers.    wood 
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For  further  infor 
'.  C.  BOGGS,  major,  ci 
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NOTICE  TO    CONTRACTORS 


of    the      Panama 

-Pacific      In 

1    Exposition    Cor 

npanv    at    R 

the    Service    Bu 

'.ding.    Pillm 

it    streets 

California,  at  10:00  A.  M.,  Thurodar, 
March  26,  1014,  for  Constructing  Pcatl- 
val   Hall,   in  accordance  with    specifica- 


111  be  allowed  on 
Plumbing  and 
and  Ventilating 


Separate  proposals  v 
Acoustic  Correction. 
Water  Supply.  Heatini 
and  Gas  Piping  and  on  Electric   wiring. 

Each  proposal  mu'St  be  accompanied 
bv  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the  amount 
bid,  or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid.  which 
check  will  be  returned  upon  the  suc- 
cessful biddcer  signing  the  contract 
and  filing  the  required  bond.       A  bond 


Wetlnesday,       ^r.^I■rh     IS     19H 

In  the  sum  ot  fifty  (50)  per  cent  of  the 
caniti-act  price  will  be  required  for  the 
faithful    performance    ot    tlie    contract: 


the 


the 


be 


sfac- 


lory  to  ithe  Buildings  and  Grounds 
Coinmittee  of  the  Panama-Pacific  In- 
ternational Exposition  Company. 

Progressive   payments   will   he   made. 
The    righit    is    reserved    to    reject    any 
and  all  bids  and  'to  tvaive  teclmical  de- 
tects if   in   the   interest   of  the   Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work  may  be  oibtained  from  the  Di- 
rector of  Works.  1-toom  207  Service 
Building.  Fillmore  and  Ches'tnut 
Streets.  San  Francisco,  by  depositing 
J50.00    which    amount    will    he    refunded 
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WILLIAM    H.    CROCKER. 


NciiTiCE  TO  bridge:  builders. 
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teo, State  of  California,  up  to  tlie  hour 
of  10  o*clook  a.  m.  on  Moiulay,  April  0, 
l»14.  for  constructing  a  reinforced  con- 
iiitH  bridge  on  the  West  Union  road 
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\L13U  tenders  will  be  received  by 
I  nf  Harbor  Commissioners  up 
!»::{0  of   Satiirdny.   March   28,  1914, 

le  supplying  of  pile  driving  ma- 
ry    and    equipment    to    the     Board 


Superintendent    of    Public     Works. 
.1    Building.    Honolulu. 
Ml    OP    HARBOR      COMMISSION- 


its    cha 


J.  W.   CALDWELL 


PHOPOSALS    FOR   PIUIPING    STATION 

SEALED  proposals  will  be  receivec 
by  the  trustees  of  Reclamation  DistricI 
No.  1500.  329  J  street.  Sanrimento.  Cal. 
until  10  n.  III.  Milrrli  24.  1»I4.  for  the 
complete    constriirtiiin    of    a    reinfo: 
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yards  of  concrete,  containing  approx- 
imately 195  tons  of  reinforcing  steel; 
driving  287  concrete  piles.  35  to  40  feet 
long,  and  86  timber  piles  25  to  35  feet 
long. 

Plans  and  specifications  may  be  con- 
sulted and  blank  forms  of  proposals 
may  he  obtained  at  the  office  of  the 
Chief  Engineer  of  the  district,  George 
N.  R-andle,  329  J  street,  Sacramento. 
California. 

Proposals  must  he  accompanied  by  a 
certified  check  for  10  per  cent  of  total 
amount  of  bid.  and  contractor  to  whom 
award  is  made  will  be  required  to  fur- 
nish bond  in  sum  .of  50  per  cent  of  con- 
tract price  for  faithful  performance 
and  50  per  cent  for  labor  and  material 
in  accordace  with  the  terms  of  the 
specifications. 

The     trustees     reserve    the    right    to 
reject  any   or  all   bids. 
TRUSTEES    OF     RECLAMATION     DIS- 
TRICT  NO.    1500. 

Per  H.   A.  SENT.  Secretary. 


PROPOSALS    FOR    CANAL    ^VORK. 


CANAL  WORK — Department  of  the 
Interior.  U.  S.  Reclamation  Service, 
Washington.  D.  C. — Sealed  proposals 
will  be  rr,rlv,,,l  il  ii„.  office  Of  the  U. 
S.    recl.uti  :-,.i  I  ■  I,  ,,.      Great       Falls, 

Mont.,    Ill  -    ..■■  1...  k    I.,    m.    Afiril,    15, 

1914,  fn;  I   lion  of  a  portion 

of  the  St  Mil.  ,  iiiil,  St.  Mary  storage 
unit.  Milk  River  pni.)ect.  Montana,  in- 
volving about  '560.000  cubic  yards  ot 
excavation.  7.500  cubic  yards  of  con- 
crete. 13.000  square  yards  of  paving, 
700  cubic  yards  of  rip-rap,  and  8,500 
cubic  yards  of  pudding;  the  placing  of 
about  485,000  pounds  of  steel  reinforce- 
ment bars,  and  393,000  feet.  board 
measure,  of  lumber  In  wooden  struc- 
tures and  the  erection  of  about  105,000 
pounds  of  miscellaneous  metalwork. 
The  work  is  situated  In  the  Blackfeet 
Indian     Reservation. 


ir.*TE    OP    CALIFORNIA. 
DEPART.MENT      OF     ENGI,\EERIIVG. 
CALIFORNIA    HIOHW.W    COMBILS.SION 


NOTICE    TO    C01VTR,\CT0US. 

SEALED   PROPOSALS  will   be  re 


III  till  |li|■^^  iiiM-ned  and  read,  for  .... 
Eti  iiiitioii  ill  iiictirdance  with  the  speci- 
fications therefor,  to  which  special 
reference  is  made,  portions  of  State 
hlcrhway  as  follow.*: 
(I'nfM    ri    nVIn.k    \     M.    March  30,  1014) 

I"    ■•  .  ii  '  I     fiiim    Sec.    1.    T.    5 

s  ,    !■     ■    1,     II    i:    ,v     .1     1,1  the  Southerly 
li '  I    ■     I  '    'I       I    •     \  I.  about  4.5  miles 

EI     III, ra. Ill    Ciiuiitv    fToin    El    Dorado 
to  Plarerville   IIII-E.   D-ll-C).  about  6.5 
fth.    to   he    built   ot  water- 


adai 


Santa  Clara  County  from  San  Jot 
to  Mulia  (IV-S.  C1-2-B).  about  1 
miles  in  length,  to  be  surfaced 
asphaltic  concrete. 

Merced    Cminty    timn    Merced    to    th 
i::i-  (VI-Mer-4-Al 


Ith 


Southerly 


ut      II       ll: 

Portlanil 
(Until  2  .•■. 

Tuolumne 
Boundary  I 
atiout  lO.S 
graded. 


March    SO,   1914. 1 

oin    the   Westerly 

■   an-Tuo-13-A). 

length,    to      be 


fI-Men-1-D), 
.  to  Ije  graded, 
in  Las  Flores 
y  (VII-S.  D-2- 
length.    to    be 


Die 


ut    2 


f  Pnit|i,n,l  r.'l 
Diego  County  from  East  Sin 
to  La  Mesa  (VII-S.  D-12-Ai 
?s   in   length,    to   be  built   of 


th    the    Sacramento    River    in 

Sutter 

mail. 

inty,   California.      • 

Cm 

'he    work    to    be    done    iiivolx 

es    the 

cing    of    approximately    3,000 

cubic 

■■Not 

Portland  cemen 

Plans  may  he  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained,  at  the  said 
office  and  thev  may  be  s.-en  at  the  of- 
fices  of   the   Divis:  II     i:i    is   of   the 

'.Is   sit  nil  t- 


Lui.s    Obispo. 


II  I  lihink  form  furnished  bv  liie 
Sinn,  The  special  attention  n! 
tive  bidders  is  called  to  tne 
to  Contractors^'  annexed  to  the 


NOTICE   TO    CONTRACTORS. 


Office  Constructing  Quartermaster, 
Fort  Mason,  Cal.,  February  25,  1914. — 
SEALED  PROPOSALS,  In  triplicate, 
l"i  I  I  niiiiiim  u  ward  at  Letterman 
In"  II  ll,    San    Francisco.    Cal., 

■Ill  I  niiimbing,    heating    and 

el' '  I        1  ^    111  same,  will  be  receiv- 

ed 1.  ;e  uulll  11  A.  M.  March  25,  1914, 
and  tlien  opened.  Plans,  specifications, 
etc.,  can  be  obtained  here.  Deposit  of 
$10.00  required  to  insure  return  of 
plans,  etc.  Envelopes  containing  pro- 
posals to  be  addressed  to  LIEUT.  COL. 
GEO.   McK.    WILLIAMSON,   Q.   M.   C.    (•) 

PROPOSALS    FOR   SALE    OP    VESSELS. 

SALE  OF  U.  S.  NAVAL  VESSELS. — 
Sealed  proposals  will  be  received  at 
the  bureau  of  supplies  and  accounts. 
Navy  Department.  Washington,  D.  C, 
until  12  o'clocli,  noun.  May  14,  1914, 
when  they  will  he  publicly  opened  for 
the  purchase  of  the  following  vessels: 
U.  S.  S.  Manila,  at  navy  yard.  Mare 
Island.  Cal..  appraised  value  JIO.OOO;  U. 
S.  S.  Restless  at  naval  torpedo  station. 
Newport.  R.  I.,  appraised  value  12.000. 
The  Manila  will  be  sold  for  cash  to  the 
highest  ibidder  and  the  Restless  to  the 
bidder  offering  the  highest  price  above 
the  appraised  value.  Forms  of  pro- 
posal   and    bond    and    information    con- 


upon   application    to  the 
piles    and    accounts.      JOSEPHUS    DAN- 
IELS   Secretary   of  the  Navy. 


PROPOSALS    FOR  STRUCTURAL 

STEEL 

STEEL  WORK  FOR  COAL  PLANT.— 
Sealed  proposals,  endorsed  npropogaj, 
tor  Erecting  Steelwork'^  will  be  re- 
ceived at  the  Bureau  ot  Yards  and 
Docks,  Navy  Department,  Washington 
D.  C,  until  11  o'clock  a.  in.  March  38, 
1914.  .iiul  then  and  there  publicly  open- 
ed    f I'lllnu;    structural      steelwork 

fni     111:       iliiil.    Pearl    Harbor,    Ha- 

w: I ll    cost.    J60.000.      Plans 

aiiii  1  1 11.  ,1 :  i,,Ms  can  be  obtained  on 
apiili,  .iiiuu  In  tlie  bureau  or  to  the 
commandant  ot  the  naval  station 
named.       H.     R.    STANFORD,     chief    ot 


PROPOSALS      FOR      STEEL      TOWERS. 


.STEEL  TOWERS.— Sealed  proposals 
indorsed  '■Proposals  for  four  300-Foot 
Towers"  will  be  received  at  the  bureau 
nf  yards  and  docks.  Navy  Department, 
Washington.  D.  C.  until  11  o'clock  a. 
ni.  March  28,  1014,  and  then  and  there 
publicly  opened  for  the  construction 
of  four  steel  towers  on  the  Canal  Zone. 
Separate  proposals  will  be  received  for 
steelwork  and  for  foundation.  Plans 
and  specifications  can  be  obtainedi  on 
application  to  the  bureau.  H.  R.  STAN- 
FORD, chief  of  bureau 


EARTHWORK    AND      TUNNEL — De- 


Sealed  proposals  will  be  received  at 
the  office  of  the  U.  S.  Reclamation 
Service.  St.  Ignatius.  Mont.,  until  2 
o'clock  p.  ni.  March  2€',  1014,  for  earth - 
nd  tunnel.  Pablo  canals,  lateral 
'    ■         about    3.400    cubic   yards 


31A 

of    open 

linear   feet   of  tunnel 


Mont.  For  particulars  address 
S.  Reclamation  Service.  Wash- 
D.  C;  Great  Falls.  Mont,  or 
alius,    Mont.       F.    H.    NEWELL, 
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Flnnn    dcMlrln^    nefrs    frwm  certain    locnlltleH  llk«  Sun  FranclHco.  Lon  Ancel 
Poi-llnnil.    Sralfle.    cto.,    \\\l\    And    all    sjiyli   itpniN,   roninirncine  on   4Iil»   l>n|?e, 
i-nrefiilly    eInMHinetl    nN    to    location.      These     Nonie     item?*     nrc     repenled     In 
fore    pnrt    of    liie    ne«!*    deimrtinent,    uniler    illMllnet     liea<IinK«.    siieli     ns     nni 


t'Ini 


elie 


rlx.  : 


SAN  FRANCISCO. 

FESTIVAL  UAI.l^J  st.uy.  concrete 
and  frame.  Cost  not  stated.  San  Fran- 
r'i.sco.  Ardiitect.  Director  of  Works, 
Service  Bldg..  S.  F.  Owners,  Panama- 
Pacific  International  ExDosition  Plans 
for  tlie  last  of  tlie  l)ig  exliibit  palaces 
to  be  erected  by  tlie  Exposition  Com- 
pany have  been  completed  and  are  now 
out  tor  figures.  Separate  bids  will  be 
allowed  for  acoustic  corrections,  heat- 
ing, ventilating,  electric  work,  plumb- 
ing and  gas  piping.  Plans  and  speci- 
fications can  be  secured  from  the  Di- 
rector of  Works.  Bids  will  be  opened 
on  March  26th  bp  tlie  Buildings  and 
Grounds  Committee.  An  official  prn- 
posal  appears  In  another  column  of 
til  is    issue. 

STATE  EXHIBIT  BUILDING  —  2 
story,  frame  and  plaster.  Cost  not 
stated.  Architect's  name  not  given. 
Owners.  State  of  Pensylvania.  W.  H. 
Gaither,  Secretary  of  the  Pennsylvania 
State  P.  P.  I.  E.  Commission.  Harris- 
burg.  Pa.  Plans  for  this  building 
jiave  been  forwarded  to  the  Director 
of  Works  and  have  received  official  ap- 
proval. Bids  are  now  being  taken  and 
will  be  opened  on  March  25tli  at  Har- 
risburg.  Plans  can  be  secured  from 
the  Director  of  Works  in  this  city.  A 
deposit  of  $10  is  refiuired  on  plans  and 
specifications. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner.  A.  T.  Morris.  616 
9th  avenue.  S.  F.  The  dwelling  has 
Iieen  designed  for  a  six-room  house, 
and  will  be  erected  on  12th  avenue 
near  Anza.  Interior  finish  will  be  of 
pine  and  redwood.  Oak  floors  will  he 
used  in  the  principal  rooms.  There 
will  be  a  large  open  fire  place  in  the 
living  room  with  a  tile  or  brick  man- 
tel. Bath  room  and  kitchen  will  have 
tile  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
ot  the  owner  who  will  do  tlie  work  by 
Hay    Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  J3,000.  San  Francisco.  Archi- 
tect, none.  Owner.  Theo.  Gibson,  353 
Fair  Oaks  street,  S.  F.  The  dwelling 
will  be  erected  on  the  south  side  ot 
Lincoln  Way  west  of  25th  avenue,  and 
has  Veen  designed  to  contain  seven 
rooms  and  bath.  Pine,  redwod  and 
some  hardwood  veneer  will  be  used  for 
interior  trim.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  An  au- 
tomatic water  heater  will  be  Installed. 
Tile  wainscot  and  composition  floors 
will  be  used  in  the  bath  room.  Exte- 
rior of  the  house  will  be  covered  witTi 
cement  plaster  on  metal  lath.  Plans 
are  in  the  hands  ot  the  owner  and  the 
work  will  be  done  by  Day  Laboi'.  All 
materials   are    now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $5,001).  San  Francisco.  Archi- 
tect,   .loseph     A.     Leonard.     .S5     Cerrltos 


avenue.  S.  P.  Owners.  Urban  Realty 
Co.  The  dwelling,  which  has  been  de- 
signed for  a  seven-room  liouse  with 
bath  and  sleeping  porch,  will  be  erect- 
ed on  De  Soto  avenue.  Interior  finish 
will  be  of  pine  and  hardwood.  Oak 
floors  will  be  used  in  the  principal 
i-ooms.  Plans  provide  for  furnace  beat 
and  open  fire  places.  Mantels  will  be 
of  brick  or  tile.  An  automatic  water 
heater  will  be  installed.  Bath  room 
and  kitchen  will  have  tile  wainscot.  A 
composition  floor  will  he  used  in  the 
bath  room.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
work  will  be  carried  on  by  Day  Labor. 
All  materials  are  now  being  purchased. 

RESIDENCE  —  2  story  and  base, 
fraine.  $4,500.  San  Francisco.  .'irchi- 
tects,  Fabre  &  Bearwald,  Merchants' 
National  Bank  Bldg.,  S.  F,  Owner. 
-■Arthur  Elvin,  3854  23rd  street,  S.  F. 
The  dwelling  will  be  erected  in  Forest 
Hill,  and  has  been  designed  for  a 
seven-room  house  with  batli  and  sleep- 
ing porch.  Interior  finish  will  be  ot 
pine,  redwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  tor  fur- 
nace heat  and  two  open  fire  places. 
Mantels  will  be  ot  tile.  Batli  room  will 
have  tile  wainscot  and  a  composition 
floor.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the    w^ork    will   be    done   by    Day   Labor. 

RESIDENCE  —  2  story  .and  base, 
frame.  $2,750.  San  Francisco.  Archi- 
tect, none.  Owner,  A.  R.  Lapham,  1.S53 
McAllister  street,  S.  F,  The  dwelling 
will  be  erected  on  the  west  side  of  12th 
avenue  near  Anza  street,  and  lias  been 
designed  for  a  seven-room  dwelling 
with  hath.  Interior  will  he  finhshed  in 
pine  and  redwood  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  in 
the  principal  rooins.  There  will  be  a 
large  open  fire  place  with  tile  or  brick 
mantel.  Bath  room  and  kitchen  will 
have  tile  wainscot.  A  composition 
Moor  will  be  used  in  the  bath  room.  .\n 
automatic  water  heater  is  specified. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  work  will  he 
done    by    Day   Labor. 

APART.MENT  HOUSES— 2.  3  story 
and  base,  frame.  $35,000.  San  Fran- 
cisco. .Architects.  Rousseau  &  Rous- 
seau. Monadnock  Bldg..  S.  F.  Owner's 
name  withheld.  These  buildings  will 
be  erected  at  the  southwest  corner  ot 
Jackson  and  Taylor  .streets,  and  will 
te  built  around  a  large  open  court  in 
such  a  manner  that  all  apartments  .will 
have  outside  exposures.  The  building 
will  cover  an  area  ot  GS  feet  9  Inches 
by  .S7%  feet,  and  will  be  arranged  to 
contain  six  suites  ot  five  rooms  and  six 
suites  of  four  rooms.  Interior  will  be 
finished  in  pine  and  hardwood  veneer 
with  oak  floors  in  the  principal  rooms. 
Plans  provide  for  steam  heat,  nil- 
burning  furnace,  folding  Ironing 
hoards,  wall  beds  ,nnd  portable 
vacuum  cleaner!!.  Bath  rooms  will 
have    tile    wainscot      and      composilion 


lloors.  Entrance  will  be  finished  In 
marble  and  tile.  Exterior  of  theljuild- 
ings  will  be  covered  with  cement  plas- 
ter on  metal  lath.  A  brick  veneer  base 
will  also  be  used.  Plans  are  now  be- 
ing   prepared. 

-\PARTMENT  HOUSE— 3  story  and 
base.  Cost  not  stated.  San  Francisco. 
Architect.  O.  R.  Thayer.  Merchant's' 
National  Bank  Bldg..  S.  F.  Owner,  E. 
J.  MacDonald.  The  building  will  be 
erected  at  the  southwest  corner  of 
Duboce  and  Walter  streets,  and  has 
been  designed  to  contain  three  suites 
of  three  rooms  each,  one  suite  of  four 
rooins  and  a  seven-room  flat,  which 
will  be  occupied  by  the  owner.  Inte- 
rior finish  will  be  ot  pine  and  elm  pan- 
els. Some  oak  floors  will  be  used.  All 
suites  will  have  wall  beds  and  private 
bath  rooms.  There  will  be  a  central 
heating  system  and  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Entrance  will  he- 
finished  in  marble  and  tile.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  and  rustic.  Plans  are 
complete  and  have  been  out  for  fi.eures 
A  contract  will  be  awarded  within  a 
few   days. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $10,000.  San  Fran.  isio. 
Architect,  J.  C.  Hladik,  Monadnock 
Bldg..  S.  F,  Owner,  Mrs.  M.  Maher 
The  building  will  be  erected  at  the 
southeast  corner  ot  Cole  and  Fulton 
streets,  covering  an  area  ot  25  by  6216 
feet.  Interior  will  be  arranged  for 
eight  apartments  ot  three  and  tour 
rooms.  All'  suites  will  have  wall  beds 
and  private  hath  rooms.  Interior  will 
be  finished  in  pine  and  redwood,  with 
Jme  elm  pa'nels.  Bath  rooms  will 
have  tile  wainscot  r-nd  composition 
floors.  Exterior  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  will  be  out  for  figures  in 
a  few  days. 

FLATS — 2    sioiy      and       base,    fi  muc 

$4,000.      San    Francisco.    Archlterl    , 

Owners,  Leigh  and  Scliultz,  '',::"  -:' 
avenue.  S.  F.  The  building  will  Im 
erected  on  21st  avenue  near  Gcai>  ami 
will  have  a  frontage  of  25  feet  mmI  a 
depth  of  51  feet.  There  will  !..■  iivn 
modern  flats  of  five  and  six  rooni^.  in- 
terior finish  will  be  of  pine  and  red- 
wood with  some  elm  ijanels.  Oak  floors 
will  be  used  in  the  living  and  .liiiiiiB 
rooms.  A  large  open  fire  placr  ainl 
tile  or  brick  mantel  will  be  used  in  Ih. 
living  room.  Bath  rooms  will  hav,  lil,- 
wainscot  and  composition  floors.  Ex- 
terior ot  the  building  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  in  the  hands  nt 
the  owners  and  the  work  will  he  done 
by  Day  Labor.  .Ml  materials  are  now 
Iieing   purchased. 

FLATS— 2.  2  story  and  base,  frame, 
$4,000  each,  San  Francisco,  Archi- 
tect, none.  Owners,  C,  J,  and  W.  J. 
Keenan,  Grove  and  Masonic  avenue,  S. 
F,  These  two  buildlings  will  he  erect- 
ed on  the  north  side  of  Grove  streel 
east  of  Masonic  avenue,  and  each  has 
been  designed  to  contafn  two  modern 
flats  ot  Ave  rooms  and  bath.  The  build- 
ings will  cover  an  area  ot  25  by  .-ii; 
feet.  Interior  flnish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  i  .■ 
used  in  the  living  and  dining  rooni.=. 
There  will  be  open  fire  places  and  t'lc 
or  hriek  mantels.  Bath  rooms  will 
have  tile  wainscot  and  composition 
lloors.  Automatic  water  heiters  are 
specified.      Exteriors    of    the    the    hulhl- 


Wednesday, 
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1914. 


ings  Will  be  coveri-d  wiUi  riisli.-,  Ijii.  k 
veneer  and  shitplap.  Plans  are  com- 
plete and  the  work  will  be  done  by  Day 
Labor. 

FLATS — 2  story  and  base,  frame. 
J5.000.  San  Francisco.  Arclutects. 
Havens  &  Toepke.  46  Kearny  street,  S. 
P.  Owner,  W.  J.  Black,  475  Fair  Oaks, 
S.  P.  Tlie  building  will  be  erected  on 
Guerrero  street  soutli  of  2otli  and  lias 
been  designed  to  contain  two  flats  of 
five  and  six  rooms.  The  building  will 
cover  an  area  of  27 ',4  by  62  feet.  In- 
terior llnlsli  will  be  of  pine  and  red- 
Hardwood  floors  will  be  used  in 
icipal  rooms.  There  will  be  a 
pen  fire  place  in  each  living 
room.  .Mantels  will  be  of  tile.  Bath 
rooms  will  have. tile  wainscot  and  com- 
position floors.  Automatic  water  heat- 
ers will  be  installed.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  owner  will  ..n 
the   work    by   Day   Labor. 

GARAGE —  story  and  base.  Class  B 
construction.  Cost  not  stated.  San 
Francisco.  Architect,  N.  W.  Sexton. 
Chronicle  Bklg..  S.  P.  Owner.  Robert 
McMillan.      The  liuilding   will    be   erect- 
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Aichilett,  Johii-llaur.  Sharon  BIdg.,  S. 
P.  Owner's  name  withheld.  The  build- 
ing will  be  erected  «t  the  corner  of 
Geary  and  Wood  streets,  covering  an 
area  of  100  by  S2  feet.  Construction 
will  be  flreproof  throughout.  The  build- 
ing has  been  designed  for  a  private  in- 
stitution   and    will    contain    two    small 
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pine.  Exterior  of  the  building  wi 
faced  with  cement  plaster.  Plans 
now    being    prepared. 

GARAGE — 2  story  and  base,  1 
and  steel.  Cost  not  stated.  San  F 
Cisco.  Architect,  Grace  Jewett, 
IMontgomery  street,  S.  F.     Owner. 
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will     be     faced     with     pressed 
complete   and    figures 


are  being  taken. 

.STABLES— 1.1.  1  story,  brick  or  rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Engineer,  Constructing 
Quartermaster,  Fort  Mason.  Owners, 
United  States  Government,  Plans  tor 
Ave  new  stable  buildings  to  be  erected 
at  Fort  Wlnfield  Scott  have  been  com- 
pleated  and  the  specifications  are  now 
in  the  hands  of  the  printer.  Each 
building  will  cover  an  area  of  185  by 
85  feet.  Bids  are  to  be  taken  for  both 
brick    and    reinforced   concrete    type    of 


cons 


uctii 


If    brick 
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rill 


require  in  tbe  neighborhood  of  900,00 
stock  brick  and  about  120,000  pavini 
brick.  Each  building  will  accommo 
date    100    animals.     There   will  ibe   mod 


plu-nbing 


official    proposal    will    anoear      it 
publication. 

noSPITAI^2    story    and    base 
forced  concrete,   $55,000.   San   Fra 
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will  be  steam  heat,  a  hot  water  sys- 
tem and  vacuum  cleaning.  Interior 
will  be  finished  in  pine,  hardwood  and 
tile.  All  rooms  will  have  private 
baths.  No  expense  has  been  spared  In 
tile  equipment  and  when  oomplete  the 
building  will  be  — -ond  to  none  in  the 
city.  Exterior  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
figures   are    being    taken. 

HOSPITAL  GROUP— 2  and  4  story, 
reinforced  concrete,  $500,000.  Archi- 
tect, Loring  P.  Rixford,  Sharon  BIdg., 
.S,  F.,  and  Victoria.  Owners,  Royal 
.lubilee  Hospital.  Plans  are  now  ready 
and  it  is  regarded  as  possible  that  con- 
struction tenders  may  be  invited  for 
tbe  buildings.  Several  San  Francisco 
contractors  are  to  submit  figures  on 
certain  parts  of  the  work.  Bids  are 
now  being  taken  for  the  construction 
of  the  administration   building. 

FURNISHING  UNDERGROUND 
CONDUIT  FOR  MUNICIPAL  RAIL- 
ROADS— Cost  not  stated.  San  Fran- 
cisco, Engineer,  City  Engineer,  Tem- 
porary City  Hall,  .S.  F,  Owners,  City 
and  County  of  San  Francisco.  Bids 
were  opened  at  the  last  Wednesday 
meeting  of  the  Board  of  Public  Works 
for  furnishing  the  city  with  under- 
ground conduit  for  the  Municipal  Rail- 
roads. A  complete  list  of  the  figures 
with  their  unit  prices  will  he  found 
under  the  heading  of  San  Francisco  in 
this    issue. 

RESIDENCES— 5,  2  story  ami  base, 
frame,  $2,500  each,  'San  Francisco.  Ar- 
chitect, none.  Owner,  J.  Anderson.  423 
16th  avenue.  S.  F.  These  houses  will 
he  erected  on  29th  avenue  south  of 
Anza  street,  and  each  has  been  design- 
ed for  a  six-room  house  witb  bath. 
Interiors  will  be  finished  in  pine  and 
redwood.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Tile  wainscot  will  be  used  in  the 
bath  rooms  and  kitchens.  Automatic 
water  heaters  will  be  installed.  Ex- 
teriors will  be  covered  with  rustic  and 
shingles.  Plans  are  complete  and  In 
the  hands  o  the  owner  who  will  do  the 
work  by  Day  Labor. 

APARTMENT  HOUSE— 7  story  and 
base,  reinforced  concrete  and  steel, 
$170,000.  San  Francisco,  Architect,  C.  A. 
iMeussdorfter,  Humboldt  Bank  BIdg..  S. 
F.  Owner,  A,  W.  Wilson.  The  build- 
ing will  he  efected  on  Powell  street 
north  of  California,  covering  an  area 
of  68  feet  9  inches  by  137%  feet.  Con- 
struction will  be  fireproof  throughout. 
The  architect  has  provided  for  a  seven- 
story,  basement  and  sub-basement 
building  covering  the  entire  lot  and 
containing  fifteen  apartments,  ar- 
ranged as  follows:  Two  apartments  of 
five  rooms  and  bath  and  one  apartjnent 
of  seven  rooms  and  bath  on  the  first 
floor,  and  two  apartments  of  eight 
rooms  and  three  baths  each  on  each  of 
the  six  upper  floors.  Each  apartment 
will  be  provided  with  the  most  modern 
appliances,  including  open  fire  places 
dressing  tables,  steam  heat,  hardwood 
floors,  service  elevators,  vacuum  clean- 
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Ing  system,  etc.  A  feature  of  thcst. 
apartments  will  be  that  tlie  main  liv- 
ing and  dining  rooms  will  be  located 
in  the  rear  of  the  building  to  give  the 
tenants  an  unobstructed  view  of  the 
bay  and  Alameda  an  Marin  sliores,  the 
main  sleeping  rooms  being  i.n  the 
front  and  overlooking  the  Fairmont 
gardens.  Annexed  to  the  dining  room 
in  each  apartment  there  will  be  an  open 
air  dining  porch  which  will  be  con- 
nected by  means  of  glass  doors.  The 
exterior  of  the  building  will  be  de- 
signed In  French  renaissance,  with 
iron  balconies  at  the  windows  and 
across  the  entire  top  floor,  a  feature  fa- 
miliar to  all  Parisian  apartment  dwell- 
ings. Over  the  main  entrance  will  be 
an  ornate  hammered  iron  and  copper 
marquise,  giving  approach  to  a  Caen 
stone  vestibule  and  lobby.  The  lobby 
will  be  finished  In  mahogany,  with  art 
glass  ceiling  lights  and  marble  wain- 
scot. The  suites  above  are  designed 
for  Interior  decoration  In  French  re- 
naissance finished  in  combination  of 
white  china  gloss  and  mahogany,  Tlie 
bath  rooms  are  to  have  recessed  tubs 
set  in  tile  floors  and  walls,  witli  auto- 
matic showers,  and  pedestal  lavato- 
ries. Doors  are  arranged  in  groups  of 
three  to  form  dressing  mirrors.  The 
kitchen  will  have  patent  coolers  and 
a  system  of  ventilation  operated  by  ail 
exhaust  fan,  so  that  no  odors  can  es- 
cape into  the  building.  Space  has 
been  provided  for  thirty  servants' 
rooms  and  chauffeurs'  rooms  in  the 
basement,  in  addition  to  the  servants" 
rooms  within  the  apartments.  The 
main  passenger  elevator  will  he  oper- 
ated from  the  sub-basement  to  the 
roof.  In  the  sub-basement  will  be  a 
large  garage  for  the  storage  of  auto- 
mobiles belonging  to  tenants.  This 
garage  Is  reached  tby  means  of  a  di- 
rect entrance  from  the  street,  which 
also  connects  directly  with  the  eleva- 
tor. Opening  directly  from  this  auto- 
mobile entrance  and  from  the  elevator 
is  a  spacious  ballroom.  Contracts  will 
be    awarded    shortly. 

APARTMENT  HOUSE— 0  story  and 
base,  brick  and  steel,  $78,000.  San 
Francisco.  Architects,  Dunn  &  Kearns, 
Monadnock  BIdg.,  S.  F.  Owner,  T.  .1. 
Young.  The  building  will  be  erected 
on  the  north  side  of  Pine  street  west 
of  Leavenworth,  covering  an  area  of 
50  by  137%  feet.  The  plans  show  the 
building  to  be  arranged  for  six  four- 
room  apartments  on  each  floor,  but,  by 
ingenious  planning  for  fireproof  slid- 
ing doors  in  decorative  panels  properly 
deafened,  each  of  the  small  apart- 
ments can  be  changed  at  will  from  four 
rooms  upto  a  large  apartment  of  eight 
rooms,  so  that  a  selective  grouping  of 
all  spaces  may  be  obtained.  All  the 
apartments  will  have  a  large  living 
room  en  suite,  with  the  dining  room 
and  entrance  foyer  done  in  soft  French 
gray  tones,  with  mahogany  doors.  The 
chambers  are  arranged  with  large 
dressing  closets,  pier  mirrors,  etc.  The 
baths  are  to  bave  recess  tubs,  with  au- 
tomatic mixing  showers  and  concealed 
supplies,  pedestal  lavatories  and  flush- 
ometer  toilets.  The  kitchens  are  all 
to  be  done  in  white  tile,  with  fixtures 
in  cabinets,  while  enameled  iron  cool- 
ers. Ice  boxes,  garbage  incinerators 
and  electric  dumb  waiters  will  afford 
the  most  modern  service,  A  drip  sys- 
tem of  steam  heating,  with  an  nil- 
iiurning    plant    is    to    be    Installed.      All 


BI'ILDING  AND  INDUSTRIAL  NEWS 


Weaiiesilii 


March     IS     IIJU. 


\g  air  from  the 
snlal  brass  sci 
of    the    wainscc 


of  t}ie  walls, 
side   through 


set     i 
The 


the 


panels 

rooms'  in  general  are  to  he  hung  in 
tapestry  paper  in  panels,  with  all  the 
woodwork  painted  in  French  gray.  The 
larger  apartments  that  are  to  be 
leased  will  -be  designed  in  different 
styles  as  desired  by  the  lessees.  The 
dining  rooms  will  be  wainscoted  in 
oak  to  the  richly  ornamented  ceilings 
in  the  Elizabethan  style.  The  foyer.s, 
reception  and  living  rooms  are.  to  be 
designed  in  the  different  periods 
ranging  from  early  Englisli  ,\dani  and 
Georgian  or  colonial  to  the  various 
Louis.  All  tlie  chambers  are  to  be  fin- 
ished in  French  Grays  In  Louis  Six- 
teenth styles,  witli  chintz  hangings. 
An  elevator  will  be  installed  running 
from  the  basement  to  the  roof,  where  a 
solarium    with    a   glass   roof   and    sides 


th 


naple    floor    will    be    built. 
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nameled  surface, 
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th  an  enriched  base 
terra  cotta.  The 
be  of  cement,  with 
On  the  sixth  floor 
with  a  projecting 
balcony  of  wrought  iron.  The  back 
wall  of  the  loggia  is  to  he  tinted  in  a 
deep  crimson  color,  relieved  toy  the 
light  green  of  the  iron  work  and  orna- 
mental palms  in  porcelain  vases.  A 
heavy  projecting  cornice  of  metal  com- 
pletes the  scheme.  Open  street  courts 
facing  the  south  in  which  the  Are  es- 
capes are  to  be  placed  will  give  sun 
and  air  to  the  interior  apartments. 
Work  will  be  undertaken  as  soon  as 
leases  and   contracts   are  signed. 

GARAGE — 1  story  and  base,  brick 
and  steel.  $14,500.  San  Francisco.  Ar- 
chitect.  J.  R.  Miller.  Lick  Bldg..  S.  F. 
Owners.  San  Christina  Investment  Co. 
The  building  has  been  designed  for  a 
commercial  garage  and  will  be  erect- 
ed on  the  south  side  of  Clay  street  west 
of  Polk,  covering  an  area  of  6S  feet 
by    127    feet.      Tiiere    will    be   a   cement 


of    tr 


and 


etal 


window  sash  and  frames, 
ish  will  be  of  pine.  There 
ern  plumbing  fixtures,  spe 
storage  tanks  and  spe 
work.  Patent  store  front 
stalled.      Besides      the     sti 


Interior  fln- 
will  be  mod- 
cial  gasoline 
:ial  electric 
1  will  Ije  In- 
irage      space 


plans  provide  for  a  machine  shop  and 
ofllce.  Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken. 
STORES  AND  LOFTS— 3  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architect,  none.  Owner, 
Charles  Katz,  1200  Dolores  street.  The 
building  will  be  erected  on  the  east 
side  of  Mission  street  south  of  17th. 
There  will  be  two  stores  and  light  lofts 
above.  Interior  finisli  will  be  of  pine 
throughout.  Patent  store  fronts  and 
plate  glass  windows  will  be  used.  Ex- 
terior of  the  lljuilding  will  be  covered 
with  shiplap.  Plans  are  complete  and 
in  the  hands  ot  tlie  owner  wlio  will  do 
the  work  by  Day  Labor. 

Contracts  Awarded. 

FDATS — 3  story  and  base,  brick. 
$6,500.  San  Francisco.  Architect.  C. 
'O.  Clausen.  Phelan  Bldg..  S.  F.  Owner. 
Mr,  Gossliner.  Contractors.  .Tobn  Ratto 
Co..  S.  P.     Contract   price.   $6,500. 

ELEVATORS  AND  FIRE  DOORS — 
$10,000.  San  Francisco.  Engineer. 
Constructing  Quartermaster.  Fort  Ma- 
son.     Owners,    United    States    Govern- 


nball 


Council   Bluffs.      Contract   price.    $3. SOS. 

GRADING  40  MILES  OF  ROADBED 
AND  CONSTRUCTING  BRIDGES— 
$200,000.  Puget  Sound  R.  R.,  Ore.  En- 
gineer, Engineering  Department  Puget 
Sound  and  Willapa  Harbor  Railroad, 
Portland.  Owners.  Puget  Sound  and 
Willapa  Harbor  Railroad.  Contractors, 
Guthrie-McDougall  Co.,  Lewis  Bldg.. 
Portland.     Contract  price,  $200,000. 

FACTORY — 3  story  and  base,  rein- 
forced concrete,  $12,000.  San  Fran- 
cisco. Architect,  James  T.  Ludlow.  604 
Mission  street,  .8.  F.  Owners.  National 
Ice  Cream  Co.  Contractor.  Pasqualetti. 
Humboldt  Bank  Bldg.,  S.  F.  Contract 
price    not   stated. 

BANK  AND  OFFICES— 5  story  and 
base.  Class  A  construction.  $250,000. 
Great  Falls,  Mont.  Architect,  Henry 
Hall  Johnson.  Henry  Bldg.,  Seattle. 
Owners,  R.  S.  and  L.  M.  Pord.  Con- 
tractors. Brayton  Engineering  Co.. 
Portland.      Contract    price.    $250,000. 


City  Bids  Opened. 

BiilN    Oiieneil    By    The    Board    of    Public 
Works  For  Concrete  Poles  and  Un- 
derground Conduit. 


Bids  were  opened  by  the  Board  of 
Public  Works  at  the  Wednesday  after- 
noon meeting  for  furnishing  and  de- 
livering underground  conduit  for  the 
Municipal  Railroads  and  for  concrete 
trolley  poles  for  the  Van  Ness  avenue 
line. 

Cnit  prices  on  underground  conduit 
were  taken  as  follows:  (a)  2-inch  fibre 
conduit  per  foot;  (b)  fibre  conduit 
bends.  24-inch  radius  each:  (c)  fibre 
conduit  bends  34-inch  radius  each  and 
(d)  3-inch  fibre  conduit  per  foot.  Only 
two  firms  bid  on  the  work  as  follows: 

H.  W.  Johns-Manville  Co.,  (a)  $.0356 
per  foot:  (b)  $.6125,  each;  (c)  $.6125 
each;   (d)   $.0425  per  foot. 

Pierce-Roeding  Co.  (a)  $.03523  per 
foot;  <b)  $.54615.  each;  (c)  $.54615:  (d) 
$.04349. 

Bids  for  concrete  trolley  poles  for 
t!ie  Van  Ness  avenue  line  were  taken 
as  follows:  (a)  219  standard  poles,  each 
(b)  17  standard  poles  with  conduit  for 
cable  feeders,  each:  (c)  20  strain  poles, 
each,  and  (d)  2  strain  poles  with  con- 
duit  for   cable    feeders. 

Concrete  Trolley  Poles. 


H.     S.     Tittle     (a)     $12S 
$132.1 


ch;     (b) 


each ; 


$132.50    each;    (c 
$136.79   each. 

Rudgear-Merle  Co.  (a)  $149  each;  (li) 
$154  each;  (c)  $195  each:  (d)  $200  each. 

Bluxome  &  Co.  (a)  $15S.50  each;  (b) 
$164.50  each;  (c)  $191.50  each;  (d) 
$197.50  each. 

T.  W.  McClenahan  &  Co.  (a)  $149 
each;  (h)  $154  each;  (e)  $179  eiich;  (d) 
$184    each 


Building  Contracts  Awarded 


SAN    IiTl.*.NCISCO    COUNTY. 


Owner  Contractor 

Tpler     Schmidt 

Same     Same 

Same     Same 

Same     Same 

Mengel      Aitchison 

Hoffman     Hoffman 

Gilmartln      Herald 

Schroeder     Ball 

Smith      Smith 

Grant     Grant 
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Knudsen     Knudsen 

Evans     Davis 

.  Powers     Powers 

Carson     Carson 

Liebes    ..Pac    Coast    Cork 

OSsben     Esben 

De    Martini     ..De    .M.ulini 

Keenan     Ke.  imm 

Rossi     .Bruiim  h  k 

Kuniskige     .  .  .  .Kuni^k  i^-- 

Schetler     Andu.-'uu 

McSheehy      McSheehy 

Salfield      Anderson 

Schoenfeld     Anderson 

Overpack     Overpack 

Seghieri      Seghieri 

Born     Born 

Same     Same 

Same     Same 

Same     Same 

Same     Same 

Same     Same 

Same     Same 

Same     Same 

S   F   Labor   Council  .Erode 
Cambridge     ..McCausIand 

Same     Same 

Same     Same 

Same     Same 

Same Same 

Pabre     Rose 

Lachman     VItt 

Same     Ideal 

Anderson     Dulfer 

Gaffke     . . .  .  Witzelsberger 
French-Am     Bk..Rudgear 

Same'    Gradin 

Gartland    Central    Iron 

Allen     Rednall 

Maritime G  G  Str  Iron 

Voigt     Voigt 

Hinkel     Hinkel 

Stromswold     Owner 

Frair     Picolotto 

Holden     Holden 

Vicchio     Guist 

Woodmansee     Fedeial 

Bjorkman     Bjorkman 

Morris     Morris 

Laclergne     Mettor 

Magee     Ward 

Olsen     Novelty 

Burke     Parnell 

Bankers    Invst         .Owner 

'Bekln     Schafter 

Hale     Trounson 

Perrone     Perrone 

Burke     Legrand 

Schrader     Klahn 

Headden     Donovan 

Dillon     Bryant 

Lachman     .....* Burt 

Longo     Orri 

Bannwarth     Burns 

Rosenberg     Damico 

Roeder     Finnegan 

Schroeder     Ball 

McCann       Little 

Alluisa     Allulsa 

Nowe    Cal    Cptr 

Pardin     Orrl 

Schwartz     Henderson 

Richardson     Bletch 

Lynch      Lyncb 

Strattan     Hansen 

Gibson     Gibson 

Langster     Barncourt 

Saurencella     .  ..Saurencella 

Leigh     Schultz 

Katz     Katz 

Western    Un    .    ...Connell 

Same     Same 

Penziner     Johnson 

Spalding     Martin 

p   P  I   E Tieslau 

Herbert     Brandon 


1600 
14  00 

4000 


(707)  W  SEVENTEENTH  AVE  125  N 
California.  Two-story  and  basement 
frame  dwelling. 

Owner Tyler  &  Schmidt  Bldg.  Co.. 

1921    Oak,   San    Francisco. 

Architect  .  .  .None. 

Day's    work.  COST.    $4000 

(70S)  E  SEVENTEENTH  AVE  125  N 
California.     Two-story  and  basement 


fra 


ellil 


Owner Tyler  &  Schmidt  Bldg.  Co.. 

1921    Oak,   San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST.    $4000 


(709)      W    SEVENTEENTH    AVE    15 
California.      Two-story   and   basen 


N 


W  f.lin-silMV.        llulL-h      IS      191-1. 

Aicliitect  ..  .None. 

Day's  work,  COST,   |4000 

ITIU)  E  SEVENTEENTH  AVE  100  N 
California.  Two-story  and  basement 
frame   dwelling. 

Owner Tyler  &  Schmidt  Bldg.  Co.. 

1 921   Oak,  San  Francisco. 

Architect  ...None. 

Days   work.  CO.<T.    Jllino 

(711)  NO.  97  MARKET.  Construct 
balcony   and    minor    clianges. 

Owner Detjen   Mengel    Co.,   Prem. 

Arcliitect  ...Chas.      E.    J.      Rogers,      24 

Contractor.. Aitchison  &  Son,  624  Tay- 
lor,  Alameda. 

COST,    $1000 

(712)  NO,  1329  SACRAMENTO.  Raise 
and  add  to  flats. 

Owner R.   O.   Hoffman,   Or   O'Brien 

Bros..  Clunie   Bldg.,   S.  F. 

Arcliitect  ..  .O'Brien  Bros.,  Clunie  Bldg 
.'van    Francisco. 

Day's   work.  COST.    $1900 

(713)  N  DE  LONG  150  W  Orizaba. 
One-story   frame  dwelling. 

Owner Mrs.    Gilmartin,    1    Orazaba 

Ave.,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .P   Herald,    440   Head,   S.   F. 
COST.    J500 

(714)  SE  FOURTH  AVE  AND  LAKE. 
-Add   rooms  and   minor  changes. 

Owner H.    C.    Schroeder.    Premises. 

Architect  .  .  .None. 

Contractor.  .J.  F.  Ball.  120  4th  Ave., 
San  Francisco. 

COST.    $500 

(715)  NO.  131S  Norelga.  Alter 
front  and  minor  repairs. 

Owner Ed.    Smith,    Premises. 

Architect  . .  .None. 

Day's   work.  COST,   $450 

(716)  N  EDINBURGH  275  E  France. 
One-story  and   basement   frame   dwlg. 

Owner .  ..lohn   C.   Grant,   460   Madrid 

San  Francisco. 
Architect  ...None.  .  .     .. 

Day's   work.  COST.   JIOOO 

(717)  B  NAPL/ES  75  N  Munich.  One- 
story  and  basement  frame  dwelling. 

Owner J.    Knudsen.    157    Bon   View 

Ave..  San  Francisco. 
Architect  .  .  .None    . 
Day's  work.  COST,   $1500 

(718)  E  CURTIS  275  NW  Morse.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner Evans   &   Davis        31S2   21st 

San  Francisco. 
Architect  ...Oliver    lEvans,     31S2     21st, 

San  Francisco. 
Day's   work.  COST.    $1400 


(,-li))      NOS.     3630-32     SEVENTEENTH. 

Alter  into  Hats. 
Owner Helen    Powers. 


Day 


COST,    $600 


1720)  S  CASTENADA  450  W  San  Mar- 
cus. Two-story  and  basement  frame 
dwelling. 

Owner W.     C.     Carson,     219     32nd 

Ave,,    San    Francisco. 

Architect  ...None. 
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Contractor.  .Cleeve   Carson   ic   Sons,   219 

32nd    Ave,.   San   Francisco. 

COST,    $4000 

(721)  N  MANILLA,  bet  Grant  Ave  and 
Stockton,  Construct  refrigerator  and 
ammonia  piping. 

Owner Liebes      &    Co.,      167      Post, 

San   Francisco. 

.Architect  ..  .None. 

Contractor.  .Pacific  Coast  Cork  Insu- 
lating Co..  1756  15th.  S.  F. 
COST,    $2000 

(722)  NO.  340  ASHTON.  .Move,  alter 
front,  new  foundation  and  ratproot 
dwelling. 

Owner P.    Esben,    Premises, 

Architect  ,  .  .None. 

Day's   work.  COST,   $400 

(723)  S  UNION  108-9  W  'Stockton. 
Two-story  «nd  basement  frame  (4) 
flats. 

Owner Louis  De  Martini. 

Architect  ..  .Paul    F.    De    Martini,    2123 

Powell,    San    Francisco. 
Day's  work.  COST,   $4000 

(724)  NO.  1388  HAIGHT.  Lower  floor 
and  alter  front. 

Owner Hugh     Keenan,     300     Web- 
ster, San  Francisco. 
Architect  . .  .None. 
Day's   work.  COST.   $500 

(725)  NO.  123  KEARNY.  Add  mez- 
zanine   floor. 

Owner Pelicano    Rossi    &    Co.,    123 

Kearny,    San    Francisco. 

Arcliitect  ...None. 

Contractor.  .Brunswick,  Balke,  Col- 
lender      Co.,     765      Mission, 

COST,    $400 

(726)  NO.  1623  POST.  Add  to  pool 
room   and    concrete    foundation. 

Owner K.    Kunlskige,    Premises. 

Architect  ...None. 

Day's  work.  COST,   $450 

(727)  E  FOLSOM  100  S  Tompkins. 
One-story  frame  store. 

Owner Adolph    Schefler,    4013    Fol- 

som,  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .C.  W.  Anderson,  4112  Fol- 
som,   San   Francisco. 

COST,   $500 

(728)  E  DOLORES  200  N  25th.  Add  3 
room  with   porch. 

Owner Mrs.      E.      McSheehy.      1147 

Dolores,    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .McSheehy  Bros.,  74  Lang- 
ton,  San  Francisco, 

COST,    $1000 

(729)  NOS.  1107-09  GOLDEN  GATE 
Ave.  Wire  mesh  floor  and  remove 
partition. 

Owner Salfield    &      Kohlberg,      500 

Clunie   Bldg.,   S.   F. 

Architect  ..  ..Salfield  &  Kohlberg.  500 
Clunie   Bldg.,   S.   F. 

Contractor.  .N.  P.  Anderson.  320  Mar- 
ket, San  Francisco. 

COST,    $400 

(7301  NO.  510  WASHINGTON.  New 
piers,    remove    old    columns. 

Owner The    .lonas    Schocnfield    Co.. 

500   Clunie  Bldg.,  S.  F. 
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Aichitcct  .  .  .Siillicld     &     Kohlberg,     600 
Clunie    Bldg..   S.    F. 

Contractor.  .N.    P.    Anderson,    320    Mar- 
ket, San  Francisco. 

COST,    $750 

(731)  S  HOLLOWAY  75  W  Faxon. 
One-story  and  basement  frame  dwlg. 

Owner W.  G.   Overpack,    262   Jule.s, 

San  Francisco. 
.\rchitect  . .  .None. 
Day's  work.  COST,   $400 

(732)  W  COOK   375   N   Geary,      Shed. 
Owner A.      Seghierl    &      Bro.,      S75 

Presidio  Ave.,  S,   P. 
.\rcihtect  . .  .None. 
Day's  work.  COST,   $500 

(733)  LOT  "L"  Sea  Cliff.  Two-story 
attic  and  ba^cm^jnt  frame  dwelling. 

Owner S.    A.    Born    Bldg    Co.,    660 

Market,   San    Francisco. 
Aichitect  ...E.  G.  Bnlles,  6S  Post,  S.  F. 
Day's    work,  COST.    $8000 

(734)  LOT  "P"  Sea  Cliff.  Two-story 
attic  and   basement    fr^'ne   dwelling. 

Owner S.    A.    Born    Bldg    Co..    660 

Market,    San    Francisco. 
Architect  ...E,  G.  Bolles,  68  Post,  S.  F. 
Day's   work.  COST,    $6000 

(735)  LOT  "O"  Sea  Cliff.  Two-story 
attic  and  basement  frame  dwelling. 

Owner 8.    A.    Born    Bldg    Co.,     660 

.Market,    San    Francisco. 
Architect  ...E.   G.   Bolles,   68  Post,  S.   F. 
Day's  work.  COST,    $4500 

(736)  LOT  "K"  Sea  Cliff.  Two-story 
atttj  and  ba-^cmei  t   Irame  dwelling. 

Owner S.    A.    Born    Bldg    Co.,    660 

Market,    San    Francisco. 
Architect  ...E.   G.   Bolles,   68   Post,  S.   F. 
Day's   work.  COST,    $6500 

(737)  LOT  "B"  Sea  Cliff.  Two-story 
at'ic  and  bas.ment   •'(.'■tme  dwelling. 

Owner ■?.    A.     Born    Bldg    Co.,    660 

Market.    San    Francisco. 
Architect  ...E.   G.   Bolles,   68   Post,  S.  P. 
Day's  work.  COST,  $5500 

(738)  LOT  "N"  Sea  Cliff.  Two-story 
attic  and  basement  frame  dwelling. 

Owner S.    A.    Born    Bldg    Co..    660 

Market.    San    Francisco. 
Architect  ...E.   G.   Bolles,   68  Post,  S.   F. 
Day's  work.  COST,  $5500 

(739)  LOT  "H"  Sea  Cliff.  Two-story 
attic  and   basement   frame   dwelling. 

Owner S.    A.    Born    Bldg    Co.      660 

Market,    San    Francisco, 
Architect  ...E.   G.   Bolles,   68   Post,  S.  P. 
Day's  work.  COST,   $5500 

(740)  LOT  "M"  Sea  Cliff.  Two-story 
attic  and  basement  frame  dwelling. 

Owner S.    A.    Born    Bldg    Co.,     660 

Market,    San    Francisco. 
Architect  ...E.  G.   Bolles,   68   Post,  S.  P. 
Day's   work.  COST,    $6500 

(741)  NE  SIXTEENTH  AND  C.'iPP. 
Ornamental  iron  tor  four-story  and 
basement  Class  "C"  building. 

Owner S.    F.    Labor    Council    Hall 

Association. 
Architect  ..  .Matthew    O'Brien,    68    Post, 

San  Francisco. 
Contractor.  .Erode       Iron      Works,       31 
Hawthorne,    San    Pr.inclsco 
Not    flled. 

As    iwork    progresses     payments 
equal    to ''S^ 
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Usual    35    days L'5% 

TOTAL    COST,    $1408 

1742)  W  POURTT-EIGHTH  AVE  300 
S  Irving  25x120.  All  work  for  four- 
room  and  basement  frame  cottage. 

Owner Ida    M.       Cambridge,       4620 

Irving,    San    Francisco. 

Architect  . .  .None. 

Contractor.  .Geo.     V.     McCausland,    4173 
23rd,   San  Francisco. 

Plied    Mar.    9.   '14.      Dated   Mar.    3,   '14. 

Frame   up   and   rafters   in |300 

Brown    coated    300 

Completed    and    accepted 300 

U.«ual   35   days 300 

TOTAL,  COST,    1200 

Bond.    1600.        Sureties,    B.      A.    Hnadley 

and   F.   A.   McCausland.     Limit,    60   days 

after  Mar.  9.     Forfeit,  none.      Plans  and 

specifications    tiled. 

(743)  W  FORTY-EIGHTH  AVE  250 
S  Irving  25x120.  All  work  for  four- 
room  and  basement  cottage. 

Owner Ida    M.      Cambridge,      4620 

Irving,    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Geo.    V.    McCausland,    4173 
23rd.  San  Francisco. 

Filed   Mar.   9,  '14.     Dated  Mar.   3,  '14. 

Frame  up  and  rafters  In $300 

Rough     plumbing    completed 300 

Completed    and    accepted 300 

Usual   35   days 300 

TOTAL  COST.   $1200 

Bond.   $600.      Sureties,   E.   A.   Hoadley   & 

F.  A.  McCausland.     Limit,  60  days  after 

.March     9.      Forfeit,    none.      Plans    and 

specifloations    filed. 


1744)W  FORTY-EIGHTH  AVE  275  S 
Irving  25x120.  All  work  for  four- 
room  and   basement  cottage. 

Owner Ida    M.      Cambridge,      4620 

Irving,    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Geo.     V.     McCausland.     4173 
23rd.    San    Francisco. 

Filed  Mar.   9.  '14.      Dated  Mar.   3.  '14. 

Frame   up  and    rafters    in $300 

Brown   coated  and   rough  plumb- 
ing   done     300 

Completed    and    accepted 300 

Usual    35    days 300 

TOTAL  COST,  $1200 

Bond,    $600.      Sureties,    E.    A.    Hoadley 

and  F.  A.  McCausland.     Limit.  60  days 

after    March    9.      Forfeit,    none.      Plans 

and  specifications  filed. 


(745)  REAR  OF  W  FORTY-EIGHTH 
Ave  250  S  Irving  25x120.  All  work 
for  three-room  and  basement  cottage 

Owner Ida    M.       Cambridge,       4620 

Irving,    San    Francisco. 


chite 


.No 


Contractor.  .Geo.    V.    McCausland.    4173 

23rd.    San    Francisco. 
Filed  Mar.  9,  '14.     Dated  Mar.  3,  '14. 

Frame   up   and    rafters    in $175 

Brown    coated  and    rough    plumb- 
ing   completed     175 

Completed     and     accepted 175 

Usual     35     days 175 

TOTAL  COST,  $700 
Bond,  $350.  Sureties,  E-  A.  Hoadley 
and  F.  A.  McCausland.  Limit.  uO  dayc 
after  March  9.  Forfeit,  none.  Plans 
and   specifications   filed. 

(746)  REAR  OF  W  FORTY-EIGHTH 
Ave  275  S  Irving.  All  work  tor  three 
room    and    basement    cottage. 

Owner Ida    M.      Cambridge,       4020 

Irving,    San    Francisco. 

Architect  . .  .None. 
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Contractor.  .Geo.     V.    McCausland,    4173 

23rd,   San   Francisco. 
Filed  Mar.  9..  '14.     Dated  Mar.  3,  '14. 

Frame  up  and  rafters  in $175 

Brown    coated    and    roug   plumb- 
ing   in     17J 

Completed    and    accepted 175 

Usual     35     days 175 

TOTAL  COST,  $700 
Bond.  $350.  Sureties,  E.  A.  Hoadley 
and  F.  A.  McCausland.  Limit,  60  days 
after  March  9.  Forfeit,  none.  Plans 
and   specifications   filed. 


Wedn 


.March     IS     VJH 


(747)  N  PACIFIC  91-6  W  Jones  W  23x 
N  60.  All  work  for  three-story  and 
basement  frame  store  and  flats. 

Owner Albert  J.  Fabre,  Merchants 

National   Bank   Bldg.,  S.   F. 
Architect  .  .  .Fabre     &    Bearwald,    Mer- 
chants   Nat'l.     Bank     Bldg., 
San  Francisco. 
Contractor .  .L.     A.      Rose,      Monadnock 

Bldg.,  San  Francisco. 
Filed  Mar.  9,  '14.     Dated  Feb.  20.  '14. 

Roof    on     $1294 

Brown    coated    1294 

Completed   and   accepted 1294 

Usual   35   days 1294 

TOTAL  COST,  $5176 
Bond,  $2588.  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  75  days. 
Forfeit,  $5.  Plans  and  specifications 
filed. 


(74S)  E  MISSION  295  S  16th  S  75xE 
105.  Electrical  work  for  three-story 
and   basement   apartments   and   store. 

Owner Lachman  Bros.,     16th     and 

Mission,   San    Francisco. 
Architect  ..  .M.       Mattanovich,       Hewes 

Bldg.,   San   Francisco. 
Contractor.  .Vitt  Blec.  Co..  24S  Church, 

San   Francisco. 
Filed  Mar.   9.  '14.     Dated  Jan.   16,  '14. 

Electrical   work    roughed    in $500 

Completed   and   accepted 250 

Usual     35     days 250 

TOTAL  COST,  $1000 
Bond,  $iOOO.  Surety.  Aetna  Accident  & 
Liablltiy  Co.  Limit,  forfeit,  none.  Plans 
and  specifications  filed. 

(749)  SHEET  METAL  WORK  ON 
above. 

Contractor.  .Ideal    Cornice      Co.,      1040 
Howard,   San  Francisco. 

Filed  Mar.  9.  '14.  Dated  Feb.  21,  '14. 
Vent  shafts  lined  and  vent  ducts 

in     place     $500   00 

Cornices    in    place 35)    25 

Finished    and    accepted 300   00 

Usual    35    days 383    75 

TOTAL  COST.    $1535   00 

Bond,    none.      Limit.      without      delay. 

Forfeit,  none.     Plans  and  specifications 

filed. 

(7501      W  TWENTY-THIRD  AVE  475  .N 

California  N  25xW  120  O  L  94.  .^n 
work  for  two-story  and  garage 
frame  residence. 

Owner Jas.  H.  and  Amelia  V.  An- 
derson,   597    31st,   Oakland. 

Architect  .  .  .None. 

Contractor.  .W.  F.  Dulfer,  519  15th  Ave 
San  Francisco. 

Filed  Mar.  9,  '14.     Dated  Mar.  4.  '14. 

Rafters    in    place $1000 

Brown    coated    1000 

Completed    and    accepted 1400 

Usual     35     days 1700 

TOTAL  CO^,    $5100 

Bond.    $2550.      Sureties,    Mary   A.    Dulfer 

and  Ray  Slocumb.     Limit,  90  days  after 

.March    14.      Forfeit,    none.      Plans     and 

specifications  filed. 


u.',l)  NO.  615  KIKKHA.M.  All  work 
for  one-story  frame  addition. 

Owner Mrs.    Elizabeth    Gaffke,    615 

Kirkham,    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Jacob    Witzelsberger.     110 
Jessie,  San  Francisco. 

Filed  Mar.  9,  '14.     Dated  Feb.  26,  '14. 

Enclosed   and   roof   on $573  75 

Brown    coated    573  75 

Completed   and   accepted 573  75 

Usual     35    days 573   75 

TOTAL   COST.    $2295   00 

Bond,    limit,    forfeit,    none.      Plans    and 

-•fpecifications,   none. 

(7.-,2)  W  TRINITY  68-9  N  Sutte.-  W 
61-S'.ixN  34-4%.  Ornamental  Iron, 
etc..   for  ten-story   addition   to  bldg. 

Owner French-American    Bank    of 

S?vings    by    P.    J.     Walker 

Co.,  Monadnock  Bldg..  s.  P. 

Architect  ..  .E.    A.    Bozlo,    1125   Laguna. 

San  Francisco. 
Contractor.  .Rudgear-Merle   Co.,    Bay   &• 

Stockton.   San    Francisco. 
Filed   Mar.   9.  '14.     Dated   Feb.   24,   '14. 

Payments    semi-monthly    of 75% 

Usual    35    days 25% 

TOTAL  COST,  $16,400 
Bond.  $8200.  Surety,  A.  E.  and  A. 
Sbarhora.  Limit,  as  required.  For- 
feit, none.  Plans  and  specifications 
filed. 


cT.i.l)      PAINTING  ON  ABOVE. 
Ccjntractor.  .August    Gradin,    3887    23rd. 

San    Francisco. 
Filed    Mar.   9,   '14.      Dated    Mar.    6.   '14. 


Pay 


TOTAL  COST,  $2100 
Bond.  $1050.  Sureties,  G.  Petterson  and 
S.  Persson.  Limit,  as  required.  For- 
feit, none.  Plans  and  specifications 
filed. 


(754)      SW    GEARY    AND    LARKIN    W 
76xS    120.      Structural    steel    and   cast 
iron   work    (furnish   and   setting)    tor 
six-story   and    basement    steel    frame 
hotel   building. 
Owner P.    J.    Oartiand,    467    Guer- 
rero, San  Francisco. 
Architect  ...Rousseau  &  Rousseau,  Mo. 

nadnock  Bldg.,  S.  F. 
Contractor.. Central    Iron      Works,      651 

Florida.     San     Francisco. 
Piled  Mar.  9,  '14.     Dated  Mar.  7,  '14. 
On   1st  and  15th  of  each   month     75A 

Usual    35    days 25% 

TOTAL  COST,  $20,600 
Bond,  $10,300.  Surety.  Globe  Indemnity 
Co.  Limit,  60  days  from  March  7.  For- 
feit, $50.  Bonus,  $50  per  day.  Plans 
and   specifications   filed. 


(755)  s  CLEMENT  32-6  W  Sixth  Av 
W  25xS  100.  Grading,  concrete,  car 
penter,  plastering,  painting,  glass 
glazing,  tinning,  electric  work,  hard 
ware  for  one-story   frame  store. 

Owner J.  A.  Allen. 

-Architect  . .  .None. 

Contractor.  .W.    W.    Rednall,    2500    Fil 
bert.  San  Francisco. 

Filed  .Mar.  10.  '14.     Dated  Mar.  9.  '14. 

Frame  up  and  ratters  set 151 

1st   coat  plaster  on 

Completed     5] 

Usual   35   days '.'.'."  ' 

TOTAL  COST,   $206 

Bond.       $1032.50.         Sureties,        Hermai 

Preese  and  Thos.   A,   Douglass.     Limit 

45  days.     Forfeit,  $2.     Plans  and  sped 

floatlons  filed. 
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NKW  LODGE  HALL  FOR    KNIGHTS  OF  COLUMBUS 
San  Francisco 


Will  D.  Shea,  Architect 
San  Francisco 


Building  and  Industrial  News 
March  IS,  1914 


MAIN  ENTRANCE  KNIGHTS  OF  COLUMBUS  HALL 

San  Francisco 


Will  D.  Shea,  Architect 
San  Francisco 


Building  and  Industrial  News 
March  18,  1914 


\Veiliusaa.v,       March     l.s     I'JU. 
(756)      S   CLAY    150    E    Diuiiiiii 


.Golden  Gate  Str 
Ornamental  Irot 
107   11th.  San  Pra 


TOTAL  COST,   $!liiOO 


(757)     lE  MOSCOW   12.5  N  Persia,     r 

story   and    basement    frame   dwl^. 

Owner Geo.    F.      Voiglit.    27i!    i 


Days 

work.                                 COST,  $ison 

. 

(7aS) 

N     ELIZABETH     230     E    Castro. 

One 

and     one-lialf-story    and    ,b«se- 

met 

t  frame  dwelling. 

Owne 

Mrs.   T.  Hlnkel,   740   Castro, 

San  Francisco. 

Arclii 

ect  ...None. 

Coiitr 

ictor.. Hlnkel    Bros.,    277    Eureka, 

San   Francisco. 

COST.    JlilSO 

(759)      W  GAMBIER  50  N  Plo 

story   and    basement    frame 
Owner J.  C.  Stromswald, 


COST,  $1S00 


One 


(760)      W    NAPLES   150   S  Brazil, 
story    and    basement   frame   dwlg. 

Owner Mary      Fralr,      34-1      Naples, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .L.    Picolotto,     205     Naples. 
San   Francisco. 

COST,    $1000 


(7611  LOT  43  BLK  5,  Crocker  Amazon 
Tract,  One  and  one-halt-story  and 
basement  frame  dwelling. 

Owner St.      George      Holden.      520 

Crocker  Bldg..  S.  F. 

Architect  . .  .None. 

Day's    work.  COST,    JlSilO 


(762) 


Alte 


NOS.       616-22      HATES, 
raise  and  move  flats. 
Owner E.    D.    Vicchio,    299    Broad- 
way, San  Francisco. 
Architect  .  .  .None. 

Contractor.. S.      A.    Guist,      752      Mont- 
gomery, San  Francisco, 

COST,    $1850 


(TC:;)      NW  ELLIS  AND  MASON.     Elec- 
tric  sign. 

Owner Mrs.  F.  Woodmansee.  Prem 

Architect  . .  .None. 

Contl-actor.  .Federal      Elec.      Sign      Co., 
257    8th.    San    Francisco. 

COST.   1400 
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aSB)     NO.    1201     .\lAltlP0S.4.       Kepair 
fire  damages. 

Owner Mr.  Laclergne,  San  Jose. 

Architect  . .  .None. 

Contractor.  .Louis    Mettor,    157      Albion 
Ave.,  San  Francisco. 

COST,    $650 

(767)  NO.   777   MARKET.      Alter   front. 
Owner Thos.      Magee      &   .Sons.      5 

Montgomery,  S.  F. 
Architect  . .  .None. 
Contractor.  .Ward      &      Goodwin,       110 

.lessie,    San    Francisco. 

COST.   $4  50 

(768)  NO.    1252    .MARKET.       Construct 
marquise. 

Owner J.    Olsen,    Premises 

Arcliitect  . .  .None  . 

Contractor.. Novelty      Elec.      Sign      Co.. 
165  Eddy,  San  Francisco. 

COST,    $500 

(769)  W  ELEVENTH  300  S  Folsom. 
Brick    work    tor   boilers. 

Owner Miss   Burke. 

Architect  ...None. 

Contractor.. H.   Parnell.  San   Mateo. 

COST,    $400 

(770)  NO.  51  GE.^RY.  Minor  changes 
in  store. 

Owner Bankers'       Invst.    Co.,       74S 

Market,   San    Francisco. 
Architect  ...None. 
Day's  work.  COST,    $500 

(771)  NO.  180  OTIS.  New  footings 
under  basement  walls. 

Owner Martin    Bekin,    Premises. 

Architect  ..  .Industrial      Eng.    Co.,      519 

California,    San   Francisco. 
Contractor.  .W.   A.  Schaffer. 

COST,    $500 

(772)  SW  ELLIS-  AND  FILLMORE. 
Repair  Are  damage. 

Owner Hale  Bros.,  Inc. 

Architect  . .  .None. 

Contractor.. J.   Trounson,    121    5th,   S.   F. 
COST,    $1500 

(7T3)  W  PRENTISS  150  N  Union. 
One-story  and   basement    frame   dwlg. 

Owner G.   Perrone,   Premises. 

Architect  . .  .None. 

Day's  work.  COST.   $400 

1774)  W  WEBSTER  60  S  Filbert. 
Concrete  foundation  and  floor  and 
underpin    dwelling. 

Owner Mrs.    Burke.    3007    Webster, 

San   Francisco. 
Architect  . .  .None. 

Contractor.. Chas.  Legrand,  11  Chenery, 
San   Francisco. 

COST.    $700 


(764)      S    MORSE    30    E    New 
and      one-half-story     and 
frame  dwelling. 

Owner J.      Bjorkman.      4( 

San    Francisco. 

Architect  . .  .None  . 

TJay's  work. 


One 


COST,   $1400 


(775)      NO.    3    CHENERY.      New    stairs 

and   brick   veneer   front   and   shingle. 
Owner Schrader    Est.,    1133    Guer- 
rero,   San    Francisco. 
Architect  ...A.  Klahn. 
Contractor.. A.  Klahn   &  Son,   27  Chen- 


ery, 


COST,  $1000 


(765)      B   TWELFTH   A^VE    150   S    Anza. 
Two-story  and  basement  frame  dwlg. 

■Owner A.   T.   Morris,   616    9tli    Ave., 

San    Francisco. 
Architect  .  .  .None. 
Bay's    work.  COST,    $2100 


(776)     NO.    70    NEY.      Concrete    foonda- 
tion,   underpinning   &    minor   changes. 


.O.   B.   Headde 


643    Lomljard, 


20 

1770  \\  FIRST  AVE  125  N  Fulluii  25x 
124.  .\11  work  for  two-story  ami 
basement  frame  flats. 

Owner William,         Kathryn         and 

Jennie  Dillon. 

Architect  ..  .J.   C.      Hladik.      .Mimadiiock 
Bldg.,  S.  P. 

Contractor.. Bryant  &  Bishop. 

Filed  .Mar.  II,  '14.     Dated  Mar.  9,  '14. 

Root    on    $1068.25 

Brown   coated    1068.25 

Completed  and  accepted 1068.25 

Usual    35    days 1068.25 

TOTAL  COST.   $4273.00 

Bond.    none.      Limit,    70    days.      Forfeit. 

$5.      I'lans  and  speciflcalions  filed. 

(77S1  E  MISSION  295  S  16th  S  7oxE 
105.  Interior  and  e.<cterior  plastering 
and  lathing  for  three-story  and 
basement  apartments  and  stores. 

Owner Lachman     Bros.,    16th     and 

Mission,  San  Francisco, 
Architect  ..  .M.       Mattanovich,       Hewes 

Bldg.,   San   Francisco. 
Contractor.  .Chas.   ,1.   Burt,    156    Dolores, 

San  Francisco, 
Filed   .Mar.   11,  '14.      Dated   Mar.   4,   '14. 

Lathed   and  brown   coated $2050 

Completed   and   accepted 1025 

Usual    35    days 1025 

TOEAL  COST,  $4100 
Bond,  none.  Limit,  without  delay. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(779)  W  NINTH  AVE  200  S  Irving  25 
xl20.  All  work  for  two-story  frame 
store  and  flats. 

Owner B.      Longo,    2308      Howard, 

San   Francisco. 
Architect  ..  .Theo.      W.    Lenzen,      Hum- 
boldt Bank    Bldg..   S.   F. 
Contractor .  .G.  Orri  and  F.  Marschaleck 

(Orri  &  Marschaleck). 
Filed   .Mar.   11,  '14.     Dated  Mar.   9,  '14. 

Frame    up    $1375 

Brown    coated    1375 

Completed   and   accepted 1375 

Usual    35    days 1375 

TOTAL  COST.  $5500 
Bond,  $2750.  Surety,  Pacific  Coast 
Casualty  Co.  Limit.  75  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(7Stl)  E  PARSONS  100  N  Fulton  B  100 
NE  25  W  104  S  25.  All  work  except 
painting,  shades  and  light  fixtures  tor 
twn-story  frame  flats. 

Owner Ellen  S.  Bannwarth. 

Arcliitect  ...August  Nordin.  Mills  Bldg.. 

San  Francisco. 
Contractor.. Jno.   Burns. 
Piled  .Mar.   12,  '14.     Dated  Mar.  10,  '14. 

Frame    up    and    enclosed $1200 

Floors    laid,    window    frames    set 

and    brown    coated 1200 

Completed    1200 

Usual    35    days 1200 

TOTAL  COST.  $4800 
Bond,  $2400.  Sureties,  Jas.  L.  Hoover 
and  Jos.  Burns.  Limit,  60  days.  For- 
feit. $5,     Plans  and  specifications  filed. 

(7S1)  W  HYDE  127-6  N  Sutter  N  id 
W  95  S  10  W  42-6  S  30  E  137-6. 
lathing,  plastering  and  cementing 
for  building. 

Owner John      Cahen      and      Isador 

Rosenberg,        45        Kearny. 
San    Francisco. 
Architect  ...Jos.      Cahen.     45       Kearny. 

Kearny,    San    Francisco. 
Contractor.  .Tony   Damico. 
Piled  Mar.  12,  '14.     Dated  Feli.  2C.  '14. 

Brown    coated    0 $120 

Completed  and   accepted 687 


L'Fuul    35   .lays 600 

TOTAL,  COST,  J2487 
Bind,  11243.50.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  as  directed.  For- 
feit,  $10.     Plans  and  specifications  filed. 

1782)  NOS.  644-6-8  WALLER.  Altera- 
tions on  three  flats. 

Owner Mrs.  Catliarine  Roeder,  648 

Waller,   San   Francisco. 
Designer  ...Mrs.    B.   Apple,    648  Waller, 

San    Francisco. 
Contractor.  .Kearrs  &  Finegan. 
Filed  Mar.   12,  '14.     Dated  Feh.  3,  '14. 
On    1st   and    15th   of   each    month 

progressive  payments  of    75% 

TOTAL  COST,  |620 
Bond.  none.  Limit,  March  10,  1914. 
Forfeit,  none.     Plans  only  filed. 

<7S3)  SE  LAKE  AND  FOURTH  AVE. 
Minor    repairs    to    flats. 

Owner H.    C.   Schroeder,    243   Lake, 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .J.    F.    Ball.    120    4th    Ave., 
San    Francisco. 

OO.ST,   $4  00 

(784)  NO.  1330  MASONIC  AVE.  Gar- 
age  in    basement. 

Owneo' R.  McCann,   Premises. 

Architect  . .  .None. 

Contractor..  Wm.    Little.    753    Sth    Ave.. 
San   Francisco. 

COST,     $4  00 

(78g)  NE  SUTTER  AND  POWELL. 
One-story    frame   boot   black    stand. 

Owner V.      Alluisa,      43      Bernard. 

San    FrancLscn. 
-Architect  . .  .None. 
Day's   work.  COST,   $400 

(786)  SW  GRANT  AVE  AND  UNION. 
Alter  front. 

Owner M.  Nowe,  nol  Union,  S.  F. 

Arcihtect  . .  .None. 

Contractor.  .California    Carpenter    Shop 

Co.,  1249%   Grant  Ave..  S.  F 

COST.   $400 

(787)  NO.   78  CLAT.     Alter   saloon. 

Owner O.  Fardiu.  601  Front,  S.  F. 

Architect  . .  .None. 

Contractor.  .G.  Orri  and  F.  Marchaleck, 
2033  22nd.  San  Francisco. 

COST,    $-400 

(788)  NO.  1327  McALLLSTER.  Cut 
opening  in  garage. 

Owner N.     Schwartz,     1001     McAl- 
lister. San  Francisco. 

Architect  . .  .None, 

Contractor.  .J.       H.       Henderson,       908 
O'Farrell,    San    Francisco. 

COST,    $400 

(7.S9)  NO.  1032  VALLEJO.  Add  bay 
window. 

Owner Mary    Richardson,    Prem. 

Architect  ..  .L.   Dutton.  Chronicle  Bldg.. 

San  Francisco. 
Contractor.  .E.    C.    Blctch,    120    Burnett 
Ave..   San   Francisco. 

COST,   $400 

(790)  NOS,  569-71  NATOMA.  Raise 
(present  ftwo-story  frame  ^juilding, 
cut  for  light  courts  and  install  six- 
new  baths. 

Owner P.    Lynch,    1146      Hampsire, 

San  Francisco. 
Architect  ..  .None. 
Day's  work.  COST,  $3000 

(791)  NO.  3025  CLEMENT  Add  to 
dwelling. 


BUILDING   AND   INDUSTRIAL  NEW.* 

Owner Mrs.  Rose  C.  Strattan.  3025 

Clement,  San  Francisco. 

Arcihtect  . .  .None. 

Contractor.  .H,  E.  Hansen.  431  30th  Ave 
San  Francisco. 

COST,    $500 

(792)  S  LINCOLN  WAY  30  W  25tn 
Ave.  Two-story  and  basement  frame 
dwelling. 

Owner Theo.      Gibson,       355      Fair 

Oaks,   San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $290(1 

(793)  NO.  703  DEVISADERO.  Rat- 
proof   laundry   floor. 

Owner Mr.    Sangster. 

Arcliitect  . .  .None. 

Contractor.. .lerome       Barncourt,       3354 
Steiner,  San  Fi^ncisco. 

COST,    $800 

(794)  S  TWENTY-SECOND  100  E  Wis- 
consin. Two-story  and  basement 
frame  cottage. 

Owner Frank       Saurencella,       Cor. 

Rhodel  Island  &  ISth,  S.  F. 
Architect  .  .  .None. 
Contractor.  .Wm.    Strickland,    ISth    and 

Potrero  Ave.,  S.  F. 

COST,    $800 

(795)  W  TWENTY-FIRST  AVE  100  S 
Geary.  Two-story  and  basement 
frame    (2)    flats. 

Owner Leigh    &    Schultz.    330     Sth 

Ave.,  San  Franicsco. 
Architect  ...Plans  by  Owners. 
Day's   work.  COST,    $4000 

1796)  E  MISSION  150  S  17th.  Three- 
story  and  basement  frame  stores  and 
lofts. 

Owner Chas.    Katz,    1200    Dolores, 

San    Francisco. 

Architect  .  .  .None. 

Day's   work.  COST.   $50011 

(797)  W  NINETEENTH  AVE  25  S 
California  S  25xW  70.  All  work  for 
one-story    flve-room   frame   residence. 

Owner Western         Union         Home 

Bldrs.,   Inc.,  1617  Telegraph 
Ave..   Oakland. 

Architect  .  .  .None. 

Contractor.  .J.  S.  Connell. 

Filed  Mar.  13.  '14.     Dated  Oct.  20.  '13. 

TOTAL  COST,  $2500 
Payments    not    given    

Bond,  none.     Limit,  120  days  after  Oct. 

17.      Forfeit,    none.      Plans    and    speclifl- 

cations  filed. 

(798)  W  NINETEENTH  AVE  50  S 
California  S  25xW  70.  All  work  tor 
one-story   5-room    building. 

Owner Western         Union         Home 

Bldrs.,  Inc.,   1617  Telegraph 
Ave.,  Oakland. 

Architect  .None. 

Contractor.. J.   S.   Connell. 

Piled  Mar.  13,  '14.     Dated  Oct.  20,  '13. 

Payments    not    given     

TOTAL  COST,  $2500 

Bond    none.      Limit,    120    days   after  Oct. 

10.    1913.      Forfeit,      none.        Plans      and 

speci'^citions  filed 

(799)  SW  TWELFTH  AND  IS;.3  25x 
80  (irregular).  All  work  for  three- 
story  and  basement  frame  apart- 
ments. 

Owner A.       Penziner,      2981      26th, 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .Johnson      &    Hatland,     1513 

Church,   San   Francisco. 


\VLMliie.sd:iy.       .March      Is     1911. 

Filed  Mar.  13,  '14.     Dated  Mar.  3.  '14. 

1st   floor  joists   on $1500 

Roof   on    2000 

Brown    coated    2000 

Completed     3000 

Usual    35    days 2000 

TOTAL  COST,  $11,000 
Bond.  none.  Limit,  90  days  after  ex- 
cavating is  done.  Forfeit,  none.  Plans 
and  specifications  filed. 

(500)  S  GREEN  205  W  Devisadero  S 
137-6XW  35.  All  work  for  two-story 
and  basement  and  garage  frame  resi- 
dence. 

Owner Mary      P.      Spalding,      Lane 

Hospital,    .San    Francisco. 
Architect  ...Albert  Fa-r,  0 -.   =»ost,  S.  F. 
Contractor.  .Wm.      Martin,    110      Jessio, 

San  Francisco. 
Filed  Mar.  13.  '14.     Dated  Mar.  — ,  '14, 

2nd   story  joists   in $1554 

Ready   for    lathing    1554 

Plumbing    fixtures    delivered    and 

60%   of  mill   work  in    1554 

Completed    and   accepted 1554 

Sa    ilnys    after 2159 

TOTAL  COST,  $8375 
Bond,  $4188.  Surety,  Chicago  Bonding 
&  Insurance  Co.  Limit.  90  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

(501)  EXPOSITION  SITE.  Furnish- 
ing and  installing  transfer  table  in 
Transportation    Building. 

Owner Panama-Pacific        Interna- 
tional  Exposition   Co.,    Ser- 
vice  Bldg.,   S.   P. 
.Architect  . .  .None. 
Contractor.  .TIeslau    Bros.,    2S14    Grove. 

Berkeley. 
Piled  Mar.   13,  '14.      Dated   Mar.   6,   '14. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $6140 
Bond,  $3500.  Surety.  U.  S.  Fidelity  .St 
Guaranty  Co.  Limit,  120  days.  Forfeit, 
$10.     Plans  and  specifications  filed. 

1802)  SW  CLAY  AND  JONES  W  120xS 
33-9.  Concrete,  cement  sidewalks  and 
floors,  brick  work,  iron  and  steel 
work,  ornamental  iron  and  fire  es- 
capes for  tliree-story  frame  with 
brick  and  concrete  basement  apart- 
ments. 

Owner A.   H.   Herbert,   151   Powell, 

San  Francisco. 
Architect  .  .  .'O'Brien    Bros.,   Clunle    Bldg 

(San  Francisco. 
Contractor.  .Brandon      &     Lawson,      ISO 

Jessie,   San   Francisco. 
Filed  Mar.  14,  '14.     Dated  Mar.  10,  '14. 
Concrete    footing    completed    and 

steel    delivered     $1230 

Steel  in  position  and  ibrick  work 

scaffold   high    1230 

Completion  and  acceptance  of  all 
work  except  flre  escapes  and  ce- 
ment   sidewalk    8S0 

35  days  after  completion  of  all 
work    except      fire    escapes      and 

sidewalk     1230 

Completion  and  acceptance  of  flre 
escapes  and  cement  sidewalk...      350 
TOTAL  COST,  $4920 
Bond,  none.     Limit.   30  days  after  grad- 
ing.     Forfeit,    none.      Plans    and    speci- 
fications   filed. 


INCORPOR.\TIONS. 


Imperial  Sales  Co.  Capital  Stock. 
$10,000;  subscribed.  $300:  shares,  $1 
each.  Directors — R.  H.  Manley,  25 
shares;     A.   Rochex,   75     shares;     J.  A, 


«  ednesdny,       Alaii-h      IS     I9U. 

Coughlan,  200  snares.  Place  ol'  Ijusi- 
ness,  San  Francisco. 

French  Gulch  Gold  Mining  Co.  Capi- 
tal stock,  $1,000,000:  subscribed,  $2500; 
shares,  $5  each.  Directors — W.  W. 
^^Iillling,  C.  F.  Schulte,  H.  Kunz,  H.  W. 
-Mathews.  J.  c.  Cunningham,  100  shares 
■  ■nil.     Place   of  huslness,   s.  F. 

.Mocco  Gold  Dredging  Co.  Capital 
stock,  $50,000;  subscribed.  $300;  shares, 
*.-,(i  each.  Directors — J.  D.  Warner,  F. 
i:.  -Mayo,  W.  W.  Rodehaw,  2  shares  each. 
Place   of  business,  San   Francisco. 

The  Ocean  Shore  Auto  Stage  Co. 
Capital  Stock,  $25,000;  subscribed,  $300; 
sliares,  $100  eacli.  Directors— H.  L, 
.staples,  J.  W.  Gray.  M.  Staples,  1  share 
each.     Place  of  business,  San  Francisco 

Kyosan  Kai.  Capital  Stock,  $25,000; 
subscribed,  $150;  shares,  $10  each,  Til- 
rectors— S,  Watana'be,  T.  Sliiloto,  S. 
Nao,  5  shares  each.  Place  of  business, 
San  Francisco. 

Grand  View  Hotel  Co.  Capital  Stock, 
$10,000;  subscribed,  $3;  shares,  $1  each. 
Directors — L.  W.  Horn,  L.  Levy,  J.  M. 
Politzer,  1  share  each.  Place  of  busi- 
ness,  San  Francisco. 

Roddan  Latimer  Sales  Co.  Capital 
Stock,  $1,000,000;  subscribed.  $500; 
shares,  $100  each.  Directors — J.  Rod- 
dan,  G.  M.  Latimer,  C.  D.  Roddan,  J,  C. 
Fry,  O.  E.  Jackson,  1  share  each.  Place 
of  business,  San  Francisco. 

Ensign  Realty  Co.  Capital  Stock, 
$10,000;  subscribed,  $10,000;  shares.  $1 
each.  Directors — F.  Bianchi,  9998 
Shares;  A.  Bianchi.  A.  Tedell.  1  share 
each.  Place  of  business,  San  Fran- 
Union  Amusement  Co.  Capitol  Stock, 
$50,000;  subscribed,  $30;  shares,  $10 
each.  Directors— J.  P.  Sweeney,  J.  P, 
Lucey,  H.  Nastings,  1  share  each. 
Place  of  business,  San  Francisco. 

World's  Fair  Auto  Car  Co.  Capital 
Stock,  $100,000;  subscribed,  $7;  shares. 
$1  each.  Directors — A.  F.  Hoelmer,  J. 
H.  Durley,  W.  E.  Lowe,  W.  H.  Mead.  H. 
A.  Arnold,  F.  J.  Thayer  Jr.,  H.  A.  Welsh, 
1    share  each.      Placs  of  business,  S.  P. 

Huntington  Park  Realty  Co.  Capital 
Stock,  $100,000;  subscribed,  $300;  shares 
$100  each.  Directors— R.  H.  Smith,  N. 
W.  Hall,  W.  H.  Humphrey.  1  share  each. 
Place  of  business,   San  Francisco. 

Western  Auto  Body  Manufacturing  & 
Repair  Co.  Capital  Stock,  $25,000;  sub- 
scribed, $3;  shares,  $1  each.  Directors 
— M.  S.  Harris,  W.  C.  Puzewlch.  G.  L. 
Abbott,  1  share  each.  Place  of  busi- 
ness, San  Francisco. 


BlULDINC,  AND  INDUSTRIAL  NEWS 

iXOTKK     Ol.'     IMON-HAIULITV. 


NOTICE      OF       NON-RESPONSIBILITY. 


Mar.  13,  1914— LOTS  20  AND  21  ELK 
"L"  Mission  Street  Land  Co.  Home- 
stead Realty  Co  as  to  improvements 
on    leased    property 

Mar.  10,  1914— NW  MARKET  40  NE 
O'Farrell  NE  193-4%  m  or  1  NW  o3 
m  or  1  N  96  m  or  I  W  9S-6  S  78  m 
or  1  SW  38  m  or  1  E  11  m  or  1  S 
33-4%  m  or  1  SW  36-11%  m  or  1  SE 
99-2%  m  or  1;  Nos.  55-57  Geary. 
Bankers  Investment  Co  as  to  im- 
provements   on    leased    property.... 

Mar.  10,  1914— LOT  11  BLK  S  Crocker 
Amazon  Tract,  Crocker  Estate  as 
to  improvements  on  leased  prop- 
erty     

Mar.  12  ,1914— LOT  39  Henry  Winkles 
Map  of  Silver  Terrace.  Sarah  Weln- 

property    


Mar.  9,  1914 — COMG.  57-6  SW  Girard 
and  300  NW  Silliman  SW  parallel 
with  NW  Silliman  25  NW  SI  m  or 
1  NE  25.03. m  or  1  SE  S3  m  or  1  ptn 
Lot  1  Blk  15,  University  Mound. 
Homestead  Realty  Co  as  to  im- 
provements   on    leased    propertj'... 


RELEASE    OP    BUILDING    CONTR.ICT. 


Mar.  9,  1914— NO.  615  KIRKhA.M.  Re- 
leasing contract  Hied  March  2,  1914. 
Mrs  Elizabeth  Gaffke  with  Jacob 
Witzelherger,    Released  ..  Mar.    9,    1914 


CESSATION    OF    LABOR. 


Mar,  12,  1914 — W  BRODERICK  130  S 
Lombard  25x107-6.  A  Cardinell 
with  Jas  Tarbett  and  Fred  Knott 
Work  ceased   Mar.  4,  1914 


BOILER    APPLICATION    FILED. 


The  Home  Industry  Laundry  Co.  has 
made  application  to  the  Board  of  Su- 
pervisors for  a  permit  to  install  a  4.i- 
horsepower  boiler  and  a  2000-gaIlon 
oil  storage  tank  at  45   Itnndel  street. 


COMPLETION  NOTICES. 


San  Francisco. 


March  2.  1914 — N  VALLEJO  99  W 
Laguna  W  106xN  137-6.  Alma 
Spreckels  to  J  W  Carr..Feb.  20  ,1914 

March  2,  1914— N  MISSION  200  E  5th 
E  40xN  100.  H  Baker  Fisher  to 
Macdonald    &    Kahn March    2    ,1914 

March  2,  1914 — W  RHODE  ISLAND 
225  S  20  S  25xW  120.  Afeemia  & 
Nicholas  Fadeeff  to  whom  it  may 
concern Feb.     20,     1914 

March  2,  1914 — W  THIRTEENTH  AV 
175  S  Judah  S  25xW  120.  Emil 
Nelson  to  whom  it  may  concern.. 
March     2,     1914 

March  3.  1914— N  UNION  50  W  Mont- 
gomery. Michele  Boggiani  to  G 
Ferroni   &    Soni Feb.    20.    1914 

March  3.  1914JSE  POWELL  ANiJ 
Pacific      S    67-6XB       22-6.         Moritz 

Silverman   to   Rosario  De   Luca 

Feb.    27.    1914 

March  3.  1914 — N  OAK  157-6  W  Van 
Ness  Ave  W  89-9  N  120  B  68-9  S  40 
E  68-9  S  40  B  21  S  SO.  The  Young 
Men's  Inst.  Hall  Ass'n  to  Colusa 
Sandstone  Co,  Feb.  25;  Central  Iron 
Works Feb.     25.     1914 

March  3,  1914— 'S  LOMBARD  42-6  E 
Child  22x107-6.  Jos  A  Piorlo  to 
Dehenedetti  &  Cuneo Feb.  28,  1914 

Mar.  5,  1914 — E  TAYLOR  89-9  S  Clay 
S  25xE  SO.  James  Ward  to  Charles 
Coburn Mar.    4,    1914 

March  3,  1914 — E  DOLORES  118  S 
I'Sth.  Nellie  Donnelly  to  John  J 
Binet  Co March  2,   1914 

March  3,  1914 — W  TWENTY-FIFTft 
Ave  175  S  Lincoln  Way  S  25xW  120. 

David  Houle  to  T  E  Mohler 

March    3,    1914 

March  3,  1914 — W  CASTRO  26-6  N 
Day  N  25xW  '05.  A  G  Sala  to  whom 
it  may  concern Feb.  20,  1914 

Mar.  4,  1914 — N  MCALLISTER  30-1 
W  Gough  W  34-llxN  100,  Marks 
Bros  to  Jos  Kaiser  and  A  H  Leaf 
(as  Leaf   &   Kaiser) Feb.   28,   1914 

Mar.  4,  1914— N  WASHINGTON  70  E 
Davis  E  40  N  60  W  20  N  60  W  20  S 
120.  Alfred  Gonzalez  to  Thos  H 
Day's    Sons March    3,    1914 
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Alin.  4,  1914— SE  PINE  &  LEAVEN- 
wiirth  E  37-6x3  87-6.  Theo  E  Rulfs 
to  De  Croupet  &  Hyrup..Mar.  3  ,1914 

•Mar.  4,  1914— N  CORNWALL  85  W 
Second  Ave  W  25xN  99.40.  Ethel 
Feb.    23,    1914 

.Alar.  4  ,1914— N  CALIFORNIA  77-6  W 
Front  W  60-8%xN  127-6.  The  Hind 
Estate  Co  to  R  B  Moore  Mill  & 
Lumber   Co Mar.    3,    1914 

.Mar.  5,  1914— SE  LAKE  AND  25TH 
Ave  E  30x100,  T.hos  Scoble  to  whom 
it    may    concern Mar,    1,    1914 

.Mar.  6.  1914— E  THIRTY-SEVENTH 
Ave  125  S  Lincoln  Way  E  120xS  25. 
A  Belli  to  A  M  Wallen Jan.  9.  1914 

.Mar.  6,  1914— S  JOHN  183-6  B  Mason 
23x60.  Conrad  P  Herrmann  to  P 
Prasso Mar,    6,    1914 

Mar,   6,   1914 WASHBURN  192-6  N 

Howard  Nos.  36-38  Washburn.  Jas 
L  Andrews  to  whom  It  may  con- 
cern  Mar,    2,    1914 

Mar.  6,  1914— LOT  .10  BLK  12  Crocker 
Amazon  Tract.  Albert  Mattson  to 
whom  it  may  concern. ..  .Mar.  6.  1914 

Mar.  6,  1914— NW  VAN  NESS  AVE  & 
Hemlock  N  60xW  109-9.  M  Fisher 
to  whom  it  may  concern.  .Mar.  6,  191* 

Mar.  6,  1914— SE  THIRTEENTH  AV 
and  ILake  S  lOOxE  32-6.  C  B 
Harrison  to  whom  it  may  concern 
March    6,    1914 

Mar.  6,  1914— N  LOMBARD  101-3  W 
Devisadero  W  75xN  137-6.  Ella 
May  Burke  and  Jas  J  Burke  to 
whom  it  may  "oncern.  .March   2,  1914 

Mar.  9,  1914— N  SACRAMENTO  137-6 
E  Locust  E  27-6x127-811.  L 
Loustau  to  B  Beccas Feb.  27.  1914 

JIar.  7,  1914— S  O'FARRELL  27-6  W 
Gough  W  55xS  107-6.  Emma  Brun 
to   Henry   Ernst   &  Sons.. Mar.   6,   1914 

Mar.  7,  1914 — W  ROUSSEAU  175  S 
Bosworth  S  26xW  100  ptn  Blk  7  De 
Boom  Tct.  E  D  Swift  and  James 
F  Heffernen  as  to  whom  it  may 
concern Mar.    6.    1914 

Mar.  7,  1914 — NW  MISSION  325  NE 
7th  NE  75xNW  85.  Carrie  Rea  to 
Daniel  O'Day  Co.  Ralney  &  Phillips, 
Stanciuist  &  Forbes,  Ralston  Iron 
Works,  H  D  Samuels  Co,  Kawneer 
Neil  Dunn,  Daniel  Foley,  S  F  Elev 
Co,  J  E  Dwan  &  Co,  Barth  Cornice 
Works,  W  D  Samuels  Co,  Kawneer 
Mfg  Co,  Pioneer  Plate  &  Window 
Glass  Co,  Levy  Elec  C  and  Hardy 
Lumber   Co Mar.    6,    1914 

Mar.  6,  1914— N  CALIFORNIA  112-6 
W  Spruce  W  27-6rN132-7%.  John 
F  Haner  to  James  Tarbett  and  Fred 
Knott    Feb.    28,    1914 

Mar,  9  ,1914— NW  ARLINGTON  128 
SW  Miguel  SW  25xNW  100.  Thos 
McCormick  to  whom  it  may  con- 
cern  Mar.   9,   1914 

Mar.  9,  1914— SW  GROVE  &  LARKIN 
W  412-6XS  275.  Panama-Pacific 
International  Exposition  Co  to 
Blume  Contracting  Co.. Feb.   28,   1914 

Mar.  9,  1914^3  MORSE  95  E  Curtis 
B  25xS  100.  William  C  or  Wm  C 
and  wife  Jennie  Voight  to  O  E 
Evans     Mar.    7,    1914 

.Mar.  10,  1914 — N  CALIFORNIA  77-6  \\' 
Front  W  60-8%xN  127-6.  The  Hind 
Estate  Co  to  Joseph  Musto  Sons- 
Keenan  Co Mar.  9,   1914 

March  10,  1914— E  THIRTY-FIFTH 
Ave  250  N  Fulton  N  25x120;  E  35th 
Ave  225  N  Fulton  N  25x120;  E  35th 
Ave  175  N  Fulton  N  25x120;  E  35th 
Ave  200  N  Fulton  N  25x120.     Hlllyer 

Deuprey   to   Holden  &   Deuprey 

March    10,    1914 
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Mar.  11.  1911— .\E  SliVE.^ITEii.NTH 
and  Hampshire  11  L'oO.xN  133-1.  Lux 
School  of  liiduatiial  Training  lo 
Conlin  &  Koberts,  Inc.. Feb.  27.  1914 
.Mar.  11.  1914— W  FOURTH  &  JESSIE 
.N'W  75xSW  75.  .Mary  L  Phelan  to 
Floodberg  &  McCattery .Mar.  ID.  1914 
Mar.  11,  1914— SB  POLK  &  AUSTl.V 
Ave  S  60  E  38-8  N  7-11  E  Sl-4  N 
52-1    w    120.      Frances   P   Morse    to 

M  V  Brady Mar.  9,   1914 

-Mar.  12  .1914—8  JERSEY  225"'  E  Noe 
S   114XE  25.     James  Tobln  to  F  W 

Lurman Mar.    6,    1914 

JIar.  12  .1911-6  UNION  60  E  Kearny 
22-9x68-9.  Lorenzo  Lombardi  to 
Farnocchia  Petri  &  Co.. Mar.  12,  1914 
Mar.  12  .1914— B  ST.  CHARLES  AVE 
Lot  11  Bik  3.  Ocean  View  Park.  R 
C  H  and  Cora  Krause  to  -4rtliur 
Lindberg  &  Matt  Holm.. .Mar.  1  1,1914 
•Mar.  12,  1914— SE  PINE  &  LEAVE.N- 
worth  E  37-6XS  S7-6.     Thos  E  Rults 

to  Chas  W  Higgins Mar.  10.  1914 

.Mar.  12,  1914— E  ST.  CHARLES  AVE. 
Lot  11  Blk  3,  Ocean  View  Park.  R 
O  H  and  Cora  Krause  to  Art.iur 
Lindberg  &  Matt  Holm.. Mar.  11,  1914 
Mar.  13,  1914— PAGE  NOS.  573  to 
.^.77  S  line  90  E  Fillmore  25x105. 
Wm  R  and  Catherine  M  Dillon  to 
whom  it  may  concern .  .Mar.  12,  1914 
Mar.  13,  1914— W  TRINITY  CS-9  N 
Sutter  W  61-3%xN  34-4V4.  French 
American  Bank  of  Svgs  (by  P  J 
Walker      Co.    Agent.«)      to     Clinton 

Fireproofing    Co Mar.    3.    1914 

.Mar.  13  ,1914— SE  PO.ST  &  LEAVEN- 
worth  S  127-6XE  137-S.  Schmieden 
Est  to  Edward  H  Brandon  an.l 
.Mbert    W    Lawson    (as    Brandon    & 

Law.'ion)     Mar.    12,    1914 

Mar,  13,  1914 — W  NINIETEENTH  AVE 
25  S  California  S  25xW  70.  West- 
ern Union  Home  BIdrs  to  J  S  Con- 

nell Mar.  12,  1914 

.Mar.  13.  1914— W  NINETEENTH  AVE 
hit  S  Calitronia  S  25xW  70.  Western 
Union   Home   Bldrs   to  J  S  Conncli. 

Mar.    12.    1914 

Mar.  13  ,1914— E  TWENTY-FIRST 
Ave  100  S  California  E  120xS  25. 
Annie  McTaggart   '.o   Ed    Mooney.. 

Mar.    12,   1914 

Mar.  18,  1914— N  CALIFORNIA  77-6 
Front  W  60-8 V4xN  127-6.  The  Hind 
Estate  Co  to  Glasser  &  Kloeres  (as 
Palatina  Iron  Works)  Mar.  12;  R  D 

F'U    Mar.   11,    1914 

♦ ~ 

LIENS  FILED 


San   Francisco. 

Mar.  2.  1914— X\V  TOW.VSEND  AND 
Seventh  W  275x.\-  275.  L  Hurabielle 
(as  Hurabielle  Bros)  vs  A  Rosen- 
berg &  Sons  Co  and  W  C  Boswell.$25 

War.  2  ,1914— E  THIRTY-SEVENTH 
Ave  125  S  H  (Lincoln  Way)  S  25x 
E  1?0,  Friedman  Bros  vs  A  M 
Wallen  and    A   Belli $r,o 

Har.  2  ,1914— E  LYON  85-0%  S  Lom- 
bard S  24-11%  E  101-414  N  24-11% 
W  115^0i4.  Dresser-.McDonnell  & 
Co,  $31;  Kirwan  &  Donovan,  $31.60 
vs  Louis  Blumberg  and  Marcus  & 
Barnett     

dar.  2.  1914 — LOT  114  BLK  24  Mis- 
sion and  30th  St.  Hd  Univ  described 
in  contract  as  Lot  114  Blk  24  Mis- 
sion St.  Hd  Univ.  William  Wolff 
vs  William  Biber  and  Joseph 
Mnrrhus    and    H     Barnett Ill  5 

lar.  2,  1914 — LOT  114  BLK  24  Mis- 
sion and  30th  St.  Hd  Oniv.     Kirwan 
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.v;    Duiiovan    vs    William    Beber   and 

■Marcus    &    Barnett $73.4U 

•Mar.  2,  1914 — E  TWENTY-THIRD 
Ave  90  S  UUoa  S  30xE  120.  J  P 
Lorden   Mill   Co   vs  Frank   C   Keefe 

and   Wm    Van   Herlck $400 

■Mar.  2  .1914— E  TWENTY-THIRD 
Ave  90  S  U  (Ulloa)  S  30xE  120. 
Keefe  and  Wm  Van  Herlck  ...  $462.34 
-Mar.  3,  1914— N  CALIFORNIA  112-0 
W  Spruce.  Blin  &  Tredici.  $112.50; 
Excelsior    Plumbing     Co,    $27'0      vs 

John    F    Haner 

-Mar.  4.  1914 — E  LYON  85-0%  S  Lom- 
bard E  101-4H  S  24-11%  W  101-014 
N  to  beg.  John  Cassaretto  vs  Louis 
Blumberg    and    Marcus    &    Barnett 

and   J   .Marcus   &   Co $48.50 

Par.  4.  1914— E  LYON  85-0%  S  Lom- 
bard S  25  E  101-4%  N  24-11%  W 
100-5%.  Eureka  Sash,  Door  & 
Moulding  Mills  vs  Louis  Blumberg, 
Joseph    Marcus   and   H  Barnett    (as 

Marcus    &    Barnett) $134.75 

-Mar.  4.  1914— E  MASON  82-6  S  Fran- 
cisco S  27-GxE  !l7-6.  G  Bianchini 
vs  S  Antonelli  &  Giovanni  Ghiselli 

$41.50 

.Mar.  4.  1914 — E  LEAVENWORTH 
112-6  S  Eddy  S  25xE  87-6.  Main 
Street   Planing   Mill  vs   Jacob   Vits 

$1500 

Mar.  4.  1914— E  LYON  85-0%  S  Lom- 
bard S  25x100  m  or  I.  Brittain  & 
Co  vs  Joseph  Marcus  and  H  Barnett 

and   Louis   Blumberg    $84.57 

Mar.  5.  1914— B  LYON  85-0%  S  Lom- 
bard E  101-04%  S  24-11%  W 
JOl-5%  N  to  beg.  J  S  Guerin  &  Co 
vs  Louis   Blumberg  and   Marcus   & 

Co $80.50 

Mar.  5,  1914 — E  LYON  85-0%  S  Lom- 
bard S  25x100.  Reinhart  Lumber 
&  Planing  Mill  Co  vs  Jos  Marcus, 
H  Barnett  &  Louis  Blumberg.  $72,45 
.Mar.  5.  I9I4— SW  FOURTH  55  Nvv 
Folsom  NW  25xSW  80.  Achille 
Brunicardi  and  Americo  Tovani  (as 
A    Brunicardi    &    Co)    vs    Wm    Van 
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-Mar.  10,  1914— NE  GREAT  HIGHWAY 
and  Noreiga  (N)  E  192-8  N  100  W 
100  S  50  W  95-2%  S  50-0%.  M 
Streeter  vs  C  M  Charreau  and  G  P 
Spotorno     $93.75 

Mar.  11,  1914 — W  BRODERICK  130  S 
Lombard  W  106-3  S  25  E  106-3  to 
Lombard.  William  H  Meyers  vs 
John  A  Cardlnell    $51.75 

Mar.  11.  1914— N  CALIFORNIA  112-6 
W  Spruce  N  132-7%  W  27-6  S 
132-7%  to  California.  William  H 
Meyers   vs  John   F  Haner $136-50 

Mar.  11.  1914— S  LINCOLN  WAY  57-6 
W  ISth  Ave  W  2SxS  120.  J  K 
Stewart  vs  Golden  Gate  Park  Home 
Bdlg  Society  and  Sol  Getz  &  Sons, 
lie     $186 

Mar.  12,  1914— E  LEAVENWORTH 
137-6  N  Turk  N  25xE  87-6.  Joseph  L 
Herger  vs  Jacob  Vits,  Estate  Jacob 
Vits,  deed,  George  A  Burch  and 
Victor  Hoffman  (as  Burch  &  Hoff- 
man    Co)     $357.83 

Mar.  12.  1914— SE  GREEN  &  BROD- 
erick  S  27-6  B  105  W  27-6  —  105. 
Loop  Lumber  Co  vs  Kate  Luckett. 
J  A  Orford  and  Jas  P  Fletcher .$58.76 
.Mar.  13.  1914— N  GEARY  138  E  Van 
Ness  Ave  E  26xN  120.  American 
Elec  Eng  Co.  $232;  H  E  Drake, 
$701.50:  Kiernan  &  O'Brien.  $285.30; 
J  P  Lorden  Mill  Co,  $430.86  vs  M  M 
Finlayson  and  Jas  P  Sweeney 


RE.SIDENCE— 2  .«tury.  attic  and  base, 
frame.  $23,000.  Berkeley.  Alameda  Co.. 
Cal.  Al-chitect,  W.  H.  Ratciiff.  Jr.. 
First  National  Bank  Bldg..  Berkeley, 
owner,  E.  A.  Nickerson.  The  dwelling 
will  Ije  erected  at  the  junction  of  the 
Tunnel  and  Hoble  Roads.  The  design 
is  in  the  Mission  style  and  the  dwell- 
ing will  contain  in  the  neighborhood 
of  twenty  rooms,  several  bath  rooms 
and  sleeping  porch.  Interior  finish 
will  l;e  of  pine  and  hardwood.  Hard- 
wood and  inlaid  floors  will  be  used  in 
the  principal  rooms.  Ornamental  iron 
and  stone  fire  places  will  be  used. 
Plans  provide  for  steam  heat,  oil  burn- 
in.;?  furnace  and  a  vacuum  cleaning 
system.  Bath  rooms  will  be  finished 
in  tile  and  will  be  equipped  with  show- 
ers. Tile  wainscot  will  be  used  in  the 
kitchen.  An  automatic  water  heater 
will  he  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley,  Ala- 
meda Co..  Cal.  Architect.  Harris  .\llen. 
2.",U  Hillegass  avenue,  Berkeley.  Own- 
er. C.  E.  Miller.  The  dwelling  will  be 
erected  on  Claremont  Boulevard  and 
lias  been  designed  tor  an  eight-room 
dwelling  with  bath  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and  hard- 
wood. Oak  floors  will  be  used  in  the 
li%ins  room,  dining  room  and  recep- 
linn  hall.  There  will  he  furnace  heat 
and  open  fire  places.  Mantels  will  be 
iif  tile  or  brick.  An  automatic  water 
heater  will  be  installed.  Bath  room 
will  have  tile  floor  and  wainscot.  Ex- 
terior of  the  house'  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  .stated.  Oakland.  Cal 
Architect.  Olin  S.  Grove.  2911  Tele- 
Ki'aiih  avenue,  Berkeley.  Owner.  H.  E. 
Walsh.  The  dwelling  will  be  erected 
on  Shaffer  avenue  near  College,  and 
has  been  designed  for  a  seven-room 
house  with  bath.  Interior  finish  will 
be  largely  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining:  room  and  reception  hall. 
Plans  provide  for  furnace  heat  and 
open  fireplace.  Mantel  will  be  of  tile. 
Tile  wainscot  and  composition  floor 
will  be  used  in  the  bath  room.  An  au- 
tomatic water  beater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ereil  with  cement  plaster  on  metal  lath. 
RE.'ilDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley,  Ala- 
meda Co.  Cal.  .-irchitect,  Harris  Allen. 
2.-.11  Hillegass  avenue.  Berkele.v.  Own- 
er. J.  w.  McKibben.  The  house  will  be 
greeted  on  Fremont  avenue,  and  bos 
been  designed  to  contain  seven  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwood  with 
oak  floors  in  the  principal  rooms. 
There  will  be  a  large  open  fire  place 
in  the  living  room  with  a  tile  or  brick 
mantel.  Bath  room  will  have  tile  wain- 
scot and  composition  floor.  ,\n  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.      Plans   are    complete    and    figures 

RESIDENCE  —   2     story      and      base, 
frame.     Cost  not  stated.  Berkeley,  Aia-^ 
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meda  Co.,  Cal.  Architect.  John  Hud- 
son Thomas,  First  National  Bank  Bldg.. 
Berkeley.  Owner,  E.  L.  Peters.  The 
liouse  has  been  designed  for  a  seven- 
room  dwelling  will  haths  and  sleeping 
porch.  Interior  flnisli  will  be  of  pine, 
redwood  and  hardwood  veneer.  Oak 
Moors  will  be  used  in  the  living  room, 
dining  room  and  receplion  hall.  Plans 
provide  tor  furnace  heat  and  open  Are 
place.  Mantel  will  he  ot  brick  or  tile. 
An  automatic  water  heater  is  specified. 
Hath  room  and  kitchen  will  have  tile 
wainscot.  A  composition  llonr  will  be 
used  in  the  bath  room.s.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  bids  ate  tiow  being 
laken. 

RESIDENCE  —  3  story  -and  base, 
reinforced  concrete,  $L'.-,,niiil.  Berke- 
ley, Alameda  Co..  Cal.  Architect,  John 
Held,  Jr.,  Chronicle  Bids..  S.  F.  Own- 
ers, Phi  Delta  Chapter  House  Associa- 
tion. The  building  will  he  erected  at 
the  corner  ot  Hearst  and  Highland 
avenues.  There  will  he  a  reception 
hall  and   store   rooms  in   the  first  floor. 
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hall  and  study  rooms  oi 
lloor  and  ten  study  room.?,  sleeping 
ap-artments,  baths  and  chapter  room  on 
the  third  floor.  Concrete  will  be  used 
to  the  level  ot  the  second  floor  and 
above  that  point  the  buihling  will  be 
of  frame  construction.  Exterior  will 
he  covered  with  cement  plaster.  There 
will  be  steam  heat,  a  liot  water  supply 
and  other  modern  conveniences.  An 
estimate  of  $25,000  is  placed  on  the 
work.     Plans  are  being  figured. 

RKSIDBiMJi;  —  2  story  and  base, 
frame  43.500.  Oakland.  Cal.  Archi- 
tect, none.  Owner,  Leo  D.  Nichols, 
.Macdonough  Bldg..  Oakland.  The 
dwelling  will  be  erected  on  Walker 
.ivenue  north  ot  Davidson,  and  will 
contain  seven  rooms,  bath  and  sleep- 
ing porch.  Interior  flnish  will  be  of 
pine  and  redwood  with  some  hardwood 
veneer.  Oak  floors  will  bo  used  in  the 
principal  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Tile  wain- 
scot and  composition  floor  will  he  used 
in  the  bath  room.  An  automatic  water 
heater  will  he  installed.  Exterior  of 
the  house  will  he  covered  with  cement 
plaster  on  metal  lath.  Plan?  are  com- 
plete and  in  the  bands  of  the  owner 
who  will  do  the  work  by  Day  Dahor. 

RESIDENCE  —  2  story  and  base, 
frame.  J3,.i00.  Piedmont.  Alameda  Co.. 
Cal.  Architect.  C.  H.  Miller.  Dalziel 
HIdg.,  Oakland.  Owner.  John  H.  Koy- 
lan.  The  dwelling  will  be  erected  In 
Piedmont,  and  has  been  designed  for  a 
seven-room  liouse  with  bath  and  sleep- 
ing porch.  All  interior  finish  will  be 
nf  pine  or  redwood.  Hardwood  floors 
will  he  used  in  the  principal  rooms. 
Pl-ans  pi'ovide  for  furnace  beat  and 
open  fire  place.  Mantel  will  be  of 
brick.  Tile  wainscot  and  composition 
lloor  will  be  used  in  the  hath  room.  An 
automatic  water  heater  is  specified. 
Exterior  ot  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  ai-e   now   being   prepared. 

BUNGALOW — 1%  story  and  base, 
frame.  $3,501).  Berkeley,  Al-ameda  Co.. 
Cal.  Architect,  none.  Owner.  Henry 
.\hnefeld.  3005  King  street.  Perkcley. 
The  dwelling  will  be  erected  on  El 
Dorado  avenue  near  Alameda  street, 
and  has  been  designed  for  an  elght- 
II. om    house     with     hath     and     sleeping 
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porch.  Interior  finish  will  he  of  piiic 
and  redwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  Batii 
room  and  kitchen  will  have  tile  w-;iin- 
scot.  An  automatic  water  heater  is 
.specified.  Plans  provide  tor  open  fire 
places  and  furnace  heat.  Mantels  will 
be  ot  tile  or  brick.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  work  will  he  done  by  Dmv 
Labor.  All  materials  are  now  being 
purchased. 

THEATRE  ALTERATIONS  —  Frame 
and  concrete.  $5,000.  Oakland.  Cal. 
Architect,  Clay  N.  Burrell.  Albany 
Bldg..  Oakland.  Owner.  Mr.  Smith. 
The  work  will  consist  of  new  interior 
finisli.  plumbing  and  electric  work  and 
the  installation  of  about  450  new  seats. 
Exterior  of  the  building  will  also  be 
altered  and  a  new  coating  of  cement 
plaster  on  metal  lath  will  be  applied. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

APARTMENT  HOUSE— 2  story  and 
l-.-.se.  frame.  $10,000.  Oakland,  Cal.  Ar- 
chitects, Thomas  &  Oliver,  Pantages 
Theatre  Bldg.,  Oakland.  Owner.  Charles 
L.  Gifford.  5634  College  avenue.  Oak- 
land. The  building  will  be  erected  on 
the  east  side  ot  College  avenue  south 
ot  Keith,  and  has  been  designed  to 
contain  a  total  of  18  rooms,  which  will 
be  arranged  in  two  and  three  room 
suites  with  baths.  Interior  finish  will 
be  largely  of  pine  with  some  elm  pan- 
els and  hardwood  floors.  There  will 
be  a  central  heating  system,  probably 
steam  heat  and  a  hot  water  plant. 
Bath  rooms  will  have  cotnposltion 
floors  and  tile  wainscot.  All  suites 
will  be  equipped  with  wall  beds.  Ex- 
terior ot  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  work  will  be 
done  by  Day  Labor.  The  owner  is  tak- 
ing   figures    tor    materials. 

GARAGE — 2  story  and  base,  rein- 
forced concrete.  $30,000.  Oakland,  Cal. 
Architect,  Charles  W.  McCall,  Central 
Bank  Bldg.,  Oakland.  Owner's  name 
withheld  tor  the  present.  The  build- 
ing has  been  designed  for  a  commer- 
cial garage  and  will  cover  a  consider- 
•a'ble  ground  area.  There  will  be  rein- 
forced concrete  floor  and  walls.  Inte- 
rior will  be  arranged  for  office,  waiting 
rooms,  machine  shop  and  storage  space. 
Pine  will  he  used  tor  trim  throughout. 
Plans    include    metal    window    sash    and 

tanks.  Exterior  of  the  building  will 
he  faced  with  cement  plaster.  Plans 
are  now  ibeing  pi-epared. 

HOTEL— 3  story  and  base,  brick  and 
steel.  Cost  not  stated.  Oakland,  Cal. 
Architects.  Cunningliam  &  Politeo. 
First  National  Bank  Bldg..  S.  F.  Own- 
ers. Moffatt  Estate.  The  building  will 
be  erected  on  11th  street  between 
Broadway  and  Franklin  street,  and  will 
contain  stores  on  the  first  floor.  Upper 
floors  will  be  aranged  tor  mod'ern 
hotel  rooms.  There  will  be  a  number 
ot  public  and  private  batlis.  Interior 
finish  will  be  of  pine.  There 
will         he         steam         heat         and         <i 


iipply 


ath 


will  lave  tile  wainscot  and  composi- 
tion floors.  Foundations  and  steel  will 
l;e  designed  heavy  enough  to  carry  ad- 
ditional stories.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  figures  will  be 
called  for  at  once.  The  work  will  he 
segregated. 
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BUNGALOW  —  1  story  and  base, 
frame,  $2,500.  Alameda,  Alameda  Co.. 
Cal.  Architects,  Elite  Planners,  1844 
.5th  avenue.  Oakland.  Owner,  Mr.  John- 
son. The  dwelling  will  contain  six 
rooms  and  bath.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  hard- 
wood floors  in  the  living  and  dining 
rooms.  A  large  open  fire  place  will  be 
used  in  the  living  room.  .Mantel  will 
he  of  tile  or  brick.  Tile  wainscot  will 
I.e  used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.     Plans  are  being  prepared. 

RESIDENCE  —  2  story  and  base;  - 
frame.  $4,500.  Oakland,  Cal.  Arclii- 
lect,  none.  Owner.  Charles  .E.  Quigley. 
730  Grand  avenue.  Oakland.  The  dwell- 
ing will  be  erected  on  Lake  Shore 
Drive,  and  has  been  designed  for  a 
seven-room  house  with  batli  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  and  redwood  with  some  hardwood 
veneer.  Oak  floors  will  be  used  in  tne 
principal  rooms.  Plans  provide  for 
furnace  lieat  and  open  fire  places.  Man- 
tels K^lll  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  he  installed, 
tath  room  will  have  tile  wainscot  and 
composition  floor.  Exterior  of  the  liouse 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
All  materials  are  now  being  purchased. 
RESIDENCE  —  2  story,  attic  and 
base,  tmme,  $4,500.  Oakland.  Cal.  Ar- 
chitects. Oliver  &  Thomas.  Pantages 
Theatre  Bldg.,  Oakland.  Owner.  W.  F. 
Gibtiard.  The  dwelling  will  be  erect- 
ed in  the  Fourth  Avenue  Terrace,  and 
has  Leen  designed  to  contain  eight 
rooms,  bath  and  sleeping  porch.  Ail 
interior  finish  will  be  of  pine  or  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  beat  and  open  Are  places.  Man- 
tels will  be  of  tile  and  brick.  Tile 
wainscot  and  composition  floors  will  be 
used  In  the  -bath  room.  An  automatic 
water  heater  will  be  specified.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done   by   Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  Oakland.  Cal.  Archi- 
tects. Elite  Planners.  1S44  5th  avenue. 
Oakland.  Owner.  Edward  Lawlor.  The 
dwelling  will  be  erected  In  Piedmont 
hy  the  Lake  and  has-  been  designed  for 
a  seven-room  louse  with  bath  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine,  redwood  and  some  hard- 
wood veneer.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  he  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  le  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  will  have  tile  wainscot  and 
composition  floor.  Exterior  of  the 
dwelling  will  be  covered  with  ceineot 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,500.  Berkeley,  Alameda  Co.. 
Cal.  Architect.  Patrick-Nelson  Co., 
2011  Shattuck  avenue,  Berkeley.  Own- 
er. A.  C.  Wright.  The  dwelling  will 
contain  eight-rooms,  bath  and  sleeping 
porch  and  will  be  erected  in  Cragmont 
All  interior  .finish  will  he  of  pine  or 
redwood.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
tor   furnace   heat   and   open   fire   places. 
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Get  it  from  Bacon. 

The  BI  ocks  now  being' 
used  for  moving  the 
Commercial  High 
School  Building'  were 
furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMENT 


Telephone  Sutter  1 675 


38-40  NATOMA  ST.,  S.  F. 
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npo.sl 


11 0 


jl     hi 


ulon 


ater 


lieater  will  be  Installed.  ExteriL.  __ 
i;:e  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  work  will  be  done  by 
Day   Labor. 

HESIDENCES— 1.  2  story  and  3.  1 
story,  frame.  Cost  not  stated.  San 
Leandro,  Alameda  Co..  Cal.  Architects. 
Elite  Planners.  1S44  5th  avenue,  Oak- 
land. Owner's  name  withheld.  These 
houses  will  be  erected  in  the  Hun 
Tract.  Tl :e  two-story  house  will  con- 
tain seven  rooms  and  n  ill  cost  In  the 
neighborhood  of  {a.uOO.  The  one  story 
iiouses  will  contain  six  rooms  and  cost 
about  Ji',000  each.  Pine  and  redwood 
trim  ami  some  hardwood  floors  will  be 
used.  There  will  be  open  lire  places 
and  tile  or  brick  mantels.  Automatic 
water  1. eaters  will  be  in.=  talleJ.  Tile 
«ainscot  will  be  used  in  the  bath 
rooms  and  kitchens.  Esleriors  will  be 
covered  with  cement  plaster  on  metal 
:uth.     P;ans  are  being   pi-epared. 

ADMINISTRATION  BUILDING  —  3 
story  and  I  ase.  Class  A  construction 
$.10,000.  Oakland.  Cal.  Architects! 
.Milwain  Bros..  Delger  Bldg..  Oak.'-and. 
Owners.  San  Francisco,  Oakland  and 
Terminal  Railroads.  This  corporation 
has  secured  a  site  at  the  corner  of 
'^■2ni  and  Grove  streets  and  will  erect 
a  substantial  building  In  which  will  be 
housed  all  of  the  administrative 
branches  of  the  company.  There  will 
be  a  complete  steel  frame,  exterior 
walls  of  brick,  faced  with  pressel 
brick  and  terra  cotta.  Interior  of  the 
building   will   he   finished   in   pine     and 


n.l     plaster. 

There    will    be    steam    heat    and  a    hot 

water  system.  Plans  are  now  being 
prepared.  Further  mention  •..•ill  be 
niaJe  cf  the  work. 

BuilaiLg  Contracts  Awarded 
Oakland. 

-";     ll'"^"^^                   contractor  Ann. 

o23     Randall     Miller  400 

-i-     S"!"?''     Stuart  no 

-oi     £   ..      ,'     Woods  400 

j26     Battenhouse     Owner  7.io 

a»4     ^eary     Neary  ^500 

533     San    .Martino    Kuyawa  1900 

d37     Brown      Brown  I3o" 

538  Peppin      Pennin  "ion 

539  Melrose    Ch     Johnson  1-4 

?j?     Worth      Worth  inoo 

III  ^^r .::::: 'd'::;';  '"" 

S44     .Ien.kins     ...    s  >ii  ,i     ■    (.,,,,  7..fifi 

547     Eischoff     [:          .i,  '.Vim 

i48      VTilson     1   ,  ,  r,\'"" 

149     Williford     ..              w    iiii,,,,  :;"-- 

550     Nearv     .\e  n  y  -"-no 

'-1     £?'?\"''°     Va.ughn  4'r,no 

.o2     Nichols     Nfchols  3.100 

>n3     Isoerber     Kollmer  12.1(10 

■  o4     City   of  Oakland.. G   G   Iron  niloli 

1.1,1     Hayes     Kni|?bt  -Moo 

)j6     Barnett     Broadway  1900 

'-I     P't;'-'"'""*     «<■"■■>■  '""0 

III     Ma'^.'.ano  •■.•.•.•.■.•.•:•  •MaV,''anS  ?Si! 

'J?     ?/""¥"'     Crow  1170 

'SJ      Murphy     Murphy  23110 

Fieberg    Okd    BldB  7ono 

■g"™'"--'     .Comfort  1800 

Sheridan     Sheridan  1(100 

CJjffO''?     Gifford  1 0000 

Glenview     Glenvlwe  lioo 

Taft     McDonald  l.^oo 

Wo    Sing    Griffin  ison 

P"?    Tel    Tbornalley  .'..igoo 

B''fes     Dexter  I900 

Ko'-ts     ., Mlllen  400 

Scannavino     Owner  1400 


563 


574 


Wednesday.       March     IS     1914. 

''I,^  Pi'^i'.v      Dewey  1100 

M.i  liaffcrty     Rafferty  500 

.'Ml  A  .lit. 1.5     Kopf  600 

-'. ',  ,.'''",""Ks    Okd    Bids  15O0 

■.'^-  laylni-     Hayes  1000 

L'^'  [KU.-.t    i:mis    cjwner  isoo 

.'^.'  " i.'i  'I     Wnodard  3500 

.'"  ^I">  'v      U'Hodard  350" 

:'"  ->l"iir'ic:.     -Monroe  2aoO 

■'"a"..  \,'i->'     ■■; Sommarstrom  3000 

-oV  •y,';'^'"'-'Ck      Costa  951) 

o94  Allen     Walker  500 

i9o  Jenkins     Kleeman  400 

596  Allen     Jones  425 

;?S,i  Lewis     Peters  3600 

rSo  I'^^^^     Burnett  2500 

l>03  Breuner     HoIIenbeck  2900 

604  Vaughn      Vaughn  2500 

6O0  Quigley     Quigley  4500 

606  Houston     Houston  2000 

609  Cath    Archb     idder  450 

610  Oakland   Ice    Brandon  450 

611  Wn    Un    BIdrs Connell  2000 

612  Streit     Bcklund  1725 

bl3  Same     Poulsen  1600 

614  Lewis     Peters  3400 

*}?  h}"^     King  1000 

616  Woodburn     Woodburn  1900 

617  Home     Dixon  3000 

«I9  Taylor     Hayes  1750 

620  Sutton     Harris  5385 

(522)  s  BRUCE  150  W  Douglas,  Oak- 
land.    One-story   4-room   dwelling. 

t'Wner Manuel  De  Lird,  Box  No.  2, 

Elmhurst. 
Architect  ...None. 
Day's  -work.  COST,   1 1  1 

(523)  NO,  4109  LYON  AVE.,  Oakland 
Addition, 

owner S.    A.    Randall,       434      37th, 

Oakland. 
Architect  .  ..None. 
Contractor.  .E.    D.    Mlllei-,    4701    Fairfax 

Ave.,   Oakland. 

COST,    lion 

(324)  E  TWENTl'-FIFTH  AVE  250  N 
E-27th,  Oakland,  One-story  2-room 
dwelling, 

""■ner F.      Cantor,      2068      Sutter. 

Aichitect  ...None. 

Cmtractor.  .J.    T.   Stuart,    2433    Bartlett. 
Oakland.  COST,    $11111 

1323)      s   "D-   JO    W    91st   Ave.,   Oakland. 

One-story  3-room  dwelling, 
"'"■■nor J.      N.    Painter,      1004      9Ist 

Ave,.    Oakland. 
A:c];ilcct  ...None. 
Contractor.  .A.  E.  Woods,  1709  ^9th   Ave 

Oakland.  COST,    $400 

(526)  No.  715  FIFTi'-SECOND,  Oak- 
land.    Addition. 

Owner W.   H.   Battenhouse.   Prcm. 

-■Architect  . .  .None    . 

Day's    work.  CO.ST.    S73n 

l3;>l)      S    APGAR    407    K    3Sth.    (^lakland 

dnc-story  5-room  dwelling, 
"''•"cr Wm.    F.    Neary,    1723    Tele- 
graph  Ave.,   Oakland. 
Architect  ...None. 
Day's   work.  COST.   $230n 

(333)       W     JONES       AVE     200    S       Bond 

Oakland.      Two-story   5-room    dwlg. 
''Wiier N.    Da    San   Marlino,    2017 

Jones   Ave..   Oakland. 
Architect  ..  .None. 
C.>ntractor.  .J.     P.     Ku.tawn,     1933     69th 

Ave.,    Oakland. 

(337)  S  HILLSIDE  130  W  91th  Ave., 
Oakland.     One-story  4-room  dwlg. 

Owner Alex  Brown.   131.S  S9th   Ave 

Oakland. 
Architect  ...None. 
Day's  work.  COST.  $1300 
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(552)      E    WALKER    AVE    50    N    David- 
son  Way,   Oakland.      Two-stoiy   seven 


andro 

i'eiilini    .!!■ 

Arcliiteut  ...None 

Day's   work. 

•-' 

).ST,    JMllil 

(539)      W  PORTV 

SEVENTH 

AVE  61)  N 

Melrose        Ave.. 

Oakland. 

Sunday 

School. 

Owner Melro 

se  Free  Ciii 

rcli.  Preni 

Architect  .  .  .None 

Contractor.  .Carl 

Jolinson. 

C(. 

1ST,    JlJllli 

(.5)1)1  S  E-THIRTY-FIRST  ijo'l  W 
iltli  Ave.  Oakland.  Two-story  si.\- 
room  dwelling. 

Owner H.  Wertli.  H25  E-31st,  Okrt 

Architect  ..  .None. 

Duty's   work.  COST,    $lC(il) 

(.1)11  NO.  9U!I  CHESTER.  Oakland. 
Reshingie   and   repairs. 


Architect  . .  .None. 

Contractor.  .G.  E.  Lilley,  1754  Stli,  Ok. 
COST,   $)ii 


(542)      S  FORTY-FIFTH   356   E  Market, 
Oakland,      One-story    five-room    dwlg. 

Owner Karl    T.    Romie.    Soledad. 

Architect  . .  .None. 

Contractor.  .G,    A.    Scott,    CS5    L-3rd.   Okd. 

COST.  $l:ioo 


(514) 

S    E-TWBLFTH      40    E      Seem 

Ave. 

Oakland.       Two-stnrv     l:;-roo 

tlats 

Owner 

Mrs.        Adelaide        Jenkin 

2319     California.     Oakland 

Archlt 

>ct  .  .  .None. 

E-17th.    Oakland. 

COST,    J7200 

(547)  E  CHERRY  100  N  Harwood  Ave 
Oakland.  One  and  one-half-story  6- 
room   dwelling. 

;  Owner Jno.    A.    Bischoff,    551    Ciof- 

'  ton    Ave.,    Oakland. 

'  Architect  ...None  . 
Day's  work.  COST,   $J30l) 

(548)  B  RICARDO  220  N  Catiina,  Pied- 
mont.     Five-room   bungalow. 

Owner Chas.    C.    Wilson.    Piedmont 

Architect  .  .  .None. 

Contractor.  .M.    P.    Brasch,    5836      Ocean 
View   Drive,  Oakland. 

COST,   $3000 

(519)  E  Manila  Ave  175  S  Clifton, 
Oakland.      One-story   5-room   dwlg. 

Owner Minnie       Williford.      1729 

I  Broadway,    Oakland. 

1  Architect  . .  .None. 

i  Day's   work.  COST,    12373 

(550)      S  APG.AR  407   E  Grove,   Oakland 

One-story  5-room  dwelling. 
Owner 'Wm.    F.    Neary,    1723    Tele- 
graph   Ave..   Oakland. 
I  Architect  .  .  .None. 
Day's  work.  COST,   t2500 


7- 


Owner Calavado    Co.,    .\lbany    Elk., 

Oakland. 

Architect  .  .  .None. 

Contractor.  .Jno.    Vaughaii.     1124    Ham- 
pel,  Oakl.ind. 

COST.    14  500 


COST,    $35 


(553)  SE  LAWTON  AND  COLLEGE 
Ave,,  Oakland.  Two-story  21 -room 
apartments  and  5  stores. 

Owner F.    C.    Koerber,    2043    Ashby 

Ave..    Bei-keley. 
Architect  .  .  .None. 

Contractor.  .J.    C.    Kollmer,    2753    Pied- 
mont  Ave.,   Berkeley. 

COST,  $12,501) 


(331)  FORTY-FIFTH  AND  BROAD- 
way,  Oakland.  Structui'al  iron  work 
Commercial  High  School. 

Owner City   of   Oakland. 

Architect  ..  .J.      J.      Donovan,     Security 

Bank   Bldg.,   Oakland. 
Contractor.  .Golden    Gate    Structural    & 
Ornamental       Iron      Works, 
107    11th,   San   Francisco. 


Xn 


liled. 


ch 


nth. 


73% 


TOTAL  COST,  $9000 

(555)      NO.   2252   BRUSH,  Oakland.     Ad- 
dition. 

Owner Mrs.  Mary  Hayes. 

Architect  . .  .None. 

Conti-actor.. Harry      C.      Knight.      1725 
Broadway.   Oakland. 

Filed  Mar.   10.  '14.     Dated   -Mar.   7,   '11. 
Building      raised    and      basement 

braced     $150 

3rd  floor  celling  joists  in  place..    500 

Outside    wall    enclosed 500 

Inside    work    completed 600 


Br 


ited 


00 


Completed   and   accepted 150 

TOT.\L  COST.  $21i]' 
Bond,  limit,  forfeit,  none  Plans  and 
specifications  filed. 

1536)      SE  MERA  60  W   40th  Ave,  Oak- 
land,    One-story  5-room  dwelling. 

Owner G.    Barnett,    6226    Harmon, 

Oakland. 
Architect  ..  .None. 

Contractor.  .H.    Broadway,     2311     34th 
,\ve.,    Oakland, 

COST,    $1900 


(537)      S    S.^M    .lUAN    220    E    3Sth    Ave., 
Oakland.      One-story   4-room  dwlg. 

Owner S.    A.    Pleasants,    Cor.    38th 

Ave   and   B-14th.   Oakland. 
Architect  ..  .None. 

Contractor.  .N.  W.  Getly,   1965   41st  -\ve. 
Oakland. 

COST.    $1001) 

I33S)     s    NOBLE     121     W     G2nd     Ave., 


Day' 


20ST.   $7 


(559)  N  FORTY-NINTH  133  W  Broad 
way,     Oakland.  One-story     4-roon 

dwelling. 

Owner G.      Mazzano,    102      .Mather 

Oakland. 

Architect  .  .  .None. 

Day's    work.  COST,    $701 

I3G0)  s  AI.^ATRAZ  AVE  100  E  Dana 
Oakland.       One-story     4-room     dwlg. 

Owner A.    Granger.    4.17      Alcatra; 

Ave.,  Oakland. 


Da.\ 


;ct  .  .  .None. 

utor..J.    W.   Crow.   577   36th,  Okd. 
COST,  $1170 


er ).    E.    Murphy,    1823    Grove. 

Oakland, 
ilect  .  .  .None, 
s  work.  COST.  $2*ilo 


(5621  N  PARK  VIEW  .-WE  150  E 
Walker,  Oakland.  Two-story  10- 
room   dwelling. 

Owner C.       M.       Fieberg,         Bacon 

Bldg.,    Oakland. 
.\i-cliitect  . .  .None. 

Contractor.  .Oakland     Bldg.,     Co..      Se- 
curity Bank  Bldg.,  Oakland 
COST,  $7000 

1563)  N  SANTA  RITA  AVE  75  E  40tli 
Ave,  Oakland.  One-story  5-room 
dwelling. 

Owner Mrs.   A.   Belle   Comfort,    521 

Lake  Shore  Blvd.,  Oakland. 
Architect  ...None. 

Contractor.  .O.     B.     Comfort,     528     Lake 
Shore   Blvd.,  Oakland. 

COST.    $1800 

(364)      E    SIXTY-FOURTH      AVE      opp. 

Virginia,     Oakland.       One-story     Hve- 

room  dwelling. 

Owner K.        M.        Sheridan.        1020 

Broadway,    Oakland. 
-Architect  .  .  .None. 
Day's   work.  COST.   $1600 

(505)      E    COLLEGE    AVE    01    S    .veitli 
Ave.,     Oakland.       Two-story     IS-l-nom 
apartments. 
Owner Chas.    L.    GifEord,    5634    Col- 
lege Ave.,   Oakland. 
Architect  ..  .Thomas       &      Oliver.    Pan- 

tages  Bldg.,  Oakland. 
Days    work.  COST,    $10,000 

(56,S|  SE  WELLINGTON  &  13TH  AVE 
(^lakland.  One-story  4-room  club 
house. 

Owner Glenview    Bldg.    Co.,      Inc., 

4616  Dolores  Ave..  Oakland. 
Architect....*.    W.    Smith.    1010    Broad- 
way, Oakland. 
Diy's   work.  COST,   $1500 

(569)  E  RANSO.MB  AVE.  bet  Sanla 
Rita  and  Carrington,  Oakland.  One- 
story    5-room    dwelling. 

Owner V.    M.    Taft,      3223      Logan, 

Oakland. 
Aichitect  ..  .None. 

Contractor.  ..-Mex    .McDonald.    2325    Sal- 
inger  -Ave..   Oakland. 

COST,    $1500 


COST,  $1500 

1372)  E  FOOTHILL  BLVD.  200.61  N 
33tli  Ave,  Oakland.  Ah  work  for  3- 
story  and  basement  steel,  brick  and 
concrete    telephone    building. 

Owner The   Pacific   Telephone   and 

Telegraph  Co.,  1751 

Franklin,  Oakland. 
Architect  ..  .one. 

Contractor.. W.   G.   Thornalley,   Oakland 
Filed  Mar.  11'  .14.     Dated  Mar.  7,  '14. 

1st    day   of  each    month 75% 

ITsual    35    days... 25% 

TOTAL  COST,    $33,900 


32 


lii'ii.i. 


iitii- 


Uo.      Lin 


HI)  days  after 
Marcli  12.  Forfeit,  f50.  Bonus,  (50. 
Plans  and   speclrications   liled. 

CiTS)  LOT  26  BLK  "D"  Geo.  W. 
Austin's  Sdbvn  Vernon  Park.  Oakland 
All  work  for  one-story  dwelling. 

l.wner Caroline  Briggs.   Giant. 

.\n-l  Itccl  .  .  .None. 

Conlrartor.  .A.    H.    Dexter.    2221    Grove, 
Oakland, 

Filed  Mar.  11.  '14.     Dated  Mar.  10,  '14. 
As   paj-ments  liecome   due   to   be   paid 

by    Mood    &    Rivei-.s    of    Oakland 

TOTAL  COST.   $1900 

Bond,    none.      Limit.    90    days.      Forfeit. 

none.      Plins   and    specifications    filed. 

(574)  NE  McMillan  ave  &  ocean 

View    Drive.    Oakland.      Addition. 

Owner Mrs.   G.   D.   Korts,   Prem. 

Arcliltect  ..  .None  . 
Contractor.  .Jalmar    Millen. 

COST,    {lllO 

(575)  W  DIAMOND  AVE  1050  N  Hop- 
kins, Oakland.  One-story  5-room 
dwelling. 

Owner I.    A.    Scannavino.    366S    Di- 

inond  Ave..  Oakland. 
Arcliitect  ...None. 
Day's  work.  .  COST,  $1400 

(37S)  W  .MANILA  AVE  33  N  49tli,  Oak- 
land.     One-story    4-rooni    dwelling. 

Owner W.    A.      Dewey,    3323      Elm. 

Oakland. 
Arcliitect  .  .  .None. 
Day's  work.  COST,   $1100 

(579)  Nrx  1903  AUREON  AVE..  Oak- 
land.     Alterations. 

Owner Jas.    .1.    R.TlTcrty.    Premises. 

Arcliitect  .  .  .None. 

Day's    work.  COST.    $500 

I5S0)  NO.  1036  THIRTY-FOURTH 
Ave..   Oakland.      Altei-alions. 

Owner Mrs,   E.   Mattos.   Premises. 

Architect  ...None. 

Conti-aclor.  .B.  F.  Kopf.  11113  S2nd  Ave.. 
Oakland. 

COST.    $11011 

5Sil  Nu,  11.-,  (i.\Kl,A.\D  A\'iS..  Oak- 
land.    Alter  dwellihs  ililo  Hats. 

Owner Ilelcne  Hastings,  Premises. 

Architect  ...None. 

Contiactor,  .Oakland  BIdg.  &  Invst.  Co., 
Bacon    Bldg  .   Oakland, 

COST,  $1300 

(3.V2I  NO.  2603  ,\1AI!KET.  Oakland. 
Alter  and   repair. 

Owner W.   P.  Taylor.    Premises. 

Architect  . .  .None, 

Conlructc-r.    E.   W.    lla;,cs,   ^21    3rd    Ave.. 
Oakland.  COST.    Jllioii 


(5':3)  E  TWKXTV-l.-lFTil  AVE  19!  N 
E-24tli.  Oakland.  linc-.story  5-r..oni 
dwelli.iK. 

Owner Uiiitel     lIi>mL-     Bldrs..     1762 

Broadway.   Oakland. 


COST.    $1800 


(5S9)       W     THIRTEENTH     AVE     200 
Hrlshton    Ave..    Oakland.      Two-story 
S-room  dwelling. 

Owner Mrs.  W.  H,  Woolwnrd.  Okd 

ArihitccI  .  .None. 

Contractor.. E.    W.    -n-nodard.    2645    13th 
Ave,,  Oakland. 

COST.   $3500 


BUILDING  AND  INDUSTRIAL  NEWS 

1590)  SE  EVERETT  AND  VISTA,  Oak- 
land.     Two-story    7-room    dwelling. 

Owner G.    B.    Spivey.    3745    .Mayce. 

Oakland. 
Architect  .  ..None, 

Contractor.  .B.    W.    Woodard.  .2645    l.'itii 
Ave.,  Oakland. 

COST.  $:;ooO 

(5911  \v  RAWSON  140  N  Trask.  Oak- 
land.     One-story    6-room    dwelling. 

Owner J.    W.      Monroe,      690      61st, 

Oakland. 
Architect  .  .  .None. 
Day's   work.  COST.    $2500 

(592)  E  GRAND  AVE  253  S  Cottage, 
Oakland.  One  and  one-half-story  6- 
room   dwelling. 

Owner Jacob    Maney,    2914     Grove, 

Oakland, 
.\rchitect  .  .  .None. 

Contractor.  .Sommarstrom     Bros..       202 
B-12th,  Oakland. 

COST,    $3000 

(393)  LOT  5S  MAP  PALO  VISTA  TCT. 
Oakland.      All    work   except   plumbing 

frame  dwelling. 

Owner Annie    Halden    McKiltflck, 

1319    64th    Ave.,    Oakland. 

Arcliitect  , .  .None. 

Contractor.  .Manuel   Costa. 

Filed  Mar.  12,  '14,     Dated  Feb.  26,  'H. 

Contract    signed    $130 

Balance    in    monthly    installments 

of  $15  per  month    

TOTAL  COST.   $950 

Bond,    limit,    forfeit,    none.      Plans    and 


(594)  NO,    510       TWELFTH,       llaUlaiid 
Alleiations. 

Owner Wiley  B.  Allen,  1200   Wash- 
ington, Oakland. 
Architect  . .  .None. 

Contractor.  .L.  G.  Walker.  566  Jth.  (ik.l 
COST.    $3iri 

(595)  NO,    6103    BRO,MLEV,      (lakiand. 
.\ddit'on  and  repairs. 

Owner Joe  Jenkins,    Premi.^o.^. 

Architect  .,,None. 

Conlractur.  .  Wm,     Kleeinan,     ISS     Page, 
San  Fianeisco. 

COST.   $100 

(396)      NO.      310    TWELFTH,      (laklaiul. 
Alterations. 

Owner Wiley    B.    Allen,   Premises. 

Architect  ..  .None. 

Contl-actor..V.    Jones,    202    Washington, 
Oakland. 

COST.  $12.-. 

1601  I       w   GRAND  .WE    43.06   N   Elwood 
Ave    NW     105. S5    NE    31    SE    103.25    tli 
13   to   pt   beg,   Oakland.     All    work   for 
one-story    frame    dwelling    and    gar- 
Owner Frank   F.   Lewis. 

Architect  ..  .Hiram   King   Lovcll,   Sovilli 
Berkeley    Bk    Bldg,,    Bkly. 

Contractor,  .Fred    Peters,    339    Portland 
Ave,,  Oakland, 

Filed  .Mar,   13,  '14,     Dated  .M-ar,   12,  '11. 

1st   floor  joists  In   place $675 

Ready     for     plaster 675 

Ready    for    finish 675 

Completed    and    accepted 675 

Usual   35   days (nlo 

TOTAL  COST.  $3600 

Bond.      $0110.        Surety.      Frederick      W. 

Peters.      Limit.    90   days.      Forfeit,    none. 

Plans  and  specifications   filed. 


Wednesda 


March     18    19H, 


(602)  S  RUTH  AVE  :30  W  55th  Ave, 
Oakland.  One  and  one-half-story  5- 
room    dwelling. 

Owner C.    Yaie.,    Oakland. 

Aicliitpct  .  .  .None. 

Cor'iactor.  .T.  L.  Burnett.  745  Aiieen, 
Oakland.  COST.    $2300 


(603)  E  COLLEGE  intr  Bryant,  Oak- 
land, One  and  one-halt-story  six- 
room    dwelling. 

Owner The  John  Breuner  Co.,  13th 

and   Franklin,    Oakland, 
Architect  , ,  .None. 

Contractor.  .G.  B.  Hollen.-eck,  210  Fair- 
fax   Av2  ,    Oakland. 

COST,   $2900 

1001)  W  EL  CENTRO  AVE  130  S  13tli 
Ave,.  Oakland.  Two-story  7-room 
dwelling. 

Owner Emma   Vaughn,   5S33   Ayala 

Oakland 
Architect  , .  .None. 

Contractor.  .'.M.  C.   Vaughn.   5833  Ayala, 
Oakland,  COST,    $2500 

(605)  W  LAKE  SHORE  AVE  105  S 
Cottage,  Oakland.  Two-story  seven- 
room  dwelling. 

Owner Chas.       B.       Quigley,        730 

Grand   Ave.,  Oakland. 
Architect  .  .  .None. 
Day's    work.  COST.   $15110 

(606)  E  MANOR  DRIVE  ,  Pied- 
mont,     Two-story   frame    residence. 

Owner H,   P.   Houston, 

.\rchitect  ,  ,  ,C.   B.    Barton,   515  Security 

Bank   Bldg,,  Oakland, 
Day's    work,  CO'ST,   $3000 


,Ron 


ALCATBASi    AVE., 
Catholic        Arch- 


bishop,   Premises, 
chitect  .  .  .None, 
ntl-actor.  .Kidder  &  McCullough.   2075 

Addison.    Berkeley. 

COST.    $4  30 

ID      CI  ill.      SECOND      AND      BRUSH. 


iner Oakland  Ice  &  Cold  Stor- 
age Co..  2nd  and  Market. 
Oakland. 

chitect  . ,  ,None, 

ntl-actor.. Brandon  &  Lawson,  S.  F. 
COST,    $1jU 

11)      LOT      16      MAPLE      TERRACE, 
lakiand.      .\11    work    for   one-story    5- 
■oom   dwelling, 
.ner Western         Union  Home 

Bldrs,,   Inc.,    1617   Telcgrapn 

Ave,,  Oakland, 
chitect  ,,  .None, 


Conti-.ictor,  ,J.    S.    Connell.    nakland. 
Filed   Mar.   13.  '14.     Dated  Sept.    18,  '1 

Progrcs..-ive    payments    

TOTAL  COST.  $2000 
Bond,  none.  Limit,  120  days.  Forfeit, 
luine.      Plans  and  specifications   filed. 

(0121  NE  ELEVENTH  &  FRANKLIN 
E  lOOxN  37-6,  Oakland  Painting, 
tinting  and  lincrusta  for  six-story 
and   basement  brick  and   steel  hotel. 

Owner 'Mrs,   Barbara   Strelt,   Okd, 

Architect  ,  ,.Wm.    Wilde,    Albany      Blk„ 
Oakland. 

Contractor.. C.    M.    E'cklund.    Oakland. 

Filed  Mai-.  13,  '14.     Dated  Mar.  9.  '14. 

1st   day   of  each    month 75% 

Usual    35    days 25%. 

TOT.^L  COST.    $1725 


Weiinesdav.       .March     IS     1911. 

Bond.  1900.  Surety,  Chicago  Bonding 
&  .Surety  Co.  Limit.  10  days.  Forfeit. 
$10.      Plans   and   specifications,    none. 

(613)  STEAM   HEATING  ON  ABOVE. 
Contractor.  .A.    M.    Poulsen.    Oakland. 
Piled  Mar.  12,  '14.     Dated  Mar.  9,  '14. 

Payments    same    as    above 

TOTAL  COST,  JI600 
Bond.  tSlO.  Surety,  American  Surety 
CO.  Limit,  25  days.  Forfeit,  JIO.  Plans 
and  specifications  filed. 

(614)  W  GRAND  AVE  44  N  Elwood 
Ave.,  Oakland.  One-story  five-room 
dwelling. 

Owner Frank  P.  Lewis,  627  Broad- 
way, Oakland. 

Architect  .  .  .None. 

Cunlraclor.  .Fred     Peters,    I16S     Ridge- 
way  Ave.,  Oakland. 

CO.ST,   J3400 

(615)  E  LO.MA  VISTA  AVE  150  S  Cal- 
ifornia, Oakland.  One-story  four- 
room    dwelling. 

Owner Oswald   King,   3611    Quigley 

Oakland. 
Architect  ...None. 
Pay's   work.  COST,    JIOOO 

(616)  E  EVERETT  AVE  375  S  Ham- 
pel,  Oakland.  One-story  five-room 
dwelling. 

Owner P.      E.       Woodburn.       3965 

Greenwood   Ave.,   Oakland. 
.\rchitect  . .  .None. 
Uay's   work.  COST,    11900 

1617)      W    GRAND   AVE    160    S    Bonham 
way,     Oakland.       Two-story     8-rocm 
dwelling. 
Owner Home  Invst.     Co.,   202     Se- 
curity  Bank    Bids.,   Okd. 
.\rchltect  ...W.  W.  Dixon, 
tontractor.  .W.  W.  P'Son,   1S44   5th   Ave 
(Dakland. 

COST,    13000 


(619)  TWENTT-SIXTH  AND  JIARKET 
Oakland.  Remodel  and  repair  two- 
story    frame    dwelling. 

Owner W.   P.   Taylor. 

Architect  ...None. 

Contractor.  .E.  W.  Hayes,  824  3rd  Ave,, 
Oakland. 

Filed  Mar.   14,  '14,     Dated  Mar.  4,  '14. 

Lumber    on    ground 25% 

Work    H   completed    25% 

Completed    and    accepted 2ii/<, 

Usual    35    days 26% 

TOTAL  COST,   $1750 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications    filed. 

(620)  LOT  2  BLK  7  Map  Haddon  Hill, 
Oakland.  All  work  for  two-story  and 
basement  frame  dwelling. 

Owner J.    R.  Sutton.    362    Edwards, 

Oakland. 

.Architect  . .  .None. 

Contractor.  .D.    P.    Harris.    1303    Carrl- 
son,    Berkeley. 

Filed  Mar.  13,  '14.     Dated  Mar.  13.  '14. 
Foundation   completed   and   framing 

lumber     on    ground $673 

Frame   up   and   roof   sheathed...      674 

Ready    for    plaster 1346 

Completed  and   accepted 1346 

Usual     35     days 1346 

TOTAL   COST,    »5385 

Bond,    none.      Limit.    75    days.      Forfeit, 

none.     Plans  and  specifications,  none. 
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Building  Contracts  Awarded 


Berkeley. 


Owner                    Contractor  Amt, 

Lawton     l^awton  450 

Faulkes     Faulkes  45o 

Pfrang     Ptrang  1950 

Same     Same  1950 

Same     Same  1950 

Peake     Peake  2250 

Same     Same  2000 

Gounoler     Gounoler  1000 

Vost     Victory  1900 

Wilson     Makin  6424. 

Same     Webb  11500 

Holm     Holm  2500 

Lavlgue    Spitler  isoo 

Kaiser     Kollmer  1850 

Malmstrom     Johanson  1000 

Brenier     Kidder  450 

.Strang     Strang  2000 

Nelson     Fallen  2500 

Mitchell    Sairanen  5000 

Simpson     Marshall  lOOOO 

Kichter     Reinerasen  400 

Mlchles     Allen  400 

Bkly    Elks    Peterson  3420 


618 

(527)  NO.  2214  CHANNING  WAY. 
Berkeley.     Repairs. 

Owner F.    H.    Lawton.    2035    Shal- 

tuck    Ave.,   Berkeley. 
Architect  . .  .Noone. 
Day's    work.  CO.ST.    14  50 

(52SI  NO.  137S  SIXTY-FOURTH  AVK. 
Addition. 

Owner Mrs.  .1.   H.  Faulkes,   928   E- 

I4th,  Oakland. 
Architect  . .  .None. 

Contractor.  ..Ino.    R.    Faulkes.    9828    E- 
14th,    Oakland. 

COST,    *450 

(529)  S  CARRISO.V  200  E  San  Pablo 
Ave.,  Berkeley.  One-story  5-room 
dwelling. 

Owner C.    .1.    Pfrang,    54S7    Clare- 

mont   Ave..   Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   J19.tO 

(530)  S  GARRISON  170  E  San  Pablo 
Ave.,  Berkeley.  One-story  5-room 
dwelling. 

Owner C.    .1.    Pfrang.     5487    Clare- 

mont  Ave.,  Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1950 

(531)  S  GARRISON  130  E  San  Pablo 
Ave.,  Berkeley.  One-story  5-room 
dwelling. 

Owner C.    J.    Pfrang,    5487    Clare- 

mont  Ave.,  Oakland. 
Architect  . .  .None 
Day's  work.  COST,  $1950 

(532)  W  COLUSA  AVE  37.47  N  Posen 
Ave..  Berkeley.  One-story  five-room 
dwelling. 

Owner P.  R.  Peake  Co..   2127  Uni- 
versity Ave.,   Berkeley. 
Architect  . .  .None. 
Day's    work.  COST,    $2250 

(533)  W  JEFFERSON  150  N  Chan- 
ning  Way,  Berkeley.  One-story  5- 
room  dwelling. 

Owner P.   R.   Peake  Co.,    2127   Uni- 
versity   Ave.,    Berkeley. 
Architect  . .  .None. 
Day's  work.  COST,  $2000 

(536)  NO.  1616  VIRGINIA  (rear).  Ber- 
keley.    One-story   4-room   dwelling. 

Owner Walter   Gounoler,    Prem. 

Architect  .  .  .None. 

Day's    work.  COST,    $1000 


1513)  SE  PARKER  AND  MABEL, 
Berkeley.      One-story    5-room    dwlg. 

Owner Wm.  S.  Vost. 

Arililtect  ...None. 

Ci)nlractor..J.  J.  Victory,   1624   4th  Ave 
Berkeley. 

COST,    $1900 

(5451  LOTS  7  AND  8  BLAKE  TRACT 
-N'o.  3.  Berkeley.  Lathing,  plastering, 
stall  work.  Iron  brackets  for  main 
cornice  and  brick  projections  for  ce- 
ment plastering  for  two-story  Class 
"C"    theatre. 

Owner Frank  M.  Wilson  and  John 

Muldoon,    2400   Ridge    Road, 
Berkeley. 
Architect  ...A.      W.      Cornelius.      Mer- 
chants Nat'l.  Bank,  S.  F. 
Contractor.  .Wm.    Makln,    1011     Frank- 
lin, Oakland. 
Piled   Mar.   9,  '14,      Dated   Mar.   5.  '14. 

1st  and   15th    of  each   month 75% 

Usual    35    days ,.      25% 

TOTAL  COST,  $6424 
Bond,  $3212.  Surety,  Aetna  Accident 
&  Liability  Co.  Limit,  40  days  from 
date  of  agreement.  Forfeit.  $10.  plans 
and   specifications   filed. 

(546)      BRICK    WORK   ON    ABOVE. 
Contractor.. Arthur  J.   Webb.   1064   47th, 

Oakland. 
Filed  .Mar.  9.  '14.     Dated  Jan.  — ,  '14. 

Payments    same    as    above 

TOTAL  COST,  $11,500 
Bond,  $5750.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit.  35  days  after 
steel  frame  up.  Forfeit.  $10.  Plans 
and    specifications    filed. 

(566)  E  NINTH  180  S  Grayson.  Ber- 
keley.     Two-story    9-room    dwlg. 

Owner John   Holm,   2811    9th,    Bkly 

Architect  .  .  .None. 

Day's  work.  COST,  $2500 

(367)  E  SIXTH  100  S  Channing  Way, 
Berkeley.     One-story  five-room  dwlg. 

Owner J.  Lavlgue,  Bakersfield. 

.Architect  . .  .None. 

Contractor.  .E.    B.    Spitler,    2154      Ashby 
Ave.,    Berkeley. 

COST.  $1800 

(571)  S  HEARST  AVE  105  W  Acton, 
Berkeley.      One-story    5-riom    dwlg. 

Owner Alice  H.  Kaiser,  60  Uplands 

Berkeley, 
Architect  . .  .None. 

Contractor.  .Jacob    Kollmer,    2753    Pied- 
mont Ave.,    Berkeley. 

CO.ST,    $1850 

(576)  E  KING  175  S  Ashby  Ave.,  Ber- 
keley.    One-story  3-room  dwlg. 

Owner G.  Malmstrom,  30I7>,4   King 

Berkeley. 
Architect  .  .  .None. 

Contractor.  .Gustaf        Johanson,        1811 
Rose,   Berkeley. 

CO.ST,   $1000 

(577  J  NO.  2543  PIEDMONT  AVE.,  Ber- 
keley.   Alterations. 

Owner C.    R.    Bernler,    Berkeley. 

Architect  . .  -None, 

Contractor.  .Kidder        &        McCullough, 
2075    Addison,    Berkeley. 

COST,    $450 

I5.S4  1  SB  ADDISON  AND  ACTON.  Ber- 
keley.    One-story  5-room  dwelling. 

Owner F.   N.  Strang,    1334   Eighth. 

Alameda. 
Architect  . .  .None. 
Day's  work.  COST,  $2000 


34 

(58C)  N  JOSliPH  :'90  \V  H..i'l<iii>.  Ber- 
lie.i.y.      Une-»loiy   5-rooin   dwelling. 

Owner A.   Nelson,   1362   32nd,   Okd. 

Architect  .  .  .None. 

Contractor.  .A.  H.  Fallen,  6S6  61st,  Okd. 
COST.    12500 

(5S7)  W  ALVARADO  ROAD  500  N 
Tunnel  Road,  Berkeley.  Two-story  S 
room  dwelling. 

Owne'r Mrs.  Mitchell. 

Architect  ..  .Olin    S.    Grove,    2911    Tele- 
graph  Ave.,   Berkeley. 
Contlactor.  .Oscar    Sairanen,     1142    Au- 
dison,   Berkeley. 

COST,   $5000 

(3SS)     S   AVALON   AVE    2U    W    Clare- 
niont  Blvd.     Berkeley.     Two-story  12- 
room  dwelling. 
Owner Dr.    Prank    Simpson.    Tele- 
graph   Ave   and      Channing 
Way,   Berkeley. 
Architect  .  .None. 

Contractor.  ..I.    A.    Marshall.    29S7    Ava- 
lon   Ave.,   Berkeley. 

COST.    $10,0011 


BUILDING  AND   INDPRTRLM.  NE\V.=; 


WVdii 


.Mai 


Day's   work.  COST. 

(.i'JS)        NO.    76-)    PACIFIC      AVIS, 
nieda.      One-story   4 -room   dwell! 

Owner Louise   Christy,    766    P 

Ave.,    Alameda. 
Architect  .  .  .None. 
Contractor.. H.  C.  Lukes.  72  Pacilic 


Ala 


COST,    $.501) 


Owner E.    G.    Richter.    1602      Alca- 

traz.    Berkeley. 
Architect  .  .  .None. 
Contractor.. A.    B.    Reinerasen.    744    58th 

Oakland. 

COST,   $4  00 

1608)  NE  CHERRY  AND  RUSSELL. 
Berkeley.      Addition. 

Owner T.   H.  iMichels,   2727   Russell 

Berkeley. 
Architect  . .  .None. 

Contractor.  .P.   E.   Allen.    4SS   31th,   Okd. 
COST,    $400 

(61SI  COR  ALLSTON  WAY  &  HAROLD 
Way  lOOxlOO.  Berkeley.  Painting, 
decorating,-'  etc.,  three-story  rein- 
forced concrete,  steel  and  frame 
lodge  building. 

Owner Berkeley   Elks'   Hall   Assn. 

Architect  .  .  .  W.  H.  Ratcliff  .Ir..  1st  Na- 
tional   Bank    Bldg..    Bkly. 


Con 


.The 


Pel 


031 


ter.   Berkeley. 
Filed  Mar.   11,  '14.     Dated  Mar.  5,  '14. 

1st  day   of  each   month 75% 

Usual  35  days  after  entire  build- 
ing completed  and  accepted....      25% 
TOTAL  COST.   $34  20 
Bond,    $1710.      Surety,    National    Surety 
Co       Limit,    as    soon    as    possible.      Por- 
feit.  $20.     Plans  and  specifications  filed. 


BUILDIJiG  COSTRACTS. 
.\lnineda. 

No.        On-ner  Contrnetor        Amt. 

585  Ahnefeld     Ahnetekl  3000 

597  Hillen     Hillen  2000 

598  Christy     Lukes  500 

599  West    End    Bldg Owner  1500 

600  Boelimer     Swenson  400 

(585)  S  EL  DORADO  AVE  200  E  Ala- 
meda, Berkeley.  One  and  one-hQlf- 
story   8-room   dwelling. 

Owner Henry  Ahnefeld,  3005  King, 

Berkeley. 

Architect  . .  .None. 

Day's  work.  COST,    $30liii 

(597)  NO.  1556  MOZART,  Alameda. 
One-story   5-room   dwelling. 

Owner R.    C.    Hillen.    Liberty    anil 

Pernside   Blvd.,    Alameda. 


(599)  NO.    1515    LINCOLN    AVE..    A 
meda.     One-story   5-room  dwelling 

Owner West     End   Bldg.     Assoc 

tion,    1600    Webster.    Ak 
Architect  . .  .None. 
Day's  work.  COST.   $1 

(600)  NO.        1417        PARK.        Alame 
Alterations. 

'-■•M'er Mary  E.  Boehmer,   Alamc 

Architect  .  .  .None. 

Contractor.  .L.    Swenson,    2242      Enci 
Ave.,  Alameda. 


COMPLETION  NOTICES. 

AI,.\MEDA     (OVNTY. 

Feb.  26.  1914— S  FIFTIETH  32.85  E 
Shatter  Ave  E  33.\S  92,  Okd.  Clias 
.McArtliur  to  whom  it  may  con- 
cern  Feb.     26.     1914 

Feb.  26,  1914— SW  PERRY  50x154  be- 
ing NW  50  Lot  18  Blk  <'K"  Map 
Oakkind  Heights,  Oakland.  Wm. 
Woodus  Greene  by  Ethel  H  Greene 

to    Thad     M    Tupper 

Feb.  26.  1914 — LOT  13  Map  High 
Court    Tract,    Bkly.      Geo    D   Welsh 

to    L    II   Williams Feb.    25.    1914 

Feb.  27  ,1914— SB  CHETWOOD  76.97 
NE  Santa  Clara  Ave  NE  37xSE  132, 
Okd.      Anna   and    Alice    Nopel    to   O 

M  Bullock Feb.  20,  1914 

Feb.  27  ,1914— E  40  LOT  34  BLK  IS 
.Alap  North  brae  Bkly.  Grace  C 
Woodbucn  to  whom  it  may  con- 
cern     Feb.    23,   1914 

Feb.  27  ,1914— SE  SIXTEENTH  &  SAN 
Pablo  Ave  NE  18.68  SB  SO.IO  SW 
36.42  SW  75.19  N  67.46,  Okd.  First 
Trust  &  Savings  Bank  by  P  J 
Walker    Co,    Agents    to    McGilvray 

Stone  Co   Feb.  20,  1914 

Feb.  28,  1914— SE  THIRTEENTH  & 
Clay.  Okd.     Jules  and   Hugo   Abra- 

hamson  to  E  T  Leiter  &  Sons 

' Jan.  27,  1914 

Mar.    2,    1914— NE    GLASCOCK    100    E 

Derby    NE    lOOxW    25,    Alameda   Co. 

Gregoria  Castro    (wf  Benigno) .  .$2000 

Mar.    2,    19J4— LOT    2    BLK    "C"    Map 

Elmcrest,   Okd.      Pay   J  and   Martha 

Corum     $4400 

Mar.  2,  1914— S  CHANNING  WAY 
bet  Roosevelt  and  McGee  Aves, 
Bkly.  Margaret  J  Harnett  to  Hugh- 

son    &    Donnolly Feb.    25.    1914 

Mar.  2  ,1914 — LOT  13  BLK  3  Map 
.Arlington  Heights,  Oakland  Tp.  F 
F  Thomas  Jr  to  Gustat  Johanson.. 

Feb.     27,     1914 

Mar.  2.  1914— PTN  LOTS  12  AND  13 
Blk  D  Map  Elmwood  Park.  Bkly. 
Barry    Bldg    Co    to    whom    it    may 

concern    Mar.    2,    1914 

.\I.trch  3.  1914 — N  VIRGINIA  187% 
from  E  line  Cliestnut  E  37%xN  150. 
Bkly.        Alma      Mills    to      Standard 

Bldg    Co Feb.    26.    1914 

Mar.  3,  1914 — NW  LYDIA  &  CURTIS, 
Okd.      John      M    Mendell    to    M      C 

Vaughn     Feb.    27.    1914 

Mar.   4,    1914— PTN  LOT  CO  Map  Pied- 


niuiit-;,y-the-Lake,       okd.         F       R 
Jordan  to  P  B  Weaver.. Feb.  27  ,1914 
Mar.  3,  1914— LOT  4  BLK  3  Thousand 
Oaks   Court,    Bkly.      George   Friend 

to  Spring  Constr  Co Feb.   20,   1914 

Mar.  4,  1914— NE  BROOK  &  BROAD- 
way  80x80,  Okd.  Fred  W  Taylor 
to   Geo   G   Kneppler  and   H   J    Horst 

-Mar.     2.     1914 

Mar.  4,  1914— LOTS  28  AND  29  BLK 
"B"  Amended  Map  Lorin  Heights 
Tract.   Okd.     May.  R  Wolverton   to 

United  Home   Bldrs Feb.   27,   1914 

Mar.  5,  1914— N  HASKILL  318  W 
Mable  W  32xN  114,  Bkly.  Alice  F 
Robenson  to  W  S  Robinson. Mar  4,  '14 
.Mar.  6.  19:14- FROM  N  WARD  to  S 
Bancroft  Way  on  Shattuck  Ave., 
Bkly.  Southern  Pacific  R  R  Co  tn 
Ransome-Crummey  Co.. Feb.  26,  1914 
.Mar.  6,  1914— SE  SIXTEENTH  &  SAN 
Pablo  Ave  NB  18.68  SE  80.10  SW 
30.42  SW  75.19  N  67.46,  Okd.  First 
Trust  &  Savings  Bank  (by  P  J 
Walker  Co,  Agent)   to  O  .E  Brady  & 

Son Feb.     24,     1914 

Mar.  6,  1914— LOT  15  Map  Alta 
Heights,  Piedmont.  Herbert  Bash- 
ford   to  G  G  Reed Mar.   3.   1914 

-Mar.  7,  1914— LOT  11  BLK  15  North - 
brae,   Bkly.     H  Bu.srene   Bennett   to 

Wm    C   Mason Feb.   28.    1914 

.Mar.  7,  1914— E  ARCH  50  S  Glenn  Ave 
50x150,    Bkly.      Henry    J    McCoy    to 

Louis    Engler Mar.    6.    1914 

.Mar.  9,  1914— S  DERBY  110  E  College 
Ave  B  60xS  102-5,  Bkly.    .Louise  B 

Brain  to  Junk-Riddell  Invst  Co 

.Mar.    9.    1914 

.Mar.  10.  1914— NE  PIEDMONT  AVE 
and  Dwight  Way  E  70  N  111.60  W 
to  E  line  Piedmont  Ave  S  to  pt  beg, 
Bkly.     T  M  Shearman  to  H  D  Koch 

Mar.    5,    191  I 

-Mar.  10,  1914— NE  LAWTON  AVE  & 
College  Ave  B  439  NW  200  from  pt 
beg  SE    100   NE   47.37,   Okd.        M      C 

Ford   to   whom   it  may  concern 

Mar.    7.    1911 

Mar.  10,  1914— LOT  11  BLK  "K"  East 
Piedmont    Heights.    Okd.      D    W    J 

.McCracken   to  W  E  McChesney 

Mar.    9.    1911 

Mar.  11,  1914— LOT  18  and  S  12  Lot  17 
Map  Solana  Ave  Terrace,  Ala.  Wm 
B  Malick  and  Harry  H  Begier  to 
whom  it  may  concern.  .Mar.  11,  1914 
M;ir.  12  .1914— B  FOOTHILL  BLVD. 
beginning  at  108th  Ave.,  Okd.     I  W 

licllman  Jr  to  R  H  Van  Sant 

Mar.     9.     1914 

.Mar.  13,  1914— N  CALIFORNIA  —  W 
Maple  Ave  being  Lot  16  Maple  Ter- 
race, Okd.  Western  Union  Home 
Bldr.s,  Inc..  to  J  S  Connell.Mar.  13.  '14 
March  13,  1914— LOT  23  Map  Mc- 
Millan Tract,  Okd.  T  D  Court- 
right  to   whom  it  may  concern 

Mar.     10.     I9I4 

Mar.  13,  1914— LOTS  2  AND  3  BLK 
.so.  -Map  Town  of  Alvarado.  Alva- 
rado.  August  May  to  C  A  Ingerson 
Mar.    10,    191  I 

LIENS  FILED. 

ALAME3DA    COUNTY. 

Feb.  26,  1914— LOT  2  BLK  16  Map 
Northbrae.  Bkly.  National  Roofing 
Co    vs    Interurban    Home    Bldrs.. $57 

Feb.    26,    1914— LOT    4     BLK    16    Map 
Northbrae,  Bkly.     N.itional   Roofing 
Co    vs    Interurban    Home    Bldrs.. $57 
Northbrae.   Bkly.     National   Roofing 
Co    vs   Interurban    Home   Bldrs.... $57 

Feb.    26,    1914 — LOT    20    BLK    4    Map 


Wc.lf) 


Mill 


Keli.  27  ,19W — NE  LAUREL  AND 
Telegraph  Ave  N  47-4  E  117-7  N  47 
W    117-1,    Okd.      T    Barncwitz    vs    J 

and    Anna    Spelman S200.75 

Mar.  2,  1914— W  FIRST,  bet  S  J  and 
Lizzie  Sts  50  frontage.  Livcrmore. 
A  B  Hill  vs  Silvio  Piorio,  Frank 
Lomanno  and  L  Schenone.  ...  $340.05 
March  3,  1914— LOT  4  ELK  9  Clare- 
mont,   Alameda  County.     Wm   Klee- 

man  vs  Mr  and  Mrs  Bowman »C3 

Mar.  4,  1914— S  W-FIRST,  het  ,1  and 
Lizzie  Sts,  Llvermore.  A  B  Hill 
vs  Frank  Lomanno  and  L  Schenone 

$940.05 

M'ar.  4,  1914 — LOT  58  Map  Reshdvn 
Peralta  Park,  Bkly.  Maxwell 
Hardware  Co  vs  E  B  &  A  Fontaine 

$49.29 

Mar.  4,  1914— W  BAY  PLACE,  Ptn 
Lots  2  and  3  Map  W  G  Henshaw's 
Sbdvn  of  Lots  at  24th  and  Bay 
Place,  Okd.  H  Peterson  Co  vs  Otto 
Schubert    and     O    B    and    Laura     E 

Allen     $1440.60 

Mar.  6,  1914 — LOT  20  BLK  4  Map 
Northbrae,  Bkly.  F  W  Foss  vs  J 
Brown     Schuyler    and       Interurban 

Home    Builders     $20.73 

Mar,  5,  1914— LOTS  1  AND  2  BLK  2 
.Map    Cragmont.    Bkly.      P    W    Foss 

!■„   VS   H  H   Gastman $72.78 

.Mar.  5.  1914 — LOT  2  BLK  10  Map 
Xothbrae,  Bkly.  P  W  Poss  Co  vs 
.1    Brown    Schuyler   and    Interurban 

Home     Builcjers $19.83 

Eros.,   wreckers,   to   tear  do   wn   a  one- 
Mar.     5,     1914 — LOT    4     BLK     IG     Map 
Northbrae,    Bkly.    P   W    Foss    Co    vs 
J    Brown    Schuyler   and    Interurban 

Home    Builders     $21.35 

Mar.  6,  1914 — NW  TWENTIETH  AND 
Grove  N  74.09  NW  83.64  SW  .240  E 
225.  Bruce  Lumber  &  Mill  Co  vs 
Roscoe  Morris,  Henry,  Rebecca  P, 
Hugo  &  Bertha  J  Abrabamson. $42.32 
Mar.  6,  1914 — LOT  4  BLK  16  Map 
Northbrae,  Bkly.  Contra  Costa 
Bldg  Materials  Co  vs  J  Brown 
Schuyler     and       Interurban       Home 

Builders     $129.35 

M-ar.  6,  1914— LOT  2  BLK  10  Map 
Northbrae,  Bkly.  Contra  Costa 
Building  Material  Co  vs  J  Brown 
Schuyler      and      Interurban      Home 

Builders     $107.04 

Mar.  0,  1914— LOT  20  BLK  4  Map 
Northbrae,  Bkly.  Contra  Costa 
'Building  Material  Co  vs  J  Brown 
Schuyler     and      Interurban      Home 

Builders     $80.05 

Mar.  10,  1914 — LOT  20  BLK  4  Map 
Northbrae,  Bkly.  E  K  Wood  Lum- 
ber Co  vs  J  Brown  Schuyler  and 
Gertrude    Schuyler    and    Interurban 

Home    Builders     $112,45 

Mar.  10,  1914— LOT  4  BLK  16  Map 
Northbrae,  Bkly.  E  K  Wood  Lum- 
ber Co  vs  J  Brown  Schuyler  and 
Gertrude    Schuyler    and    Interurban 

Home    Builders     $393.91 

Mar  10  1914 — SW  E-TWENTT-PIPTH 
and  SE  21st  Ave  SE  125xSW  40, 
Okd.     Hogan   Lumber   Co   vs   Oscar 

and    Eva    Lockwood $638.20 

Mar.  10,  1914— LOT  22  BLK  4  Map 
Northbrae,  Bkly.  E  K  Wood  Lum- 
ber Co  vs  J  Brown  Schuyler  and 
Gertrude    Scliuyler    and    Interurban 

Home     Builders $104.19 

Mar.  11,  1914 — LOT  2  BLK  16  Map 
Northbrae,  Bkly.  E  K  Wood  Lum- 
ler  Co  vs  J  Brown  Schuyler.  Gert- 
rude      Schuyler       and       Interurban 

Home    Builders    $480.71 

Jlar.  12  .1914 — N  NINTH  60  from  W 
line   Madison   W   75xN   100,   Okd.      H 


BUILDlNCi    .VNU   INUl'STHIAL  NKWS 

L  Manning    vs    G    IC    Tuiiuui,    Frank 
W    and    John     R    Aiken    and    B     M 

Reagh     $662.60 

Mar.  12  ,1914— LOT  3  BLK  "D"  Map 
Elmcrest,  Okd.  Hogan  Lumber  Co 
vs    George    E    Weil $520.76 
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SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY 


RESIDENCES- 1  and  2  story,  frame. 
Cost  not  stated.  San  Jose.  Santa  Clara 
Co.,  Cal.  Architect,  none.  The  follow- 
ing Day  Labor  jobs  are  reported  as 
about  to  be  started  in  San  Jose:  W.  E. 
Woodhams,  16  North  2nd  street,  flve- 
room  cottage,  $1,900;  N.  A.  Peterson,  2 
East  Atlantic  street,  live-room  cottage, 
$1,400;  E.  Davis,  999  South  7th  street, 
six-room  cottage,  $2,000;  J.  G.  Lueli- 
ben,  64  St.  Mary's  street,  live-room  cot- 
tage, $1,000  Edward  Wells,  449  North 
17th  street,  six-room  cottage,  $2,000, 
and  R.  E.  Carter,  410  North  16th  street, 
live-room  cottage,  $2,000.  Materials 
for  this  work  are  now  being  purchased. 

■BRIDGE- Reinforced  concrete.  Cost 
not  stated.  San  Mateo,  San  Mateo  Co., 
Cal.  Engineer,  County  Surveyor,  Red- 
wood City.  Owners,  San  Mateo  County. 
Plans  for  a  wagon  road  'bridge  over 
Cordilleras  Creek  in  the  Second  Road 
District  have  been  approved  by  the 
Board  of  Supervisors.  Plans  are  now 
out  for  figures  and  bid's  will  be  opened 
on  April  6th.  Complete  plans  and 
specifications  can  be  secured  from  the 
County  Surveyor  at  Redwood  City.  An 
ofiicial  proposal  appears  in  another 
column    of    this    issue. 

Contracts   Awarded. 

SCHOOL— 1  story  and  base,  rein- 
forced concrete.  $36,000.  Monterey, 
Monterey  Co.,  Cal.  Architect,  W.  H. 
Weeks,  75  Post  street,  S.  P.  Owners, 
Monterey  School  District.  Contractors, 
Graham  &  Jensen,  46  Kearny  street,  S. 
P.      Contract   price,    $36,000. 


BUILDIJTG   COSTRACXS. 


SANTA     CLARA     COUNTY. 


E  FOURTEENTH  ST.,  near  Santa  Clara 
San  Jose.     Five-room  cottage, 
cottage. 

Owner Mrs.    J.    Sapher,    Premises. 

Architect  . .  .None. 

Contractor.  .Lee     Gardner,      197     Haw- 
thorn  Way,   San  Jose. 

COST,    $1800 


NO.   588    S-VINE,   San   Jose.      Five-room 
cottage. 

Owner A.    M.      Elliott,    589      S-Or- 

chard   St.,   San   Jose. 
Architect  . .  .None. 
Day's    work.  COST,    $1500 


NO.    SS7    S-SEVENTH      ST.,    San      Jose. 
Side  and  rear  porch. 

Owner H.   T.   Pyle,   Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $150 


Lluilding    enclose<I    and    ready    for      ; 
plastering,    including       basement      ; 

and    cells     ,1492.30 

lUiihling    accepted     1492.;.0 

I'sual     35     d-.iys 1492.50 

TOAL  COST,  $5970.00 
i'.iid.  none.  Limit,  90  days.  Forfeit, 
10.     Plans  and  specifications  filed. 


NK  FIFTEENTH  AVE  &  EL  CAMINO 
Real,  San  Mateo.  All  labor,  maleriajs 
and  mechanical  workmanship  for 
school  building. 

Owner San    Mateo    School    District. 

Architect  ..  ..Stone  &   Wright,   San   Jo<^- 
quin  Bldg,,  Stockton. 

Contractor, -Croop  &  Keegan. 

Filed  .Mar.  7.  '14.     Dated  Feb.   16,  '14. 

On  1st  of  each  month,  75% $13,116 

Usual    35    days,    25 4372 

TOTAL    COST,    $17,4SS 

Pond,  $8744.     Surety.  Aetna  Accident  & 

Liahilily    Co.      Limit,    100    working  days. 

Forfeit,    $10.      Plans    and    specifications 

filed. 

LOT  5  BLK  NO.  12,  Town  of  San  Mateo. 
Excavation,  removing  old  building, 
concrete  work  and  all  other  work  for 
two-story  and  basement  concrete 
City  Hall  and  Central  Fire  Station, 

Owner City  of  San  Mateo. 

Architect  ..  .Havens       &       Toepke,        40 

Contractor.. Caldwell   &  Wisnon. 

Filed  Mar.  2,  '14.     Dated  Feb.  24,  '14. 
All  foundations  in  &  wall  up..$  7500 
All  concrete  walls  in  place,  build- 
ing lathed  and   2nd  coat  plaster- 
ing inside   10000 

Completed    and    accepted 6590 

Usual   35   days 8032 

TOTAL  COST,  $32,128 

Bonds,    $16,064      and    $8032.         Sureties, 

Robert   Wisnom   and   John   H   Coleman. 

Limit,    170   working   days.     Forfeit,    $20. 

Plans   and   specifications   filed. 


BUILDING   CONTRACTS. 

SAN     MATEO     COUNTY. 

LOTS  24,  25,  AND  2.6  BLK  4,  Crocker 
Tract,  Daly  City.  All  work  tor  two- 
story  and  basement  City   Hall. 

Owner Daly   City. 

Architect  .Smith  &  Stewart,  244  Kear- 
ny,  San   Francisco. 

Contractor.  .G.    J.    Doering. 

Filed  Mar.   2,   '14.     Dated   Feb.    18,  '14. 


PLU.VIBINO,      SEWERING,    GAS      PIT- 

ting  and  steam  fitting  on  above. 
Contractor.. Snook    Co,    596   Clay,   S.    P. 
Filed  Mar.  2,  '14.     Dated  Feb.  24,  '14. 
Plumbing,  etc.,   roughed   in   and 

inspected     $1500.00 

Wlien    accepted    1542.75 

Usual     35     days 1014.25 

TOTAL  COST,  $4057.00 
Bonds,  $1014.26  and  $2028.50.  Surety. 
Chicago  Bonding  &  Surety  Co.  Limit, 
73  days.  Forfeit,  $10.  Plans  and  speci- 
fications   filed. 

PAINTING,    VARNISHING    AND    TINT- 
ing   on   above. 

Contractor.. Jos.   P.    Killelea   Co. 

Filed  Mar.  2,  '14.     Dated  Feb.  24,  '14. 
All  work   received  2nd  coat ..  .$400.00 

Work     completed     417.50 

Usual    35    days 272.50 

TOTAL  CO.ST.   $1090.00 

Bonds,   $272.50   and   $545.     Sureties,  Geo. 

C.    Killelea   and     William   V.      Killelea. 

Limit,   35  days.     Forfeit,   $10.   Plans  and 

specifications  filed. 


COMPLETION  NOTICES. 

SAN     MATE  J     COUNTY. 

RECORDED  ACCEPTED 

Feb.  21,  1914— SECOND  AVE  near 
County  Road,  San  Mateo.  St.  Mat- 
thew's Red  Cross  Hospital  to  Troy 
Liiundry  Macliinery  Co.. Feb.  11,  '14 
Feb.  21,  1914 — SECOND  AVE  AND 
County  Road,  San  Mateo.     St.  Mat- 


P,l   II.IIIXG    AND    llN'OI  STIilAI.    M,W: 


Veneered  Panels  that 
ARE  good— -order 
today  from 


—-^    No  better  Panels 
made    than 
"Wybro" 

Ot  all  the  Panels  on  tlie  market  in- 
ilay.  the  WYBRO  Panels  have  won  the 
recognition  as  being  the  BEST  MADK 
PANBUS. 

Their  goodness  is  everlasting  and 
their  finish  Is  smooth  and  even.  There- 
are  no  better  panels  made. 


White  Bpotheps 


5th  9nd  Brannan  Streets 


San  Francisco 


thew's  Ited  Cro-ss  Ilospilal  lu  Cald- 
well   &    Wisnom Feb.    19.    19H 

Feb.  21.  1914— SECOND  AVE  near 
Counay  Road.  San  Mateo.  St.  Mat- 
thew's Red  Cross  Hospital  to 
Vincent   J    Donovan Feb.    19,   1914 

Feb.  25.  1914— LOT  NO.  24  BLK  29, 
Western  Addition  to  Town  of  San 
Mateo.  W  O  and  Mrs  W  O  Booth 
to    William    S    Leadley .  .Feb.    21.    1914 

Feb.  2S,  1914— UPLANDS.  San  Mateo. 
Chas  T  Crocker  to  Floodberg  & 
McCattery   Feb.  29,  1912 

March  6,  1914— COUNTY  ROAD,  bet 
Oak  Grove  and  Glenwood  Aves. 
Menlo.  Menlo  Park  Public  School 
to    Weeden    Bros March    3.    1914 


MARIN,   CONTRA  COSTA  AND 
SONOMA    COUNTIES. 


HOSPITAL  BOILER — Cost  not  stat- 
ed. Napa,  Napa  Co..  Cal.  Engineer. 
State  Department  ot  Engineering.  Sac- 
ramento. Owners.  State  of  California. 
Bids  opened  for  the  installation  of  a 
250-iH.  P.  boiler  in  the  State  Hospital 
at  Napa  show  Howard  Engineering  Co. 
low  at  J4.240.  A  complete  list  ot  bids 
submitted  will  be  found  under  the 
hea<ii«g  of  Marin.  Contra  Costa  and 
Sonoma  Counties  In   this  issue. 

HOTEL— 4  story  and  base,  brick  and 
steel.  »65.000.  Martinez.  Contra  Costa 
Co..  Cal.  Architect.  Walter  King.  Elks' 
Bldg..  Stockton.  Owners.  Martinez 
capital  represented  by  W.  J.  Curtis. 
The  building  will  be  erected  on  a  prom- 
inent corner  and  will  be  arranged  with 
stores,  hotel  lobby  and  public  dining 
room  on  the  first  floor.  Upper  jioors 
will  contain  In  the  neighborhood  of  20 
guest  rooms  and  a  number  of  bati.s. 
Plans  provide  for  steam  heat,  oil  burn- 
ing furnace,  hot  water  supply  and  vac- 
uum cleaning.  There  will  be  patent 
store  fronts.  Interior  will  be  finished 
in  pine  throughout.  Exterior  of  the 
■building  will  be  faced  with  pressed 
brick.  Only  preliminary  plans  have 
l^een  prepared  and  the  project  depends 
On  the  amount  of  capital  that  can  be 
interested. 

INCINERATOR— Cost  not  stated.  San 
Rafael.  Marin  Co..  Cal.  Architect. 
Thomas  O'Connor.  104  D  street.  San 
Rafael.  Owners.  City  of  San  Rafael. 
Preliminary  plans  are  now  being  pre- 
pared for  a  modern  incinerator  to  be 
erected  at  San  Rafael.  The  matter  has 
been  investigated  hy  the  City  Council 
and  final  approval  will  be  given  the 
plans  as  soon  as  they  are  complete. 
Further  mention  will  be  made  of  the 
work. 


Bids  For  Boiler  At 
Napa  State  Hospital. 

Pour    SetM  of  FlsiireM    Kooeived    f"r    In- 

ntaimtlon    of    Holler    at     \»iiii    IKis- 

Itltal    Building. 

(By  Special  Wire) 
SACRAMENTO.  Cal..  March  10.  1914— 
Bids  were  opened  at  the  Tuesday  meet- 
ing of  the  State  Board  of  Control  tor 
furnishing  and  installing  a  250-h.  p. 
steam  boiler,  together  with  oil  burning 
furnace,  valves  and  pipes  at  the  State 
Hospital  at  Napa.  The  Doward  Bng. 
Co.  submitted  the  lowest  bid  at  $4,240. 
Other  figures  submitted  were  as  fol- 
lows: 

Boiler  at    Naiia   HoHpital. 

Doward     Engineering    Co $4,240 

J.    C.   Hurley   &   Co 4,260 

Union   Iron   Works 4,436 

Charles    C.    Moore    Co 3.0.i,S 

♦ 

FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

.SOHOOL— 1  story  and  base.  buck. 
Cost  not  stated.  Del  Rey.  Fresno  Co., 
Cal.  Architect,  J.  Carl  Thayer.  Fresno. 
Owners,  Del  Rey  School  District.  The 
building  has  been  designed  for  a  four- 
room  school  and  has  been  designed  In 
the  Mission  style.  Interior  finish  will 
be  of  pine  with  maple  floors  in  the 
class  rooms.  Plans  provide  for  a  cen- 
tral heating  system  with  oll-burning 
furnace.  There  will  be  modern  school 
plumbing  and  electric  work.  Exterior 
of  the  (building  will  be  faced  with 
either  cement  plaster  or  pressed  brick, 
this  question  has  not  been  fully  de- 
termined by  the  trustees.  A  clay  tile 
roof  will  be  used.  Plans  are  nearly 
complete  and  figures  will  be  called  for 
shortly. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Chico. 
Butte  Co.,  Cal.  Architect.  A.  .1.  Bryan, 
Chico.  Owners.  Oakdale  High  School 
District.  A  report  from  the  Chico  pa- 
pers states  (hat  .the  Board  of  School 
Trustees  ot  the  Oakdale  School  Dis- 
trict at  Chico  will  select  the  plans  pre- 
sented by  Architect  A.  .7.  Bryan  of 
Chico  for  the  new  $50,000  school  build- 
ing. These  plans  provide  tor  a  two- 
story  structure  approximately  125  by 
100  feet  and  containing  eight  class 
rooms,  domestic  and  manual  training 
departments  and  an  auditorium  seating 
600  people.  The  report  states  that 
while  offlcial  action  has  not  been  taken 
that  all   trustees  favor  these  plans. 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  iranclso 


Coiitraets    Awarded. 

LIBRARY — 2  story  and  base,  rein- 
forced concrete.  $16,147.  Coalinga, 
Fresno  Co..  Cal.  Architects,  Swartz, 
Hotchkin  &  Swartz.  Rowell  Bldg., 
Fresno.  Owners.  Coalinga  Union  High 
.School  Library  District.  Contractor. 
Walter  J.  Ochs.  Coalinga.  Contract 
price.  $16,147.  Barrett-Hicks  Fresno, 
heating.      Contract    price.    $500. 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


COTTAGES— 1  story  and  base,  frame. 
Cost  not  stated.  Sacramento.  Cal.  Ar- 
chitect, none.  The  following  Day  Labor 
jobs  are  reported  as  abodt  to  be  start- 
ed in  Sacramento:  H.  M.  Earle,  302S 
Magnolia  avenue,  yl  Istory.  six-room 
cottage,  $2,500:  Phillip  Wolf.  2101  N 
stret,  1  story,  five-room  cottage,  $2,500, 
and  Ernest  Thomas,  14th  and  C  streets, 
1    story  frame,  six-room  house.  $2,000. 

Contracts   Awarded. 

COURT      HOUSE      ADDDITION    — 
story    and    base,    reinforced       concrete,! 
$25,400.     Merced,   Merced  Co..  Cal. 
cliitect.      County        Engineer.      Mercedl 
Owners.    Merced    County.      Contractoi'sl 
Graham   &  Jensen.    46   Kearny   stre 
F.      Contract   price,    $25,400. 


BriLBi;\G  CONTRACTS. 


S.\Cn-4MENTO    COUNTY. 

W   %  LOT  6,  P,  Q,  23RD  AND  24TH  .STS 
Sacramento.      Four-story    flats. 

Owner Mr.   and    Mrs  J.   Lauffer. 

Architect  ...None. 

Contractor.  .W.     R.     Saunders.     2SI0     I 

St..  Sacramento. 
Filed   Mar.   7,  '14.     Dated   Mar.   4.   '14. 

CO.ST.    $5300 


LOT    144    CASA    LOMA    TERRACR,    No. 

3130  D  St.,  Sacramento.     One-story  6- 

room   frame  dwelling. 

Owner W.    D.    McKoy.    3029    E    St., 

Sacramento. 
Architect  .  .  .None. 
Day's    work.  COST,    $2500 


No 


Owne 

W. 
Sac 

D.    McKoN 
ramento. 

.    3029 

E 

.St.. 

Architect  . . 

.No 

e. 

Day's 

work. 
115    CASA 

COST.  $ 

:;rrace. 

.'.-,00 

LOT 

LOMA    TI 

No. 

3131  D  St 

.  Sacramento. 

One-st 

or 

V   6- 

roo 

m  frame  dwelling. 

Owne 

r 

W. 

D.    McKo.\ 

.    3029 

E 

Kt.. 

Sacramento. 

Arch 

tect  . . 

.No 

le. 

Day's 

work 

COST 

J2600 

Wednesday.       irarnh     IS     1914. 

I^OT  79  SUTTER  TERRACE.  Xo.  J-JS 
21st  St..  Sacramento.  One-story  a- 
room   frame  dwelling. 

Owner Clark    Realty    Co..    921    Cth 

St.,    Sacramento. 
An  hilect  .  .  .None. 

Coiitractor.  .0.  E.  Mendenliall.  3720   Ma- 
drone   Ave..   Sacramento. 

COST.  %\:,i}ii 


L,OT  7S  SUTTER  TERRACE  AUU'X.. 
No.  2730  21st  St..  Sacramento.  One- 
story    5-room    frame    dwelling. 

Owner Clark    Realty    Co..    9J1    6tli 

St.,    Sacramento. 

Architect  .  .  .None. 

Cantractor.  .C.   E.  Mendenliall,   :i22y  Ma- 


Sac 


COST.    51.-, 


E  Hi  FT.  OF  S  61  FT  OF  LOT  S.  STII. 
9tli.  E,  F.  Sts.,  Sacramento.  Tliree- 
story   frame   tenement. 

Owner Mrs.    S.    Juergensen.    SOI    F 

St.,    Sacramento. 
Aicliitcct  ..  .A.    Willoner.     321     Ochsner 

Bldg..  Sacramento. 
Day's    work.  COST.    Jfi5fin 

S  42  FT.  LOTS  125  126  BLK  -L,'  Oak 
Grove,  Sacramento.  One-story  frame 
dwelling. 

Owner Samuel  Shannon.  9th  and  u 

Sts.,  Sacramento. 
Architect  .  .  .None. 

Contractor.  .W.     B.     Phillips,     lull     Cy- 
press   Ave.,    Sacramento. 

CO.ST.    11300 

.\  Vi  OF  S  %  LOT  4,  X,  Y,  22X11  &  22R1) 
Sts.,  No.  2410  23rd  St..  Sacramento, 
fine-story    six-room    frame    dw^elling. 

owner P.    F.    Reed.    2613    2Sth    St., 


cliite 


Sacra 
. .None 


nto 


Day' 


vork. 


COST.    $3000 


S  'A  LOT  S,  R,  S,  STH  AND  9TH  STS., 
Sacramento.  Finisli  off  l.st  floor  in 
frame  tenement. 

Owner A.     Pagni.     212S     ISlh     St., 

Sacramento. 

Architect  . .  .None. 

Contractor.. Peter      Lconi.    1115    P      St.. 


nto. 


COST.   $1250 


LOT  11  FORD'S  ADD'N.  Kentuck> 
and  Upper  Stockton  Road,  S 
mento.  One-story  4-room  frame 

Owner Geo.  B,  Adams. 


Co 


ctoi 


,  .None. 

.Creighton    &    Spear.    1009 ',4 
9th  St..  Sacramento. 

COST.    JIOOO 


S  Vi  LOT  1.  N.  O.  3RD  AND  4TH  STS., 
[  No.  1415  3rd  St..  Sacramento.  Two- 
\        story  frame  rooming  house. 

'     Owner Caterina   Ferrari.    Premises 

Arcliitect  .  .  .None. 

Contractor.. Chas.    Vanina.    2022    .M    St., 
Sacramento. 

COST.   $3300 


FT.    OK   E    >/2    OP   LOT   3 
Lot    4.    G,    H,    10th    and    ; 

.    700    nth    St..    Sacrament 

!-ee-story  9- 


Ande 


.Els 
St.,    Sac 


.Theilhahr    . 
eral    Delive 


1  S  60 
1  Sts.. 
Alter 

nth 
f!cn- 


BlILDING  AND  INDUSTRIAL  NE'WS 

N   'A   OF  S   -A   LOT  4,   V,   W,  3RD  &  4TH 
Sts,  No.  2210  4tli  St.,  Sacramento.  One 
story  four-room  frame  dwelling. 
Owner A.  J.  Silva.  1519  U  St.,  Sac- 
ramento, 
Architect  . .  .None. 

Contractor.. J.  Lucas,  1610  V  St„  Sac- 
ramento, 

COST,   $900 

LOT  3720  Elmhurst,  Kearny  Ave.,  Sac- 
ramento. One-story  4-room  frame 
dwelling. 

Owner Mrs.  V.  L.  Muir,  414   N  St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .A.  Miller.  3203  3rd  Ave.. 
Sacramento.  COST.    $900 

LOT  to  ROSE  HEIGHT.S.  40tli  bet.  Rose 
and  Stanford  Aves.,  Sacramento.  One 
story    4-room    frame    dwelling. 

Owner Alice  Willis,   3127    40tli   St., 

Sacramento, 
Architect  ,  .  .None. 

Contractor.  .Geo.  Willis.  3127  40th  St., 
Sacramento. 

COST,  $800 

LOT  4130  ELMHURST.  Arroyo  Ave  near 
Pala  Way,  Sacramento.  One-story  4 
room  frame  dwelling. 

Owner Fannie   Ritchie.    2406   P  St. 

(rear).    Sacramento. 
Architect  . .  .None. 

Contractor.  .C.  A.  Gray.  2830  I  St..  Sac- 
ramento. 

COST.   $700 

W  %  OF  E  14  LOT  3,  J,  K,  7TH  &  STH 
Sts,,  No,  720  J  St.,  Sacramento.  Re- 
model  store  front  in   brick   bldg. 

Owner McCurry    Photo   Co.,    Prem. 

Architect  . .  .None. 

Contractor.. Van   Hall. 

COST,    $500 

E  20  FT.  OF  N  %  LOT  1  and  W  14  Lot 
2,  M,  N,  2nd  and  3rd  Sts.,  No.  206  M 
St..  Sacramento.     Alter  building. 

Owner Imperial  Hall  Co. 

Architect  ..  .None. 

Contractor. -O.  Y.  Okita.  311  L  St.,  Sac- 
rament". COST.    $1011 

W  4T\4  FT.  LOT  3.  I.  J.  4TH  AND  5T11 
Sts.,  No.  418  I  St..  Sacramento.  Alter 
hrick    building. 

Owner Geo.     A.    Phinney.    1330     H 

St..   Sacramento. 
Architect  ...None. 

Contractor.  .Siller  Bros..  1611  13lh  St.. 
Sacramento. 

COST.    $100 

LOT  12  BLK  "C"  Highland  Park,  Sac- 
ramento. Frame  off  basement  in 
frame  dwelling. 

Owner M.  .1.   Sequeria.     24th      and 

Carnegie   Ave..   Sacramento. 

Architect  .  .  .None    . 

Contractor.  .Chas.   Vanina,    2022   M     St., 

COST,    $400 

K   V-  LOT  6,  O,  P.  20TH  AND  21ST  STS.. 

Sacramento,     Build  sleeping  porch  on 

dwelling. 
Owner H.  C.  Pike.  2021  P  St..  Sac- 


.Nn 


ST.    $1 


S  V,  LOT  1.  W.  X.  23Rn  AND  24T1I  STS. 
No.  2315  23ra  St..  Sacramento.  One- 
story  six-room  and  sleeping  porch 
name  dwelling. 


vork. 


COST,    $2500 


i/i  LOTS  T.  U,  23RD  AND  24TH  STS,. 
S.icramcnto.  One  and  one-half-story 
frame   dwelling. 

iwner Philip     Wolf.     2101     N     St., 

Sacramento, 
.rchitect  .  .  .None, 
lay's    work.  COST.   $2300 


LO.T  8.  T,  U,   24TH  & 
ramento.         t>ne-story 


D-.iy's 


OAK    PARK.    Recreation    Grounds,    i 
ramento.      Build    merry-go-round. 

owner Max  Prltsch,  East  Ave. 

2nd   &   3rd  Sts.,   Sacrami 


Chile 


Contr 


.None. 
.D.    Tatti. 


2116    O    St..    Sac- 
COST,   $1300 


\V  Vi  LOT  2.  K.  L.  STH  AND  6TH  STS.. 
No.  508  K  St..  Sacramento.  Remodel 
store  front  and  make  one  store  Into 
two    in    brick    building. 

Owner Folsom   Inv.   Co.,   Premises. 

Architect  .  .  .  E.  C.  Hemmings,   1203  J  St. 

Sacramento. 
Contractor.  .Barton    &    Hite,    902    L    St.. 
Sacramento. 

COST.    $1000 


E  V4  LOT  0,  J.  K,  22ND  AND  23RD  STS. 
No.  2223  K  St..  Sacramento.  One- 
stoi-y    frame    garage. 


P.  Fuller  &  Co. 

. 

ect  ...None. 

lctor..Mr.       Donnenworth. 

1621 

16th   St.,   Sacramento. 

COST, 

$300 

LOT  31  Mier  &  Sowell  High  School  Tct. 
Sacramento.  One-story  5-room  frame 
building. 


.None. 

.Chatterton  Br 
St.,  Sacrament 


COST,   $2600 


LOT  32  Mier  &  Sowell  High  School  Tct 
Sacramento.  One-story  5-room  frame 
luildlng. 

Owner C.  H.  Cliatleiton.  3120  T  St. 

Sacramento. 
Aichitect  .  .  .None, 

Contractor.. Chatterton  Bros.,  2112  28th 
St..  Sacramento. 

COST,    $2600 

K  3714  OF  W  14  LOT  19  BLK  54,  W  J 
Landers  Sub  B,  No.  3416  Cypress  Ave 
Sacramento.     One-story   4-room  dwlg. 

Owner Peter    CongelasI,    Premises. 

Architect  .  .  .None. 

Contractor.  .A.     .Miller.     3205     3rd     Ave.. 
Sacramento. 

CO.s'T.    $1450 


W  20  FT.  OF  S  60  FT.  LOT  2.  J,  K.  7TH 
and  Stli  Sts..  No.  707  Oak  Ave..  Sac- 
ramento.    Alter  one-story  hrick  bids. 

.iwiier W.   H.   Funk,   Premises. 


.Non 


Contr 


.T.    Guth,    15111 


71h 


38 

N  40  FT.  LOT  C,  II  J  Uocthe  Co.  AUd'n 
F.  Carmello,  bet  Stanford  and  Cy- 
press Ave..  Saciamento.  One-story 
5-room   frame  dwelling. 

Ok  ner J.    F.    Wallace. 

.'rihitc-ct  ...None. 

Contracloi  ..L.   V.  Best,   3707   Palm  Ave.. 

COST.  tUOO 

LOT  16  BLIv  C.  Fairmont  Tct.  Cor.  Vine 
and  Cypress  Ave.,  Sacramento.  One- 
story    5-room    fiMme    dwelling. 

Owner Elzinger    &     Hi;xlal)le,    683 

Vine,    Sacramento. 
Ai-cliitect  . .  .None. 

Contractor.  .Elzinger    &     Huxlable,    ISO 
Vine,  Sacramento. 

COST,   {ISOO 

N  Vs  OF  B  '^  LOT  ],  C,  D,  loTH  &  16T.i 
Sis..  No.  1504  C  St.,  Sacramento.  One 
story   frame  dwelling. 

Owner Harry    C.    Ingham.     1500    C 

St..  Sacramento. 

Architect  .  .  .None. 

Day's   work   .  COST.    $600 

LOT  S  NORTH  B.  A,  lOTH  AND  IITH 
NE  "A"  and  10th  Sts„  Sacramento, 
One-story  addition  to   frame  bldg. 

Owner Sacramento      Cabinet     Co.. 

12th  &  B   Sts..   Sacramento. 

Architect  ...None  . 

Day's  work.  COST,  }400 

N  40  FT.  OF  S  %  LOT  8,  V,  W,  lOTH  & 
11th  Sts.,  Sacramento.  Raise  present 
two-story  frame  dwelling  and  make 
grocery  store  underneath,  build  tem- 
porary store  at  rear. 

Owner L.    K.    Morlath.    2225     10th 

St..    Sacramento. 
Architect  ..  .C.      K.      Aldrich,      Ochsner 

Bldg..  Sacramento. 
ContraVtor.  .Murcell    &   Haley,    2nd    and 
V  Sts..  Sacramento. 

COST.  $3:!0i. 

-• 

31  ILDIXG   C'OXTHACTS. 

S.W    JOAqUIN    COUNTY. 

LOTS    i:.;    A.\n    U    BLK    7S   E.   Stockton. 

All    work   for    1-story  graage   100x200. 

owner l''rankenheimer     Bros-..     W- 

Aiacia  St..  Stockton   I  leaser! 

by    A.      .Mallet    and      Frank 

Tncker). 
Are' ilect  ..  .Ralph    -Morrell,    Rooms    12 

to    15,      L    O.    O,    F.      Bldg.. 

Stockton. 
Contractor..  Frank     Tucker,     321     North 

Sierra    N-.>vada.    Stockton. 
Filed"  Dec.   IS,  '13.     Dated  Dec.   16.  '13. 

Payments    not    given 

TOTAL  COST,  $17,704 
Bond.  $SSS2.  Sureties.  L.  F.  Stein  and 
J.  V.  C:aviotte.  Limit,  none.  Forfeit, 
none.     Plans  and   specilications   tiled. 

LOTS  1  AND  4  BLK  4  N  of  Center  St.. 
Stockton.  Remodel  and  *uild  annex 
to   two-story   brick    hotel. 

Owner .Mrs.   M.  Rossi,  Cor.   Main  i: 

Eldorado    St..    Stockton. 

-4rc-liitect  ...R.  P.   Morrell.   1-15  I.  o.  O. 
F.   Bldg..   Stockton. 

Contractor.  .W.    J.    Scott.    Stockton. 

Filed   Feb.   2.   '14.      Dated   Jan.    30,   '14. 

2nd  story  joists  in  place $1000.00 

All    frames    are    set 1256.25 

AH    wood    finish    completed...    1000.00 
All   store   fronts   fiinlshed   com- 
plete     and    all     materials      and 
la'bor    flnlslied    and    completed    1000.00 

Building    accepted     1418.75 

TOTAT,  COST,    $5675.00 
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Bond.  $2837.50.  Sureties,  Edw.  F.  Harris 
and  W.  H.  Thomson.  Limit,  90  days. 
Forfeit  none.  Plans  and  specifications 
filed. 

COMPLETION  NO'llCES. 

SACKAMENTO    COUNTY. 

RECORDED  ACCEPTED 

-Mar.  7,  1914— RAISING  OF  PTN  OF 
levee  in  and  immediately  adj  to  and 
northerly  of  the  City  of  Sacra- 
mento. Western  Pacific  Railway 
Co    to    Palmer,    AtcBride    &    Quale.. 

Feb.    28.    1914 

.Mar.  10,  1914 — COR.  PACIFIC  AVE., 
also  known  as  Elder  Creek  A  and 
Lower  Stockton  Road  in  Sutter  Tp 
contg       3%       acres.  Sacramento. 

Joseph     Holmes,    Tr    Pacific    School 
Di.=  trict  to  U   H   Ruiter.  ..Mar.    Ill,   1»U 

« 

LIEiy.S   FILED. 

S.\CHAMENTO    COUNTA'. 

RECORDED  A.MOUNT 

Mar.    10    .1914— W    20    FT,   LOT    6   and 

E   40   ft.  Lot  7.  L.   M.   27th   and   2Sth 

Sts..         Sacramento.  Waterman 

Plnniliing    Co    vs    S   Ginsberg.  .  $141. 07 

COMPLETION  NOTICES. 
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SAN    JOAQUIN    COUNTY. 


RECORDED  ACCEPTED 

June    7.    1913— N    SAN    JOAQUIN    ST., 

Stockton,     Yosemite  Theatre  Co  to 

whom  it  may  concern Jan,  8,  1914 

July  24.  1913— STOCKTON  AVE.. 
Stockton.  Associated  Oil  Co  to  A 
W    Bigger.-     ' Jan.    9,    .914 


LO?.    .'VNGELES    AND    SOUTH- 
ERN CALIFORNIA. 

SUPERIOR  CALIFORNI.i  EUILDLVG 
—2  story,  frame.  $25,000.  San  Diego. 
Cal.  Architect's  name  not  given.  Own- 
ers.   Superior    California,    including    ten 


Sac 


Valley.  Tlie  building  will  be  20  feet 
long  and  45  feet  wide.  First  floor  will 
1  e  devoted  to  exlilbits  and  will  also 
contain  a  large  lecture  room,  buffet, 
IM-ocess  room  and  two  offices.  Second 
Moor  will  consist  of  art  work  and  re- 
ception rooms.  Building  is  to  be  com- 
pleted by  May  1st.  Plans  were  ac- 
cepted by  Director  in  Chief  J.  A.  Fllch- 
er  of  Sacramento  Valley  Exposition 
Commission.      Bids    will    he    called    for 
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APART.MBNT  HOUSE— 4  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Los  Angeles.  Ca).  ,.4T-cbitect, 
C.  W.  Stewart,  Waverly  Apartments.  L. 
A.  Owner,  Walter  I,  Wilson.  The 
building  will  be  erected  -at  133  WesS 
21st  street,  having  a  frontage  of  40 
feet  and  a  depth  of  100  feet.  There 
will  be  a  total  of  2  rooms  arranged  in 
two  and  three  room  suites.  Interior 
linish  will  he  of  ipine  with  some  bard- 
wood  veneer.  Oak  floors  will  'he  used 
in  tile  living  and  dining  rooms.  All 
suites  will  have  private  baths  and  wall 
0  eds.  Plans  provide  for  steam  Jieat.  an 
automatic  elevator  and  hot  water  sup- 
ply.     Bath    rooms  will    have  tile   wain- 
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of  the  building  will  be  fared  with  tile. 
Plans  are  complete  and  work  will  be 
done    by    subcontract    under    the    dlrec- 


APARTMIBNT  HOUSE— 4  story  and 
base.  Class  C  construction.  Cost  not 
stated.  Los  Angeles,  Cal.  Architect, 
Leonard  L.  Jones,  J.  W.  Hellman  Bldg., 
'L.  A.  Owner's  name  withheld.  The 
building  will  be  erected  at  the  corner 
of  Orange  and  Kip  streets,  covering 
an  area  of  100  by  120  feet.  There  will 
be  a  total  of  148  rooms  arranged  In 
two  and  three  room  suites  with  private 
baths.  Interior  will  be  finished  in 
pine  and  liardwood.  Plans  provide  for 
steam  heat,  elevator  service,  wall  beds, 
a  vacuum  cleaning  system  and  hot 
water  supply.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
.Marible  jand  tile  will  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Prelim- 
inary   plans    only    have   been    prepared. 

BRIDGES- 2  concrete  and  steel.  Cost 
not  stated.  San  Luis  Obispo.  San  Luis 
Obispo  Co.,  Cal.  Engineer,  County  Sur- 
veyor A.  F,  Parson,  San  Luis  Obispo, 
Owners,  San  Luis  Obispo  County.  Planfe 
tor  two  new  bridges  to  be  constructed, 
one  over  Santa  Margarita  Creek  and 
one  over  San  Marcos  Creek,  have  teen 
completed.  Bids  are  now  being  taken 
and  will  be  opened  on  .\pril  7th.  Com- 
plete information  can  be  secured  by 
addressing  County  Surveyor  .'i.   F.   Par- 

FACTORY  BUILDING — Concrete  and 
frame  construction.  Cost  not  stated. 
Vernon,  Los  Angeles  Co,,  Cal.  Archi- 
tect, none.  Owners,  Griffin  Car  Wheel 
Co.,  Chicago,  represented  by  Eccles  & 
Smith,  2-43  South  Los  Angeles  street, 
L.  A.  The  building  will  consist  of  a 
foundry.  142  by  180;  pattern  house,  48 
by  108;  charging  building,  100  by  62 
feet;  pattern  storage  vault.  21  by  48 
feet;  oil  house,  20  by  12  feet;  coke 
sheds,  20  by  128  feet;  sand  sheds,  20  by 
96  feet;  ovens  and  scrap  bins.  The 
foundry,  pattern  house  and  machine 
shop  will  he  of  steel  frame  construc- 
tion with  concrete  roof  and  corrugated 
iron  exterior.  The  charging  building, 
pattern  vault,  scrap  bins,  etc..  will  be 
of  reiniforced  concrete  construction 
with  composition  rooHng.  The  coke 
and  sand  sheds,  etc.,  will  be  of  frame 
construction.  Plans  are  complete  and 
Hgures  are  now  being  taken  by  Eccles 
&    Smith, 

WAREHOUSE— 3  story  and  base, 
brick  and  steel.  Cost  not  stated.  Los 
Angeles,  Cal.  Architects,  William  Cur- 
lett  &  Son,  Title  Insui-ance  Bldg..  L.  A. 
Owners,  Rudgear-Merle  Co,  The  «)uild- 
iiig  will  be  erected  at  the  corner  of 
-Mameda  and  Palmetto  streets,  cover- 
ing an  area  of  100  by  272  feet,  and  has 
teen  designed  for  a  warehouse  and  fac- 
tory structure.  There  will  be  pine 
trim,  metal  window  sash  and  frames 
and  Are  doors.  Plans  also  provide  for 
elevator  service.  Exterior  of  the  build- 
ing will  he  faced  with  pressed  brick. 
Plans  are   being  prepared. 

HOTEL — 4  story  and  base,  brick  and 
steel,  $40,000.  Los  Angeles,  Oal.  Ai- 
chitect,  John  B.  Nicholson.  Wright  and 
Callendcr  Bldg.,  L.  A.  Owner.  .Mr. 
Phillips.  The  Ijuilding  will  be  erected 
at  the  corner  of  East  6th  and  San  Pedro 
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feet.  There  will  be  two  stores  and  the 
1  otel  lobby  on  the  first  floor.  Upper 
floors  will  contain  a  total  of  60  rooms 
and  40  baths.  Interior  finish  will  be  of 
pine  and  redwood  with  .-ome  hardwood. 
Plans  provide  for  steam  beat,  elevator 
service  and  a  iiot  water  system.  Bath 
rooms  will  have  tile  wainscot  and  com- 
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pnsltlon  floors.  Patent  store  fronts 
will  be  speclfled.  Exterior  of  tlie  Iniiltl- 
Ing  will  be  faced  with  pressed  brick. 
Plans  are  complete  and  bids  are  now 
being   taken  by  A.  E.  Disliman. 

RErilDENCB  —  2  story  and  base, 
liollow  tile  and  plaster,  $20,000.  Holl.v- 
wood,  Los  Angeles  Co..  Cal.  Arc...tect. 
Elmer  Grey,  Wright  and  Callender 
Hlds..  L.  A.  Owner's  name  withheld. 
The  dwelling  will  contain  nine  rooms, 
tliree  baths  and  sleeping  porclies.  in- 
terior finish  will  be  of  pine,  hardwood 
and  white  enamel.  There  will  be  fur- 
nace   iieat,    open    fire   places,    automatic 
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will  be  faced  witli  pressed  brick. 
Working  drawings  are  nearly  complete 
and  figures  will  be  called  for  about 
April    ist. 

(Contracts   Awarded. 

STORES  AND  OFFICES— 2  story  and 
liase,  reinforced  concrete.  $37,000.  Sea- 
side, Ore.  Architect.  P.  Manson  White. 
Sea.side.  Owners,  Alex  Gilbert  and 
Sons.  Contractor.  E.  G.  Gudhart,  lOSl 
E-sist  21st  street.  Portland.  Contract 
price,    5n;,iHi(i, 

♦ 

SEATTLE  AND  WASHINGTON. 
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Batli  rooms  will  have  tile  fioors  an* 
wainscot.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster. 
I'lan.s  are  nearly  complete  and  figures 
will   be  called  for  shortly. 

Contracts   Awarded. 

IIOTBI^ — 4  story  and  base.  Class  C 
construction,  $36,969.  Los  Angeles,  C-al. 
Architects,  Mayberry  &  Parker,  Pacific 
Electric  BIdg.,  L.  A.  Owners,  Consoli- 
dated Realty  Co.  Contractors.  The  Los 
Angeles  Planing  Mill  Co.,  1SI2  Indus- 
trial street.  L.  A.,  general  construction 
only.     Contract  price.  $36,969. 

SCHOOL  GROUP— I  and  2  story  and 
base,  brick,  $103,932.  V.enice.  Los  An- 
geles Co..  Cal.  Architects.  C.  H.  Rus- 
sell Co..  Union  League  Bldg..  L.  A. 
Owners.  Venice  Polytechnic  High 
School  District.  Contractor,  .T.  F.  At- 
kinson, iStory  Bldg.,  L.  A. .general  con- 
struction, $103,932.  The  Machinery  and 
Electric  Co.,  351  Nortli  Main  street.  L. 
A.,  heating  and  ventilating,  $17,471, 
Bids  for  the  program  clocks  were 
taken   under  advisement. 

SCHOOL — 3  story  and  base.  Class  C 
construction.  Cost  not  stated.  Re- 
dondo,  Los  Angeles  Co,,  Cal.  Architect, 
.\llicrt  C.  Martin,  Higgins  Bldg..  L.  A. 
iiwiier.  Father  C.  Maloney,  Contractor, 
l.inrence  Ott,  2933  Brighton  avenue,  L, 
.\      Contract  price  not  ptateiL 


PORTLAND  AND  OREGON. 


AP.^RTMBNT  HOUSE— 3  story  and 
ba^e.  brick.  $35,000.  Portland.  Ore. 
Architects,  Ctaussen  &  Claussen.  Mac- 
leay  Bldg.,  Portland.  Owner,  I  Hols- 
man.  The  building  will  be  erected  at 
the  corner  of  21st  and  Overton  streets 
on  property  50  by  100  feet.  Interior 
has  lieen  arranged  for  a  number  of  two 
ami  three  rooin  suites  with  private 
baths  and  wall  beds.  Interior  finish 
will  be  of  pine  and  hardwood  veneer. 
Plans    provide    for    steam    heat,    a    hot 
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marble  will  'be  used  in  the  entrance. 
Exterior  of  the  building  will  he  faced 
with  pressed  brick.  Plans  are  com- 
plete and  segregated  figures  are  now 
leing   taken. 

SCHOOIy— 2  story  and  base.  rein- 
forced concrete,  $30,000.  Portland.  Ore. 
Arcliitect.  F,  A,  Naramore,  Portland. 
Owners.  City  of  Portland.  The  build- 
ing will  be  erected  on  the  property 
hounded  by  Miles.  Logan.  Front  and 
5th  streets,  and  is  to  be  of  the  semi- 
fireproof  type  of  construction.  The 
building  will  cover  an  area  of  112  hy  63 
feet  and  will  contain  four  class  rooms, 
is^tnibly  hall  seating  300  people,  prin- 

iji^ils  office  and  rest  rooms.  Interior 
hiiisli  will  he  of  pine  throu,shout.  There 
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COURT  HOUSE— 4  story  and  base. 
Class  A  construction.  $950,000.  Seattle, 
Wasli.  Architect,  A.  Warren  Gould, 
American  Bank  Bldg..  Seattle.  Own- 
ers, King  County.  Plans  for  the  pro- 
posed new  County  Court  House  have 
been  completed  and  huve  been  re- 
ferred by  the  County  Commisioners  to 
the  Prosecuting  Attorney.  Following 
the  attorney's  approval  bids  will  be 
called    for   at   once. 

THEATRE  AND  OFFICES— 4  story 
and  base.  Class  A  construction.  $260.- 
000.  'Seattle.  Wash.  Architect.  B. 
Marcus  Pretica,  Empire  Bldg..  Seattle. 
Owner.  Alex.  Pantages.  The  building 
will  be  erected  at  the  northeast  corner 
or  3rd  and  University,  covering  an  area 
of  111  by  120  feet.  Exterior  will  be  of 
terra  cotta.  The  oflice  portion  of  the 
structure  will  contain  12  ofiies  to  each 
floor,  and  will  have  a  direct  radiation 
heating  system.  Interior  will  be  finish- 
ed in  the  French  Renaissance  style. 
There  will  be  a  main  floor  and  balcony 
with  a  seating  capacity  of  1.900.  The 
central  dome  will  have  a  clear  height 
of  60  feet.  Stage  opening  will  be  3a 
feet  wide  and  30  feet  high  and  will 
have  a  depth  of  30  feet.  Fan  heating 
system  will  he  used.  Tennessee  mar- 
ble, tile  and  terrazzo  will  be  used  ex- 
tensively. An  Otis  elevator  and  a  cop- 
per marquise  are  specified.  Bids  will 
l:e    taken    in    aliout    two    weeks. 

IRRIGATION  PUMPING  PLANT— 
$190,000.  Granwview,  Wash.  Engi- 
neers. United  States  Reclamation  Serv- 
ice. 'Seattle.  Owners.  United  States 
Government.  Tlie  sum  of  $190,000  has 
been  set  aside  by  Secretary  of  Interior 
Lane  for  tliC  installation  of  a  pumping 
plant  for  the  Outlook.  Sunnyside  and 
Grandview  irrigation  projects.  Ma- 
chinery for  this  work  will  be  purdias- 
ed   by   the  U.  S.   Reclamation  Service. 

.VPARTMENT  HOUSE — 4  story  and 
base,  brick  and  steel.  $40,000  Seattle, 
W.ash.  Architect,  V.  W.  Voorhees,  Eitel 
Bldg..  Seattle.  Owner.  H.  iMcBride. 
The  building  will  he  erected  at  the 
corner  of  3rd  avenue  and  Battery 
street,  and  will  cover  an  area  of  60  by 
ISO  feet.  There  will  be  a  total  of  42 
.=uites  of  two  rooms  and  b-ath  each. 
Interior  finish  will  be  of  pine  and 
hardwood.  Plans  provide  for  steam 
heat,  a  hot  water  system,  elevator 
service  and  vacuum  cleaning.  All  suites 
will  have  wall  beds.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete   and    figures  are   being   taken. 

HOSPITAL— 4  story  and  base,  rein- 
forced concrete  and  steel.  $150,000.  Se- 
attle. Wash.  Architect.  A.  Warren 
Gould.  American  Bank  Bldg..  Seattle. 
Ov.-ner.  .lohn  Starhird.  The  -building 
wir  be  erected  in  the  Queen  Anna  Hill 
district,  and  is  to  cover  an  area  of  12n 
by  156  feet  with  :i  large  L.  Constiuc- 
tioii    will    he    nrelnoiil'    throughout.      He- 
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tail..<  of  the  building  liave  not  been 
given  out  and  furtlier  mention  will  'be 
made  of  the  work. 

HOTEL — 3  story  and  base,  brick 
and  steel.  $60,000.  Seattle.  Wash.  Ar- 
chitect. A,  Warren  Gould,  American 
Bank  Bldg..  Seattle.  Owner.  J.  C. 
Peterson.  Tlie  building  will  be  erect- 
ed on  Pike  street  at  the  corner  of  7th. 
covering  an  area  of  of  110  by  120  feet. 
There  will  be  a  number  of  stores  be- 
sides the  hotel  entrance  and  lobby  on 
the  hrst  Hoor.  Upper  floors  will  con- 
lain  in  the  neighborhood  of  170  guest 
rooms  and  puiblic  and  privatfe  baths. 
Interior  finish  will  be  of  pine  and 
hardwood.  Plans  provide  for  steam 
heat,  vacuum  cleaning  system  and  hot 
water  supply.  All  bath  rooms  will 
liave  tile  wainscot  and  composition 
floors.  Patent  store  fronts  and  metal 
window  sash  and  frames  are  specified. 
Exterior  of  the  building  will  he  faced 
with  pressed  -brick.  Plans  are  com- 
plete and   figures  are   now   being  taken. 

SCHOOL— 3  story  and  base,  rein- 
forced concrete.  $40,000.  Seattle.  Wash. 
Architect,  H.  H.  Ginnold.  .Mehlhorn 
Bldg..  Seattle.  Owners.  School  District 
No.  28.  Only  two  stories  of  tlie  struc- 
ture will  be  built  at  this  time,  which 
will  cost  approximately  $20,000.  Base- 
ment will  contain  hoys  and  girls  play- 
rooms. Plenum  heating  and  lavatories. 
Specifications  call  for  tar  and  gravel 
roof.  Plans  will  he  ready  for  general 
contract  figures  about  Marcli  15th.  H. 
n.  Stewart  is  clerk  of  the  district. 

Contracts  Awarded. 

STORES  AND  OFFICES — 3  story  and 
base,  frame  and  concrete,  $75,000.  Se- 
attle. Wash.  Architect,  none.  Owners. 
State  Bank  of  Seattle.  Contractor. 
David  Dow,  21st  and  Spruce  streets. 
Se-attle.      Contract    price.    $75.04)0. 

H0TEI^6  story  and  base,  brick  and 
frame.  $60,000.  Seattle.  Wasli.  Archi- 
tect, .lohn  Graham,  Lyon  Bldg.,  Seattle. 
Owner.  -P.  J.  Murphy.  Contractor.  H.  D. 
Stewart.  American  Bank  Bldg..  Seattle. 
Contract    price.    $60,000. 

San     Francisco     Architectural 

Students    Win   Honors 

Abroad. 

Word  has  been  received  by  the  San 
Francisco  Architectural  Club  of  the 
success  of  one  of  tlieir  members. 
Edward  L.  Frick.  in  his  entrance  ex- 
aminations to  the  Bcole  des  Beaux  Arts 
in  Paris.  In  the  examinations  on  Ar- 
chitectural Design,  he  received  a  mark 
nf  17  with  20  as  perfect.  This  mark 
placed  him  first  in  a  class  of  700  ap- 
plicants of  all  nations  and  is  the 
liigiiest  mark  which  has  been  given  in 
this  examination  at  the  Beaux  Arts  in 
5  years.  Mr.  Frick  received  his  early 
training  in  design  in  the  Atelier  of 
the  San  Francisco  Architectural  Club, 
under  the  patronage  of  Arthur  Brown, 
.Ir..  a  former  student  at  the  Frencli 
School.  Mr.  Frick.  while  in  the  Atelier 
of  the  S.  F.  A.  C.  won  a  thousand  dol- 
lar scholarship  given  by  the  Archi- 
tectural League  of  the  Pacific  Coast. 
Before  leaving  for  Paris  last  Septem- 
lier,  .Mr.  Frick  was  connected  with  the 
firm  of  Bakewell  .4  Brown,  architects 
for  the  new  City  Hall. 

The  Club  is  also  elated  over  the  suc- 
cess of  another  nf  Its  members  in  the 
P;iris  Prize  Competition  among  stu- 
ilents  of  the  United  .states.  Mr.  Ernest 
Weibe    was    placed     nftli     in     tbe    First 
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Preliminary  of  the  above  competition, 
out  of  all  competitors  In  the  United 
States.  This  makes  him  eligible  to  the 
Second  Preliminary  and  it  Is  hoped  by 
his  friends  and  patron.  Mr.  Arthur 
brown,  Jr..  that  he  will  be  selected  as 
one  of  the  live  to  compete  in  the  Final 
Competition,  the  winner  of  whicli  re- 
ceives $250  quarterly  tor  two  and  a 
lalf    years,    to    be    spent    in    study    in 


Mr.  Percy  R.  Stuart,  who  for  the  last 
twelve  years,  has  been  Pacihc  Coast 
Manager  for  Tlie  Roebling  Construc- 
tion Co.,  is  now  associated  with  the 
Edw.  L,  Soule  Co..  916-1S-20  Rialto 
Bldg. 

Mr.  Stuart  is  intimately  acquainted 
with  the  various  types  of  building  con- 
struction and  building  materials  find 
our  readers  are  solicited  to  give  him 
an  opportunity  to  submit  information 
and  prices  regarding  your  require- 
ments. The  company  also  announces 
thai  tliey  are  equipped  to  furnish  and 
place  reinforcing  material  to  suit  all 
requirements  as  they  now  handle 
Twitsed  Bars,  *'Unit  Rectangle"  Fabric 
Unit  Spirals.  Unit  Frames,  Furring 
Channels   and    Clips. 


\^'nHhiu?ton   AcctilentM   Redueed, 
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bee  has  received  a  telegram  from  R.  S. 
Faxon,  chairman  of  the  Tennessee 
Commission,  requesting  him  to  choose 
the  best  site  available. 


\Vi 


lovernor    Lister    has     instructed    the 
shington   Industrial   Insurance  Com- 


which       adn 


nlste 


the 


called  State  insurance  act,  to  co- 
operate   with    the    State    labor    commis- 

Industrial  accidents.  Accidents  In  the 
industries  of  W«.ihingtnn  have  shown 
sharp  increases  since  tlie  Stale  in- 
surance law  became  effective,  either 
because  of  the  employers'  indifference 
to  safeguards,  knowing  they  would  be 
taxed  to  sustain  the  State  insurance 
monopoly,  or  the  carelessness  of  em- 
ployes now  they  are  certain  of  com- 
pensation. •Six  ?iundreiJ  and  fifty 
Washington  workmen  have  been  killed 
and  twenty-five  thousand  injured  in 
tie  State's  industries  during  the  past 
two  years,  according  to  J.  H.  Wallace 
of  the  industrial  insurance  commission. 


able 


ved 


.San 


Cisco  March  i  from  London  announced 
that  the  House  of  Commons  by  a  sub- 
stantial majority  put  on  record  a  de- 
sire that  the  Government  re-conslder 
its  refusal  to  participate  officially  in 
tl.e  Panama-Paciflc  International  Ex- 
position and  agree  to  participate. 

Tennessee,  .\rkansas  and  Texas  now 
lave  decided  to  participate  In  the  Pan- 
ama-Pacific International  Exposition, 
according  to  telegraphic  advices  re- 
ceived March  2.  Commisloners  to 
select  site.?  fur  Arkansas  and  Texas 
will  arrive  in  San  Francisco  within  60 
days. 

Samuel  G.  Buckbce  of  San  Francisco 
las  Ireen  authorized  by  Tennessee  to 
select  that  state's  site  and  he  has  been 
notified  that  {50.000  has  been  guaran- 
teed for  the  Tennessee  exhibit.     Buck- 


The 


nstr 


parapet  along  the  shoreline  of  the  Es- 
planade of  tl.e  Marina  at  the  exposition 
grounds  is  under  way.  The  Esplanade 
will  be  an  artistically  decorated  prome- 
nade skirting  the  water's  edge  and  the 
parapet  will  serve  the  double  purpose 
of  a  bulkliead  and  a  decorative  feature. 
This  parapet  will  be  3.000  feet  long 
and  three  feet  high.  It  will  be  orna- 
rrcnted  with  pedestales  and  illuminated 
in  a   novel   manner. 


CH.VRLE.S   WRIGHT  ELECTED  PRESI- 
DENT   OF    THE      GENERAL    CON- 
TR.4CTORS'    ASSOCIATION 


The  recently  elected  Board  of  Di- 
rectors of  the  General  Contractors'  As- 
sociation have  elected  Mr.  Charles 
Wright  to  serve  as  President  of  the  As- 
sociation for  the  ensuing  year. 

Mr.  Wright  is  well  and  favorably 
known  to  the  building  fraternity  of 
this  city  and  is  a  man  who  is  highly 
respected  by  all  who  know  him.  As 
President  of  the  General  Contractors' 
Association,  he  will  undoubtedly  fill 
ills  important  position  with  credit  to 
tlie  Association. 

Mr.  A.  H.  Bergstrom  was  re-elected 
Vice-President  of  the  Association  and 
declined  to  accept  a  nomination  for 
President,  owing  to  press  of  private 
business. 

Mr.  Chas.  W.  Gompertz,  the  retiring 
President,  has  been  elected  Treasurer 
tor  the  ensuing  year. 

With  these  officers,  backed  by  a 
strong  Board  of  Directors,  the  Associa- 
tion will  undoubtedly  continue  to  pro- 
gress as  in  the  past. 

On  Saturday,  March  21st,  the  Annual 
Banquet  of  the  Association  is  to  be 
held  at  the  St.  Germain  Restaurant 
and  a  large  number  of  the  membership 
are  expected  to  be  present  to  tielp  in 
making  the  occasion  an  event  of  im- 
portance   and    a    boost   for    the    building 


Tlie  Supreme  Court  decision  of  Feb- 
ruary 24,  sustaining  the  motor  vehicle 
act,  releases  money  for  State  highway 
maintenance  which  bad  been  tied  up 
during  the  fight  on  the  constitutlonal- 
lly  of  the  law.  As  the  act  was  the 
only  source  of  funds  for  maintenance 
of  tlie  Stale  highway  the  Highway 
Commission  was  entirely  without 
money  for  maintaining  the  road  al- 
ready constructed.  In  spite  of  the 
severe  demands  through  abnormal 
weather  conditions  of  the  present 
winter,  the  highway  engineer's  force 
was  able  to  keep  up  the  highway 
without    material    loss. 

Now  that  maintenance  funds  are 
made  available  the  plans  submitted  to 
Ihe  Highway  Commission  sometime 
ago  by  Highway  Engineer  Fletcher 
providing  for  maintenance  will  be 
made  effective.  These  include  organi- 
zation of  a  veritable  "flying  squadron 
for  maintenance  of  the  2700  miles  of 
State  .highway  on  which  work  is  now 
under  way.  By  use  of  the  motor  truck 
the  amount  of  territory  covered  by  one 
maintenance    outfit    is    greatly    widened 


■Wednesday,       March     18     1914, 

and  quick  repair  work  in  case  of  floods 
will  be  possible.  The  maintenance 
plans  as  developed  by  Highway  En- 
gineer Fletcher  and  approved  by  the 
Commission  are  especially  adapted  to 
the  widely  varying  conditions  of  Cali- 
fornia   Iiighways. 

The  State  has  been  laid  out  in  seven 
divisions  for  maintenance  purposes  by 
the  highway  engineer,  and  in  eacli  of 
these  divisions  there  will  be  installed 
a  complete  repair  outfit  costing  prob- 
ably about  120.000.  The  major  portion 
of  the  expense  will  be  for  motor  spray- 
ing outfits  for  making  surface  applica- 
tions of  bitumen.  These  will  be  heavy 
duty  trucks  carrying  huge  tanks  for 
California  asplialtic  oil,  while  smaller 
trucks  will  distribute  sand  or  screen- 
ings. It  is  estimated  that  the  crews 
with    these    will    make   ns    high    as    fifty 


day. 


Building  Construction 
Since  Fire. 


Totn 


Nenrine     »:.>SO,aOO,000     >lnrk. 


Figures,  as  compiled  by  tlie  Bureau 
of  Building  Inspection  of  the  Board  of 
Public  Works,  for  building  construc- 
tion since  May,  1900,  to  February  28, 
1914,  show  that  49,164  permits  were 
issued  amounting  to  $2^7,098,203.  The 
following  is  a  list  of  figures  as  com- 
piled   by    the    Bureau: 

No.   of 


Clai 


Alterations 
Exposition     Bldgs 
Public   Bldgs. 


Bldgs. 
167     $ 


196 
>,666 


33,072,954 
14, 293, 586 
78,988,910 


24,387  93,051.822 

21,726  17,506,931 

16  6,127,000 

6  4,058,000 

49,164  $247,098,203 


WORLD'S    POPULATION. 

.\NTWERP,  Mar.  3.— The  population 
of  the  earth  is  slightly  over  1,900.000.- 
000.  an  increase  of  140,000,000  in  the 
past  four  years,  according  to  the 
Bureau  of  Universal  Statistics,  which 
las  just  announced  its  figures  tor  1913, 
Asia  now  has  933,000,000;  Europe,  484,- 
000.000;  Africa,  188,000.000;  America. 
187,000,000;  Oceanica,   57,000,000. 


The 


rid'! 


to  $40,600,000,000,  and  it  is  carried  on 
liy  55,802  sailing  sbips  and  47,714  steam- 
ers.    Other  figures  show  a  total  of  625.- 


allr 


?h 


irdle  the  globe  twenty-five  times. 
A   debt   of   $42,960,000,000    is    tlie    total 
-own    in    the    accounts    of   all    the    no- 
ons   of    the    world. 


Richmond  has  unique  idea  in  plan- 
ning to  erect  a  three-story  concrete 
building  for  the  purpose  of  bousing 
small  factories.  A  sort  of  factory  ten- 
ement house,  so  to  speak.  The  bay 
city  with  the  inner  hai*or  and  the 
railroad  and  pipe  line  terminal  Is 
certainly  alive.  And  the  activity  evi- 
denced by  the  Industrial  Commission 
over  there  might  well  be  copied  with 
profit  by  the  business  me:i  ot  the  City 
ot   .San    Francisco. 


I 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688  San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.       San  Francisco 


JOHN  G.  ILS  &  CO. 

IVIanufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Baltery    Outfits 

839-84  1   MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  talten  off.   Terms  reasonable 

Address  ma  by  phona  at  San  Francisco,      Franklin  2907 
Oakland,  Oakland  S941 


TELEPHONE    MERRITT    1900 

Dow  C. 
Golden 

.     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515  Mth  Avenue 

East  Oakland,  Cal. 


Peerless  Ironing  Board. 

Disappearsin  the  Wall 


PEERLESS  /ROWNG  BOARD 

S//Oivm0  CAB/NET  ^_ -i' 

SET  /N  PARTIT/ON  l\,. , 

CASED  Uf  |51^*'f™^**"    ' 


ling  Board  i 


ts,  flats  ond 


The  Peerle 

able  for  apartn 
rejidencei.  Helps  to  rent  or  sell  more  quickly  at  bette 
Prices  ST. SO  and  SS.OO 
The  Peerless  Combination  Ir^  ning  Bo&rd  and  Kitchenette  T&ble 
combines  the  ironing  bo&rd  with  &  disappeariog  table  in  the  most 
comp&ct,  inexpensive  and  convenient  form.  Invaluab'e  for  the 
smtjl  kitchen. 

Price  $10.00 

Write  for  circular.        Agents  wanted. 

PEERLESS  IRONING  BOARD 

360  Phelan  BIdg.  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction  Market,  iVIason  and   Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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Catarrh  ce^  Relieved 

THERE  IS  NO  NEED  for  you  to  contmually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you.  and  you'll  wonder  why  you  had  not  uied  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    otMiufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


"U  Is  Almo^  Human" 


Phone  Kearny   740 


^^^^  "The  Improved 
^^S        Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air  Cusliion  Clieck,  working    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.    Fine  for  the  face  after  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  BIdg.,  San  Francisco 


ry  Isl,  1914. 


New  Prices  In  Effect 

Be  .iiirc  yiuir  lile.s  ( tain    (nir  new  Catalogues 

and  Discount  .Slieets. 

Have  yiiu  seen  the 

"BUNGALOW" 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heater  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farrell  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  Is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  SI.,  S.  F. 
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Specialty  Contractors'  Pioteciive  Asscctation. 

THE'sPECl'VlTr  'rnVTRir^n.S.^  ^''^o^'^'^''^  FRANCISCO  LOCAL  NO.  2  OF 
186  STEVENSON  S?  ?P^^?SAM,=.'^i?,'i'^''^TION  OF  CALIFORNIA.  OFFICE 
THIRn  Mo5P,'iv«^?,-,r   ??,VgPHONE    SujT  MEETS      FIRST      AND 

M.    AT     THE     BUILDERS 


President,    JOSEPH   AHLBACH 

MasterPlumbers'  Ass'n. 
Vice-President.  W.  P.  CLUTE 

Contracting  Plasterers'  Ass'r 
Treasurer:     JAMES  R.   WIIj:,IAMSON 


Ma 


Secretary.     W.  S.  SCOTT 

Masons'    and    Buildei 
E.    H.    Williams   and    C.    Mu 
Attorneys, 
615    Phelan    Building. 


"This 
members 
fulfil   all 


Association  insists  that  all 
of  affiliated  associations  must 
contracts  and  conform  to  all 
ons  that  are  signed  by  them.'' 

HBMBEKS. 


J.    J. 

IS.     I. 


Office     101     Gough       Kays 


Balling,    E.    A. 
liaerne,    Louis 
Beck,    Jos. 
bellinap,    V.    J. 
Bernard,    Geo.    P. 
Bernstein,     Louis 
blackman,     M.    J. 
n,    J.    P. 


Breslin,    Chas. 
Bornstein      Ic      Le 

Blanc 
Boscus  Bros. 
Bowen,     J.     L..     & 

Son 
Brook,      J.      H.    & 

Son 
Bryan,      J.     M.     & 

Son 
Bryan,    S.    D. 
Buick,   Wm. 
Burke,     PI.    Co. 
burnham.     Pi.     Co. 
Butler,    D.    S. 
Cohen,    M. 
Coleman,    Alex 
Collins,    T.    M. 
Cook,   J.    A. 
Coughlan,    Jas.    P. 
Cronln,   J. 
Curran,    A 
Curtis,   Edw. 
Daglow,    L. 
Dallamore,    G.    C. 
Dalziel,     Robt,    Jr. 
Davis,    A. 
Deas,    John 
De   Lano    Bros. 
Demers     &     Dag- 

Di    Vecchio,   S.   J. 
Deventhal,   E.   M. 
Dockery,    Wm. 
Doherty,    J.    P. 
Dowing,    W.    J.    a 

Son 
Eastman.   T.   W. 
Egan,    T.    J. 
Eisner,    P. 
Ernst,   H.  &  Son 
Ertola,    B. 


Lauder,    H.    I. 


McLeod.    J.    J. 
Meehan,    P. 
Mensor,    G.    W.  Co 
Meyer,     S. 
Mitchell,    M,    A. 
Moenning    &    Co. 


Wa 

We 
We 

Wetzel   &   Grass 
Whitley,   H.  T. 
Whitman      -      Ly- 
man Co. 
Williamson,   H.   Co 
Wilson,    W.   F.   Co. 
Williams,   O.   P. 


MASTE:H  PAINT- 
ERS' AND  DEC- 
OKATOUS'     ASSN. 


Sovlg,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Wagner,    Fred 
Wein 

Wendt,  O.  W, 
Woodall,    B.   P. 
Weiser.    J.    H. 
Walk,    M. 
Weiss,    M.    B. 
Zelinski.    R- 


Cha 


Office    236    Pacific 

Building 
W.    T.    Beck,    Sec. 

C.   E.   Gordon,   Sec. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson   Bros. 


Beck,   W.  T. 
Baclgslupl,     P. 
Black,    E.    H. 


&    Bevl-      Brlckley,    P.   J. 


lonan,    John 
chiedt      &      Vs 
Cromburggne 


Plevin 


Ralsche, 
Rehn,  C 
Richard; 

Son 
Rohr,    Jos. 


&    Morrlc 
t    Pike 
,     Fred 


Rya 


T.    J. 


Flood      t      Ham- 
mond 
Ford,    Thos.    J. 
Forsyth,    W.   C. 
Franklin,   C.   P. 

Gibbs,    David 
Gibbs,  J.   t   Son 
Gllley-Schmid    Co. 
Glemser,    F. 
Gomersal,    P. 
Goss,     Wm. 
Grady,    H. 
Grundy,    E. 
Hahn,   A.  J. 
Haub,    Geo. 
Hays,   E.  L. 
Heinz,    C. 
Hennessey,    A,    E. 
HIgglns,    Chas. 
Hildebrand,    C. 
Hobro,    W.    D. 
Hondet,    J. 
Hoffman    &    Scha- 


Schallch,   J.    A. 

Schleve,    Theo. 

Schwarz,    Chas.  Co 

Shepard     Bros. 

SIngewald,    J. 

Skelly,    Thos. 

Slattery,    M. 

Snook,  W.  S.  & 
Son 

Spencer  Plumb- 
ing Co. 

Stalder  &  Hlnkel- 
beln 

Stevens.   Jas.   F. 

Strohmier  t  Koe- 
nlg 

Sthur,    C.   G. 


Cramer    Bros. 
Donovan,    V.   J. 
Daniels,    G.    V. 
Domenlconi,    S. 
Pahl,    P.    H. 
Eaton,    W.    R, 
Eckart,    H. 
Foley,    D. 
Pick    Bros. 
Guenzel,    O.    C. 
Graper,   Harry   G. 
Griffln.    P. 
Gewirtz,  Joseph 
Grimes,    John 


rdon 


C.    E. 


^oope 


r    M. 


Tlppett,    J.    C. 


Von    Tagen  &  Mol- 

ler 
Ward,  Hugh 


Hoffman,    Jno, 
Hansen,  f.  a. 
Jablonski,   A. 
Kern,   Henry 
Kiesel,    Fred 
Kroder,    Gus. 
KoenlE.   Otto 
Lorenzen.    Fred 
Lucas.    Ed.    J. 
Manning,    Jno. 
Maundrell,    H. 
Orsl,    G. 


Schaefer,  Fred 
Schaefer,  Adam 
Schaefer,  Wm. 
Shepherd,  Wm. 
SchultE    O.   &   Son 


M.    J,    Mealey, 
President 
Allen,   C.   J. 
Arlett,    Arthur 
Anderson,   N. 
Alexander,    Robt. 
Butcher,     Thos.  W. 
Brady,    M.    V. 
Butler.   Thos. 
Butler,    W.    A. 
Brady,    O.    E. 
Beck,   Adam 
Barker,   Geo. 
Byron,    D.   j. 
Brandon.    E.    J. 
Butler,   J.   J. 
Brigham,    H.    B. 
Brennan,   J.   E. 
Carr,   J.    W. 
Collins,    Jerome 
Campbell.    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,  E.   E. 
Downey,   John 
Drake,   H.   B. 
Pennell,    Jas.    S. 
Fennell,    Martin 
Ferris,   Chas. 
Parrel],   Geo. 
Gllbertson,    Louis 
Gllson,    J.    E. 
Gale.    M,    P. 
Gardiser.   P. 
Gladding,    McBean 

4   Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 
Hibblns.    Geo.         ( 
Hogberg.    Emll 
Koidenstrodt,     F. 
Larsen,    N. 
Larsen,   H.   H. 
Laraen,  L.  C. 
Lawson,    A.    W. 
Lindgren,    C.    J. 
Ludwig,  John 
Mealy,    M.    J. 
McWhlrter,    W.    J. 
McCall,    Wm. 
McCall,    Elvin 
McCowan,    M.    B. 
MiUer,   J.   W. 
Miilcahey,  Thos.  F 
Mlllerick,     Philip 


Mowbray,    M.    V. 
Nagel,    W.    L. 
Nagel,   R.    H. 
O'Connor.    J.    J. 
O'Rourke.    T.    F. 
Phillips,    Joseph  J 
Pringle.    J. 
Rlngrose.    R. 
Rainey,    W.   A- 
Ralney.    K.    S. 
Reed,  Walter 
Stradling,    W.    c 
Scott,    W.    S. 


\\  .ii-i-ri.    .^age 
\>..L.=^u,    Sidney 
White,    J.    M.     ■ 
Walker,  P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley  Elec.   Wks 

COOVTRAC'riNG 
PUASTERERS" 

ASSN. 


W,   F.   Clute.   Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 


Office    185    Steven- 
son   Street. 
Martin  Lyden  Sec. 
Bradley  &  O'Reilly 
Bosch,  Herman 
Brennan,    Jas. 
Rurt,    Chas. 
Carrlck,   M.   H, 
Conner,    I.    C. 
Carlson,    John 
Cashman,    M.    J. 
Connell.  J.   E. 
Campbell,     Chas. 
Chalmers.    H.    A. 
Connolly    &    Son 
Coppellottl,   L. 
Dalv.    J.    H. 
Domico,    Tonv 
Duthle,    Chas". 
Felt,    R.    D. 
Frar.za,    S. 
Fraser.     Simon 
Fay.    J. 
PlooHherg    &     Mc- 

Caffery 
Glosser.  Geo, 
Gilmour,     Wm.     G, 
Greenbflck.   Joe 
Hines,    Howard 
Jacobsen,    N 
Judge    &     Steven- 

Karib.   Paul 
Knowles,    A. 
Leaf   &   Kaiser 
I.vden  «■  BIckel 
Mannix,    Thos.,    Sr 
Mennle,    Alex. 

Martinelll.' Wm. 
Mowat,    Donald 
MacGruer   &   Co. 
Morehouse.    C.    C. 
Murlale.   NIc. 
-UcLeod.    J.    C. 
Nagel   &  Nagel 
O'Kane,    C.    T. 
Orford.    .1.    A. 
Pacific    Plastering 

Co. 
Phllhln.    J.    J. 
Piconl.   J.   M. 
Powers,  J.   J. 
Sullivan.    D.    P. 
Steere,  J.  B. 
Smith    &    Johnson 
Smvthe    Bros. 
Terranova.  M.  J. 


SOCIATION 
ELECTRICAl, 

CONTRACTORS 

S.    F.    DIatrlot    Lo- 
cal   No.    I. 

Office       Metropolis 

Bank      Building. 

W.    S.    Hanbridge, 

Secretary. 

Butte  Eng.  & 
Elec.    Co. 

C&llfornla  Elec. 
Constr.    Co. 

Central   Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbridge,    W.    S. 

Eppsteln     Elec.  Co. 

Levy    Elec.    Co. 

Klrsten,    W.    H. 

Marine    Elec.    Co. 

McPell    Elec.    Co. 

National    Elec.   Co. 

Newberry  -  Bend- 
helm 


Pac.  Plre  Eitr.Co 
Kohlwey,  W.  D, 
Standard  Elec. 

Constr.     Co. 
Turner    Co. 
Elec.      Motor     and 

Machine   Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 


Ing    Co. 

Cantley,    James 

Cassaretto,   John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Pibrestone  and 
Roofing    Co. 

Gross,    Felix 

Johns  -  Manville 
Co. 


Larkln  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Mission  Rooflng 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  &  Peter, 
son 

Parafflne    Paint  Co 

Rapheld,  J.  L, 
Rooflng    Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonlte    Co. 

Western  Felt  and 
Refining    Co. 


Office     Monadnock 

Building. 
J.   B.    Dennis,    Sec. 
Atlantic  Plre- 

proofing  Co. 
Balzke,  A.  P. 
Clinton  pire- 

proofing    Co. 
Campo,  C. 
Lynch,   R. 
Lynch,    J. 
Munson,    C.    t    Co. 
McAbee,    E    T. 
McLelland,    R. 
Hayden,   Pred 


Potte 


Tie 


A.    V. 


rir 


Roehling  Con.   Co. 
Snell    t    Dennis 
Streeter,   M. 
Sheehan,    Thomat 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATTON. 

Office     1220     Web- 

„  ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing  Co. 

Collins,    T.    M. 

Central    Elec.   Co. 

Dalziel,    Robt.,    Jr. 

Gen.    Eng.    Co. 

Gllley-Schmid  Co. 
Inc. 

Levy.    M. 

O'Mi 

Pac. 

Pete „».„,„ 

Co. 

Simmons     Eng,  Co     , 

Sutton    Co.,    J.    G.       ) 

Turner     Co..     The 

Walsh,    P.    P. 

Williamson    Co.,  H 

WIttman,  Lyman 
&    Co. 

Williams.  B.  D. 


BUILDING  AND  INDUSTRIAL  NEWS 


Offical  Roster  of  Stockholders  &  Members 

General  Contiactors'  Association. 

Phone  Sutter  3580  110  JESSIE  ST. 

President.   Chas.    W.    Gompcrlz  Treasurer.  Chas.  A.   Day 

VIce-Pres..   A.   H.    Bergniom     Secretary.   Win.    B.    HaEue 
Board    ot    Directors,    1912-13. 


\V. 


John  BlUer 
C.  A.  Day 
Floor  Manaser 

Geo.    A.    Maas 

General      Coutrac- 

tStoukho'<iera> 
Aekerson     &    Son. 


Anderson     & 

W.    W. 
Beach     &     Het 

Beck.   John   E. 


BlUer,  John 
Bletch.  E.  ( 
Bluxome   & 


Brandt   &   Stevens 
Braunton  Bros. 
Brutcher  &  Serna 
Calne.   Thos.    W. 
Caldwell   &   Co. 
Carlson,    Elmer 
Casty,    John 
Cavanagh   &  Vezl- 


Ed. 
Cha 

Grant   Fe_ 
Ralph   .Mcl^rran 
Bookkeeper 
Geo-   A.    VValson 
MEMBERS. 
Moore     &      Hurl! 

eanie 
McLaughlin.       j£ 

McLeran   &    Pete 

.Monk. 


Frank  Lans 
F.   H,   llaso 


Br 


Mo 
Mu 

holdt 
Neal.   Jose 
Neldlck.    F 
New  so  m. 

&  Kohr 
Niel.scn.  N 
O-priL-n.  J. 
Ols.iTi,  ..\n( 
Onslev,    Bi 


Bor 


Ra 


Co. 


Rednall.   W.    W. 
Reese  ,.t  Rourtree 
Rene.    J.    B, 
Rlckon.  Fred,  J.  H. 
Rolandl.    F. 


Sane 
Sayw. 
Schiil 
Siocr 
siller 


Ad.^ 


Sy  1 V 


Cox    Br 


O.    A. 


nay's  sons.  T.   H 
Farquharson.    D.B. 
Fee.    Grant 
Ferrolite   Co. 
Flnlayson,    M.    M. 
Flaherty  &  Ogle 
Fletcher.    James  P. 
Glnley.  Ed. 


Robert 
Jan 


Greenwood;    Chas       Van    Saiit-Hough- 
Gompertz.  C.   W.  ton    Company 

Gutleben    Bros.  W:ilker.     G     H.     & 

Hailing.   B.   R.^  Seth 

Hamerton    &    Son.        Ward   X-   Goodwin 
WendpTing.    J. 


Hamilton.    Peter 
Hansen.  C.  W. 
Harcom.  J.   J. 
IK-aiing,  George 
H  e  a  1  y  -  Tlbbltt 

Constr.  Co. 
Heaphy.  J.  J. 
Heckenroth  I 

Schell  ^   ,, 

Ilennlngs.  Adolf 
llenning.  W.  H. 
Hill.  J.  A. 
Holt,   O.   C. 


Williar 

Hcnr 

Wrlehl 


J  oh  a 
Jolmso 


J.    Eric 
el 


ed  C. 
pnck.    F.    J. 
ice.    Harvey    A. 
enig.  C.  J.  U. 
enlg.    L.    B.    G. 

vkendall,'    J.    O 
nge       &       Berg 


Mknpt 

s.  r. 

.,■     .tKloe 


l.cilllinldl     &Co..  M 


Wlllla 
:n   Co. 


Lan-iiln 
T.-irsen 
Linden 
I.indgren 
I.indsav.    Chas 
Linds.Ty.    Fran 
l.vnch.    P.    J. 
MncMillen.     R 
M  ! 


Kalii 
Mager 


McCle 

Co.. 

Mcl.e.- 


1.    Neil 
Bldg.     Co.. 


WnrkN 

P     Mcl!,l     <! 
ins    '^^     Cm 


Clark  & 
Diamond 
GladdlnB 


Cha 


Bean   Co. 
McNear       B  r  i  c,l 
Stelger  Terra  Cot 


Tile  Co. 
.\rt  Celliueii. 

{erger  Mfg.   Co. 
Art   Glaaa. 

!rossIicht    it    Din 


Scliviarz 

lieb 
Atticllc 


1-ipp  &  Co..  I.  P. 


Magnesia  Co. 

Western    Builders- 
Supply    Co. 

ANPliiilt    &    Bitutii- 
luouM    Pnvloic. 

Nugent.     Robinson 
.\tf  oruey.s. 

Altken    &    Aitken 
Aiilo  Delivery. 

Holland.     J.     P. 

.Star    Con.    Co. 

.\u<oiiiobjle 

Suimlleii. 

Burgers.    Fred    W. 
Boilers. 

Deasy   Utilities  Co 


H.   W. 

:.    W.    S. 
isia   Asbe 


Llovd 
Mai  Jle 
M.heri 


Itriek     Conir 


Robt. 
S:     Rai- 


Urake.    H.    L. 


.Mc   Wliirter.   W.  J. 
Mealey   &    Collins 
.Millerick.    Phil.    J. 
Oberfeld,    Chas. 
O'Rourk.    T.    F. 
Reed  &  White 
Tingberg.    .lohn 
Watson     Bras. 
Whitney  &   Davles 

Driek    neatrra. 

Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    i- 

Pottery  Co. 
City    Supply   Co 


Clark    &    So 


N. 


ond    Brick  Co 

•Jile   Co. 
Gladding      -      Mc- 

Bean   Co. 
Golden    Gate  Brick 

Co 
McNear         Brick 

Agency 
Stelger  terra  Cot- 

ta&Potterv  Wks 
United       Materials 

Co. 
Valleio      Brick      & 
Western     Develop 

ment     Syndicate 
Western    Lime      & 


Keuffel  &EsserCo 
BulloiuK    JoiirualN 

Architect  &.  En- 
gineer. 

Building  and  In- 
dustrial    News. 

Daily  Pacific 

Builder 

Bulldius  MnterlnU 

Algeltinger.    E. 


Bay  Develop.  Co 
Berger  Mfg.  Co. 
Bird  *  Son,  F.  \ 
Cal.     Bldg.     Mat 


City    Supply    Co. 


i;inv  II     l.ime      an.) 

Cement   Co..    H. 
Diamond    Brick  Co 
Dwan    Co.,    J.    E. 
Falls    Mfg.    Co. 
Fuller    *    CO..W.P. 
Gladding      -      Mc- 


Be 
Gros 


Co.,    Fell 


---•In  &  Co _. 

HoUcway       B  .-5  p. 

Metal    Lath    Co. 
Holmes    Lime    Co. 
Hnlland.   .1.    P. 
Johns    -    Manville 

Co..    H-    W. 

CO..C 


Lent 
Lille 


1   Co..  J.    E. 
.«•   Thurstji 


■er.   Adolph 

.    Portland    Ce- 

ent   Co. 

affine  Paint  Co 

rott    ft    Co. 


Cement    Co. 
Stelger  T.erra  r 

ta  *  Pnfrv  -U 
Sloner.    O.    W. 
V.Tlieio     Brick 

Tile    Co 
Waterhouie 


Prlc 


Co. 


Asbestos 
Magnesia   Co. 
Western    Builders' 

Supply  Co. 
Western    Develop- 
Syndicate. 


Western 
Ce 


at  Co. 


Woods       &      Hud- 


Portiand 
ment    Co. 
Supply    Co. 


Holland.   J.   P. 
Lennon    Co..    J.    E. 
Lilley  &  Thurston 

Co. 
Meyer.   Adolph 
Pacific        Portland 

Cement  Co. 
Standard  Portland 

Cement    Co. 
Waterhouse  & 

Price    Co. 
Western    Lime    & 

Cement  Co. 

Chlniueys,    Patent 


Dunlevy    &    Gettle 


Va 


Fleet.    M.    V. 


Couerefe    Coutrac- 

Amorsen    Co.  A&T 
Barrett   &    Hilp 
Camp   &   Carrillon 
Chase,    S.    A. 
Crescent    Concrete 

Co. 
Dillo 


Gr 


Bros.    Co. 
:ch   M.   H. 
jel.    Herman 
en     &    .lohn- 


Mosaic  Wks 
oncelli.  John 
on  &  Arras 


Ribo 


Hen 


Francisco 
Co. 


Con 
Schlos 

Schmidt    &    Son.   J 
Sundberg    &   Sclio 
Spargo.    John 
Szoke.    Francis 
Thomas   &   Sands 
iVeBterlund,    J.    V 


&    Co.,    E.  R 


Road  Mac 
Lansing  Co. 
Lilley   &   Thur 


&  Co..   E.   R 


Orenslpin  -  Ar- 
thur Koppel  Co. 
Corn  ire      IVork". 

Apnmiin       Cornice 

Works. 
.\tlas     Heating     ,M 
ntllating    Co. 
Wks. 


Rarth 


She 


Metal    Works 
Conlin    «■   RobertS- 
Crown      Cornice 

Works 
Guilfoy  Cor.  Wits. 


Coniyns  &   Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Slieet 

Metal    Works. 
Hjbernia    Sheet 

Metal    Works 
Hushes,    H.    J. 
Hurabeille     Bros. 
Ideal    Cornice    Co. 
Korell   &Co..   J.    A. 
Modern  Sheet 

Metal    Works 
Mori-lson    &   Co. 
Olive  &  Leary 
United         Metal 

Products   Co. 
Western     Furnace 

&   Cornice   Co. 
S.    F.   Metal   Stamp 


&     Cor 


Co. 


Crude   Oil    BiirnerM 

Bill     &     Jacobsen 
Sherman.    Kimball 

&   Co. 

CruHhed     Roek. 

Bay    Devel.    Co. 
Cal.    Building    Ma- 

tei-lal     Co. 
Cassarretto.     John 
City    Supply    Co. 
Holland.   J.    P. 
McMuUin,    A.    L 
mmon-Fout    Brick 

Star      Contracting 

Company. 
Standard    Crushed 

Rock   Co. 
Stone  Co..  B.  B.  & 

A.  L. 
Western     Develop 

ment     Syndicate 


Hrlckley.    P.    J. 
Pox.   John   L 
Imperial       Wate 


proofing   Co. 
ReSgle     &     Jan 


Tnj-Ior.    L.    / 
Whittier   -    Coburn 

Company. 
Door     Opener    and 

Rischmuller.     Geo 
I'llectrie   I.IkIiI    Co. 

City    Electric    Co. 
Pac.    Gas    &    Elcc 
Company. 


Electric    Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Globe  Electric 
Works 

Hanbridge.    W.    S. 

Kirsten,  W.   H. 

Lauder,    H.    I. 


Ele 


Manhattar 


Co 


Newberry    -   Bend 


Ele 


Cn 


....     Extln 

gulsher    Co. 
Ridley.    A.    F    R 
Rochdale     is;ier,('.. 
Schimetschek     vt 
Standax-l    Fie 


The 


Co. 


We1cl   Electric  Co. 
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FerBUson,    W.   H. 
Horwege  H.  J. 
Morser,    E.    J. 
Prlddle.,    Milton 


Artollth    Mfg.    Co. 
BenJer    R.&K    Co., 

J.    W. 
Dwan    Co.,    J.    E. 
Flbrestone     & 

Hooflng    Co. 
Flaherty    R.    &.    P. 

Co..    R.    H. 
Malott    &  Peterson 
Goodmanson.    A.  K 
Watsonlte  Co. 

Floors,     Hardvrood 

Hardwood   Int.    Co 
Inlaid    Floor  Co. 
Pac.     Floor    Sand- 
ing Co. 

GalvHolBcd       IroB. 

Baker     &     Hamil- 
ton 
Berger    Mtg.    Co. 

Gao  Plxtnrc 

Day     Co.,     Thomas 

Gao    HestlDg    Sj-a- 

tenw. 

[Re  at  or  System 
Gas     Heating  Co 

Cuolinc   Tanlu    A 

Demlng,    E.  '  R. 

GUaa     &     GlazloK. 

Cal.  Plate  &  Win- 
dow  Glass  Co. 

Cohen.    I. 

Fuller    Co..    W.    P. 

Grossllcht  &  Dln- 
nlene 


Schwarz    &    QoU- 

lleb 
United    Gla»« 

Works     (Inc  ) 
GratUOK. 
Branlck.    J.    P. 
Button.    I.    V. 
Carlln   Bros. 
Cassaretto,     John 
Devlncenzl    &    Co., 

L. 
Dillon        Teaming 

Co. 
Glorgl    Co.,    G. 
Hartnett    J.    D. 
Holland.  J.   P. 
Lennon    Co.,    J.    B. 
Leirier.    Fred 
McGHnchey  & 

Monohan 
Montague   Co.,   P. 
O'Day    Co.,    Dan'l 
O'Donnell,     Philip 
Pico.     EdT       " 


Pop 


Cha 


Rahlman    iWoods 
Srhmld.    A. 
Blbley    Grading    & 

Teaming    Co. 
Star  Con.  Co. 
■Wright    rr       J.    H. 

Grflnlte      CarblOK' 

Graham       Granite 

Co. 
Leed    Granite    Co.. 


Cal.  Building  Ma- 
terial   Co. 

Cassaretto.      John 

City  Supply  Co. 

Standard  Crushed 
Rock  Co. 

Star  Contracting 
Company. 

Stone  Co..  E.  B.  * 
A.   L.. 

Hardwood       Deal- 


Wood  Lumber  Co., 


Hd'irarei    DealerHw 

tJaker     &     Hamil- 
ton 


Meyer,   Adoph 
Norman     &     Sons, 

Palace'  HdwareCo 

S.    F.    Hd'ware    Co 

Smith    Co.,    P.    A. 

1187    &     Grain 

Algeltlnger,     E. 

Ueatlus    &    Venll- 

Alilbach    &  "jlayer 
Atlas     Heating     & 

Ventilating  Co. 
Klernan  &  O'Brien 
Hurlev    Co..    J.    C. 


Snook       i       Co., 

Fred    W. 
Turner  Co..   The 
Hoaaea    Hoyera    A 

Ralaera. 
Hatch,    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.4T. 

iQlald    Floors. 

Hardwood  Inte- 
rior  Co. 

Inlaid   Floor  Co. 

Pac.  Floor  Sand- 
ing  Co. 

Iron   Foundr7. 

Enterprise  Foun- 
dry   Co. 

Stelger      Sc      Kerr, 
Stove    &    Foun- 
dry   Co. 
Iron     .£     Steel. 

Baker    &    Hamll- 


Trussed     Concrerte 

Steel     Company. 

Woods  &   Huddart 


Eureka     Wire       & 

Iron    Wks. 
Glasser    &  Kloerea 
Golden    Gate    Iron 

Works 
Hlllard    Co..  C.   J. 
Keil    Iron    Works 
Michel    &    Pfeffer 
Monarch         Iron 

Works 
Ralston  Iron 

Works 
a   F.   Iron   Works 


Wire    Works, 
Steiger      &      Kerr 
Stove     &     Foun- 
dry  Co. 
Vulcan    Iron    Wks. 
West    Coast    Wire 
&   Iron  Works 


Inlaid    Flo. 

Hardwood 

rlor  Co. 


Co. 


Lathera,    Wood    A 
Metal. 

Balzke,    Robt. 
Edwards,    C.    H. 
Hayden.    Fred 
Lynch,   Richard 
McABee.   B.  T. 
Raymond.   Wm.    H. 
Snell     &     Dennl'S 
Ward.   J.    E. 


Lime      <£      Plaster 
Dealers. 

Arden    Plaster    Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  I.lme  & 
Cement  Co. 

Guerln  &  Co..  J.  S. 

Holland.   J.    P. 


ent  Co. 
Western    Lime      & 
Cement  Co. 

Lumber  Dealera. 

-4-cnie   Lumber  Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Doe  Co..   Frank  P. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse   Co.,   J.  H. 

Hooper  Lumber  Co 

Higgjns     Lum'ber 


Mill      and 

Lumber  Co. 
Olson     -     Mahony 

Lumber    Co. 
Peterson,   E.   T. 
Pope  &  Talbot 
Relnhart    Mill      & 

Lumber  Co. 
Ryan,    George 


Lumber  Co. 


Wood  Lumber  Co., 

E.  K. 
Yates.  Wm-   F. 

Magnealte    Floor- 
ing. 

Artollth  .Mfg.  Co. 
bender  R.*P.  Co. 
Dwan  &  Co..  J.  m. 
Flbrestone     & 

Rooflng    Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
MaHott    &    Peter- 

Watsonlte    Co. 

Mantels.     Tiles     A 


Rigney.     Thos.     F. 
Watson   Mantel   & 
Tile  Co. 

Marble  and  Monale 
Work. 

Gnenco.    M.    H. 
Grasnl   *   Co..   P. 
Mission       ?ancrete 

*  Mobalr  "Wka 
MIs.ilon  Marhle 

Wnrks- 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

^Concrete   Co 
Vermont       Marble 


Melal    l.atfi. 

Atlantic         Fir* 
proofing   Co. 
Mfg.    Co 


Llllev  &   Thursto 

Co. 
Roebllngs       Sons 

Co..    John    A. 
Waterhouse  i 


Metal    StamplnK 

S.  F.  Metal  Stamp- 
ing .S:  Corn  Co. 
Oils  and  Greases. 
Hatcli,  J.  G. 
Standard  Oil  Co. 
Ornamental  Plas- 
tering. 


Benkn 


Ed,     G. 


Painters  and  Dec- 
Baker"  Co"   W.    T. 
Bernstein.    Wm. 
Blum.    Louis 
Brock    &    James 
Burns   Bros. 
Clark    &    Dickson 
Cramer    Bros. 
Connor.    E.   J. 
Copnick,   T.    W. 
Da  hi.  T.   H, 
Donovan,    V.    J. 
Erlcksen,  W-n, 
Hansen.     Elbing  A 
Lewis.   S. 
Miller,    L. 
Miller,   J.   A. 
McCubbIn,    James 
Manning,    John 


SaHisbury,     Ben,, 
Sohafer.  Wm. 
Simon    Neilson    Co 
Smith,  J,  S. 
Sovlg.    C.   B. 
Spark       &       Sons. 

John  H. 
Swanson.    Peter 
Walker.    Mayer 
Wagner,  Fred 
Wegner    Bros. 
Zellnsky.   R. 

Paints,  Oils  Varn- 
Ubea,  Btc 

Clark  &   Dickson 
Cohn    &    Co.,    Mar- 
lon   D. 
Fuller  Co..   W.    P 
CBrlen,  J.   S. 
Parafflne  Paint  C,i 
Pratt    &   Lambert 
Whlttler  -  Cobiirn 
Co. 


Dunlevy    &    Gettl, 


Planing   Mills. 

Anderson   Bros. 
Atlas         Planing 

Mill     Co. 
Birth    Co.,    L.    TT 
Builders*       Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing 


uel.    L.    &K 
(Inc.) 
Empire        Planing 

Mill 
Hermann.    A. 
Herring's  Mill 
Holden    -   Deuprev 

Co. 
Lorden     Mill     Co.. 

J.  P. 
Main     Sf      Planing 
Moore    Mill  &Lum- 

ber  Co. 
Premus         PhTnlnB 

Mill 
Relnhart      Lumber 

ft   Plsnlmr  Mill 
Ryan.    George 
San     Mateo     PI.th- 


ley  Mill  *  Lum- 
ber  Co 
Spencer    <3t.    Plan- 
ing Mill 
Tavlor  X-  Co. 
ITsona   Mtg-   Co 
We.stern      Planing 

Mill 
Vevhle     ,«-     Collins 
Tates,    Wm.    F. 

Plasterers. 

Bo.sch.    Herman 
Bradley  &  O'Relllj 


Cha.lmers.     H.     A. 
(Inc.) 

Fay,    John 

ck.  Joe 


Duthle.  Chas. 
Praser,  Simon 
Fry,   A. 

Gllmour,   W.   G. 
Jacobson,    N. 
Knowles,    A. 


MaoGruer    &    Co. 
MO'Wat    Donald 
Orford,  J.  A. 
Phllbin.    J.    J. 
Sexton.    T.    D. 
Terranova,    .M.    J. 
Th«     P»<-lnc    Plas- 
tering Go. 
Wagner.   James  A. 


Ahlbach    &    Mayer 
Alton,    Thorn.    W. 
Boscus   Bros. 
Bernard.  Geo.  F. 
Condon   &   Band 
Dunn,   Nell    H. 
Empire    Plumbing 


Rooflnic   Materials. 

Bird  &  Son,   F.   W, 
Johns     -    ManvlUo 

Co.,   H.   W. 
Pararline  Paint  Co 


\Va 


erho 


Co. 


Gos 


Wn 


Grondor    . 
Houston,    J.    J. 
Kara,  F.   E. 
Klernan  &  O'Brien 
KIrschbaum,    W.  F 


La 
Laude 


H.    I, 


Co..  M. 
Looney     Co..    J. 
May,    Gus 
McEnhlll,    Leo.    J. 
McLeod,    J.    J. 
Penkerton.    J.    H. 
PerazzI,  H.  J. 
Skelly,   Thom.os 
Shears,   John 
Snook      &      Co.. 

Fred   W. 
Stewart,  James  E 
Turner   Co.,   The 
Wetzel.   Theo. 
Wilson   &  Co.,W, 

Plumbers  fsupplies 

Merk-Lally    Co. 
Nelson  Mfg.  Co. 

Railroad        A'.;ent, 
Freight    &    Pas- 
senger. 

Kent.  James   B. 


IMlSgius. 

Lamburth,    C.    E. 
.Markley.    James  : 


Bender  Rooflng  & 
Paving  Co. 

Cal.  Rooflng  Co. 

Cantley   &   Co..   J 

Enterprise      Roof- 
ing Co. 
Flbresntae     & 
Roofing    Co. 

Flaherty.   R.  H. 

Goodmanson,    A.  K 

Larttln        Asphalt 


Malott  &Peterson 
Parry  &  Co..H.  yi. 
Rapheld       Rooflng 


Watsonlte    Co. 
Western    Asbestos 
Magnesia  Co. 


Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

l»aad.   Gravel,   Etc, 

Bay    Develop.    Co. 
Cal.    Building   Ma- 


Mat 


.  J.  P. 

McMuliin   Bros. 

Stone  Co..  B.  B.  & 
A.   L. 

Western  Building 
terlal  Co. 

Western  Develop- 
ment   Syndicate. 

Suultary     Garbasa 
Uliu^ea. 

Bill  &   Jacobsen 
»aud  Blasilnc 

McOermott,    W. 

Sheet    Metal    Wka. 

Appman       Cornice 

Works 
Atlas     Heating     & 

Ventilating  Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 
Comyns  &  Nygren 

"-'  «?  V       Cornice 

Works 
Forderer      Cornice 

Works 
G.    &    -M.    Sheet 

Metal    Works. 
Guilfoy         Cornice 
Hlbernia     Sheet 

Metal    Works 
Hughes,    H.    J, 
Hurabeldle  Bros. 
Ideal  Cornice  Wk» 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison   &  Co. 
S.   F.  Metal  Stam- 
„lng    &    Corr.    Co. 
United        .Metal 

Products    Co 
Wettern     Furnace 

&  Cornice  Co. 

Sideiralk       LiKhta. 

Jackson  Co..  P  H 
Dwan  &  Co..  J.  E. 
McGulgan     &     Co 

John 
Phoenix    Sidewalk 

Light    Co. 


Bolle 
Jacobsen,    J. 
Johnson.    C.    Wn 


stationery. 

Poster   &   Short 
WriglU,    J.    H. 
el     Bnrs. 
&     Hamll- 


RooUng     (SInt 


Baker 

ton 
Dawso 


Steel    Erector. 

Schauer,    Fred    C 

Pioneer     Con.     Co, 

Williams        Con- 

str.ictlon   Co 

street    Contrs. 

Conningham       and 
Elliot. 
store  Fronts 

Kawneer   Mf?    Co 
Conniham    &EIliot 

Slruottirai         Steel 
Contractors. 

.ludson    Mfg.    Co. 
Schraeder'a        Iron 

Works. 
Western  Iron  Sup- 

ply  Co. 
Woods   &   Huddart 

Stoves. 
Mangrum     &  Otter 
Steiger   A    Kerr 
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StrmetnnU        8<««l 

Carlln    Bros. 

Wright  Co.,  J.  H. 

Contmctora. 

Devencenzl   &   Co., 

Brode    Iron    Wks. 

L, 

Tlllns. 

Dwer    Bros. 

Dillon    Teaming 

Ginsberg  &  Co.,  S. 

Golden    Gate    Iron 

Co. 

Mangrum   &  Ottp- 
Peerless    Agenoln- 

Co. 
Tile    Mfg.    Co. 

Works 
San         Francisco 

Hao-tnett,   J.    D. 
Holland.   J.    r. 

Iron     Works 

Lennon  Co..  J.  E. 

Ralston     Iron  Wks 

Leftler,  Fred 

Watson    Mantel    ,'. 

Vulcan    Iron    Wks. 

tjUEsen,    Ernest 

Zenith    Iron    Wks. 

McGllnchey            & 
Monohan 

Vneiiiiit.     f^' 

Surveyor*. 

Montague    Co..    P. 

Morser.    E.    J. 

O'Day  Co..  D. 

Bill   &    Jacobsfr 

Sanborn   &    Corln- 

Pico    Ed-n-.,    F. 

Hyde    Henry    C. 

Powers.  Clias.  J. 

United    Eleo    Co. 

Wetherell,    Chas  E 

Sibley   Teaming   &. 

Sherman,    Kimtjall 

Teaming   &    Grad- 

Grading    Co. 

Co. 

Inn. 

Sclimld.    A. 

Willi    Beds, 

Branlck,  J.   P. 

Star      Contracting 

Marshall  -  Steaina 

Button,  L  V. 

Co. 

Co. 

Water 


'/OTks 


Wliltenashlnit: 

Simon    Nellson   Co. 
Brlckley,    P.    J. 
Relgle  &  Jameison 
Taylor,    L.    A. 
Window    CleanlDK. 


AVIndon's,    Patent. 

Birth    Co.,   L.    H. 
Simple.^i      Window 


OFFICIAL     LIST    OF    MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND   DIRECTORS. 

President.  James  A.  Wilson  Financial  Secretary.  S.  A.  D.  Schenck 

Vice-President.    K.    A.    Chisholm  Ass't   Secretary,   W.   J.   Carberry 

Treasurer,   C.   W.   Wunington  Doorkeeper.    B.    R.    Wolcott 
Secretary,  R.  J.  H.  Forbes 

DIRECTORS 
James  A.   Wilson  Robt.   Dewar  R.  A.  Chisholm 

Alexander  MennieH.  Maundrell  O.  E.  Brady 

S-    w    Witnmgton  M.    F.    Gale  James  Young 

R.  J.  H.  Forbes       J.   j.    Phillips 


MEUBEBS. 


Architectural   Iron 
Works 

Acme  Iron  Works. 
Bay       City       Iron 

Works. 
Brode  Iron  Works 
Central  Iron  WIca. 
Dyer   Bros. 
Eureka   Iron   Wks 
KorMck  -  Falls 

Mtg  Co. 
G.      G.      Structural 

Iron    Woik.i. 
Hlllard,  C.  J.  Co. 
Judson   Mfg.   Co. 
Mortenson        Cons. 

Co. 
Michaels    &    Pfef- 


McNear   Bri>k  Co. 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard    Bk.    Co 


Sacri 
Tra 


Co. 


'■■■hoenlx    Iror 

1  Wk: 

rtalston  Iron 

Wks 

(chrader 

'r''> 

Works. 

St.     Francis 

Orn 

Iron    Works 

Itelger      & 

Aeri 

tf'oun 

dTy   Co. 

/ulcan  Iron  Wks. 
Western  Iron  Wks 
Wlthlngton,  C.  W. 

Art  Glass. 
Cal.   Art  Glass  Co 
Ingerson  &  Glaser 
Co. 

Blacksmith. 

Paul   Klelber 
Bonds. 

American        Bond- 
ing   Co. 
Costello    &    Cutler 
Aetna  Lire  Ins.  Co 
Boole.  F.  W. 
Empire   State   Sur 

cty  Co. 
Fidelity  &  Deposit 

Co.  of  Maryland 
Uaie,  M.  A- 
Hlllman  ft  Son.J.R 
Lawton.  A.  F. 
Llovd  &  Spengler 
MecMeans.  H.  V. 
National        Surety 

Co. 
Paclflc    Coast    Sas- 

ualty    Co. 
Pacific    Surety   Co. 
UnM'ted      States 

Metal    Broducts 

Co. 
United      States 

Fidelity        and 

Guaranty    Co. 
Brick  ano  Pottery. 
Bay     Development 

Co. 
Carey,  J.  E. 
Carnegie    Brick    & 

Pottery  Co 
Carqulnez  Brick  & 

Pottery  Co, 


Fran.  Bk.  Co. 
Han  Jose  Brick  Co 
Stelger   T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

Building    Material. 

California      Build- 
ing   Material 

City   Supply    Co. 

Pernald  Co..  The 

Kortick  -  Falls 
Mtg  Co. 

Holland.   J.    P. 

Howard    Co. 

J.   E.  Lennon. 

Johns-Manvllle  Co 

>.evy   &   Co..   Rohl. 

Lllley    &   Thurston 


tt    &    Co. 

Parafflne    Paint  Co 

Pratt    Building    & 

Material     Co. 
Quality    Lir 


Oen 


Co 


Foster  &  Vogt. 
Goodman        Artifi- 
cial   Stone   Co. 
Haun.   C.   C.   W. 
Keatinge    &Sons.R 
Leonard,  J.  J. 
Leonard.  J.  P. 

Pastiualetti.  J. 
Stanquist    &    Tay- 
lor. 
Stanqulst    & 

Forbes 
Zimmerman.  L.  M. 
Concrete      Reln- 

Lilley  &  Tnurston 
Co. 


Contractors  & 

Builders. 

Allen,   Alex.   M. 
Anderson.   W.   W. 
Arthur,  L. 
Bateman.  J.  C. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Bradv,  C.   A. 
Braunton   Bros. 
Burdick.    Wm.    .A.. 
Caldwell   &  Co. 
Cameron    t    Diss- 
ton 


Price  Co.       Cavanaugh    &    Ve- 


Chisholm,     R.     A, 
Cobby,   J.   W. 
Concannon,    W.    N. 
Conrad.    H. 
Creghino     &     Son, 


Bulldlns  Paper 

Lllley  &   TSurstoi 


Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment  Co. 

Holmes   Lime   Co 

Holland,   J.    P. 

Leonard.   J.   J. 

Maynard.  Jr.,  J.  L 

Mever,   A. 

Pacific  Portland 
Cement  Co. 

Quality  Lime  and 
Cement    Co. 

Western  Building 
Materl.Tls    Co. 


■Lev 

Dewar.  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,    R. 
Fischer,    Fred. 
Franz,  Val. 
Frost.   T.    P. 
Gillespie,  G.  G. 
Gallagher,     Frank. 
Gardlser,     Florent. 
Greig,   Robt. 
Hansbrough    Bros. 
Hcalev     -     Tlbblts 

Con    Co. 
HInson.  L.   A. 
Hill,    J.    A. 
Holm    R-   Son. 
Howkins.   A. 
Ingerson.   C.   A. 
Jacks.  H. 
Jones.    W    G. 
Kent,   S.   H. 


Knowles  &  Reich- 


Lynch,  M.  C. 
Masow  &  Morrison 
Mathews   Con.    Co. 
Mathles,  H.   C. 


Wm. 
McLachlan.  Thos. 
Miller,  Adam. 
Moller,  R.  W. 
Morey,  H.  B.,Si  Son 
Owsley,  B.  T. 
Penny.  Isaac. 
McLeran  &  Peter- 

Roblnson  &  Gil- 
lespie. 

Savage,    M.   J. 

KImmen,    John. 

Smith,  J.  W.  &  Son 

Spence.    A.  T. 

Stockholm  &  .41- 
lyn. 

Terrlll,   G.   O. 

Walker  Bros.  Co. 

Warwick,  H.  C. 

Buller,   Thos. 

White  Bros,  (car- 
penters). 

Corulce  AVorks. 


Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Chlld- 

Conll'n.    J. 
Cronan,  Wm. 
Forderer     Cornice 

Works. 
Gullfoy        Cornice 

Works. 
.\ppmann    Cornice 

Works. 
Heidt,    Wesley. 
Morrison  &  Clark. 
F.    Corn! 


Electrical. 

Itornia  Electrl- 
ai    Works. 


City   Electric   Co. 
Decker  Electric  Co 
Globe  Elec.  Co. 
Levy    Elec.   Co. 
National    Elec.   Co. 

EllevatorB. 
Otis    Elevator    Co. 
Van    Emon    Eleva- 
tor   Co. 

F^bre. 
S.  F.  Fibre   &  Cord- 
age   Co. 
li'lreproof  Doors. 
Gervals.Henry. 

;ne 
John  A. 

Floor   SandloK 

Inlaid  Floor  Co. 

Pacific     Flooi 

Sanding   Co. 

Urill    Work. 

L'al.    Art    Metal    & 

Wire  Works. 
Merle  Co., 


We 


Co. 


. Furnace 

&   Cornice  Wks. 


Lynch.  Richard 
Snell  &  Dennis 
Raymond,  W.  H. 

Curblne,      Granite. 

McLenegan.    S.     B. 
Damp    Proofers. 

Brlckley.  P.  J. 
Relgle    &    Jamison 


Withington,  C.  W. 

Gen,     Contractors. 

Andrus,    R,    C. 
Brlgham,    H.    B. 
Caldwell  &  Co. 
Cereghlno    &    Son, 

Louis 
Currie  &  Currle 
Dempniak    Bros. 
Farquharson.    D.  B 


Frasler 
Graham,    D.    B. 
Griffith.    Wm. 
Hannah,    J.    D. 
Hannah    &   Co.  J.S. 
Hayes.    W.   W. 
Jackson.    A. 
Kuvkendall,    J.    O. 
Mall<"y,   Edward. 
Matthles.     Henry 
Peacock,    John 
Schnebly,    Host- 

trowser   &    Ped- 

gritt 


Glass   and   Glazing 

Cal.   Plate  &   Win- 
dow   Gass    Co. 

Cohen,    L 

Cobbledlek      Glass 
Co..   L.    N. 

Friedman     BrOo. 

Fuller.     W.     P.     & 
Co. 

Habenlcht   & 

Hewlett 

Holland.   J.   P. 

Scliwarz     &     Gott- 
leib    (Inc.) 

Gradinic:    A    Team- 
ing. 

Church.   D.   O.,   Co. 


C5o. 
Fay,  S.  J. 
McClure.  H.  N. 
Wllhelm,  A.  H, 
Wllkle  Co.,  A. 
Williams,  F.  A. 
Wright.  Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.    S.    B. 

Granite. 
Bradbury,    Thos. 
Cal.  Granite  Co. 
De  Lano  &  Sons, 

C.   L. 
Hunt.  A.  T. 
Raymond     Granite 

Co. 

Hardware. 

Brittain    &    Co. 
Kruse.  J.  H. 


HeatlnB   A    VentI, 
latlng. 

Burnham      Plumb- 
ing   Sc    Heating. 


Montague,    W.    W. 

&    Co. 
House     IMoving    A 
RalslnK. 

Blume  Confg  Co. 
Pearson.    E.    K. 
Sullivan.    D.    J.,<-T 

Inlaid   Floors. 
Hardwood        Into 


Co 


Inlaid    Floor    Co. 


Iron  Works. 

Lorenz,       Schffaer 

&   Co. 
Michaels    it    Ptef- 

ter 
Monarch      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works. 
Interior        necora- 

tors.  Lathers. 
Snell  &  Dennis. 
Lynch,  Richard 
Joist     Hangers     Jk 

Post   Caps. 
Kortick  -  P-alls 

Mfg  Co. 
Lllley   &  Thurston 

Co. 
Western    Builders' 

Supply   Oo. 
Knwneer    System 

Store  Fronts. 
Palls  Mfg.  Co. 
Lllley   &   Thurston 

Co. 
l,lglit    and    Poorer 
Citv    Electric    Co. 
Pac.    Gas    &    Elec- 
tric  Co. 
Lime.    Cement,  Ktc 

Plaster    Co. 
.-^rden    Plaster   Co. 
California    Lime  & 

Hydrate    Co. 


Holland.  J.  P. 

Holmes    Lime    Co. 

Lennon,    Jas.    E. 

Lucas.   W.    E. 

Pac  Lime  &  Plas- 
ter   Co 

S.    P.    Lime   Co. 

Shasta  Lime  Pro- 
ducts  Co. 

Western  Building 
Material    Cr 

Western  Lln-.-j  & 
Cement    Co. 

Acme   Lumber  Co. 

Chrlstenson  Lum- 
ber Co. 

Hart-Wood  Lum- 
ber   Co. 

Humboldt   Lumber 


Macdonald      Lun 

ber    Co. 
Moore,     R.     B.  Mill 

&    Lumber    Co. 
Mahoney 


Santa    Fe    Lumbe 

Co. 
Schouten    Lumbe 


Van    Arsfl 


-Har 


rls  Lumber  C" 
Wilson    Bros.*  Co 
Doe    Co..    F.    P. 
Lumber  (Hard- 

wood.) 
Dleckmann    &    Co. 
Howard.    E.    .i.    & 


Sdhflae'f       Niehaus,  Ed.   F.  * 


Palace    Hdw     Co. 
(lent     and     Light, 

Pacific      Gas      and 


Co. 

White    Bros. 
S.    F.    Lumber    Co. 
Machloerr. 

Harron.       RIckard 
&    MeCone. 
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Maiionn   <&  Oiillda-rn 

.Mexeindor.    R 
A  Hon.    C.    .1. 
An.lcrson     &     Itul 

Ar'cit.    A 
Rpfk       A 
Braily.    M.    V. 
Bradv.    O.    R.&Soir 
Brandon,    E    J 
Brennan.    J.    E. 
Brigham,    H.    B 
Butrher.    Tho-nns 
Butcher     &  Hadley 
Byron,    D.    J.XSop 
Camphell     Bros. 


J.  E. 
Harrison,  A. 
Hibhins  &  Bak-il 
Hocli,  Chas. 
Hoffman,  V. 
Hopberg     St     Lud 

wig 
I.arsen,    H.    H. 
Lawsnn,    A,    W. 
McGowan.    M. 
Miller,   J.    W. 
Murray     »     Mow 

bray. 
Muloahy    Bros 
Nagel,   W.    L. 
O'Connor      H     Col 

11ns 
O'Rourke,    T.    F. 
Ralney     &     Plihii 

lips. 
Rlngrose,     R.ftSon 
Scott.    W.   S. 
Walker.   P.   J. 
Watson,    Sage 
Watson,    Sidney 
Wblte,    ,T.    M. 
Whitney  &  Davies 
Wilson,    .'ames    A 
Wyeant,    .1.    H. 

Mnr'ilc. 

Atnerlran      Marble 
&   Mosaic   Co 


si.  Peter,  Oo 
t.  Andre*  T. 
o,  F.  L,  s,  Co. 
o   4^;    Sons.  Jos 


^Innteln,   liles 

Klrwln"     &    bono- 

Mangfum  &  Otter 
Montague  &  Co.,W 
Peerless  Agencies 
Metnl  Furring  A 
Latliins. 


Metal  Window 

nwan.  J.  e' 

Anier.     Marble     « 

Mosaic    Co. 
Cervais.    H. 
Maino.    F.    T.-  *  Co 

nmce  rixliirefi. 
Bateman.    Wm. 
Forbes    &    Son. A.J 
Fink    &    Sclilndler 

Co. 
Simmen,    John 
Piilnt^rH. 
Daniels,   Gus  V. 
Donovan.  V.  J. 
Fraser.   J.    P, 
Kuss.   P.    N. 
l.ewellyn.   J. 


Palnf    Ilurner 

aim     IDamp    Re 

listing.) 


Pain 

Bus 


Kle 


Fuller  &  Co.,  W.P. 
Kuss,   P.   N. 
Maundrell.    H. 
PaciHc     Heliningi 

Roofing 
Parafflne    Paint  Co 
Whittler    -  Coburr 


Dunlevy    &    Gettle 
Dresser   -  McDon- 
nell Co. 
Cal.  Pottery  Co. 


Anderson   Bros. 

Buell    Co.,    Gur    A. 

Burnham  -  Stan- 
ford Co. 

Ca.-    Door    Co. 

Cal.    Milling   Co. 

Central  Lumber  ,1 
Milling  Co. 

B  1  kl  n  g<  t  o  n  & 
Hucke 

Herring    Millllnc) 

Kendall.  A. 

Kruse.    J.    H. 

Lorden  Mill  Co..  J. 
P. 

R.B  Moore  Mill  & 
Lumber    Co. 

National  Mill  t 
Lumber    Co. 

Pacltic   Mfg.   Co. 


„   Lumber   Co. 

San     Mateo     Plan- 
ing  Mill. 

Searle    &    Haynian 

Taylor   &   Co. 
Plant«rerii. 


Carrick,    M.    H. 
Chalmers.      H.      A 
(Inc.) 


Clark,  D.   Ross. 
Crichton,    J.    L. 
Coghlan,    Frank 
Connolly,    J.    J. 
Connell,   J.    L. 
Fay,    John 
Felt,   R.   L. 
Floodberg    &    .itc- 

Caffery. 
Fraser,  Simon 
Gregg   &   Clute 
.lacobsen,    N. 

Leaf    &    Kaiser 
Lyden  &   Blcke! 
.M'acGruer    &    Co. 
Mennle.    Alex. 
McCleod.   J.   C. 
Morehouse.   C.   C- 
O'Kane    &    CO..C.T. 
O'Sulltvan    &  Bow- 
ler. 
Smith    &    Johnson 


Lucas.    W.    B. 

Pliiniblne     &     On 
Fitting- 

Ahlbach    &    Maye 
rd,    G,    P. 


Bu 


Plu 
ing    Co..    Inc. 

Dalzlel.  R„  Jr..  Co 

Gllley-Schmid    Co 

Levy,    M. 

Looney.       J..      Co. 
(Inc.) 

Snook      &      Co.. 
Frederick    W. 

Sutton.   John    G.Co 


Tur 


Co..    Th 


R^nl  Entnfe. 

Wllllan.aon    Co.,H 
WIttman    -    Lyman 

Urban        Realty 
Impt.    Co. 

RlKgera. 

Blume       Contract- 
ing   Co. 
Pioneer  Const.   Co. 


CriMhed  nocik. 

Holland,   J.   P. 

S.  F.  Bay  Imp.  Co. 


Artollth     .\Ifg.    Co. 

Bender,  J.  W. 
Roof   Co. 

Flbrestone  Root- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manville  Co..  H, 
W.   Johns 

Meuer  Bros.  Co. 

Pacific  Refining  ^ 
Roofing  Co. 

Parafflne    Paint  Co 

Samuel   Co..   H.   D. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gra-vel,  Etc. 

Cassaretto,     Jonn 

Holland,  J.  P. 

Keystone  Sand  Co 

Sanltarr    Flooring. 

Stone.  E.  B.  &  A. 
L.,    Co. 

Flbrestone  Roof- 
ing  Co. 

sidewalk       LlKhti. 

Jackson.    P.  H.*Co 
McGnlgan.    John 


Roof    Repairing 
Paint. 
Street    Wnrk. 

Fay.   S.   J. 

Steel        R  o  I  1 1  n 

r.llley   &   Thursti 


Stone  Cootrnctor*. 

De    Lano    ak    Sons, 

I.    L. 
ISIan.liard.    W.    W. 
Hunt,   Andrew  T. 
McGilvray       Store 


Rayn 


nd     Grani 


Bradbury,   Thos. 
Keystone    Sand  Co 
Kaymond     Granitt 


Holland,  J,  P. 
McCIure,  H.  N. 
Mo_narch    Teamir 

McLenegan,  S.  I 

Terra  Cottn. 


&   Co. 
Iteiger 
Cotta  Co 
Tiling. 


Terra 


Artollth     Mfg.    Co. 
VentlliilorK. 

Waterhouse    & 

Price    Co. 
WhKcnanherx. 
Reigle    &    Jamison 
Brick  ley.    P.    J. 
Wire  VVurkH. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  » 
Iron    Works. 

Water  Co. 

Spring        Valley 


M  n  /T    TF^ 


LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.    Thousands  of  volumes  to  choose  from. 


Telephone  Kearny  720 


Wtiite  &  Farns worth 

425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave 


This  IS  the  HOTEL  ROSSLYN,  S  F. 

J.E.Kr»Ht£>Son.  ArchitecH.  O.  C.  Holt,  BIdr.  ; 


Issued  Weekly,  $3.00  Per  Year 


Fourteenth  Year,  No.  12. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  tlie  Architectural,  Building  and 
Indu^rial  Atftivities  of  the  Pacific  Coa^ 


Successors  to 

"CALIFORNIA  ARCHITECT" 

"INDUSTRIAL  NEWS  OF  ALAIIEDA  CO." 

"BUILDER  AND  CONTRACTOR" 

"\VE,STERN  BUILDER" 


THIS  WEEK'S   ILLUSTRATIONS: 


Two  Additional  Views  of  the  Knights  of 
Columbus  Hall  In  Addition  To  Those 
Published  On  March  18th.  The  Building 
Was  Designed  by  Architect  Smith  O'Brien 
of  San  Francisco,  But  In  The  Last  Edition 
This  Work  Was  Credited  Through  Mis- 
take To  Another  Local  Architetft. 


WEDNESDAY,  MARCH  25,  1914. 

SAN  FRANCISCO  AND  OAKLAND,  --  --  CALIFOENIA 
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Combination 
Boiler  and  Gas 
Wafer  Heater 


The 

SOLUTION 

To  Your  Hot  Water 
Problem. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  ot  America 


r»  to  JOHN  WOOD  MFC.  CO. 
2I8-Z1  Pacific  BIdg.   447-4B  E.  3rd  St.   331 -339  Cyprau  SI. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 

Fine  and  Sanitary 

PLUIMBINC 

^lifjiriM^ 

^^JPm/1  i1  JC/  jiw* 

'm^i''^^ 

221  OAK 

STREET 

Bot.  Cough  and  Octavia 

SAN  FRANCISCO,  CAL. 

JAMES  CAHILL  &  CO. 

IncorporsUd 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.                            Tel.  Oakland  1113 

When  Your  Blood  is  Right, 

Your  Whole  System  is  Right. 

If  You  Have  any  Blood  or  iSkin   Disease 
Do  Not  Deley  until  it  is  too  late  but  Order 

THE  HOT  SPRINGS  REMEDY  a  Complete  and  Positive 
Remedy  for  Syphilis,  Eczema,  Erysipelas,  Acne.  Malaria,  Rheu- 
matism, and  all  other  Forms  of  Blood  and  Skin  Diseases. 

Hot  (^j)rings  Physicians  pronouiice  this  the  Greatest  Blood  and  Skin  Remedy 
ever  placed  on  the  Market. 

Full  Course  Treatment— Six  Bottles— $18.00     Single  Bottle— $5.00 

We  Prepare  a  Remedy  for  Every  Itisease.     Our  Treatment  for  Female  Ills  is  tlie 
the  Greatest  of  its  Kind  Ever  Offered  Suffering  Women. 

Write  us  your  Trouble.*.      All  Corrospoiulence  Strictly  Private 

HOT  iSF»RIMGS    MEDICIIME  COIVIPAIVY 
803  1-2  Central  Ave.  Hot  Springs,  Ark. 


BUILDING   AND   INDUSTRIAL  NEWS 


NILES  SANO  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Cleau  River  Saiul  -  -  to    ji  inch 

Gravel  and  Cruslied  Boulders      yi  ineli  to  1  inch 

"         "  "  "  1  inch  to  1  }4  inch 

"         "  "  "        15'3  inch  to  2'/^  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Moderi)  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as 

good  as  its  service 

And  its   service  can   be  only   as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 

good  as  its  elevators — which   is 
one  good  reason    why    hostehies 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

Dumbwaiters,  furnish- 

ed by  the  Olis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horice  Trumbauer 

Clioosing    from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 

type  called  for  by  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain   which  are 

fect  service — can  equip  all  build- 

Otis equipped— - 

ings  of  all  classes    in  accord--) iice 

The  Ritz-Cailton, 

with  their  needs. 

New  York 

The  Ritz-Carlton, 

Give    a    building    unsatisfictDry 

Montreal 

elevator  service,  and  its  other  ex- 

The Plaza,  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaruja,   near  Santos, 

cellence   can    not    overcome    the 
handicap.     Our  offices  in  ninety- 

Brazil 

one   cities   in    the    United  States 

The  Carlton,  London 
The  Ritz,  London 

are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Ritz,  Paris 

elevator     specifications    100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts.        | 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World 
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fe- 

H^^'!^" 

iB.^'Yii 

OFFICE  PACIFIC  TKI, 
Basement  walls  22  ft.  high.  C 
proofed  with  Imperial  Water  Pr( 


METCALF     HOTEL, 
RigJietti    &    H 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing-      Color  effects  with  Imperial 


South  and  eaat  cement  walls  waterproofed  with  Imperial  Water  Proofim 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  wort 

of  street  fronts 


TEMPORARY    CITY    HALL,    San    Frar 

Wright.    Rusliford    &    Cahlll.    Archite 

Exterior  waterproofed  with  Imperial  and  color  effects 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 

C.    W.    Dickey,     Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 


GERMAN     HOUSE.     S;i  n     Francsco 
Frederick   H.  Meyer.  Architect 

■racotta  work    treated  with  Imperial  Water  Proofir 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on   which   IMPERIAL   WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Franciico 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  &nd  23rd 

San  Francisco 
As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.     RISC  HMULLER 

3442  19th  Street  San  Francisco 


Ptione    Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
^=AND  TILES= 

F'Ire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 


C.RCUNNlNGHAM.Mgr 


3  8  EIGHTH    ST. 
San  Francisco.  Cal,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Reiideoce 

1139  Kansas  St. 

San  Francisco 
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PALACE  HAEDWAEE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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—WHAT  WE  SELL— 


"Wainwright"  Concrete  Curb  &  Corner  Bar 

"Triangle  Mesh"  Fabric 
"Kinnear"  Steel  Rolling  Doors  &  Shutters 
"Liquid  Stone"  the  Paint  Eternal 
"Beaver  Board" 

"Trussit"  Metal- "Self-Sentering" 

"Pearsall's"  Cement  &  Concrete  Floor  Preservative 
"Duplex"  &  "Ideal"  Post  Caps  &  Hangers 

THE    PU-BER-0|D    LINE 

"Ruberoid"  Roofing "Albaroid"  Roofing 

"Kaloroid"  Roofing "S.  P.  C."  Building  Paper 

"Giant  Building"  Paper "S.  P.  C."  Deadening  Felt 


The  LILLEY  6  THURSTON  CO. 
Rialto  Bldg. — San  Francisco 
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Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 
of  the  Pacific  Coast. 


Itsued  Weekly,  $3.00  per  yen- 
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ISSUED   EVERY    WEDNESDAY 

L.  A.   LARSEN, 

PnblUher  aod   Proprietor. 

SAN    FRANCISCO   OFFICE 

Gao  Mlulon   Street. 
Telephone— DoDKlu    2372. 
OAKL.AND  OFFICE 
1016   Franklin  Street 

Telephone    Oakland.    790 

Resnl'r  Sabacrlptlon — (3.00  a  year  In 
advance.     25   cents  per  copy. 

AdvertlaliiK  Rates  on  application.  It 
enquirers  will  send  copy  of  matter  and 
state  space  required,  close  figures  will 
be  given.     Address 

DVILDING     AND    INDUSTRIAL.    KBWS 

SOO  Hlnlon   Street, 

San  FrancUco. 

On  sale  at 

SMITH    BROS..    470    l£th    St 

Oakland. 
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Building  tor  the  month  ot  February 
was  comparatively  quiet  tliroughout 
the  country.  At  that  it  was  about  an 
even  break  with  February,  1913,  the 
grand  total  from  about  68  cities 
tliroughout  the  country  made  to  the 
American  Contractor,  Chicago,  varying 
less  than  J100,000  in  amount.  This  Is 
a  pretty  good  record  and  everything 
considered  the  Western  cities  have 
generally  faired  better  than  the  East- 
ern. The  following  table  shows  the 
record       of     the       respective       building 


City  Feb.,    1914. 

Akron     I  198.530 

Albany      200.650 

.\tlanta     335.391 

Baltimore     417.743 

Berkeley,   Cal 100,200 

Buffalo     395,000 

Cedar    Rapids     145, SOj 

Chattanooga     108,925 

Chicago     5,098,400 

Cincinnati     316,518 

Cleveland     1,398,010 

Columbus     225,915 

Detroit     3,020,850 

Duluth      147,370 

East    Orange    42,678 

Fort    Wayne    101.100 

Grand    Rapids    82,093 

Harrisburg     40.675 

Hartford      99,165 

Indianapolis     292,938 

Kansas    City    1,Oo3,8jO 

L#Jncoln     35,675 

Los    Angeles    1,455,730 

Louisville     163,800 

.Manchester     51,310 

Memphis     275, 4a5 

.Milwaukee     578.384 

.Minneapolis     498.005 

.Nashville     79,895 

Newark      1,247,933 

New    Haven     291.754 

New    Orleans     204,791 

New  York — 

Manhattan     2,761,042 

Bron.x     1,286.311 

Brooklyn     3,435.465 

Boro.    of    Queens 681,915 

Boi-o.   of   R   Richmond 92.380 

Total      8,257,113 

Oakland     429,192 

Omaha     221,175 

Pasadena     83,035 

Peoria     66,350 

Philadelphia     1,794,905 

Pittsburgh      3,010,568 

Portland     605,530 

Richmond     207,567 

Rochester     372,957 

Salt    Lake    City 112,600 

.San    Antonio     577.950 

.San    Franci.sro     2.331.866 

.San    niegn     160.n9.s 

San    Jose    5ri..1.-,3 

St.    JoBCDh     29.715 


St.    Paul    371,444 

Stockton     ■ 22,426 

.Scranton     64,729 

.Seattle     553,395 

Shreveport     115,002 

South    Bend     43.950 

Spokane     24,125 

Springfield,    111 28,050 

Syracuse     75,935 

Tacoma     167,722 

Toledo     606,400 

Topeka     47,403 

Washington     884,036 

Wilkes-Barre     36,973 

Total      t39,693,010 

-March  ought  to  show  a  substantial 
gain  over  February.  Money  is  getting 
easier  and  tliere  ought  to  be  a  general 
loosening  up  of  business.  The  time  is 
ripe  for  a  revival  and  it  ouglit  to  begin 
with   tlie  opening  of  Spring. 


Newspaper  reports  state  that  the 
cantaloupe  crop  In  the  Imperial  Valley 
was  saved  from  frost  this  year  by  put- 
ting paper  drinking  cups  over  the 
growing  plants  when  they  were  quite 
young.  As  the  melons  were  planted 
quite  early  in  order  to  get  the  first 
fruits  ot  tiie  market  the  means  for 
saving  the  earliest  growth  was  In- 
genious and  effective. 

Now  the  prospect  is  that  the  valley 
will  ship  out  5000  carloads  ot  the  mel- 
ons this  season.  This  is  a  big  return. 
Ana  it  Is  another  example  of  the  great 
productiveness  of  the  California  val- 
leys and  particularly  of  such  valleys  as 
the  Imperial.  That  valley  is  practically 
a  reclaimed  district.  And  its  wonder- 
ful productiveness  is  due  to  the  fact 
that  it  is  practically  a  river  deposit 
tliat  lias  been  reclaimed  by  confining 
the  California  River  to  its  proper 
bounds.  Five  thousand  carloads  ot  can- 
taloupes means  100  trains  of  50  cars 
each,  and  a  car  load  of  melons  Is  a  good 
many  In  Itself, 


New  features  tor  the  exposition  are 
being  mentioned  all  the  time  In  press. 
Among  tliese  are  the  effects  that  are  to 
be  produced  by  artificial  lighting.  This 
science  and  mechanical  art  is  being  im- 
proved and  advanced  all  the  time.  As 
the  properties  of  light  under  given  con- 
ditions are  better  understood  and  the 
mode  ot  producing  it  mechanically 
more  wonders  are  wrought  by  this 
means  than  were  dreamed  of  two 
decades  ago. 

It  is  planned  to  even  make  use  ot 
the  fogs  and  clouds  that  will  be  above 
the  exposition  grounds  at  night  to  re- 
llect  the  many  colored  lights  from  them. 
One  of  the  great  features  ot  the  ex- 
position will  he  the  lighting  ot  the 
palaces  and  domes  and  tlie  night  elTect 
l)roduced  by  the  great  mechanical  con- 
trivances. 
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Water    F»roofing     Rroblems 

An    AddreHH    liy    Mr.    I.wiIn    t.    >Iiiiiit    «t 

the  MeetluK  «f  tlie   Sun    FrnntliHco 

Chapter  A.  I.  A. 


Mr.  President  and  members  of  the  Lo- 
cal    Chapter     American     Institute     of 

Architects; 

The  problem  assig-ned  to  me  tliis 
evening,  namely,  to  speak  on  water 
proofing  before  your  representative 
body,  is  a  task  that  should  perhaps  be 
handled  by  one  more  competent  than 
myself.  But  this  being  a  subject  in 
whicii  I  specialize  and  by  practice  and 
research  work  endeavor  to  overcome 
and  thereby  solve  some  of  the  more  or 
less  difficult  problems  tliat  are  daily 
encountered  by  most  of  you  in  your 
varied  tasks  to  give  your  clients  for 
wliom  you  design  and  erect  buildings, 
results  in  this  particular  branch  of 
work.  With  your  kind  indulgence  I 
want  to  tell  you  of  water  proofing 
buildings  as    I    see    it. 

There  are  two  faetom  and  two  fac- 
tom  only  that  are  uppermost  in  every 
particular  feature  and  branch  of  woik 
employed  in  the  erection  of  buildings. 
be  it  a  material  only,  or  more  frequent 
ly   a   combination   of   material  and  labor. 

The  first  factor  is  reMiiItM  by  far  the 
most  important,  particularly  to  you 
gentlemen  upon  whom  rests  the  re- 
sponsibility to  obtain  results  for  your 
clients,  on  this  factor  alone  your  serv- 
ice is  judged.  To  enable  you  to  give 
these  results  it  is  necessary  for  each 
man  entrusted  with  your  work  to  give 
in  return  conscientious  service  and  re- 
sults in  each  particular  branch  of 
work. 

The  second  factor  is  also  an  import- 
ant one— Cost:  only  too  often  it  is 
looked  upon  by  your  clients  as  the  most 
important,  hence  tlie  consequence,  re- 
sults are  waived,  which  as  a  rule  im- 
plies cost  threefold  soon  thereafter. 
This  is  forcefully  emphasized  in  the 
water  proofing  brancli  by  the  recent 
heavy  windstorms  and  rainfall,  and 
fully  demonstrates  the  necessity  of  par- 
ticular attention  being  given  this  sub- 
ject.   Water    Proofing. 

The  problem  that  interests  all  of  you 
is.  liow  to  obtain  absolute  results  at 
the  minimum  cost.  This  applies  to 
water  proofing  both  under  and  above 
ground. 

Underground  work  being  as  a  rule 
subjected  to  water  pressure  either  by 
seepages,  springs  or  direct  pressure, 
where  l-isements  are  below  tide  or 
streams.  Work  of  this  character  re- 
quires distinctly  different  methods  of 
treatments  than  buildings  above 
ground;  it  must  continuously  with- 
stand and  endure  the  resistance  of 
more   or  less  severe   water   pressure. 

Walls  above  ground  are  not  subject 
to  constant  water  pressure,  therefore 
require  a  treatment  to  be  water  re- 
pellant,  to  be  more  precise,  prevent 
tlie   absorption    of   water. 

There  are  four  distinct  metliods  em- 
ployed to  accomplish  water  proofing 
results. 

First:  By  density  of  the  materials 
from  which  your  walls  are  constructed, 
density  of  tlie  material  itself  or  ag- 
gregates  of   which   it   is  composed. 

Second:  By  the  membrane  system. 
This  method  is  used  principally  for  un- 
derground work,  for  floors  it   is  placed 


bet^ 


slabs 


the 


it- 


side  of  walls  where  the  water  pressure 
is  against   the   wall. 

Third:  By  a  surface  coating  of 
asphaltum,  tar,  or  any  oil  base  mate- 
rial, these  being  water  repellant.  Re- 
sults are  obtained  by  a  surface  coating. 
this  is  only  efficient  so  long  as  the  ma- 
terial   applied    remains    intact. 

Fourth:  By  non-absorption,  in  other 
words  the  elimination  of  capillary  at- 
traction. The  material  I  have  found 
to  accomplisli  this  result  is  a  chemical 
solution,  a  water  base  material  that 
can  be  readily  used,  to  mix  in  the  ag- 
gregates of  cement  plaster  for  under- 
ground work  subjected  to  water  pres- 
sure or  by  surface  application  above 
ground  penetrating  the  substance,  be- 
coming   a    part    thereof    and    not    leave 


rfac 


:ing. 


The   First  Method — Density.      You  are 
all  aware  tliat  the  aggregates  of  a  con- 


xtur 


be 


ned 


uch 
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to  obtain  a  density  that  will  not  per- 
mit the  percolation  of  water,  but  to 
obtain  this  result  in  a  concrete  wall  or 
plaster  surface  would  incur  a  task  that 
would  not  be  practical  for  ordinary 
construction,  nor  would  this  method 
apply  to  any  brick  wall,  as  they  are 
all  more  or  less  porous  and  absorptive, 
permitting  percolation  of  water  freely. 
Even  in  all  mortar  joints  you  will  find" 
this  weakness. 

The  Second  Method — Membrane  Sys- 
tem—is one  that  is  very  successfully 
used.  To  use  this  method  for  floor 
work  it  is  necessary  to  place  a  con- 
crete slab,  then  the  membrane  system 
composed  of  asphaltum  and  felt  in  such 
number  of  layers  as  deemed  necessary, 
then  the  additional  slab  of  concrete. 
The  upper  slab  necessarily  must  be  of 
sufficient  strength  to  withstand  the 
hydrostatic  pressure.  The  actual  cost 
of  this  method  is  the  felt  and  asphal- 
tum membrane,  plus  the  cost  of  the 
lower  slab  of  concrete.  The  membrane 
being  composed  of  an  absolute  foreign 
material  to  the  concrete  does  not  be- 
come   a    component    part    of   either    slab 

entirely,  the  only  bond  between  the 
two  slabs  being  the  cohesion  of  the 
asphalt   itself. 

Although  it  is  claimed  that  a  mem- 
brane system  of  water  proofing  is  to  a 
certain  extent  elastic,  still,  it  is  fre- 
quently found  that  breaks  occur  when 
the  concrete  slabs  develop  contraction 
cracks,  tliereby  impairing  the  results 
of    water    proofing   efficiency. 

The  membrane  system  is  also  used 
on  the  exterior  of  walls.  This  re- 
quires the  necessary  excavation  to  give 
room  for  applying  the  membrane.  The 
cost  of  this  work  is  the  membrane  plus 
tlie   cost   of  excavation   and   beck    filling 

wall.  If  for  any  reason  a  membrane 
system  could  not  be  applied  on  the  out- 
side, and  same  would  be  adopted  on 
the  inside  of  walls,  it  would  be  neces- 
sary to  construct  a  special  wall  to  hold 
same  in  place,  otherwise  if  the  water 
would  percolate  through  the  outer 
walls    it    would    press    away    the    mem- 


brane. The  cost  of  this  work  would-be 
tlie  cost  of  membrane  plus  cost  of  wall 
to   hold   same   in   place. 

If  for  any  reason  breaks  should  oc- 
cur in  the  membrane  system  permitting 
water  penetrating  the  membrane,  it 
would  not  necessarily  mean  that  the 
break  is  where  it  shows  on  the  sur- 
face as  the  water  may  travel  some  dis- 
tance between  the  membrane  and  the 
upper  layer  of  concrete  before  finding 
the   weakest   point   to   the   surface. 

The  Third  Method— Surface  Coating, 
is  a  method  used  quite  extensively  for 
treating  walls  above  ground,  and  to 
a  certain  extent  for  underground  work 
as    well. 

By  applying  a  good  surface  coating 
of  asphaltum.  tar  or  any  oil-base  ma- 
terial where  the  waterpressure  presses 
the  coating  against  the  wall,  good  re- 
sults will  be  obtained  so  long  as  the 
life  of  the  asphaltum  or  oil  is  re- 
tained in  the  coating.  As  a  rule  the 
oils  are  quickly  absorbed  when  applied 
to  any  absorptive  surface,  leaving  the 
solids  of  the  coating  as  a  more  or  less 
inert  substance  with  its  binder.  In  fact, 
its  principal  element  of  life  separated. 
To  avoid  this  it  is  a  very  important 
factor  to  have  a  foundation  that  will 
pie  vent  the  separation  of  oils  and 
solids  contained  in  the  surface  coating, 
and    at   the   same    time   obviate   the    dis- 


che 


brick   surfaces  on  all   oil   paints. 

To  apply  a  surface  coating  on  ttie 
inside  of  walls  under  plastering,  the 
^o- termed  damp  proofing  or  plaster 
bond  coat,  is,  in  my  opinion  an  abso- 
lute waste  of  the  expense  incurred. 
This  applies  to  all  material  without 
exception.  Whenever  a  wall  is  thor- 
oughly saturated  with  water  from  the 
outside  up  to  the  point  of  the  damp 
proofing  coat,  there  is  no  material,  be 
it  ever  so  elastic,  solid  or  efficient  tnat 
will  withstand  tlie  pressure.  As  a 
matter  of  fact  it  must  then  withstand 
a  direct  water  pressure  instead  of  be- 
ing only  a  water  repellant  at  inter- 
mittent   intervales. 

The  Fourth  Method — Non-absorption, 
in  other  words,  the  elimination  of  cap- 
illary attraction.  Under  this  method 
and  by  using  the  materials  referred  to 
I  have  accomplished  results  on  those 
problems  that  have  come  under  my  di- 
rect supervision.  both  underground 
where  subjected  to  severe  water  pres- 
sure, and  treating  buildings  above 
ground  by  surface  application.  This 
material  is  a  chemical  solfltion  (water 
base  contains  no  oils),  penetrates  any 
absorbant  substance  and  becomes  a 
part  thereof,  accomplishing  the  water 
proofing  results,  not  by  the  filling  of 
voids  or  a  surface  coating  but  by  mak- 
ing the  substance  to  which  applied 
non-absorptive  and  impervious  to 
water. 

IE  you  will  carefully  analyze  the  fact 

terial  containing  a  large  percentage  of 
voids  will  not  become  saturated  with 
water  unless  It  is  absorptive,  nor  will 
you  find  that  water  will  follow  fine 
cracks  In  any  surface,   unless   the  sub- 
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uction    and    absorbs       holes    permitting    the    water    to    escape 
this    being    a    fact,      but   which   could   easily   be   plugged   up 
2r  proofing  by   hav-      after  the  other  portions  are  thoroughly 
erial       set. 

;ater  Cement  mortar  applied  on  walls  sat- 

urated with  water  will  gradually  dry 
out  even  with  the  water  pressure 
against  the  wail. 


Ihe  method  of  water  proofi 
ing  tlie  aggregates  of  th 
made  non-absorptive  to  resist  water 
pressure  or  the  elimination  of  capil- 
lary attraction,  for  all  surfaces  where 
exposed  to  water  absorption  at  inter- 
mittent Intervals,  is  one  that  will  solve 
many  of  your  difficulties  pertaining  to 
water   proofing  problems. 

Let  us  first  consider  its  application 
for  work  below  ground.  In  basements 
we  accomplish  results  by  the  most  di- 
rect and  .simple  means.  Tlie  plastering 
of  tlie  walls  on  the  inside  witli  water 
pi-oof  mortar  and  the  floors  with  water 
proof  topping,  thereby  saving  the  ex- 
Iiense  of  exterior  excavation  and  crib- 
bing, which  would  be  necessary  in 
order  to  apply  a  membrane  or  surface 
coating  to  the  outside. 

On  new  worlc  where  the  walls  are 
green  and  bonding  of  plaster  certain, 
no  greater  expense  is  involved  than 
the  nominal  cost  of  water  proofing  ma- 
terial, which  is  to  be  added  to  the  sand 
and  cement   for  plastering  and   topping. 

But  In  old  basements  or  any  surface 
not  permitting  a  perfect  bond,  quite  a 
different  problem  presents  itself.  Here 
tlie  surface  to  be  plastered  must  be 
carefully  prepared  to  insure  proper 
.i.mding  of  plaster  by 
surface.  We  all  Itnow 
IKilnt  is  the  angle  between  the  floor 
and  wall,  particular  care  must  be 
taken  to  reinforce  this  point  by  form- 
ing a  cove,  making  the  connection  be- 
tween the  floor  topping  and  wall  plas- 

Should  the  argument  he  advanced 
that  floors  or  walls  so  water  proofed 
are  liable  to  crack  thereby  causing 
leaks,  let  me  say  that  the  chances  are 
very  slight  Indeed  if  the  walls  are 
properly  designed  and  constructed  and 
the  floors  thick  enough  to  resist  the 
hydrostatic    pressure. 

Walls   and    floors   that   crack,   due    to 


eakest       textu 
!    floor      plied  b 


No  doubt  this  question  will  come  to 
your  mind,  will  the  use  of  this  mate- 
rial used  in  the  aggregates  of  cement 
mortars  he  detrimental  to  its  strength 
or  cause  additional  labor  in  Its  use? 
In  answer  to  this,  I  wish  to  state,  the 
use  of  this  material  is  a  decided  ad- 
vantage, the  Initial  set  is  somewhat 
retarded  but  in  thirty-six  or  forty 
hours  you  will  find  the  cement  mortar 
much  harder  and  stronger,  this  in  com- 
parison with  equally  proportioned  ce- 
ment mortar  gauged  with  water  alone. 
The  working  of  cement  mortar  is  also 
made  much  easier  and  smoother,  the 
action  being  similar  as  obtained  by  the 
use  of  lime  putty  in  cement  mortar. 

For  treating  a  building  above 
ground,  the  result  can  be  obtained  by 
a  thorough  surface  application,  by 
either  brush  or  spray,  preferably  the 
latter,  by  this  I  mean,  every  particle 
of  the  wall  must  be  saturated.  This 
application  will  leave  no  surface  coat- 
ing and  will  not  change  the  color  or 
inv    surface    to    which    ap- 


11 

Take  for  instance  a  porous  brick,  it 
requires  very  little  efCort  to  obtain  pen- 
etration with  this  material  of  "Vi  or 
even  %"  and  to  this  depth  water  proof 
results  would  be  found,  permitting  you 
to  remove  a  part  of  the  surface  and 
texture  of  the  brick  without  destroy- 
ing  the   water   proofing   efficiency. 

The  method  employed  for  treating 
walls  that  require  a  change  of  color  is 
this,  water  proof  as  above  mentioned, 
tlien  apply  any  concrete  paint  for  color 
effect  ohly.  By  treating  the  walls  with 
this  material  you  have  the  most  per- 
fect foundation  for  any  oil  base  ma- 
terial. The  surface  made  non -absorp- 
tive prevents  the  absorption  of  the  oils 
in  your  paint  pigments,  this,  as  you  all 
know,   is  the   life  of  any   oil   paint. 

At  this  time  I  wish  to  call  your  par- 
ticular attention  to  a  very  important 
factor  in  dealing  with  water  proofing 
problems.      Careless    workmanship       by 


indi' 
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cal  use  of  the  material  contrary  to  di- 
rections and  requirements,  and  some 
times  also  the  lack  of  knowledge  of 
these  special  problems  of  tliose  in 
charge   of    the   work. 


cluslo 
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the 


ston 


ed  brick.  A  surface  applicatit 
will  give  reBults  and  become  effecti' 
when    applied    on    an    absorptive    mat 


t  three  months  have  developed  the 
st  interesting  water  proofing  prob- 
is.  and  many  have  presented  them- 
ves  foi-  my  peisonal  inspection  and 
iervation,  and  if  there  are  any  spe- 
1  features  or  problems  that  any  of 
1  gentlemen  may  have  in  mind 
erein  my  past  experience  can  be  of 
.■  service  to  you,  kindly  consider  me 
your   command.      I   thank   you. 
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conditions  from 
ater  to  tide  pres- 
sure, have  been  successfully  water 
IJroofed    with   'this    method. 

Time  does  not  permit  going  into  this 
subject  to  such  an  extent  as  it  might 
justify,  but  permit  me  to  say,  I  would 
not  hesitate  to  undertake  to  make  ab- 
solutely   dry    any    basement    under    the 


pre 


pla 


this  tnaterlal  as  part  of  the  water 
gauging  the  cement  and  sand  mortar. 
This  mortar  can  be  applied  even  while 
the    water    is    percolating    through    the 


nortar  could  be  held 
rds  pressed  against 
light    develop    small 


APARTMENT  HOUSES. 

SAN  FRANCISCO — Apartment  house. 
3  story  and  base,  frame,  |15,00(i.  Ar- 
chitect. M.  Mattanovich.  David  Hewes 
Bldg.,  S.  F.  Owner.  Mr.  Hadlcr.  The 
building  will  be  erected  on  Mission 
street  between  16th  and  17th  streets, 
and  has  been  designed  to  <^onitain  nine 
apartments  of  three  and  four  rooms. 
Interiors  will  be  Bnished  in  pine  and 
redwood  with  some  elm  panels.  There 
will  be  steain  heat,  a  hot  water  supply 
and  patent  store  fronts.  All  suites 
will  have  private  baths  and  wail  beds. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Exterior  of 
llie  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures  are   being   taken, 

SAN  FRANCISCO — Apartment  house 
alterations,  3  story,  frame,  J6,000.  Ar- 
chitect, Arthur  J.  Laib.  Russ  Bldg..  S. 
F.  Owner,  Miss  JJcGough,  12,56  Page 
street.  The  work  will  consist  of  alter- 
ing the  two  lower  flats  of  a  three-stoi-y 
building  into  four  modern  apartments. 
The  basement  of  the  building  will  be 
altered  to  contain  a  store.  Third  floor 
will  he  arranged  for  one  flat.  New 
intei-ior  finish,  oak  floors,  modern 
plumbing,  electric  work  and  painting 
will  be  required.  Exterior  of  the 
building  will  also  be  altered.  Plans 
are  complete  and  figures  are  being 
taken. 

OAKLANii.  CAL.— Apartment  house, 
:■,  story  and  base,  friime,  $:'.(!. Onii,  Ar- 
chitect,     ,Iosepli      C;jlifn,       I.".       Kearny 


Ov 


s  name  withheld. 
The  building  will  he  erected  at  the 
corner  of  Perkins  and  Grand  streets, 
and  will  cover  a  large  area.  Interior 
will  be  arranged  for  a  number  of  two, 
three  and  four  room  suites.  Interior 
finish  will  be  of  pine  and  hardwood  ve- 
neer. Some  oak  floors  will  be  used. 
Plans  provide  for  steam  heat,  a  hot 
watei-  system  and  portable  vacuum 
cleaners.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  All 
suites  will  be  equipped  with  wall  beds. 
Entrance  will  be  finished  in  marble. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
being  taken. 

RICHMOND,  CONTRA  COSTA  CO., 
CAI,.— Apartment  house  alterations,  3 
story,  frame,  $6,000.  Architect.  W.  H. 
Ratciiff,  Jr.,  First  National  Bank  Bldg.. 
Berkeley.  Owner's  name  withheld. 
Tlie  building  to  be  altered. is  now  be- 
ing used  as  a  hospital.  Included  in  the 
work  will  be  new  interior  partitions, 
interior  finish,  plumbing,  painting, 
electric  work  and  plastering.  Exterior 
of  the  building  will  be  covered  with  a 
new  coat  of  cement  plaster  on  metal 
lath.      Plans    are    being    prepared. 

SAN  FRANCISCO— Apartment  house. 
5  story  and  base,  brick  and  steel.  $S0,- 
000.  Architects,  Dunn  &  Kearns.  Mo- 
nadnock  Bldg.,  S.  F,  Owner's  name 
withheld.  The  buil'ding  will  be  erect- 
ed on  the  south  side  of  O'Farrell  street 
lictween  l.iirkin  and  Polk  streets,  and 
will    have  a    tronl,-iac   of  im   feet    hy     a 


12 

depth  of  120  feet.  THere  will  be  a 
total  of  120  rooms  arranged  in  suites 
of  two  and  tliree  rooms.  Plans  pro- 
vide for  steam  heat,  elevator  service. 
Iiot  water  supply,  vacuum  cleaning 
and  wall  beds.  All  suites  will  have 
private  baths.  Interior  finish  will  be 
of  pine,  redwood  and  Iiardwood.  Bath 
rooms  will  have  composition  Hoors  and 
tile  wainscot.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

SAN  FRANCISCO — Apartment  house 
-alterations.  3  stor.v,  frame.  $7,500.  Ar- 
chitect. Charles  J.  Rousseau.  46  Kear- 
ny street.  S.  P.  Owner's  name  with- 
held. This  work  will  consist  of  alter- 
ing a  three-story  flat  building  Into  six 
modern  four-room  apartments.  Steam 
heat,  wall  beds.  plumbing.  electric 
work,  plastering,  painting  and  mill- 
work  will  be  required.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Flans  are  com- 
plete  and    figures   are    being   taken. 

Cnntrnrts    A-variled. 

LOS  ANGELES.  CAL.  —  Apartment 
house.  4  story  and  base,  brick  and 
steel.  $50,000.  Architect,  none.  Own- 
er. A.  S.  O'Neil.  Lankershim  BIdg..  L. 
A.  Contractor.  W.  E.  Stradley.  Build- 
ers'   Exchange,    L    A.      Contract    price. 


BUILDING  AND  INDUSTRIAL  NE^WS 

signed  In  the  Elizabethian  style.  The 
main  auditorium  will  seat  400  people. 
Besides  this  room  there  will  be  Sunday 
school  rooms  and  social  hall.  A  hot 
air  system  of  heating  will  be  In- 
stalled. Interior  will  be  finished  In 
pine  with  ornamental  plaster.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Working  drawings  are  now  being  pre- 
pared. 

ALAMEDA,  ALAMEDA  CO..  CAL.— 
Church  alterations.  Cost  not  stated. 
Architect,  John  J.  Foley,  46  Kearny 
street.  S.  F.  Owners.  St.  Joseph's 
Church.  Father  Front  in  charge.  A 
new  system  of  heating  and  ventilating, 
an  indirect  system  of  lighting  and  new 
lighting  fixtures  will  be  Installed. 
Plans  for  this  work  will  be  ready  for 
figures    sliortly. 


"V^'ednesday.     March 


1914. 


BRIDGES  AND  DAMS. 

SAN  FRANCISCO— Furnishing  ce- 
ment. Cost  not  stated.  Engineer.  As- 
sistant State  Engineer.  Ferry  Bldg.,  S. 
F.  Owners,  State  of  California.  Bids 
have  been  called  for  on  50,000  barrels 
of  cement  which  is  to  be  delivered  to 
the  State  Board  of  Harbor  Commis- 
sioners, f.  o.  b.  cars  of  the  Belt  Line 
Railroad  at  San  Francisco.  Bids  will 
be  opened  on  April  2nd.  Specifications 
and  full  particulars  can  be  secured 
from  the  Secretary's  office  of  the  State 
Board  of  Harbor  Commissioners.  An 
official  proposal  appears  in  another 
column    of    this    issue. 

KINNAMAN.  ORE.— Bridge,  steel  or 
reinforced  concrete.  Cost  not  stated. 
Engineer.  County  Surveyor.  Tlllcmook. 
Owners.  Tillamook  County.  Flans  are 
complete  and  figures  are  being  taken 
for  a  steel  or  reinforced  concrete 
bridge  to  be  constructed  over  the  West 
Beaver  Creek  near  Kinnaman.  There 
will  be  one  50-foot  span.  Plans  and 
specifications  can  be  secured  from  the 
County  Clerk.  J.  C.  Holden.  at  Tilla- 
mook. Bids  will  be  opened  on  .March 
27th. 

Contracts    Awarded. 

SAN  FRANCISCO— Ferry  slip,  timber 
ons/truction.  $110,600.  Engineer,  As- 
sistant  State  Engineer  Jerome  New- 
man. Ferry  Bldg..  S.  F.  Owners.  State 
of  California.  Contractors.  Healy-Tib- 
bitts  Construction  Co..  S.  F.  Contract 
price.  $110,600.  A  complete  list  of  all 
figures  received  for  this  work  will  bo 
found  under  the  heading  of  San  Fran- 
cisco   in    this    issue. 

• 

CHURCHES. 

LAKEPORT.  LAKE  CO..  CAL  — 
Church.  1  story  and  base,  frame  and 
plaster,  $10,000.  Architect.  John  J 
Foley.  46  Kearny  street.  .«.  F.  Own- 
ers. Franciscan  Fathers  Church  of 
Lakeport.  Arcliltect  Foley  has  just 
been  commissioned  to  prepare  plans 
for    a    new    church,    which    will    be   de- 


FACTORIES  &  WAREHOUSES. 


LOS  ANGELES,  CAL— .Motion  pic- 
ture factory,  1  and  2  story  and  base, 
reinforced  concrete.  $1,000,000.  Archi- 
tects. A.  Tilden  Norton  and  F.  H.  Wai- 
ils,  Title  Insurance  Bldg..  L.  A.  Own- 
ers, Universal  Film  Co.  A  reinforced 
concrete  wall  IS  feet  in  helglit  will  be 
constructed  along  the  property  line 
where  it  adjoins  the  public  highways. 
The  buildings  will  consist  of  the  ad- 
ministration building,  projecting  thea- 
tre, restaurant  to  seat  500,  planing 
mill,  carpenter  shop,  300  dressing 
rooms,  scene  painting  building,  several 
stages,  one  of  which  will  be  600  feet 
long,  emergency  liospital,  property 
rooms,  laboratory  and  power  plant. 
Buildings  will  be  designed  In  the  Mis- 
sion style  and  the  construction  will  be 
of  reinforced  concrete  with  tile  and 
composition  roofs.  Plans  are  being 
prepared. 


FIRE  HOUSES. 


SA.N  FRA.NCISL'O- Fire  alarm  sta- 
tion. 2  story  and  base,  brick  and  con- 
crete. Cost  not  stated.  Architect.  City 
Department  of  Architecture.  Tempo- 
rary City  Hall,  S.  F.  Owners.  City  and 
County  of  San  Francisco.  A  two-story 
and  basement  brick  and  concrete  build- 
ing will  be  erected  in  Jefferson  Square 
to  house  the  central  fire  alarm  station. 
Interior  will  be  finished  In  pine  and 
will  contain  special  electric  work,  re- 
pair rooms  and  offices.  There  will  be 
steam  heat.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are 
now  being  taken  by  the  Board  of  Pub- 
lic Works.  Bids  will  be  opened  on 
.\pril  Sth.  An  official  proposal  ap- 
pears In  anotlier  column  of  this  issue. 
Plans  can  be  secured  from  the  De- 
partment   of   Architecture. 

« 

FLATS. 

SAN  FRANCISCO— Flals.  2  story 
and  base.  frame.  $5,000.  Architect, 
none.  Owner.  A.  Petry.  336  Pierce 
street.  S.  F.  The  building  will  be 
erected  on  tlie  west  side  of  11th  ave- 
nue north  of  Fulton  street,  covering 
an  area  of  25  by  SI  feet,  and  has  been 
designed  to  contain  two  modern  flats 
of  Ave  and  six  rooms.  Interior  finish 
will  he  of  pine,  redwood  and  some 
hardwood  veneer.  Oak  floors  will  he 
used  in  the  living  room,  dining  room 
and  i-eception  hall.  There  will  be  open 
fire    places    and      tile      mantels.      Bath 


rooms  will  have  composition  floors 
and  tile  wainscot.  Automatic  water 
heaters  will  be  Installed.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  in  the  hands  of  the  owner 
and  the  work  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO— Flats,  3  story 
and  base,  frame,  $4,500.  Architect,  .M. 
Mattanovich.  David  Hewes  Bldg..  S.  F. 
Owner,  Mrs.  V.  Kuslsh.  The  building 
will  be  erected  on  Pacific  street  west 
of  Powell,  and  will  contain  two  fiats 
and  a  store.  The  structure  will  have 
a  20-foot  frontage  and  a  depth  of  54 
feet.  Interior  will  be  finished  in  pine 
and  redwood.  Open  file  places  and  tile 
mantels  are  specified.  Bath  room  will 
have  tile  wainscot  and  composition 
floor.  Exterior  of  the  building  will 
lie  covered  with  rustic  and  shlplap. 
Plans  are  complete  and  work  will  be 
done  by  Day  Labor.  All  materials  are 
now    being    purcliased. 

SAN  FRANCISCO— Flats,  2  story 
and  base,  frame,  $4,000.  Architect, 
none.  Owner.  V.  Flllppis.  .S66  Union 
street.  S.  F.  The  building  will  be 
erected  at  the  southwest  corner  of 
.Montgomery  and  Union  streets,  cover- 
ing an  area  of  26  by  70  feet.  Plans 
show  two  modern  flats  of  Ave  and  six 
rooms.  Interior  finish  will  be  of  pine 
and  redwood.  Some  oak  floors  will  be 
used.  Each  living  room  will  have  a 
large  open  Are  place  with  tile  or  brick 
mantel.  Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  Auto- 
matic water  healers  are  specified.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  shlplap.  Plans  are 
complete  and  In  the  hands  of  the  own- 
er who  nlll  do  the  work  by  D,iy  Labor. 
.Ml    materials    are    being    purchased. 


GARAGES. 


SAN  FRANCISCO— Garage.  1  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Architect.  John  A.  Ettler. 
604  .Mission  street,  S.  F.  Owner,  John 
V.  Oppel.  The  building  will  be  erect- 
ed on  the  south  side  of  Natoma  street 
near  Second,  and  will  cover  an  area,  of 
6S  by  70  feet.  There  will  be  steel 
frame,  steel  roof  trusses  and  concrete 
walls  and  floors.  Steel  and  founda- 
tions have  been  designed  heavy 
enough  to  carry  three  additional  sto- 
ries. A  completely  equipped  machine 
shop  for  automobile  repairs  will  .  be 
installed.  Exterior  of  the  building 
will  be  covered  with  pressed  brick. 
Plans  are  complete  and  figures  are  be- 
ing taken. 


GOVERNMENT  WORK   AND 
SUPPLIES. 

Cement   for    Reelaiiiatitin. 

The  Secretary  of  the  Interior  has  di- 
rected the  reclamation  service  to 
award  the  following  contracts  for 
Portland    cement: 

To  the  United  States  Portland  Ce- 
ment Co.,  of  Denver,  Colo.,  for  12.000 
barrels  to  fill  part  of  the  requirements 
of  the  Uncompahgre  and  Grand  Valley 
irrigation  projects,  Colorado.  at  96 
cents  per  barrel,  f.  o.  b.  cars  at  Con- 
crete. Colo.  The  bidder  stipulated  that 
not  to  exceed  a  total  of  12.000  barrels 
would    be    furnished. 

To  the  Colorado  Portland  Cement 
Company,  of  Denver.  Colo.,  for  140,000 
barrels    for    use    on    the    Uncompahgre 
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and  Grand  Valley  projects  In  Colorado. 
and  for  the  Rio  Grande  project  at  Ele- 
phant Butte  dam  and  the  North  Platte 
project  in  Nebraska.  This  cement  Is 
to  be  delivered  f.  o.  h.  cars  at  Port- 
land, Colo.,  at  tl   per  barrel. 

To  the  Southwestern  Portland  Ce- 
ment Co,.  EI  Paso,  Texas,  tor  21.000 
barrels  to  be  used  on  the  distribution 
system  of  the  Rio  Grande  irrigation 
project.  New  Mexico-Te-\as.  at  $1.30 
per  barrel,  t.  o.  b,  cars  at   Kl  Paso,  Tex. 


Bt'ILDING   ANT)   INDUSTRIAL  NEWS 

AInmcda,   Col..   Shelving:. 

The  contract  for  installing  redwood 
shelving  in  tlie  basement  storage  room 
of  the  U.  S,  post  office  at  Alameda.  Cal,, 
lias  been  awarded  to  A.  T,  Spence.  ISO 
.le.-isie  street.  San  Francisco.  Cal..  at 
SSS. 


San  FranclBoo,  Cal..  Roadn-ny. 

le    contract     for    constructing    sub- 
!   of   new   roadway   at    the   U.   .S.   Ma- 
Hospital,    San    Francisco,    Cal,,    hes 
I   awarded   to   W,   H.   O'Brien.   $1,770. 


Structural   steel.   Pearl   Harbor. 

In  connection  with  the  tfll.riiation 
and  delivery  of  structural  steel  f.ir  the 
marine  railway  at  Pearl  Harbor.  Ha- 
wkli,  bids  for  which  will  be  opened  on 
April  4  at  the  bureau  of  yanls  and 
docks,  Navy  Department,  it  is  estimat- 
ed that  the  following  quantities  are 
required:  520,000  pounds  fabricated 
structural  steel,  37,000  pounds  plain 
cast  iron,  8,700  pounds  galvanized  cast 
iron.  10.000  pounds  plain  tie  rods  and 
bo'lts.  1,150  pounds  galvanized  bolts  and 
fastenings,  5.500  pounds  plain  ijiain. 
ad- 3.700    pounds    galvanized   chain. 


San  Franelnco  CIroulnr  \n.  120. 

The  following  bids  were  received  and 
award  made  by  the  depot  fjuartermas- 
ter,  San  Francisco.  Cal..  under  office 
circular  No.  129.  for  furnishing  two 
taU..  shafts,  propeller,  right  and  left 
hand-.-  for  the  mine  planter  "General 
Henry    J.    Knox:" 

Bethlehem  Steel  Co..  Crocker  Build- 
ing. San  Francisco,  Cal.,  $640  each:  de- 
livery  In   50   days, 

Moore  &  Scott  Iron  Works,  678  2nd 
street,  San  Francisco.  Cal..  $547:  15 
days. 

Main  Street  Iron  Works.  163  Main 
street,    San    Francisco.    Cal,,      $473;      16 

Union  Iron  Works  Co,,  311  California 
street,  San  Francisco.  Cal..  $.i48:  12 
days. 

Ker  Lloyd  Iron  Works.  252  Spear 
street.  San  Francisco.  Cal..  $675:  31 
days. 

United  Engineering  Works.  224  Spear 
street,  San  Francisco.  Cal..  $456:  20 
days:    accepted.. 

The  U.  S.  Navy  Yard.  Mare  Island, 
Cal,,  submitted  an  estimate  of  $937  for 
both  shafts,  plus  $15  for  inspection: 
material  to  be  in  conformity  with  bu- 
reau of  shipping  requirements,  and  a 
price  of  $746  for  both  blades,  plus  $15 
for  inspection,  with  sleevs  and  nuts  of 
scrap. 


Denver,    Colo.,    Meehanloal    Kqulpment, 
Etc. 

All  bids  received  by  the  supervising 
architect.  Treasury  Department,  Wash- 
ington, D.  C,  February  16  for  tlie  me- 
chanical equipment.  minor  outside 
work,,  and  interior  finish  of  the  V.  S. 
post  office  at  Denver,  Colo.,  have  been 
rejected. 


Denver.    Colo,,   Post    Office. 

Supplemental  bids  have  been  asked 
by  the  supervising  architect.  Treasury 
Dapartment,  Washington,  D.  C,  tor  mi- 
nor outside  work,  interior  finish,  and 
mechanical  equipment  of  the  U.  S.  post 
office  at  Denver,  Colo.,  bids  for  which 
were   originally   opened  February    16. 


Biillillns   58,    Puect    Sound. 

A  new  advertisement  tor  bids  for 
nreproollng  building  59  at  the  Puget 
Sound  navy  yard  is  to  lie  issued  in 
about  two  weeks. 

«33,0«0,<;00    for    Rcclnuintlon. 

Secretary  Lane  has  instructed  the 
Reclamation  Commission  to  push  to 
completion  as  rapidly  as  possible  all 
uncompleted  reclamation  projects.  The 
plans  made  by  the  service,  whlcli  have 
been  approved  by  tlie  secretary,  con- 
template the  expenditure  of  $23,460,5,"5 
during  the  calendar  year  1914.  This 
amount  covers  tlie  largest  program 
ever  outlined  in  the  history  of  the 
Reclamation  Service.  Allotments  have 
been  made  for  the  various  projects  as 
follows: 

Arizona,    Salt    River $909,846.17 

Arizona-California.     Yuma.        831.126.25 

California,   Orland    255.700.18 

Colorado.    Grand    Valley 1.S73.1S4.1S 

Colorado.  ."Uncompahgre 

Valley 750,861,30 

Idaho,    Boise     3,600.057,35 

Idaho,    Minidoka    476.874.30 

Kansas.    Garden    City    1,000.00 

Montana.    Huntley    281.000.50 

Montana.    Milk    River    1,393.083.66 

.Montanci.     Bt.     Mary     Stor- 
age             843.630.10 

Montana,    Sun    River    1,712,237,27 

.Montana   -   North       Dakota, 

Lower  Yellowstone  .,..  103,800,00 
Nebraska-Wyoming,     North 

Platte     733,875.70 

Nevada,      Truckec-Carson ,  ,        807,706.17 

New    Mexico.    Carlsbad    194,100,21 

New    Mexico,    Hondo    110,001.11 

New       Mexico-Texas.        Rio 

Grande     941.529.16 

New      Mexico-Texas.      Ele- 
phant   Butte    Storage    ...     2.741.663.01 
.Vorth     Dakota.     North     Da- 
kota  Pumping   70.000.00 

Oregon.   Umatilla    572.000.00 

Oregon   -  California.      Kla- 
math              175.219.62 

South    Dakota.    Belle   Four- 

che      163.039.07 

Utah.  Starwberry  Valley..  686,641.41 
Washington.  Okanogan  ...  149.000.37 
Washington,    Yakima-Stor- 

age     608,657,61 

Washington,      Yakima-Sun- 

nyside     658.085,38 

Washington.       Yakima-Tle- 

ton     113.997.79 

Wyoming,    Shoshone    593.399.20 

Secondary      709,916,90 

Townsiles     4,421,97 

Revolving    Fund    394,799.11 

Totals     $23,460,535.05 

Below  is  a  general  outline  of  the  pro- 
posed expenditures,  by  states,  projects, 
and  features.  The  secretary's  approval 
not  only  limits'  the  expenditures  on  tlie 
various  features,"  but  no  transfer  of 
funds  between  features  will  be  per- 
mitted except  after  specific  approval  of 
the  secretary,  and  then  only  after  de- 
tailed and  itemized  statements  have 
been  made  by  the  projects  showing  the 
necessity  or  desirability  of  such  trans- 
fers. These  plans  are  based  upon  cer- 
tain assumptions  and  upon  the  condi- 
tions that  existed  at  the  beginning  of 
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the  year;  therefoi-e.  it  sliuuld  be  borne 
In  mind  by  the  water  users  that  future 
unforeseen  conditions  may  materially 
rliange  the  proposed  operations  out- 
lined  below. 

Arlsonn, 

in   .\rizona   it   is   proposed    to  expend 

the    sum    of   $909,846    on    the    Salt    River 

project  and  $831,000  on  the  Yuma  proj- 

Hnlt  River. — The  items  of  expendi- 
ture approved  by  the  secretary  com- 
pri.se  $154,321  on  the  power  system: 
$114,561  on  the  North  Side  Canal  sys- 
tem; $98,173  on  the  South  Side  Canal 
system:  $15,937  for  wells  for  Irrigation: 
12.500  for  six  sites  for  zanjero  houses 
and  $3,600  for  their  construction,  and 
$10,887  for  the  survey  of  farm  unit 
boundaries.  $45,000  has  been  allotted 
for  contingencies,  and  it  Is  proposed  to 
spend  $464,866  in  the  operation  and 
maintenance  of  the  system  to  irrigate 
the  lands  under  cultivation.  This  In- 
cludes the  proposed  expenditure  of 
$80,500  in  the  operation  of  the  power 
plants. 

Yuma. — The  total  amount  to  be  ex- 
pended is  estimated  at  $831,000,  dis- 
tributed as  follows:  $10,000  on  sluice 
and  regulator  works  for  the  Laguna 
ilam;  $20,000  on  the  reservation  distri- 
bution system:  $10,000  on  the  Yuma 
main  canal  (California),  and  $231,352 
on  the  Yuma  Valley  distribution  sys- 
tem. On  river  front  protection  along 
tlie  Colorado  River  It  is  proposed  to 
expend  $380,480.  It  is  also  planned  to 
expend  approximately  $50,000  on  drain- 
age on  the  Yuma  Indian  reservation, 
and  $112,000  In  the  operation  and  main- 
tenance of  the  system  as  now  con- 
structed to  irrigate  the  lands  under 
cultivation. 

Cnllfornla. 

In  California  -It  is  planned  to  ex- 
pend $255,700  on  the  Orland  project  and 
$3,000  on  the  Ii-on  Canyon  project  In 
co-operation   with   the  state  of  Callfor- 

Orland.— The  approved  expenditures 
are  $179,200  on  the  storage  works  to 
supplement  the  water  supply  and  In- 
crease the  Irrigable  area:  $6,000  on  the 
canal:  and  $50,000  on  the  extension  of 
the  lateral  system  to  Increase  the  Ir- 
rigable area  6.000  acres. 
Colorado, 

In  Colorado  the  plans  contemplate 
the  expenditure  of  $1,873,000  on  the 
Grand  Valley  project  and  $750,800  on 
the   Uncompahgre   Valley   project. 

Grand  Valley.— The  items  of  expen- 
diture comprise  $300,000  on  the  con- 
struction of  headworks:  $513,000  on  the 
construction  of  the  Main  Canal.  Canyon 
Division  1:  $215,000  on  the  Main  Ca- 
nal. Division  2;  $160,000  on  the  Main 
Canal,  Division  3:  and  $342,000  on  Di- 
vision 4.  Telephone  line  construction 
for  the  year  is  estimated  at  about  $8.- 
600.  while  expenditures  to  be  made  for 
constructing  buildings  and  miscella- 
neous structures  amount  to  $13,600,  In 
addition  to  these  Items  It  Is  proposed 
to  expend  $300,000  in  partially  eoa- 
structlng  the  lateral  system  and  $7,000 
in   investigating  power  development. 

Uncompahgre  Valley. — The  items  ap- 
proved are  expenditures  of  $1,876  for 
buildings,  while  $60,000  is  to  be  ex- 
pended on  continuing  lining  on  the 
Gunnison  tunnel  and  $5,000  on  placing 
I'iprap  and  grouted  paving  protection 
to  the  sluice  works  of  the  Gunnison 
River  weir.  In  addition  the  plans  con- 
template the  expenditure  of  $225,000, 
$55,000,   $100,000,   $50,000,  and  $10,000  on 
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the    Bast.    West,    Selig.    Ironstone,    and 
Garnet  systems  respectively. 
Idaho. 
In   Idaho   it   is  planned   to  expend   J3,- 
6(11). 000   on   the   Boise   project  and    $477.- 
000  on   the  .Minidoka  project. 

Boise. — The  proposed  expenditures 
comprise  $2,400  on  camp  construction; 
$21,000  on  wagon  roads;  $30,000  on 
camp  maintenance;  $600  on  clearing 
Arrowrock  Reservoir;  $14,000  on  power 
development  at  Arrowrock.  and  $459.- 
000  on  preparatory  expense  and  inci- 
dental operations  on  the  Boise  River 
Storage  Unit.  In  addition  to  these  ex- 
penditures on  the  Boise  River  Storage. 
$2,219,000  is  to  be  expended  on  con- 
struction work  on  the  Arrowrock  Dam 
proper.  The  approved  expenditures  on 
the  distribution  unit  are  $42,000  on 
gravel  facing  the  Deer  Flat  embank- 
ment; $55,000  for  canals  and  lateral 
system  on  the  Main  Canal;  $74,000  (or 
canals  and  lateral  system  tor  Deer 
Flat  Reservoir;  $8,000  on  the  survey  ot 
farm  units;  $150,000  on  drainage  in  the 
Pioneer  Irrigation  District;  and  $50.- 
"00  on   miscellaneous  drainage. 

Minidoka. — The  expenditures  pro- 
posed to  be  made  comprise  $46,000  on 
the  distribution  system  of  the  gravity 
unit  and  $52,100  on  the  South  Side 
pumping  distribution  system;  $2,000  to 
complete  the  cottages  now  under  con- 
struction at  the  power  plant;  $17,570 
for  enlarging  the  capacities  of  the 
South  Side  pumping  stations;  $5,700  on 
the  West  End  pumping  extension;  and 
$9,500  on  the  substations  at  Burley  and 
Marshfleld  and  for  other  appurtenances 
in  connection  with  power  deliveries. 
$206,000  Is  to  be  expended  for  drain- 
age. In  the  operation  and  maintenance 
estimate  the  sum  of  $10,000  is  included 
for  commercial  power  operations. 
Montana. 
In  Montana  it  is  planned  to  expend 
$281,000  on  the  Huntley  project  and 
$1,393,000  on  the  Milk  River  project, 
exclusive  of  the  St.  Mary  Storage,  on 
which  it  is  planned  to  expend  $843,630; 
while  on  the  Sun  River  project  the  pro- 
posed expenditures  total  $1,712,000.  and 
on  the  Lower  Yellowstone  project. 
$103,800. 

Huntley. — $56,000  is  to  be  expended 
on  canal  extensions.  $175,000  on  drain- 
age. Milk  River  (exclusive  ot  St.  Mary 
Storagel. — $470,000  on  the  construc- 
tion of  Vandalia  diversion  works; 
$365,000  on  the  canal  system;  $8,000  on 
additional  buildings;  $500,000  on  Nel- 
son Reservoir;  $500  for  townsite  de- 
velopments, and  $15,000  for  operation 
and  maintenance  during  construction. 
$10,000    is    also    provided    for    cotingen- 

St.  .Mary  Storage. — The  proposed  ex- 
penditures comprise  $2,860  for  sur- 
veys; $18,172  tor  real  estate;  $11,928  for 
additional  buildings;  $2,000  on  tele- 
phone lines;  $10,000  on  roads:  $172,500 
on  storage  works:  $68,000  on  diversion 
works;    and    $558,000    for    canals. 

Sun  River. — The  estimated  expendi- 
tures on  this  project  are  $220,000  on 
the  Pisbkun  Reservoir;  $3,000  on  the 
Willow  Creek  Reservoir;  $37,895  on 
Sun  River  diversion;  $400,000  on  the 
construction  of  the  Pishkun  Reservoir 
Supply  Canal;  $435,000  on  the  con- 
struction ot  the  Sun  River  Slope 
Canal.  Spring  Valley  Division;  and 
$540,000  on  construction  work.  Sun 
River  Slope  Canal.  Greenfields  Divi- 
sion; $15,000  on  the  Fort  Shaw  Canal; 
$5,000  on  telephone  lines;  $20,000  on 
transmission  lines;  $8,000  on  additional 
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buildings;  $3,000  on  roads;  $2,000  on 
the  examination  of  the  project:  and 
$12,000  on  operation  and  maintenance 
to  irrigate  the  lands  under  the  Fort 
Shaw    unit. 

Lower  Yellowstone.— The  proposed 
expenditures  are  $53,600  for  additional 
drainage;  $2,000  on  the  distributing 
system;  $500  on  liighway  bridges;  $700 
for  lands  and  rights  of  way. 
Nevada. 

Truckee-Carson.— The  plans  for  the 
year  contemplate  an  expenditure  of  ap- 
proximately $807,700,  the  items  com- 
prising $2,000  on  permanent  buildings; 
$30,000  on  extending  the  distribution 
system;  $10,000  on  extension  surveys; 
$540,000  on  the  Lahontan  storage 
works;  $10,000  on  the  main  Truckee 
Canal;  $2,500  for  lands  and  rights  of 
way;  $5,000  on  the  survey  of  irrigable 
lands;  $1,000  on  the  extension  of  the 
telephone  system;  and  $50,000  on  Hy- 
droelectric development.  In  addition 
$50,000  is  to  be  expended  in  construct- 
ing drainage  systems.  $30,000  on  the 
partial  constiuctlon  of  the  canal  to 
reach  the  lands  of  the  Lahontan  Bench 
Unit. 

New^   Mexico. 

In  New  Mexico  (exclusive  ot  the  Rio 
Grande  project)  the  proposed  expendi- 
tures to  be  made  during  the  calendar 
year  are  $194,100  In  the  Carlsbad  proj- 
ect and   $110,000  on  the  Hondo  project. 

Carlsbad  —  The  proposed  expendi- 
tures are  $72,000  for  lining  the  present 
canal  distribution  system:  $50,000  for 
additional   drainage;   $1,800  on   laterals. 

Hondo.— The  estimated  expenditures 
comprise  $6,000  on  the  lateral  distribu- 
tion system:  $94,000  on  the  construc- 
tion of  the  Hondo  canal:  and  $10,000 
on  the  operation  and  maintenance  of 
the   system. 


Wednesday.     Mai 


New  Mexico-Tes 
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Jitures  to  be  made  on  the 
Rio  Grande  project  proper  are  $941,529. 
while  on  the  Elephant  Butte  storage 
works  the  amount  is  $2,741,000. 

Rio  Grande.— The  items  approved 
comprise  $586,500  on  the  construction 
of  the  Mesilla  Valley  canal  system; 
$210,000  on  the  El  Paso  Valley  system; 
$50,000  on  river  control:  $50,000  for 
drainage,  and  $25,000  for  the  opera- 
tion and  maintenance  of  the  present 
works  to  irrigate  the  lands  in  cultiva- 
tion under  the  Franklin  Canal  and  in 
the   Leasburg  Unit. 

Elephant  Butte  Storage.  —  The  ex- 
penditure to  be  made  in  connection 
with  the  storage  works  are  $12,000  for 
wagon  roads;  $299,400  on  excavation 
for  the  dam:  $1,870,000  on  masonry 
for  the  dam:  $283,000  for  gates  and 
sluiceways;.  $5,000  on  spillway  con- 
struction: $178,000  on  the  embankment; 
and  $56,700  for  camp  and  plant  build- 
Oregon. 

The  expenditures  proposed  to  be 
made  on  the  Umatilla  project  during 
the  year  are  $572,000;  on  the  Klamath 
project.  $175,219:  on  the  Oregon  Co- 
operative Work.  $472,917  for  construc- 
tion work  in  co-operation  with  the 
state  under  an  agreement  dated  Mav 
5.  1913:  and  on  Columbia  River  Co- 
operative  work    in    Oregon.    $12,000. 

Umatilla. — The  expenditures  planned 
are  $5,000  on  the  storage  works:  $30.- 
000  in  extending  the  distributing  sys- 
tem: $5,000  for  additional  bul.uings 
and  real  estate;  $500,000  on  the  con- 
struction   of   the   West   extension. 

Klamath. — The       proposed      expendi- 
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Utah. 

Strawberry  Valley. — The  plans  tor 
this  project  are  indefinite,  owing  to  t.ie 
fact  that  no  satisfactory  arrangement 
yet  been  made  with  the  Water 
Association  regarding  additional 
construction.  Tentative  expenditures 
have  been  approved  tor  the  purpose  of 
having  funds  available  providing  a  sat- 
isfactory agreement  is  reached.  The 
proposed     expenditures    co 
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tion  ot  the  Highline  Canal:  $4,893  on 
Spanish  Forks  canals:  $180,000  on  a 
distributing  system  from  the  Highline 
Canal;  $105,000  on  the  Goshen  lateral 
distributing  system.  The  total  tenta- 
tive expenditures  aggregate  $686,000. 
'Wasblaston. 


Tlie 

pi-opos 

ed     ex 

penditures       to       be 

made 

n   this 

state 

duri 

ng  the  calendar 

>"ear    a 

re    $149,000 

on 

the    Okanogan 

project 

;    $608,600    or 

th 

e    Storage    Unit 

ot   the 

Yaklm 

a  proj 

ect: 

$658,000   on    the 

Sunnys 

Ide    U 

it.    ar 

d     $114,000     on     the 

Tieton 

Unit. 

Okar 

ogan.— 

-The 

estir 

nated     expenoi- 

tures 

ire    $133,000 

on 

extending      the 

distrib 

uting  s 

vstem 

wh 

ch   will   Include 

the    CO 

ntinuat 

on    of 

cor 

Crete    lining    of 

the  present  c 

Jnais 

and 

pumping  plant; 

and    in 

addit 

on    $16.00( 

tor    operation 

and  m< 

intena 

nee  ot 

the 

system  for  the 

irrigat 

on    ot 

the    la 

nds 

under   cultlva- 

tion. 

Yakima  Storage. — The  proposed  ex- 
expenditures  are  $14,160  on  the  main 
Kachess  Reservoir:  $480,000  on  the 
Keechelus  Reservoir:  $20,000  on  the 
Clealum  Reservoir;  $10,000  on  investi- 
gations of  McAllister  Meadow:  $11,400 
for  continuing  hydrographic  investiga- 
tions; and  $1,500  tor  the  operation  and 
maintenance  ot  the  Kachess  Dam. 

Yakima-Sunnyside.  —  The  proposed 
expenditures  are  $114,160  on  the  main 
canal  and  headworks;  $2,700  on  the 
Snipes  .Mountain  Division:  $8,000  on 
Sulphur  Creek  wasteway;  $200  on  Mah- 
ton  Division:  $15,000  on  the  distribut- 
ing system:  $100,000  on  pumping  plants 
on  the  distributing  system;  and  $190.- 
000  tor  pumping  plant  machinery,  to- 
gether with  $246,000  for  the  Benton 
extension.  The  construction  of  the  last 
three  Items  are  contingent  on  the 
water  users  meeting  the  conditions  re- 
ciuired   by   the   secretary. 

Yakima-TIeton.  —  The  items  ot  ex- 
penditure comprise  $1,050  tor  investi- 
gation of  the  Tieton  Canal:  $1,745  on 
the    distributing      system;      $49,200      on 
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regulating  reser- 
oir   at   the    headwaters    of   the    Tieton 
liver;      $15,000      in      connection      with 
lumping    Lake    Reservoir. 
WyoniluK' 

Shoshone.— The  estimated  expendi-  ' 
ores  are  approximately  $593,400.  com- 
rlsing  $362,508  on  the  Shoshone  River 
torage:  $80,891  on  the  Garland  Canal 
nd  latei'als;  $101,860  on  drainage;  and 
48.140  on  operation  and  maintenance. 
Mlttcellaneous. 

In  addition  to  the  expenditures  that 
an  be  directly  applied  to  the  various 
tales  it  is  planned  to  expend  $50,000 
3r  exploration  of  the  Colorado  River 
asin  to  determine  questions  of  water 
:orage  and  diversion  sites,  and  $50,000 
n  artesian    well  experiments. 


Uedriesday,     Mai 
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Pearl    Harbor  Dry   Duvk. 

Te  naval  appropriation  bill,  as  re- 
ported from  committee,  increases  tlie 
limit  of  cost  of  the  dry  dock  at  Pffarl 
Harbor  by  $1,500,000.  in  accordance 
with  tlie  recommendations  of  tlie  Sec- 
retary of  the  Navy  and  as  a  result  of 
tlie  negotiations  wliich  have  been  con- 
ducted during  the  past  montli  or  two 
with  the  contractors  for  this  work.  It 
looked  at  one  time  as  if  tlie  contrac- 
tors would  refuse  to  continue  and  that 
the  government  would  be  obliged  to 
take  up  the  project.  After  raucli  dis- 
cussion there  has  been  an  agreement 
among  all  those  concerned  as  to  the 
best  method  to  pursue.  At  a  confer- 
ence at  the  Navy  Department  between 
-Mr.  Alfred  Noble,  the  consulting  civil 
engineer  referred  to  the  cliief  of  the 
bureau  of  yards  and  docks  (Civil  En- 
gineer Stanford),  and  Civil  Engineer 
F.  R.  Harris  all  expressed  tile  opinion 
tliat  the  construction  of  tills  dry  dock 
under  the  present  plans  and  spcciflca- 
tions  was  not  only  frauglit  with  the 
greatest  hazard  and  probable  delay  in 
eventual  completion,  if  completed  at 
all.  but  was  inadvisable  as  an  engi- 
neering work  and  was  not  based  on 
satisfactory  assurance  and  factors  of 
."iatety  which  are  usually  required  in 
good  engineering  practice.  In  short, 
that  it  was  impracticable.  These  three 
engineers  agreed  tliat  a  different  de- 
sign, depending  upon  the  use  of  float- 
ing caissons  or  boats  ga\e  every  as- 
surance of  the  successful  and  early 
completion  of  this  work,  but  that  it 
would  involve  an  increase  in  the 
authorization  for  this  work  of  ap- 
proximately, but  not  over.  $1,, ",00, 000, 
The  contract  obligation  for  tlie  dry 
dock  now  stands  at  $3.16S,461.lil.  of 
which  the  sum  of  $1,036,330,01  has  been 
paid  the  contractor  on  monthly  vouch- 
ers on  account  of  work  done.  There 
are  sufficient  funds  remaining  under 
llie  appropriation  to  defray  the  cost 
of  proceeding  with  this  dry  dock  on 
the  new  plans  indicated  during  the 
next  fiscal  year,  but  to  enable  the  de- 
partment to  enter  into  an  agreement 
with  the  contractors  to  proceed  on  the 
new  plans  it  would  be  necessary  to 
increase  the  limit  of  authorized  cost 
for  this  structure.  Civil  Engineers  L, 
M,  Cox  and  F.  R,  Harris  have  been 
placed  in  charge  of  the  work  of  de- 
sign and  readjustment  in  Washington 
and   are   engaged   on    this   duty. 
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are  now  being  taken  for  two  alternate 
propositions.  Proposition  A  for  gran- 
ite facing.  Proposition  B  for  limestone 
facing.  These  bids  are  to  be  opened 
on  April  13th.  On  the  same  date  bids 
will  be  opened  for  the  architectural 
terra  cotta  work  on  the  municipal 
auditorium.  Plans  and  specifications 
together  with  full  particulars  can  he 
secured  from  Architect  J.  J.  Donovan. 
Security  Bank  BIdg.  An  ofliclal  pro- 
posal appears  in  another  column  of 
this    issue. 

PORT  ANGELES,  WASH.  —  Lodge 
hall  and  stores.  3  story  and  base,  brick 
and  steel,  $35,000.  Architect.  Francis 
W.  Grant.  Globe  Block.  Seattle.  Own- 
ers. Naval  Lodge  B.  P.  O.  B.  The  build- 
ing will  he  erected  on  a  corner  site, 
covering  an  area  of  SO  by  100  feet.  The 
first  rtoor  will  contain  a  number  of 
stores.  Upper  two  floors  will  be  ar- 
ranged for  the  lodge  rooms,  library, 
smoking  rooms,  offices  and  banquet 
room.  Interior  will  be  finished  in  pine 
and  hardwood.  Plans  provide  for 
steam  heat  and  a  hot  water  supply. 
There  will  be  a  large  stone  fire  place. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Working  draw- 
ings are  nearly  complete  and  figures 
will  be  called  for  as  soon  as  these 
rlrawings    are    finished. 

LOS  ANGELES.  CAL— Lodge  hall.  3 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Architect,  J,  T,  Zeller,  Cur- 
rier Bldg,,  L,  A,  Owners,  Lyran  Swed- 
ish Lodge  Association.  The  building 
will  be  erected  at  the  corner  of  18th 
and  Flower  streets,  covering  an  area 
of  52  by  134  feet.  There  will  be  stores 
on  the  first  floor  and  upper  floors  wiW 
he  arranged  for  the  offices  of  the  asso- 
ciation and  lodge  rooms.  Interior  fin- 
ish will  he  of  pine  and  hardwood.  A 
maple  floor  will  be  used  in  the  ball 
room.  Plans  provide  for  steam  heat, 
a  hot  water  supply  and  vacuum  lean- 
ing. Metal  window  sash  and  frames 
will  be  used.  Exterior  of  the  build- 
ing will  he  faced  with  pressed  brick. 
Plans  are  complete  and  figures  are 
being    taken. 
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HOTELS. 


-HALLS  &  SOCIETY  BLDGS— 


OAKLAND.  CAL.— Lodge  ha  ll  .  and 
stores.  5  story  and  base.  Class  C  con- 
struction. $200,000.  Architect.  Albert 
.1.  Mazurette.  Albany  Bldg..  takland. 
Owners.  Oakland  Moose  Hall  Associa- 
tion, The  exact  location  of  the  build- 
ing has  not  been  made  public  although 
it  has  been  selected.  The  owners  will 
occupy  about  three  fioors  of  the  build- 
■  ing.  the  first  floor  being  designed  for 
Jitores.  Two  of  the  upper  floors  will 
he  arranged  for  offices  or  living 
apartments  for  the  members,  depend- 
ing on  the  number  of  reservations  that 
can  be  secured  by  the  time  construc- 
tion work  will  be  started.  Full  par- 
ticulars  will    be   given    later. 

OAKLAND,  CAL.— Municipal  audi- 
torium. 3  story  and  base.  Class  A  con- 
struction, $1,000,000.  Architect.  John 
J.  Donovan.  Security  Bank  Bldg..  Oak- 
land.     Owners,    City    of    Oakland.      Bids 


HOSPITALS 


OAKLAND.  CAL.— Hospital  group.  1 
and  4  story  and  base.  Class  A  con- 
struction, $1,500,000.  Architect,  Charles 
Peter  Weeks.  Mutual  Bank  Bldg,,  S,  F. 
Owners,  Alameda  County,  The  Alame- 
da County  Supervisors,  acting  with  Ar- 
chitect Charles  Peter  Weeks,  have  ap- 
pointed tlie  staff  of  experts  who  will 
supervise  the  construction  of  the  new 
Alameda  County  Hospital  buildings. 
The  list  of  appointees  Include  the  fol- 
lowing: R.  W.  Myers,  Oakland,  elec- 
trical engineer:  J.  E.  Davies,  Berkeley, 
structural  engineer,  and  R.  A,  Hud- 
son, 'Berkeley,  heatrng,  ventilating  and 
plumbing. 

STOCKTON,  CAL.— Hospital  elevator 
work.  Cost  not  stated.  Architect. 
State  Department  of  Engineering,  Sac- 
ramento. Owners.  State  of  California. 
Bids  will  be  opened  on  April  21st  by 
the  State  iBoard  of  Control  for  the  in- 
stallation of  a  passenger  elevator  in 
the  Female  building  at  the  Stockton 
State  Hospital.  Plans  and  specifica- 
tions together  with  complete  particu- 
lars can  be  secured  from  the  State  De- 
partment of  Engineering.  Sacramento. 
An  official  proposal  appears  in  another 
column    of    this    issue. 


.SAN  FRANCISCO— Hotel.  7  story  and 
base,  brick  and  steel,  $80,000.  Archi- 
tect, Frederick  H.  Meyer,  Bankers'  In- 
vestment Bldg.,  S.  F.  Owners,  Trow- 
bridge &  Perkins,  The  building  will 
be  erected  at  the  southeast  corner  of 
Post  and  Sliannon  streets,  covering  an 
area  of  67%  feet  by  85%  feet.  Interior 
will  be  arranged  for  a  large  number 
of  single  rooms,  all  of  which  will  have 
private      baths.         Plans      provide      for 

cleaning  system  and  hot  water  supply. 
Interior  finish  will  he  of  pine  and 
hardwood.  Entrance  will  be  finished 
In  marble  and  tile.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. Exterior  of  the  building  will  be 
faced  with  pressed  brick  and  terra 
cotta.  Plans  are  complete  and  segre- 
gated   figures   arc    now   being   taken. 

SAN  FRANCISCO— Hotel.  4  story 
and  base,  reinforced  concrete.  $24,000. 
Architect.  J.  C.  Hladik,  Monadnock 
Bldg..  S.  P.  Owner,  Mrs.  Mary  P.  Pro- 
hack.  The  building  will  be  erected  at 
the  corner  of  iPine  and  Powell  streets, 
covering  an  area  of  40  by  60  feet. 
There  will  be  a  total  of  60  rooms,  all 
of  which  will  have  private  baths.  In- 
terior finish  will  be  of  pine  and  red- 
wood with  some  elm  panels.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  hot  water  supply  and  vacuum 
cleaning  system.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  figures  are  under  ad- 
visement. Contracts  will  be  let  shortly. 

PENDLETON.  ORE.— Hotel  addition 
and  alterations.  5  story  and  base, 
brick.  Cost  not  state.  Architects, 
Tourtellottee  &  Hummel,  Rothchlld 
Bldg.,  Portland.  Owners,  Pendelton 
Hotel  Co.  The  present  three-story 
brick  apartment  house  will  be  altered 
into  a  modern  hotel  and  two  additional 
stories  will  be  added,  giving  the  build- 
ing a  total  of  100  guest  rooms  and  a 
number  of  public  and  private  baths. 
Plans  include  steam  heat  and  a  pas- 
senger elevator.  Considerablte  exte- 
rior work  is  also  included  and  the  en- 
tire building  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
figures    are    being    taken 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO  —  State  Exhibit 
liuilding,  frame  and  plaster  construc- 
tion. Cost  not  stated.  Architects, 
Smith  &  Layton,  Oklahoma  City.  Own- 
ers. State  of  Oklahoma.  The  above 
named    firm   of  architects   has  just  been 

Oklahoma  State  Building  to  be  erect- 
ed at  the  Panama-Pacific  International 
Exposition.  The  amount  of  money 
available  has  not  been  made  known.  ' 
.lessie  J.  Dunn,  of  the  firm  of  Dunn. 
Alked  &  Dunn  of  Oakland,  is  the  Com- 
missioner for  Oklahoma.  Bids  will  be 
called  for  on  this  work  as  soon  as 
plans    can    be   completed. 


POST  OFFICES. 

HILO,  T.  H,— Post  offlce,  3  story  and 
base,  brick  and  concrete,  $200,000.  Ar- 
chitect. Supervising  Architect  Oscar 
Wenderoth.  Washington,  D,  C,  Owners, 
United    States    Government.      A    report 
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from  Washington.  V.  C.  states  that  all 
figures  received  recently  for  the  con- 
struction of  the  Federal  Building  at 
Hilo.  T.  H.,  have  been  rejected.  The 
plans  will  be  revised  and  new  figures 
will  be  taken  at  once.  The  Campbell 
Building  Co.  of  Salt  Lake  Citv  sub- 
mitted the  lowest  figure  at  approxi- 
mately »1 96.000.  Only  $200,000  is  avail- 
able   to   complete    the    building. 

Contracts   Awarded. 

SAX  FRANCISCO  —  Railroad  con- 
struction. J219.754.  Engineer.  City  De- 
partment of  Engineering.  Temporary 
City  Kail.  .?.  F.  Owners.  City  and 
County  of  San  Francisco.  Contractors, 
-Mahoney  Bros..  Merchants'  National 
Bank  iBldg..  S.  F.  Contract  price.  1219.- 
754.  This  contract  covers  the  construc- 
tion of  the  Van  Ness  and  Chestnut 
street    line. 


BI'lLDING  AND  INDUSTRIAL  NEWS 


Wednesday.     .Ufa 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SAN  FRANCI.SCO— .^lior.  equipment 
-Municipal  lines.  Cost  not  stated.  En- 
gineer. City  Engineer.  Temporary  l,itv 
Hall.  S.  F.  Owners.  City  and  County 
of  San  Francisco.  Bids  are  now  being 
called  for  the  shop  equipment  for  the 
Municipal  Railroads.  Plans  can  be  se- 
cured from  the  City  Engineer.  Bids 
will  be  opened  by  the  Board  of  Public 
Works  on  April  1st.  An  official  pro- 
posal appears  In  another  column  of 
this  issue. 

SAN  FRANCISCO— Car  barns.  1  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architect.  City  Department 
of  Architecture.  Temporary  city  Hall. 
Owners.  City  and  County  of  .'^an  Fran- 
cisco. Contractor.  James  McLaughlin. 
244  Kearny  street,  has  signed  a  con- 
tract with  the  city  tor  the  construo- 
tlon  of  the  new  car  barns.  He  is  now 
In  the  market  for  the  following  sub- 
figures:  Electrical  wiring,  sheet  metal 
work,  tar  and  gravel  roofing,  orna- 
mental iron,  glass  and  glazing  and  re- 
inforcing   steel. 

SAN  FRANCISCO— Railroad  stations, 
yards  and  freight  shed,  reinforced  con- 
crete and  frame.  $1,000,000.  Architect. 
Engineering  Department  Southern  Pa- 
cific Co..  Flood  BIdg..  s.  p.  Owners 
Southern  Pacific  Railroad  Co.  All 
matters  under  consideration  with  the 
Board  of  Supervisors  pertaining  to  the 
Third  and  Townsend  street  depot  have 
been  settled  and  the  company  has  an- 
nounced that  costructlon  will  be  start- 
ed at  once.  The  main  passenger  sta- 
tion will  be  of  reinforced  concrete.  A 
large  amount  of  yard  trackage  and 
new  freight  sheds  will  be  constructed 
Bids   will    be  called   for   within   a   week 


lath.     Plans  are  complete  and  all   worE 
will   he  done  by  Day  Labor. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame.  $2,500.  -Architect, 
none.  Owner.  .Mrs.  P.  Oliver.  1732  Fell 
street.  S.  F.  The  dwelling  will  be  erect- 
ed on  27th  avenue,  and  has  been  de- 
signed to  contain  si.x  rooms  and  bath, 
i'lne  and  redwood  finish  and  some  oak 
floors  are  specified.  There  will  be  a 
large  open  fire  place  in  the  living 
room.  Mantel  will  be  of  tile  or  brick 
Bath  room  and  kitchen  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath,  plans  are  com 
Plete  and  the  work  will  be  done  bv 
Day    Labor. 

SAN  FRANCISCO  —  Residences  "  " 
story  and  base,  frame.  $2,500  each.  Ar- 
chitect, none.  Owner.  F.  Nelson.  30 
Presidio  Terrace.  S.  F.  These  two 
houses  will  be  erected  on  the  west  side 
of  15th  avenue  near  California.  and 
each  has  been  designed  to  contain  six 
rooms  and  bath.  Interiors  will  be  fin- 
ished in  pine  and  redwood  with  some 
elm  panels  in  the  living  rooms.  Hard- 
wood floors  will  be  used  In  the  princi- 
pal rooms.  There  will  he'  large  open 
nre  places  and  tile  or  brick  mantels. 
Bath  rooms  and  kitchens  will  have  tile 
wainscot.  Automatic  water  heaters 
will  be  installed.  Exteriors  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  in  the 
hands  of  the  owner  and  work  will  be 
done  hy  Day  Labor.  All  materials  are 
now  being  purchased. 

SAN  FRANCISCO— Residence.  2  story 
and  base.  frame.  $2,000.  Architect 
none.  Owner.  Alfred  Swanson  Burlin- 
game.  The  dwelling  has  been  de- 
signed to  contain  five  rooms  and  bath. 
All  Interior  finish  will  he  of  pine  or 
redwood.  Hardwood  floors  will  he  used 
in  the  living  and  dining  rooms.  There 
will  be  an  open  fire  place  and  tile  man- 
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RESIDENCES. 


SAN  FRANCISCO— Residence.  2  story 
and  base.  frame.  $2,500.  Architect, 
none.  Owners.  Oscar  Heyman  &  Bro.. 
742  Market  street.  S.  F.  The  dwelling 
designed  for  a  six-room  bouse,  will  be 
erected  on  23rd  avenue  near  Irving 
street.  Interior  finish  will  be  of  pine 
and  redwood.  Some  hardwood  floors 
will  be  used.  Plans  provide  for  a 
large    open    fire    place      in      the      living 

will  have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
rustic    and    cement    plaster      on      metal 


■f    the      house 
with   rustic.     Plans  are 
in    the    hands    of   the   owner  and   work 
will  be  done  by  Day  Labor. 

SAN  FRANCI.SCO— Residence.  2  story 
and  base,  frame.  $4,500.  Architect.  W 
L.  Schmolle.  100  Geary  street  S  F 
Owners,  whittell  Estate.  The  hoiise 
has  been  designed  to  contain  seven 
rooms,  bath  and  private  garage.  In- 
terior finish  will  be  of  pine  and  some 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  llvlhg  room,  dining 
room  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  he  of  tile  and 
brick.  Bath  room  will  have  compo- 
sition floor  and  tile  wainscot.  An  au- 
tomatic water  heater  will  be  installed 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 

SAN  FRANCISCO— Residence.  2  story 
and  base.  frame.  $3,000.  Architect, 
none.  Owner.  A.  R.  La-pham.  1853  Mc- 
Allister street,  S.  F.  The  house  has 
been  designed  to  contain  six  rooms 
and  bath  and  will  be  erected  on  l'>th 
avenue  near  Anza  street.  Interior  fin- 
ish will  he  of  pine  and  redwood  with 
hardwood  floors  in  the  principal  rooms 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  or 
hrick.      Bath    room    will    have    comnosi- 


lixterlor  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath  and  rustic.  A  brick  veneer  base 
will  also  be  used.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
Will  do  the   work   by   Dav  Labor. 

SAN  FRANCISCO-Resldence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner,  E.  B.  Pockman.  37th 
and  Geary  streets,  s.  F.  This  is  one 
of  a  large  number  of  houses  to  be 
erected  In  the  vicinity  of  21st  avenue 
and  Lake  street,  and  will  contain 
seven  rooms,  bath  and  a  private  ga- 
rage. All  interior  finish  will  be  of 
Pme  and  redwood.  Hardwood  floors 
will  be  used  In  the  principal  rooms, 
there  will  be  furnace  heat  and  open 
nre  places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater  will 
he  installed.  Bath  room  and  kitchen 
"■ill  have  tile  wainscot.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  In 
the  hands  of  the  owner  and  work  will 
be  done  by   Dav  Labor 

OAKLAND.  CAL.— Residence.  2  story 
and  base,  frame,  $6,000.  Architect  \i- 
bert  J.  llazurette.  Albany  Bldg.,  Oak- 
land. .Owner.  P.  LIndeblad.  The  dwell, 
ing  will  be  erected  on  Crofton  avenue 
and  has  been  designed  for  an  eight- 
room  house  with  bath,  sleeping  porch 
and  private  garage.  Interior  will  he 
finished  in  pine  and  hardwood  veneer. 
Hardwood  floors  will  be  used  In  the 
principal  rooms.  There  will  be  furnace 
neat  and  open  fire  places.  Mantels 
will  be  of  brick  and  tile.  Automatic 
water  heaters  will  be  specified.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position  floors.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  being  pre- 
pared and  when  complete  work  will 
be  carried   on    hy   Day   Labor. 

OAKLAND.  CAL._Resldence  1  story 
<ind  base.  frame.  $3,000.  Architect 
none.  Owner.  H.  C.  Pfrang.  .1359  Shat- 
ter  avenue.  Oakland.  The  dwelling  has 
been  designed  for  a  six-room  house 
and  will  be  erected  on  63rd  street  ea-st 
of  Telegraph  avenue.  Interior  flnish 
will  be  largely  of  pine  and  redWood. 
Hardwood  floors  will  he  used  In  the 
living  room  and  dining  room.  There 
will  be  furnace  beat  and  open  Are 
places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater  will 
be  in.stalled.  Tile  wainscot  and  com- 
position floor  will  be  used  in  the  bath 
room.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  work  , 
will  be  done  by  Day  Labor.  Materials  j 
<ire    now    being    purchased.  | 

BERKELEY,    ALAMEDA   CO.,    CAL.—         I 
Residence.     2      story    and    base',    frame.         ! 
$4,000.      Architect.    Olln    S.    Grove,    2911 
Telegraph      Avenue,    Berkeley.      Owner  ' 

Frederick  Townsend.  The  dwelling 
will  be  erected  In  Northbrae  and  has 
been  designed  to  contain  seven  rooms 
bath  and  sleeping  porch.  Interior  fln- 
ish will  be  of  pine  and  redwood  with 
some  elm  panels.  Hardwood  floors  will 
he  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  flre  places. 
Mantels  will  be  of  tile  or  brick.  An 
aulomatic  water  heater  will  be  In- 
stalled.    Exterior  of  the  house  will  be 
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lath.      Plans    are    now    being   prepared. 

BERKELEY,    ALAMEDA   CO.,    CAL  — 

Residences,  2.  2  story  and  base,   frame 

Cost  not  stated.     Architect,  John  Hud- 
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son      Thomas.      First      National      Bank 
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hardwood  veneer.  Hardwood  fie 
be  used  in  the  principal  rooms, 
will  be  furnace  heat  and  opi 
places.  Mantels  will  be  of  tile  or 
brick.  Bath  rooms  will  have  compo- 
sition doors  and  tile  wainscot.  Auto- 
matic water  heaters  will  be  installed. 
Exteriors  of  both  houses  will  be  cov- 
ei'ed  w'lt'h  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  aie  be- 
ing  taken. 

LIVERMORE,  ALAMEDA  CO..  CAU 
Residence.  2  stor.v  and  base,  frame. 
J4,000.  Architect,  Claude  B.  Barton, 
Security  Bank  BIdg.,  Oakland.  Own- 
ers name  withheld.  The  dwelling  has 
been  designed  for  an  eight-room  house 
with  bath  and  sleeping  porcli.  Pine 
and  redwood  will  be  used  in  tlie  inte- 
rior flnish.  Hardwood  floors  and  l;eam 
ceilings  are  specified.  There  will  be  a 
large  open  fire  place  in  the  living  room 
with  tile  or  brick  mantel.  Bath  room 
will  have  tile  wainscot  and  composi- 
tion floor.  An  automatic,  water  heater 
will  be  Installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared. 

PIEDMONT.  AI.AMBDA  CO..  CAU— 
Residence.  2  story  and  base,  frame. 
J6.000.  Architect.  Claude  B.  Barton. 
Security  'Bank  Bldg..  Oakland.  Owner, 
E.  L.  Reed.  The  dweling  has  been  de- 
signed for  a  nine-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  largely  of  pine  and  redwood 
with  some  elm  panels.  Hardwood  floors 
will  be  used  in  the.  principal  rooms. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Automatic  water  heaters 
will  be  installed.  Bath  room  and 
kitchen  will  have  tile  wainscot.  Com- 
position floor  will  be  used  in  the  bath 
room.-  Exterior  of  tlie  house  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans  are   now   being  prepared. 

SAN  .lOSE.  SANTA  CLARA  CO.,   r 
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SACRAMENTO,  CAL.— Residences,  1 
and  2  story,  frame,  Cost  not  stated. 
Architect,  none.  The  following  Day 
Labor  jobs  are  reported  as  about  to 
be  started  in  Sacramento:  Mrs.  A.  M. 
Daly,  3230  M-agnolla  avenue,  five-room 
dwelling,  $2,000;  .  H.  Enkowji,  4230  M 
street.  2  story,  brick  addition,  $2,000; 
S.  O.  Mackey,  1032  34tli  street,  tour- 
room  frame  dwelling,  $1,600;  E.  A. 
Pierce,  214  Forum  iBldg..  six-room 
liouse.  $2,000;  Sacramento  Home  Build- 
ers, Forum  Bide.,  flve-room  house,  $2.- 
000;  H.  Uhl,  Uhl  Court,  one  five-room 
House  and  one  seven-room  house,  $3.- 
.jGO;  Henry  C.  Ingham.  1500  O  street, 
tour-room  frame  cottage.  $600;  R.  E. 
Stubbe.  3712  Palm  street.  flve-room 
house,  $2,500,  and  O.  H.  Moore,  2903 
35th  street,  six-room  house.  $2,000.  All 
materials   are    now    being    purchased. 

LAKEPORT.  LAKE  CO..  CAL— Res- 
idence. 2  story  and  base,  frame,  $10,000. 
Architect,  John  J.  Foley.  46  Kearny 
street,  S.  F.  Owners,  Franciscan  Farth- 
ers. The  dwelling  win  be  erected  ad- 
JQlning  the  new  church,  and  will  be 
used    as   a    parish    house.      The   building 
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$2,000.  Architect,  none.  Owner.  A.  M. 
Elliott,  589  South  Orchard  street.  San 
Jose.  The  dwelHing  has  been  designed 
for  a  six-room  liouse  with  hath.  Inte- 
rior finish  will  be  of  tile  and  redwood. 
Some  oak  floors  will  be  used.  There 
will  he  an  open  fire  place  in  tlie  living 
room.  Mantel  will  be  of  tile  or  brick. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster.  Plans  are 
complete  and  work  will  be  done  by 
Day    Labor. 

SAN  FRANCISCO  —  Residence.  114 
story  and  base,  frame.  Cost  not  stat- 
ed. Architect.  Henry  Shermund.  .Mills 
Bldg..  S.  F.  Owner,  A.  F.  Kofohl.  The 
dwelling  has  been  designed  for  a  six- 
room  house  and  will  he  erected  at  a 
corner    in    the    Crocker    Amazon      Tract. 
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Interior  finish  will  be  of  pine  through- 
out. Hardwood  floors  will  be  used  in 
the  living  room  and  dining  room. 
There  will  be  two  open  Are  places  and 
tile  or  brick  mantels.  Bath  room  will 
have  tile  wainscot  and  a  composition 
floor.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are   being   taken. 
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tailor  shop  and  parochial  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Interior  finish  will  be  of  pine 
with  some  hardwood.  Two  baths  are 
to  be  Included.  Automatic  water  heat- 
er is  specified.  Bath  rooms  will  have 
tile  wainscot.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  lieing  prepared. 
TURLOCK.  Stanislaus  Co..  Cal. — Resi- 
dence. 2  story  and  base,  frame.  $8,500. 
Architect.  A.  V.  Scheppelman,  Turlock. 
Owner,  J.  E.  Weaver.  The  dwelling 
has  been  designed  for  a  nine-room 
dwelling  and  will  be  finished  in  pine 
and     hardwoods.       Oak    floors    will    be 
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will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Bath  room  will  have  tile  wain- 
scot and  composition  floor.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

LOS  ANGELES,  CAL. — Residence.  2 
story  and  base,  frame.  Cost  not  stat- 
ed. Architects.  Eisen  &  Son.  Wilcox 
Bldg..  L.  A.  Owner.  Anna  M.  Moore. 
The  dwelling  will  be  erected  on  Ard- 
more  avenue  and  has  been  designed  to 
contain  16  rooms.  3  baths  and  sleeping 
porch.  Interior  finish  will  be  of  ma- 
hogany, pine.  redwood  and  white 
enamel.  Hardwood  floors  will  be  used 
throughout.  Plans  provide  for  fur- 
nace heat,  nn  automatic  water  heater 
and  open  fire  places.  Mantels  will  he 
of  tile.  All  bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  dwelling  will  be  covered 
with  shingles.  Plans  are  complete  and 
figures   are  being   taken. 

LOS  ANGELES,  CAL. — Residence,  2 
story,  attic  and  base,  frame  and  plas- 
ter. $20,000.  Architect.  Frank  T.  Keg- 
ley,  Consolidated  Realty  Bldg..  L.  A. 
Owner,  Dr.  C.  T.  Thomas.  The  dwell- 
ing will  be  erected  in  Brentwood  Place 
and  will  contain  15  rooms.  3  baths, 
sleeping  porclies  and  a  garage.  Inte- 
rior flnish  will  be  of  pine,  redwood  and 
while  enamel.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  fire 
places.      Mantels    will    be    of   tile.    Bath 
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1 ns  will  have  tile  floors  and  wain- 
scot. Exterior  of  tlie  dwelling  will  he 
cnxered  with  cement  plaster  on  metal 
latli  and  shingles.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor.  All  materials  are  now  being 
purchased. 

PORTLAND,  ORE.— Residence,  2  ¥• 
story  and  base,  brick,  $15,000.  Archi- 
tect. Edward  T.  Root,  Henry  Bldg.. 
Portland.  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Portland 
Heights  and  has  been  designed  to  con- 
tain twelve  rooms,  three  baths  and 
sleeping  "porch.  A  garage  will  also  be 
erected  on  the  lot.  Interior  finish  will 
be  of  pine  and  hardwood  with  hard- 
wood and  inlaid  floors  in  the  principal 
rooms.  Plans  provide  for  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile  or  brick.  Bath  rooms  will 
liave  tile  wainscot  and  composition 
floors.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
and  garage  will  be  faced  with  pressed 
Itrick.  Plans  are  complete  and  figures 
are    being    taken. 

Contracts  Awarded. 

LOS  ANGELES,  CAL. — Residence.  H4 
story  and  base,  h.ollow  tile,  $40,000. 
Architects,  Hunt  &  Burns,  Laughlln 
Bldg.,  L.  A.  Owner.  Gen.  0.  M.  Spltzer. 
Contractor,  C.  .1.  Nordqulst.  532  Patten 
street.  L.  A.  Contract  price.  $40,000. 
• — 

SCHOOLS. 

SAX  FRANCISCO— School.  2  story  and 
base,  brick  and  concrete,  $130,000.  Ar- 
chitect. Albert  Pissis,  Flood  Bldg.,  S. 
F.  Owners.  City  and  County  of  San 
Francisco.  Plans  for  the  new  Oriental 
School,  which  is  to  be  erected  on  the 
soutli  side  of  Washington  street,  be- 
tween Powell  and  Stockton  streets, 
have  been  completed  and  turned  over 
to  the  Board  of  Public  Works  for  fig- 
ures. Bids  will  be  opened  on  April 
Ist.  The  building  will  be  of  the  semi- 
fireproof  type  and  will  contain  twelve 
class  rooms,  assembly  hall,  office  and 
tcacliers-  rooms.  Interior  will  be  fin- 
ished in  pine  with  maple  floors.  Plans 
provide  for  a  modern  s.ystem  of  steam 
lieat.  a  vacuum  cleaning  system  and 
slate  blackboards.  Special  electric 
work  and  program  clocks  are  called 
tor.  Exterior  of  the  building  will  be 
faced  with  cement  plaster  and  pressed 
brick.  An  official  proposal  appears  in 
another    column    of    this    issue. 

SAN  FRANCISCO— Mission  school.  3 
story  and  base.  Class  C  construction. 
Cost  not  stated.  Architect.  Robert  H. 
Orr,  Van  Nuys  Bldg..  L.  A.  Owners. 
Christian  Women's  Board  of  Missions 
of  Indianapolis.  The  building  has  been 
designed  In  the  Chinese  style  and  will 
1  e  erected  on  a  lot  58  by  80  feet  on  the 
west  side  of  Stockton  street  between 
Sacramento  and  Clay  streets.  There 
will  be  a  large  auditorium,  banquet 
room,  class  rooms  and  offices.  Interior 
will  be  finished  in  pine  throughout. 
Plans  provide  for  steam  heat  and  hot 
water  system.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are   being  prepared. 

SAN  FRANCISCO — School.  2  story 
and  base,  brick  -and  concrete.  Cost  not 
stated.  Architect,  Houghton  Sawyer. 
Shreve  Bldg..  S.  P.  Owners.  City  and 
County  of  San  Francisco.  Plans  for 
Ibe  new  Cooper  School  have  been  com- 
pleted and  have  received  the  approval 
of  the  Board  of  Education.  The  build- 
ing will  be  erected  at  the  corner  of 
Jones    and    Lombard    streets    and      will 


contain  fourteen  class  rooms,  assembly 
hall,  principal's  office  and  teachers' 
rooms.  There  will  be  steam  heat,  a 
vacuum  cleaning  system,  program 
clocks  and  bells.  Construction  will  be 
of  the  semi-fireproof  type.  Interior 
finish  will  be  of  pine  throughout  with 
maple  floors  in  the  class  rooms.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  will  go  out  for 
figures    this    week. 

FRESNO,  FRESNO  CO.,  CAL.— 
Schools.  6,  1  and  2  story,  brick  or  rein- 
forced concrete,  $480,000.  Architect,  W. 
D.  Coates,  of  the  firm  of  Coates  &  Tra- 
ver,  Addison-Head  Bldg.,  S.  F.,  has 
ijeen  selected  to  act  as  supervising  ar- 
chitect for  the  new  Fresno  schools. 
Mr.  Coates  was  formerly  State  Archi- 
tect. Architects  from  Fresno  and  else- 
where will  submit  plans  for  the  new 
buildings. 

CORCORAN,  KINGS  CO..  CAU— 
School,  2  story  and  base,  brick.  t40.0«0. 
Architect.  J.  Carl  Thayer.  Forsythe 
Blag..  Fresno.  Owners.  Corcoran  Union 
High  School  District.  This  building 
was  mentioned  here  when  Mr.  Thayer 
was  first  commissioned  to  prepare  the 
plans.  Bids  have  been  taken  and  were 
opened  by  the  Board  of  Education  on 
Tuesday  night.  A  complete  list  of  the 
figures  will  appear  in  the  next  issue  of 
the   Building  and   Industrial  News. 

S.\CRAMENTO.  CAL — School.  2  story 
and  base,  reinforced  concrete.  J193.000. 
Architects.  Shea  &  Lofquist.  Bankers' 
Investment  Bldg..  S.  F.  Owners.  City 
of  Sacramento.  All  bids  for  the  con- 
struction of  the  new  school  building 
at  Sacramento  have  been  rejected  as 
above  the  appi-opriation.  Plans  will  be 
revised,  cutting  the  height  of  the 
building  by  two  feet  and  making  some 
changes  in  the  type  of  floor  construc- 
tion, which,  it  is  believed  will  bring 
the  building  cost  to  within  $193,000. 
Revised  plans  will  be  out  for  figures 
very  shortly.  Further  mention  will  be 
made  of  the  work. 

STOCKTON.  SAN  JOAQUIN  CO..  CAL. 
— School.  2  story  and  base,  brick.  $75.- 
000.  Architects.  Stone  &  Wright.  24 
South  California  street.  Stockton.  Own- 
ers. City  of  Stockton.  This  building, 
known  as  the  East  Side  School,  has 
been  out  for  figures  before.  Plans  were 
not  revised  as  the  Board  of  Education 
believed  that  collusion  existed  among 
the   thi-ee   firms  bidding.     The   building 
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brick.  Plans  are  complete  and  segre- 
gated figures  are  being  taken.  Father 
McGough    is   in    charge   of   the   work. 

ORANGE.  ORANGE  CO..  CAL.  — 
School.  1  story  and  base,  brick.  $50,000 
Architect.  J.  Flood  Walker.  305  East 
4th  street.  Santa  .\na.  Owners.  Orange 
■School  District.  The  building  will  be 
erected  on  a  site  recently  purchased 
and  has  been  designed  to  contain  eight 
standard  size  class  rooms  and  an  as- 
sembly   hall.      Interior   finish    will   be   of 
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Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Bids  will  be  open- 
ed on  Marcli  31st.  Plans  can  be  se- 
cured  from  the  architects. 

STOCKTON.  SAN  JOAQUIN  CO..  CAL. 
— ^School.  3  story  and  base.  Class  C 
construction.  Cost  not  stated.  Archi- 
tects. Stone  &  Wright.  24  South  Cali- 
fornia street.  Stockton.  Owners.  St. 
Agnes  Academy.  The  building  will  be 
erected  at  the  corner  of  Park  and  San 
Joaquin  streets  and  will  cover  a  con- 
siderable area.  There  will  be  a  num- 
ber of  class  rooms,  living  apartments 
and  dormitories.  Plans  provide  for 
steam  heat  and  hot  water  supply.  In- 
terior finish  will  be  of  pine  through- 
out. Some  maple  floors  will  he  used. 
Bath  moms  will  have  tile  wainscot  and 
composition  flnms.  Exterior  of  the 
building    will    be     faced    with    pressed 
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ere  will  be  steam 
heat  and  vacuum  cleaning.  Program 
clocks  will  probably  be  Installed.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now 
being   prepared. 

RIVERSIDE.  RIVERSIDE  CO.,  CAL. 
— School.  2  story  and  base,  brick.  $50.- 
000.  Architect.  G.  Stanley  Wilson.  Vir- 
ginia .Block.  Riverside.  Owners.  River- 
side School  District.  A  new  grammar 
school  will  be  erected  in  the  New  Mag- 
nolia avenue  district,  and  a  kinder- 
garten building  will  be  erected  tor  the 
Casa  Blanca  District.  Interior  of  the 
grammar  school  will  be  finished  In 
pine.  There  will  be  a  central  heating 
system.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
being    prepared. 

Contracts    Awarded. 

S.^iNGBR.  FRESNO  CO..  CAL.  — 
School.  2  story  and  base,  brick.  $43,000. 
Al-chitects.  Swartz.  Hotchkln  &  Swartz. 
Rowell  Bldg.,  Fresno.  Owners.  Sanger 
Union  High  School  District.  Contrac- 
tors. Trewhitt  &  Shields.  Fresno,  gen- 
eral construction.  Contract  price.  $37.- 
700,  VIsalia  Plumbing  Co..  heating  and 
ventilating.    $4,500. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

CALIFORNIA  —  Higliway  cunstruc- 
tion.  Cost  not  state.  Engineer.  State 
Highway  Commission.  Forum  Bldg.. 
Sacramento.  Owners.  State  of  Califor. 
nia.  Plans  are  complete  and  figures 
are  now  being  called  for  the  construc- 
tion of  Portland  cement  and  concrete 
highways  together  with  some  asphalt 
work  in  the  following  counties:  Sola- 
no. Alameda  (two  pieces).  Kern  and 
Ventura.  Plans  and  specifications  can 
be  had  at  the  offices  of  the  State  High- 
way Commission.  An  official  proposal 
appears    in    another    column      of      this 

ORLAND.  GLENN  CO.,  CAL.— Rec- 
lamation work.  Cost  not  stated.  En- 
gineer. United  States  Reclamation  Ser- 
vice. Orland.  Owners.  United  States 
Government.  Sealed  proposals  will  be 
received  at  the  office  of  the  United 
States  Reclamation  Service.  Orland. 
California,  until  2  o'clock  p.  m.  April 
21.  1914.  for  building  the  structures  of 
the  East  Park  Feed  Canal  in  Colusa 
County.  California,  near  Stonyford.  and 
about  23  miles  from  Sites,  terminus  of 
the  Colusa  and  Lake  Railroad.  The 
woi'k  involves  about  6.000  cubic  yards 
of  excavation.  4.O0O  cubic  .yards  of  con- 
crete, the  placing  of  about  49.300 
pounds  of  reinforcing  steel  and  14,150 
pounds  of  metal  work  and  gate  fix- 
tures, and  the  placing  in  structures  ..f 
about  30.500  feet  B.  M.  of  lumber.  For 
particulars  address  the  United  States 
Reclamation  Service.  Washington.  D. 
C.  Portland.  Ore.,  or  Orland.  Cal.  F 
H.  Newell.  Director. 


SAN  FRANCISCO— Stores  and  of- 
fices. 3  story  and  base.  Class  A  con- 
struction. $300,000.  Architect.  Lewis.. 
Hobart.  Crocker  Bldg.,  S.  F.  Owners, 
Firemen's  Fund  Insurance  Co,  This 
building,  which  has  been  mentioned 
here  before,  will  be  erected  at  the 
southwest  corner  of  Sansome  and  Cal- 
ifornia streets,  covering  a  considerable 
ground  area.  The  entire  first  floor 
and  mezzanine  will  be  occupied  by  the 
owners.  Upper  floors  will  be  arranged 
for  modern  offices.  Interior  will  be 
handsomely  finislied  In  pine,  metal  and 
hardwood.  Corridors  will  have  mar- 
ble wainscot  and  tile  floors.  There 
will  be  a  complete  steel  frame.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, a  vacuum  cleaning  system  and 
mall  chutes.  There  will  be  metal  win- 
dow sash  and  frames.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick,  granite  and  terra  cotta.  Plans 
are  complete  and  figures  are  being 
taken. 

SAN  FRANCISCO- Cafe  ventilating 
system.  Cost  not  stated.  Architect. 
Joseph  T.  Carter.  Balboa  Bldg..  S.  P. 
Owners.  Hoffman  Cafe.  Plans  are  be- 
ing prepared  for  a  new  system  of  ven- 
tilating which  will  be  installed  in  tne 
Hoffman  Cafe  on  lower  Market  street. 
A  blower  system  will  be  specified.  Bids 
will    be  called   for   shortly. 

SAN  FRANCISCO— Lofts.  3  story  and 
base,  brick  and  steel.  Cost  not  stated. 
."Vi-chitect.  none.  Owner.  Edward  F. 
Franks.  9S  Fillmore  street.  S.  F.  The 
building  will  be  erected  on  the  north 
side  of  California  street  west  of  Kear- 
ny. There  will  be  stores  on  the  first 
Moor  and  lofts  above.  Interior  finish 
will  be  of  pine  throughout.  Metal  win- 
dow sash  and  frames  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  the  owner  will  take  figures 
for  the   various   parts   of   the   work. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Office.  1  story,  frame.  $3,500.  Archi- 
tec.t,  James  W.  Plachek.  Acheson  Bldg.. 
Berkeley  Owners.  Byron  Jackson  Iron 
Works.  The  building  will  be  erected 
at  the  foot  of  Carlton  street,  and  has 
been  designed  as  an  office  for  the  com- 
pany's plant.  Interior  will  be  finished 
in  pine.  There  will  be  modern  plumb- 
ing and  electric  work.  Exterior  will  be 
covered  with  galvanized  iron.  Plans 
are  complete  and  figures  are  being 
taken. 

LOS  ANGELES.  CAL.— Lofts.  5  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Architects.  Train  &  Will- 
iams. Exchange  'Bldg..  L.  A.  Owner.  J. 
F.  Hosfleld.  The  building  will  be  erect- 
ed on  property  adjoining  the  City  Hall 
on  Broadway  between  3rd  and  4th 
streets,  and  will  be  used  as  a  City  Hall 
Annex.  The  building  will  be  of  the 
Class  A  type  of  construction  and  will 
cover  an  area  of  60  by  160  feet.  There 
will  be  a  complete  steel  frame,  i-ein- 
forced  concrete  walls  and  floors.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood with  some  metal  trim  and  metal 
window  sash  and  frames.  There  will 
be   steam   heat,    elevator   service   and   a 
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tile    building    will    be    faced    with 
ment  plaster.     Plans  are  complete  ii 
figures  are  being  taken. 

LOS   ANGELES.     CAL.   —  Offices, 
story  and   base.     Class   A   constructi 
$1,000,000.        Architects.      Parkinson 
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Bergstrom.  Security  BWg.,  L.  A.  Own- 
ers, Commercial  Fireproof  Building  Co. 
Tlie  building  will  be  erected  at  the 
iiortlieast  corner  of  Spring  and  5th 
streets.  The  entire  Orst  floor  will  be 
<>ccupied  by  one  of  the  largest  bank- 
ing institutions  of  Los  Angeles.  Upper 
noors  will  contain  a  total  of  462  of- 
fices. There  will  be  a  complete  steel 
frame,  brick  curtain  walls,  concrete 
floors  and  roof  slabs.  Interior  will  be 
finished  in  hardwood  and  metal  trim. 
There  will  be  five  passenger  elevators, 
mail  chutes,  steam  heat,  vacuum  clean- 
ing system  and  sidewalk  doors  and 
lights.  Exterior  of  the  building  will 
l)e  faced  with  terra  cotta.  Plans  are 
complete   and    figures   will   be   taken   at 

LOS  ANGELES,  CAL,— Stores  and  of- 
fices, 12  story  and  base,  reinforced  con- 
crete. $350,000.  Architect.  George  W. 
Eldrldge,  Marsh-Strong  Bldg.,  U  A. 
Owners,  Spring  Street  Investment  Co. 
The   building  will   be  erected   on  Spring 
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Contractor.  P.  J.  Walker,  .Monadnock 
Bldg.,  S,  F.  Note:  This  contract  has 
been   taken   on   tlie   percentage   basis. 

SEALED   PROPOSALS. 


6th 


covering  an  area  of  58  by  112  feet. 
Tliere  will  be  stores  on  the  first  floor 
-and  a  total  of  253  offices  on  the  upper 
lloors.  Foundations,  exterior  walls, 
floors  and  roof  will  be  of  reinforced 
concrete.  Interior  will  be  flnished  In 
pine,  hardwood  and  metal  trim.  The 
plans     provide     for     steam     lieat.     tliree 


ele 


nail 


chutes  and  a  hot  water  system.  .Metal 
window  sash,  hollow  tile  partitions 
and  patent  store  fronts  are  specified. 
Exterior  of  the  building  vili  be  faced 
with  terra  cotta.  Plans  are  being  pre- 
pared. 

SANTA  ANA.  ORANGE  CO.,  CAL.— 
Bank  and  offices,  5  story  and  base. 
Class  A  construction.  Cost  not  stated. 
Architect.  T.  Beverley  Keim,  Jr.,  Los 
Angeles  Investment  Bldg.,  L  A.  Own- 
ers. Farmers'  and  Merchants'  Bank  of 
Santa  Ana.     The  building  will  be  erect- 


ed 


ill 


area  of  50  by  100  feet.  The  entire  first 
Moor  will  be  occupied  by  tlie  bank. 
Upper  floors  will  be  arranged  for  U 
offices  to  the  floor.  Interior  finish  will 
be  of  pine  and  hardwood.  Ornamental 
plaster  will  be  used  in  the  lianking 
rooms.      Plans    provide    for    steam    heat. 


ng 


stem 


ill  chutes.  Special  bank 
fixtures  and  vaults  will  be  specified. 
Exterior  of  the  building  will  he  faced 
with  pressed  brick.  Plans  are  com- 
plete and   figures  will   be  called  for  at 

SAN  FRANCISCO— Dance  liail  and 
stores,  2  story  and  base,  brick,  S23.000. 
Architect,  Henry  H,  Meyers.  Kohl 
•Bldg.,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  Mission 
sitrect  between  IGth  and  17th  streets. 
The  first  floor  will  be  arranged  for 
stores  and  upper  floor  for  a  dance  hall. 
Interior  finish  will  be  of  pine  through- 
out. A  maple  floor  will  he  used  in  t.,e 
dance  hall.  Patent  store  fronts  and 
plate  glass  windows  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  lirick.  Plans  are  now  be- 
ing   prepared. 

Contracts  Airarded. 

STOCKTON.  SA.V  .lOAQUIN  CO.. 
OAL.— Bank  and  offices.  10  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Architects,  Stone  &  Wright, 
Stockton,  asociated  with  1..  B  Dutton. 
Chronicle  Bldg..  S.  F.  Owners.  Com- 
mercial   Savings      Bank      of      Stockton. 


,.s     I-OU     CANAi 

CANAL      CIRCULAR 


for   She 


Ste 


S35 


Wa 


-Propo 


Level 


Cool- 
ers, Steel  Tapes,  Clips,  Unslacked  Lime, 
Lard  Oil.  Creosote  Oil,  Metallic  Brown, 
Black  Asphaltum  Varnish.  Switch  Ties 
'     Untreated     Piles. — Sealed     propo- 


ill    be 


the 


offlc 


the  general  purchasing  officer.  Isth- 
mian Canal  Commission,  Washington, 
D,  C,  until  lOs.'JO  a.  ni.  April  3,  1»14,  at 
which  time  they  will  be  opened  in  pub- 
lic, for  furnishing  the  above  mentioned 
articles.  Blanks  and  general  informa- 
tion relating  to  this  circular  (No,  SSr,- 
may  be  obtained  from  this  office  or  the 
office  of  the  assistant  purchasing 
agent,  1086  North  Point  street,  San 
Francisco,  Cal.;  also  from  the  U.  S 
engineer  offices  in  the  following  cities: 
Seattle.  Wash.-.  Los  Angeles,  Cal.  F. 
C.  BOGGS,  major,  corps  of  engineers, 
U.    S,  army,    general    purchasing   officer, 

♦ 

PROPOSALS    FOR    METAL    WORK. 

Sealed    proposals, 

for      Structural 

Railway,"   will  be  re- 


^^'ashington. 

\pril  4,  1»14. 

N  opened  for 
t  structural 
lal   work  tor 


PROPOSALS    FOR  TRESTLE. 


BUILDING  AND  TRESTLE — Propo- 
sals for  Constructing  Coal  Shed  and 
Trestle. — Fort  Logan.  Colo.  —  Sealed 
proposals,  in  triplicate,  for  furnishing 
all  material  and  labor  required  in  con- 
structing coal  shed  and  trestle  here 
will  be  received  until  11  a.  in.  April  4. 
1014.  and  then  opened.  Information 
furnished  on  application.  Envelopes 
containing  proposals  should  be  in- 
dorsed "Proposals  for  Coal  Shed  and 
Trestle"  and  addressed  QUARTERM.\S- 
TER, 


PROPOSALS    FOR    RUILDING. 


the 


!n- 


BUILDING— Department  o 
erior.  Office  of  Indian  Affairs,  wasn- 
igton,  D,  C. — Sealed  proposals  plainly 
larked  on  the  outside  of  the  sealed 
nvelope  "Proposals  for  Additions  to 
-  ■  -  -■        Indian 

essed   to 
Affairs 


Brick      Dormitory.      Santa 
School.   New  Mexic      " 


rdanc 


School,    New 


Santa    Fe    Ind 

rdan 
specifications  and  Inst 
ders,  which  may  he  examined  at  the 
office  of  the  paper  or  periodical  in 
which  this  advertisement  appears,  the 
U.  S.  Indian  warehouse  at  San  Fran- 
cisco, Cal.,  and  at  the  .Santa  Fe  Indian 
School.  For  further  information  appiv 
to  the  superintendent  of  the  Santa  Fe 
Indian    School,    Santa    Fe,    New    Mexico. 


PROPOSALS   FOR   GRANITE   OR  LIME- 


STONE WORK. 

PURSUANT  to  Resolution 
N.  S.,  passed  March  16.  1914. 
cil  of  the  Citv  of  Oakland  w 
bids  tor  furnishing  of  all  the 
labor 


th    the 


7  and  finish  of— A:  Granite 
I  Setting,  or.  B:  Limestone 
I  ."Setting  for  the  Auditoriun 
ed   on   Twelfth    street,  hetwec 

street    and    Lake    .Ihorc    aver 

Citv  of  Oakland, 
ill    proposals    shall 


n    to 
of    pr 


th. 


reqii 
als,    p 
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furnished  by  the  City,  through  tife 
Supervising  Architect,  and  shall  be  en- 
closed In  sealed  envelopes  endorsed 
"Bid  for  Auditorium,"  addressed  to  the 
Council  and  deposited  by  the  bidder,  or 
his  agent,  with  said  Council  while  in 
session,  between  11  o'clock  n.  ]n.andl:: 
v'cloek,  Noon,  Pneifle  Time,  on  the  LStli 
<lnj-  of  April.  1814,  in  the  room  of  the 
Council  in  the  Citv  Hall,  I4th  and 
Washington  streets,  Oakland,  and  at 
the  expiration  of  the  time  named  the 
bids  will  be  opened,  examined  and  pub- 
I'lared    in    open    session    of    the 


Council 

All  said  materials,  labor  and  work 
iminshlp  is  to  consist  of  that  require 
by,  and  be  in  accordance  with  th 
I'Ings    and    specifications  pre 


reby 


ade. 


The  Contract  for  the  furnishing  of 
all  the  labor  and  materials  entering 
into  the  construction,  erection  and 
finish  of — A:  Granite  Work  and  Set- 
ting, or  B:  Limestone  Work  and  Set- 
ting, all  as  indicated  on  the  Plans  and 
Drawings  and  as  called   for  in   tlie   spe- 


let 


awarded 


the 


itractor  will  be  required  to 
k  within  five  (5)  days  from 
[ion  of  the  contract,  unless 
notified     in 


ully 


plete    the    entire    work    in      a 
with    the    requirements    of    tlie      agree 
ment,    plans,    drawings    and       specifica 
tions    prepared    therefor    to    the    entiri 
satisfaction     of    the    Commissioner 
Public    Works    and    the    Council,    on 
before    seventy-five    (75    working    day: 
itter    the    beginning    of    th 


of 


fork, 
Afte 


till 


rd 


the 


of  the  agreement,  the 
lor  shall  at  the  same  time  execute  to 
he  City  of  Oakland  and  deliver  to  the 
Xuditor  a  bond  guaranteeing  to  the 
I'itv  the  faithful  performance  of  the 
•ontract,  and  In  an  amount  equal  to 
;wenty-five  per  centum  (25%)  of  the 
imount  named  in  the  agreement.  He 
shall  likewise  execute  and  deliver  at 
he  same  time  another  and  separate 
lond  to  protect  any  and  all  persons 
lerforming  labor  upon  or  furnishing 
materials    to    be    used       upon    the    said 

nd   in   an  amount   equal    to    fifty 


the 


ned 


in    said    agreement, 

A  bound  set  of  the  forms  of  pro- 
posal and  of  the  required  affidavits, 
agreement,  bonds,  acknowledgments 
and  specifications  will  he  furnished 
contractors  on  demand  at  the  office  of 
the  Supervising  Architect  of  the  Citv 
of  Oakland.  SecurUy  Bank  Building, 
corner  of  llth  and  Broadway.  The 
plans  and  drawings  may  he  had  at  the 
said  office  of  the  Supervising  Archi- 
tects after  March  17th,  1914,  within  a 
reasonable  time  after  application,  and 
upon  a  deposit  of  Twenty-five  i|25.ii 
which  deposit  will  he  returned  to  the 
applicant  when  the  said  plans  and 
drawings  are  returned  to  the  Architect 
in  good  condition:  one  complete  set  of 
plans  and  drawings  required  for  the 
work  will  he  furnished  each  applicant: 
additional  copies  will,  however,  he  fur- 
nished, provided  the  applicant  pays  tne 
cost  of  reproduction,  such  additional 
copies  to  be  returned  to  the  Architect 
together    with    the    first    set. 


All 


xpla 


and 


definite  any  of  the 
specifications  or  drawings  will  be 
given  by  the  Supervising  Architect 
upon  application   at   his   office. 

The  right  is  reserved  to  the  Council 
in  accordance  with  the  provisions  of 
tlie  Charter  of  the  Citv  of  Oakland,  to 
leiect  anv  or  all   bids  submitted. 

Each  hid  shall  hear  the  affidavit'  of 
the  bidder  as  required  by  Section  126 
of   the   Charter, 

FRANK  M.   SMITH,  City  Clerk, 

♦ 

PROPOSALS  FOR  .  ARCHITRTTUR AL 

TERRA  COTT.t  WORK. 

PURSUANT  to  Resolullon  No.  7643 
N  S.  passed  March  16,  1914.  the  Cnun- 
ril  of  the  Citv  of  Onklind  will  receive 
bids  for  furnishing  of  all  the  labor 
malei'ials  and  workmanship  required 
in  connection  with  the  construction 
erection   and    finish   of  the   Architectural 


20 


eira   Cotta  and   Setting   for   the   Audi- 
Jiium,    located    on    Twelfth    street,    be- 
iveen    Fallon    street    and     Lake    Shore 
venue.  In  the  City  of  Oakland. 
All     proposals     shall     he     made     upon 


ntor 


the     requ 


of 


of  proposals,  prepared 
furnisijed  by  the  City,  through  the  Su- 
pervising Architect,  and  shall  be  en- 
closed in  sealed  envelopes  endorsed 
■■Bid  for  Auditorium, ■■  addressed  to  the 
Councnl  and  deposited  by  the  bidder, 
or  his  agent,  with  said  Council,  while 
in  session,  between  11  o'elook  {i,  m,  and 
12  oVlock,  Noon.  Pni-ifie  Time,  on  the 
ISth  day  of  April,  1814,  in  the  room  of 
the  Council  in  the  City  Hall,  Utii  and 
Washington  streets,  Oakland,  and  at 
the  expiration  of  the  time  named  the 
itids  will  be  opened,  examined  and  pub- 
licly declared  in  open  session  of  the 
Council. 

All    said    materials,    labor    and    work- 

anship    is    to    consist   of   tlu 
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School,  Patterson,  Stanislaus  Counts', 
California,  on  the  ll«h  day  of  April, 
1014,  up  <o  2  o'clock  p.  m.  of  the  said 
day,  for  furnishing  the  labor  and  ma- 
terial to  construct  a  new  Union  High 
School  Building  in  said  District,  on  the 
site  provided  for  same,  on  the  west 
line  of  7th  street,  bounded  on  the  north 
by    H    street    and    on    the    south     by    J 

tor    the 


by 


the 


plans,  drawings  and  specifications  pi^e- 
pared  therefor  and  on  file  in  the  office 
of  John  J.  Donovan.  Supervising  Archi- 
tect of  the  City  of  Oakland,  to  which 
said    plans  and    specifications    reference 


eoy 


ade. 


Contract  for  tlie  furnishing  of 
all  the  labor  and  materials  entering 
into  the  construction.  erection  and 
completion  of  the  Architectural  Terra 
Cotta  and  Setting,  all  as  indicated  on 
the  Plans  and  Drawings  and  as  called 
for  in  the  specifications  is  to  be  let  or 
awarded   as   a   separate   contract. 

The    Contractor    will    be    required    to 
begin   work    within    five    (5)    days    fn 


the 


the 


the 


the 


orda 


Ith  the  requirements  of  the  agree- 
ment, plans,  drawings  and  specifica- 
tions prepared  therefor  to  the  entire 
satisfaction  of  the  Commissioner  of 
Public  Works  and  the  Council,  on  or 
before  one  hundred  ClOO)  working 
davs   from  and  after   the   beginning   of 


the 


the 


the 


tor  shall  at  the  same  time  execute  to 
the  Citv  of  Oakland  and  deliver  to  the 
Auditor  a  bond  guaranteeing  to  the 
Citv  the  faithful  performance  of  the 
contract,  and  in  an  amount  equal  to 
twenty-five  per  centum  (25%)  of  the 
amount  named  in  the  agreement.  He 
shall  likewise  execute  and  deliver  at 
the  same  time  another  and  separate 
bond  to  protect  any  and  all  persons 
performing  labor  upon  or  furnishing 
materials  to  be  used  upon  the  said 
work,  and  in  an  amount  equal  to  fifty 
per  centum  (.00%)  of  the  amount  named 
id    agr 


A    bound    set    of 

the      forms    of    pro- 

posal    and    of    tlie 

required    affidavits. 

acknowledgments 

and    specifications 

will      be      furnished 

the  Supervising  Architect  of  the  City 
of  Oakland.  Security  Bank  Building, 
corner  of  11th  and  Broadway.  The 
plans  and  drawings  may  be  had  at  the 
.■iaid  office  of  the  Supervising  Archi- 
tects after  March  17th.  1914.  within  a 
reasonable  time  after  application,  and 
upon  a  deposit  of  Twenty-five  ($2a.iini 
which  deposit  will  be  returned  to  the 
applicant  when  the  said  plans  and 
drawings  are  returned  to  the  Architect 
in  good  condition:  one  complete  set  of 
plans  and  drawings  required  for  the 
work  will  be  furnished  each  applicant; 
additional  conies  will,  however,  be  fur- 
nished, provided  the  applicant  pays  tne 
cost  of  reprnduction.  sue  additional 
copies  to  be  returned  to  tlie  Architect 
together   with    the   first    set. 

All    information    relative   to   the      re- 
nulrements    for    bidding,    and    all    direc- 


defin 


appli' 


the 


oflic 


■ight  is  reserved  to  the  Council 
in  accordance  with  the  provisions  of 
the  Charter  of  the  City  of  Oakland,  to 
reject   any   or  ^11    bids   submitted. 

Each  bid  shall  bear  the  affidavit  of 
the  bidder  as  required  by  Section  126 
of  the  Charter. 

PRANK  M.   SMITH.  City  Clerk. 


"Wednesday.     Alarch      25.     19U. 

)rks,   and   completed   within   sixty 
alendar  days  thereafter, 
amount   of  bond  for   faithful  per- 
ice  of  contract  has  been  fixed  at 


of  the  Clerk  of  theSupervisors,  f 
amount  not  less  than  ten  per  c€ 
the   aggregate   of  the   proposal. 

Printed  proposal  forms  will  be 
nished  gratuitously  upon  applli 
at    the    office    of    the    Architect,    ai 


in     Patterson.    California,    and    also     In 

proposals    must    be    made      upon      sue 

the    office    of    Henry    C.    Smith,    author- 

forms. 

ized    architect.    7S5    Market    street.    San 

The   Board   of  Public   Works   reserve 

Francisco.    California,    where    copies    of 

the   right    to    reject   any   and  all    bids. 

same    mav    be    obtained    bv    bidders    on 

By    order    of     the    Board    of    Publi 

deposit  of  the  sum   of  Twenty-five   Dol- 

Works.               RICHARD    J.    CLINE. 

lars       ($2.'i.00).      Reference      is      hereby 

Secretary. 

made    to    such    plans    and    specificatoms 

for   mode  of  bidding.      Blank   fo: 
bidding   will    be    furnished    by    Clerk    or 
architect  upon  application. 

Each  bid  must  be  accompanied  by  a 
certified  check  or  bidder^s  bond  for  ten 
per  cent  of  the  amount  of  the  bid.  said 
check  or  bond  to  be  made  payable  to 
Dr.  A.  M.  Field.  Clerk  of  the  Board  of 
Trustees  of  the  Patterson  Union  High 
School  District.  The  Board  reserves 
the  right  to  reject  any  or  all  bid; 
leral  bidders  will  be  all 
tbft    nlans    and    soecifica.    . 

i-hich 

to'  prepare  figures,  but  arrangements 
may  be  made  bv  payment  of  $10.00  to 
retain  same  until  opening  of  bids, 
which  amount  will  be  deducted  from 
the  deposit  made  of  $25.00  when  the 
plans  and  specifications  are  returned. 
DR.  A.  M.  FIELD.  Clerk. 
C.4D  ELLIS, 
President    of  the   Board   of  Trustees   of 

the    Patterson      Union      High      School 

District,    Patterson,      Stanislaus      Co.. 

California. 


NOTICE  is  hereby  given  by  the 
Board  of  Education  of  Stockton  SchocH 
District,  that  sealed  bids  will  be  re- 
reived  at  the  office  of  said  Board  in 
the  high  school  building  in  said  city 
up  to  the  hour  of  8  p.  n».  on  the  aiNt 
day  of  March,  1»14,  at  which  time  bids 
will   be   publiclv   opened. 

Bids  are  for  the  furnishing  of  work, 
labor  and  materials  to  complete  a  cer- 
tain school  building  for  Stockton 
School  District,  according  to  plans  and 
specifications  which  may  be  seen  at 
the  office  of  Stone  &  Wright,  archi- 
tects. 24  South  California  street.  Stock- 
ton.   California,    during    business    hours. 

All  bids  must  be  accompanied  by  a 
certified  check  or  certificate  of  deposit 
for  not  less  than  ten  per  cent  of  the 
amount  bid.  conditioned  that  the  suc- 
ces.sful  bidder  shall  enter  into  a  con- 
tract in  accordance  with  such  bid.  and 
file  with  said  Board  of  Education  a 
bond  to  he  npproved  by  them  within 
ten  davs  after  the  acceptance  of  his 
bid.  which  bond  shall  be  conditioned 
for  the  faithful  fulfillment  of  the  con- 
tract entered  into  and  to  be  for  at  least 
fifty  per  cent  of  the  amnunt  of  the  con- 
tract   price    for    the    work    to    be    done 


the 


All    bids 


obtained    fr 


litted       upon 
architects. 
I    deposit    of 


Dated    March    10th.    1914. 
Bv    order   of   the   Board    of    Ediicatii 
Bv    ANSEL    S.    WILLIAMS.    Sectv 


PROPOSALS    FOR    BRICK    WORK. 


I'UOPOSALS     FOR    ELECTRIC    WORK. 


OFFICE  OF  THE  BOARD  OF  PX^P.- 
lie  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
oVlock  n.  ni.  and  »  oVlock  n.  iik..  on 
W'ednesday.    the   INt    day    of    Anril.    1014 


■   and    materials   the 
e    Brick    Work    for 
ol    Building, 
ogressive    payment! 


e  with  the  i 
office  of  the 
which     refer 


■itten 


alenda 


frc 


.Is    will    be    received    at 

id    :i    o'clock    p.    m..    on 
l»t   day  of  April,  10l4, 


I  iiig    for    the    Orien 

ments  will  be  made 
be  done  in  accord 
■cificatli 
jard  of  Public  Work 
^e  is  hereby  made, 
nmenced  within  five 
from   the   receipt 


in 


f  Piih- 
pleted  -j-ithin  three 
-y       (330)       calendar 


•R'ork 

hundred    and 

days   thereafte 

The  amount  of  bond  for  faithful  p 
formance  of  contract  has  been  fixed 
$C25.00. 

All  proposals  offered  must  be  acco 
panied    by    a    check    certified    by    a 
sponsible    bank,    payable    to    the    on 
<t  the  Clerk  of  the  Supervisors,  for 


Dl   le 


tha 


pe 


e  aggregate  of  the  proposal. 
Printed    proposal    forms    will    he 
bed    gratuitously    upon       applic 


at    the   office 
proposals    mi 
forms. 

The   Board 
the   right    to 

Bv    order 
Works. 

of   the   Architect,   and 
1st    be    made      upon      si 

of  Public   Works   reser 
reject  any  and  all   bids 
of     the     Board     of     Pul 

RICHARD    J.    CLINE. 
.    Secretarj 

^ 

PItllPOSAI.S 

FOR      Pl.lMniNO       A 
rJAS   FITTIXG. 

OFFICE  OF  THE  BOARD  OF  PUP- 
ic  Works  of  the  City  and  County  of 
an   Francisco. 

Sealed  proposals  will  be  received  .n  i 
iiis  office  hetween  the  hours  of  2 
'clock  n.  ni.  and  3  o'clock  n.  in.,  on 
t'edncMdny.  the  iRt  day  of  Anril,  1»14 
or    doing    the    folio 


the    furnlshi 


th( 


labor 

The    Plumbing    and    Gas    Fitting    foi 

the   Oriental   School   Building. 

Progressive    payments    will    be    made 
Said    work    must    be    done    in    accord 

ance   with    the    specifications    on    file    ir 

the   office  of  the  Board   of  Public  Works 


efer 


itten   notice   from   tjie   Board   of  Pub. 
Works,   and   completed    within    thref 
ndrer]  and   thirty   (330)   calendar  days 
■reatter. 
rhe  amount  of  bond  for   faithful  per- 


$1. 

500.00. 

All  propi 

lis 

oflfei 

red  must 

be  ! 

nied    by 

fl 

check 

certi 

Hed 

by 

onsible 

Iva 

nk 

pa 

cable 

to 

the 

ol 

the  Cle; 

rk 

of 

Supei 

-visors. 

the   aggregate    of  the   proposal. 

Printed  proposal  forms  will  be  f 
nished  gratuitously  upon,  applicat 
at   the   office   of   the    Architect,   and 


NOTICE   TO   CONTRACTORS 


son    Union    Hii 


vhich  r( 
must  b 
calendar 


RICHARD    J.    CLINE. 


AVrdliesiIay,     Mar 


o'clock    p.    III.    anil    3    o'clock    ii.    iii.,    on 
WcdocMilay,    the   l«t   day    of    April,    l»14, 

fnr    doing    the    following    work    Includ- 
ing   the    furnishing    of      the      necessary 


School    Bu 

ilding. 

Progressive 

payments    will 

he 

made. 

lUst    be    ilone 

in     1 

iince    with 

the 

specifications 

file    in 

the   office 

nf  fh 

e  Board  of  Pul 

ilic  Works. 

to    which 

refe 

rence    is      her 

phv 

made. 

commenced    v 

ntln 

n    five 

151    calendar   d 

ays   from   the 

•ipt   of 

written    nc 

itire 

from   We   Boai 

rd    r, 

f   Pub- 

lie    Works 

ani 

3    compteted    ; 

three 

hundred    « 

nd 

thirty      (330i 

ca 

lendar 

^aftei 

The  arac 

lunt 

of  bond   for   fa 

ithf 

ul  per- 

nf  en 

n tract   has   be( 

1900.00. 

All   prop 

osals 

offered  must 

he  E 

iccom- 

panied    bv 

a    c 

heck    certified 

bv 

sponsible 

bank 

:.    payable    to 

the 

order 

of   the  Cle: 

rk  of 

'  the  Supervist 

for  an 

BUILDING  AND  INDUSTRIAL  NEWS 

liK  olHce  of  llie  Board  of  Public  Work.-,, 
to  which  reference  is  iierel>y  made, 
and  must  he  commenced  within  live 
(5)  calendar  days  from  the  receipt  of 
written  notice  from  the  Board  of  Puli- 
lic  Works  and  completed  within  one 
hundred  twenty  (120)  calendar  days 
thereafter. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fl.\ed  at 
112,500.00. 

All  proposals  offered  must  be  accom- 
panied by  a  clieck  certified  by  a  re- 
sponsible bank,  payable  to  tlie  order 
of  tiie  Clerk  of  the  Supervisors,  for  an 
amount  not  less  tlian  ten  per  cent  of 
the  aggregate   of  the  proposTTT 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  ofHce  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  right   to   reject   any  and  all  bids. 

By    order    of     the    Board     of    Public 


the   aggregate   of   the   proposal 
Printed    proposal    forms    will 

nislied    gratuitously    upon       apj 

at    the    ofllce    of    the    Architect. 

proposals    must    be    made      upo 

forms. 

The   Board   of  Public   Works 


PROPOS.4I,S     FOR    BlILDING. 

OFFICE  OF  THE  BOARll  OF  PUB-' 
lie  Works  of  the  Citv  and  r'ountv  of 
San    Francisco. 

Sealed  proposals  will  he  received  at 
this  office  between  the  hours  of  2 
o'clock  n.  ni,  and  3  o'clock  p.  in.,  on 
Wednesday,  the  liit  day  of  .\prll,  1914 
for  doing  the  following  work  includ- 
ing the  furnishing  of  the  necessary 
labor  and  materials  therefor,   to   wit: 

General  construction  of  the  Oriental 
School  Building,  located  on  south  side 
of  Washington  street,  between  Powell 
and    Stockton    streets. 

Progressive    payments    will    be    made. 

Said 


offlc 


ith 


file    in 


of  the  Board   of  Public  Works 


(5)    calendar 

da 

ys    fr 

■om   the   rece 

■ipt    of 

written   notic 

the   Boi 

ir.i   o 

f  Pub- 

lie  Works  ar 

Id  c 

■ompl 

eted      V 

vithin 

1   three 

hundred   and 

thi 

irty    (330)    c; 

ilendf 

ir  days 

thereafter. 

The  amoun 

it    0 

f  bor 

id  for  1 

■a  ithf 

ul  per- 

formance  of 

cor 

itract 

has  b( 

een   fi 

xed  at 

$24,000.00. 

All    proposj 

lis 

offer. 

?d  must 

t  be  accom- 

panied   t>y    a 

check 

certified    by 

a    re- 

sponsible   bank. 

pay; 

able    to 

1    the 

order 

of  the  Clerk 

of 

the  Supervi: 

for  an 

amount    not 

lesi 

s    tha 

n    ten 

per    c 

ent    of 

the   aggregat 

e   0 

if   the 

;   proposal. 

Printed    pr 

opo 

sal    forms    v 

nil    b 

e    fur- 

nished    gratr 

llto 

usly 

upon 

appl 

ioation 

at    the    office 

of 

the 

ArchlK 

!ct.   a 

nd    all 

iiroRosals    mi 

-1st 

be    I 

nade 

upon 

such 

forms. 

The    Board 

of 

Piibl 

ic   Wor 

ks   re 

serves 

the   right    to 

rej 

ect    a 

nv   and 

all 

bids. 

Bv     order 

of 

the 

Board 

of 

Public 

Works. 

RICHARD    J. 

CLINB. 

PROPOSALS    FOR    BUILDING. 

FPICB 

Works 

an    Francis 

Sealed    pr 


o'clock    n. 
AVedneHda 

for    doing    the^  following 


I.    and    3    o'clock    p.    ni.,   on 
the  Kth   day  of   Aniil.  1014. 

work    includ-, 


I-asruna.    Octavia   and    Turk    str 

Oolden    Gate   avenue. 

Progressive   payments   will    I 
Said    work    must    be    done    in 

ance  with    the   specifications   o 


PROPOSALS. 


Sealed  proposals  will  tie  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  in.  and  3  o'clock  p.  nu,  on 
A^'edneadny.  the  iHt  day  of  .April,   II>14. 

for    furnishing    and    delivering    the    fol- 


nate 


Said  material  must  be  in  accordanc 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Public 
Works,  to  wiiicli  reference  is  hereby 
made,  and  delivery  must  be  com- 
menced and  completed  within  the  time 
limits    set    forth    in    said    specifications. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$500.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible liank,  payable  to  the  order 
of   the  Clerk  of  the  Supervi; 


tha 


per 


the  aggregate   of   the   proposal. 

Printed  proposal  forms  will  be  fu 
nished  gratuitously  upon  appllcatii 
at  the  office  of  the  Citv  Engineer,  ai 
all   proposals   must   be    made    upon    su- 


forr 


The 


rd   of  Public   Works  reserv 

to    reject   any   and  all   bids. 

r     of     the     Board     of     Pulil 

RICHARD    J.    CLINE. 

Secretar>-. 


CALIFORNIA    HIGHWAY   COMMISSION 


NOTICE    TO   CONTRACTORS. 


way       Commission.     516     Porum 
Sacramento.    Cal..    until    the    time 
inafter   noted,  at  which   time   the 
be    publicly    opened    and    read,    fo 


struction 

flcations  therefor.  to  which  specia 
reference  is  made,  portions  of  Stdt 
highway    as    follows: 

Until  2  o'clock  P.  M.,  April  13,  1»I4 
Solano  County  from  Benicia  to  ; 
point  2%  miles  south  of  Cordelia  IIIl 
Sol-7-A).  about  9  miles  in  lengtli.  ti 
be  built  of  Portland  cement  concrete. 
Alameda  County  from  Hayward  ti 
Valle  Vista  School  (IV-AIa-5-C),  abou 
in  length,  to  be  built  of  Port 


land 


Cou 


fro 


Hayward     to 


Kern  County  from  the  northerly 
county  boundary  to  Dearborn  (VI-Ker- 
4-P).  about  12.4  miles  in  length,  to  be 
■built  of  Portland   cement   concrete. 

Ventura  County  from  Sea  Cliff  to  the 
westerly  county  boundary  (VII-Ven-2- 
P  *  Gl.  about  ^.1  miles  In  length,  to 
be   built    of   Portland   cement    concrete. 

Plans  may  be  seen,  and  forms  of 
fronosal.  bonds,  contract,  and  speci- 
fications may  be  obtained,  at  the  said 
office  and  tbev  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  of  the 
divisions  In  which  the  work  is  situat- 
ed.    The  Division  Engineers*  offices  are 
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located      at 

Wlllil! 

i,      Kedil 

ling. 

Sa; 

I-I-.I- 

uiento,  San 

Francis 

ico.  San 

Luis 

Obispo, 

Fresno,  and 

Los  Ai 

ngeles. 

.No   bid   w 

ill    be   1 

received 

unlci 

ss   i 

t    is 

made  on  a  blank  fc 

jrm  furr 

lished 

bv 

tlio 

Commiasion 

.      The 

special 

atten 

tior 

1    of 

prospective 

bidder! 

5      is   ca 

illed 

to 

the 

'he    Department    of   Engineering   re- 
ves    the    right    to    reject   any    or   all 
s   or   to   accept    the    bid   deemed    for 
best  Interests  of  the  State. 
CHARLES  D.   BLANEY. 
NEWELL    D.    D.-iRLINGTON, 
CHARLES    F.    STERN, 
California   Higliway    Commission. 
AUSTIN   B.    FLETCHER. 

Highway    Engineer. 


NOTICE  TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  P.  McClure,  State  Engineer,  Capitol 
Building,  Sacramento,  California,  up  to 
an  including  12  o'clock  noon,  TueHday, 
-April  21»t,  1014,  said  bids  then  and 
tliere  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials  and 
labor,  and  doing  the  work  required  for 
the  construction  and  erection  of  the 
elevator  work  of  the  building  known 
as   the    -         ._..-.  -        ^ 


Entii 


Work. 


ill      be 


the 
ifled 


bidder's   bond,    or   a 
check    in    the    sum    of    ten    pe 
(10%)    of   the   amount   of    the   bid    must 
accompany  each  bid. 

A  deposit  of  Five  Dollars  (t5.0B)  will 
he  required  on  plans  and  specifications, 
the  deposit  to  be  returned  Immediately 
on  the  return  of  the  plans  and  speci- 
fications to  the  State  Department  of 
Engineering,  at  Sacramento,  Califor- 
nia, in  good  condition. 

The    State    Department    of    Bngineer- 
■ight  to  rej 


all   bids  and   to 
bid 


ality 


All  bids  must  be  addressed  to  W, 
.VIcCLURE.  State  Engineer.  Sacramento. 
California,  and  plainly  marked  on  the 
envelope  "Pr/oposalsi  for  Elevator 
Work,  Stockton  State  Hospital,  Stock- 
ton, California." 

(Signed!  W,    P.    iVIcCLURE, 

State   Bngineer.    (•) 

NOTICE     TO     CEMENT     DEALERS. 


OFFICE  OF  THE  BOARD  OF  STATE 
HARBOR  COMMISSIONERS.  Union 
Depot  and  Ferry  House.  San  Francisco, 
California.    March    19.    1914. 

SEALED  PROPOSALS  or  bids  will 
be  recejved  at  this  office  at  or  prior  to 
11  o'clock  A.  M.  on  Thursday,  April 
nd,   1914,   for    furnishing    Portland    Ce- 


on  the  waterfron 
ty  and  County  of  San  Franc 
cordance  with   the  speclficatic 


the 


The,  minimum  amount  of  cement  rc- 
uired  will  be  60.000  barrels  of  the 
ndard    size    and    weight,    same    to    be 


delivered  f.  o.  b.  cars 
Railroad.  San  Fra 
period  of  twelve    (12) 


nths 


dur 


after  date  of  execution  of  the  contract. 
The  cement  shall  be  of  the  artllicial 
Portland  brand,  capable  of  passing 
satisfactorily  all  of  the  tests  set  forth 
In  specifications  and  must  meet  the 
approval  of  the  Assistant  State  En- 
gineer for   the  Board. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnlslied  from 
this  office  and  is  accompanied  by  a 
certified  check  for  five  tliousand 
($5,000.00)  dollars  such  check  to_  be 
made   payable   to   the    orde 

it    the    ,-.--.-    - 

contract  awarded.  and  if  the  bidder 
shall  fail  or  neglect  to  execute  a  con- 
tract and  give  tlie  bond  required  with- 
in six  days  after  the  award  is  made. 
In  that  case  said  sum  mentioned  in 
said   check   shall    be   deemed   liquidated 
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(Jamages  for  such  failun 
and  shall  be  paid  into  I 
Cisco    Harbor   Improveme 

The  successful  bidder 
with  two  or  more  snreti 
of     thirty     thoi 

be  approved   by   th 


Harbor    Com 
ed  for  the 
contractor 
tions  of  s! 
true    inte 


faithful   perfor 


(?30.000)  dollars 
"  of  State 
ondition- 


clerk   „_  

Redwood  City, 
accompanied  ' 
some  reliable 
at  least  10  pe 
able  to  the  i 
of  Sup 


d  Board  of  Supervisors     at 

nd    each    bid   must    be 

a    certified    check    on 

n    equal    to 

made   pay- 

■k    of    said 


of  bid. 
;ned    cle 

ounty'of  San    Mate 


for 


ordlng  to  the 


the 


;   and 
pro- 


tisfaction 
aid    bond    shall    be    elective 
Ided    In   an   act   approved   Ma 
or    the     protection     of     material'    mer 
lechanics  and   laborers. 
Bids    will    not    be    considered    bv    th 
oard  unless  delivered  to  the  Secretar 
Assistant    Secretary    at    th' 


of    Supervisors    of 


not 

r  to 
ith 
Id   pla 


edlng     the 


nty 


orda 


:    of    the    .Secretar 
clock    A.    M. 


Thursday.   April    2, 


The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  it, deemed  for  the 
best    interests   of    the   State. 

Bidders  are  invited  to  be  present  at 
the   opening   of   the   bids. 


J.  H.  McCALLUM. 
State    Harbor   Commlssloi 
JEROME    NEWMAN. 
Assistant  State   Enginet 
LEO.   V.    MERLE.   JR„ 


PROPOSALS    FOR    SEWER  WORK. 


All    bid 
cify  the  time 
work,  also  th 
per  cubic  yard  to  b 


and  all  bids. 


and 
spe- 


NOTKE   TO   CONTRACTORS. 


I  I  '-  u-ill  be  received  by  W. 

1'     Engineer.      Capitol 

■  "to.   California,   up  to 

ij   ii'olock,   noon.   Thun- 

r.l.  11114.  said  bids  then  and 

publicly    opened    and    read 

ig   all    plant,   materials   and 

ing  the  work  required  for 

of      a 


SEWER— OfHce       of       Quartermi 
■ort     Yellowstone.     Wyo. — Sealed 
osals    will    be    received    at    this 
ntil    11   a.    m.   April   4,    1014,    and 


speclflc 
may  be 
State 


n  as  Ward 
al.  Stockton, 
ith    pla 


cople 


which 
to   the 


lleute 


nt,    1st 


ved    for    the 
certified 


NOITICB    TO    BRIDGE    BUILDERS. 

NOTICE 
hids  win  b 
Super 


eby    given    that    sealed 

be   received   by   the    Board   of 

rs    of   the   County    of  San    Ma- 

leo,  state  of  California,   up   to   the  hotlr 

of  10  o'clock  a.  m.  on  Monday.  April  8, 


Department    of 
ramento,   California. 

Such    bids    will    be 
Entire  Work. 

Cash        a   bidder's  bond    or 
check  in   the  sum     of  ten  pe 
(10%)    of   the   amount   of   tlie   bid    m'ust 
accompany  each   bid. 

A  deposit  of  Ten  ($10.00)  Dollars  will 
be  required  on  plans  and  specifications, 
rned  immediately 


the 


the  pla 


and 


clfi- 


1914,  fo 

Crete    bridge    on    the" 
Cordilleua 


Finkle 

Dlstrlc 


side 


pla 


into 
3t    Union    road 
reek    near    the 

Second    Road 


good  CI 

The 
reserve 


nd    speclflcatlo 


prepared  ) 
adopted  bv  the  Board  of  Superv'ls 
Monday.  March  2.  1914.  which  sail 
and  specifications  are  now  on  file 
of  the  clerk   of  said  Board. 


any    bid    received. 

All    bids   must   be   add 
McCLURE.    State    Bngii 


et  of  Engineer! 
reiect  any  and 
ny    informality 


Cantor 
velope: 
Stock t 


All    bids 


ay  be 


nspected. 
e    addr 


sed 


sed   to  W.  p. 

r.  Sacramen- 
and  plainly  marked  on 
■'Proposals  tor  Ward  23, 
ri   State  Hospital    Stock - 

W.    p. 


Firinn    deHlrlng:    nen-a 

from   certain    l*calltieN  like  Stin  Franc 

Portland,    Seattle,    etc.. 

»-111    find    all    such    IteniH.  conimeneing 

on   tbls   paee,  aU 

oareftilly    claHNlfled    an 

to    location.      These     Hnnie     IteiiiH     nre 

repeated     !■     the 

fore    part    .if    the    oena 

deimrlnient,    under    dlMfioct     headings 

Cburchefi,  Hotels,  etc. 

SAN  FRANCISCO. 


tra 


RE.SIDENCE   —    2 
500.      San 
ect.    none.      Owners 
42   Market  street.  S. 


ed    to 


27th  ave 
contain 
and    red^ 


nd  ha 


been 


ood 


ed   for 


ected 


23rd 


Interior    finish    will    be    of    pine 
iwood.      Some    hardwood    floors 


large  open  flre 

place  I 

n  the  1 

with    a    tile    r 

nantel. 

Bath 

have      tile      w 

ainscot. 

An 

water    heater 

will    be 

Install 

brick. 


Plan 


of    tlK 


Exte- 


rn  be 


ered 


ustic  and  cement  plaster  on  metal 
Ith.  Plans  are  complete  and  all  work 
'111  be  done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
rame.  $2,500.  San  Francisco.  Archi- 
5Ct.   none.      Owner,  "Mrs.  P.  Oliver.  1732 


bath. 

some  oak  floors  are  specified.  Tiiere 
will  be  a  large  open  flre  place  in  the 
living  room.  Mantel  will  be  of  tile  or 
Bath  room  and  kitchen  will 
tile  wainscot.  An  automatic 
heater  will  be  Installed.  Exte- 
if  the  dwelling  will  be  covered 
cement  plaster  on  metal  lath. 
are  complete  and  the  work  will 
be  done   by  Day  Labor. 

RESIDENCES— 2.  2  story  and  base, 
frame.  $2,500  each.  San  Francisco.  Ar- 
chitect, none.  Owner.  P.  Nelson,  30 
Presidio  Terrace,  S.  P.  These  two 
houses  will  be  erected  on  the  west  sue 
ot  15th  avenue  near  California,  and 
each  has  been  designed  to  contain  six 
rooms  and  bath.  Interiors  will  be  fin- 
ished  in   pine  and   redwood   with    some 


Ipal 


The 


pla 


ath 


felted    to   the   

liquidated  damages  in  case  the  party 
to  whom  the  contract  shall  be  award- 
ed shall  fail,  neglect,  or  refuse  to  exe- 
cute and  flle.  within  ten  days  after  the 
award  of  said  contract,  a  bond  to  be 
approved  by  the  chairman  ot  the  Board 


Plan 


tract 


bid   thereon. 

3m   contractors  mu; 

for  the  completion 

cost  of  concrete  in  place, 

used  in  estimating 

work,    if    required. 

rved    to    reject   any 

JOS.   H.   NASH. 

County    Clerk. 


ms  and  kitch 
'ainscot.      Automatic 
■ill    be    installed.      s 
overed    with    rustic    ; 
2r    on    metal    lath 
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RESIDENCE  —  2  story  and  base, 
frame.  $4,500.  San  Francisco.  Archi- 
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and    bath. 


red 


ind 


ill   be 


rooms 


will    be 
dwood  fl 

of   pine 
oors  In  t) 

and    redwo 
e  prlnclpa 

od   with 

ere    will 

places. 

ck.      Bat) 

n    floor   a 

be    furna 
Mantels 

d   tile   w 

ce    heat    a 
will  be   0 
111    have    c 

linscot.     A 

nd    open 

tile  or 

omposl- 

n  auto- 

tic    wate 

heater 

will    be    1 

istalled 

ith 


-th    an. 
ill    als 


ement    plast. 
tic.      A    brlcl 


etal 


nplete 
o  will 


sed.  Plans  are 
and  in  the  hands  of  the  owner 
do   the   work   by   Day  Labor. 

RESIDENCE  —  2  story  a 
frame,  $3,000.  .San  Franciscc 
tect,  n.one.  Owner.  E.  IB.  Pock 
and  Geary  streets.  S.  F.  This 
large  number  of  houses  to  b 
in  the  vicinity  of  .21st  avenue  and  Lak 
street,  and  will  contain  seven  rooms 
bath  and  a  private  garage.  All  Inte 
rior  finish  will  be  ot  pine  or  red 
Hardwood  floors  will  be  used  ir 
principal  rooms.  There  will  be  tu 
heat  and  open  flre  places.  Manteli 
be  of  tile  or  brick.  An  automatic  i 
heater  will  be  Installed.  Bath 
and    kitchen    will    have    tile    wall 


ted 


od. 


STATE 
Frame  and 
not   stated. 


ot   the   house   w 

lent     plaster    oi 

In    the    hands 

will   be   done  1 

EXHIBIT 

plaster    cons 

San   Francls< 


11  be  covered 
metal  lath. 
)f  the  owner 
y  Day  Labor. 
BUILDING— 
ruction.  Cost 
o.    Architects, 


usda 


Jhi 


IDH. 


Smith  &  1/ayton,  Okalalioma  City. 
Owners,  State  of  Oklalioma.  The  above 
named  Arm  of  architects  has  just  been 
commissioned  to  prepare  plans  for  the 
Oklahoma  State  Building  to  be  erect- 
ed at  the  Panama- Pacific  International 
Exposition.  The  amount  ot  money 
available  has  not  been  made  known. 
Jessie  J.  Dunn,  ot  the  firm  of  Dunn, 
Aiked  &  Dunn  of  Oakland,  is  tlie  Com- 
missioner for  Oklahoma.  Bids  will  be 
called  tor  on  this  work  as  soon  as 
plans  can   be  completed. 

APARTMENT  HOUSE— 3  .story  and 
base,  frame.  Jlo.OOO.  San  Francisco. 
Architect,  M.  Mattanovich.  David 
Hewes  Bldg.,  S.  F.  Owner,  Mr.  Hadler. 
The  building  will  be  erected  on  Mis- 
sion street  between  16th  and  nth 
street,  and  has  been  designed  to  con- 
tain nine  apartments  of  three  and  four 
rooms.  Interiors  will  be  finished  in 
pine  and  redwood  with  some  elm  pan- 
els. There  will  be  steam  heat,  a  hot 
water  supply  and  patent  store  fronts. 
All  suites  will  have  private  baths  and 
wall  beds.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior ot  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

APARTMENT  HOUSE  ALTERA- 
TIONS—3  story  frame,  S6.000.  San 
Francisco.  Architect,  Arthur  J.  Latb, 
Russ  Bldg..  S.  F.  Owner.  Miss  Mc- 
Gough.  1256  Page  street.  The  work 
will  consist  of  altering  the  two  lower 
fiats  of  a  three-story  building  into 
four  modern  apartments.  The  base- 
ment 0  the  building  will  be  altered  to 
contain  a  store.  Third  floor  will  be 
arranged  tor  one  flat.  New  interior 
finish,  oak  floors,  modern  plumbing, 
electric  work  and  painting  will  be  re- 
riuired.  Exterior  of  the  building  will 
also  be  altered.  Plans  are  complete 
and    figures   are   being   taken. 

FURNISHING  CEMENT— Cost  not 
stated.  San  Francisco.  Engineer,  As- 
sistant State  Bho'lneer,  Ferry  Bldg.,  S. 
F.  Owners,  State  of  California.  Bids 
have  been  called  tor  on  50,000  barrels 
ot  cement  which  Is  to  be  delivered  to 
the  State  Board  of  Harbor  Commis- 
sioners, f.  o.  b.  cars  of  the  Belt  Line 
Railroad  at  San  Francisco.  Bids  will 
be  opened  on  April  2nd.  Specifications 
and  full  particulars  can  be  secured 
from  the  Secretary's  office  of  the  State 
Board  of  Harbor  Commissioners.  An 
ofBclal  proposals  appears  in  another 
column   of  this   Issue, 

FIRE  ALARM  STATION— 2  story 
and  base,  brick  and  concrete.  Cost  not 
stated.  San  Francisco.  Architect. 
City  Department  ot  Architecture.  Tem- 
porary City  Hall,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  A  two- 
story  and  basement  brick  and  concrete 
building  will  be  erected  in  Jefferson 
Square  to  house  the  central  fire  alarm 
station.  Interior  will  be  finished  in 
pine  and  will  contain  special  electric 
work,  repair  rooms  and  offices.  There 
will  be  steam  heat.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  now  being  taken  by  the 
Board  ot  Public  Works.  Bids  will  be 
opened  on  April  Sth.  An  oflScial  pro- 
posal appears  in  another  column  of 
this  issue.  Plans  can  be  secured  from 
the    Department    of    Architecture. 

FLATS— 2  story  and  base,  frame, 
J5.000.  San  Francisco.  Architect,  none 
Owner,    A,    Petry,    336    Pierce   street,   S. 
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F.  The  building  will  be  erected  on 
the  west  side  of  11th  avenue  north  of 
Fulton  street,  covering  an  area  of  25 
by  SI  feet,  and  has  been  designed  to 
contain  two  modern  flats  of  five  and 
six  rooms.  Interior  finish  will  be  of 
pine,  redwood  and  some  hardwood  ve- 
neer. Oak  floors  will  be  used  in  the 
living  room,  dining  room  and  reception 
hall.  There  will  be  open  fire  places 
and  tile  mantels.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. Automatic  water  heaters  will  be 
installed.  Exterior  of  the  building 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  in 
the  hands  of  the  owner  and  the  work 
will   be    done    by   Day   Labor. 

FLATS — 3  story  and  base,  frame. 
S4,500.  San  Francisco.  Architect.  M. 
Mattanovich,  David  Hewes  Bldg.,  S.  P. 
Owner.  Mrs.  V.  Kusish.  The  building 
will  be  erected  on  Pacific  street  west 
ot  Powell,  and  will  contain  two  Hats 
and  a  store.  The  structure  will  have 
a  20-foot  frontage  and  a  depth  ot  51 
feet.  Interior  will  be  finished  In  pine 
and  redwood.  Open  fire  places  and  tile 
mantels  are  specified.  Bath  room  will 
have  tile  wainscot  and  composition 
floor.  Exterior  ot  the  building  will  be 
covered  with  rustic  and  shlplap.  Plans 
are  complete  and  work  will  be  done 
by  Day  Labor.  All  materials  are  now 
being   purchased. 

PLATS— 2  story  and  base,  frame, 
t4,000.  San  Francisco.  Architect,  none. 
Owner.  V.  Fillppis,  866  Union  street,  S. 
F.  The  building  will  be  erected  at  the 
southwest  corner  of  Montgomery  and 
Union  .streets,  covering  an  area  ot  26 
by  70  feet.  Plans  show  two  modern 
flats  of  Ave  and  six  rooms.  Interior 
finish  will  be  of  pine  and  redwood. 
Some  oak  floors  will  be  used.  Each 
living  room  will  have  a  large  open 
Are  place  with  tile  or  brick  mantel. 
Bath  rooms  will  have  composition 
floors  and  tile  wainscot.  Automatic 
water  heaters  are  specifled.  Exterior 
oif  the  building  will  be  covered  with 
rustic  and  shlplap.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
All     materials    are    being    purchased. 

GARAGE- 1  story  and  base.  Class 
A  construction.  Cost  not  stated.  San 
Francisco.  Architect.  John  A.  Ettler, 
604  Mission  street,  S.  F.  Owner,  John 
V.  Oppel.  The  building  will  be  erected 
on  the  south  side  of  Natoma  street 
near  Second,  and  will  cover  an  area  ot 
68  by  70  feet.  There  will  be  a  steel 
frame,  steel  root  trusses  and  concrete 
walls  and  floors.  Steel  and  founda- 
tions have  been  designed  heavy  enough 
to  carry  three  additional  stories.  A 
completely  equipped  machine  shop  for 
automobile  repairs  will  be  installed. 
Exterior  of  the  building  will  be  cov- 
ered with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken. 
HOTEL — 7  story  and  base,  brick  and 
steel,  180,000.  San  Francisco.  Archi- 
tect, Frederick  H.  Meyer,  Bankers'  In- 
vestment iBldg.,  S.  P.  Owners.  Trow- 
bridge &  Perkins.  The  building  will 
be  erected  at  the  southeast  corner  ot 
Post  and  Shannon  streets,  covering  an 
area  ot  67%  feet  by  85%  feet.  Inte- 
rior will  he  arranged  tor  a  large  num- 
ber of  single  rooms,  all  ot  which  will 
have   private    baths.      Plans   provide   for 
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in  marble  and  tile.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. Exterior  of  the  building  will  be 
faced  with  pressed  brick  and  terra 
cotta.  Plans  are  complete  and  segre- 
gated figures   are   now  being   taken. 

HOTEL — 4  story  and  base,  rein- 
forced concrete,  {24,000.  San  Francisco. 
-Architect,  J.  C.  Hladik,  Monadnock 
Bldg.,  S.  P.  Owner,  Mrs.  Mary  P.  Pro- 
hack.  The  building  will  be  erected  at 
the  corner  of  Pine  and  Powell  streets, 
covering  an  area  of  40  by  60  feet. 
There  will  be  a   total   of   60   rooms,  all 
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POST  OFFICE- 3  story  and  base, 
brick  and  concrete,  $200,000.  Hllo,  T. 
H.  Architect,  Supervising  Architect 
Oscar  Wenderoth,  Washington,  D.  C. 
Owners,  United  States  Government.  A 
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the  construction  of  the  Federal  Bulld- 
!en  rejected, 
md  new  flg- 
The  Camp- 
Lake  City 
i  at  approx- 
$200,000  is 
building. 


ing  at  Hllo,  T.  H,.  have 
The  plans  will  be  revised 
ures  will  be  taken  at  once 
bell  Building  Co.  ot  Sa 
submitted  the  lowest  flgu 
imately  $196,000.  Only 
available    to   complete   thi 

SHOP  EQUIPMENT  —  Muni 
lines.  Cost  not  stated.  San  Franc 
Engineer,  City  Engine 
Citi;  Hall,  S.  F.  Own 
County  ot  San  Prancl 
now   being   called    tor    i 


Ipal 


City 


Pi! 


and 
Bids  ate 
hop  equip- 
Rallroads. 
ns  can  be  secured  from  the  City  En- 
»er.  Bids  will  be  opened  by  the 
rd  of  Public  Works  on  April  1st. 
offlcial  proposal  appears  in  another 


CAR    BARNS— 1    story    ai 

Id   base,    re- 

inforced    concrete.      Cost 

not      stated. 

San     Francisco.       Architect, 

City       De- 

partment     of     Architecture, 

Temporary 

City    Hall.       Owners.    City 

and    County 

ot    San    Francisco.       Contra 

ictor,    James 

McLaughlin.    244       Kearny 

street,    has 

signed   a   contract   with   the 

city  tor  the 

construction  of  the  new  ca 

r  barns.     He 

Is    now    in    the    market    for 

the   tollow- 

ing  subflgures:     Electric   v 

dring.   sheet 

metal     work,     tar     and     grj 

ivel     roofing. 

ornamental  iron,  glass  and 

glazing  and 

ntor 


ng 


RESIDENCE^ — 1%  story  and  base, 
frame.  Cost  not  stated,  San  Francis- 
co. Architect,  Henry  Shermund,  Mills 
Bldg.,  S.  F.  Owner.  A.  F.  Kofabl.  The 
dwelling   ha 
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MISSION    SCHOOL— 3    story   and  base. 

Class   C   construction.      Cost   not   stated, 

San    Francisco,      Architect,    Robert    H 
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<Jir,  Van  Nuys  BIdg..  b.  A.  Owners, 
Christian  Women's  Board  of  Missions 
of  Indianapolis.  Tlie  building  lias 
been  designed  in  tlie  Chinese  style  and 
will  be  erected  on  a  lot  5S  by  SO  feet 
on  the  west  side  of  Stockton  street  be- 
tween Sacramento  and  Clay  streets. 
There  will  be  a  large  auditorium,  ban- 
quet room,  class  rooms  and  offices.  In- 
terior will  be  finished  in  pine  through- 
out. Plans  provide  for  steam  heat  and 
a  hot  water  system.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.     Plans  are  being  prepared. 

SCHOOI^-2  story  and  base,  brick 
and  concrete.  Cost  not  stated.  San 
Francisco.  Architect.  Houghton  Saw- 
yer. Shreve  Bldg..  S.  F.  Owners,  City 
and  County  of  San  Francisco.  Plans 
for  the  new  Cooper  School  have  been 
completed  and  have  received  the  ap- 
proval of  the  Board  of  Education.  The 
building  will  be  erected  at  the  corner 
of  Jones  and  Lombard  streets,  and  will 
contain  fourteen  class  rooms,  assembly 
hall,  principal's  office  and  teachers' 
rooms.  There  will  be  steam  heat,  a  vac- 
uum cleaning  system,  program  clocks 
and  bells.  Construction  will  be  of  the 
semi-fireproot  type.  Interior  finish 
will  be  of  pine  throughout  with  maple 
floors  in  the  class  rooms.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  will  go  out  for  figures 
this   week. 

STORES  AND  OFFICES— 3  story  and 
base.  Class  A  construction.  |300,000. 
San  Francisco.  Architect,  Lewis  P. 
Hobart,  Crocker  Bldg..  S.  F.  Owilers, 
Firemen's  Fund  Insurance  Co.  This 
building,  which  has  been  mentioned 
iiere  before,  will  be  erected  at  the 
southwest  corner  of  Sansome  and  Cal- 
ifornia streets,  covering  a  considerable 
ground  area.  The  entire  first  fioorand 
mezzanine  will  be  occupied  by  the 
owners.  Upper  floors  will  be  arranged 
for  modern  offices.  Interior  will  be 
liandsomely  finished  in  pine,  metal  and 
hardwood.      Corridors    will    have     mar- 
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will  be  a  complete  steel  frame.  Plans 
provide  for  steam  heat,  elevator  serv; 
ice.  a  vacuum  cleaning  system  and 
mail  chutes.  There  will  be  metal 
window  sash  and  frames.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick,  granite  and  terra  cotta.  Plans 
are    complete    and    figures    are      being 

CAFE  VENTILATING  SYSTEM  — 
Cost  not  stated.  San  Francisco.  Ar- 
chitect, Joseph  T.  Carter,  Balboa  Bldg., 
S.  F.  Owners.  Hoffman  Cafe.  Plans 
are  being  prepared  tor  a  new  system  of 
ventilating  which  will  be  installed  in 
the  Hoffman  Cafe  on  lower  Market 
street.  A  blower  system  will  be  speci- 
fied.     Bids   win   be   called  for   shortly. 

LOFTS — 3  story  and  base,  brick  and 
steel.  Cost  not  stated.  San  Francisco. 
Architect,  none.  Owner.  Edward  F, 
Pranks,  9S  Fillmore  street,  S.  F.  The 
building  will  be  erected  on  the  north 
side  of  California  street  west  of  Kear- 
ny. There  will  be  stores  on  the  first 
Moor  and  lofts  above.  Interior  finish 
will  be  of  pine  throughout.  Metal  win- 
dow sash  and  frames  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  the  owner  will  take  figures 
for  the  various  parts  of  the   work. 

DANCE  HALL  AND  STORES  —  2 
story  and  base,  brick.  $25,000.  San 
Francisco.      Architect,    Henry    H.    Mey- 
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ers,  Kohl  Bldg.,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  .Mission  street  between  16th  and 
17th  streets.  The  first  floor  will  be 
arranged  for  stores  and  upper  floor  for 
a  dance  liali.  Interior  finish  will  be 
of  pine  tliroughout.  A  maple  floor 
will  be  used  in  the  dance  hall.  Patent 
store  fronts  and  plate  glass  windows 
are  specified.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are   now   being   prepared. 

APARTilENT  HOUSE— 5  story  and 
base,  brick  and  steel,  ?S0,000.  ban 
Francisco.  Architects,  Dunn  &  Kearns, 
■Uunadnock  Bldg..  s.  F.  Owner's  name 
withheld.  Tlie  building  will  be  erect- 
ed on  the  south  side  of  OFarrell  street 
between  Larkin  and  Polk  streets,  and 
will  have  a  frontage  of  60  feet  by  a 
depth  of  120  feet.  There  will  be  a  total 
of  120  rooms  arranged  in  suites  of  two 
and  thiee  rooms.  plans  provide  for 
steam  heat,  elevator  service,  hot  water 
supply,  vacuum  cleaning  and  wail 
beds.  All  suites  will  have  jirivate 
batns.  Interior  finish  will  be  of  pine 
redwood  and  hardwood.  Bath  rooms 
will  have  composition  Hours  and  tile 
wainscot.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
terra  cotta.  Plans  are  comlete  and  fig- 
ures  are   being   taken. 

APARTMENT  HOUSE  ALTERA- 
TIONS-3  story,  frame,  $7..50,0,  San 
Francisco,  Architect,  Charles  J.  Rous- 
seau, 46  tiearny  street,  s.  F,  Owner's 
name  withheld.  This  work  will  con- 
sist of  altering  a  three-story  flat  build- 
ing into  six  modern  four-room  apart- 
ments, steam  heat,  wall  beds,  plumb- 
ing, electric  work,  plastering,  painting 
and  niillwork  will  be  required.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

SCHOOL — 2  story  and  base,  brick 
and  concrete,  $130,000.  San  Francisco. 
Architect,  Albert  Pissis,  Flood  Bldg., 
S.  F.  Owners,  City  and  County  of  aan 
Francisco.  Plans  for  the  new  Oriental 
School,  which  is  to  be  erected  on  the 
south  side  of  Washington  street,  be- 
tween Powell  and  Stockton  streets, 
have  been  completed  and  turned  over 
to  the  Board  of  Public  Works  for  fig- 
ures. Bids  will  be  opened  on  April 
1st.  The  building  will  be  of  the  semi- 
fireproof  type  and  will  contain  twelve 
class  rooms,  assembly  hall,  office  and 
teachers'  rooms.  Interior  will  be  fin- 
ished in  pine  with  maple  floors.  Plans 
provide  for  a  modern  system  of  steam 
heat,  a  vacuum  cleaning  system  and 
slate  blackboards.  Special  electric 
electric  work  and  program  clocks  are 
called  lor.  Exterior  of  the  building 
will  be  faced  with  cement  plaster  and 
pressed  brick.  .\n  official  proposal  ap- 
pears in  anotiier  column  of  this  issue. 
RAILROAD  STATIONS,  YARDS  AND 
FREIGHT  SHED— Reinforced  concrete 
and  frame,  $1,000,000.  .San  Francisco. 
Engineer.  Engineering  Department 
Souther  Pacific  Co..  Flood  Bldg.,  S.  F. 
Owners.  Southern  Pacific  Railroad  Co. 
-■iU  matters  under  consideration  with 
the  Board  of  Supervisors  pertaining  tn 
the  Tliird  and  Townsend  street  depot 
I  ave  been  settled  and  the  company  Has 
announced  that  construction  will  be 
started  at  once.  The  main  passenger 
station  will  be  reinforced  concrete.  A 
large    amount    of    yard    trackage      and 


new  freight  sheds  will  be  constructed. 
Bids  will  be  called  for  within  a  week 
or    ten    days. 

Contracts  Awarded. 

FERRY  SLIP— Timber  construction 
$110,600.  San  Francisco.  Engineer, 
Assistant  State  Engineer  Jerome  New- 
man, Ferry  Bldg.,  S.  F.  Owners.  State 
of  California.  Contractors,  Healy- 
Tibbitts  Construction  Co.,  S.  F.  Con- 
tract price.  $110,600.  A  complete  list  of 
all  figures  received  for  this  work  will 
be  found  under  the  heading  of  San 
Francisco    in    this   issue. 

RAILROAD  CONSTRUCTION— $219,- 
7.il,  San  Francisco,  Engineer,  City 
Department  of  Engineering.  Tempo- 
rary City  Hall,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Contractors. 
.Mahoney  Bros.,  .Merchants'  National' 
Bank  Bldg.,  S.  F.  Contract  price  $219  - 
754.  This  contract  covers  the  con- 
ruction  of  the  Van  Ness  and  Chestnut 


et   111 


Builders'  Exchange 
Holds  Election. 

Annual     Election     of    Olreetorn     Kesu.ts 

in   Selet>tlon  of  Eleven  Well  Knonn 

Men  For  One  Year. 

The   following   were   elected   directors 
of  the  Builders'  Exchange 'of  San  Fran- 
cisco for  the  ensuing  year: 
E.    J.    Brandon.  R.   A.    Ohisholm 

C.   w.  Withington  R.  J.  H.  Forbes 

Fred   Fischer  Clias.   J.    McDonnell 

H.   Maundrell  a.  Mennie 

Robert  Dewar  J.  D.  McGilvray,  Jr. 

James    Young 

The  atove  named  directors  will  meet 
the  last  Friday  in  this  month  to  orga- 
nize and  elect  officers.  The  Secre- 
tary's report  showed  the  Exchange  to 
be  in  a  very  prosperous  condition 
having  $3000  In  local  banks  and  a 
$5000  equity  in  their  building.  Owing 
to  the  prosperous  condition  of  the  Ex- 
change the  monthly  dues  will  'be  re- 
duced beginning  July  1st  from  three 
dollars  to  two  dollars  per  month.. 


City  Bids  Opened. 

Mahoney    Bros,    and     H.    C.     Storrle    Co. 

Both  Very  Clone  on  Construction  of 

Van   Ne»M   Avenue   Line. 

Pour  sets  of  figures  were  opened  bv 
the  Board  of  Public  Works  on  Wednes- 
day afternoon  for  the  construction  of 
tracks  for  the  Van  Ness-Chestnut  street 
Municipal  Railroad.  Mahoney  Bros 
Merchants'  National  Bank  Bldg.,  appear 
to  be  low  by  from  $200  to  $700.  R  C 
Storrle  &  Co.  were  the  next  lowest 
bidders.  The  total  of  Mahoney  Bros, 
bid  is  around  $219,200  while  R.  C.  Stor- 
rle &  Co.'s  is  around  $219,900.  F.  Ro- 
landi  and  the  Healy-Tibbltts  Constr. 
Co.  also  submitted  bids.  Official  action 
will  be  taken  by  the  Board  of  Public 
Works  at  their  next  Friday  afternoon 
meeting. 

Only  one  bid,  that  of  Bill  &  Jamison, 
was  received  for  furnishing  copper 
rail    bonds   for   tlie  .Municipal   Railroads, 
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MAIN  ENTRANCE  KNIGHTS  OF  COLUMBUS  HALL 

San  Francisco 
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Award  Contract  For 
New  Harbor  Work. 


y-TIIihltln    fo.    Hill    I  o 

r    Slilin    lit    Foot    af    Ma 

For    «ltO,tiOO. 


Healy-Tibbltts  Constr.  Co. 
awarded  tlie  contract  for  the  consi 
tlon  ot  new  car  slips  at  the  foe 
Mason  street  at  the  Thursday  after 
session  of  the  State  Board  ot  Ha 
Commissioners.  The  contract  prii 
jnO,600.  Other  hids  submitted  wei 
follows: 

Cnr  Slliin,  Maaon  Street. 
Healy-Tibbitts    Constr.    Co.. $110,1 
San    Francisco    Bridge   Co...    111,1 

Hyde-Harjes     Co 116.! 

Thompson    Bridge    Co 119, < 

Duncan-Harrison     Co 137.7 


Building  Contracts  Awarded 


SAN     FR.tNCISCO     COUNTY. 


0«'ner  Contractor 

Oosliner      Bllingson 

Hanks      Deibel 

Hobart     Newberry 

Same     Floodberg 

Same     Rudgear 

Same     Gould 

Same     Stockholm 

Same     Gladding 

Same     Smith 

Same     Musto 

Same     Otis - 

Same     Forderer 

Same     Keefe 

Same     Mangrum 

Same     Same 

Same     Same 

Same     Same 

Same     Wittman 

Same     Clinton 

Hobart     Slmonds 

Same     Jackson 

.Same     Hughson 

Same     Sloane 

Same     Yale 

Same     Farrell 

Same    Cal    Plate   Glass 

Same      Day 

Gelland     Clinton 

Schrader     Klahn 

Lepkey    New    Era 

Andino     Mangini 

Keenan     Keenan 

Same     Same 

Anderson     Anderson 

Same     Same 

Same     Same 

Same     Same 

Same     Same 

Urban     Urban 

Elvin     Elvin 

Lapham     Lapham 

Combined  Am   Franz 

Malloch      Malloch 

Moran    McGlumphy 

Camera    Francesconl 

Kleinclaus     Anderson 

McCarthy     Glaze 

Nelson    Nelson 

Same     Same 

Hmstd    Rlty    Grahn 

Krumdick      Krumdick 

Nougul     Beuret 

Moriano     Moriano 

Hodgkins     Gordon 

Loo     Medus 

Fawx     Fawx 

Fairfield     Fairfield 

Rosenthal's     ....Emanuel 

Bland      Bland 

Allred     Allred 

Miller     Miller 

Slmonds     Simonds 

Johnson      Johnson 

Rushton     Rushton 

Ijynch      Hahnwell 

Reite     Reite 

Knight     Knight 

Swanson      Swanson 

McGaw      Knowles 

Eggert     Dulfer 

City  &  Co  of  S  F..Brode 

Orteig     Brueck 

Lloyd    Estate    ,,.. Hannah 

McGaw     Hetty 

Zellerbach     Central 

P  P  I  B Turner 


41730 
20000 
10,tOO 


6000 
3000 
8500 


1400 
1000 
600 


22000 
2025 
42925 


3725 
17000 
2000 


1500 
1500 
9000 
3320 
2400 
6000 
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S79  Huedcr      Jensen      lOlioo 

SSO  Wilson     Looney     11662 

S81  Same     Henderson     23735 

552  Same     ...Bradley      197S3 

553  Same     Clinton     59220 

554  Wilson      Hillard        6112 

555  Same      Gradin        3960 

856  Same     .Musto 

857  Same     Morrison 

S88  Same     Ginsberg 

SSD  Same    Cal    Plate   Glass 

890  Crocker    Pacilic    .\lfg 

891  Williams     Bell 

892  Inskipp     Fauth 

893  Un   Ir    Wks Day 

894  Hyman     Finlayson 

895  Solari     Demartini 

896  Home   Ldy    Snell 

897  Rosentlial     Coburn 

898  Jordan     Riddle 

899  Pralil      Lindberg 

900  Linkey     Roberts 

901  Hill      Knoop 

902  Friermuth      Heaphy 

903  Flaherty     Roberts 

904  Boragno     Moffer 

905  Nat'l    Ice    Cr.  .Pasqualetti 

906  Fatjo     Born 

907  Swan     Stromswold 

908  Burton      T.oveland 

909  Rakeman     Rakeman 

910  Lawton      Lawton 

911  Rosenquist     . .  .Rosenquist 

912  Baker     Tucker 

913  Oliver     Olived 

914  Rathjen      Crawford 

915  Schantz     Schantz 

916  .Maurer     Salmon 

917  Nelson     Nelson 

918  Mondani     Mondani 

919  Paolo     Paolo 

920  Long     Grieb 

921  Helms     Helms 

922  Dahl     Dahl 

923  FiUppis     Filippis 

924  Person     Person 

925  Meyers     Pearson 

926  Gruenhagen     Am    Sign 

927  Coleman     Coleman 

928  Heyman      Heyman 

929  I>elflno     Delfino 

930  Suev    Hing    Bradnt 

931  Guerrero  Rlty    ..Anderson 

932  Titus     Titus 

933  Rosa     Rosa 

934  Petry    , Retry 

935  Pookman      Pockman 

936  Lapham     Lapham 

937  Bowman      Bell 

938  Brown      Schroder 

939  Purity    Ice    Cream. .  .Glaze 

Williams     Bell 

West     Persson 


941 


1700 
4000 
ISOO 


2100 
2500 
2750 
2000 
1700 
1000 
4800 
3000 
2751 
5185 
5000 
5650 
529S 
17193 


(803)  E  POWELL  57-6  N  Washing- 
ton N  20  E  60  S  17-6  W  10-10  S  2-6 
W  49-2.  .\11  work  tor  three-story  and 
basement    Class    "C"    flats. 

Owner Arthur  Gosliner.  Humboldt 

Bank   Bldg.,  S.   F. 

Architect  ...C.  O.  Clausen,   Phelan   Bldg 

Contractor..  Bllingson      &      Holt,      3S77 
26th,   San   Francisco. 

Filed  Mar.  16.  '14.     Dated  Mar.  14,  '14. 

2nd    floor   joists    on 11550 

Brown    coated    1550 

Completed   and   accepted 1550 

Usual    35    days 1550 

TOTAL  COST,    S6200 

Bond,    $3100,      Surety,   Chicago    Bonding 

&  Surety   Co.      Limit,    90   days.     Forfeit. 

none.      Plans  and  specifications   filed. 

1804)  FACING  SOUTH  BDY  WALL 
Presidio,  beg  at  pt  on  sd  wall  212-6 
W  Laurel  W  along  sd  wall  29-6  S 
120.19  —  29-6  N  122.78.  All  work  ex- 
cept heating  plant,  finished  hard- 
ware,   wall    papering      and   light      fix- 


tu 
Own 


for  fi-< 


side 


.Abbot    A.    Hanks. 

ramento.   San    Frai 
Architect  ..  .Geo.    A.    Schastey, 

nock  Bldg..  S.  F. 
Contractor.  .Louis    Deibel. 
Filed  Mar.  16,  '14.     Dated  Mar. 


630    Sao- 


Poundatio 
except    ha 


and  all  c 
lent    floo 


laid. 


sheathing    on    1500 

When    finished    plaster    on 1800 

Completed    and   accepted 17S5 


TO'IWL   COST,    $7540 

it,   90  days  after  Mar. 

Plans  and   specifica- 


(S03)      S    SUTTER    S7-0    E    .Montgomer 

S    124-9   S    62-7    VV    25    S    83-11%    

92-514,    N   92-6   W   50.      Electric  wirin 
for    twenty-story    oBice    building. 

Owner Hobart     Estate     Co.,     .Mer 

ciiants'      Exchange      Bldg 
San  Francisco. 
Architect  ..  .Willis     Polk     &     Co..     .Mei 
chants'       Exchan,!>e      BHlg 
San    Francisco. 


ctor 


.Newbei 
Co..    Hu 


y-Bendhe 


.Ele 


iboldt    Bank    Bldg., 
San   Francisco. 
Filed  Mar.  16,  '14.     Dated  Jan.  21.  '14. 

On    15th   of   each   month 75% 

Usual    35    days 25% 

TOTAL  COST.  $6482 
Bond,  $3241.  Surety,  Fidelity  &  De- 
posit Co,  of  Maryland.  Limit,  Oct.  31, 
1914.  Forfeit.  $15.  Plans  and  specifi- 
cations filed. 

IS06J.MET.\L    PARTITIONS.    FURRl.N'G 

lathing    and    plastering    on    above. 
Contractor.. Floodberg       &       McCattery. 

Monadnock   Bldg.,   S,   F. 
Filed  .Mar.   16,  '14.     Dated   Mar.   16,   '14. 


Pa; 


nts 


abo 


TOTAL  COST,  $36,000 
Bond,  $1800.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  Oct.  31, 
1914.  Forfeit,  $35.  Plans  and  specifi- 
cations filed. 

(.>>07)      ORNAMENTAL      IRON       WORK 

on  above. 
Contractor.  .Rudgear-.Merle    Co.,    Bay    & 

Stockton,  San   Francisco. 
Filed  Mar,  16,  '14.     Dated  Feb.  9,  '14. 

Payments    same    as    abo\e 

TOTAL  COST,  $32,000 
Bond,  $16,000.  Sureties,  A.  B.  and  A. 
Sbarboro.  Limit,  Oct.  31,  '14.  Forfeit, 
$35.     Plans  and  specifications  filed. 

(SOS I    FURNISH   AND   INSTALL  .-sTOR- 

age  battery  on  above. 
Contractor.  .The  Gould  Storage  Battery 

Co..    Rialto    Bldg.,    S.    F. 
Filed  -Mar.    16.  '14.      Dated    Feb.   9,   '14. 

Payments    same    as    above 

TOTAL  COST,  $3900 
Bond,  $2950.  Surety,  Fidelity  &  De- 
posit Co.  ot  Maryland.  Limit,  Oct.  31, 
1914.  Forfeit,  $15.  Plans  and  specifi- 
cations  filed. 

(,S09)      CARPENTRY    ON    ABOVE. 
Contractor.  .Stockholm     ..t     Aiiyn,     Mo- 
nadnock  Bldg.,  S.   P. 
Filed  Mar.  16,  '14.     Dated  Feb.  6,  '14, 

Payments    same    as    above 

TOTAL  COST,  $46,000 
Bond.  $22,500.  Sureties,  Fred  H.  Beaver 
and  D.  O.  Druffel.  Limit,  Oct.  31,  1914. 
Forfeit,  $40.  Plans  and  specifications 
filed. 

ISIO)      TERRA   COTTA   ON   ABOVE. 

Contractor.  .Gladding    McBean     &    Co., 
Crocker  Bldg.,  S.  F. 

Filed  Mar.  16,  '14.     Dated  Jan.  28,  '14, 

Payments    same    as    above 

TOTAL  COST,    $52,3,.0 

Bond.    $26,250.      Sureties,    P.    McG.    Mc- 

BeaTi,  Geo.  A.  Newhall  and  A.  J.  Glad- 
ding.      Limit,    Oct.    31.    '14.       Forfeit. 

$10.      Plans  and   specifications   filed. 

isll)  ERECT  STRUCTURAL  STEEL  & 
set  in  place  all  cast  iron  bases  on 
above. 


118    How- 


2fi 

Contractor.. SmUli-Ki( 

ard,    San    Francisco. 
Files  Mar.   16,   '14.     Dated  Jan.   27,  '14. 

Payments    same    as    above 

TOAL  COST.  {18,000 
Bond,  f9000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  Oct.  31, 
1914.  Forfeit,  $2.5.  Plan-s  and  specifi- 
cations flled. 

(812)      MARBLE    WORK    ON    ABOVE. 
Contractor.  .Josepli    Musto    Sons-Keen- 

no     Co.,  565     North     Point, 

San    Francisco. 
Filed  .Mar.  16,  'H.     Dated  Jan.  20,  '14. 

Payments    same    as    above 

TOTAL  COST,  J41,750 
Bond,  $20,875.  Surety,  Fidelity  &  De- 
posit Co.  of  -Maryland.  Limit,  Oct.  31, 
1914.  Forfeit,  $40.  Plans  and  specifi- 
cations   filed. 
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\Vediiesda> 


.Mm 


:iH. 


(813)      ELEVATORS    ON    ABOVE. 
Contractor.  .Otis  Elevator  Co.,  Beach  & 

Stoclcton,   San    Francisco. 
Filed  Mar.  16,  '14.     Dated  Jan.  23.  ■14. 

Payments    same    as    above 

TOTAL  COST,  $30,000 
Bond,  $15,000.  Surety.  National  Surety 
Co.  Limit,  Oct.  31,  '14.  Forfeit,  $35. 
Plans  and  specifications  filed. 


(814)      R(X>FING   AND   SHEET   METAL 

work  on  above. 
Cnntractar.  .The        Forderer        Cornice 
Works,    269     Potrero    Ave., 
San    Francisco. 
Filed  Mar.  16,  '14.     Dated  Jan.  22,  '14. 

Payments    same    as    above 

TOTAL  COST.  $10,500 
Bond,  $5230.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  Oct.  31, 
1914.  Forfeit,  $20.  Plans  and  specifi- 
cations  filed. 


(815)      PAINTING    ON    ABOVE. 
Contractor.  .J.  H.  Keefe  Co.,  820  O'Far- 

rell,  San   Francisco. 
Filed  Mar.  16,  '14.     Dated  Jan.  21,  '14. 

Payments    same    as    above 

TOTAL  COST,  $10,000 
Bond,  $5000.  Surety,  Fidelity  &  De- 
posit Co.  of  .Maryland.  Limit,  Oct,  31. 
1914.  Forfeit.  $15.  Plans  and  specifi- 
cations   filed. 


(S16)      WATER    TUBE    BOILERS    AND 

auxiliaries  on  above. 
Contractor.  .Mangrum      &    Otter,      Inc.. 
561  Mission,  San  Francisco. 
Filed  Mar.   16,  '14.     Dated  Jan.   21.  '14. 

Payments    same    as    above 

TOTAL  COST,  $9400 
Bond,  $4700.  Surety,  National  Surety 
Co.  Limit,  Oct.  31,  1914.  Forfeit.  $15. 
Plarrs    and    specifications    filed. 


(817)      ELECTRIC     GENiE-RATING 

plant  on  above. 
Contractor.. Mangrum      &      Otter,      561 

Mission.    San    Francisco. 
Filed  Mar.  16.  '14.     Dated  Jan.  20,  '14. 

Payments    same    as    above 

TOTAL  COST,  $65'00 
Bond,  $3250.  Surety.  National  Surety 
Co.  Limit.  Oct.  31,  '14.  Forfeit.  $15. 
Plans  and  specifications  filed. 


(S18)      HEATING    AND    VENTILATING 

on  above. 
Contractor.  .Mangrum       &      Otter.      361 

Mission,  San  Francisco. 
Filed  Mar.  16.  '14.     Dated  Jan.  20,  '14. 

Payments    same    as    above 


Bond,    $4730. 


TOT..^L  COST,    $9500 
ety.    National    Surety 


Co.      Limit,    Oct.    31,    1914.      Forfeit,    $15. 
Plans   and   specifications    filed. 


(918)      FLOOR   TILING    ON    ABOVE. 
Contractor.. Mangrum       &      Otter.      361 

Mission.    .San    Francisco. 
Filed  Mar.  16,  '14.     Dated  Jan.  20,  '14. 

Payments   same    as    above 

TOTAL  COST,  $6200 
Bond,  $3100.  Surety.  National  Surety 
Co.  Limit,  Aug.  31.  1914.  Forfeit,  $15. 
Plans  and  specifications  filed. 

(820)      PLIPMBING   ON    ABOVE. 
Contractor.  .WittmanLyman    &    Co.,    341 

Minna.   San   Francisco. 
Filed  Mar.  16,  '14.     Dated  Feb.  6.  '14. 

Payments    same    as    above 

TOTAL  COST,  $21,200 
Bond,  $10,600.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  Oct.  31. 
1914.  Forfeit,  $25.  Plans  and  specifi- 
cations  filed. 


(821)      CONCRETE         FIREPROOFING 

and  cement  work  on  above. 
Contractor.  .The    Clinton       Fireproofing 

Co.,      .Mutual    Bank      Bldg.. 

San  Francisco. 
Filed  Mar.   16.  '14.     Dated  Jan.  29,  '14. 


Pay 


abo 


Pla 


TOTAL  COST.  $35,000 
17.500.  Surety,  Globe  Indemnity 
mit,  Oct.  31,  '14.  Forfeit,  $35. 
nd  specifications  filed. 


1S22)     S    SUTTER    S7-6    B    Montgomery 

S    124-9    S    62-7    W    23    S    83-11%    

92-5%  N  92-6  W  50.  Deep  well  and 
pump  for  twenty-slory  office  build- 
ing. 

Owner Hobart    Estate      Co..      Mer- 

cliants'      Exchange      Bldg., 
San    Francisco. 
Architect  .  ..Willis     Polk     &  Co.,     Mer- 
chants'     Exchange      Bldg., 
San    Francisco. 
Contractor .  .Simonds    Machinery   Co.,   12 

Natoma,    San    Francisco. 
Filed  Mar.  16.  '14.     Dated  Jan.  20.  '14. 

On   loth  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $1850 
Bond.  $925.  Surety,  Fidelity  &  De- 
posit Co.'  of  Maryland.  Limit,  Oct.  31. 
1914.  Forfeit.  $10.  Plans  and  specifi- 
cations  filed. 


(823)  SIDEWALK   LIGHTS  ON   ABOVE 
Contractor.  .P.    H.    Jackson    &    Co.,    237 

First,   San   Francisco. 
Filed  Mar.  16,  '14.     Dated  Jan.  20,  '14. 

Payments    same    as    above 

TOTAL  COST,  $730 
Bond,  $375.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  Oct.  31,  1914.  For- 
feit, $10.     Plans  and  specificatioi;.'.  filed. 

(824)  VACUU.M   SWEEPER  ON  ABOVE 
Contractor.. Hughson     &     Merton.     530 

Golden    Gate    Ave.,    S.    F. 
Filed  Mar.  16.  '14.     Dated  Jan.  20,  '14. 

Payments    same    as    above 

TOTAL  COST.  $1473 
Bond.  $737.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit.  Oct.  31,  1914.  For- 
feit, $10.     Plans  and  specifications  filed 


(825)      WINDOW   SHADES  ON   ABOVE. 
Contractor.  .W.   &  J.  .Sloane.   228  Sutter. 

San    Francisco. 
Filed  Mar.  16.  '14.     Dated  Feb.  31.  '14. 


Pay 


abov 


TOTAL  COST.  $881 
Bond,  none.  Limit,  Oct.  31,  1914.  For- 
feit, $5.     Plans  and  specifications  filed. 


(826)      HARDWARE   ON   ABOVE. 
Contractor.  .Yale     &  Towne     Mfg.     Co., 

Rial  to  Bldg.,  S.   F. 
Filed  Mar.  16,  '14.     Dated  Feb.  2,  '14. 


Pay 


TOTAL  C>jal',  $6000 
Bond,  $3000.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  Oct.  31,  '14 
Forfeit,  $13.  Plans  and  specifications 
filed. 


(827)      BRICK  WORK  ON  ABOVE, 
Contractor.  .Farrell       &    Reed.      M 

Gunst  Bldg..  S.  F. 
Filed  Mar.  )C.  '14.     Dated  Jan.   22, 


Pay 


nts 


TOTAL  COST,  $3000 
Bond,  $1300.  Surety,  Aetna  Acajiient  & 
Liability  Co.  Limit.  Oct.  31,  1914.  For- 
feit, $33.     Plans  and  specifications  filed. 

(S2S)      GLAZING    ON    ABOVE. 

Contractor.  .California  Plate  &  Win- 
dow Glass  Co..  864  Mission. 
San  Francisco. 

Filed  Mar.  16.  '14.     Dated  Jan.  26.  '14. 
Payments    same    as    ahove 


TOTAL  COST,  $S30ii 
Bond.  $4250.  Surety,  Fidelity  &  ijo- 
posit  Co.  of  Maryland.  Limit,  Oct.  31, 
1914.  Forfeit,  $15.  Plans  and  specifi- 
cations  filed. 


LIGHTING         FIXTURES 


.Tho 


nx 


Day  Co.,   723   Mis.^lon, 
San  Francisco. 
Filed  Mar.  16,  '14.     Dated  Jan.  26,  '14. 

Payments    sajne    as    above 

TOTAL  COST,  $1250 
Bond,  $2125.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  Oct.  31. 
1914.  Forfeit,  $10.  Plans  and  specifi- 
cations filed. 


(830)  SB  EIGHTH  AND  POLSOM.  Ex- 
cavation, concrete  piling,  reinforced 
concrete,  frame,  plumbing,  electric, 
carpenter,  sheet  metal  and  painting 
for  two-story  reinforced  concrete 
laundry  building. 

Owner Galland     Mercantile     Laun- 
dry. 317  8th,  San  Francisco. 

Architect  ..  ..Milton      Lichtensteln,      111 
Ellis,  San  Francisco. 

Contractor.  .Clinton      Fireproofing    Co., 
Mutual   Bank    Bldg.,   S.   F. 

Filed  Mar.  16,  '14.     Dated  Mar.  16,  '14.      ,1 

Foundations   laid    $4S75i 

2nd    floor    poured 600S 

Entire    frame    poured 8000 

Completed   and  accepted 9000 

Usual    35    days 9125 

TOTAL  COST,  $36,500 

Bond,  $18,250.     Surety,  Globe  Indemi 

Co.     Limit,   July   1,   1914.     Forfeit,   ni 

Plans  and  specifications  filed. 


(831)  B  CHENERY  —  S  30th  S  26  E  50 
ptn  Blk  29  Flint  Tract.  Alterations 
and   additions    for    one-story   cottage. 

Owner Schrader   Estate   Co. 

Architect  ..  .A.      Klahn,      2T      Chenery, 
San    Francisco. 

Contractor.. A.    Klahn    &    Son.    27    Chen- 
ery. San  Francisco. 

Filed  Mar.  16,  '14.     Dated  Feb.  27, 
Work   to   front   of   building  coi 

pleted     $445' 

All   work   finished 400 

Usual    35    days 300 

TOTAL   COST,    $1145 

Bond.   none.      Limit,    60    days.      Forfeit, 

$1.     Plans  and  specifications  filed. 


.-■•■  j 


Uedllfsday,      .March      2.I.      1314. 

oiie-lialt-stoiy      and      basement      lesl 
dence. 

Owner Jas.   and   Anna   Lepkey. 

Architect  . . .  None. 

Contractor.  .New    Era      Bids.   Co..      Inc 
H93   Guerrero,   S.    P. 

Plied  Mar.  16,  '14.     Dated  .Mar.  13,  '14. 
Rough  frame  up  and  roof  sheath- 
ing   on    147 


1st 


pla 


Completed     475 

Usual   35   days 475 

TOTAL  CO.ST,   $1900 

Bond,      none.      Limit,      wit.hout      delay. 

Forfeit    none.     Plans  and   speclflcations 

Died. 

(S33)      E  GRANT  AVE  70  N  Greenwich. 
All    *(Jrk    for    two-story    frame    resi- 
dence. 
Owner Enrico     Andino,     45     Oak- 
wood,  San  Francisco. 
Architect  ..  .Mr.    Fraschina,    6    Imperial 

Ave.,  San  Francisco. 
Contractor.. Carlo      Mangini,    528      Noe. 

San  Francisco. 
Filed  Mar.  16,  '14.     Dated  .Mar.  14,  'H. 

Frame  up  and  roof  on 1700 

Rough  coat  plaster  on 700 

Completed     700 

Usual   35   days 700 

TOTAL  COST,  $2800 
Bond,  $1400.  Sureties,  P.  Monteverde 
and  P.  C.  Casal.  Limit,  60  days  after 
March  16.  Forfeit,  none.  Plans  and 
specifications  filed, 

(834)  N   GROVE      80    E    Masonic     Ave. 
Two-story  and  basement  frame  flats. 

Owner C.       J.    &    W.    J.       Keenan, 

Grove  and  JJas&nic  Ave., 
San    Francisco. 

Architect  . .  .None. 

Duy's   work.  COST    $4000 

(835)  N    GROVE    115    E    Masonic    Ave. 
Two-story  and  basement  frame  flats. 

Owner C.      J.    &    W.    J.       Keenan. 

Grove  and  Masonic  Ave.. 
San   Francisco. 


chite 


.Non 


Day's 


COST,   $4000 


(836)      E   TWENTY-NINTH   AVE    275    S 
Anza.  Two-story  and  basement  frame 
[|       dwelling. 

\  Owner J.  Anderson,  423  16th  Ave., 

S  San  Francisco, 

I  Architect  . .  .None. 

j  Day's  work.  COST.  $2400 

I  

i    (837)      E   TWENTY-NINTH   AVE    250   S 
Anza.  Two-story  and  basement  frame 
I       dwelling. 
i-xner J.  Anderson,  423  16th  Ave., 

\   Architect  . .  .None. 

'    Da'  's  work.  COST.  $2400 

■  (838)  E  TWENTY-NINTH  AVE  225  S 
Anza.  Two-story  and  basement  frame 
dwelling. 

'    Owner J.  Anderson,  423  16th  Ave., 

San  Francisco. 
Arihltect  . .  .None. 
Dd.-'s  work.  COST,  $2400 

(839)  E  TWENTY-NINTH  AVE  200  S 
Anza.  Two-story  and  basement  frame 
dwelling. 

!    Owner J.   Anderson,   423   16th   Ave., 

San  Francisco. 
,    Architect  . .  .None. 

Day's  work.  COST,  $2400 


BUILDING  AND  INDUSTRIAL  NEWS 

(840)  E  TWENTY-NINTH  AVE  175  S 
Anza.  Two-story  and  basement  frame 
dwelling. 

Owner J.   Anderson,   423    16th    Ave.. 

San  Francisco, 
.ucl  Itect  ..  .None. 
Day's   work.  COST.  $2100 

(841)  B  DE  SOTO  350  N  Urbano  Drive 
Two-story  and  basement  frame  dwlg. 

Owner Urban  Realty  &  Improve- 
ment Co..  85  Cerritos  Ave.. 
San  Francisco. 

Architect... Jos.  A.  Leonard,  So  Cerritos 
Ave.,    San    Francisco. 

Day's  work.  COST,   $4500 

(842)  FOREST  HILL  LOT  29  BLK  IS. 
Two-story  and  basement  frame  dwlg. 

Owner Arthur     Elvin,    3S54      23rd, 

San    Francisco. 

Architect  ..  .Fabre  &  Bearwald,  Mer- 
chants  Nt'l   Bank,  S.  F. 

Contractor.  .Arthur  Elvln,  Merchants 
Nat'l    Bank   Bldg.,   S.   F. 

COST,    $4300 

(843)  W  TWELFTH  AVE  175  S  Anza. 
Two-story  and  basement  frame  dwlg. 

Owner A.    R.   Lapham,      1853      Mc- 
Allister,  San  Francisco. 
Architect  ...None. 
Day's   work.  COST,   $2750 

(844)  EXPOSITION  SITE.  E.xcavat- 
Ing,  concrete.  carpenter,  roofing, 
siieet  metal  work,  plumbing,  electric 
work  and  painting  for  one-story 
building. 

Owner Combined   Amusement   Co. 

Architect  ..  .A.  J.  Bain.  Phelan  Bldg., 
San   Francisco. 

Contractor.. Val  Franz,  185  Stevenson, 
San   Praclscno. 

Piled  Mar.  17,  '14.     Dated  Mar.  14,  '14. 

Frame    up    $2977 

Enclosed,  plumbing  and  electrical 

wiring    roughed    In 2977 

Completed   and    accepted 2977 

Usual    35    days 2980 

TOTAL  COST,    $11,911 

Bond,      $5956,        Surety,      Massachusetts 

Bonding  &  Insurance  Co.   Limit.  60  days 

after    March    20.         Forfeit,    $25.      Plans 

and  specifications  filed. 

(845)  LOT  26  BLK  22  Forest  Hill.  All 
work  for  two-story  and  basement 
frame  residence. 

Owner J.    S.   Malloch. 

Architect  .  .  .M.  I.  Schwartz,  Nevada  Bk. 

Bldg.,  San  Francisco. 
Contractor.  .J.    S.    Malloch.    110    Jessie, 

San   Francisco. 
Filed  Mar.  17.  '14.     Dated  Mar.  17,  '14. 

No  payments  given 

TOTAL  COST,  $6000 
Bond,  none.  Limit.  100  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(846)  W  NINETEENTH  AVE  225  S 
California  E  25xW  120.  All  work  ex- 
cept finish  hardware  for  one  and  one- 
half-story  and  basement  frame  cot- 
tage. 

Owner Edw.    C.    and    Margaret    I. 

Moran,  209  Humboldt  Bank 
Bldg.,   San   Francisco. 
Architect  . .  .None. 

Contractor.  .E.    M.    Baker   and   Geo.    Mc- 
Glumphy,  Geary  near  Lyon, 
San    Francisco. 
Filed  Mar.  17,  '14.     Dated  Mar.  16,  '14. 

Frame  up  and  root  boards  on $463 

Brown    coated    463 

Standing  finish   on ■!63 


27 

Completed    and    accepted 463 

Usual    35    days 403 

TOTAL  COST,  $2315 
Bond.  none.  Limit,  90  days.  Forfeit, 
$1.     Plans  and  specifications  filed. 

(S471  NOS.  519.  521  AND  523  BKOAD- 
wuy.  Alterations  and  adilltions  to 
building. 

Owner E.    Camera.    406    Broadway. 

Architect  ..  .O'Brien    Bi-os.,    Inc.,    Clunle 
Bldg.,  San  Francisco. 

Contractor.. D.  Francesconi. 

Filed  .Mar.  17,  '14.     Dated  .Mar.   12,  '14. 

Posts  and  girders  In  place $425 

Ready    for   glass 426 

Completed    425 

Usual    35    days 4TS 

TOTAL  COST,  $1750 

Bond,   none.     Limit,   20  days.       Forfeit, 

$2.     Plans  and  specifications  filed. 

IS4S)  N  FILBERT  lOS-2  W  Broderick 
W  25-7xN  137-6.  All  work  except 
plumbing  and  painting  for  two-story 
and  basement  frame  Hats. 

Owner .Mrs.      T.     Kleinclaus,     2405 

Howard,    San    Fi-anclsco. 
Architect  ...Salfleld  &  Kohlbei-g,  Clunle 

Bldg.,  San   Francisco. 
Contractor.  .N.    P.    Anderson,    320    .Mar- 
ket, San  Francisco. 
Filed  Mar.  17,  '14.     Dated  .Mar.  12,  '14. 

Frame   up    $1650 

Brown   coated    1650 

Standing    finish    on 16.iO 

Completed   and   accepted I60O 

Usual    35    days 2200 

TOTAL  COST,  $8800 
Bond,  $4400.  Sureties,  R.  Ringrose  and 
David  Dillon.  Limit,  100  days.  For- 
feit, $5.     Plans  and  specifications  filed. 

IS49)      LOT   34   Lyon   &   Hoag  Sub   Ash- 
bury  Terrace.     All   work   except  wall 
paper     for  two-story     and     basement 
frame    residence. 

Owner Mrs.      P.   H.     McCarthy,     76 

Collingwood,  San  Francisco 
Architect  ..  .E.    B.    Young,    251    Kearny, 

San  Francisco. 
Contractor.. Robt.         Glaze,       Humboldt 

Bank  Bldg.,  S.  F. 
Filed  Mar.  17,  '14.     Dated  .Mar.  17.  '14. 

Frame   up    and    rafters    on $1989.00 

Ready   for  plaster 1989.00 

Plastering    completed    1989.00 

Completed  and  accepted 1991.48 

Usual    33    days 2653.00 

TOTAL  COST.  $10,611.48 
Bond,  $2652.87.  Sureties,  H.  M.  Schneid- 
er and  P.  Hansen.  Limit,  100  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(550)  W  FIFTEENTH  AVE  50  N  Cal- 
ifornia. Two-story  and  basement 
frame    dwelling. 

Owner F.   Nelson,   30  Presidio  Ter- 
race.    San     Francisco. 
Architect  .  .  .None. 
Day's  work.  COST.  $2300 

(551)  W  FIFTEENTH  AVE  25  N  Cal- 
ifornia. Two-story  and  basement 
frame   dwelling. 

Owner F.  Nelson,  30  Presidio  Ter- 
race. San  Francisco. 
.Architect  . .  .None. 
Day's  work.  COST,  $2500 

(8321  W  BOUTWELL  75  S  Gavin.  One 
story   and  basement   frame   dwelling. 

Owner Homestead    Realty   Co.,    704 

Market,   San   Francisco. 
Architect  ..  .None. 


28 

C;.iiliu.tc.r.  .\\  111.    II,    (;i:iliii     JSIO    llr.v- 
unt.   Sun    Fr;ini-i^.  .1. 

CliST,    $1200 

IS53)  NO.  547  DOUGLASS.  Construct 
addition  to  shop. 

Owner Carl   Krumdick.    Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $400 

(854)  NO.  517  POTRERO  AVE.  Re- 
pair store. 

Owner Mr.  Nougul,  Premises. 

.\rchitect  . .  .None. 

Contractor.  .A.    Beuret.    675     Broadway, 
San  Francisco. 

COST,  $400 

(855)  S  BOSWORTH  100  W  Diamond. 
One-story  and  basement  frame  dwlg. 

Owner Felice    Moriano.      ISO      Llp- 

pard.  San  Pranci.sco. 
Architect  .  .  .None. 
Hay's    work.  COST,    $1400 

1S5IJ)  SE  RAIL  ROAD  AND  KIRK- 
wood.  Shingle  wall  and  roof  of  five 
dwelling  and  repairs  to  gutters,  etc. 

Owner Mrs.    C.     W.     Hodgkin.     8G1 

GOth.    Oakland. 
Architect  . .  .None. 

Contractor.  .Geo.    A.    Gordon,    425    Hud- 
son, Oakland. 

COST,    $1000 

(857)  E  TWENTY-FIFTH  AVE  167  S 
California.  One-story  and  hasement 
frame   dwelling. 

Owner Mr.    Loo,      326    25th       Ave.. 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .L.   Wedus,   62   Salmon,  S.  F. 
COST,    $600 

(858)  NO.  63  GRANADA.  Raise  dwell- 
ing and   concrete   foundation. 

Owner Jessie   M.    Fawx,    Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $400 

(859)  NO.  525  FORTY-FIRST  AVE. 
Raise  dwelling,  plaster  front  and 
build  new  foundation. 

Owner O.    D.    Fairfield,    Premises. 

Architect  . .  .None. 

Day's  work.  COST.   $400 

(860)  NO.  734  MARKET.  Repairs  and 
additions  in  store. 

Owner Rosenthal's    Inc.,    151    Post, 

San   Francisco. 

Architect one. 

Contractor.  .L.  &  E.  Emanuel.   144  12th, 

San  Francisco. 

COST.    $1000 

(861)  W  FORTY-EIGHTH  AVE  137-6 
N  Lawton.  One-story  <ind  hasement 
frame   dwelling. 

Owner .Mrs.  M.  A.  Bland,   1569  48th 

Ave.,    San    Francisco. 
.\rchitect  .  .  .None. 
Day's    work.  COST,    $1000 

(862)  E  OTSEGO  242  N  Ocean  .\ve. 
One-story  and  basement  frame  dwig. 

Owner C.  S.   Allred.   150   Onondago 

Ave.,    San    Francisco. 
Architect  ..    None. 
Day's  work.  COST,   $1950 

(863)  E  CONVERSE  250  N  Bryant. 
Two-story    frame    factory. 

Owner Miller    Creamery    Co.,    2941 

Architect  ..  .A.    J.    Yerrick,    217    Blake 

Blk.,  O.ikland, 
Day's  work.  COST,    $750 
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sell       W        TWE.NTY-SEVK.XTII       A\i: 
275  S  Lake.    All  porch,  terrazzo  steps 


brick  V 

neer  base  on 

front  and 

elec- 

Owner... 

..W.     S,   Simo 

nds,     247 

19th 

Ave.,  San  F 

ancisco. 

-Architect 

.  .None. 

Day's    wo 

k. 

COST, 
D   WASHE 

$500 

(865)      SW 

-   MISSION   AN 

UR.N 

Install 

freight       ele 

•ator       (d 

rect- 

geared 

type)    on    cons 

ruct   part 

tions 

and   ber 

ches. 

Owner... 

.  .S.  T.  Johnso 

n  Co.,  1334 

MIs- 

sion,    San    Francisco. 

Architect 

.  .None. 

Contractor.  .Van     Emon 

Elev.     Ci 

..     60 

Natoma,    Sar 

Francisc 

0. 

COST, 

$1000 

(S66)      W    THIRTY-THIRD   AVE    100   N 
Cabrillo.       One-story    and    hasement 
frame  dwelling. 
Owner A.  J.   Rushton,    37-A   Guer- 
rero,   San    Francisco. 
Architect  ..  .Thos.      Jones,    37-A      Guer- 
rero.  San   Francisco. 
Day's    work.  COST,    $1000 

(867)      SE    FILLMORE     -1ND     GREEN- 


'ich.      Alt 


salo 


Owner M.    Lynch,   Premises. 

Architect  ..  .James  Booker. 
Contractor.  .G.    S.    Hahnwell   &   Co..    140 
First,  San  Francisco. 

COST,   $1000 


W  Larkii 


Con- 


B.     Reite,      110     Je 


Day'; 


vork. 


COST,    $4aO 


(870)  W  LISBON  150  E  East  Bay  Blvd. 
story  and  basement  frame  dwelling. 

Owner Joseph    Knight,    427    Bart- 

lett,   San   Francisco. 
Arcihtect  . .  .None. 
Day's    work.  COST,    $200(1 

(870)  ■*V  LISGON  150  E  East  Bay  Blvd. 
One  and  one-half-story  and  basement 
frame   dwelling. 

Owner Alfred      iSwanson,      Burlin- 

game,  Cal. 
Architect  . .  .None. 
Day's  work.  COST,   $2orio 

(871)  N  GREEN  116-3%  W  Jones  "O" 
47.\N  120.  Interior  and  exterior  lath- 
ing   and      plastering      for      two-stor>' 


base 


and 


fran 


Owner John    McGaw,    Mills    Bldg.. 

San   Francisco. 
Architect  ..    Oscar  Haupt,   Phelan   Bldg. 

San   Francisco. 
Contractor.  .A.    Knowles,      9S5      Folsom, 

San   Francisco. 
Filed  Mar.  18,  '14.     Dated  Mar.  17,  '14. 

1st    coat    plaster   on $850 

Completed    and    accepted S35 

Usual    35    days 565 

TOTAL  COST.  $2250 
Bond.  none.  Limit,  without  delay. 
Forfeit,    none.      Specifications   only   filed 

(872)  W  FIFTH  AVE  75  S  Irving  S 
2oxW  95.  All  work  for  three-story 
and  garage  frame  fiats. 

Owner Minna      E.      Eggert,       1651 

Larkin.    San    Francisco. 


chite 


.Non 


Contractor.  .W.  F.  Dulfer.  519  15th  Av 

San   Francisco. 

Filed  Mar.  IS,  '14.     Dated  Mar.  17.  '14. 

Roof    rafters    in    place $18 


Wednesday.      March      23.     1914. 

Kruwii     coated     1.875 

Finished    and    accepted 1875 

Usual    35    days 1875 

TOTAL  COST,   $7500 

Bond,   $3750.     Sureties,  Mary  A,   Dulfer 

and     Ray   Slocumb.       Limnt,   90     days. 

Forfeit,   none.      Plans   and   specifications 

filed. 

(S73)  N  BRO.\DWAy,  bet  Sansome  & 
.Montgomery.  All  miscellaneous  iron 
work,  except  Mason  Safety  Treads, 
anchor  bolts  and  top  part  of  ^  chim- 
ney frame  for  Washington  Irving 
School. 

Owner City  and   County   of  S.   P. 

■Architect  .  ,  .Noe. 

Contractor.  .Brode      Iron      Works,       31 
Hawthorne,    San    Francisco 

Not    filed. 

As      work    progresses      payments 

equal     to     75% 

Usual    35    days 25% 

TOTAL   COST,    $2200 

(874)      NE       DARTMOUTH       100       NW 
Dwight    NW    IGOxNE    120    Ptn    Blk    47 
Univ    .Md    Hd    Ass'n.      All    work       for 
one-story   and   basement   frame   build- 
Owner .Mrs,    K:    Orteig. 

-Architect  . .  .None. 

Contractor.  .Michael  Brueck,  I'.Oo 

Charter    Oak,    S.    F. 
Piled  Mar.  19,  '14.     Dated  Mar.  IS,  '14. 

Frame    up    $500 

Brown    coated    500 

Completed     500 

Usual    35    days 525 

TOTAL  COST,  $2025 
Bond,  none.  Limit,  65  days.  Forfeit, 
none       Plans    and    specifications    filed. 


IS75)  S  SUTTER  57-6  W  Taylor  W 
27-GxS  100.  All  work  tor  six-story 
and  basement  Class  "C"  liotel  build- 
ing. 

Owner Jno.  Gallwey  and  Chas.    ,. 

Slack,    Extrs,    Est    Reuben 
H.        Lloyd,      dec'd.,         1101 
.Alaska    Commercial    Bldg., 
San  Franicsco. 
Architect  ...Frank      S.      Holland,      100 

Haight,   San    Francisco. 
Contractor.  .J.       S.     Hannah.      Williams 

Bldg.,     San     Francisco. 
Filed  Mar.  19,  '14.     Dated  Mar.  17    '14. 

1st   fioor  joists   in   place $5365.60 

3rd   floor  joists   in   place 5365.60 

5th   floor  joists  in  place 5365.60 

Root   hoards   oh. 5365.60 

Brown    coated     5365.60 

Completed    and    accepted 5365.60 

Usual    35    days 10731.25 

TOTAL  COST,  $42,925.00 
Bond.  $21,500.  Sureties,  J.  D.  Hannah 
and  Geo.  W.  Gushing.  Limit,  125  days. 
Forfeit.  $50.  Plans  and  specifications 
filed. 


(S76)  N  GREEN  116-3%  W  Jones  W 
47.XN  120.  Electric  work,  bells,  tele- 
phones, etc.,  for  two-story  and  base- 
ment and  attic  frame  residence. 

Owner John    McGaw,    Mills    Bldg., 

San  Francisco. 
Architect  ...Oscar   Haupt,   PJielan   Bldg. 

San    Franicsco. 
Contractor.  .Hetty       Bros.,     326       Ellis, 

San   Francisco. 

Filed   -Mar.   19,   '14.      Dated   Mar,   9,   '14. 

Electric  wiring,   bells   and    phone 

wiring    in    place $180 

Completed    and    accepted 180 


Wednesday,     March      25.      1914. 

Usual    33    days 125 

TOTAL  COST.  $485 
tioiKl.  nune.  Limit,  witliout  delay. 
Forfeit,   none.     Speciflcations  only   filed. 

(.S771  N  TURK  171-10'^  E  Taylor  E 
31-41i.\.\  137-6.  Front  and  rear  fire 
escapes  and  one  balcony  for  seven- 
story  and  basement  steel  frame 
building. 

I '"  ner.' ^ellerbacli-Levison    Co. 

■  Sk  hiteet  .  .None. 

I  "iilractor'. '.Central     Iron     Works!     651 
Florida.    San    Francisco. 

Filed  Mar.  19,  'll     Dated  Mar.  17,  '14.  ' 

On    15th   of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST.  |750 

Bond,    $375.      Sureties,    Andrew    A.    Dc- 

votd  and  Geo,  S,  Grce.ri    Limit.  30  days. 

Forfeit,  hone.     Plans  ana  specifications 

filed.  ■ 

(8781  ■    EXPOSITION    SITE.      Automatic 
sprinkler,  system  for  Education  B:dg 
Food    Products    Bldg..    Liberal      Arts 
Bldg.,        Agriculture      Bldg..       M-anu- 
fai;,lures    Bldg..    Transportation    Bldg.. 
Mines    Bldg.    and    Varied      Industries 
Bldg. 
Owner Panama-Pacific         Interna- 
tional  Exposition   Co..      Ex- 
position  Bldg..   S.   F. 
Architect  . .  .None. 
Contractor.  .The    Turner    Co.,     279     Na- 

toma.   San    Francisco. 
Filed    Mar.    19.   '14.      Dated   Mar.    13.   '14. 

As    work    progresses 75% 

L  Usual    35    days 25% 

I  TOTAL   COST.    $126,892 

[      Bond.    $75,000,      Surety,    Commonwealth 

Bonding,  &    Casualty    Co.      Limit.    Sept. 

13.    1914.      Forfeit.    $100.         Plans      and 

speciflcations    filed. 

I       (S79)      NW    TURK    &    LEAVENWORTH 
'  W    37-CxN    S7-6.      All    work    tor    six- 

story  steel  frame  and  reinforced 
lirick    liotel    building. 

Owner W.    F.    Roeder,    S31    Market, 

San   Franicsco. 
Architect  ..  .Albert     W.     Burgrcn.     Hoi- 

brook    Bldg.,   S.   F. 
Contractor.. G.    P.    W.   .Jensen,    320    .Mar- 
ket, San   Franicsco. 
:      Filed  Mar.  19.  '14.     Dated  Mar.   IS,  '14, 

On  1st  of  each   month 75% 

I  Usual    35    days.    25% $12,250 

I  TOTAL    COST,    $49,000 

I      Bond,  $24,500.     Sureties,  John  M.  Curtis 
''    and  R.  Ringrose.     Limit.  ISO  days  from 
filing.      Forfeit,    $2b.      Plans    and    speci- 
fications   tiled. 

I.ssil)  B  POWELL  137-0  N  California 
N  68-9xE  137-6.  Plumbing,  gas  fit- 
ting, etc.,  for  seven-story  and  base- 
ment and  sub-basement  Class  "B"  re- 
inforced concrete  apartments. 

Owner A.    W.      Wilson      and      Jos. 

Martin.   925  Gough.  S.  F. 
Architect  ...C.    A.    Meussdorffer.    Hum- 
boldt   Bank   Bldg..   S.   P. 
'•■  tiUactor.  .J.  Looney  Co..  Inc..  85  City 
Hall.    Ave..    San    Francisco. 
Filed  Mar.  19,  '14.     Dated  Mar.  16.  '14. 

Roughed    in $4000 

Complotf'n   and    accepted 4746 

Usual     3.7    days :.    2916 

TOTAL  COST.  $11,662 
Bund,  $601111.  Surety,.  Equitable  Surety 
Co.  Limit.  without  delay.  Forfeit, 
none.      Plans  and   speciflcations   filed. 

(S.Sl)  CARPENTER  AND  MILL  WORK 
and  rougli  hardware  on  above. 
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Contractor.  .  VV.    D.    Henderson.    .Monad- 
nock    Bldg..    S.    F. 
Filed  Mar^lS.  '14,     Dated  .Mar.   16.  '14. 

On    1-st  <»f--eacU    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $23,735 
Bond.  $12,110(1.  Surety.  Maryland  Casu- 
alty Co.  Limit,  without  delay.  For- 
feit, none.  Plans  and  speciflcations 
filed. 

,  (882)  LATHING  AND  PLASTERING 
on  above. 

Contractor.  .Bradley  &  O'Reilly,  1728 
Page,  San  Fmncisco. 

Filed   Mar.   I'9.  ,,:i4.     Dated  Mar.   16,   '14. 

Lathing    cortipletffd    $4000 

Brown    coated.   5000 

Completed,     except    patchinr. . .    5587 

All    completed    250 

Usual    35   days 4946 

TOTAL   COST,    $19,783 

Bond,    $10,000.      Surety,   Aetna  Accident 

&   Liability   Co.      Limit,    without    delay. 

Forfeit,  none.     Plans  and  specifications 

filed. 

(S83V  EXCAVATION.  CONCRETE,  RE- 
inforcing  steel,  curbs,  patent  flues, 
fire  places,  hollow  tile,  etc.,  on  above 

Contractar-vCiinton  Flreprooflng  Co., 
JllllBWil    Bank    Bldg.,    S.    F. 

Filed  Mar.'l'o!  'Tl.     Dated  Mar.   16,  '14. 

On  1st  of  each   month 75% 

Usual    35    da:ys 23% 

■  TOTAL    OOST,    $59,220 

Bond,  $30,000.     Surety.  Globe  Indemnity 

Co.      Limit.    115    days    from    March    21. 

Forfeit,    none.      Plas    and    speciflcations 

filed. 

1884)  E  POWELL  137-6  N"  California 
N  G8-9XE  137-6.  Ornamental  iron 
woiik  for.  seven-story  and  basement 
and  sub-rasfment  •  Class  "B"  rein- 
forced concrete  apartments. 

Owner A.      W.    Wilson      and      Jos. 

Martin.   925  Gough,  S.  F. 
Architect  ..  .C.    A.    Meussdorffer,    Hum- 
boldt Bank  Bldg,,  S.  F. 
Contractor.  .C    .1.   Hlllard  Co.,   Inc.,    19th 

and  Minnesota,  S.  F. 
f'iled  Mai-.  19.  '14.     Dated  Mar.  16,  '14. 
Stairs  and  front  Are  escapes  com- 
pleted       $2145 

Completed   and   accepted 2439 

Usual     33    days 1528 

TOTAL  COST,  $6112 
Bond,  $3100,  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  without 
delay.  Forfeit,  none.  Plans  and  speci- 
flcations flied. 

(885)      PAINTI.MG  ON  ABOVE. 

Contractor.. A.   Gradin.    3887    23rd,   S,    F. 

Filed  Mar.  19,  '14.     Dated  Mar.  16,  '14. 

One-half    work    done $1483 

Completed   and  accepted 1485 

Usual    35   days 990 

TOTAL    COST.    $3960 

Bond.    $1000.      Sureties.   G.   Petterson   & 

.S.    Persson.         Limit.       without       delay. 

Forfeit,    none.      Plans  and  speciflcations 

filed. 

1SS6)      MARBLE  WORK  ON  ABOVE. 

Contr.ictor.  .Jos.  Musto  Sons-Keenan 
Co..   565   North   Point.  S.   F. 

Filed  Mar.  19.  '14.     Dated  Mar.  16,  '14. 

Completed     and    accepted $69.s 

Usual     35     days 235 

TOTAL   COST.    $933 

Bond.    none.        Limit,    fast   as      possible. 

Forfeit.  noMP.     Plans  and  speciflcations 

filed. 
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(vsli      SHEET      METAL      WORK      OX 

(.'ontractor.  .Morrison  ■&  Co.    (Charles  J. 
Morrison),    769      McAllister, 
San   Francisco  . 
Filed  Mar.  19,  '14.     Dated  Mar.  16.  '14. 
Exterior    cornices    and    marquise 

in    place    $1000 

Completed   and   accepted 558 

Usual    35    days 520 

TOTAL  COST,  $2078 
Bi.iul.  none.  Limit,  fast  as  possible. 
Forfeit,  none.  Plans  an  dspecifications 
filed. 

(.S8S)      TILING    ON    ABOVE. 

Contractor.  .S.    Ginsberg      &    Co..      1029 
Laikin,   San    Francisco. 

Filed  Mar.  19.  '14.     Dated  Mar.  14.  '14. 

Completed    and    accepted $1063 

Usual    35    days 355 

TOTAL   COST.    $1420 

Bond.    none.      Limit,      without      delay. 

Forfeit,  none.     Plana  and  speciflcations 

filed. 

(^Atu      GLASS       AND       GLAZING       ON 

Contractor.  .California     Plate     &     Win- 
dow Glass  Co.,  864  Mission, 
San  Francisco  . 
Filed  Mar.  1^,  '14.     Dated  Mar.  16,  '14. 

Completed   and   accepted $1410 

Usual   35   days 475 

TOTAL  COST.  $1885 
Bond.  none.  Limit,  fast  as  possible. 
Forfeit,  none.  Plans  and  speciflcations 
Hied. 

IS SVV      POST   AND      POWELL      W 

137-6   S   63-6   E   07-6   N  6-6   E   67-11    th 

—   37.      Mill    work    and   modeling   for 

iKUuiuet    rooms    of   St.    Francis    Hotel. 

Owner.  .  .'...Crocker    Hotel    Co.,    Shreve 

Bldg.,    San    Francisco, 
Architect... Bliss     &      Faville.      Balboa 

Bldg..   San    Francisco. 
Contractor.  .Paciflc        Mfg.        Co.,        117 
Stevenson,     San     Francisco. 
Filed  Mar.  19.  '14.     Dated  Mar.  16,  '14. 

On    1st  of  each   montii 75% 

Usual    35    days,    25% $1882 

TOTAL  COST,  $7528 
Bond.  Guaranty  bond  in  favor  of  owner. 
Sureties.  Fred  H.  Beaver  and  D.  O. 
Uruffel.  Limit,  90  days.  Forfeit.  $50. 
Plans    ;uid    speciflcations    flIed. 

(Sim  W  STANYAN  393-6  S  Parnassus 
Twn-story  and  basement  frame  (2) 
Hats. 

0«nci Wilford    H.    Williams.    1124 

Stanyan.    San    Francisco. 
Aicliilect  ...J.  D.  Bell,  549  Paciflc  Bldg 

San  Francisco  . 
Conliactor..J.    D    Bell. 

COST,    $3290 

IS92I  W  TWENTY-THIRD  AVE  100 
N  Judah.  Two-story  and  basement 
frame  (2)   flats. 

Owner Henry  Inskipp,  1814  Judali, 

San  Francisco. 
Architect  ..  .None. 
Contractor.  .M.  Fauth,  29  Alma.  S.  F. 

COST,   $3725 

(S931  S  TWENTIETH  200  B  Michigan. 
One-story  and  basement  brick  ma- 
chine shop. 

Owner Union  Iron  Works,  Prem. 

Architect  ...Chas.  Peter  Weeks.  Mutual 

Bank  Bldg..  S.  F. 
Contractor.  .Tlios.    H.    Day    Sons.    Wells 
Fargo   Bldg.,   S.   P. 

COST,   $17,000 
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Get  It  F^pom  Bacon 


Foote  Mixer  on  building  worii 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried    In  Slock   by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST ,  S.  F. 

Edward  R.  B&con  ij  positively  not  connected  with  imy  other  firm. 


(S94)      NO.    2918   LYON.      .\Ue 
one-stor.v   frame   flat   to  stoi 

Ownei- M.   and   G.   Hyma 

.Arcliitect  ...None  . 
Crntractor..M.  M.  Plnlay 
Icjo.  San  F 


■  J.   .M.   Geary,    :3r(]   and   Fol- 
som.  San  Francisco. 
.L.    V.    Riddle.      201      Euclid 
Ave.,  San  Francisco. 

COST,    $6000 


il'.'To      h.   TAVLUK   , 
story  aiid   basement  fri 

Owner Emil     Solari 

Ave.,  San  Fr; 
Architect  ...None  . 

Contractor.  .Frank     Demartinl     &     Co. 
274    29th,    San    Francisco. 
COST,   $603 


i  PARKER  AVE  J73  X  Geary, 
nd  one-half-story  and  base- 
frame   dwelling. 

V.    U.      Prahl,    -iZi      .Madrid. 

San  Francisco, 
t  ...None. 

t"w  .  .Lindberg     Bros.,     257     Sur- 
rey. San  Francisco. 

COST,   $24011 


(S9ti(      N     SEVENTEENTH 

Ave.     Alter  and  add   to  building. 

Owner Home     Laundry    Co.,    333S- 

52    17th,   San    Francisco. 
Architect  .  .  .None    . 

Contractor..  E.    H.    Snell.    133    ISth    Ave., 
San    Francisco    . 

COST,    $4  000 

IS37)  SO.  1020  CALIFORNIA.  Tile 
floois,     plaster     e.vterlor     and     repair 

Owner W.    Rosenthal,    110    Sutter, 

San   Francisco. 
Ai-chitect  ...Alfred   Jacobs,    110      Sutter, 

San   Francisco. 
Coniractor.  .Ira    W.    Coburn      Inc.,      602 

Hearst   Bldg.,   S.   F. 

COST,   $15110 

(S9S)  W  PALM  AVE  333-8  N  Euclid. 
Two-story  and  hapement  frame  resi- 
dence. 

Owner Mrs.   Jeanette     A.     Jordan, 

201  Euclid  Ave.,  S.  F. 


,)       W    C1INXECTI(;UT    273      N    22nd 

Two-storj    and   basement  frame  dwig 

"      Hoft       Owner John    Linkey,    917    Pennsyl- 


Aichitect  .  ..None. 

Contractor.. Roberts    &    Woolfl'ev,    1245 
19th   Ave.,  San   Francisco. 

COST,    $1500 

(Olii,  .JO.  SU12  FILLMORE.  Rjiise 
piesent  building  9  feet  and  alter 
(lats  into  two  stores. 

Owner Anna   P.    Hill,    Premises. 

.^rchilect  ...J.  W.   Anderson,  Prem. 
Contractor.  .F.  Knoop  and  J.  Anderson, 
Premises. 

COST,    $1500 

1902)  N  UNION  24-6  B  Fillmore.  Two 
story  and  basement  frame  store  and 
lodging  liouse. 

Owner Chas.        Friermuth.         1644 

Lombard,   San   Francisco. 
Architect  ..  .Plans   by   owner. 
Contractor.  .J.  J.  Heapby,  1721  Lombard 
San    Fraicisco. 

COST,   $9000 


AVednesiJay.     JIarch      23.     1914, 

(903)      W    SANCHEZ    66    S    25th.      Two- 
story  and  basement  frame  (2)  Hats. 
Owner John     Flaherty,     2528     Mis- 
Architect  ...None. 

Contractor.  .Roberts      &    Woolfrey,      92 
Ramona,    San    Francisco. 
■  COST,    $3320 

1904)  SE  GEARY  AND  MASONIC  AVE 
Alter  and  add  to  saloon  and  flats. 

Owner G.  Soragno,  Premises. 

Architect  .  .  .F.   F.    Ronick. 
Contractor.  .Paul  Moffer,   14  Allen  Place 
S.   P.  COST.   $24 uo 

(905)  W  GUERRERO  218-6  N  16th. 
Three-story  reinforced  concrete 
shipping  and  cold  storage  warehouse. 

Owner National      Ice    Cream      Co., 

Guerrero   near   16th,  S.   F. 

Engineer  ..  .Jas.    T.    Luldow,     604    Mis- 
sion,  San   Francisco. 

Contractor.  .Jos    Pasqualetti,    Humboldt 
Bank   Bldg.,   S.   P. 

COST,   $6000 

(906)  S  PACIFIC  AVE  85  \V  Devisa- 
dero    W    4o.\S    127-SVi.        Excavating. 


for 


rk, 


el  fo 


all. 


Owner P.  M.  Fatjo,  1805  Franklin, 

San    Francisco. 
Architect  ...Edw.   G.   Bolles. 
Contractor.  .S.    A.    Born    Bldg.,    Co.,    660 

Market,    San    Piancisco. 
Filed  Mar.  20,  '14.     Dated  .Mar.  18,  '14. 

Completed    and    accepted $588 

Usual    33    days 4 197 

TOTAL  COST,  $785 
Bond,  $388.75.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  without  delay. 
Forfeit.  $10.  Plans  and  speciflcations 
filed. 


1907)  NE  RANDOLPH  AND  ARCH  N 
IOO.kE  50.  All  work  except  lighting 
flxtures  for  tour-room  frame  bunga- 
low. 

Owner Helen   P.  Swan. 

Aichitect  . .  .None. 

Contractor.  .J.   C.   Stromswold.   313   H-jle 
San'Franicsco    . 

Filed   Mar.   20.   '14.      Dated   Mar    17,   '14 

Frame    up $400 

Brown    coated     400 

Completed     200 

Usual    35    days 955 

TOTAL  COST,  $1953 

Bond,    none.      Limit.    60    days.      Forfeit. 

none.      Plans   and   speciflcations   filed. 

(90S)  N  GREENWICH  220  W  Fill- 
more, .'ill  worji  tor  two-story  and 
basement   frainfe- flats. 

Owner Mr.    and    Mrs.    I.    L.    Burton, 

Architect  ...Plans    by'  Contractor. 

Contractor.  .P.    L.    Loveland. 

Piled  .Mai-.  20,  'H.     Dated  Mar.   19,  '14. 

Frame   up    $1000 

Plastered     1000 

Completed     1000 

Usual    35    days 

TOTAL  COST,  $5365 
Bond,  none.  Limit.  90  days  after  Mar. 
22.  Forfeit,  none  Plans  and  specifica- 
tions filed. 

(9091  W  THIRTEENTH  AVE  257-6  S 
Lawton.  One-sfory  and  basement 
frame   dwelling. 

Owner F.    E.    Rakeman.    48    Clara. 

S.in    Frahcisco. 

Architect  . .  .None. 

Bay's  worh,  COST,   f.-O 


Wednesday,     March      25.     1914. 

(1110)      \V    FORTY-FIFTH    AVE     175     S 
Lincoln   Way.      Alter   cottage. 

(iwner C.     G.     Lawton,     1:;3I     lOtli 

Ave..   San   Francisco. 
Aichitecl  ...None. 

Contractor.. C.     G.     Lawton,     1231      l.jtli 
Ave..  San   Francisco. 

COST.     $300 

(Oil  J      NO.    531    TWKNTY-TUlUli    AVE 

liepair   flats. 
Owner George    A.    Rosenquisl.    531 


Day's    work. 


COST,    $,-. 


(912)  NO.  2578  THIRTY-SECOND  A  v  E. 
Raise  dwelling,  add  concrete  founda- 
tion and  Hoor. 

Owner .Misses    Ida    and    Mary    Ann 

Baker,    Premises. 
Ariliitcct  ...None. 

Contractor.  .E.    G.    Tucker,      1222      20tli 
Ave    (Sunset),   S.  F. 

COST, 

11)131  K  TWENTY-SEVENTH  AVK 
225  N  Taraval.  Two-story  and  hase- 
ment    frame    dwelling. 

(Jwner Mrs.     F.    Oliver,     1732    Fell, 

San   Francisco. 


chite 


ork. 


COST.    $;■ 


OH)  NO.  3217  FILLMORE.  Add  store 
to   present    building. 

Owner M.     Rathjen.     Premises. 

Architect  . .  .None. 

Contractor.  .C.    S.    Crawford.    32()i;    Fill- 
more,   San    Francisco. 

COST,     f 

(UK,)  E  FORTY-EIGHTH  AVE  173  N 
Santiago.  One-story  and  basement 
frame  dwelling. 

Owner Lees  .1.  Schantz.   1235   Pine. 

Aipt.   No..   3.   S.   F. 


.Non 


vork. 


COST,   inoi) 


(916)  NO.  3160  WASHINGTON,  Tar 
■and  gravel  roof,  lerrazzo  steps  and 
concrete    floor. 

Owner Mrs.    J.    Maurer. 

Architect  ...None. 

Contractor.  .L.  Salmon.  1303  Ellis.  S.  F. 
COST,    $100 

(9  17)  SW  CLIPPER  AND  DIAMOND. 
One-story  and  basement  frame  dwlg. 

Owner Eniil    Nelson,      580      Jersey, 

San    Fi-ancisco. 
Architect  ...None. 
Day's   work.  COST,   J250n 


Alte 

noor,    etc. 

Owner G.   B.  MondanI  &  C.   Muzio. 

125   Fair  Oaks.  S.  F. 
Arcliitect  .  ..None. 
Day's  work.  COST.  $1000 

(919)     E    MADRID      200    N      Excelsior. 

One-story  and  basement  frame  dwlg. 

Owner Oreste    Paolo.    417    Vienna. 


COST.    $S5i) 


NOS.   92   AND   94   MARKET   Mino 
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Contractor..  H.    T.    Grieb,    1020    Green- 
wich, San  Francisco. 

COST,     $1000 

(921)  W  EIGHTEENTH  AVE  125  N 
Clement.  Two-story  and  basement 
frame  dwelling. 

Owner E.    F.    Helms,    California    & 

3th    Ave.,    San    Francisco, 
Arcl)itect  ,  .  .None. 
Day's  work.  COST,   $1(miij 

(922)  NO.  42  BOYCE.  Alter-  dweliing 
and  add   four   rooms. 

Owner R.    Dahl.    Premises. 

Architect  ..  .None. 

Day's    work.  COST.    $1700 

(923)  SW  MONTGOMERY  &  UNION, 
Two-story  and  basement  frame  (J) 
flats. 

Owner C.       Flllppis,       866       Union. 

San   Francisco. 
Architect  ..  .None   . 
Day's   work.  COST,    $4000 

(924)  S  TWENTY-EIGHTH  S3  W  Noe. 
One  and  one-half-story  and  basement 
frame  dwelling. 

Owner Theodore  Person.   4447   23d, 

San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    JISOO 

(925)  NO.  2532  SUTTER.  Reconstruct 
roof. 

Owner .Mrs.    C.    J.    Meyers,    Prem. 

Arcliitect  ..  .Welsh   &  Carey,  Merchants 

National  Bank  Bldg..  S.  F. 
Contractor,  .J.    A,    Peaison.    S41    Fulton. 

S,    F.  COST.    $5iMi 

(926)  NO.  137  POWELL.  Electric 
sign. 

owner Gruenhagen's  Inc..  Prem. 

Arcliitect  ...None. 

Contractor.  .American  Sign  Co.,   1st  Na- 
tional  Bank  Bldg..  S.  F. 

COST.    $500 

(927)  E  TWENTIETH  AVE  123  N 
Clement.  Two-story  and  basement 
frame  dwelling. 

Owner E.      Coleman.    5516      Geary, 

San  Francisco. 
Architect  .  .  .None. 
Day's   woik.  COST,    $400ii 

(92S)  E  TWENTY-THIRD  AVE  250  N 
Irving.  Two-story  and  baseinent 
frame  dwelling. 

Owner Oscar   Heyman   &   Bro..   742 

Market,    San    Francisco. 

Ai-cliitect  .  .  .None. 

Day's    work.  COST.    $2100 

(929)  W  TWENTY-SECOND  AVE  100 
S  California.  Two-story  and  base- 
ment  frame    residence. 

Owner Clarence    and    Arthur    Del- 

fino.   165   9th    Ave.,   S.  F. 
Architect  ..  .Frank    J.    Silva,    Sausallto. 
Contractor.  .S.    Delflno,    Sausalito. 

COST.   $2500 

(930)  W  GRANT  AVE  89-6  S  Wash- 
ington. General  alterations  and  re- 
pairs to  rooming  house. 

Owner Suey    Hing   Society,   Prem. 

Architect  .  .  .None. 

Contractor.  .Brandt      &      Stevens.      612 
Hearst   Bldg.,   S.    F. 

COST,    $2750 

(931)  S  RICHLAND  325  W  Mission. 
Two-Ftnr.v   and  basement  frame  dwlg. 

Owner Guerrero    Realty    Co.,    2563 

Mission,    San    Francisco 


Arcliitect  ,,  ,0,    E.    Evans,    2367    Mission, 

San    Francisco. 
Contractor.  .Carlson     &     Anderson.  382 

Eureka.    San    Francisco. 

COST.   $2000 

1932  1  NW  CLAY  &  EJIBARCVDERO. 
(.'onstruct  galvanized  iron  roof  signs. 

Owner Wieland    Brewery    Co.,    1st 

near  Howard.  S,  F. 
Aicliilect  .  .  .None. 

Contractor.  .Western  States  Adv.  Co., 
370  Valencia.  S.   F. 

COST,    $2000 

(1)32)  E  OSTEGA  1C7  N  Ocean  Ave. 
one-story  and  basement  frame  dwlg. 

Owner W.    A.    Titus.    328    Madrid, 

San  Francisco. 
Architect  .  .  .None. 
Daj's    work.  COST.    $17lln 

(933)      W    EUGENIA    150    N    Powliattan. 

One-story  and  basement   frame  dwlg. 

Owner F.   Rosa.    123    Nevada   Ave.. 

San  Francisco. 
Architect  ...Paul    F.    De    Martini,    2123 

Powell.   San   Francisco. 
Day's    work.  COST.    $10011 

19311  W  ELEVENTH  AVE  23(1  N 
Fulton.  Two-slory  and  basement 
frame    (3)    flats. 

Owner A.   Retry,   336   Pierce,   S.   F. 

Arcliitect  ...None. 

Day's   work.  COST,    $1S110 

(9351  W  TWENTY-FIRST  AVE  175  S 
Lake,  Two-story  and  basemenl 
traine  dwelling. 

owner E.  B.  Pock". an.  37tli   Ave  & 

Geary,    San    Frani.-"co. 
Architect  .  ..None. 
Conlractor.  .Pockman    &   Co. 

COST,    $30110 

(936)  W  TWELFTH  AVE  50  S  Aiiza. 
Two-story  and  basement  frame  resi- 
dence. 

Owner A.  R.  Lapham,  1S53. Mc- 
Allister,   San    Francisco. 

Architect  ...None. 

Day's    work    .  COST.    $2730 

1937)  E  SIXTEENTH  AVE  175  S  "B" 
25.\127-0.  All  work  for  two-story 
flame  flats. 

Owner Mrs.    Lena    Bowman. 

Architect  .  .  .None. 

Conll-actor.  .J.     D.     Bell,     Pacific     Bldg.. 

Filed  Mar.  21.  '14,     Dated  Mar,  17,  '14. 

Frame    up     $1290.25 

Outside  rustic  on  and  root  on  1296.25 

Completed     1296.25 

35   days  after    (as   filed) 1286.50 

TOTAL  COST,   $5185.00 

Bond,    limit,    forfeit,    none.      Plans    and 

speci'ications    filed. 

03S1  LOT  U  BLK  26  B  Alviso  150  N 
Holloway  Ave.,  Ingleside  Terrace. 
All  work  for  two-story  8-room  frame 

Owner Frank  E.  .Brown,  Room  720 

City    Hall,    San    Francisco. 
Designer  ..  .F.   E.   Brown. 
Contractor.  .Schroder    &    Mcintosh,    765 

Folsom.    San    Francisco. 
Filed  Mar.  21,  '14.     Dated  Mar.  17.  '14. 

Frame    up    $1250 

Roof  on   and   brown   coated 1250 

Accepted      1250 

UstKil     35    days 1250 

TOTAL  COST,  $3000 
Ilnnd.  $230.  Sureties,  Atl.is  Planing 
Mill  and   ,Iames  Cauley.     Limit.  90  days. 


Forfeit,    none.      Plans   antt   specifications 
lileil. 

lliSai  W  GUEHRERO  ::16-Ii  N  16tli  til 
311  N  on  Uucrrcro,  th  r  a  aliout  12? 
reel  wesi  Ih  at  angle  to  snntli  line 
running  iiarallel  to  N  line  of  prop- 
erly and  30  feet  ti:eretrom  th  E  to 
1  eg'.  Evcavatlons.  concreic,  carpen- 
ter, mill,  reinforced  steel,  etc..  for 
;l-story  reinforced  concrete  build- 
ing  for  shipping  department  and  cold 
storage. 

Owner The  Purity  Ice  Cream  Co. 

Con.    Engineer  ...JaE.    T.    Ludlow,    604 
Mission,    San    Francisco. 

Contractor.  .R.    Glaze.    Humboldt    Bank 
Bldg..   San   Francisco. 

Filed  Mar.  21,  '14.     Dated  Mar.  20,  '14. 

First    floor    finished JIOOO.OO 

3rd    floor    poured 1800.00 

Completed    and    accepted 637.50 

Usual    35    days 2s% 

TOTAL   COST.    J5650.00 

Bond.    none.      Limit.    50    days.      Forfeit. 

110.  Plans  and  specilicatlons  filed. 
NOTE: — First  report   Mar.   21.   No.   905 

(940)  W  STANYAN  393-6  2-5  S  Par- 
nassus Ave  S  25xW  111-6.  All  work 
for   two-story   frame   flats. 

Owner WUford    H,    and    Mary      C. 

Williams.       1124       .Slanyan. 
San    Fmr Cisco 
Architect  . .  .None. 
Contractor.  .J.    D.    Bell.    Pacific    Bldg. 

.San   Francisco. 
Filed  Mar.  21.  '14.     Dated  Mar.  10.  '14. 

Frame    up     $1324.5'' 

Outside  rustic  and  root  on...    1324.50 

Completed     1324.50 

Usual    35    days 1324.50 

TOTAL  COST.    15298.00 
Bond,    none.      Limit.    June    1.      Forfeit, 
none.      Plans    and    specifications    filed. 
NOTF- —   1st    report    Mar.    21.    No.    S9T 

(941)  W  FILLMORE  137-S  N  Hayes  N 
30xW  137-6.  All  work  for  three- 
story    frame   stores   and   apartments. 

Owner Jas.   West. 

Architect  ...F.   S.    Holland,   100    Haight, 

San   Francisco. 
Contractor.  .S.   Persson   &  G.   Peiter^on 

Lick    Bldg  .  S.   F. 
Filed  Mar.  21,  '14.     Dated  Mar.  21.  'li. 

1st    floor  joists    in    place J3223 

Roof    boards    on 3223 

Brown    coated    3223 

Completed    and    accepted 3224 

Usual    35    days 4300 

TOTAL  COST.  117.193 
Huncl.  jaoiio.  Sureties.  Clias.  Bennett 
and  IJdw  N.  .AlgellinKer.  Limit.  100 
day.=.  Forfeit,  J25.  Plans  and  sppii- 
fications    liU'il. 

♦ 

COMPLETION  NOTICES 

San    Francisco. 

Mar.  H.  19M_se  .MARKET  156  NM 
mil  NE  50  SB  100  NE  8-5%  S  63 
m  or  I  to  N  14tli  at  a  pt  228-2%  E 
fm  N  14th  and  BE  Market  W  44-7% 
N  25-i%  NW  100.  Mary  Reigle  to 
Ira   W   Cohurn Mar.    12.    1914 

Mar.  14.  1911— W  WHITNEY  425  S 
snth  S  25x12.5.  Charles  G  Ander- 
son  to  Charles  G  Anderson 

Mar.    14.    1914 

.Mar.  1J.  19H_W  FIFTH  AVE  175 
S  .ludah  K  25xW  120.  .lohn  Rench 
to  wl  om   ii  may  ronoorn .  .Mar.   11.  '14 

Mar.  14.  1914 — N  GREEN  86-6  E 
Baker  E  26  N  112-6  W  2.5  W  1  S 
87-6.     Koblna  R  Stack   to  L  A   Hin- 
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son    Mar.    12.   19H 

Mar.  16,  1914— NAPLES  NO.  1225,  be- 
ing Lot  35  Blk  25.  Crocker  .\mazoji 
Tract.  Johan  Kudsen  or  Knudsen 
to  whom  it  may  concern. Feb.  8,  1914 

.Mar.  16.  1914— S  RIPLEY  219-3  E 
Alabama       E    30xS    180.         Edmond 

Grosch     to     .Michael     Breueck 

.Mar.    9.    1911 

Mar.  16.  1914— SE  MADRID  275  NE 
Italy  Ave  NE  25xSE  100.  ptn  Lot  3 
Blk  40  Excel  Hd.  Frank  A  Ander- 
son to  Frank  A  Anderson .  .Mar.   1.  '14 

Mar.  16,  1914— B  ARGUELLO  BLVD 
NW  120.1%.  Isaiah  B  Arkwright 
to  whom  it  may  concernMar.   14.   1914 

Mar.  16,  1914— N  McALLISTER  30-1 
W  Gough  W  34-llxN  100.  Marks 
Bros  to  Henry  Ernst  &  Son.  Mar. 
784-1  N  Geary  S  26-6  E  120  N  21.35 
II;   .Matthies  &   Griffltli .  .  .Mar.  7.   1914 

Mar  17,  1914 — SW  SEA  CLIFF  AND 
2'nn  Aves,  which  pt  is  N  deg  28  mln 
W  6.66  from  a  stone  monument  on 
W  27th  Ave  situate  at  W  end  Sea 
Cliff  Ave  and  running  from  starting 
pt  N  3  deg  21  mln  W  175.64  to  tide 
water  of  Pacific  Ocean  th  following, 
said  line  of  tide  water  S  59  deg  45 
mln  E  30.48  N  69  deg  45  min  E 
40.55  to  E  line  lot  76  th  leaving  said 
tide  water  S  3  deg  23  min  E  167.06 
to  N  Sea  Cliff  Ave  th  along  Sea 
Clift  Ave  S  S3  deg  32  min  W  64.29 
lot  76  and  land  adjacent  thereto  on 
West.  Mary  E  Doble  to  Fred  J  II 
Rickon    Dec.    31.    1913 

Mar.  17.  1914— N  BUSH  adj  the  E  side 
of  Mills  Bldg  with  frontage  on 
Bush  of  68-9.  Ogden  Mills  to  The 
Clinton    Fireproofing  Co.. Mar.    14.   '14 

Mar.  17  .1914— LOT  43  BLK  25  Crock- 
er Amazon  Tract.  John  Miller  to  L 
L  and  A  P  Allen Mar.   17.   1911 

Mar.  17  .1914— S  VIRGINIA  AVE  70  E 
Prospect  Ave  E  23-4x75.  Andrew 
Dahl   to   Gus   Carlson Mar.  10,    1914 

Mar.  17,  1914— W  STANFORD  106-3 
S  Bi-annan  W  S0-H4xS  100.  Crane 
Co   to  Farrell   &   Reed... Mar.   14   .1914 

-Mar.  17.  1914— N  WASHINGTON  145 
W  Drumm  N  120  W  40  S  60  B  20  S 
60  E  20.  Albert  Jacobs  to  Thos 
E  Davis  &  Son Mar.  10,   1914 

.'lar.  17.  1914— N  GREEN  116-3%  W 
Jones  W  47xN  120  to  Macondray  St. 
John  McGaw  to  L  E  Clawson  Co.. 
Mar.    4.    19U 

Mar.  17.  1914— B  NINETEENTH  AVE 
200  E  Anza  25x120.  Emil  .Aug. 
Schkade  and  wife  Margaret  F 
Schkade  to  whom  it  may  concern... 
Mar.    16.    1911 

Mar.  17,  1914 — S  PINE  38-9  E  St. 
Anne  E  20xS  60.  E  H  Dettner  to  C 
E  McMullin  &  Co Mar.  14.   191  1 

.Mar.  17.  1914— SE  WANDA  125  NE 
Onondaga  Ave  NE  25xSB  100;  SE 
Wanda  175  NE  Onondaga  Ave  NE 
25xSE  100.  John  S  Purcell  to  wlioni 
it  may  concern Mar.  16.  1911 

Mar.  18,  1914— N  ELLIS  97-6  W  Ma- 
son W  40xN  60.  Charles  C  Judson 
Co  to  Smith  &  Johnson .  .Mar.  12.  1914 

Mar.  IS  ,1914— N  TWENTY-NINTH 
230  E  Castro  E  25xN  114.  Artiiur 
J  McDevitt  to  whom  it  may  con- 
cern      Mar.    14.    1914 

.Mar.  IS.  1914— E  TWENTIETH  AVE 
125    S   California   S   25xB    120.      J    M 

Peters  to  whom  it  may  concern 

Mar.     17.     1914 

Mar.  18  .1914— W  THIRTY-SEVENTH 
Ave  25  N  Irving  N  ISOxW  120.  Lin- 
coln TJ  Grant  to  whom  it  may  con- 
cern     Mar.    IS.    1914 

Mar.    19,    1914 — NW   NATOMA    175    NE 


Wednesday,     March     25.     1914. 

nth       NE     25xNW       75.5         Michael 

Donovan    to    Segurson    Bros 

Marcli    14.     1914 

.Mar.  19,  1914— N  ANZA  107-6  B  12th 
.\vi.  E  25xN  100.     Leon  and  Fannie 

Willard    to    Oscar    W    Thunberg 

Mar.     10,     1'.)U 

.Mar.  19,  1914— N  ANZA  S2-6  E  12th 
Ave  E  25xN  100.     Leon  and  Fannie 

Willard   to   Oscar   W   Thunberg 

.March    10,    1914 

.Mar.  19.  1914— SW  BAKER  &  BAY 
B  961.52x8  618.75.  Panama-Pacific 
International  Exposition  Co  to 
Dyer  Bros  Golden  West  Iron  Wks 
March    12.    191i 

-Mar.  19.  1914— E  FILLMORE  69.075 
N  Bay  N  1067xE  475  m  or  1.  Pana- 
ma-Pacific International  Exposition 
Co  to  W  W  Anderson  Co.. Mar.   10.  '14 

.Mar.  19.  1914— SE  SEVENTEENTH 
and  Utah  25  on  17th  x  100  on  Utah. 
Miss  J  Counlhan  to  Commercial 
Bldg    Co Feb.    25.    1914 

.Mar.  19  ,1914— E  MISSISSIPPI  75  S 
ISth  S  25xE  100.  B  A  Janssen  to 
whom    it    may   concern.  ..Mar.    19,    1914 

.Mar.  19.  1914— S  HAIGHT  90  B  Clay- 
ton 2S-10V4X100.  W  F  Windeler  to 
A    Dahlberg Mar.    16,    1914 

.Mar.  19.  1914 — W  EIGHTH  AVE  100 
S  Noriega  S  25xW  120.  G  Johnson 
to  whom  it  may  concern. Mar.   14,  "H 

.Mar.  19,  1914— W  TWENTIETH  AVE 
173  S  Anza  25x120.  Jeanette  Yates 
to  whom  it  may  concern. Mr.r  IS.   1914 

.Mar.  19.  1914 — B  MISSION  225  N 
Santa  Marina.  B  C  and  Lista  Miller 
to    B    C    Miller Mar.    17.    1911 

.Mar.  20,  1914— B  HARRISON  50  S  18th 
S  75xE  124-3.  Oakland  Brewing  & 
Malting  Co  to  Trevia  &  Pasciualettl 
Mar.    12.    1914 

.Mar.  20.  1914— S  SUTTER  67-6  E 
.Montgomery  S  124-9  S  62-7  W  25  S 
83-11%  th  along  Market  92-5%  N 
92-6  W  50..  Hobart  Estate  Co  to 
Foster    Vogt    Co Mar.    12.    1914 

.Mar.  20,  1914— S  PACIFIC  75  iV  Hyde 
S  137-6  xW  62-6.  Geo  E  Marshall  to 
'    Cillin    Mar   14.    1914 

~LIEN3*FILED^ 

San   Francisco. 

.Mar.  14.  1914— N  SACRA.MENTO  67-6 
E  Polk  E  30xN  127-S'/4.  Thomris 
J  .Mannix.  S  B  Kress.  Ella  Black- 
inan  and  John   Doe  Blackman S-'11 

.Mar.  14  .1914— S  FULTON  82-6  E 
Gough  27-6x130.  O  Glanninl  and  A 
Ratio  to  Ferdinand  and  Louisa 
Mertens     |(125 

.M-ar.  16.  1914— SW  FOURTH  55  NW 
Folsom  SW  2'5xSW  SO.  Golden 
Gate  Structural  &  Ornamental  Iron 
Works  vs  Isidore  Rudee  and  Win 
Van    Heruk     $L'2li 

.Mar.  17  .1914— E  LEAVENWORTH 
112-6  S  Eddy  S  25xB  87-6.  Hart- 
Wood  Lumber  Co  vs  Burch  &  Hoff- 
man Co  and  M  J  Hynes.  Adm  Est 
Jacob    Vits,     deed $1045.94 

Mar.  17  .4914— N  FOLSOM  S7-6  W  .Ird 
50xN  137-6.  J  .Marconi  vs  Margaret 
A  Kingsland  &  Gust  .\rllotis. .  $1  22.50 

.Mar.  17,  1914— S  LINCOLN  WAY  57-6 
W  ISth  Ave  W  25xS  120.  Pioneer 
Plate  &  Window  Glass  Co  vs  Sol 
Getz  &  Son.  Inc $61,40 

.Mar  17  1914— S  HAIGHT  31-3  E  Pierce 
E  75xS  100.  J  A  Miller  vs  Chas  C 
Terrill  Estate  Co.  W  A  Terrill  and 
C   C  Terrill    $375 

Mar  19  1914— N  BROADWAY  171-101,4 
W    Grant      Ave    W      68-9xN      137-6. 


Wednesday 


Jla 


laU. 
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&  Seaholm  vs  Nellie  I 
and    Rosa    Demartin 
1914— E     LEAVENWORTH 
112-6    S    Eddy    S    25xE    S7-6.      L    A 

Taylor  vs  Terranova  Bros % 

lar.  18.  19H— W  BRODKRICK  130  S 
Lomliard    S    25xW    107-6.      J    Sand- 

lierg  vs  J   A  Cardinelli $ 

'flr.  19.  191-1— N  CALIFORNIA  112-e 
W  Spruce  N  parallel  vuith  W 
Spruce  132-7'/sxW  27-6.  J  Plconi 
vs    John    F    Haner,    James    Tarbett 

and  Fred   Knott    $1)2. 

nr.  19,  1914— W  THIRTY-SEVENTH 
Ave  225  .S  Lincoln  Way  S  150x120. 
S    Ginsberg    &    Co    vs    Lincoln     U 

Grant     $35., 

ar.  20.  1914— E  LEAVENWORTH 
112-6  S  Eddy  S  25xE  87-6.  I  Epp  vs 
Riircli-Hoffman  C  o,  M  J  Hynes. 
Adm    Estate   Jacob   Vits '..$.-,; 


4.'!  6 


OAKLAND  AND  ALAMEDA 
COUNTY. 


ISIDENCE   —   2      stoi 

V     and      liase. 

e.     J6.000.       Oakland. 

Cal.       Archi- 

Albert  J.   Mazurette. 

AllKiny  Bldg.. 

ind.       Owner.    P.     Lir 

ideblad.       Tlie 

ling   will    he   erected 

on      Croflnn 

vlll   be 


nd    prlv 


ga 


age. 


Interior 


;d  in  pine  and  hardwood 
veneer.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  lie.it  and  open  fire  places. 
.Mantels  will  be  of  brick  and  tile.  Au- 
tomatic water  heaters  will  be  specified. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  of  the 
house  will  he  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared  and  when  complete  work  will 
be  carried  on  by  Day  Labor. 

RESIDENCE  —  1  story  and  base, 
frame,  J3.500.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  H.  C.  Pfrang,  5369 
Shaffer  ave.nue,  Oakland.  The  dwell- 
ing has  been  designed  for  a  six-room 
house,  and  will  be  erected  on  S3ra 
street  east  of  Telegraph  avenue.  Infe- 
rior finish  will  be  largely  of  pine  and 
redwood.  Hardwood  floors  will  be 
used  in  the  living  room  and  dining 
room.     There  will  be  furnace  heat  and 
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RESIDENCE  —  2 
frame,  |4,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  Olin  S.  Grove,  2911 
Telegraph  avenue,  Berkeley,  Owner, 
Frederick  Townsend.  The  dwelling 
will  he  erected  in  Northbrae,  and  has 
been  designed  to  contain  seven  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  elm  panels.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furna 
Mantels 
automati 
stalled. 


Bldg.,    Berkele 


0\i 


Tir 


vill 


E.  L.  Peters 
contain  sevei 
rs   will    be   fln 


2    heat    and    ope 
■ill    be    of    tile    c 


Are    pla 


lath.      Plans  are 
RESIDENCES 
frame.      Cost      n 
Alameda      Co..      > 
Hudson    Thomas, 


It  stated.  Berkeley. 
;al.  Architect.  John 
First    National    Bank 


rooms  and  batli.  Interiors 
ished  in  pine  and  redwood  witir  some 
hardwood  veneer-.  Hardwood  floors  will 
be  used  In  the  principal  rooms.  There 
will  be  furnace  Ireat  and  open  Are 
places.  Mantels  will  be  of  tile  or 
brick.  Bath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  Auto- 
matic water  heaters  will  be  installed. 
Exteriors  of  both  houses  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 

RESIDENCE  —  2  story  and  base, 
frame.  J4,000.  LIvermore,  Alameda  Co.. 
Cal.  Ar-chitect.  Claude  B.  Barton.  Se- 
curity Bank  iBldg..  Oakland.  Owner's 
name  withheld.  The  dwelling  has 
been  designed  for  an  eight-room  house 
with  batti  and  sleeping  porcli.  Pine 
and  redwood  will  be  used  in  the  in- 
terior finish.  Hardwood  floors  and 
beam  ceilings  are  specified.  There  will 
be  a  large  open  fire  place  in  the  living 
room  with  tile  or  brick  mantel.  BatR 
room  will  liave  tile  wainscot  and  com- 
position floor.  An  automatic  water 
heater  will  be  Installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  16,000.  Piedmont,  Alameda  Co., 
Cal.  Architect.  Claude  B.  Barton.  Se- 
curity Bank  Bldg.,  Oakland.  Owner, 
E.  L.  Reed.  The  dwelling  has  been  de- 
signed for  a  nine-room  house  with 
bath  and  sleeping  porch.  .  Interior  fin- 
ish will  he  largely  of  pine  and  red- 
wood with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace 
heat  and  open  Are  places.  Mantels  will 
be  of  tile  or  brick.  Automatic  water 
heaters  will  be  installed.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
Composition  floor  will  be  used  In  the 
batir  room.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared. 
APARTMENT  HOUSE— 3  story  and 
base,  frame,  |30,000,  Oakland,  Cal. 
Architect,  Joseph  Cahen,  45  Kearny 
street,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  at  the 
corner  of  Perkins  and  Grand  streets, 
and  will  cover  a  large  area.  Interior 
will  be  arranged  for  a  number  of  two, 
three  and  four  room  suites.  Interior 
finish  will  be  of  pine  and  hardwood 
veneer.  Some  oak  floors  will  be  used. 
Plans  provide  for  steam  heat,  a  liot 
water  system  and  portable  vacuum 
cleaners.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors  All 
suites  will  be  equipped  with  wall  beds. 
Entrance  will  be  flnlslied  in  marble. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  pla.ster  on  metal 
lath.  Plans  are  complete  and  figure"; 
are    being    taken. 

CHURCH      ALTERATIONS Cost 

not  stated.  Alameda.  Alameda  Co..  Cal. 
.Architect.  John  J.  Foley.  46  Kearny 
Ptreet.  S.  F.  Owners.  St.  Joseph's 
Churciv  Father  Prout  in  charge.  ,v 
new  system  of  heating  and  ventilating, 
an  indfrect  system  of  lighting  and  new 
lightig  flxtures  will  he  installed.  Plans 
for  this  woi'k  will  be  readv  for  flgures 
shortly. 

LODGE  HALL  AND  STORES  —  T, 
Story  and  base.  Class  C  construction. 
»200.000.  Oakland.  Cal.  Architect.  Al- 
bert  J.   Mazurette,    Albany   Bldg,,    Oak- 
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land.  Owners,  Oakland  .Moose  Hall 
Association.  The  exact  location  of  the 
building  has  not  been  made  public  al- 
though it  has  been  selected.  The  own- 
ers will  occupy  jbout  three  floors  of 
the  building,  the  first  fiof  being  de- 
signed for  stores.  Two  of  the  upper 
floors  will  be  arranged  for  oflrces  or 
living  apartments  for  tlie  members, 
depending  on  the  number  of  reserva- 
tions that  can  be  secured  by  the  time 
construction  work  will  be  started. 
Full    particulars   will   be   given   later. 

.MUNICIPAL  AUDITORIUM— 3  story 
and  base.  Class  A  cnnstruction,  $1.- 
iiou.iioo.  Oakland'.  Cal.  Architect,  Johri 
J.  Donovan,  Securlly  Bank  Bldg.,  Oak- 
land, Owners,  City  of  Oakland.  Bids 
ai-e  now  being  taken  for  two  alternate 
propo-sitions.  Proposition  A  for  gran- 
ite facing.  Proposition  iB  for  limestone 
facing.  These  bids  are  to  be  opened 
on  April  13th.  On  the  same  date  bids 
will  be  opened  for  the  architectural 
terra  cotta  work  on  the  municipal 
auditorium.  Plans  and  speciflcations 
together  with  full  particulars  can  be 
secured  from  Ar-chltect  J.  J.  Donovan, 
Security  Bank  Bldg.  An  official  pro- 
po.^al    appears    In    another    column      of 

HOSPITAL    GROUP— 1     and     4 
and    base.      Class    A    constructio 
500.000.         Oakland, 
Charles    Peter    Week 
Bldg.,   S.   F.     Owners.  Ala 
The   Alameda  County   Sui 

Architect      Charles      Peter 

appointed   the  staff  of  cx- 

'111  supervise  the  construc- 

Alameda  County  Hos- 

list  of  appointees 

:      R.    VV.    .Myers. 


tory 
istruction.  |1.- 
rl.  Architect. 
Mutual  Bank 
■da  County. 


We 


pilal   buildings.     The 
include    the    folio 


3avies,  Berkeley,  structural  engineer, 
.nd  R.  A.  Hudson,  Berkeley,  heating! 
■entilating   and    plumbing. 

OFFICE- 1  story,  frame.  |3.500.  Ber- 
;eley,  Alameda  Co..  Cal.  Architect, 
ames  W.  Plachek.  Acheson  Bldg.,  Ber- 
:eley.  Owners.-  Byron  Jackson  Iron 
Vorks.  The  building  will  l,e  erected 
t  the  foot  of  Carlton  street  and  has 
een  designed  as  an  office  for  the  corn- 


's plant.  Inter 
ine.  There  will 
and  electric  w< 
overed  with  gal 
complete    and 


or   will   be 
be   rnoderi 


flnlshed 

Plumb- 


Building  Contracts  Awarded 
Oakland. 

o.  Owner                    Contrnctor  Amt. 

;2     .Maloon     Peter-son  2350 

-3      Hale     Cardoza  1400 

14     Ooaes     Gates  1900 

:.T      u  leben      Wieben  2400 

■l     Faria     Silva  1600 

:s     Carres     Carres  400 

19     Best     Best  lOOO 

10  McKittrick     Costa  1000 

11  Scholtz     Benasslnl  1000 

12  Chrnese  M  E  Ch...Thaxter  400 

14  Altman      McGIll  400 

,^     I^'es    Morris  400 

i6      Rrchards     Richards  1000 

7     Cox     Mazzero  1000 

9     Buckley    Paterson  500 

1  Pfrang     Pfrang  3000 

2  Hrrsch    Lewis  4685 

i  City    of    Oakland.  .Zellnskv  13840 

15  Jensin      Kalen  1500 

6     Capwell     Schnebly  1500 

S     Sutton     Harris  48S5 

9     Jordan     Jordan  400n 

0  Chambers     Anderson  8100 

1  Foley     Faulkes  3165 

4  Collins     Collins  2500 

5  Kochleln     Bauman  400 

6  Concnogd     Perazzo  400 


65S  Peterson     Lewis 

059  Kiessling     Fletter 

660  Chambers     Anderson 

661  Friedman     Friedman 

662  Edwards     Edwards 

664  Clark      Malick 

665  Williams     Midgeley 

666  Bliss     JV,"!''^. 

667  Brazul      Gilbert 

668  Cook     ,V,'^?°'' 

669  Scliuman     Kulcliar 

670  Kennedy      Baccus 

671  Many      Sommarstrom 

672  Pfrang     Pfrang 

en  Same     Same 


:.  .Harada 
.Goodwin 


2747 
2350 
6596 
400 
600 


622)  N  RITCHIE  AVE  400  E  Hillside 
Oakland.  One  and  one-lialf-story  7- 
room   dwelling. 

Iwner A.    S.    Maloon,    Hillside    ana 

Ritchie.    Oakland. 


Architect 
Contractoi 


.No 


S. 


Pete 
Berkc 


2035  V4 
COST,    $23.50 


S)      E 
lymou 

NINETY-SIXTH   AVE 
h.    Oakland.      One-stor.\ 

75    N 

live- 

oom   d 
ner... 

welling. 
..E.    McHale. 
Oakland. 

943S   Sun 

nyside 

hitect 
itracto 

...None. 

r.  .J.  P.  Cardo 

za,  San  Leandro 
COST,   $1400 

(624)  N  E-THIRTY-EIGHTH  100  E 
Division,  Oakland.  One-story  five- 
room   dwelling. 

Owner R.  Oates.   4404  Evans  Ave., 

Oaklnnd. 
Architect  .  .  .None. 
Day's  work.  COST,  $1900 

(625)  E  THIRTY-EIGHTH  AVE  200 
N  Mera,  Oakland.  One-story  flve- 
room  dwelling. 

Owner C.    A.    Wieben,    2S32    E-23rd, 

Oakland. 
Architect  . .  .None. 
Contractor.. Alex    C.    Wieben,    2010    SStb 

Ave..    Oakland. 

COST,    $240(r 


Par 


St., 


(G27)      W  KING  AVE   ne 
Oakland.     All   work   for   one-story   5- 
room  dwelling. 

Owner Joe  Faria,   Oakland. 

Architect  ..  .None. 

Contractor.  .Silva  &   Luzeane,   Oakland. 

Filed   Mar.    16,   '14.      Dated   Mar.    13,   '14, 

Frame   up    hi 

1st  coat  plaster  on % 

Completed   and   accepted */4 

Usual    35    days V* 

TOTAL  COST.   $1600 

Bond,    $800.      Sureties,    R.    Galeira    and 

Luigl   Luvisune.      Limit.    90    days   after 

April   1.     Forfeit,   $2.      "lens  and   speoi- 

ncations   filed. 

(628)  NO.   9848   E-FOURTEENTH,   Oak- 
land.    Alterations. 

Owner A.   E.   Carres,   Premises. 

Architect  . .  .None. 

Day's   work  COST,    $400 

(629)  E   105TH  AVE  Su  S  S.   P.   Track. 
Oakland.     Warehouse. 

Owner C.    L.    Best      Gas      Traction 


Architect  .  .  .None 
Day's  work. 


COST,    $1000 


(030)  W  SIXTY-FOURTH  AVE  500  S 
E-14th.  Oakland.  One-story  4-room 
dwelling. 


BriLDINO    .\ND   INDUSTRIAL  NEWS 

Owner Annie    H.    McKittrick.    1321 

64th  Ave..  Oakland. 
Architect  ..  .None. 

Contractor.  .Manuel  Costa,  12S0  6itn 
Ave.,  Oakland. 

COST.    $1000 

(^31)  NO.  1325  LINDEN,  (Oakland. 
Two-story   addition. 

Owner Herbert      Scholtz.      M.      D.. 

Premises. 
Architect  . .  .None. 

Contractor.  .Plo  Benassini,  525  Boyd 
Ave.,  Oakland. 

COST,   $1000 

(632)  NO.  321  EIGHTH.  Oakland. 
Alterations  . 

Owner Chinese  M.   E.   Church.   920 

Washington,    Oakland. 
Architect  . .  .None. 

Contractor.  .F.  W.  Thaxter,  2454  Ashby 
Ave,,  Oakland. 

COST,   $400 

(6341  NO.  524  B-SEVENTEEXTH, 
Oakland.      Shed. 

Owner D.      J.    and    S.    M.      Altman. 

Premises. 
Architect  .  .  .None. 

Contractor.. K.  C.  McGill,  541  E-lTth, 
Oakland. 

COST.    $400 

(635)  NO.  G42S  '  .BENVENUE  AVE.. 
Oakland.     Alterations. 

Owner Miss  Louise  Ives,  Premises. 

Architect  .  .  .None. 

Contractor.. R.  Morris,  3911  .Maybelle 
Ave.,  Oakland. 

*  COST,    $100 

(636)  516  15TII  STREET,  Oakland. 
Alterations. 

Owner Grace   Richards  and      Mary 

E.    Wetmore. 
.Architect.- Chas      Maw,      Macdonough 

BIdg.,    Oakland. 
Day's  work.  COST,   $1000 

(637)  N  WILLIAM  ST.,  160  W.  Blrd- 
sall  avenue,  Oakland.  One-story  four- 
room   dwelling. 

Owner J.  Alice  Cox.  1700  Stein- 
way,  Oakland,  and  Coddy 
Mazzery.    2112    Hyde,    S.    F. 

Architect None. 

Day's  work  COST,   $1000 

(639)      701    BERLIN    ST.,    Oakland.      Al- 

Owner W.  H.  Buckley,   S.  F. 

Architect None. 

Contractor....W.  F.  Paterson.  1225  97th 
avenue,    Oakland. 

COST,   $5011 

(641)  N  63RD  ST..  250  E  Telegraph 
avenue,  Oakland.  Oneslory,  six- 
room   dwelling. 

Owner H.   C.   Pfrang.   .5359   Shafter 

avenue,    Oakland. 

Architect None. 

Day's  work.  COST,    $.-.00(i 

(G42)  CENTER  LINE  COUNTY'  ROAD 
leading  from  Centerville  to  Irvington 
60  E  E  Cor.  land  conveyed  to  Manuel 
Lewis  by  deed  recorded  in  Libre  99  of 
Deeds  Page  151  SW  S.30  ch  SE  65  ft 
except  such  ptn  of  premises  included 
in  said  County  Road,  Centerville.  All 
work  for  two-story  dwelling  and  gar- 
Owner O.  N.  Hirsch,  Centerville. 

Architect  ...A.  L.  Sunderer. 
Contractor.  .Lewis   &   SUva,   Centerville. 


Wednesday.     .March      25,      19M. 

Filed  Mar.  17,  '14.     Dated  Mar.  14,  '14. 
Frame  up  and  roof  sheathed. ...  $1150 

Brown  coated 1150 

Completed   and   accepted 1150 

Usual    35    days 1235 

TOTAL  COST,  $4685 
Bond,  $1200.  Sureties,  P.  C.  Hansen  and 
James  B.  Fair.  Limit,  90  days.  For- 
feit, $2.50.  Plans  and  specifications  tiled 

1643)  FOURTEENTH  AND  WASH- 
ington.  Oakland.     Painting  City   Hall. 

Owner City   of   Oakland. 

Architect  ...None. 

Contractor.  .D.      Zelinsky,       564       Eddy, 
San     Franicsco    , 

COST,    $13840 

1645)  W  SIXTY-SEVENTH  AVE  300 
N  Flore,  Oakland.  One-story  four- 
room  dwelling. 

Owner P.    Jensin,     130    Moss    Ave., 

Oakland. 
Architect  .  .  .None. 

Contractor.  .H.    Kaler,     10036    Pearman. 
Oakland. 

COST,    $1500 

(646)      FIFTEENTH,     bet.     Washington 

and    Clay,    Oakland.      Alterations. 
Owner H.    C.    Capwell    Co.,    Prem. 


elily 


Ho 


Pedgrift,    6th    and    Jackson, 
Oakland. 

COST.  $15011 

1C4S)  N  MELFORD  ROAD  75  E  Ken- 
yon  Road,  Oakland,  Two-story  .9- 
room  dwelling. 

Owner J.  R.   Sutton,   362   Edwards 

street,  Oakland. 

.\rchitect None. 

Contractor....D.  F.  Harris,   1303  Cal'rison 
street    Oakland. 

COST,    $4S85 

1649)  W  WARFIELD  AVE  40  S  Cot- 
tage, Oakland.  Two-story  7-i*onni 
dwelling. 

Owner F.    R.    Jordan,   Security    Bk. 

Bldg.,     Oakland. 
Architect  ,.  .A.    W.    Smith.    1010    Broad- 
way,  Oakland. 
Day.'s  work.  COST,   $1000 

(G50)  SW  MONTE  CRESTO  AVE  61  NW 
Kingston  Ave  NW  60xSW  120,  Oak- 
land. All  work  except  painting, 
plumbing  and  heating  for  two-story 
attic  and  basement  dwelling. 

Owner Mrs.     Elizabeth     Chambers, 

Oakland. 
Architect  ..  .David    C.     Coleman,    Mer- 
chants' National   Bk.  Bldg.. 
San    Francisco. 
Contractor.  .Gustave      Anderson,       2330 

24th,  San   Francisco. 
Filed  Mar.  18.  '14.     Dated  Mar.   16,  '14. 

Frame   up   and   sheathed 'A 

Plastered      % 

Completed     and     accepted Vi 

30  days  after    Vi 

TOTAL  COST,  $8100 
Bond,  $4050.  Surety.  Fidelity  &  De- 
posit Co.  Limit,  90  days.  Forfeit,  $5. 
Plans    and    specifications    filed. 

(651)  E  MATHER,  junction  with  Ter- 
race, Oakland.  All  work  for  two- 
story   frame   dwelling. 

Owner J.    J.    Foley,    Piedmont. 

Architect  . .  .None  . 

Contractor.  .John    R.    Faulkes.    9S28    E- 

14th,   Oakland. 
Filed  Mar.  IS.  '14.     Dated  Mar.  17,  '14. 
Frame   up   and   ratters   placed $790 


■Wednesday.     March     L'S,     I9U. 

1st   coat   plaster   on 790 

Completed     , 790 

Usual   35   days 795 

TOTAL  COST,  J3165 
Bond.  none.  Limit,  90  days  after  ..prll 
1.     Forfeit,  none.     Plans  and  specifica- 


(C3J1  NE  EL  CBRRITO  &  RICARDO, 
Piedmont.     One-story  residence. 

Owner Joe     T.     Collins,     S2.t     37th, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Collins      Bros..      S2.=i      .37tli. 
Oakland. 

COST.    }250n 

(635)  NO.  4731  E-FOURTEENTH. 
Oakland.      Alterations    and    repairs. 

Owner Kochlein    E.state,    Premises. 

Architect  .  .  .None. 

Contractor.  .Bauman    &   Prltchard.   6230 
Bromley    Ave,,    Oakland. 

CO.ST,    $4110 

(656)      NO.    343    103TH    AVE.      Oakland. 
I        Green  house. 
I    Owner S.  Conenogd, 

Architect  . .  .None. 

Contractor.  .Emil    Perazzo.    Premises. 

COST,   J400 

(6571  FIFTY-FIFTH,  bet.  Vincente  & 
Claremont.   Oakland.      Barn   and   shed. 

Owner Dr.    E.    A.    Majors,     Dalziel 

Bldg..    Oakland. 
Architect  .  ..None. 

I  Contractor.. C.    A.    Scovllle. 
COST,    $400 

'  (658)  NO.  428  ATHOL  AVE.,  Oakland. 
Alterations. 

Owner W.   J.   Peterson.  Premises, 

Architect  .  .  .None. 

Contractor.  .C.  H.  Lewis.  1500  39th  Ave. 
Oakland. 

COST,   $400 

(659)  S  FORTY-FOURTH  785  E  Grove 
Oakland.  One  and  one-halt-story  7- 
room  dwelling. 

Owner Miss   Lou    Kiessling,   .«.   F. 

Architect  .  .  .None. 

Contractor.  .Fletter    &    Winlund,    Plaza 
Bldg-..    Oakland. 

COST.    $3000 

I'  (660)  S  MONTE  CRISTO  60  W  Kings- 
ton, Oakland.  Two-story  14-room 
dwelling  and  garage. 

Owner Elizabeth   Chambers,   Okd. 

Architect  ..  .D.    c.    Coleman,    Mei'chants 
National    Bank    Bldg..   S.    F. 
Contractor.  .Gustave    Anderson. 

COST.    $91100 

(661)  N  FORTY-FIRST  540  W  Tele- 
graph Ave.,  Oakland.  Two-story  16 
room   flats. 

Owner A.    Friedman,    1492    Harri- 
son,  Oakland. 
Architect  ...None   . 
Day's    work.  COST,    $5000 

(662)  NO.  1730  E-SBVENTEENTH. 
Oakland.     Alter   dwelling   into   flats. 

Owner C.    H.    Edwards.    Premises. 

Architect  . .  .None. 

Day's   work.  COST.    $1000 

(664  1  N  E-FOURTEENTH  44  E  84th 
Ave.,  Oakland.     Nickelodeon. 

Owner Wm.  H.  Clark.   8402  E-14th, 

Oakland. 
Architect  . .  -None. 

Contractor.  .Malick    &    Begin.    2000    90th 
Ave.,  Oakland. 

COST,    J2478 


BUILDING  AND  INDUSTRIAL  NKWS 

(665)  E  FRANKLIN  256  N  I4th,  Oak- 
land.     Brick    photo    theatre. 

Owner Thos.      S.      Williams,      693 

Mission,   San    Francisco, 

Architect  ..  .C.   H.   Miller,    Dalziel   Bldg. 
Oakland. 

Contractor.. C.    W.      Midgeley,      Dalziel 
Bldg.,  Oakland. 

COST,     $24,000 

(666)  LOT  75  AMENDED  MAP  ALTA 
Piedmont  Tract,  Piedmont.  All  work 
for  two-story  and  basement  frame 
dwelling. 

Owner W.    S.    Bliss,      785      Market, 

San    Pranicsco. 
Architect  ..  .Bliss     &     Faville.     Balboa 

Bldg.,    San    Francisco. 
Contractor.  .George    M.    White. 
Filed  Mar.  18,  '14.     Dated  Mar.  IS,  '14. 
Excavation   completed  and   frame 
material    on    ground 14 


ame 


Completed    and    accepted 14 

Usual   35   days 14 

TOTAL  COST,  $6400 
Bond,  $3200.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  July  15.  Forfeit, 
$5.      Plans    and    specifications    filed. 

(667)      NO.    134    FIFTH,    Oakland.      Ad- 
dition. 

Owner Lucretla    Brazul,    Premises. 

Architect  . .  .None. 

Contractor.  .E.  C.  Gilbert,  604  34th,  Okd 
COST,    $400 


(66S)  S  BOND  108  E  43tb  Ave.,  Oak- 
land. One  and  one-balt-story  three 
room  dwelling. 

Owner Cbas.  Cook,   4515   Bond   St., 

Oakland. 

Architect  .  .  .None. 

Day's  work.  COST.   $4  00 

(669)      NO.   1522   BROADWAY,   Oakland. 


.L.     Suchman.     1314     Broad- 
way, Oakland. 
.None. 
.S.   Kulcbar,   518   4th,   Okd. 

COST.    $450 


(670)      NO.     331     SEVENTH,       Oakland. 
Fire  repairs. 

Owner F.  J.  Kennedy,   1333   Poplar 

Oakland. 
Arcihtect  .  ..None. 

Contractor.. Baccus      &    Kennedy,      954 
Rose    Ave..    Piedmont. 

COST.    $000 


(671)      NO.   2914   GROVE.   Oakland.      Al- 
terations. 

Owner Jacob    Many,    Premises. 

Architect  . .  .None. 

Contractor.  .Sommarstrom    Bros..    202    E 
14th.   Oakland. 

COST.   $850 


(672)  E  SIXTY-FOURTH  AVE  135  N 
Arthur,  Oakland.  One-story  5-room 
dwelling. 

Owner C.  J.  Pfrang.  5487  Clare- 
mont  Ave.,   Oakland. 

Arcihtect  . .  .Noue. 

Day's  work.  COST,   $2500 

(675)  N  IGNACIO  140  E  Cole,  Oakland 
One-story    fie-room    dwelling. 

Owner East  Bay  Home  BIdrs.   1734 

Broadway,    Oakland. 
Architect  .  .  .None. 
Day's  work.  COST.   $2000 

(676)  E  THIRTY-NINTH  AVE  140  S 
Santa  Maria.  Oakland.  One-story  6- 
room  dwelling. 


Owner J.  R.  Bruce.    165T  7th.  Okd 

AiihitPCt  .  .  .None. 

(■'nntiiutor.  .L.       S.       Peterson,       2035V& 
Parker,  Berkeley. 

COST,   $1675 

(677)  N  GARLAND  125  E  Fairmont 
Ave  E  40.\N  161,  Oakland  Tp.  All 
work  for  one-story  and  li;isement 
dwelling. 

Owner H.  Barlow,  Oakland. 

Architect  ..  .None. 

Contractor.  .M.   Drennan.   333S  Arkansas 
Oakland. 

Filed  Mar.  20,  '14.     Dated  Feb,   26,  '14. 

Frame    up    y. 

Brown    coated    14 

Completed    and    accepted % 

Usual   35  days y, 

TOTAL  COST,    $2747.50 

Bond.    none.      Limit,    75    days    after    Feb, 

26.      Forfeit,    none.      Plans   and    spe'clfl- 

cations   filed. 

(678)  N  RITCHIE  AVE  240  R  Hillsiile 
Oakland.     All  work  for  one  and  one- 

balf-story   7-room  dwelling. 

Owner Arthur  S.    Maloon,    Hillside 

and  Ritchie.  Oakland. 
Architect  .  .  .None. 
Contractor.  .Lorrence         S.  Peterson. 

203514    Parker,   Oakland. 
Filed  'Mar.  20,  '14.     Dated  Mar.  12,  '14 

Frame    up     $500 

Plastered     600 

Completed      400 

Usual    35    days.. Deed    to    Lot    12    BIk 
B  .Macey  Tract,  Oakland. 

TOTAL  COST,  $2350 
Bond.    none.      Limit.    90    days.      Forfeit, 
$s.     Plans  and  specifications,   none. 
(0791      LOT   89   Map  Crocker  Highlands, 
Oakland.      All    work   for   two-story    7- 
room   frame  dwelling. 
Owner Frederick   A.    Allardt,    Oak- 
land Bank  of  Svgs,,  Okd. 
Architect  ...Milwain        Bros.,        Delger 

Bldg.,    Oakland. 
Contractor.. M.   E.   Hopper,   90  Glen   Ave 

Oakland. 
Filed  Mar.  21,  '14.     Dated  Mar.  20.  '14. 

1st    floor   joists    on $   696 

Frame    up    1250 

Plastered    2    coats    inside    and    1 

coat     outside     1250 

Completed  and   accepted 1230 

Usual     35     days 1250 

TOTAL  COST.  $5696 
Bond,  $2850.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  120  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


(680)      NO.     244     WALSWORTH     AVE., 
Oakland.     Alterations, 

Owner L   Harada,   Premises. 

Architect  .  .  .None. 

Day's   work.  COST,    $400 


(681)      NO.       444        TWENTY-FOURTH. 
Oakland.      Repairs. 

Owner H.    L.    Goodwin. 

.Architect  . .  .None. 

Day's  work.  COST,   $600 


Building  Contracts  Awarded 
Berkeley. 

Owner                    Contractor  Anif. 

I      Berkeley      Clinton  30000 

j     Henderson     Franklin  1000 

3     Nicbelmann     Ofe  1000 

S     Stuart     Stuart  600 

Welcher     Engler  100" 

1  Bkly    Dev     Madison  4500 

7     Pollman     Satten  1200 

2  Boyd     Dildlne  347S 

3  Havens     Broad  400 
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^ 

No  better  F»anels 

(^/S/^    /) 

made   than 

fF/Xi4jL01l 

"Wyt>ro" 

/  /'    ^yft^'^           V 

Ot  all  the  Panels  on  the  market  to- 
■lay,  the  WYBRO  Panels  have  won  the 
recognition  as  being  the  BEST  MADE 
PANEIjS. 

Their  goodness  is  everlasting  ant] 
their  finish  is  smooth  and  even.  There 
are  no  better  panels  made. 

/^      J                — ^^ 

Veneered  Panels  Ihat 
ARE  good— -order 
today  from 

White  Brotrieps        | 

5th  and  Brannan  Streets 

San  Francisco     1 

CCS     Peterson     

673  Sargent     

674  East    Hm    Bldrs. 


Lehre  7ug 

.De    Kay       2500 
...Owner       1500 


(621)  W  DURAXT  108.36  E  Shattuck 
Ave..  Berkeley.  Two-story  Class  "C 
Are  house. 

Owner City  of  Berkeley. 

Architect  ...W.     H.       Ratcliff    Jr.,       1st 
Contractor.  .Clinton     FireprooCing     Co.. 
211      Mutual      Bank     Bldg.. 
San    Francisen. 

CO.ST.    J30.000 


Shattuck 
■y-n.      2022 


(626)      S    VIRGINIA    2,S0    W 
Ave..   Berkeley.      Alteratio 

Owner W.      D.      Hende 

Virginia.   Berkeley. 
Architect  ...None. 

Contractor.  .Jno    Franklin,    2324    Roose- 
velt   -Ave..    P.erkeley. 

COST,   JIOOO 

(633)     W  KING  140  N  Ashby  Ave.,  Ber- 
keley.    One-story  4-room  dwig. 

Owner T.  Nichelmann,   1053  Ashby 

Ave.,   Berkeley. 
Arcih  tect  . . .  None. 

Contractor.. F.  OITe.   1025  Bristol.  Bkly. 
COST.   JIOOO 


(G38)      E   McGEE.    134    N    Dwight   Way. 
Berkeley.     One-.'^tory  three-room  add. 

Owner R.  B.  Stewart,  2435  McGee 

avenue,    Berkeley. 

Architect i.None. 

Day's  work.  COST,   1600 


(640)  N  W  COR.  ELLSWORTH  and 
Durant.  Berkeley.  One-story  temp, 
auditorium. 

Owner .Mrs.    Welchcr. 

Architect None. 

Contractor...Xouls   Engler,    2721    Haste. 
~  Be'rkeley. 

(,OST.   »1000 


(Correction  In  .4rclilteet*l* 

Xnnie.) 

(644)       N 

MAKIN   AVE   33 

-   E   The   Ala- 

meda. 

Berkeley.      Two 

story     seven- 

room  A 

welling. 

Owner. . 

...Berkeley    Dev 

elopment  Co., 

Shattuck     Ave 

&    Addison, 

Berkeley  . 

Architect 

...H.    H.    Guttei 
San    Franciscc 

son.    SO    Post. 

Conlracln 

r.  .(3.  R.  Madison 
Berkeley. 

.  2905  Dcakln 
COST.    J450II 

(647)      NO.   221S  GROVE,   Berkeley.  Ad- 
dition   to   flats. 

Owner H.    W.    Pollman.    Kiltrldge 

Apartments,    Berkeley. 
Architect  . .  .None. 

Contractor   .H.  J.  F.  Satten.   2536  Chil- 
ton  Way,   Berkeley. 

COST,  $1200 


IGOJ)  LUT  14  BOYD  COURT  being  V. 
Claremont  Ave  58  N  Eton  Court,  Ber- 
keley. All  work  for  two-story  and 
baseinent  frame  dwelling. 

Owner P.  o.  Boyd  and  Thomas  .M. 

Antone. 

Architect  ...Geo.    Anderson,    6046    Law- 
ton  Ave..  Oakland. 

Contractor.  .Verne  Dildine. 

Filed  Mar.  17,  '14.     Dated  Mar.  17,  'H. 

Frame     up Vi 

Brown    coated    i,i 

Completed    and    accepted '/i 

Usual     35     days "/i 

TOTAL     COST.     S:!47.i 

Bond,  $1738.     Surety,  Aetna  Accident  & 

Liability   Co.      Limit,    60   days.      Forfeit. 

none.     Plans   arj   specifications   flled. 

(653)  SHATTUCK  AVE  AND  KITT- 
redge,  Berkeley.     Repairli. 

Owner J.   W.   Havens. 

Architect  . .  .None. 

Contractor.  .A.     H.     Broad,     2117     Kitt- 
ridge,   Berkeley. 

COST,    J4I11I 

(663)      E    CURTIS      144      N      Francisco, 

Berkeley.      One-story  3-room   dwlg. 
Owner S.    Pelei-son,      1205      Fran- 
cisco,   Berkeley. 
Architect  . .  .None. 

Contractor.  .F.    A.    Lehre,      3023      High. 
Oakland. 

COST.    $700 

(673)  E  WALNUT  300  S  Vine.  Berkeley 
Two-story   c-room  dwelling. 

Owner B.  F.  Sargent,  1522  Walnut. 

Berkeley. 
Architect  . .  .None. 

Contractor.  .De    Kay    &    Co.,    2000   Shat- 
tuck   Ave..    Berkeley. 

COST,   $2.-,(10 

1674)  W  Mckinley  AVE  339  S  Chan- 
ning  Way.  Berkeley.  One-storv  live- 
room   dwelling. 

Owner East   Bay  Home  Bldr.=.   1754 

Broadway,   Oakland, 
Arcliitect  .  .  .None. 

Day's  nork,                                   CO.ST.  $l.-,i)fi 
♦ 

COMPLETION  NOTICES. 

ALAMEDA     COMIVTV. 

-Mar.  14.  1914— N  CENTRAL  AVE 
243-2  E  5th  N  lOOxE  34,  Ala.  W  G 
Le  Boyd  to  whom  it  may  concern 
Mar.    13    ,1914 

Mar.  14,  1914 — W  CENTRAL  COURT 
100  N  Central  Ave  W  76xN  30.  Ala. 
W  G  Lc  Boyd  to  whom  it  may  con- 
cern     Mar.   13,  1914 

-Mar.  14,  1914— LOT  16  BLK  "A"  Map 
Triangle      Park    Tract,       Bkly.       H 


E.  H.  Williams  Chalmer  Munday 

Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Francisc 


Mar.    14,    1914 

Mar.  16,  1914— LOT  22  BLK  4,  Map 
Northbrae,  Bkly.  California  Door 
Co  vs  J  Brown  Schuyler,  Gertrude 
Schuyler    and       Interurban       Home 

-Mar.  17,  1914 — LOT  10  Map  Woodbine 
Court,  Okd.  Charles  W  Reed  to 
whom  it  may  concern.  .  .Mai-.   16.   1914 

Mar.  17,  1914 — SW  35  LOT  40  BLK  1 
Map   Boulevard   Park.   Brooklyn   Tp. 

Carl  W  Bold  to  Bold  &  Son 

Mar.   14,   1914 

Mar.  17.  1914— S  FORTY-SECOND  271 
W  Webster  40x72,  Okd.  Marie  B 
Rivera  to  L  G  Geary Mar.   17,   1914 

.Mar.  17,  1914— E  SHATTUCK  AVE 
135-2  N  Dwight  Way  E  119  N  45  u 
lie  S  45%,  Bkly.  J  P  and  Annie 
Sather   to   Geo  P  King.. Mar.    IG,    1914 

Mar.  16,  1914 — S  FIFTY-SEVENTH 
318  W  Shattuck  Ave  W  34xS  77. 
Okd.  Matthew  Klein  to  whom 
It  may  concern Mar.   14.   1914 

.Mar.  18,  1914— LOT  27  Home  View 
Tct,  Bkly.     Jane  M  Golden   (by  Wm 

M   Lyons)    to    Jacob    KoUmer 

March     5.     1914 

.Mar.  18.  1914— LOT  46  BLK  5  Melrose 
Heights,  Okd.  Mary  L  Piersol  to 
Gordon    J    Wiser Mar.    IS.    1914 

.Mar.  IS  ,1914— PTN  PLOT  ''J"  OF 
Ranch  o  Las  Positas,  Ala.  Coast 
Mfg  &  Supply  Co  to  C  H  Rasmus- 
sen    Mar.    12,    1914 

Mar.  IS  .1914— NE  SEVENTEENTH 
and  Broadway  N  60xE  56-2,  Okd. 
Lucy  Fay  Thomson  (by  P  J  Walker 
Co,  Agent)  to  National  Furring  & 
Lathing   Co Mar.    13.    1914 

.Mar.  IS.  1914— N  TWENTY-FOURTH 
and  W  Broadway  th  along  Broad- 
way 61.42  W  111.42  N  59.50  W  40  S 
119  E  136.25,  Okd.  Broadway  De- 
velopment Co  to  Bruce  B  Burnett 
March    9,    1914 

Mar.  19,  1914— S  E-THIRTY-BIQHTH 
90  W  Randolph,  Okd.  Albert  Ham- 
marberg  to  whom  It  may  concern 
March    7,    1914 

-Mar.  19  ,1914 — LOT  21  BLK  13  Map 
Northbrae,  Okd  Tp.  Patrick  Nel- 
son Bldg  Co  to  whom  it  may  con- 
cern     March    18,    1914 

Mar.  20,  1914— SW  GREENBANK  AVE 
4  04.39  NW  Pleasant  Valley  Ave 
NW  9.56  NW  36.40  SW  98.44  SE 
45.58  NB  102.36,  Okd.  Tp.  Louis 
Johnson  to  whom  It  may  concern 
March    20,    1914 

LIENS  FILED. 

ALAMEDA    COUNTY. 

Mar.  14,  1914— LOT  2  BLK  16  Map 
Northbrae,  Bkly.  Maxwell  Hard- 
ware Co  vs  Interurban  Home  Bldrs 
and   J   Brown   Schuyler $32.10 


■n'ednesdas',     March      25.     1914. 

.Mar.  14,  1914— l<OT  22  BLK  4  iMap 
Nortlibrae,  Bkly.  Maxwell  Hard- 
ware Co  vs  Interur'ban  Home  Bldrs 

and   J    Brown    Scluiyler $23.45 

-Mar.  14,  1914— SB  SYBIL  AVE  AND 
E-I4tli  170x60,  San  Leandro.  Joseph 
Crudo    to    Emil    Storz...Mar.    14,    1914 

auilders     $114.25 

Mar.  16,  1914— LOT  20  BLK  4  Map 
Xorthbrae,  Bkly.  Calltornia  Door 
I'o  vs  J  Brown  Schuyler,  Gertrude 
.^•■iiuyier      and      Interurban      Home 

Huilders     $120 

Mar.  16,  1914— LOT  2  BLK  16  Map 
Northbrae.  Bkly.  Calltornia  Door 
Co  vs  J  Brown  Schulyer.  Gertrude 
Schuyler      and      Interurban      Home 

Builders     $126 

Mar.  16,  1914— NINTH  AVE  NO.  25:;4. 
Okd.  Spott  Bros  vs  Joseph  and  .M 
P  Graves  and  The  Realty  Syndicate 

$75 

.Mar.  16,  1914— LOT  4  BLK  16  Map 
Northbrae,  Bkly.  California  Door 
Co  vs  J  Brown  Schuyler.  Gertrude 
Schuyler     and      Interurban      Home 

Bldrs     $143 

Mar,  17,  1914— NE  BROOK  SO  SK 
Broadway  SE   47.59xSW    113.36.   Okd 

N  Lena  vs  E  T  Hartst $40 

Mar.  19,  1914— SW  107TH  AVE  AND 
Pontlac  W  80xS  112.  Okd.  Justus 
Norris   vs  C   L  Bouton   and   Nannie 

Calching     $252 

Mar.  19,  1914— LOT  4  BLK  9  Map 
Claremont,  Bkly.  James  Davis  vs 
Helena  K  Bowman,  J  A  C  Bow- 
man and  Bay  Cities  Bldg  Co.. $41. 73 
Mar.  19,  1914- NB  TWENTIETH  & 
San  Pablo  Ave  61.8x45.58.  Okd.  C 
Carnevali  Marble  &  Mosaic  Co  vs 
Margaret  P  Maurer,  May  Virginia 
Gray    and    McLeran    &    Peterson.. 

$190..'>u 

Mar.  20,  1914— E  WOODRUFF  AVE 
375  N  E-3Sth  N  40xE  100,  Okd.  I  H 
Parks  vs  John  Doe  Graves  and  M  T' 
Graves     $17  (HI 

SAN   JOSE   AND    THE   SANTA 
CLAKA  VALLEY, 

IIUXGAI.OW— 1  .«t.iry  'and  base. 
trame.  $2,000.  .San  Jose.  .Santa  Clara 
Co..  Cal.  Architect,  none.  Owner.  A. 
M.  Elliott,  589  Soutli  Ol>chard  street. 
San  Jose.  The  dweling,  has  been  de- 
signed for  a  six-room,  house  with  bath 
Interior  finish  will  be  of  tile  and  red- 
wood. Some  oak  floors  will  be  used. 
There  will  be  an  open  Are  place  in  the 
living  room.  Mantel  will  be  of  tile  or 
brick.  Bath  room  will  have  tile  wain- 
scot. An  automatic  watei-  heater  will 
be  Installed.  Exterior  of  the  house  will 
be  covered  with  cement  plaster.  Plans 
are  complete  and  work  will  be  done  by 
Day    Labor. 

• 

BUILDING  CIO'TK.VCTS. 

SANTA     CLARA     COUNTY. 

LOT  15  BLK  29  Naglee  Park  Lot.  San 
l"«e.  All    work    and    material    ex- 

'  '-pt  hardware  (furnished  by  owner) 
r  ■!    dwelling. 

'Jwiier J.    W.    Harrenstein.    S.    J. 

Architect  ...T.    D.   and   C.   J.   Wolfe.    1st 
National     Bank,     San     Jose. 

Contractor.. C.  'P.      Kcesling,      347      Uoe 
Ave..  San  Jose. 

Filed  Mar.  10,  '14.     Dated  Mar.  10,  '14. 

Frame    up     $737.25 

li-t    coat    plaster    on 737.25 

riiiUlIng   completed    737.25 

r-iial    35    days 737.25 

TOTAL  COST,  $2949.00 


DUILDING  AND  INDUSTRIAL  NEWS 

Bond,  $1471.30.  Sureties,  E.  and  G.  L, 
Keesllng.  Limit,  70  days.  Forfeit,  $5. 
Plans  and   specifications   filed. 

PART  BLK  12  SOUTH  RANGE  2  West 
of  the  Jas.  Lick  Homestead  Tract. 
Santa  Clara.  .\ll  work  for  Bve-roum 
■bungalow. 

Owner S.   Rogers. 

Architect  , .  .None. 

Contractor.  .R.    L.    Carter. 

Filed  .Mar.  9.   '14.      Dated   -Mar.   7.   '14. 

Frame    up    $483.75 

Brown     mortar     on 483.75 

When   completed    .483.7.'. 

Usual    35    days 483.75 

TOTAL  COST,    $1935.00 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 

NO.  46  S-THIRTEENTH,  San  Jose. 
Two-story   residence  and  garage. 

Owner J.    W.    Harrinstein,    164    S- 

11th    St.,  San  Jose. 
Architect  .  .  .None. 

Contractor.. C.     P.     Keisllng',     347     Coe 
Ave.,  San  Jose. 

COST.    $.'1100 

.S  -SAN  CARLOS.  2nd  Lot  E  of  5tli  St., 
San  Jose.  One  and  one-half-story 
garage. 

Owner B.   W.    Lorlg^an.    19    N-First 

St..  San   Jose. 

Arcliitect  . .  .None. 

Day's  work.  COST,  $S00 

VV  TWELFTH,  3rJ  Lot  N  of  Virginia 
St.     San  Jose.     Five-room  cottage. 

Owner A.    A.    Fay,    1081    S-7th    St.. 

San   Jose. 
-Architect  .  .  .None. 


Day 


ork. 


1ST.    $• 


VV  SEVENTH,  bet  Santa  Clara  and  San 
Fernando  Sts.,  San  Jose.  One-story 
church. 

Owner Seventh       Day       -\dventlst 

Society.    Premises. 
Architect  ..  .None. 

Contractor.  .C.    C.    Lewis,      447      S-13tli 
St.,    San    Jose. 

COST.   $35011 

NO.  444  S-FOURTEENTH  ST..  San  Jose 
Two-room    sleeping   porch. 

Owner George    E.    Powell,    Preni. 

.Architect  ...None. 

Day's    work,  COST,    $.-,(i 

.VO.    128    E-SAN    SALVADORE    ST..    San 
Jose.      Remodeling   one   and   one-half- 
story    residence. 
Owner .Mrs.    Mary       Farne.v.       Mil- 
pitas  Road. 
Architect  . .  .None. 

Contractor.  .Frank     Davis.     297     S-12th 
St.,  San  Jose. 

COST.  $1000 

K  THIRD,  bet  William  and  Reed  Sts, 
San  Jose.     Six-room  cottage. 

Owner A.      Armstrong.      San      Jose 

Creamery. 
Architect  ..  .C.    S.    McKenzie.    San    Jofc 

Bank   Bldg..  San   Jose. 
Contractor.  .G.    W.    Garvin.    535    S-Third 
St  .  San  Jose. 

COST.    $:m' 

rOMPLETION  NOTICES. 

.SANTA   CLARA    COUNTY. 

RECORDED  ACCEPTED 

Mar.  9.  1914- LOT  10  BLK  62  Reeds 
Addition,  San  Jose.  Paul  Pebelia 
to  T  J  Scherrebeck Mar.  7,   1914 


37 

-Mar.  9  .1014- LOT  4  .Milchcll's  Add'il 
Lo.s  Gatos.  Delphine  Sisco  to  D  A 
Cliarlier Mar.     2,     1914 

-Mar.  10,  1914— O'CONNOR'S  SANl- 
larium,  San  Jose.  Mrs  A  M 
O'Connor   to  J   H   Miller.. Mar.   4,    1914 

-Mar.  11  .1914— PART  LOT  2  BLK  12, 
University  Survey,  Santa  Clara.  R 
-M    Fisher   to  F   L   Hoyt..Mar.    9,    i'li4 

.Mar.  12  ,1 914— N-SIXTEENTH,  bet 
Washington  and  Empire,  San  Jose. 
Kd  Srt^ith   to  wliom  it  may  concern 

March    9,    1914 

« 

LIKI>S   FILED. 

SANT.\  CLARA    COUNTY. 

RECORDED  AMOUNT 

.Mar.  7  ,1911— LOT  10  .Maybury  Tract, 
San  Jose,  S  H  Chase  Lumber  Co 
v.s  J  H  Preston  and  Elsie  A  Preston 
$1073.43 

.Mar.  10,  1914— N-THIRD  NO  551,  San 
Jose.  Borchers  Bros  vs  J  H  Pres- 
ton   and    Elsie    A    Preston $74.90 

.Mar.  n  .1914— NO.  551  N-THIRD, 
San  Jose.  Ed  Timlin  vs  J  H  Pres- 
ton   and    Elsie    A    Preston $130 

.Mar,  13,  1914— LOT  12  BLK  4  Randal 
Michael   Bros   vs   M   E  Viera.  .  .$142.53 

-Mar.  17,  1914 — NO.  551  N-THIRD.  Lot 
10  .Maybury  Tract.  San  Jose. 
Shdvn.  San  Jose.  Hubbard  &  Car- 
Frank  Cox  vs  J  H  and  Elsia  A 
Preston      $216 

M^RIN,  CONTRA  COSTA  AND 
SONOMA    COUNTIES. 

AI'ART.MENT  HOUSE  ALTERA- 
TIO.N.S- 3  story,  frame,  $6,000.  Rich- 
Mi.mtl.  Contra  Costa  Co.,  Cal.  Al-chi- 
lect.  W.  H.  Ratclift.  Jr.,  First  National 
Hank  Bldg..  Berkeley.  Owner's  name 
williheld.  The  building  to  he  altered 
is  now  being  used  as  a  liospital.  In- 
cluded in  the  work  will  be  new  inte- 
lior  partitions.  Interior  finish,  plumb- 
ins;,  painting,  electric  work  and  plas- 
tering. Exterior  of  the  building  will 
I  e  covered  with  a  new  coat  of  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing   prepared. 

♦ 

BUILDING  CONTRACTS. 

MARIN    COUNTY, 

SHORT'S  ADD'N.  San  Rafael.  E.\ca- 
\ating.  concrete,  plastering  and  car- 
penter   work   for   building. 

Owner Lionel    S.    Smith.    San    Rafael. 

Architect  ...None. 

Contractor.  .L.   E.    Warden.   San   Rafael. 

ic'Iled    Mar.    17,   '14.      Dated  . 

Frame    up     $667.50 

Brown    coated     667.1)0 

When     completed     667."i 

Usual    35    days 667.50 

TOTAL  COST,  $2670.00 
Bond.  $2670.  Sureties,  R.  H,  Warden 
and  E.  S.  Rake.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications  filed 

N  FERN  ROAD.  Ross,  Marin  County. 
-All  work  for  one-story  frame  build- 
ing   with    Cellar. 

Owner P.  P.  .McNierney. 

Architect  ..  .W.     Garden     Mitchell.     712 
.Market,   San   Francisco  and 
Charles  Ed.  Hodges.  Bank- 
ers'  Invst.    Bldg.,   S.   P. 
rontiactc.r..noxton.    Dillon    &    Boxton. 

Filed  Mai-.  II.  '14.     Dated . 

frame    up     2.3% 

Brown  coat  on    25% 


38 

wr.cn    comi)iaeJ    25% 

Usual    35    days 25% 

TOTAL,  COST.    $3740 

Bond.    J1S70.      Surety,    Chicago    Bonding 

&  Surety  Co.     Limit.  75   working  days. 

Forfeit,   none.     Plans  and   speciflcation.? 

filed. 

nnLDING   CONTRACTS. 

tOiXTKA    COSTA    COU.NTY. 

of    RIclimond. 


LOT    L'6    BLK    ll.i 


All 


ork 


attli 


Owner W.   F.   McPliail. 

Architect  .  .  .None. 

Contractor.  .A.  W.   Josselyn.   Richmond. 

Filed  Mar.  13,  '14.     Dated  Mar.  6,  'H. 

Frame    up    and    ratters    on 1348.75 

Roof    covered    348.75 

Plastering    done     348.75 

Usual     33    days Balance 

TOTAL   COST,    J1395.00 

Lond.    »7IHI.         Surety,    E.      M.      Tllden. 

Limit,   forfeit,   none.     Plans  and   speci- 
fications filed. 

LOTS  33  AND  34  BLK  13,  Brown  &  An- 
drade  Tract.  All  work  for  one-story 
frame    bungalow. 

Owner Ro.'se    E    and    .T.    \V.    Jones, 

130   11th,   Oakland, 
Architect  ..  .W.      E.    La      Riviere.      3311 

Octavia    St.,    Oakland. 
Contractor.  .\V.    E.       La    Riviere.      3oH 

Octavia    St.,    Oakland. 
Filed  Mai-.  10.  '14.     Dated  Feb.  21,  '14. 

Frame    work    erected $623 

Enclosed  and  1st  coat  plaster  on  475 

Entire    work    completed 47S 

Usual     35     days 475 

TOTAL  COST.  JifOi'i 
Bond.  none.  Limit,  60  days.  Forfeit, 
none.      Plans    and    spocilications    Hied. 

♦ 

COMPLETION  NOTICES. 

CONTnA    eO.STA    COUNTY. 

RECORDED  ACCEPTED 

Mar.    3.    1314— TOWN    OF    CONCORD. 

Olscn    Slxlvn.      Lars    Olsen    to    H   F 

Smith Feb.    -'H. 

.Mar.  13  .1914—12  ACRES  ON  SAN 
Pablo  Creek  near  Town  of  San 
Pablo.      Hercules   Powder   Co    to   A 

W    Josselyn Mar.    4.    1»13 

♦ 

KELEASE  OF  LIENS. 

CONTK.*    COSTA    rOlINTY. 

RECORDED  A.MOUNT 

Mar.   9.    1914— LOT   23   BLK    2(1    Brown 

Andrade    Tract.      F      P    Allen,      $S5; 

W    H      Brown.    $48      to    Herbert      F 

Brown     Inc.,    D    D    Heagerty,    R    F 


Ho 


Eklr 


Cc 


FRESNO,    MODESTO,    STANIli- 

LAIIS  AND  CENTRAL 

CALIFORNIA. 

UK.-JIDKNCl':  —  2  story  and  base, 
frame,  $S,500.  Turlock,  St-anislaus  Co.. 
Cal,  Architect,  A,  V,  Scheppelnian. 
Turlock.  Owner.  J.  E.  Weaver.  The 
dwelling  has  been  designed  for  a  nine- 
room  dwellln-  and  will  be  finished  In 
pine  anil  hardwoods.  Oak  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.     Bath   room  will  have  tile  wain- 
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with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

SCHOOLS— 6,  1  and  2  story,  brick  or 
reinforced  concrete.  Fresno.  Fresn  d 
Co..  Cal.  Architect  W.  D.  Coates,  it 
the  firm  of  Coates  &  Traver.  Addison- 
Head  Bldg.,  S.  F.,  has  been  selected  to 
act  as  supervising  architect  for  the 
new  Fresno  schools,  Mr,  Coates  was 
formerly  State  Architect,  Architects 
from  Fresno  and  elsewhere  will  sub- 
mit  plans    tor   the   new    buildings. 

SCHOOL — 2  story  and  base,  brick. 
$40,000.  Cocoran,  Kings  Co..  Cal.  Ar- 
chitect. J.  Carl  Thayer.  Forsythe  Bldg.. 
Fresno.  Owners,  Corcoran  Union  High 
School  District.  This  building  was 
mentioned  here  when  Mr.  Thayer  was 
first  commissioned  to  prepare  plans. 
Bids  have  been  taken  and  were  opened 
by  the  Board  of  Education  on  Tuesday 
night.  A  complete  list  of  the  figures 
will  appear  in  the  next  Issue  of  tlie 
Building   and    Industrial    News. 

Coiitrnrls    Annrded. 

SCHOOL — 2  story  and  base,  brick, 
$40,000.  Sanger,  Fresno  Co..  Cal.  Ar- 
chitects. Swartz,  Hotchkin  &  Swartz, 
Rowell  Bldg,,  Fresno.  Owners,  Sanger 
Union  High  School  District.  Contrac- 
tors. Trewhitt  &  Shields,  Fresno,  gen- 
eral construction.  Contract  price,  $37,- 
700.  Visalia  Plumbing  Co.,  heating 
and    ventilating,    $4,300. 

« 

Bl'ILDING  CONTRACTS. 

FIIESNO    COUNTY. 

LOTS  31,  32  BLK  1  Hartley  Add'n,, 
Fresno,      All    work    tor   frame   dwlg. 

Owner Samuel    Ingels,    Fresno. 

Architect  . .  .None. 

Contractor.  .J.    H.    Phillips,    Fresno. 

Filed  Mar.  10.  ■14.     Dated  Mar    10.  '14. 

Foundation    in    $685 

Roof    on     690 

When    plastered    685 

Usual    35   days 690 

TOTAL  COST.  $2750 
Bond,  $15110.  Sureties,  Chas.  Dechant 
and  J,  .M.  Hicks.  Limit,  May  10,  For- 
feit, none.  Plans  and  speciruMtions 
filed. 

CENTRAL  PART  OF  LOTS  13,  14,  lo,  E 
8  teet  Lot  16  Blk  8,  Central  Add'n,, 
Fresno.  All  work  for  two-story  (41 
flat    building. 

Owner W.    P.    Cutting.    Fresno. 

Architect  . .  .None. 

Contractor.  .C.  Samuelson.  Fresno. 

Filed  Mar.  II,  '14.     Dated  .Mar.  9.  'n. 

Shingles  on    $1462.50 

Completion    of    plastering 1462.50 

Completion    of    dwelling 1462.50 

Usual    35    days 1462.50 

TOTAL  COST.    $5850.00 

Bond.    $2976,      Sureties.    H.    A.    Hansen 

and   B.    S.   Greenwood.     Limit,   June   15. 

Forfeit,   none.      Plans   and   specifications 

filed. 

SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA . 

CHURCH — 1  story  and  base,  frame 
and  plaster,  $10,000.  Lakeport,  Lake 
Co.,  Cal.  Architect,  John  J.  Foley.  46 
Kearny  street.  S.  F.  Owners.  Fran- 
ciscan Fathers  Church  of  Lakeport. 
Architect  Foley  has  .iust  been  com- 
missioned to  prepare  plans  for  a  new 
church,  whicli  will  be  designed  in  the 
Ellzahetliian     style.       The    main     nudi- 
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torium  will  seat  400  people.  Besides 
this  room  there  will  be  Sunday  school 
rooms  and  social  hall.  A  hot  air  sys- 
tem of  heating  will  be  installed.  In- 
terior will  be  finished  in  pine  with 
ornamental  plaster.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Working  draw- 
ings  are    now    being   prepared. 

HOSPITAL  ELEVATOR  WOKiv— 
Cost  not  stated.  Stockton.  Cal.  Ar- 
chitect. State  Department  of  Engineer- 
ing. Sacramento.  Owners.  State  ot 
California.  Bids  will  be  opened  on 
April  21st  by  the  State  Board  of  Con- 
trol for  the  installation  of  a  passen- 
ger elevator  in  the  Female  Building 
at  the  Stockton  State  Hospital.  Plans 
and  specifications  together  with  com- 
plete particulars  can  be  secured  from 
the  State  Department  of  Engineering. 
Sacramento.  An  official  proposal  ap- 
pears in  anotlier  column   ot   this  issue. 

RESIENCES— I  and  2  story,  frame. 
Cost  not  stated.  Sacramento,  Cal. 
Architect,  none.  The  following  Day 
Labor  jobs  are  reported  as  about  to 
be  started  In  Sacramento:  .Mrs,  A,  M, 
Daly,  3230  .Magnolia  avenue,  five-room 
dv/elllng.  $2,000:  H.  EnkowjI.  4230  M 
street.  2  story,  brick  addition,  $2,000: 
S.  O,  -Vlackey,  1032  34th  street,  four- 
room  frame  dwelling,  $1,600:  E.  A. 
Pierce,  214  Forum  iBldg.,  six-room 
house,  $2,1100:  Sacramento  Home  Build- 
ers, Forum  Bldg.,  five-room  house,  $2.- 
000:  H.  Uhl,  Uhl  Court,  one  five-room 
house  and  one  seven-room  house,  $3,- 
500:  Henry  C.  Ingham,  1500  O  street, 
four-room  frame  cottage,  $600:  R.  E. 
Stubhe.  3712  Palm  street.  live-room 
house,  $2,500,  and  O,  H.  .Moore,  2903 
35th  street,  six-room  house,  $2,000.  All 
materials    are    now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $10,000,  Lakeport.  Lake  Co,, 
Cal.  Architect.  John  J.  p'oley.  4G  Kear- 
ny street.  S.  F.  Owners,  Franciscan 
Fathers,  The  dwelling  will  be  erect- 
ed a(ljolning  the  new  church  and  will 
be  used  as  a  i>arish  house.  The  build- 
ing will  contain  touteen  living  rooms, 
tailor,  shop  and  parochial  hall.  There 
will  l-e  furnace  heat  and  open  fire 
places.  Mantels  will  be  ot  tile  or 
brick.  Interior  finish  will  be  of  pine 
with  some  hardwood.  Two  baths  are 
to  be  Included.  An  automatic  water 
heater  is  specified.  Bath  rooms  will 
have  tile  wainscot.  Exterior  ot  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing   prepared. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete,  $193,000.  Sacramento, 
Cal.  Architects,  Shea  &  Lofquist, 
Bankers'  Investment  Bldg.,  S.  F.  Own- 
ers.   City    of    Sacramento.      All    bids    for 


the 


ucti( 


ot 


building  have  been  rejected  as  above 
the  appropriation.  Plans  will  be  re- 
vised, cutting  the  height  of  the  build- 
ing by  two  feet  and  making  some 
changes  in  the  type  ot  floor  construc- 
tion which,  it  is  believed,  will  bring 
the  building  cost  to  within  $193,000. 
Revised  plans  will  lie  out  for  figures 
very  shortly.  Further  mention  will  be 
made   of   the   w-ork. 

SCHOOL— 2  story  and  base,  brick, 
$75,000,  Stockton.  San  Joaquin  Co.. 
Cal.  Architects.  Stone  &  Wright,  24 
South  Cilifornia  street,  Stockton.  Own- 
ers, City  of  Stockton,  This  building, 
known    as    the    Eost    Side    School,    has 


Wednesda 


Ma 


1914. 


been  out  for  figures  before.  Plans 
were  not  revised  as  the  Board  of  Edu- 
cation believed  that  collusion  existed 
among  the  three  firms  bidding.  The 
building  will  contain  twelve  class 
rooms,  assembly  hall  and  ofnce.  Inte- 
rior will  be  finished  in  pine  throughout 
Willi  hardwood  floors  in  the  class 
rooms.  There  will  be  steam  heat,  oil 
burning  furnace  and  a  vacuum  clean- 
ing system.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Bids 
will  be  opened  on  March  31st.  Plans 
can    be    secured    from    the   architects. 

SCHOOL — 3  slory  and  base.  Class  C 
construction.  Cost  not  stated.  Stock- 
ton. San  Joaiiuin  Co.,  Cal.  Architects, 
Stone  &  Wright.  24  South  California 
street.  Stockton.  Owners.  St.  Agnes 
Academy.  The  building  will  be  erect- 
ed  at  the  corner  of  Park  and  San   Joa- 


eets 


■ill 


able  are.  There  will  be  a  number 
class  rooms,  living  apartments  a 
dormitories.  Plans  provide  for  ste: 
heat  and  hot  water  supply.  Inter 
finish  will  be  of  pine  throughout.  So 
maple  floors  will  be  used.     Bath  roo 


tile 


cot 


tion  floors.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  com,plete  and  segregated  figures 
iue  being  taken.  Father  McGougb  is 
In  charge   of  the  work. 

HIGHWAY  CONSTRUCTION  —  Cost 
not  stated.  California.  Engineer. 
State  Highway  Commission.  Forum 
Bldg.,  Sacramento.  Owners.  State  of 
California.  Plans  are  complete  and 
figures  are  now  being  called  for  the 
construction  of  Portland  cement  and 
concrete  highways  together  with  some 
asphalt  work  in  the  following  coun- 
ties: Solano.  Alameda  (two  pieces), 
Kern  and  Ventura.  Plans  and  specifi- 
cations can  be  had  at  the  oflSces  of  the 
State  Highway  Commission.  An  official 
proposal    appears   in   another   column    of 


RECLAMATION  WORK  —  Cost  not 
stated.  Orland,  Glenn  Co..  Cal.  En- 
gineer. United  States  Reclamalion 
Service.  Orland.  Owners.  United  States 
Government.  Sealed  proposals  will  be 
received  at  the  office  of  the  United 
States  Reclamation  Service,  Orland, 
Cal.,  until  2  o'clock  p.  m,  April  21,  1914. 
for  building  the  structures  of  the  East 
Park  Feed  Canal  in  Colusa  County. 
California,  near  Stonyford.  and  about 
23  miles  from  Sites,  the  terminus  of 
the  Colusa  and  Lake  Railroad.  The 
work  involves  about  6.000  cubic  yards 
of  excavation,  4.000  cubic  yards  of  con- 
crete, the  placing  of  about  49..?00 
pounds  of  reinforcing  steel  and  14,loO 
pounds  of  metal  work  and  gate  fix- 
tures, and  the  placing  in  structures  of 
about  30.500  feet.  B.  M..  of  lumber.  For 
particulars  address  the  United  States 
Reclamation  Service.  Wasliington.  D. 
C  Portland,  Ore.,  or  Orland,  Cal.  F. 
H.    Newell,    Director. 

Contracts  Awaraea. 

BANK  AND  OFFICES— 10  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Stockton.  San  Joaquin  Co., 
Cal.  Architects.  Stone  &  Wright.  Stock- 
ton, associated  with  L.  B.  Dutton, 
Clironlcle  Bldg.,  S.  F.  Owners.  Com- 
mercial Savings  Bank  of  Stockton. 
Contractor.  P.  .1.  Walker.  Monadnock 
Rlrt£t..  s,  F.  Note:  This  contract  has 
liecn    t.ikcM   on    the   percentage   basis, 


BL'ILDING  AND   INDUSTRIAL  NEW. 
BUILDING  COIVTKACTS. 


S.^CRAJIENTO    COUNTV. 


S  14  OF  N  14  LOT  1.  U,  V,  24TH  AND 
25th  Sts.,  No.  2111  24th  St,,  Sacra- 
mento,      One-story     five-room     frame 


Day': 


vork. 


COST,  {20III] 


E  20  FT.  OF  N  14  LOT  4,  .M.  N,  2ND  & 
3rd  Sts.,  No,  4230  M  St„  Saci-amento. 
Two-story  brick  addition. 

Owner H.    Enkowji,    Premises. 

Architect  . .  .None. 

Day's  work  .  CO.ST.  42000 


S  %  OF  N  14  LOT  121,  S  14  OF  N  14 
Lot  122,  East  Sacramento.  One  and 
one-half-story     4-room     frame    dwlg. 

Jwner S.   O.   Mackey,   1032   34th   St. 


.^r 
Day'! 


itect 


.No 


COST,    11600 


LOT  6236  MISSION  TRECHO  W,  X, 
18th  and  19th  Sts.,  No.  1S25  X  St., 
Saci-amento,  One-story  5-room  frame 
dwelling. 

Owner Emily  Valine,   2417    15th   SI. 

Sacramento. 
Architect  . .  .None. 

Contractor.  .C.   Valine,   2417  X  St.,  Sac- 
ramento. COST,   $1500 


LOT    43    URBAN    COURT,    Sa 


nto. 


One 


dwls 


Owner George      Lee    Cason,      2215 

30th    St.,   Sacramento. 
Architect  . .  .None. 
Contractor.. C.     Valine,     2417     15tli     St.. 


Sac 


COST,    $14  00 


N  120  FT.  OF  E  20  FT.  LOT  91  .AND 
W  120  ft.  Lot  92,  H  J  Goethe  Add'n 
F,  Sacramento.  One-story  6-room 
frame    dwelling. 


.E. 


A.    Pii 


Bldg..   Sa 
Architect  ...None. 
Day's   work. 

S    14    LO'i 


214      For 
nto. 


CO.ST,    $200{i 


13  Allen  &  Leitch  Tract,  V 
St,  near  33rd,  Sacramento.  One- 
story  five-room  frame  dwelling. 

Owner Sacramento     Home     Bldrs., 

522    Forum      Bldg.,      Sacra- 


itecl 


Day's 


JWANSTON  HOME  TRACT  on  Rivei 
side  Ro-ad.  Sacramento.  Excavatini 
mason  work,  plastering,  carpentt 
work    for    garage    building. 

Jwner Geo   Swanston.   Stoil    BIdj 


2915    I    St., 


Architect  .  .  .None. 
Contractor.  .H.   A.   Hendr 

Sacramento. 
Filed  Mai-.  16,  '14.     Dated  Mar.  12,  '14. 

COST,  12569 


PORTION  OF  SWANSTON  TCT  on  NW 
Cor.  of  said  tract;  10  acres  on  Hag- 
gin     Grant.     Sacramento.       Construc- 


.Geo 


Swanston       &       So),       Sloll 

Bldg..   Sacramento. 

.None. 

.Murcell  &   Haley.    i:!2S   lotli 

St..     Sacramento. 


39 

Filed  Mar.   14,  '14.     Dated  .Mar.   14,  '14. 

COST,    $70,697 

E  10  FT.  OF  B  64  FT.  LOT  S.  E.  F,  ,STH 
9th  Sts,.  Sacramento.  Painting  on 
building. 

Owner Lucy   S.   Juergenson. 


.No 


King, 

Sacrament 

COST,   $ 


31$ 


I'LU.MUING    UN    ABOVK. 

I'.iiitractor.  .M.  W.  Kaile  Plumbing 
Co..  1011  711i  St.,  S:icra- 
mento,  CO.ST,    $999 

I'LA.STEIllNG   ON   ABOVE. 
Contractor.  .Fred       Nold,     ISIS       p    St.. 

Sacramento. 
Filed    .Mar.    14.    '14.      Dated    .Mar.    10.    '14. 
COST,    $540 

LuT  6,  J,  K,  FRONT  &  SECOND  STS., 
>V.  1016  Second,  Sacramento.  Alter 
Four-story   bi-ick   building. 

Owner W.  P.  Fuller  &  Co..  Prem. 

Architect  .  .  .None. 

Contractor..  Latouretle-Fical  Co..  35tli 
and  Sacramento  Ave..  Sac- 
ramento. COST,    $1330 

S  111  FT.  LOTS  4  AND  5  Hoftmeier  Tct., 
Cor.   Crocker  and  Rudin   Aves.,  Sacra- 
mento.     One-story    0-rm    frame    dwlg. 
'■wner IL  Harvey,   1S16  F  St.,  Sac- 
ramento. 
.\rch itect  .  .  .None. 
Contractor.  .J.  A.  Sliunnite,   Elnihurst. 

COST,    $1800 

N  40  FT.  OF  S  SO  FT.  LOTS  4  AND  5 
Hoftmeier  Tct.,  Crocker  Ave  near 
Rudin,  Sacramento.  One-story  five- 
room   frame  dwelling. 

iiwner H.  Harvey,   ISlii  F  St.,  Sac- 


Arclii 


COST,    $1S00 


N  Vs  LOT  S,  .\I.  N,  4TH  AND  5TH  STa.. 
.No.  1417  4th  St.,  Sacl-aniento.  Two- 
story   frame   addition    to    frame   dwlg. 

liwner Fong    Tong,    3rd    St.,    bet    I 

and    J    Sts.,    Sacramento. 
Architect  .  .  .None. 

Contractor.  .Seller    Bros.,    1614    13th    St., 
.Sacramento. 

COST,   $1300 

LUT  77  RIVERSIDE  PARK.  Riverside 
Itoad  near  Riverside  Ave.,  Sacramen- 
to. One  and  one-half-story  six-room 
frame  dwelling. 

owner Joe    Azevedo,    3221/2    Q    St., 

Sacramento. 
Architect  .  ..None. 

Ciinlractor.  .John   .4zeve:lo.    32214    Q   St., 
Sacramento, 

COST,    $3000 

LOT  45  Mier  &  Sowell  High  School 
Tct.,  No.  333  T  St.,  Sacramento.  One- 
story   5-room   fr-ame   dwelling. 

Owner R.     E.     Stubbe.     3712     Palm 

St.,    Sacramento. 


.No 


Day' 


COST,    $2500 


120  FT.  LOT  .-,,  I.  J,  3UD  &   4TH  STS., 
No.    331    J      St.,    Saci-amento.        Place 
concrete    lloor    in    basement    of    brick 
liuilding. 
miier California    National    Bank, 


.No 


40 

Coin 


raclor.  .Uansoltie  Concrete  Co.,  F. 
-,ind  M.  Bank  Bldg.,  Sac- 
ramento. COST.    {300 

520S   Goethe's   Add'n    Q.    Oak    Park. 

me  dwelling. 
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LOT  8  AND  W  %  LOT  7,  M,  N,  16tli  and 
ITth  Sts.,  No.  1609  M  St..  Sacramento. 
One-room  addition  to  frame  scliool. 

Owner City   of   Sacramento. 

Arcliitect  .  .  .None. 

Da.Vs  work.  COST.    $4011 


March      35,     1914. 


Contractor..  H.  Buck,  3100  Walnnt  Ave., 
Sacramento. 

COST,    $13011 

LOT   P,   UHL  COURT.   Sacraniento.   One 

story   7-rooni   fi-«me  dwelling. 
Owner H.    Uhl,    Uhl    Court,    Sacra- 
mento. 
Arcliitect  .  .  .None. 
Day's   work.  COST,   $3500 

LOT  210  SOUTH  OAK  PARK,  6th  Ave 
near  Sacramento  Ave..  Sacramento. 
One-story   5-room  fram  dwelling. 

Owner Mrs.  B.  C.  Biegle. 

-Architect  .  .  .None. 

Conti-actor.  .H.   Buck,   3100   Walnut   Ave 


Sac 


COST,    $1500 


LOT  1  BUENA  VISTA  TRACT,  Crocker 
Ave  and  Stanford  St.,  Sacramento. 
One-story  3-room   frame  dwelling. 

Owner H.    Ulil.    Uhl    Court,    Sacra- 


Uay's    work.  COST.   $1S00 

S  %  LOT  4,  H,  I,  5TH  AND  6TH  STS.. 
bet.  H  and  I  Sts.,  Sacramento.  Alter 
brick   building. 

Owner Western  Meat  Co..   (»tli,  bet 

H  and   1   Sts„   Sacramento. 
Architect  ..  .None. 

Contractor.  ..I.     W.     Bates.     South     San 
Francisco. 

COST,   $300 
W    %   LOT  3,  U,  'V,   26TH   AND  '27  STS., 
No.     261 S     U    St.,    Sacramento.       One- 
story   6-room   frame  dwelling. 

Owner O.  H.  Moore,   :'.303  35th   St., 

Sacramento. 
Arcliitect  ...None. 
Day's   work.  COST,    $2000 

W  Vi  LOT  B.  P,  Q,  23RD  AND  24TH 
Sis..  .No.  2315  Q  St.,  &.icraniciilo.  Two 
story    le-room    nat    building. 

Owner J.   Lauffer,    2S12  X   St.,   Sac- 


.No 


S    40    FT.    LOT    40,    Alt, 
Ave.   near  Magnolia 


>rs,    2S10   I   St., 
COST,   $5300 

I'ista.  Wabash 
e.,  Siiiramento 
dwlg. 


W   ST/i    FT.  OF  S   V4   LOT   5,   Front 
Second,  R,  S  Sts.,  No.   117  S  St..  S 


511    P    St.,    Sa 
COST.   $S 


STOCKTON    AVE    Cor.    Palmetto.    St 

ramento.     Erect  two  sleeping  porcli 

Owner Sacramento    Orphanage 

Farm   Ass'n..    Premises. 
Architect  .  .  .None. 
Contractor.  .R.    .M.   Smith.   2017    IStli    .' 

Sacramento. 


LOT   12    E   END  ADD'N,  No.   3314   T   St., 
Sacramento.  One-story     live-room 


;5.    719    J    St, 
COST,     $1SU 


LOT 


H, 


ulevard    Park 

Jts.,  No.  711  22nd  St,.  Sar- 
rtamento.  One-story  frame  dwelling 
and  finish   off  1st  floor. 

Owner E.  B.  Harlan,  713   22nd  St.. 

Sacramento. 
Architect  ...None. 

Contractor.  .W.    J.    Montgomery,    2211    11 
St.,    Sacramento. 

COST.  $150" 

S  'A  OF  S  Vi  LOTS  US  AND  119  East 
Saciximento.  Carnell  Ave  and  Cran- 
dall  Lane.     One-story  frame  dwlg. 


Contractor.  ..I.    L    Jennings.    719    J    St,, 
Sacramento. 

COST,   $2l',fiil 

N  41  FEET  OF  S  %  LOTS  118  AND  119 
East  Saci-ainento.  Carnell  Ave  and 
Ciandall    Lane,  One-story      frame 

dwelling. 

Owner Thomas    Harris. 

Architect  . .  .None. 

Contractor.  .J.    ,1.    Jennings,    719    J    St., 


.\rchitect  , 
Day's  wor 


Contractor.  .H.  Buck.  3100  Walnut  Ave., 
Sacramento. 

COST,   $1500 

E   14  LOT  3.  L,  M,  21ST  .*ND  22ND  STS.. 

No.  2122  L  St..  Sacramento.  One-story 

three-room    frame    school. 

Owner City    of  Sacramento. 

Architct  .  .  .None. 

Day's    work.  Ci  iST,    $900 

No.    1515  J  ST.,  Sacramento.     Two-room 
frame  addition    to  brick   school. 

Owner City    of    Sacramento. 

Architect  .  .  .None. 

Day's   work.  COST,    $SOil 


V   near  Sacramento   River,   Sacramento. 
Install  elevator  plant. 

Owner Associated    Oil    Co..    Sharon 

Bldg.,   San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $900 

E  26  FT.  OF  W  5;  FT.  LOT  6,  I,  J,  17TH 
ISth  Sts.,  Sicramento.     Place  present 


I  .  .  .  . 

Sacramento. 

Arcli 
Cont 

tect  . 

.  .None. 
.Dillard      &     Kennedy.    3330 
Orange    Ave.,    SacraiTiento. 
COST,    $SOU 

I^OT  7  3  COLOMA  HEIGHTS.  East  Ave 
liel.  Palmetto  and  Vine,  Sacrnmentf 
One-stnry  four-room  frame  addltin 
to  frame  dwelling. 


COMPLETION  JVOTICES. 


S.\Cll.\,«ENTO    COUNTY. 

RECORDED  ACCEPTED 

■-Mar.  14,  1914— N  Vi  LOT  8,  F.  G,  26tli 
and  27th  Sts.,  Sacramento.  G  W 
Richards  to  J  H  Cummins,  Mar.  14; 

John    A.    Sllva .Mar.    14,    1914 

.Mar.  12,  1914— W  TWENTY-FIRST, 
U  and  V  Sts.,  Sacramento.  J  C 
Coifing  to  Morrill  &  Clark  Bldg  & 
Constr    Co Mar.    12,    1914 


LIENS  FILED. 


S.4CRAMENTO    COUNTY. 

RECORDED  A.MOUNT 
-Mar,  12,  1914— LOT  10,  I,  J,  12TH  & 
13th,  (Theatre  DIepenbrock),  Sac- 
ramento. J  Harry  Wygant  vs  M 
H  DIepenbrock  and  Clara  L  Die- 
pen    brock     $229 

.Mar.  13.  1914— W  20  FT.  LOT  6  and 
E  40  ft.  Lot  7,  L,  M,  27tli  and  2Stli 
Sts.  (Paints  and  wall  paper  on 
dwelling).  C  H  Krebs  &  Co  vs  S 
Ginsberg     $89.59 


BUILDING  CONTR.ICTS. 

SAN   JOAaUIN    COUNTY. 

LOT  7  BLK  206  and  6  feet  Lots  S,  10, 
12  Blk  200,  6  feet  Lots  12,  15  and  16 
Blk  200,  Stockton.  Lay  concrete  side 
walks.  Sidewalks  to  he  constructed 
of  concrete  per  specifications  fur- 
nished by  Commissioners  of  Public 
Works,  City  of  Stockton. 

Owner Western     Pacific       Railway 

Co.,   Stockton. 

Arcliitect  ..  .Western    Pacific   Engineer- 
ing  Department. 

Contractor.  .Joseph     Genecco,    Stockton. 

Filed  Mar.  10,  '14,     Dated  Mar.  8,  '14. 

On   completion    ot   work 75% 

Usual    33    days 23% 

TOTAL  COST,   $302.58 

Bond,    none,      l.imit.    20    days.      Forfeit, 

none.      IMans    and    specifications    filed. 


POKTLAND  AND  OREGON. 

■BRIDllE— Slcel  or  reliiforccil  con- 
crete. Cost  not  stated.  KInnaman, 
Ore.  Engineer.  County  Surveyor,  Til- 
lamook, Owners,  Tillamook  County. 
Plans  are  complete  and  figures  are  hl- 
ing  taken  for  a  steel  or  reinforced 
concrete  bridge  to  be  constructed  over 
the  West  Beaver  Creek  near  KInna- 
man. There  will  be  one  50-foot  span. 
Plans  and  specifications  can  be  secured 
from  the  County  Clerk,  J,  C.  Holden, 
at  Tillamook,  Bids  will  be  opened  on 
-Murcll    27tli. 

HOTEL  ADDITION  AND  ALTEUA- 
TIONS— 3  story  and  base,  brick.  Cost 
not  stated.  Pendelton.  Ore.  Archi- 
tects. Tourtellottee  &  Hummel.  Roth- 
child  Bldg..  Portland.  Owners,  Pendel- 
ton Hotel  Co.  The  present  three- 
story  brick  apartment  hou.se  will  be 
altered  into  a  modern  hotel  and  two 
additional  stories  will  be  added,  giv- 
ing the  building  a  total  of  100  guest 
rooms  and  a  number  of  public  and  pri- 
vate baths.  Plans  include"  steam  heat, 
passenger  elevator  and  steam  heat. 
Considerable  exterior  work  is  also  In- 
cluded   and    the   entire   building   will    be 


pin 


Pla 


iiplc 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 
558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Duller  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

IVlanulacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

839-841   MISSION  ST.  San  FrancI 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.  Terms  reasonable 

Addrass  m»  by  phona  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


TELEPHONE    MERRITT     1900 

Dow  C. 
Golden 

,     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14tli 

East  Oakland,  Cal. 


Peerless  Ironing  Ooard. 

DJsappGdrsin  the  Wall 


^  PEERLESS  mON/NG  BOARD 

3//0m//0  CAB/NET 


CASSDl/fi 


The  Peerless  Ironing  Board  is  perfect  in  c 


but  very  valueble  for 
restdencei.     Helps  to  rent  or  sell  more  quickly  at  better  prices. 
Prices  S7.50  and  S8.00 
The  Peerless  Combination  Ir.  ning  Bourd  and  Kitchenette  T&ble 
combines  the  ironing  bo&rd  with    &   diiappeariiig'  table  io  the  most 
comp&ct,   inexpensive    and    convenient    form.     Invalu&b  e   for   the 
stnbll  kitchen. 

F»rice  SIO.OO 
Write  for  circular.        Agents  wanted. 

re:e:rl.e:ss  ironing  boa.rd 

560  Plielan  Bldg.  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and  Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  &nd 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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Catarrh  ^mM  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Col- 
arih  and  Cold  in  llie  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  svhether  things  go  right  or  not 
Uld  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  gel 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you.  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers. 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALI  CALIFORNIA 


"It  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
an3  Spring 


StUl  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly   An   Air  Cushion  Check,  working    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  eillier 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4ih 


San  Francisco 


Clover  Leaf  ToiIetCream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  afier  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  BIdg., 


San  Francisco 


1st,  1914. 


New  Prices  In  Effect 

Br  siiiv   \,.iir   lile.s  (■(inlain    uiir   nc-w    (  iinvloMiic.-i 
:ui,l    Disf,,iiiit  .'^luvls. 

Have  y..M   HTLi    Ihr 

"BUNGALOW" 

Tli.al    lilllc 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

PittsburgWaterHeatei  Company 

NOW  AT 

237  POWELL  STREET 

Be'ween    Ceary   and  O'Farreil  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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GRATES,     MANTELS     AND    TILES. 


Market  St.. 

HARDWflOD    LUMBEB. 

Parrott  &  Co..  320  California  St.,  San 
Francisco    Page — ^Bftck    cov.er 

White  Bros.,  5th  and  Brannan.  San 
Francisco     Page    36 

HOISTING   MACHINERY. 


KITCHEN    OUTFITS. 

John  G.,  839  Mission  St 


MACHINERY. 


METAL   LATH. 

Parrott  tc  Co..  320  California  St.,  San 
Francisco    Page — Back  cove 

Liiiev  &  Thurston  Co.,  Rlalto  Bldg.. 
San    Francisco     Page 

PAINTERS    AND    DECORATORS. 

Cahlll    &    Co.. 


STORp     FRONT      CONSTRUCTION. 

Kawneer    Mfg.    Co.. 

WATER     HEATERS. 

Gas  Appliance  Sales  Co.,  218  Pacific 
Bldg Pagie    40 

Pittsburg  Water  Heater  Co.,  237 
Powell    Page    42 

Wood  Mfg..  Co.,  John  218  Pacific 
Bldg..  San  Francisco   Page  37 

VENEERED     PANELS. 

White    Bros.,    5th    and    Brannan,    San 


^A^L  FINISHING. 

Imperial  Co.,  183  Stevenson  St. 

WATER   PROOFING. 

Dwan  &  Co..  J.  E.,  ■ 

Imperial  Co..   183   Sti 

Parrott  &  Co..  320  California  St..  San 

Francisco    Page — Back    cove 

WHEELBARROWS. 


WINDOWS — PATENT. 


TVINDOW  SHADES. 

Cahlll     t-    Co..     James.     172     11th     St.^ 
Oakland,  OsV    


pmt*  ti 
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President,    J.    J. 


OFFICERS. 

Secretary, 


iident,    L.    R.    BOYNTON 
Contracting  Plasterers'   Ass'r 

r:     JAMES  R.   WILLIAMSON 
Master    Steam    Fitters'    Ass'r 


W.   S.   SCOTT 
Masons'    and    Build 
Williams    and    C.    Munday 
Attorneys. 
615    Phelan    Building. 


Ass 


hat   all 


office     101     Gough 
John  L.  E.  Flrmin 


Balling,    E.    A 
liaerne.    LouU 
Beck,    Jos. 
Belknap,    V.    J 


BresUn,     Chas. 


Son 
Brook, 

Son 
Bryan. 


Buick.    Wm. 
Burke,    PI.    Co. 
Burnham.     PI.    Co. 
Butler.    D.    S. 
Cohen.    M. 
Coleman,    Alex 
Collins,    T.    M. 
Cook,    J.    A. 
Coughlan,    Jas.    F. 
Cronln,  J. 

Curtis, 'Edw. 
DaglQW,    U 
Daliamore,    G.    C. 
Uaiziel,    Kobt.    Jr. 
Davis,    A, 
Deas,    John 
De   Lano    Bros. 
Demers     &     Dag- 

Dl   Vecchlo,   S.  J. 
Deventhal,    B.    M. 
Dockery,    Wm. 
Doherty,    J.    P. 
Dowlng,    W.    J.    i 
Son 


Franklin.  C.  P. 


Gilley-Schmld    Co. 
Glemser,   F. 
Gomersal,    F. 
Goss,    Wm. 
Grady,    H. 
Grundy,    E. 
Hahn,    A.   J. 
Haub,    Geo. 
Hays.   B.   L. 
Heinz,    C. 
nennessey,    A.     E. 
Hlgglns.    Chas. 
Hildebrand.    C. 
Hobro.    W.    D. 
Hondet.    J. 
Hoffman    &    Scha- 

Hooper.    F     U 


Koch.   F.    &  Son 


La  Chapelle 
Lang.  Leon; 
Lauder,  H. 
Lawson,  He 
Leiser  Bros 
Lettlch,  J. 
Levy,  M. 
Leu,    M. 

Lubllne'r.  C. 


that  are  signed  by  the 
MBMBBRS. 


Westphai.  H.  N. 
Wetzel   &    Grass 
Whitley,   H.   T. 
Whitman      -      Ly- 
man Co. 
Williamson,   H.  Co 
Wilson,    W.   F.   Co. 
Williams,  O.  P. 
Wiesendung.    P. 

MASTEH  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 

Office    236    Pacific 

Building 
W.    T.    Beck.    Sec. 


MacDona 
McBnhlll, 
McLeod. 


Axt,    H.    J. 
Ankers.    H. 
Anderson  Brt 
Beck,    W.   T. 
Baclgalupl.     1 
Black,    E.    H. 


Mitchell,    M.    A. 
Moennlng    &    Co. 
.Moller.   W.  D. 
Mollis.     Herbert  L. 
Mollis.    A.    I. 


Noonan. 

Orchledt 

Cromb 

O'Mara, 


Beche 


H. 


Brlckley.    P.   J. 


Clark 

&    Dick 

Crame 

r    Bros. 

Donov 

an.    V.   J. 

Daniels,    Q.    V. 

Dome 

Qlconi.    S. 

9ahl, 

F.    H. 

Peiazzi.    H.    J. 
Petersen,    S. 
Plevln    &    Morrlce 
Power    t    Pike 
Ralsche,     Fred 
Rehn.   C. 
Richardson.    J.    t 

Son 
Rohr 


Eckart.    H. 
Foley.    D. 
Flck    Bros. 
Guenzel.    O.   C. 


T.    J. 


Rya 

Sasso.    Frank 
Schalich.    J.    A. 
Schleve.    Theo. 
Schwarz.     Chas. 
Shepard     Bros. 
Singewald.    J. 
Skelly.   Thos. 
Slattery.    M. 
Snook,     W.     S. 

Son 
Spencer        Plur 

ing   Co.    _     , 


Strohn 

nig 
Sthur. 


Von    Tagen  &  Mol- 
ler 
Ward.   Hugh 


Hottman. 

Jno. 

Jablonakl, 

A. 

Ke 

n.   Hen 

ry 

Kle 

sel.    Fr 

ed 

Kroder,    G 

us. 

Ko 

nle.  Otto 

Lor 

enzen. 

Fred 

Luc 

as.    Ed 

J. 

Ma 

nnlng. 

Jno, 

Ma 

andrell. 

H. 

Ostland.  John  L. 
Pastier.   Robert. 
Quadt,    Jno. 
Quandt,    A. 
Schaeter.    Fred 
Schaefer.     Adam 
SchaefeT.     Wm. 
Shepherd,     Wm. 


Wagner,    Fre 
Welnmann, 
Wendt.  O.  W 
Woodall.    B. 
Welser,    J.    K 
Walk,   M. 
Weiss,    M.    B. 
Zelinsky,    D. 


M.    J.    Mealey, 
President 
Allen,    C.   J. 
Arlett,    Arthur 
Ande 


Ale 


ande 


Rob 


Collins.    R.    J. 
Collin,   Jean 
Carnahan,  E.   E. 
Downey.   John 
Drake.   H,    B. 
Fennell.    Jas.    S. 
Fennell.    Martin 
Ferris,    Chas. 
Farrell.    Geo. 
Gilbertson.    Louis 
Ollson.    J.    B. 
Gale.    M.    F. 
Gardlser.    F. 
Gladding.    McBea: 

&   Co. 
Hock,    Chas.    H. 
Hadley.    Chas. 
Hlbblns.    Geo. 
Hogberg.    Emll 


Koldi 
Larsen 
Larsen. 
Larsen.  L.  C. 


dt,     F. 


L,a.v 


A.    W. 


LIndgr 
Ludwlg,  John 
Mealy,   M.   J. 
McWhlrter.    W.    J. 
McCall,    Wm. 
McCall,    Elvln 
McCowan,    M.    B, 
MiUer,   J.    W. 
Mulcahey.  Thos.   F 
Mlllerlck.     Philip 


Mur 


ay.    W.    C. 


McSherry, 
Mowbray.  M 
Nagel.  W.  L 
Nagel,  R.  H. 
O'Connor.  J. 
O'Rourke,  T. 
Phillips.  Jos 
Pringle.  J. 
Rlngrose.  R. 
Ralney,  W. 
Rainey.  K.  '. 
Reed.  Waltei 
Stradllng.     V 


u  ..iiu.    J.    M. 

Kohlwey.     W.     D. 

Walker.  P.  J. 

Standard            Elec. 

Wygant.    J.    H. 

Constr.     Co. 

Wilson.  Jas.  A. 

Turner   Co. 

Valley    Elec.    Wks. 

Elec.      Motor     and 

Machine   Co. 

COOTTRACTING 

Wedel    &   Co. 

PLASTERERS' 

ASSN. 

MASTER      ROOF- 

Office   185    Steven- 

ERS'    AND     MAN- 

son   Street. 

UFACTURERS' 

W.  F.  Clute.  Pres. 

ASSOCIATION 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    1S5    Steven- 
son   Street. 
Martin   Lvden   Sec. 
Bradley  &  O'Reilly 
Bosch.    Herman 
Brennar.    J«s. 
Burt.    Chas. 
Carrlck.   M.    H. 
Conner.   I.   C. 
Carlson.    John 
Cashman.    M.    J. 
Connell.  J.   E. 
Campbell,    Chas. 
Chalmers.   H.   A. 
Connolly    &   Son 
Coppellottl.  I,. 
Dalv.    J.    H. 
Domioo,    Tony 
Duthle.    Chas. 
Eastman,    Jos. 
Felt.    R.    D. 
Prar.za.    S. 
Fraser.    Simon 
Fay.   J. 
Floodberg    &    Mc- 


Greenbeck.  Joe 
lilnes,    Howard 
Jacobsen,    N 
Judge     &     Steven- 


I.vden  &  Rlckel 
Mannix,    The 


Mennle 


Ale 


Sr 


Martinelll,   Wm. 
Mowat.   Donald 
McDougall     &     Co. 
MacGruer   &    Co 
Morehouse.    C.    C. 
Murlale.    NIC. 
McLeod.    ,T.    C. 
Nagel    &   Nagel 
O'Kane.    C.    T. 
Orford.    J.    A. 
Pacific    Plastering 


Co, 
Phllblr 


J.    J. 


Powers. 
Sullivan.    _. 
Steere,  J.  B. 


Terranova.  M,  J. 
Wagner.  Jas.  A 
W  m.         Raymond, 


THE  CALIFOH. 
NIA  STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.   F.    Dl«<rle«    Lo- 
cal   No.    1. 

Office      Metropolis 

Bank      Building. 
~"      -      Hanbrldge. 


Office    185    Steve 

son    Street. 
Harry    Larkln. 


Cantley.   James 
Cassaretto,   John 
Enterprise     Root- 


Flbr-„ 

Roofing    Co. 
Gross.    Felix 


Lawson       Roofing 

Co. 
Mission        Roofing 


Malott  &  Peter- 
son 

Parafflne    Paint  Co 

Rapheld,  J.  L. 
Roofing    Co. 

Samuels.    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonlte     Co. 

Western  Felt  and 
Refining    Co. 


Balzke.    A.    F. 
Clinton  Plre- 

proofing    Co 
Campo.    C. 
Lynch, 
Lynch, 


McLell 
Hayden,  Fred 
Potter.    A.   V. 
Peerl 

oflng  Co, 


Butte 
Ble 


Secretary. 
Eng. 


Co. 


& 


Ele 


C&Iitornla 

Constr.   Co. 
Central   Elec.   Co. 
Davis    Elec.    Co. 
Decker  Elec.  Co. 
Gen  Elec.  Con.  Co. 
Hanbrldge.    W.    S, 
Bppstein    Elec.  Co. 
Levy    Elec.    Co. 
Klrsten.    W.    H. 
Marine    Elec.    Co. 
McFell    Ele 


Fir 


Raymond.    Wm. 
Roebling   Con.   Co. 
Snell    t    Dennis 
Streeter.    M. 
Sheehan.    Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office     1220     Web- 


Str_.. 

W.  B.  Burnham. 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing   Co. 

Collins.    T.    M. 

Central    Blec.    Co. 

Dalzlel,    Robt.,    Jr. 

Gen.   Eng.  Co. 

Gllley-Scbmld  Co. 
Inc. 

Levy,    M. 

O'Mara.    J.    B. 

Pac.    Fire    Ext.  Co. 

Petersen    -    James 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 

Phone  Sutter  3580  110  JESSIE  ST. 


John 


Jolin   Blller 
C.  A.  Day 
Floor   nianaf^er 

Geo.    A.    Maas 

General       Contrae- 

CStoekhoMers> 
Ackerson     &    Son, 

O.  B. 
Amweg.    Fred   J. 


Beck,  Joh 
Bectham, 
Bergren 


Boyd   &   Kerr 
Brandt    &    Stevens 
Braunton   Bros. 
Brutcher  &  Serna 
Caine,   Thos.    W. 
Caldwell    &   Co. 
Carlson,    Elmer 
Casty,   John 
Cavanagh   &  Vezl- 


CoU 
Peter- 


Finlayson.  M.  M. 
Flaherty  &  Ogle 
Fletcher,  James  P. 


Heaphy,   J.  J. 
Heckenroth  I 

Schell 
Itennings.    Adolf 
Kenning.    W.    H. 
Hill,   J.   A. 
Holt,   O.   C. 


les.  Fred  C. 
?nck,  P.  J. 
,ce  Harvey 
f.nig.  C.  J.  U.^ 


r.  Frank  P. 
&  Larsen 
William 


Kd,    Ginley 
Chas.   W.  Gompt 
Grant   Fee 
Ralph    .VlcLfran 
Bookkeeper 
Geo    A.   Watson 
UEMBEBS. 
Moore     &     Burif) 

McLaughlin,      Ja 

MtLeran  &   Ptie 

Monk,    J 
Monson    Bros. 
Minister    6i     Bon 

hoiat 
Neal.  J. 
Xelrlick 


eph 
Fran 
Wo 
Kohn 


Owsley,  Burt  T. 
Peterson,  W.  O. 
Petterson    ,«:   Pen 


iry.   Wm.    E.    Haeue 
IS12.I3. 

Frank  Lansing 
;z       F.   H,   MasoK 
Chas.  Wright 


E.   A.    McCalluin 

Bean  Co. 
McNear       B  r  1  c  .h 
Steiger  Terra  Cot 

to  Co. 
Vallejo   Brick   anc 

Tile  Co. 

Art  Cellinsa. 
Berger  Mfg.  Co. 

Art  GlaBs. 
Grossllcht    &    Din 

Pioneer    Pate 


3me   Concrete 

all.   W.    W. 
;  &   Rourtree 
.    J.    B. 
in.  Fred.  J.  H. 


Ravwell.  Sviv 
Schulz.  J.  E. 
Sjogren    Erot 


.Strehlow. 

&    Peterso 
Tavlor  *  Go 


Van     Sant-Hough- 


Wnlker. 

Seth 
Ward   ,>;■ 


Williams    Pi 

ITender.^nii 

Wriglil.  Cha 

•T-Tonorsirr   B 


F.nreka      Wire 
Iron  Wnrks 

Fiirrenkopf 
Sons.    r. 

nlas.^er    *Kloe 

Ilillard    &    Co.. 


Windo 


Gki 


& 


Sehv  _ 

Ueb 
Artlctle  Planter 

DceoratlonM. 

Benkman,     Ed.     G 


fhiiodor 


Lipp  &  Co..  1.  P. 

Co 
AsbefftOH  Material!* 

Johns    -    Manviile 

Co.,   H.    W. 
Magnesia     Asbes- 
Supply  Co. 


We 


Magne 


Asbesto 
Co. 


Supply    Co. 
Aaplialt    &    BItu 
luooM    Pnviue 

Nugent,    Roblni 

AttorueyM. 

Altken   &    Altki 
Auto  Deliver] 

Holland.    J.    P. 


:ers.    Fred    W. 
Bollera. 

y    Utilities  Co 


Bollri 

Johns 


*  Pipe  Cov 
eriiie, 

-     Manviile 
H.   W. 


Magnisia 

Supply 

vVestern 


Asbesto 
Co 


'loudH  .%  lUMiiruiit 

Arp.    Ciias    W. 
.\gencj       Compan 


Lloyd    &    Speng 


sopp    Co. 
r*rlek    Cool 


Kold'-nstrodt.    F. 
-Mc    Wlilrter,    W. 
MeaJey    &    Coliln 
Mlllerick,    Phil. 
Oberfeld,   Chas. 
O'ltourk,    T.    P. 
Reed  &   White 
Tlngberg.    .lonn 
Watson    Bros. 
Whitney  &  Davli 

Briek   Oealem. 


Asbestos 
sla   Co. 
Builders' 


Carnegl 

Ponery  Co. 
City    Supp 


Clark    &    So 
Dian 


Co. 


Whiltler  -  Coburn 
Co. 

Woods  &  Hud- 
dart 

Ceiiieut    Dealern. 

Alseltinger,   E, 
.\lsens       Po'tiand 

Cement    Co. 
City    Supply    Co. 
Cowell       Lime       & 

Cement  Co. 

Dwan  &  Co.,  J.  E. 

Guerin  &  Co..  J.  s, 

Holland,    J.    P. 

Lennon    Co..    J.    E. 

Lilley   &   Thurston 


N. 
Brick  Co 

"iiie  t:o. 
Gladding      -      Mc- 

Bean    Co. 
Golden    Gate  Brick 

Co 
McNear         Brick 

Agency 
Steiger  terra  Cot- 

ta*Potfprv   Wks        Wau-rnouse 
United       Materials  Price    Co. 

Co.  Weslern     LIm 

Vallejo      Brick      &  Cement   Co. 


Portland 
lit  Co. 
d   Portland 


Keuffel  &Esse 
BulluiDi;    Jour 


Building    and     In- 
dustrial    News. 
Daily  Pa  c  i  n  c 


Bulldlu;;  IStnterliiU 

Aigeltinger,    E. 
Alsen's       Portland 

Cement  Co. 
Baker     &     Hamll- 


Berger  Mfg.  Co. 
Bird  &  Son,  F.  V 
Cal.     Bldg.     Ma!( 

rial    Co. 
Cal.    Pottery      Ct 

City    Supply    Co. 


ClKV    II     I.iin,;      a',. I 

Cement  Co..   H. 
Diamond    Brick  Co 
Dwan    Co.,    J,    E. 
Falls    Mfg.    Co. 
Fuller    &    CO..W.P. 
Gladding      -      Mc- 


Jorge 

ijlley 


Cold   Storage  Insu- 


Coucrete    Cool 


Bros.    Co. 
30.    M.    H. 
iel,     Herman 
en     &     .lohn 


Ril 


Henry 


Franclsi 
Concrete    Co. 
Schlnsser,    Max 
.^.-hmidl    &    Son. 
Sundbcrg    &    Sen 
Spargo,     John 
Szoke,    Francis 
Thomas   &   Sand 
iVesterlund,    J. 


Co 


te       1Ia<'li:i . 

K-    Co..    E.  R 
Road    Machy.    Co 


E<in 


Ma 


.11.    SIi.—  <    ll.dil 


linerv    Co. 
3n   &  Co..    K.    R 
ling.     E.     R. 
iinp:   Co. 
arforri,   Felt.?   & 

ur    Koppe]    Co. 


&      M.      Sheet 
letal    Works. 
.- Jernla    Sheet 
Metal    Works 


abellle 


H.    J. 


Hug 

Hu 

Ideal    Cor......    ^ 

Korell    &Co..   J. 
Modern  She 

Metal  Works 
Morrison  &  Co. 
Olive  &  Leary 


Produ 
'estern 
&  Cor 
F.  Ml 
&    Coi 


Metal 
s    Co. 
Furnace 
ice  Co. 
.I^Stamp 

I'rude   on    Burneris 

Bill     &     Jacobseii 
Sherman,    Kimball 
&   Co. 
I'riinlieil     lloi-k. 

Bay    Devel.    Co. 
Cal.    Building   Ma 

tCTiai     Co. 
Cassarrotto,     John 
City    Supply    Co. 


Hrlckley,    p.    J, 
Fo.x.    John    L. 
Imperial       Wale 
proofing  Co. 


■■■leolrle    MkIiI    Co. 

City    Electric    Co 
Pac.    Gas     &     Elec 
Company. 


Cal.     Elec.    Cori.str 


General       Electric 

Constr.   Co. 
Globe        Electric 

Works 
Han  bridge.    W.    s 
Kirsten.    W.    H. 
Lauder,   H.    I. 
Levy     Elec.    Co 
Manhattan       Elec- 


Co. 


Rochdale  niler.f'-. 
Schimetschek.  M 
Rtandarl  Flee  c.. 
Turner  Co  The 
VItt  Elec.  Co. 
Weidenthal   -  Gns. 

liner     Flee      c 
We1nl    Electric  Cn 


.\lcCle 

Co.. 

Mcl.er 


Cl.nrk    a    So 


Holding      &      Ca 


Ifind.n 
Cem, 


d    Por 


*a  &  Pofrv  Wks 
.•^loner,    O.    TIV. 
Vallejo     Brick      & 

Tile  Co 
Waterhou:,e  & 


He 


It! 


Cnnlin    &    Roberts 
Crown      Cornice 

Works 
Gullfny   Cor.    Wks. 


Ferguson,    VV.    H. 
Horwege  H.  J. 
Morser.    E.    J. 
Prlddle.,    Milton 


Artollth    Mfg.    Go. 
Beniler    R.&F.    Co.. 
J.    VV. 


^...    K.    H. 
MalOtt     t  Peterson 
Goodmanson.    A.  K 


BUlLDINO   AND  INDUSTRIAL  NEWS- 
Metal    StamplDB 


W« 


nite   Co. 


FluOFB,     Har*lw©»»d 

Hardwood    Int.    Co 
inlaid    Floor   Co. 
Pac.     Floor    Sand- 
ing Co. 


Hd'ware,     UealerM. 

Da,ker     ai     Hamil- 
ton 
Bennett    Bros. 


.  F.  Hdware  Cc 
mlth  Co..  P.  A. 
liar     &     Grain 


Hcatlus   &    Ventl- 
lutlUK. 

Aljlbach    &    Mayer 
Atlas    Heating    & 

Ventilating  Co. 
Klernan  &  O'Brien 
Hurlev  Co..  J.  C, 
Lawson.  Herman 
Looney   Co.,   J. 


Lime      A      Plaater 
Dcalera. 

Arden    Plaster    Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  I.lme  & 
Cement  Co. 

Guerln  &  Co.,  J.  3. 

Holland.   J.    P. 


ent  Co. 
Western    Llmi 
Cement  Co. 


.Acme    Lumber    Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Doe  Co..  Frank  P. 


Co. 


Lun 


Berger    Mfg.    Co.  Mangrum    &   Ott^ 


Gaa  Fixture. 

Day    Co.,    Thomas 

Gaa    Heating    Sya- 

tenM. 

System 


Qa 


Heating  Co 
Gaaollne   Tanka   « 

Demlng,    E.    R. 


Cohen,    I. 

Fuller    Co..    W.     P. 

Grossllcht    &    Dln- 

Habenlcht  & 

Howlett 
Mleslon      Plate     & 


Schwarz    &    Oct 

Ueb 
United    Glas 

Works    (Inc.) 


Uevlncenzl    &    Co.. 

L. 
Dillon        Teaming 

Co. 
Glorgl    Co.,    G. 
Hartnett    J.    D. 
Holland,   J.    P. 


.  ._„,     Edu.  .     _ 
Powers.    Chas.    J. 
Rahlman    &Woods 
Schmld.    A. 
Blblev    Grading    & 

Teaming    Co. 
Star  Con.  Co. 
Wright    f-       1.    H- 


Leed    Granite    Co.. 

W. 
Poclflc  Granite  Co. 


RraTrl. 

Brv    Devel.    Co. 
Cal-    Building   Ma- 

lerlal    Co. 
Cassaretto,       John 
City  Supply  Co, 
frandnrd    Crushed 

Rock   Co. 
Star       Contracting 

Company. 
Btnne  Co..  B.  B.  4 

A.    U 
Hardwood       Deal- 
Inlaid     Floor     Co. 


Co., 


Houses    Movers    A 
RaJsera. 

Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.4T. 


miald    Floor   Co. 


Iron   Foundry. 

Enterprise    Foun- 
dry   Co. 

Stelger     &     Kerr, 
Stove    &    Foun- 
dry   Co. 
Iron     &     Steel. 

Baker     &     Hamll- 

Dawson  &  NoyeB 
ludson  Mfg.  Co. 
Pacific  Coast  Steel 


Haupt 
ber  Co. 

Kruse  Co.,   J.  H. 

Hooper  Lumber  Co 

Higgins  Lumber 
Co..   J.   E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber    Co. 

Peterson,    E.   T. 

Pope  &  Talbot 

Relnhart  Mill  4 
Lumber  Co. 

Ryan,    Georga 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 


Sunset  Lumber  Co. 
Tlerman&  Beronio 
Van    Arsdale-Har- 

rls   Lumber  Co. 
Wilson     Bros.ft  Co. 
Wall.   Jos.   P. 
Wood  Lumber  Co., 

E.  K. 
Vntes.   Wm    F, 


Woo.ls  A    Huddart 

Miiicnenlte     Flaor- 
Ing. 

Artollth     Mfg.     Co. 

Iron   Works. 

Brode    Iron    Wks. 

Bender    R.tP.    Co. 

Over    Bros. 

riwan    4   Co..   J.  B. 

Eureka     Wire       & 

F  1  1.  re  s  t  o  n  e     & 

Iron    Wks 

Roofing    Co. 

Glasser    &  Kloeres 

Flaherty     R.&P.Co 

Golden    Gate    Iron 

R.    H. 

Works 

Goodmanson.    A.  K 

Hlllarrt    Co.,   C.   J. 

Mallott     4     Peter- 

Kell     Iron     Works 

Michel   &   Pfetrer 

Watsonlte    Co. 

Monarch        Iron 

Works 

Mantels,     Tiles     A 

Ralston           Iron 

Grates 

Works 

Gln.sberg    Bros. 

a.    F    Iron    Works 

Klrwan     4     Dono- 

Sartorlus   Co. 
^hraeder'a       Iron 
Worka 

Manerum   4   Otter 
Peerloss    Agencies 

Co. 

Wire'  Works. 

Risney.     Thos.     F. 

Stelger      &      Kerr 

Watson    Mantel    4 

Stove    &    Poun- 
drv    Co. 
Vulcfln    Iron   Wks. 

Tile   Co, 

Mnrble  and  Mnsalo 

West     Coast     Wire 

Work. 

S,   Iron   Works 

Gnenr^,.    iVT     H 

Western      Iron 

GrassI    K   Co,.   P 

Works 

Mission        "oncrete 

Zenith  Iron  Wks. 

»    MOS..IC    Wk  = 

Palls 
.Mfe,    Co. 

tlley  &  Thurs- 
ton   Co 

Oman   Co..   C. 


Prlc 


Co. 


Supply    Co. 

Lathers,     Wood     Jt 
Metal. 

Balzke,    Robt. 
Edwards,    C.    H. 
Hayden,    Fred 
Lynch.   Richard 
McABee.    B.   T. 
Raymond.   Wm,   H. 
Snell     &     Dennis 
Ward,  J,   E. 


Marble 
e   Co 
Marble 


Fere-er    Mfg     Co 
Hollowav       Metal 

Lath     Company, 
I.lllev  *    Thurston 

Co, 
Roebllngs      Sons 

Co..    John     A. 
Waferhouse  4 


S.  F.  Metal  Stamp- 
ing  &    Corr.    Co, 
Oils    and    Greases. 
Hatch,     J.     G. 
Standard  Oil  Co, 
Ornamental     Plas- 

Benkman,    Ed.    G. 


Baker   Co..    W.   T. 
Bernstein.    Wm. 
Blum.    Louis 
Brock    &    James 
Burns  Bros, 
Clark   &    Dickson 
Cramer    Bro-s. 
Connor,    E.   J, 
Copnick,    T,    W. 
Haul.  T.   H. 
Donovan.    V.    J, 
Brlcksen,  Wi 


Miller.   J.    A. 
McCubbln.    James 
Manning.    John 
Neal.  L.  J. 
Quandt  &  Son 
Ruderman.  I 
SeHlsbury,     Ben., 
Sohafer.  Wm. 
Simon    Nellson    Co 
Smith,  J,   S. 
SovlE.   C.   B. 
Spark        ft        Sons. 

John    H, 
Swanson.    Peter 
Walker.    Mayflr 
Wagner.  Fred 
Wagner    Bros, 
Zellnsky.    R 

Paints,  Oils    Varn- 
ishes, Btc. 

Clark    &    Dickson 
Cohn    &    Co.,    Mar- 


D. 


Fuller   Co..    W.    P 
O'Brien.   J.   S. 
Parafflne  Paint  Co 
Pratt    &    Lambert 
Whlttler  -   Cohurr 
Co. 


Dresser    -    McD.. 
Hughes,    H.    .', 
Dunlevy    4    Get 


PInnInK    Mlllx. 

Anderson    Bros 
Atlas         Planing 

Mill     Co. 
Rlrfh    Co..    I,     H 
Builders'        Supply 

Depot 
Cal.   Door  Co. 
Cnl-    Planing    Atir. 
Emanuel.    L.    &E 

(Inc.) 
Empire        Planing 

Mill 
Hermann.    A. 
Herring's   Mill 
Hnlden    -    Deuprey 

Lorden  Mill  Co.. 
T.  P. 

Main     St       Planing 

Moore  Mill  ftLum- 
ber  Co. 

Prpnins  Phinlmj 
Mill 

Relnhart  Lumber 
*    Planlne    Mill 

Ryan.    George 

San  Mafen  plan- 
ing   Mill 

Santn  Clara  Val- 
lev  Mill  4  Lnm- 


Tsvlor    .S-    Co, 
tTsnna    Mfg     Co 

Planlne 


Wm     F, 

Plasterers 

__-»ch.     Herman 
Rradlev  4  O'Reilly 


Chalmers,     H.     A. 
(Inc.) 

Fay,    Joho 
Greenback,  Joe. 
Connel   Co.,    J.    B. 
Daly,  J.  H. 
Duthle,    Chas. 
Fraser,    Simon 
Fry.  A. 

Qlimour,   W.  G. 
Jacobson.    N. 
Knowles,    A. 
Leaf   &    Kaiser 
Lyden     &     Blokel 
-MaoGruer    &    Co. 
Moiwat    Donald 
Orford,  J.  A. 
phiibin,    J.    J. 
Sexton,    T.    D. 
Terranova.    M.    J. 
Th«     Pycinc    Plas- 
tering  Co. 
Wagner    James  A. 


Ahlbach    &    Mayer 
Alton,    Thom.    W. 
Boscus  Bros. 
Bernard,  Geo.  F. 
Condon    4    Band 
Dunn,   Nell   H. 
Empire     Plumbing 

Co. 
Goss,    Wm.    P. 
Grondona.    A, 
Houston.    J.    J. 
Kara.  F.  E. 


Laude 
Lav 


H.    I. 
Hern 


Lettlch   Br 

Levy         Plumbing 

Co.,   M. 
Looney     Co.,    J. 
May.    Gus 
McEnhlll,    Leo,    J, 
McLeod.    J.    J. 
Penkerton.    J.    H, 
Perazzl.  H.  J. 
Skelly.  Thomos 
Shears,   John 
Snook       4       Co.. 

Fred    W. 
Stewart,  James   E, 
Turner  Co.,  The 
Wetzel.    Theo, 
Wilson  4  Co.W. 

Plumbers   buppllea 

Mark-Lally    Co. 
Nelson   Mfg.   Co. 

Railroad         A<J:ent, 
Freight    &    Pas- 
senger. 


UlKgtuK. 

Lamburth,    C. 
.Vlarkley.     Jam 


ItoofluK,    Gr 


(3al.   Roofing  Co. 
Cantley   4   Co..   J. 
Enterprise      Roof- 
ing Co, 
Flbresone     4 

Kootlng    Co. 
Flaherty.    R.   H, 
Goodmanson,    A.  K 
l.arkin         Asphalt 


Rapheld       RooBng 


Watsonlte   Co, 
Western    Asbestos 
Magnesia  Co, 


Rouflnic   Materlala. 

Bird  &  Son,  P.   W, 
Johns    -    Manvllle 

Co.,  H.   W. 
Paraffine  Paint  Co 
Waterhouae  & 

Price 
Western    Asbestos 

Magnesia  Co. 


ftaud,   Gravel,   Etc. 

Bay    Develop.    Co. 
Cai.    BuUdlag   Ma- 

Materlal    Co. 
Holland.   J.    P. 
McMulUn   Bros, 
citone  Co.,   B.   B.   4 

A.   L. 
Western     Building 


ent    Syndicate. 
allary     Garbava 


Sheet    Meial    Wks. 

Appman        Cornice 

Works 
Atlas     Heating     & 

Ventilating   wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal   Works 

Comyns  4  Nygren 

Cornice 


Works 
G.    &    M.    Sheet 

Metal    Works. 
Guilfoy         Cornice 
Hloernla      Sheet 

.Metal     Works 
Hughes.    H.    J. 
Huiabeldle  Bros. 
Ideal  Cornice  Wkn 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison   4  Co. 
S.  P.  Metal  Stam- 

Ing    &    Corr.    Co. 
U  n  fl  e  d        Metal 

Products    Co 
Wei  tern     Furnace 

&   Cornice  Co. 

Mdrnnik        Ulicbts. 

Jackson  Co.,  P.  H 
Uwan  &  Co..  J.  K. 
.McGulgan     4     Co., 


Light    Co. 
Waterhouse 
Price 


John 
Jacobsen.    J. 
Johnson.    C.    Wm. 
Porter.    W.   F. 
Stewart.    J.    K. 

Stationery, 

Foster   &  Short 
Wright.    J.    H. 
^teel    Kara. 
Baker    &     Hamll- 


.Steel    Crector. 

Schauer.    Fred    C. 
Pioneer     Con.    Co, 
Williams        Con- 
struction   Co 

Street    Contra. 


.Sfruetural         Steel 
ronfraotora. 

Jud.son    Mfg.    Co. 


Br 


Jan 


..  .rt.   Cha_.    ... 

Campbell.   Chas 

Cashman.  M.  J. 


Schrai 

sder' 

3  '    Iron 

Woi 

rks. 

Weste 

!rn   1 

ron  Sup- 

Ply 

Co. 

Wood 

a    4 

Huddart 

Stoves. 

Mang 

rum 

4  Otter 

Stelge 

T    t 

Kerr 

BUILDING  AND  INDUSTRIAL  NKVVS 
Wright  Co..  J.   H. 


Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 
Zenith    Iron    Wks 

Surveyor*. 

Morser,     E.     J. 
Sanborn  &    Corln- 


Di  11  on    Teaming 

Co. 
Hartnett.  J.   D. 
Holland.   J.    H. 
Lennon   Co..   .1.   E, 
Lemer.   Fred 
i^usgen.    Ernest 
.VIcGlinchey  & 

Monohan 
Montague    Co  .    P. 
n'Day  Co..  D 


Ginsberg  &  Co..  S. 
Mangrum  &  Otte- 
Peerless    Agennl** 


Bill  *  Jacob— r 
Hyde  Henry  C. 
Uniied    Elec    Co. 


Water 

Spring 
Water 

Cumpaoj. 

Valley 
V/OTks. 

WbltenaahlDK 

Simon    Nellson   Co. 
urlckley.    P.    J. 
Relgle  &  Jamelson 
Taylor.    L.    A. 

WladotT    rleanlDK 

American    Windo 


Windows,     Patent 

Birth    Co..   L.    H. 
Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'  EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President.  .lames  A.  Wilson  Financial   Secretary.   S.   A.  D.  Schenck 

Vice-President,    K.    A.    Chhsholm  Asa't  Secretary.   W.  J.  Carberry 

Treasurer,  c.  W.  Witriington  Doorkeeper.   B.   R.   Wolcott 
Secretary,  R.  J.  H.  Forbes 


DIRECTORS 

imes   A.    Wilson   Robt.    Dewar 

'^^^"5^"'  MennleH.    Maundrell 

W    WltnmgtonM.    F.    Gale 

J    H.   Forbes       J.    j.    Phillips 

BIEMBEBS. 


R.   A.   Chlaholr 
O.    B.    Brady 
James  Young 


Architectural   Iron 
Works 

Acme  Iron  Works. 
Bay       City        Iron 


Eureka    Iron    Wks 
Kortlck  -  Falls 

Mtg  Co. 
G.      G.      Structural 

Iron    W'.il;.<. 
Hlllard.  C.  J.  Co. 
Hudson   Mfg.   Co. 
Mortenaon        Cons. 

Co. 
Michaels    &    Ptel- 

ter 
••■•hoenlx    Iron  Wks 
talston  Iron  Wks 
;chrader  'r- 

Worka. 
St.      Francis      Orn. 

Iron    Works 
Itelger      &       t^err 


/ulcan  Iron  Wks. 
Western  Iron  Wks 
WIthlngton.   C.   W. 

Art    Glann. 
Cal.    Art  Glass  Co 
Ingerson   &  Glaser 
Co. 

Blacksmith. 

Paul    Klelber 
Bonds. 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna  Lire   Ins.  Cn 

Boole.  F.  W. 

Empire  State  Sur 
ety  Co. 

Fidelity  &  Deposit 
Co.   of  Marvlano 

tjtaie.    M.    A, 

Hlllman    &  Son.J.R 

Lawton.    A.   F. 

Llovd    &    Spengler 


Pacific    Surety   Co 

U  n  \1  .t  e  d       States 

Metal    Hroducts 


Brick  anil  "Potf err. 

Bay     Develnpnienl 


Carnulnez  Brick  ,!:• 
Pottery  Co. 


Bruk 


.VIcNear 

E.   B. 
Peterson    -    Karts- 

choke    Brick    Co. 
Remillard    Bk,    Co 


Camp  &  Carillon. 
Dun 


Sacr 


Co. 


Ha 


Co. 


San  Fran.  Bk.  Co. 
San  Jose  Brick  Co 
Stelger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co, 
Oakland        Paving 

Brick  Co. 

Bulldlue    material. 

California      Build- 
ing    .Material 

City   Supply    Co. 

Fernald  Co..  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland.   J.    P. 

Hov.ard  Co. 

J.   E.  Lennon. 

Johns-Manvllle  Co 

'.evy   &   Co..    Robt. 

Llllev   &   Thurston 

Co.' 
Pacific    Refining    & 

Roofing    Co. 
Parrott    &    Co. 
Pavaffino    Palm    Cn 
Pratt    Building    & 

Material  Co. 
Quality    Lime    and 

r'emepf    Cn 


Supply    Co. 
Bnlldln£  Paper 


Balfour.  Gutlirle 
Co. 

Cowell  Lime  &  Ce- 
ment  Co. 

Holmes   I.imp   Cn 

Holland.    J.   P. 

Leonard.    .1.   J. 

Maynard.  Jr.,  J.  L 

Meyer.    A. 

Pacific  Poilland 
Cemnnl   Co 

Qunlltv    Lime    and 


Foster  &   Vogt. 
Goodman       Arllfl- 

clal    Stone   Co. 
Haun.  C.  C.  W. 
Keatlnge   ftSons.R 
Leonard.  J.  J. 
Leonard.  J.  P. 
Lynch.  A. 


Stanquist    & 


Contractors   A 


Bateman.  J.  C. 
Boring,    P.    H. 
Born  &  Son.  S.  A. 
Bradv.    C.    A. 
Braunton   Bros. 
Burdlck.    V7n 


Concannon.    W.    N 
Conrad.   H. 
Creghlno     &     Son. 

Lewis 
Dewar.  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott.    E.    W. 
Fahy.   R. 
Fischer.    Fred. 
Franz.   Val. 
Frost.   T.    P. 
Gillespie.   G.   G. 


Gallaghe 
Gardlser.     Fiore 
Greig.   Robt. 
Hansbrough    Br 


Heale 


Co. 


L.   A. 
Hill.    J.    A. 
Holm   *   Son 
Howkins.    A 
Ingprsnn.    C.    A. 

Jacks.  H. 
.Innes.    W.    G. 
Kent.   S.   H. 


Knowies  &  Belch- 
ley. 

Lang  &  Bergstrom 

Lelter.  E.  T.  & 
Sons. 

Lynch.  M.  C. 

Masow  &  Morrison 

Mathews   Con.    Co. 

Mathlea.   H.   C. 

McBaln.  J. 

McKllllcan.  R  and 
Wm. 

McLachlan.   Thos. 

Miller.   Adam. 

Moller.    R.    W. 

Morey.  H.  B.&  Son 

Owslfy.   B.  T. 

Penny,   Isaac. 

McLeran   &    Peter- 


Savage.    M.    J. 
Simmen.    Joh'i. 
Smith.  J.  W.  &  Son 
Spence.   A.  T. 
Stockholm    &      <l\- 

lyn. 
Terrlll.   G.   C. 
Walker  Bros.   Co. 
Warwick.  H.  O. 
Buller.    Thos. 
White    Bros,    (car- 


Amsler.   C.   S. 
Berger   Mtg.   Co. 
Capitol  Sheet  Mtl. 


Conlln.    J. 
Cronan.   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works 
Appmann     Cornice 

Works. 
Heldt.    Wesley. 
Morrison   &   Clark. 
R.    P.    Cornice    Co. 
Western      Furnac» 

&    Cornice    Wks 


Lynch.  Richard 
Snell  &  Dennis 
Raymond.   W.  H. 

CurbinB.      nrnnll 

McLenegan.    S.     1 
Damp    Proofers. 


Blectrlcal. 

California  Electri- 
cal Works. 

Central  Electric 
Co. 

City    Electric    Co. 

Decker   ElectrlcCo 

Globe   Elec.   Co. 


S.  P.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doora. 

Gervais.  Henry. 


i  ft  ( 


FI  ( 


Sanding    Co. 
Grill    Work. 

Cal.    Art    Metal    & 

Wire   Works. 
Merle  Co..   A. 
Sartorlus    Cr 
VVithington.   C.    W. 

Gen.     Coutrxetors. 

Andrus.    R.    C. 
Brigham,    H.    B. 


^  Louis 

Uempniak    Bros. 
Farquharson,     D. 
Fee,    Grant. 
Flutli    &  Morton 


Orimth.     Wn 
Hannah.    J.    D. 
Hannah    *    c„.  J.S, 
Hayes,    W.   W. 
Jackson.    A. 
Kuvkendall,    J.    O. 
Mnllev.    Edward. 
Matthles,    Henry 
Poirnck.    John 
SchneWy,     H  o  s  t- 

trowser   &    Ped- 

gritt 
Van    Sant-Hougli- 


filass  and  Glazlni; 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen,   I. 

Cohblediek  Glass 
Co..    L.    N 

Friedman     Bros, 

Fuller.     W.     P.     & 

llahenicht    & 

Hewlett 
Holland,    J.    P. 
Krhwarz     &     Gott- 
lelh    finc-.l 

l.radliii.-    *    ■renm- 
IKK. 

Church.    D.    O.,    Co. 
Dillon,    U. 
Eureka      Teaming 

Co. 
Kay.    S.   J. 
MrCiure.    H.    N. 
Wilhelm,  A.  H. 
Wilkle  Co.,    A. 
Wllllanis,    F.   A. 
Wright.    Chas. 
Monarch    Teaming 

Co. 


c-al.   Granite  Co. 
De  La  no   &  Sons, 

C    L. 
Hunt,   A.  T. 
Havmond     Granite 

Co. 

lirittaln    &    Co. 
I  ruse.  1.  H. 
Lorenz,      Schffaen 
*   Co. 


Ml 


Hdv 


Co. 


Reatlns    *    VentI 
lallnic. 

Burnham      Plumb- 
ing   &    Heating. 


RnlslnK. 

Blume  Confg  Co. 
Pearson.    K.    K. 
Sullivan,   n     r  .'t■^ 

Inlaid    Ploors. 
Hardwood        Inte 

rior    Co 
Inlaid    Floor    Co. 
Pacific      Flool 

Sanding    Co. 

iron  Worki». 

Lorenz,      Schffaer 


Monarch      Iron 

Worka. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works 

liiterloi-         l>et'«irn 
tors,      Lathers. 

Snell  &   Dennis. 
Lynch,  Richard 
Joist     Haosers     A 
Post  Caps, 

Kortlck  -  Falls 

Mtg  Co. 
Lllley    &   Thurston 

Co. 


Pac.    Gas   &    Ele 

trie  Co. 
I.lme,    Cement,  Ktc 

Acme       C  e  m  .-  n  I 

Plaster    Co. 
Arden    Plaster    Co 
California    Lime  & 

Hydrate    Co. 


Co 


ell       Lin 


Ifenf      and     l.licht. 

Pacific       Gas      and 
E'e.lric     "^o. 


Co. 

Holland.   J.    P. 

Holmes     Lime    Co. 

Lennon.    Jas.    E 

Lucas.   W.    E. 

Pac   Lime   ,*    Plas- 
ter   Co 

S.    F.    Lime   Co 

Shasta    Lime    Pro- 
ducts   Co. 

Western     Building 
Material    Cr 

Western     Lin--.     * 
Cement    Co. 
Lumli-r. 

Acme   Lumber  Co. 

Chrlstenson    Lum- 
ber Co. 

Hart-Wood     Lum- 
ber  Co. 

Humboldt  Lumber 
Co. 

Heuptman       Lum- 
ber   Co. 

Hooper        Lumber 
Co. 

Kruse.  J.  H. 

Loop  Lumber  Co. 

Macdonald      Lum- 
ber   Co. 

Moore.     R.     B.  Mill 
A    Lumber    Co. 

Olsen     -     Mahoney 
Lumber    Co. 

Pope  &  Talbot. 

Santa    Fe    Lumber 
Co. 

Schouten     Lumber 
Co. 

Tlernan     &     Bero- 

Van    Arsrtale-Har- 

rla  Lumber  r-r- 
Wilson    Bros.&  r-. 
Doe    Co..    F.    P 
I. limber  iHnrii- 

Dleckmann    &    Co. 
Howard.    E.     »     * 

Nlehaus,    Ed.    F    Xt 

Co 
White    Bros. 
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LET  US  SHOW  YOU  Our  very  complete  assorlment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephcne  Kearny  720 


White  &.  Farnswopth 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave 


This  IS  the  HOTEL  ROSSLYN,  S  F. 

J.  E.  Kmffl  GSon.  Architect!.  O.  C.  Holt.  BIdr. 
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Modern  Apartment  House  To  Be  Known 
As  the  Elston-Clark  Apartments,  Berkeley. 
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Combination 
Boiler  and  Gas 
Water  Heater 


The 

SOLUTION 

To  Your  Hot  Water 
Prolilen]. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  ot  America 


Successors  to  JOHN  WOOD  MFG.  CO. 
218-21  Pacific  BIdg.   447-49  E.  3rd  SI.   331 -339  Cypress  ! 
LOS  ANGELES  OAKLAND 


SAN  FRANCISCO 


Telephone  Market  1935  Fine  and  Sanitary 

PLUMBING 


221  OAK  STREET 


Bet.  Cough  and  Octav 


SAN  FRANCISCO,  CAL. 


Telephone  Franklin  4130 


V.  IILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Fum'shed 
866  Union  Street  San  Francisco 


When  Your  Blood  is  Right, 

Your  Whole  System  is  Right. 

If  Vou  Have  any  Blood  op  Skin   Disease 
Do  Not  Delcy  until  it  is  too  late  t>ut  Order 

XO-day ! 

THE  HOT  SPRINGS  REMEDY  a  Complete  and  Positive 
Remedy  for  Syphilis,  Eczema,  Erysipelas,  Acne,  Malaria,  Rheu- 
matism, and  all  other  Forms  of  Blood  and  Skin  Diseases. 

Hot  yjiiings  Phy.sicians  pronounce  thi.s  the  Greatest  Blood  and  Skin  Remedy 
ever  placed  on  the  Market. 

Full  CourseTreatment— Six  Bottles— $18.00     Single  Bottle— $5.00 

We  Prepare  a  Remedy  for  Every  Ih.sease.     Our  Treatment  for  Female  Ilia  i.s  the 
the  Greatest  of  its  Kind  Ever  Offered  Suffering  Women. 

Write  us  your  Troubles.      All  Correspondence  Strictiv  Private 

HOT  SF>RIIMGS    IVIEDICIIME  COIVIPAMY 
803  1-2  Central  Ave.  Hot  Springs,  Ark. 
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NILES  SAND  GRAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  c&refully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    ^g  inch 

Gravel  and  Crushed  B(nilder.«      yi  inch  to  1  inch 

"         "  "  "  1  inch  to  1^  inch 

"         "  "  "        Ij^  inch  to  2i<(  inch 


Roofing'  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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1  he  Hotel  is  only 

as  good  as  its  service 

And  its   service  can   be  only   as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  its  elevators — which   is 
one  good  reason   why    hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

ed  by  the  Otis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Tnimbauer 

Choosing   from  the  various  Otis 
machines,  the  Architecte  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain   which  are 

fect  service — can  equip  all  build- 

Otis equipped— 

ings  of  all  classes    in   accord'-tnce 

The  Ritz-Carlton, 

New  York 

with  their  needs. 

The  Ritz-Carlton. 

Montreal 

The  Plaza.  Buenos  Aires 

Grand  Hotel  et  de  la  Plage 
Guaruja.   near  Santos, 

Give    a    building    unsatisfactory 
elevator  service,  and  its  other  ex- 
cellence  can    not    overcome    the 
handicap.     Our  offices  in  ninety- 

Brazil 

The  Carlton.  London 
The  Rilz,  London 

one   cities   in    the    United  States 
are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Ritz.  Paris 

elevator     specifications    100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cemeot  plastered  or 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


ent  walls  waterproofed  with  Imperial  Water  Proofing, 
ed  with  Imperial  Concrete  Finish  to  match  stone  work 
of  street  fronts 


Color  effects  with  In 


TE.MPORART   CITY   HALL.   San    Francisco 
Wright.    Rushford    &    Cahlll.    Architects 
Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.     W.     Dickey.     Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


A   Few  of  the  Buildings  on   which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

IMPERIAL  COMPANY  "'  ''ZT^IZ^"" 
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Brii.niNt;  and  industrial  N!<n\'s 


Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterired  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


F>t>one    Oakland    1TS8 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
=^AND  TILES^= 

Fire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 


G.aCUNNlNGHAM,Mg 


'  lilijliiiiiB 

MrJcst  236 
HarhiSB? 


^5:n 


^f(idHM!^.N^l'H:i^J■l||:HJj>^^35a 

3  8  EIGHTH    ST. 
San  Francisco,  Cal. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 


BUILDING   AND   INDUSTRIAL  NEWS 


PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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"Wainwright"  Concrete  Curb  &  Corner  Bar 

"Triangle  Mesh"  Fabric 
"Kinnear"  Steel  Rolling  Doors  &  Shutters 
"Liquid  Stone"  the  Paint  Eternal 
"Beaver  Board" 

"Trussit"  Metal- "Self-Sentering" 

"Pearsall's"  Cement  &  Concrete  Floor  Preservative 
"Duplex"  &  "Ideal"  Post  Caps  &  Hangers 

THE    RU-BER-0|Q    LINE 

"Ruberoid"  Roofing "Albaroid"  Roofing 

"Kaloroid"  Roofing "S.  P.  C."  Building  Paper 

"Giant  Building"  Paper "S.  P.  C."  Deadening  Felt 


The  LILLEY  C?  THURSTON  CO. 
Rialto  Bldg.— San  Francisco 
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Governor  Johnson  has  issued  a  procla- 
mation commending  to  the  people  of 
California  the  observance  of  Saturday, 
April  18,  as  "Fire  Prevention  Day," 
which  sets  forth  its  objects  in  the  fol- 
lowing language: 

"The  purpose  is  to  bring  about 
united  effort  on  this  occasion  to  mini- 
mize the  dangers  of  fire.  I  wish  to 
join  In  making  urgent  appeal  to  all 
citizens    to    lend    their   energetic   aid. 

'■In  recognition  of  the  part  insur- 
ance companies  have  had  in  the  re- 
building of  San  Francisco,  plans  have 
been  made  for  a  celebration  on  'Fire 
Prevention  Day'  at  the  Exposition 
grounds  in  San  Francisco.  It  is  my 
earnest  hope  that  adequate  expression 
will  be  given  at  that  time  to  the  con- 
fidence and  good  will  so  splendidly 
earned  by  these  companies  that  met 
their  obligations  honorably  and  cour- 
ageously in  the  hour  of  overwhelm- 
ing disaster." 


The  Northwester!.  Pacific  Railway 
has  applied  to  the  Railroad  Commis- 
sion for  permission  to  issue  something 
more  than  five  million  dollars  worth  of 
bonds  for  the  purpose  of  extending  its 
railroad  lines  to  Eureka  in  Humboldt 
County  and  into  the  great  lumber 
fields  of  the  northwestern  part  of  the 
state.  This  will  tap  a  virgin  field  of 
country,  rich  not  only  in  its  lumber 
i-csources  but  also  in  its  agricultural 
possibilities.  As  it  is  now  the  only 
means  of  access  to  a  market  of  any 
considerable  size  is  by  water  and  at 
rough  seasons  of  the  year  Humboldt 
bay   is  a  somewhat  dangerous  harbor. 

The  coast  range  of  mountains  while 
not  very  hlgli  are  extremely  rugged 
and  present  great  difficulties  in  rail- 
road building.  So  that  a  road  con- 
structed through  this  particular  part 
of  the  country  is  an  expensive  piece 
of  work.  No  doubt  the  road  will  in 
time  be  extended  into  Oregon  so  that 
there  will  be  a  continuous  line  con- 
necting the  coast  range  cities  and  the 
great  lumber  ond  agricultural  district 
of  the  Pacific   shore. 


As  the  population  of  tliis  country 
grows  and  the  great  cattle  ranges  are 
taken  up  the  production  of  beet  cattle 
in  proportion  to  the  population  steadily 
decreases.  At  the  present  time  some 
beef  is  imported  notably  from  South 
America  and  some  from  other  sources. 
It  is  said  that  about  9.000,000  pounds 
a  month  is  imported  from  Argentine, 
but  that  the  importation  is  controlled 
by  the  Chicago  meat  trust  or  the 
packing  houses  there  which  Inport 
most  of  the  meat  from  Argentine.     As 


this  importation  of  meat  amounts  t 
only  about  one  per  cent  of  the  amoun 
consumed  there  is  but  little  if  an 
change  in  the  prices  resulting  fror 
outside   competition. 


The  Examiner  states  that  out  of  the 
Panama  Canal  Tolls  victory  will  come 
party  dissension  and  disaster.  Cer- 
tainly if  the  wish  is  father  to  the 
thought  William  Randolph  Hearst 
would  desire  nothing  better  than  to 
have  party  disaster  overtake  the  ad- 
ministration. 

It  is  interesting  to  note  the  align- 
ment on  this  and  other  questions.  All 
who  have  a  political  ax  to  grind  are 
arranged  against  the  administration. 
Among  them  also  are  those  who  be- 
lieve that  we  have  a  right  to  do  as  we 
please  with  our  coastwise  trade  and 
exempt  what  ships  we  please  in  the 
canal  privileges.  No  one  worthy  of 
being  considered  doubts  the  President's 
sincerity  or  the  clarity  of  his  judg- 
ment. If  he  takes  the  stand  that  we 
should  treat  all  nations  alike  under 
existing  treaties  it  goes  without  say- 
ing that  he  thinks  that  the  only  hon- 
orable thing  to  do.  And  all  the  talk  of 
Hearst  and  Ballyhoos  of  his  kind  will 
not   change  anybody's  opinion. 

Tlie  idea  that  Andrew  Carnegie  in- 
stituted the  objection  seems  to  be  in- 
comprehensible. That  Elihu  Root,  in 
the  service  of  the  great  corporations, 
might  have  entertained  such  a  thing  is 
probable.  But  as  the  question  now 
presents  itself  in  the  alignment  in 
Congress  it  is  a  question  of  difference 
of  opinion  with  the  prejudice  in  favor 
of  the  President  because  Hearst  and 
every  other  self  seeker  is  arrayed 
against   him. 


In  commenting  upon  the  recent  ad- 
dress of  President  Wilson  as  to  his 
private  feelings  in  the  matter  of  the 
responsibilities  of  his  office,  the  Chron- 
icle states  that  no  one  among  his 
bitterest  political  opponents  question 
the  clarity  of  his  mind  on  the  earnest, 
ness  of  his  patriotism.  That  is  prob- 
ably true.  But  it  does  not  prevent  such 
men  as  William  Randolph  Hearst  from 
distorting  facts  and  conveying  to  the 
people  of  cheap  intelligence  the  Idea 
that  there  is  a  tory  and  Anglomaniac  in 
the   office   of  President. 

The  latest  thing  that  Hearst  has  dis- 
covered is  that  the  phrase  ''watchful 
waiting"  was  taken  from  Milton.  And 
this  is  enough  to  stamp  him  as  a 
plagiarist  and  hold  him  up  to  public 
scorn,   according  to   the   Hearst   idea. 

When  Bryan  in  his  political  career 
was  asked  about  Hearst  he  said  he 
never  discussed  men  but  principles. 
And  surely  If  he  were  discussing  prin- 
ciples the  name  of  Hearst  would  never 
be  mentioned. 
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The  Proposed  Trust  Legislation. 


icli    „t    H<-nr>     H.    Seiicer.    Profensor 
of    I'olltical    F>'<>ii<>iny.    (  oluinliln 
I  iiiverslty.    Ne>v    York. 


Iti'lirlnted    from    the    Nation's    IliixineSH. 

The  feature  of  the  proposed  trust 
legislation  which  I  have  heen  asked 
to  make  the  starting  point  for  my 
comments  is  the  Interstate  Trade  Com- 
mission. In  urging  the  creation  of 
such  a  Commission,  President  Wilson 
is  certainlj'  voicing  the  mature  judg- 
ment of  students  of  the  trust  prob- 
lem. It  is  a  logical  development  of  the 
Bureau  of  Corporations  establislied  in 
1903,  on  the  Initiative  of  President 
Roosevelt.  It  was  urged  specifically 
I'.v  President  Taft  in  his  trust  message 
of  December  5,  1911,  as  a  necessary 
supplement  to  a  federal  law  providing 
for  tile  incorporation  of  Interstate 
commerce  companies,  which  he  also 
advocated.  Nearly  every  witness  tes- 
tifying before  the  Congressional  Com- 
mittees which  have  investigated  the 
trust  problem  during  the  last  five 
years  have  spoken  In  favor  of  it.  Thus 
the  President's  anticipation  that  ''the 
opinion  of  the  country  would  instantly 
apprnve  of  such  a  commission"  ap- 
pears   to    abundantly    justified. 

The  Ncwland's  bill  to  create  an  In- 
terstate Trade  Commission  has  re- 
ceived more  prolonged  and  careful  at- 
tention than  any  of  the  other  three 
measures  now  before  Congress.  It  in- 
cludes the  essential  features  of  the  bill 
which  Senator  Newlands  has  urged 
upon  his  collMgues  in  the  Senate  for 
some  time,  together  with  additions  de- 
signed to  Increase  the  efficiency  of  the 
Commission  as  the  expei-t  adviser  of 
tile  attorney  general  and  the  courts, 
in  brief  the  bill  provides: 

(U.  That  a  Trade  Commission  of 
live  mcmbei-s  shall  be  created  to  take 
over  the  work  of  the  Bureau  of  Cor- 
porations; 

(2).  That  corporations  engaged  In 
interstate  or  foreign  commerce,  ex- 
cept common  carriers,  shall  supply  any 
information  that  may  be  required  by 
this  Commission,  either  at  periodic  in- 
tervals or  on  special  occasions,  and 
grant  acces  to  their  books  and  rec- 
ords; 

(3).  That  such  Information  shall  he 
made  public  in  such  manner  and  to 
such  an  extent  as  tlie  Commission  may 
deem     wise; 

(4).  That  tlie  Commission  shall 
have  power  to  subpoena  witnesses  and 
require  t;  e  presentation  of  such  books 
and  records  as  may  be  necessary  for 
its  information  and  that  witness  may 
not  refuse  to  testify  on  tile  ground  of 
incriminating  themselves,  hut  shall 
enjoy    the    customary    immunity; 

i.i).  That  the  Commission  shall 
have  power  to  investigate  on  com- 
plaint alleged  violations  of  the  anti- 
trust act  and  to  report  any  violations 
it    may    discover    to    the    attorney    gen- 
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sliall  also  investigate 
any  corporation  at  the  request  of  the 
attorney  general  or  of  the  corporation 
itself  to  determine  whether  its  organ- 
ization, ocls  nr  relations  with  other 
corporations  involve  violation  of  the 
anti-trust  act  and  report  the  changes 
in  its  organization,  acts  or  relations 
with     other    corporations    necessary    to 


bring  it  into  compliance  with  that  act; 

(7).  Similarly  it  may  be  called 
ugon  by  any  federal  court  to  advise 
as  to  aspects  of  equity  suit  before  it 
or  proposed  dissolution  decress  under 
the    anti-trust    act; 

(8).  That  nothing  In  the  act  shall 
interfere  in  any  way  with  the  author- 
ity and  duty  of  the  attorney  general 
to    enforce    the    anti-trust    act; 

The  bill  is  thus  draw  to  give  the 
broadest  powers  to  the  Commission, 
but  witliout  in  any  degree  weakening 
the  responsibility  of  the  attorney  gen- 
eral for  enforcing,  or  the  authority  of 
the  courts  for  interpreting  the  anti- 
trust act.  Though  doubtless  suscepti- 
ble of  improvement  in  minor  respects, 
I  believe  that  it  is  well  calculated  to 
aahleve  the  ends  aimed  at  without 
unduly  burdening  or  Interfering  with 
business.  These  ends  seem  to  me 
highly  desirable  and  I,  therefore,  re- 
gard this  part  of  the  legislative  pro- 
gram of  the  Administration  as  en- 
titled   to   hearty   support. 

Advising  the  attorney  general  when 
the  anti-trust  act  is  being  violated 
and  assisting  the  courts  to  draft  dis- 
solution decrees  that  win  secure  com- 
pliance with  it,  will  be  the  chief  du- 
ties of  this  new  Commission.  It  will 
thus  be  a  third  arm  of  the  government 
entrusted  with  responsibility  for  de- 
termining the  application  of  the  anti- 
trust act  to  specific  plans  of  business 
organization  and  specific  contracts 
and  practices.  One  need  not  he  the 
seventh  son  of  a  seventh  son  to  fore- 
see that  this  third  arm  will  soon  he 
the  strong  arm,  on  which  the  others — 
the  attorney  general  and  the  courts- 
will  come  to  lean.  Its  work  Is  to  be 
advisory  rather  than  mandatory  but 
all  of  our  experience  with  commissions 
points  to  the  conclusion  that  its  ad- 
vice as  time  goes  on  will  be  more  and 
more  controlling.  Under  the  law.  not 
only  is  the  attorney  general  empow- 
ered to  call  upon  It  tor  assistance,  but 
any  one  may  address  complaints  to  it, 
whereupon  it  must  investigate  and  re- 
port its  finding  and  recommendations 
to  the  attorney  general.  Is  it  not  in- 
evitable under  these  conditions  tnat 
that  overworked  official  will  soon 
come  to  feel  that  he  is  performing  his 
wliole  duty  if  he  undertakes  the  pros- 
ecutions that  are  expressly  recom- 
mended by  the  Commission?  In  pre- 
senting a  case  In  court  he  will,  as  a 
matter  of  course,  give  chief  promi- 
nence to  the  evidence  collected  by  tiie 
Commission  and  the  reasons  it  may 
have  urged  for  believing  that  a  viola- 
tion has  occurred.  At  first  the  courts 
may  not  be  greatly  impressed  by  the 
reasoning  of  the  Commission — the  Su- 
preme Court  was  not  at  first  greatly 
impressed  by  the  reasoning  of  the  In- 
terstate Commerce  Commission — hut 
as  time  gles  on,  will  not  the  views  of 
tlie  Commission  almost  certainly  pre- 
vail? This  may  come  about  through 
the  deliberate  conviction  of  the  Su- 
preme Court  that  it  Is  less  competent 
than  the  Commission  to  decide  diffi- 
cult issues  wisely  and  its  deference  to 
expert    opinion,    re-enforced    as    It   cer- 


tainly will  be  by  cogent  argument. 
Falling  this,  it  may  come  about 
through  amendments  to  the  anti-trust 
act  made  on  the  recommendation  of 
the  Commission  and  serving  virtually 
to  overrule  decisions  of  the  courts. 
Tlius  as  time  goes  on  government 
prosecutions  under  the  anti-trust  act 
are  likely  to  be  those  urged  by  the 
Trade  Commission  and  the  interpreta- 
tion of  the  act  in  connection  with  the 
prosecutions  is  likely  to  be  that  ap- 
proved by  the  Trade  Commission.     The 
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inevitably  an  extension  of  government 
by  commission.  I  am  In  favor  of  it 
because  I  believe  that  with  the  grow- 
ing complexity  of  business  relations, 
it  is  only  through  the  guidance  of 
commissions  of  experts  that  we  can 
hope  to  keep  these  relations  straight 
and    to   advance   sound   public   policy. 

Being  In  entire  accord  with  the  Ad- 
ministration's proposal  to  create  a 
Trade  Commission,  I  can  only  regret 
the  more  deeply  other  proposals  that 
will  in  my  judgment  prevent  that 
Commission  from  rendering  the  great 
service  of  which  it  is  capable  In  guid- 
ing tlie  policy  of  tlie  country  with  ref- 
erence to  industrial  combinations.  The 
second  bill  in  the  Administration's 
prograrfi,  designed  to  amend  the  anti- 
trust act  so  as  to  condemn  expressly 
lected  or  convictions  obtained  in  gov- 
dlscrimlnatory  price  policies  and  sell- 
gants  the  advantage  of  evidence  col- 
ing  contracts  and  to  give  private  liti- 
ernment  suits,  is  certainly  commenda- 
ble In  purpose.  We  all  agree  that  un- 
fair methods  of  competition  will  en- 
able big  corporations  to  wrest  mar- 
kets from  their  smaller  rivals,  not 
because  they  can  produce  more  eco- 
nomically or  make  a  profit  while  sell- 
ing more  cheaply  but  through  the 
sheer  force  of  their  larger  resources 
and  the  wider  range  .of  their  opera- 
tions, must  be  stopped.  If  there  is 
any    doubt    whether      these      practices 


luild 


the 


present  law  as  unlawful  restraints  on 
trade — and  I  do  not  personally  believe 
that  there  is— it  ought  certainly  to  be 
removed    by    further   legislation. 

The  measure  against  which  I  partic- 
ularly protest  as  unnecessary  and 
harmful  is  the  third  bill  which  un- 
dertakes not  only  to  make  the  punish- 
ment for  violation  of  the  anti-trust 
act  personal,  as  I  agree  it  sjiould  be, 
but  also  to  define  the  terms  ''every 
contract,"  "combination  in  the  form 
of  trust  or  otherwise"  and  "conspiracy 
in  restraint  of  trade"  and  tlie  word 
■monopolize,"  in  conformity  with  the 
narrowest  and  most  dogmatic  convic- 
tion that  every  departure  on  the  part 
of  business  men  from  unrestrained 
c.impetition  necessarily  icsults  in  re- 
straint of  trade,  and  is  tlierefore  to  be 
condemned. 

.\dvance    Interivretntlou    Hnignrfloufi. 

To  Judge  in  advance  what  interpre- 
tation may  he  given  to  tlie  phrases  of 
this  bill  would  be  hazardous.  The 
first,  second  and  third  lines  of  conduct 
condemned,  that  Is,  "to  create  or  carry 
out   restrictions  in   trade   or  to  acquire 
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a  monopoly  in  any  interstate  trade, 
business  or  commerce,"  "to  limit  or 
reduce  the  production  or  Increase  the 
price  of  merchandise  or  of  any  com- 
modity" and  "to  prevent  competition 
In  manufacturing,  making,  transport- 
ing, selling  or  purchasing  of  merchan- 
dise, produce  or  any  commodity"  are 
probably  all  fully  covered  by  the  pres- 
ent act  as  involving  unreasonable  re- 
straint of  competition  or  tendency  to 
create  monopoly.  The  fourth  line  of 
action  condemned  seems,  however,  to 
go  much  farther.  If  business  men  may 
not  '"make  any  agreement,  enter  into 
any  agreement,  or  arrive  at  any  un- 
derstanding by  which  they,  directly  or 
Indirectly,  undertake  to  prevent  a  tree 
and  unrestricted  competition  among 
themselve  or  among  any  purchasers  or 
consumers  in  the  sale,  production  or 
transportation  of  any  product,  article 
or  commodity"  without  rendering 
themselves  liable  to  conviction  for 
crime  and  to  the  severe  penalties  pro- 
vided by  the  anti-trust  act.  current 
methods  of  carrying  on  business  in  the 
United  States  will  have  to  undergo  a 
modiflcation.      Under    such    a    nrovlsion 
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conveying  passengers  or  freight  be- 
tween two  cities,  involving  uniformit.v 
of  rates,  would  be  a  violation  of  tht 
anti-trust  act.  The  schedule  of  rates 
of  each  railroad  would  have  to  be  a 
matter  for  Its  independent  determina- 
tion, and  If  the  law  were  strictly  com- 
plied with,  it  would  only  be  through 
the  intervention  of  the  Interstate 
Commerce  Commission  that  the  uni- 
form rates,  that  have  become  well- 
nigh  universal  throughout  the  coun- 
try and  which  public  opinion  very 
generally    approves,    could      be      main- 


ned. 
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truth    is    that    our    goveri 
toward   railroads  and   oth< 
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tent.  The  amendments  to  the  Inter- 
state Commerce  Act  giving  the  Inter- 
control  over  rates,  supplemented  -as  it 
is  about  to  be  by  the  proposed  meas- 
ure giving  a  similar  control  over  the 
issue  of  new  securities,  make  the  pres- 
ent restrictions  of  the  anti-trust  act, 
as  laid   down    in   the  Traffic   Association 
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further  restrictions  would.  in  my 
judgment,  be  highly  undesirable.  As 
regards  the  common  carriers  we  are 
committed  by  the  incontestable  eco- 
nomic facts,  as  well  as  by  the  terms 
of  the  Interstate  Commerce  Act.  to  the 
policy  of  regulated  monopoly.  To  deny 
it  or  to  ignore  it  in  amending  or  e.\- 
tending  the  anti-trust  act  Is  to  ny  In 
the    face    of   the    Intelligent    opinion    of 


ntry. 


It  has  been  customary  among  econ- 
omists to  draw  a  rather  sharp  distinc- 
tion between  railroads,  telegraph  and 
telephone  companies,  street  railroads, 
water,  gas.  and  electric  light  compa- 
nies and  other  public  utilities,  which 
are    styled    natural      monopolies.      and 

dustrlal  companies.  Monopolistic  in 
their  very  nature,  the  first  class  of 
businesses  will  not  be  adequately  reg- 
ulated by  competition.  For  them  we 
need  and  have  developed  machinery 
for  the  regulation  of  rates  and  charges 
in  the  public  interest,  where  we  have 
not  actually  undertaken  government 
ownership  and  operation.  This  dis- 
tinction   is      entirely    Ignored      by      the 


present  anti-trust  act  and  is  equally 
Ignored  in  the  proposed  amending 
bills,  from  which  It  might  be  inferred 
that  competition  In  railroad  rates — 
rate  wars— were  as  much  in  the  pub- 
Ing   of   dry   goods. 

lie  interest  as  competition  In  the  sell- 
I  am  one  of  the  economists  who 
thinks  the  distinction  between  the  so- 
called  natural  monopolies  and  indus- 
trial enterprises  such  as  coal  mining 
and  iron  and  steel  manufacturing  has 
been  too  sharply  drawn.  That  combi- 
nation and  monopoly  in  connection 
with  supplying  a  city  like  Washington 
with  gas  or  electric  light,  with  gov- 
ernment ownership  and  operation  or 
government  regulation  of  charges  and 
quality  of  service,  Is  superior  to  com- 
petition will  be  generally  admitted.  I 
believe  It  Is  still  an  open  question 
economically  whether  the  advantage 
is  not  with  combination  rather  tnan 
unregulated  competition  also  in  some 
branches  of  mining  and  manufactur- 
ing. 

Econoinlos  anil  Ailrnntiu^eM  of  Con- 
centration, 
You  are  all  familiar  with  the  argu- 
ment. Let  me  take  the  steel  Industry 
as  an  illustration,  since  the  steel  trust" 
has  been  much  in  the  public  mind  of 
late.  We  have  here  a  branch  of  in- 
dustry In  which  concentration  and 
large  scale  production  make  for  econ- 
omy until  a  scale  of  operations  Is  at- 
tained calling  for  millions  of  dollars 
of  capital  and  thousands  of  employees. 
The  Carnegie  Steel  Company,  the 
Jones-Laughlin  Steel  Company,  the 
Illinois  Steel  Company  all  grew  up 
under  highly  competitive  conditions 
and  each  attained  a  gigantic  size 
without  passing  the  point  where  en- 
larging the  scale  of  productive  opera- 
tions continued  to  make  for  economy 
In  production.  But  when  an  industry 
Is  of  such  a  character  that  success  ne- 
cessitates the  investment  of  millions 
of  dollars  In  each  competing  aggre- 
gation of  units,  you  have  a  situation 
where  the  losses  due  to  unrestrained 
competition  are  correspondingly  enor- 
mous. In  times  of  prosperity  each 
producing  organization  expands  to 
realize  more  fully  the  economies  of 
lai-ge  scale  production.  Iron  and  coke 
properties  are  secured  to  insure  unin- 
terrupted supply  of  i-aw  materials, 
transportation  facilities  are  acquired 
since  the  business  is  so  large  as  to 
require  for  its  exclusive  use  neets  of 
vessels  and  special  ralli'oad  carriers 
blast  furnaces  and  rolling  mills  are 
built  In  convenient  pro.vimlty  to  per- 
mit the  conversion  of  raw  materials 
into  finished  products  with  least  ex- 
penditure of  time  and  effort.  This  de- 
velopment is  in  obedience  to  the  laws 
of  expanding  trade.  If  the  industry  Is 
to  be  economically  conducted  it  must 
occur.  The  public  interest  demands 
that    It    shall    occur. 

A  period  of  depression  now  ensues. 
If  each  of  the  competing  units  pursues 
its  own  interest  blindly,  dlsregardful 
of  the  general  good  of  the  trade,  each 
will  compete  desperately  to  secure  the 
largest  share  of  the  diminishing  trade, 
prices  will  he  recklessly  cut.  It  is 
letter  to  operate  mines  and  mills  at 
low  profits,  at  no  profits,  or  even  at  a 

shut  down,  the  properties  deteriorate 
and  the  skilled  labor  force  that  has 
been  slowly  drawn  together  dispersed 
fai-  and   wide  n\'ei'  the  country.     There 
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on   of   actual    bank- 
ruptcy   to    which    the    competitors    will 
not    find    it    to    their    Interest    to    go    so 
long   as    they   remain    competitors.    But 
why   should   they   carry   their   competi- 
tion  to  such   reckless  lengths?     Will   it 
not    be   better    for   each    and   for   all    to 
produce   moderately  at   low   profits   un- 
til   the  depression   has  passed  and  con- 
serve  all   the.  producing   machinery   for 
the  time  when   business  will  revive,  as 
It  surely  will  revive,  and  all  will  again 
be     needed?       Is     such     combination     to 
restrain    competition     opposed    to      ths 
Interest    of      the      whole      community? 
What    useful      purpose      after      all      is 
served    by    forcing    large    numbers      of 
steel    plants    Into   bankruptcy   in    every 
period    of    depression,    with    the    result 
that   the   machinery   for  production  be- 
comes   quite    Inadequate    to    meet    the 
demand    when    prosperity    returns    and 
prices    are    forced    to    levels    as    unrea- 
sonably  high    as   they    were    unreasona- 
bly   low    during    the    depression?      In- 
stead  of   having  steel   either   prince   or 
pauper  is  it  not  better  to  have  steel  a 
contented    and    moderately    prosperous 
citizen    at    all    times?      It    is    contended 
that    this    life    and    death      competition 
makes   for   more   rapid   improvement   in 
productive    methods,    but    does    it?      Un- 
der a   regime  of  regulated  combination 
each    producing    unit      is      still      under 
strong    pressure    to    cut    down    its    ex- 
penses  of   production    and    to   make   Its 
profits    by    that   much    larger.      Is   there 
any    real    evidence    that    Improvements 
in    methods    have    not    been    introduced 
as    rapidly    since    the    steel    trust    was 
organized  In  1901  as  they  were  before? 
In   that  period  the  open  hearth  process 
has    been    substituted    on    a    vast    scale 
for     the     Bessemer  process.     The  steel 
trust   has    spent    millions    of   dollars    in 
developing    its    plants    at    Gary    to    the 
highest  efficiency  yet  known  in  the  in- 
dustrj-.      Its    smaller    rivals    have    been 
equally    active.      Although       in       many 
many    lines    prices    have    been    steadied 
and   run-away  markets  in  either  direc- 
tion   prevented,    there    have      been      as 
eager    efforts    to    improve    on    existing 
methods    and     to     concentrate    produc- 
tion at   the   points   best   fitted    for   It   Is 
there  ever  were  before.     I  admit,  how- 
ever,   that   this   aspect    of   the   matter   is 
debatable.      The    objection    that    I    urge 
against  this  bill  which  attempts  to  de- 
fine     "contract."      ■■combination."      and 
•■conspiracy    in    restraint    of    trade"    is 
that    it    treats    the    point   as    though    It 
were    conclusively    settled.       If    It    be- 
comes  a    law    and    if    it    Is    rigidly    en- 
forced, as  with   the  aid  of  a  competent 
Trade   Commission   it   ought   to   be.   our 
business  men  will  be  absolutely  barred 
from  taking  any  steps  to  restrain  com- 
petition   when    its    only    effect    may    be 
to  force  some  of  them  overloaded   with 
fixed     capital    into    bankruptcy    and    to 
so     reduce    the     producing    capacity     of 
the  country  that  in   the   next  period  of 
activity    there    will    be    as    serious    an 
under-supply    as    there    was    an    over- 
spply   in   the  period  of  depression.     My 
plea   Is   that   with   a  Trade   Commission 
empowered   to  compel   full   publicity  of 
business    operations    and    the    law    left 
as  it  Is  now  is  condemning  not  all   con- 
tracts    and     combinations     In     restraint 
of   competition    but    only    those    In    un- 
leasonable  restraint,  we  should    he  able 
for   the   first  time   to  test   the  real   mer-. 
iblnation     in     the    Industries 
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not  been  able  to  make  the  test  In  the 
past  because  unfair  methods  o(  com- 
petition have  been  used  and  because 
the  opportunity  to  reap  large  returns 
at  the  expense  of  so-called  "Innocent 
investors"  has  given  an  artificial  turn 
to  the  whole  combination  movement. 
The  Trade  Commission  could  put  a 
stop  to  the  use  of  unfair  and  discrim- 
inatory methods  by  calling  the  atten- 
tion of  the  attorney  general  to  them 
and  recommending  him  to  begin  pros- 
ecutions. The  publicity  of  financial 
operations  which  it  would  require 
would  curb  the  activities  of  the  pro- 
moter and  the  high  financier.  Monop- 
oly achieved  by  artificial  means  would 
still  fall  under  the  condemnation  of 
of  the  law.  There  would  thus  be  scope 
only  for  restraints  on  competition 
which  were  believed  by  the  Trade 
Commission  and  by  tlie  attorney  gen- 
eral, acting  upon  Its  advice,  to  be  rea- 
sonable in  the  sense  that  the  bene- 
fits they  might  confer  on  the  parties 
to  the  agreement  or  understanding 
would  be  shared  by  the  whole  commu- 
nity. W.ould  such  a  policy  involve  any 
real  risk  to  the  best  interests  of  the 
country,  which  the  proposed  bill  pen- 
alizing every  relaxation  of  the  ardor 
of  competition  would  preserve?  Would 
It  not  rather  enable  us  to  feel  our  way 
along  toward  a  solution  of  this  difficult 
combination  problem  that  would  be 
permanently  satisfactory  because  bal- 
ancing fairly  the  Interests  of  pro- 
ducers   and    consumers? 

PolntH     from     Geminny. 

I  said  a  moment  ago  that  I  thought 
the  superiority  of  regulated  combina- 
tion over  unregulated  competition  foi- 
other  industries— not  many  but  a  few 
— than  natural  monopolies.  was  at 
least  debatable.  For  this  country  It 
is  debatable,  because  we  have  not 
proved  how  efficiently  we  could  impose 
the  necessary  degree  of  regulation. 
For  Germany,  I  submit,  it  is  no  longer 
debatable.  German  courts  early  took 
the  view  that  combination  to  check  an 
excessive  fall  of  prices  In  a  period  of 
depression  might  be  a  good  thing  for 
the  community  as  well  as  for  the  pro- 
ducer.s  Immediately  concerned.  Con- 
sequently regulated  combination,  not 
competition  made  obligatory,  has  be- 
come the  established  policy  of  tlTat 
country.  No  one  who  has  studied  the 
results  of  the  combination  movement 
In  Germany  In  moderating  extremes 
of  prosperity  and  depression  and  in 
promoting  foreign  trade  can  doubt 
that,  for  that  country  at  least.  the 
policy  adopted,  which  is  the  exact  op- 
posite of  the  policy  that  would  be  con- 
firmed and  strengthened  for  this  coun- 
try by  the  proposed  legisl.ation,  has 
been  a  good  thing.  German  econo- 
•nists  and  public  men  are  almost  unan- 
imous in  approving  It.  though,  of 
"curse  admitting  that  the  machinery 
for  regulating  the  cartels  Is  still  In- 
adequate and  that  a  vigorous  govern- 
mental policy  is  necessary  to  prevent 
producers  from  taking  advantage  of 
consumers,  is  it  probable  that  a  pol- 
icy so  generally  approved  in  Germany 
is  entirely  unsuited  lo  the  Uniteo 
States? 

Two  objections  may  be  urged  against 
the  policy  of  allowing  even  a  little 
latitude  to  the  combination  movement 
under  the  supervision  of  the  proposed 
Trade  Commission.  First,  it  has  been 
said  that  if  given  the  slightest  en- 
couragement    the    combinations    would 
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regulate  the  Trade  Commission  rather 
than  the  Trade  Commission  the  com- 
binations. This  contention  would 
carry  more  weight  to  my  mind  if  it 
were  not  contradicted  by  our  exper- 
ience with  the  Interstate  Commerce 
Commission.  No  corporations  could  be 
more  powerful  or  more  firmly  en- 
trenched in  their  privileges  than  were 
the  railroad  companies  of  this  country 
when  the  Interstate  Commerce  Com- 
mission was  established  in  1887.  It 
has  been  a  long  struggle  but  at  no 
stage  has  there  been  any  suspicion 
that  the  Commission  was  controlled 
by  the  railroads.  Today  the  author- 
ity of  the  Commission  over  railroads 
is  so  securely  established  and  so  uni- 
versally acknowledged  that  there 
seems  more  danger  that  the  Commis- 
sion will  not  show  adequate  consider- 
ation for  the  legitimate  needs  of  the 
railroads  than  that  It  will  fall  to  safe- 
guard fully  the  legitimate  rights  of 
the    public. 

The  other  objection  Is  the  familiar 
one  that  such  a  policy  will  land  us  In 
socialism.  I  do  not  think  so.  I  think 
rather  that  the  creation  of  an  able  and 
efficient  Trade  Commission  for  the  su- 
pervision of  industrial  (combinations 
will    insure   for   us   the   advantages     of 


ism's  most  alluring  promises,  and  pre- 
serve us  from  the  great  loss  of  effi- 
ciency In  business  organization  and 
management  which  I  conceive  to  be 
socialism's    greatest    weakness. 

It  is  a  trite  remark  that  we  live  in 
tige  of  co-operation.  My  argument 
against  the  complete  prohibition  of 
anything  like  concerted  action  on  the 
part  of  directors  of  our  great  indus- 
tries reduces  to  the  plea  that  our  busi- 
nes  men  be  given  a  chance  to  co- 
operate so  far  as  they  can  and  will, 
but  under  conditions  that  will  enable 
all  of  us  to  enjoy  the  benefits  of  their 
co-operation.  So  long  as  desire  for 
private  gain  continues  tlie  dominant 
motive  of  those  engaged  in  business, 
competition  will  remain  a  dominant 
force  in  business.  But  let  us  not  make 
a  fetish  of  competition!  It  also  has 
its  bad  as  well  as  its  good  side.  While 
recognizing  its  value  and  making 
strenuous  efforts  to  insure  it  a  fair 
field  for  Its  operation,  let  us  not  Ig- 
nore the  fact  that  co-operation,  also 
has  its  legitimate  place.  On  a  higher 
moral  plane  than  competition,  its  ex- 
tension, under  conditions  that  compel 
adequate  regard  to  the  public  Interest, 
must  prove  advantageous  not  only  to 
business    men    but    to    the    whole    com- 
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APARTMENT  HOUSES. 

SA.\  FKANCISCO— Apartment  li.>usc, 
4  story  and  base,  reinforced  concrete. 
»23,000.  Architect,  none.  Owners,  Kin- 
canon  Construction  Co..  215  Montgom- 
ery street,  s.  F.  The  building  will  be 
erected  on  the  south  side  of  Ellis 
street  west  of  Hyde  and  will  cover  an 
area  of  23  by  137%  feet.  Interior  will 
contain  a  total  of  sixteen  suites  ar- 
ranged in  two  and  three  room  apart- 
ments. Pine  and  elm  will  be  used  for 
Interior  trim.  Plans  provide  for  steam 
heat,  an  automatic  elevator  and  hot 
water  supply.  All  suites  will  have 
wall  beds  and  private  bath  rooms.  Bath 
rooms  will  h-ave  tile  wainscot  and  com- 
position floors.  Entrance  will  be  fin- 
ished in  tile.  Exterior  of  the  building 
win  be  faced  witli  cement  plaster. 
Plans  are  complete  and  In  the  hands  of 
the  owners  who  will  do  the  work  oy 
Day  Labor.  Materials  are  now  being 
purchased. 

SAN  FRANCISCO  —  Apartment 
houses.  2.  3  story  and  base,  frame,  $13,- 
000  and  110.000.  respectively.  Archi- 
tects. Rousseau  &  Rousseau.  Monad- 
nock  Bldg.,  S.  P.  Owners.  Metropolis 
Investment  Co.  One  of  these  build- 
ings will  be  erected  at  the  southwest 
oorner  of  Jackson  and  Taylor  streets 
and  the  other  on  the  west  line  of  Tay- 
lor street  south  of  Jackson.  Each 
building  will  contain  six  apartments 
of  three  and  tour  rooms.  Interiors  will 
be  finished  in  pine  with  some  elm 
panels  and  beam  ceilings.  All  suites 
will  have  private  bath  rooms  and  wall 
beds.  Plans  provide  fo-  steam  heat 
and  a  hot  water  supply  In  each  build- 
ing. Bath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  En- 
trances will  be  finished  in  tile  and 
marble.      Exteriors      will      be      covered 


with  cement  plaster  on  inc-tal  lath, 
brick  veneer  bases  and  rustic.  Plans 
are  complete  and  owners  will  take 
figures   at    once. 

SAN    FRANCISCO— Apartment    house. 

2  story  and  base,  frame.  Cost  not  stat- 
ed. Architect.  John  J.  Foley,  46  Kear- 
ny street,  S.  F.  Owner's  name  wlth- 
liela  Tile  building  will  be  erected  on 
Gough  street  and  has  been  designed 
for  a  four-apartment  building.  Each 
apartment  will  contain  four  rooms  and 
bath.  Interior  will  be  finished  In  pine 
and  redwood  with  some  oak  fioors.  All 
.■suites  will  jiave  private  liath  rooms 
and  wall  beds.  Bath  rooms  will  be 
finished  In  tile  and  will  have  composi- 
tion floors.  Plans  provide  for  steam 
lieat  and  a  iiot  water  system.  Exte- 
rior of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
being    prepared. 

SAN    FRANCISCO— Apartment    house, 

3  stor.v  and  base,  reinforced  concrete, 
117.000.  Architect,  none.  Owners.  J.  G. 
Kincanon  Construction  Co..  215  Mont- 
gomery street.  S.  F.  The  building  will 
be  erected  on  the  east  side  of  Hyde 
street  north  of  Eddy  and  will  cover  an 
area  of  26  by  87%  feet.  There  will  be 
a  total  of  eleven  suites  of  two  and 
three  rooms.  Interior  finish  will  be  of 
pine  and  redwood  with  some  elm  pan- 
els and  hardwood  floors.  There  will  be 
steam  lieat  and  a  hot  water  supply.  -Jl 
suites  will  have  private  hath  rooms 
and  wall  beds.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Entrance  will  be  finished  In  tile  and 
marble.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  ,  Plans 
are  complete  and  in  the  jiands  of  tlie 
owners  who  will  do  the  work  bv  Pav 
Labor. 

OAKLAND.    -CAL.— Apartment    house, 
2    story    and    base,    frame,    $18,000.      .\r- 
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Lhllects.  Elite  Planners.  1844  5tli  ave- 
nue. Oakland.  Owner's  name  withheld. 
The  building  will  be  erected  on  Giand 
fl\enue  and  has  ben  designed  to  con- 
tain a  total  of  twelve  suites  arranged 
in  three  rooms  each.  Interior  finish 
will  be  of  pine  with  some  hardwood 
veneer  and  beam  ceilings.  Plans  pro- 
vide for  steam  heat  and  a  hot  water 
supply.  All  suites  will  have  private 
baths  and  wall  beds.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. Entrance  will  be  finished  in  tile 
and  marble.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  beins;  pre- 
pared. Further  mention  will  be  made 
of  this  worlc. 

BERKELEY,  ALAMEDA  CO..  CAL.— 
Apartment  house.  2  story  and  base, 
frame.  $10,000.  Architect,  Julia  Mor- 
gan. .Mercliants'  Exchange  Bldg.,  S.  F. 
Owner.  Mr.  H.  Merrltt.  The  building 
lias  been  designed  to  contain  eight 
suites  of  three  and  four  rooms  and  will 
be  centrally  located.  Interior  finish 
will  be  of  pine  and  redwood  with  some 
hardwood  floors  and  veneer.  All  apart- 
ments will  have  wall  beds  and  private 
hath  rooms.  Plans  provide  for  a  cen- 
tra] heating  system  and  hot  water  sup- 
ply. Bath  rooms  will  be  finished  in 
tile  and  will  have  composition  floors. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   talten. 

SAN  FRANCISCO— Apartment  house, 
.i  story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect,  William 
Beasley,  127  Montgomery  street,  S.  P. 
Owner,  Mrs.  Annie  Gallagher.  The 
building  will  be  erected  on  the  east 
side  of  Leavenworth  street  between 
Post  and  Geary,  covering  an  area  of 
23  feet  11  inches  by  69  feet  9  inches. 
There  will  be  a  total  of  ten  suites  of 
three  rooms  each.  Interior  finish  will 
be  of  pine  with  some  elm  panels  and 
oak  floors.  Each  apartment  will  have 
wall  beds  and  private  bath  rooms. 
Plans  provide  for  steam  heat,  an  auto- 
matic elevator,  vacuum  cleaning  and 
a  hot  water  system.  Bath  rooms  wilt 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will 
be  faced  with  white  cement  plaster. 
Plans  are  being   prepared. 

SAN  FRANCISCO— Apartment  house, 
3  story  and  base,  frame.  Cost  not 
stated.  Architect,  William  Beasley, 
127  Montgomery  street,  S.  F.  Owners. 
D.  Coleman  et  al.  The  building  will 
be  erected  at  the  southwest  corner  of 
Howard  and  Rausch  streets,  covering 
an  area  of  50  by  100  feet,  and  will  con- 
tain a  total  of  60  rooms  arranged  in 
three  and  four  room  apartments  with 
private  baths.  The  interior  of  the 
building  will  be  finished  in  pine 
throughout.  All  apartments  will  have 
wall  beds.  Plans  provide  for  steam 
heat    and    a    hot    water    supply.      Bath 

position  floors.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
veneer  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
will    he   called    tor  at   once. 

SAN  FRANCISCO— Apartment  house. 
7  story  and  base,  steel  and  reinforced 
brick.  Cost  not  stated.  Architects, 
Rousseau  &  Rousseau,  Monadnock 
Bldg..    .S.    F.      Owner's    name    withheld. 
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will  be  a  total  of  36  suites  of  two 
rooms  a.:id  bath  each.  Interiors  will  be 
hand.^omfcly  finished  in  pine  and  hard- 
wood veneer.  Plans  provide  for  steam 
heat,  an  automatic  elevator,  vacuum 
cieanin.g  sy.-;tm  and  hot  w^Ler  supply, 
all  bath  rooms  will  have  tile  wainscot 
and  tonipo;it:cn  floors.  Wall  beds 
-■\iU  he  :nst-,:'ied  Entrance  wi'l  \e  fi.i- 
ished  in  tile  and  marble.  Exteror  o' 
the  Inildip,?  will  be  faced  wi-i  pr^ss.d 
brick   and   terra  cotta. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  3  story  and  base.  Class  C  con- 
struction. Cost  not  stated.  Archi- 
tect. Leonard  L.  Jones,  Central  Bank 
Bldg..  L.  A.  Owner.  Herman  Gutter- 
son.  The  building  will  be  erected  on 
West  10th  street  near  Figueroa,  cov- 
ering an  area  of  60  by  125  feet.  There 
will  be  75  rooms  arranged  in  two  and 
three  room  apartments  with  wall  beus 
and  private  baths.  Interior  finish  will 
be  of  pine  throughout.  Plans  provide 
for  steam  heat,  elevator  service  and  a 
hot  water  supply.  Bath  rooms  will 
have  tile  floors  and  wainscot.  En- 
trance will  be  finished  in  marble  and 
tile.  Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  in  the  hands  of  the  own- 
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LOS  ANGELES,  CAL.  —  Apartment 
house.  3  story  and  base,  brick.  Cost 
not  stated.  Architect,  E.  S.  William- 
son. Story  Bldg.,  L,  A.  Owner,  C.  E. 
Lee.  The  building  will  be  erected  on 
Towne  avenue  near  5th  street,  and  has 
been  designed  to  contain  63  rooms, 
which  will  be  arranged  in  suites  of 
two  and  three  rooms  with  private 
baths.  Interiors  will  be  finished  in 
pine  with  some  hardwood  veneer. 
Plans  provide  for  steam  heat  and  a  hot 
water  supply.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Entrance  will  be  finished  in  marble. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

LOS  ANGELES.  CAL.  —  Apartment 
house.  3  story  and  base.  brick  and 
steel.  Cost  not  stated.  Architects,  Ar- 
chitectural Designing  Co..  Grosse  Bldg.. 
L.  A.  Owner.  Mr.  Neely.  The  building 
will  cover  an  area  of  50  by  ISO  feet 
and  is  to  be  erected  on  Hope  street 
between  1st  and  2nd  streets.  Interior 
will  be  arranged  for  78  rooms.  Apart- 
ments will  be  of  the  two  and  three 
room  type  with  private  baths.  Pine 
and  hardwood  veneer  will  be  used  for 
trim.  There  will  be  steam  heat  and  a 
hot  water  supply.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
being  prepared. 

SANTA  MONICA.  LOS  ANGELES  CO.. 
CAL. — Apartment  house.  3  story  and 
base.  Class  C  construction.  Cost  not 
stated.  Architect,  Albert  C,  Martin, 
Higglns  Bldg..  L.  A.  Owner,  Thomas 
Higgins,  The  building  will  be  erected 
on  a  75  by  100  foot  lot  located  at  the 
corner  of  2nd  and  Arizona  streets,  and 
will  contain  75  rooms  arranged  In  two 
and  three  room  apartments  besides  a 
large  lobby  and  amusement  room.  In- 
terior finish  will  be  of  pine  and  haru- 
wood  veneer.  There  will  be  steam 
heat,  an   automatic  elevator,  hot  water 
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north    side    of    Bush      street      west      of 
•"lockton  on  a  lot  40  by  90  feet.  There 


all  beds  and 
private  hath  rooms.  Bath  rooms  will 
be  finished  in  tile  and  will  have  com- 
position floors.     Exterior  of   the   bulld- 
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ing    will    be    faced    with    pressed    brick. 
Plans    are    being    prepared. 

LOS  ANGELES.  CAL.  —  Apartment 
house,  3  story  and  base.  Class  C  con- 
struction, J35,000,  Architect,  William 
Bosbyshell,  Wright  and  Callender 
Uldg,,  L,  A.  Owner,  G,  A.  Wettlin.  The 
building  will  be  erected  on  West  21st 
street,  covering  an  area  of  60  by  107 
feet.  There  will  be  a  total  of  seventy 
rooms  arranged  in  two  and  three  room 
suites  with  private  baths  and  wall 
beds.  Interior  finish  will  be  of  pine 
throughout.  Plans  provide  for  steam 
heat,  elevator  service,  a  vacuum  clean- 
ing plant  and  hot  water  supply.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  iOf  the 
building  win  be  faced  with  pressed 
bii.k  Plans  are  being  prepared. 
-♦ 

BRIDGES,  DAMS  AND  HARBOR 
WORK. 


and  timber  pile  construction.  1300.000. 
Engineer.  Assistant  State  Engineer  Je- 
rome Newman,  Ferry  Bldg.,  S.  F.  Own- 
ers. State  of  California.  Plans  sub- 
mitted to  the  State  Advisory  Board  at 
Sacramento  by  the  San  Francisco  Har- 
bor Commissioners  for  Pier  No.  41. 
to  be  constructed  on  the  San  Francisco 
waterfront,  have  been  approved.  Bids 
will  be  called  for  by  the  Harbor  Com- 
missioners at  once.  Further  mention 
will  be  made  of  the  work. 

VALLEJO.  SOLANO  CO.,  CAL— Bulk- 
head work,  stone  and  concrete.  Cost 
not  stated.  Engineer,  City  Engineer, 
Vallejo,  Owners,  City  of  Vailejo.  Bids 
are  now  being  called  for  to  be  opened 
on  .April  15th  for  a  bulkhead  to  be  con- 
structed along  the  city  waterfront  be- 
tween Main  and  Kentucky  streets. 
Plans  and  specifications  can  be  secured 
from  the  City  Clerk  at  Vallejo. 


CHURCHES. 


OAKLAND,  CAL.  —  Church  wiring. 
Cost  not  stated.  Architect,  G.  Albert 
Lansburgh,  709  Mission  street,  S.  F. 
Owners.  First  Hebrew  Congregation  of 
Oakland.  Plans  for  the  electric  work 
in  the  new  church  building  to  be  erect- 
ed at  the  corner  of  2Sth  and  Webster 
streets  have  been  revised  and  new  fig- 
ures will  be  called  for  at  once. 

LOS  ANGELES,  CAL.— Church.  1 
story  and  base,  frame,  $35,000.  Archi- 
tect. Robert  H.  Orr,  Van  Nuys  Bldg..  L. 
A.  Owners.        University        Christian 

Church.  The  building  will  be 
erected  at  the  corner  of  Santa  Bar- 
bara and  Budlong  streets,  and  will 
cover  an  area  of  104  by  120  feet.  The 
structure  has  been  designed  in  the 
classic  style,  with  the  exterior  faced 
with  veneer  pressed  brick.  Interior 
will  be  arranged  for  a  large  audito- 
rium and  Sunday  school  rooms.  Pine 
-and  ornamental  plaster  will  be  used  in 
the    auditorium.      There    will    be    a    cen- 


al    hi 
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Plans 


being    prepared. 


FACTORIES  &  WAREHOUSES. 

SAX  FRANCISCO  —  .Machine  shop 
etiulpment.  Cost  not  stated.  Engineer. 
City  Department  of  Engineering.  Tem- 
porary City  Hall,  S.  F.  Owners.  City 
and  County  of  San  Francisco.  Plans 
for  the  machinery  equipment  which  is 
to  be  installed  at  the  Municipal  Pipe 
Yards  in  San  Francisco  have  been  com- 
pleted    and    are    now    out    for    figures. 
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Bids  will  be  opened  on  Auvll  16th. 
Plans  and  specifications  can  be  se- 
cured from  the  Board  of  Public  Works. 

SEATTLE,  WASH.  —  Warehouse,  4 
story  and  ba.se,  reinforced  concrete, 
$250,000  Arcliilect,  Paul  T.  Whitman, 
care  of  the  Port  of  Seattle  Commis- 
sion, Central  Bldg.,  Seattle.  Owners, 
City  of  Seattle.  The  building  will  be 
erected  on  Watcom  avenue  nn  the  Bast 
Waterway,  and  will  cover  an  area  of 
80  by  300  feet.  Construction  will  be 
fireproof.  It  is  the  intention  of  the 
Port  of  Seattle  Commission  to  add  an 
additional  300  feet  to  the  building 
later.  Plans  are  complete  and  out  for 
figures. 

SANTA  BARBARA.  SANTA  BARBA- 
RA CO.,  CAL. — Warehouse,  3  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Architects,  Mayberry  &  Par- 
ker, Pacific  Electric  Bldg.,  L.  A.  Own- 
er, Homer  N.  Duffy.  The  building  will 
be  erected  at  the  corner  of  Mason  and 

of  67V4  feet  by  140  feet.  Construction 
will  be  fireproof  throughout  with  re- 
inforced concrete  walls,  floors  and  roof 
slabs.  Interior  partitions  will  be  of 
metal  lath  and  plaster.  Metal  window 
sash  and  frames  and  fireproof  doors  are 
specified.  A  fireproof  vault  and  eleva- 
tor service  will  be  installed.  The  build- 
ing is  designed  to  carry  three  addi- 
tional stories.  Exterior  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 

PORTLAND,  ORE, — Shipping  depart- 
ment and  stables,  2  2  story,  brick.  J20,- 
000.  Architects,  Clauasen  &  Claussen, 
Macleay  Bldg,,  Portland.  Owner's 
name  withheld.  Contractor.  William 
Vactz,  24  H4  First  street.  Portland. 
Contract   price.    $:;n.niin. 


BUILDING  AND  INDUSTRIAL  NEWS 

designed  to  contain  two  modern  ilats 
of  five  and  six  rooms  with  baths.  The 
building  will  be  erected  on  B-jker  street 
south  of  Filbert,  covering  an  area  of 
25  by  53  feet.  Interiors  will  be  fin- 
ished in  pine  throughout.  There  will 
be  open  fire  places  and  tile  ni.inlel^. 
Bath  rooms  will  have  compositi'Hi 
floors  and  tile  wainscot.  Aulcmi.itiL 
water  heaters  will  be  Installed.  Exte- 
rior of  the  building  will  be  covtieil 
witli  rustic.  Plans  are  complete  and 
the  work  will   be  done  by  Day  Labor. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  t3,750.  Architect,  none. 
Owner,  P.  Prasso.  320  Lombard  street. 
S.  F.  The  building  will  be  erected  on 
the  east  side  of  Grant  avenue  north  of 
Greenwich  and  will  contain  two  flat.* 
of  six  rooms  each.  Interiors  will  be 
finished  in  pine  and  redwood  with 
some  oak  floors.  Each  living  room 
will  have  an  open  fire  place  with  tile 
mantel.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Exte- 
rior of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
• 

GOVERNMENT   WORK   AND 
SUPPLIES. 


Wednesday 


April       1.       lait 


FIRE  HOUSES  AND  JAILS. 


SAN  FRANCISCO— Firehouse,  2  story 
and  base,  brick  and  steel.  $25,000.  Ar- 
chitects, Ward  &  Blohme,  Alaska  Com- 
mercial Bldg..  S.  F.  Owners,  City  and 
County  of  San  Francisco.  The  building 
will  be  erected  at  the  southwest  cor- 
ner of  Drumm  and  Commercial  streets, 
and  will  be  known  as  Engine  House 
No.  12.  Interior  wilt  be  arranged  for 
four-  pieces  of  apparatus,  office  and 
quarters  for  the  crew.  There  will  be 
steam  heat,  modern  plumbing,  special 
electric  work  and  vacuum  cleaning. 
First  floor  will  be  of  cement.  Pine  and 
hardwood  trim  are  specified.  Bath 
rooms  will  be  equipped  with  showers. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  complete  and  figures  are  be- 
ing taken.  Bids  will  be  opened  on 
April  15th.  An  oflScial  proposal  ap- 
pe.rrs   in   another  column   of   this  issue. 

BERKELEY,  AL.\MEDA  CO.,  CAL. — 
Fi rehouses.  3,  2  story  and  base,  frame. 
*5,000  each.  Architect,  W.  H.  Ratcliff, 
Jr.,  First  National  Bank  Bldg..  Berke- 
ley. Owners.  City  of  Berkeley.  Bids 
opened  for  this  work  were  taken  under 
advisement  until  the  next  meeting  of 
the  City  Council  A  complete  list  of 
the  bids  received  will  be  found  under 
the   heading  of  Alameda  County   in  this 


FLATS. 

SAN  FRA.NCISCO— Fhit«.  2  slory  and 
base,  frame.  $3,500.  Architect.  .lohn  F. 
Haner,  3576  lOtli  street.  S.  F.  Owner, 
Louise   Cuneo.     The   building  has  been 


Oil   Fuel   tor  the   Navy. 

which  is  a  real  emergency,  is  the  plan 
of  the  Navy  Department  to  acquire 
control  of  an  adequate  supply  of  fuel 
oil.  Secretary  Daniels  as  suggested 
that  $500,000,  which  he  hopes  to  save 
by  not  constructing  marine  barracks, 
may  be  authorized  for  expenditure  in 
the  acquisition,  or  lease  of  oil  lands. 
Of  course,  it  is  realized  that  this  would 
not  go  very  far,  but  It  would  be  a  step 
toward  the  fulfillment  of  his  policy  of 
having  the  Navy  Department  possess 
its  own  oil  fields  and  produce  and  re- 
fine its  own  fuel  oil.  He  is  convinced 
that  the  department  should  own  or 
control  at  least  two  oil  areas,  one  on 
the  Pacific  Coast  and  one  in  the  mid- 
continent  field  tributary  to  a  Gulf  or 
Atlantic  port,  each  of  these  fields  to 
be  capable  of  yielding  a  supply  ex- 
ceeding the  total  needs  of  the  Navy 
Department  for  a  number  of  years  to 
come.  It  is  believed  that  if  the  Navy 
Department  can  secure  in  its  oil-land 
holdings  on  a  reasonable  basis  and 
can  be  authorized  to  arrange  for  the 
transportation  and  refining  of  its  oils, 
the  sale  of  the  higher  priced  light  oils, 
which  it  will  not  need  for  its  own  use. 
will  not  only  cover  the  cost  of  refining 
but  will  also  cover  or  largely  reduce 
the  cost  of  drilling,  transportation, 
and  storage  of  the  oils  needed  for 
needed  tor  naval  use.  The  price  of  oil 
Is  increasing  and  will  doubtless  con- 
tinue to  increase  with  the  growth  of 
the  demand  or  oil  in  different  coun- 
tries and  for  different  purposes.  It 
will  probobly  increase  by  leaps  anfl 
bounds.  Thus,  two  and  one-half  years 
ago  the  price  of  Oklahoma  oil  in- 
creased abruptly  from  48  cents  to  $1.03 
per  barrel.  This  certain  increase  in 
the  price  of  oil  will  be  due,  not  so 
much  to  a  necessary  increase  in  the 
cost  of  production  as  to  Increase  in  the 
demand  for  oil.  without  a  correspond- 
ing increase  in  the  supply.  By  secur- 
ing and  reserving  its  own  supply  of 
oil  the  government  can  avoid  jiaving 
to  pay  the  large  Increase  in  price 
which   will  come  from  this  increase  in 


demand  for  oil  for  naval  and  commer- 
cial uses  in  other  countries.  It  is  ap- 
parent, then,  that  the  government 
sliould  it  produce  its  own  oil.  should 
save  the  large  profit  of  pipe-line  trans- 
portation now  accruing  to  the  pipe- 
line companies  by  building  its  own 
pipe  line.  This  cannot  be  done  instant- 
ly, however.  To  successfully  operate 
a  pipe-line,  contracts  for  handling  a 
full  line  amount  of  oil  must  be  se- 
cured before  the  pipe  line  is  laid.  The 
amount  used  by  the  navy  will  be  one- 
fifth  of  the  full-line  capacity:  the  other 
four-fifths  of  the  space  can  be  used 
in  piping  oil  as  a  common  carrier.  The 
Navy  must  also  secure  its  own  pro- 
duction— secure  leases,  drill,  and  get 
and  maintain  its  own  supplj — prior  to 
building  its  own  pipe  line  and  to  erect- 
ing a  refinery.  For  this  purpose  it  is 
advisable  to  get  an  appropriation  of 
$500,000  to  secure  a  lease  of  a  modest 
amount  of  land  as  a  beginner — say,  a 
quarter  section  of  a  highly  probable 
land— the  remainder  of  the  $500,000  to 
be  used  in  drilling  and  in  acquiring 
additional  land,  at  the  best  judgment 
of  the  manager  In  tlie  field.  The  ac- 
quiring of  land  can  thus  be  done  In  a 
common  sense  way,  and  the  expansion 
of  the  oil  operations  can  be  developed 
in   a   natural   and   logical   manner. 

Orland    Irrigation    Project, 

The  Reclamation  Service  is  asking 
tor  proposals  for  building  the  struc- 
tures of  the  East  Park  Feed  Canal  In 
Colusa  county,  California,  near  Stony- 
ford,  in  connection  with  the  Orland  ir- 
rigation project.  The  work  involves 
about  6,000  cubic  yards  of  excavation, 
4,000  cubic  yards  of  concrete,  the  plac- 
ing of  about  49,300  pounds  of  rein- 
forcing steel,  and  14,150  pounds  of 
metal  work  and  gate  fixtures,  and  the 
placing  in  structures  of  about  30,500 
feet,  B.  M.,  of  lumber.  Bids  will  be 
opened  at  2  o'clock  p.  m.  April  21  at 
the  office  of  the  Reclamation  Service, 
Orland,    Cal, 
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Bryant  street,  San  Francisco,  Cal„  $11,- 
950  in  amount,  has  been  accepted  for 
constructing  a  brick  and  concrete 
magazine,  with  structural  steel  roof 
framing  at  the  U.  S.  navy  yard.  Mare 
Island,    Cal. 

Yards  and  Docks,  Fire  Pumpn. 

The  contract  for  furnishing  two  mo- 
tor-driven fire  pumps  for  delivery  at 
the  navy  yards,  Mare  Island  and  Puget 
Sound  has  been  awarded  to  the  Al- 
berger  Pump  &  Condenser  Co.,  140  Ce- 
dar street.  New  York  City,  at  $13,683. 
DredKC,    Reclnniatlon    Service. 

Abstract  of  proposals  for  I  Vi  cubic 
yard  dipper  dredge  for  Yakima  stor- 
age project,  delivered  f.  o.  b.  Meadow 
Creek,    Wash.: 

Steam   -   Driven         Steel    -   Constructed 
Dredge. 

Bucyrus  Co.,  South  Milwaukee.  Wis.. 
$16,964. 


Fairbanks  Ste 
Ohio,  3-part  lii 
$9,256.25,  and  : 
Electrically  Dri 
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!am  Shovel  Co.,  Marion 

ne,    $9,012:    2-part    line 

1-part     line,     $9,594.75. 

yen  Steel   -  Constructec 

Dredge. 

South   Milwaukee,   Wis, 


iven     Timber  -  Constructed 
Dredge. 
Dredge  Building  and  Con- 
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Bucyrus   Co..   South    M 
«15.9e8. 

Fairbanks  Steam  Shovel   Co.,  Marlon 

Ohio,    3-part   line,   $8,767.75;    2-pait   line 

18,962,    and    1-part    line,    $9,300.50. 

Klectrlcally-Driven     Timber-Construct' 

ed    Dredge. 

Bucyrus  Co..  South   Milwaukee.   Wis. 
>23,084. 


PresHure    GauKeii,    Salt    River    Project. 

Abstract  of  bids  for  reclamation  hy- 
draulic Indicating  pressure  gauges  for 
.Salt  River  project,  Ariz.,  -advertisement 
No.  275,  bids  opened  at  Los  Angeles, 
Cal.: 

Crane  Co.,  Los  Angeles,  Cal.,  $23.96; 
5  weeks  at  Los  Angeles,  Cal.;  alternate 
bid,  $14.34;  5  weeks  at  Los  Angeles. 
Cal. 

Warren  &  Bailey  Mfg.  Co..  Los  An- 
geles, Cal.,  $33.26;  few  days  at  Boston. 
Mass. 
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AG.VKW.S.  SA.NT.V  CLARA  CO..  CAL. 
—Hospital  buildings,  2,  1  story,  frame. 
Cost  not  stated.  Architect,  State  Ar- 
cliitect  McDougall,  Sacramento.  Own- 
ers. State  of  California.  Two  new 
buildings,  one  a  Nurses'  Home  and  the 
other  a  Female  Workers'  Cottage,  are 
to  be  erected  at  the  Agnews  Asylum. 
Bids  will  be  opened  for  the  Workeds' 
Cottage  on  April  28th  and  for  the 
Nurses'  Home  on  April  27th.  Official 
proposals  appear  in  another  column  of 
this  issue. 

SAN  FRANCISCO ^ospital  ward  ad- 
dition. 2  story,  reinforced  concrete. 
$15,000.  Architect.  Constructing  Quar- 
termaster's Department.  Fort  Mason. 
Owners,  United  States  Government. 
Pringle-Dunn  &  Co.  submitted  the  low- 
est figure  at  $11,683  for  the  new  addi- 
tion to  the  Letterman  General  Hospital 
at  the  Presidio.  A  complete  list  of 
bids,  including  the  heating,  plumbing, 
electric  work  and  fixtures  will  be  found 
under   the   heading   of  -San    Francisco   in 


— HALL8  &  SOCIETY  BLDGS— 

SAN  FRANCISCO — Affiliated  Women's 
Club.  S  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Archi- 
tects. Righetti  &  Headman,  Phelan 
BIdg.,  S.  F.  Owners,  Affiliated  Women's 
Clubs  of  San  Francisco.  Tlie  organiza- 
tion has  secured  a  site  137%  by  137% 
feet  on  Sutter  street  between  Mason 
and  Taylor  streets,  and  are  now  com- 
pleting plans  for  flnanclng  a  large 
Class  A  building.  The  arcliitects  have 
only  prepared  preliminary  plans  and 
details  of  the  building  cannot  be  given 
at  this  time.  Further  mention  will  be 
made   of   the   work. 

SAN  FRA.N.isCO — City  Hall  marble 
work.  Cost  not  stated.  Architects, 
Bakewell  &  Brown,  251  Keorny  street, 
.S.  F.  Owners.  City  and  County  of  San 
Francisco.  The  Board  of  Public  Works 
has  been  instructed  to  advertise  for 
bids  for  file  marble  work  on  the  new 
City  Hall.  Bids  are  to  be  opened  on 
April  29th.  Plans  can  Ije  secured  from 
the  City  Department  of  Architecture. 
Temporary   City    Hall. 

OAKLAND,  CAL.  —  Lodge  hall,  3 
story  and  base.  Class  A  construction, 
$350,000.  Architect.  A.  J.  Mazurette, 
Albany  Bldg..  Oakland.  Owners,  Oak- 
land Moose  Lodge  Hall  Association. 
This  work  was  mentioned  in  last 
week's  issue,  nut  since  then  tlie  an- 
nouncement as  to  the  selection  of  a 
site  has  been  made.  Toe  building  will 
be  erected  on  Telegraph  avenue  near 
ITth.  Working  drawings  are  being  pre- 
pared. Furttier  mention  will  be  made 
of  the  work. 

« 

HOSPITALS 

SAN  FRANCISCO— Hospital,  3  story 
and  base,  reinforced  concrete,  $30,000. 
Architect,  William  C.  Hayes.  Foxcroft 
Bldg.,  S.  F.  Owners,  Union  Iron  Works. 
The  building  will  he  erected  on  Penn- 
sylvania between  18th  and  19th  streets, 
and  will  contain  private  rooms  as  well 
as  wards.  Ths  structure  will  cover  an 
area  of  90  by  90  feet.  Construction 
will  he  fireproof.  Interior  will  be  fin- 
ished in  pine  with  tile  and  white 
enamel.  Plans  provide  for  tuinaceheat 
and  a  vacuum  cleaning  system,  eleva- 
tor service  and  modern  operating  room 
equipment.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans   are   being   prepared. 


HOTELS. 


SAN  FRANCISCO— Hotel,  23  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Architects,  Rousseau  & 
Rousseau.  Monadnock  Bldg..  S.  F. 
Owner.  Fred  C.  Finkle.  This  building, 
designed  to  be  the  tallest  hotel  struc- 
ture west  of  Chicago,  will  be  erected 
at  the  northwest  corner  of  Pine  and 
Stockton  streets.  The  basement  and 
sub-basement  will  connect  direct  with 
the  Stockton  street  tunnel.  There  w... 
be  a  complete  steel  frame,  concrete 
floors  and  hollow  tile  and  metal  lath 
and  plaster  interior  partitions.  The 
first  18  stories  will  contain  a  total  of 
187  guest  rooms,  all  of  which  will  have 
private  baths.  Upper  five  floors  will 
be  devoted  to  observatory  rooms,  dance 
hall,  banquet  rooms  and  roof  garden. 
Plans   provide   for   steam    heat,   elevator 
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modern  conveniences.  The  archltc 
state  that  bids  will  be  taken  at  o 
for  the  structural  steel  and  that 
lowing  the  letting  of  this  contract 
ures  will  be  called  for  on  the  bala 
of  the  work.  The  building  Is  to 
completed    Ijy    the    opening   of    the 


.SAN  FRANCISCO — Hotel  and  stores, 
story  and  base,  brick  and  steel,  $110,- 
0.      Architects.    Smith    &    Stewart.    244 
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Stewart.  This  is  the  second  building 
to  be  erected  by  Mr.  Stewart  and  de- 
signed by  the  same  architects.  The 
building  will  be  erected  on  the  north 
side  of  Ellis  street  east  of  Mason  and 
will  have  a  frontage  of  50  feet  and  a 
depth  of  137%  feet.  There  will  be  two 
stores,  offices  and  lobby  on  the  first 
floor.  Upper  floors  will  contain  120 
guest  rooms,  all  of  which  will  have 
private      baths.         Plans      provide       for 
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water  system.  Interior  will  be 
in  pine  and  hardwoods  with  ornamen- 
tal plaster  and  marble  used  In  the  of- 
fice, entrance  and  lobby.  All  bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing will  he  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
being    prepared. 

SAN  FRANCISCO— Hotel.  4  story 
and  base,  brick  and  steel.  $20,000.  -.- 
chitect,  C.  O.  Clausen.  Phelan  Bldg..  S. 
F.     Owner,  Edward  Franks.  The  build- 
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and  compositii 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are   being   taken. 

SEATTLE,  WASH.— Hotel,  10  story 
and  base.  Class  A  construction,  $200.- 
000.  Architects.  Howell  &  Stockes. 
Henry  Bldg..  Seattle.  Owners.  W.  F. 
Kennedy  and  W.  C.  Phillips.  2822  10th 
avenue.  Seattle.  The  exact  location  of 
the  building  has  not  been  made  public. 
Construction  will  be  fireproof  through- 
out with  a  complete  steel  frame,  rein- 
forced concrete  walls,  floors  and  roof 
slabs.  Interior  partitions  will  be  of 
hollow  tile  and  metal  lath  and  plaster. 
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neighborhood  of  200  guest  rooms  and 
a  number  of  public  and  private  baths. 
There  will  be  steam  heat,  elevator 
service,  a  vacuum  cleaning  plant  and 
hot  water  supply.  Metal  window  sash 
nnd  frames  are  specified.  Exterior  of 
the  building  will  probably  be  faced 
with  pressed  brick.  It  has  not  been 
determined  whether  to  let  a  general 
contract  or  do  the  work  by  Day  Labor. 
Plans  are  nearly  complete  and  con- 
struction will  be  started  about  the  last 
of  April. 

Contracts  Awarded. 

L(JS  ANGELES.  CAL.— Hotel.  4  story 
and  base.  Class  C  construction.  $60.- 
000.  Architect.  E.  J.  Borgmeyer.  Stim- 
son  Bldg.,  L.  A.  Owner,  J.  B.  Solomon. 
Contractor.  Fred  W.  Siegel,  Stimson 
Bldg.,    L.    A.      Contract    price,    $60,000. 

« 

P.iXAMA  -  PACIFIC  EXPOSITION 

WORK. 

SAN  FRANCISCO— Foreign  exhibit 
Iniilding,  frame  and  plaster  construc- 
tion, $60,000  to  $100,000.  Architect,  G, 
.1.  Oakeshatt.  Service  Bldg..  S.  F.  Own- 
ers. Australia.  Architect  G.  J.  Oakes- 
hatt of  Sydney.  Australia,  who  is  to 
be  In  charge  of  the  Australian  exhibit 
building  to  he  erected  at  the  Panama- 
Pacific  International  Exposition,  ar- 
rived in  this  city  Wednesday.  The 
building  will  be  similar  to  the  other 
buildings  erected  by  the  various  states 
and  countries  and  will  be  of  frame  and 
plaster  construction,  costing  between 
$60,000  and  $100,000.  Mr.  Oakeshatt 
will  make  his  headquarters  at  the 
.Service    Building     temporarily. 

SAN  FRANCISCO— Exhibit  building. 
2  story,  frame  and  plaster  construc- 
tion. $100,000.  Architects.  Ward  & 
Blohme,  Alaska  Commercial  Bldg..  S. 
F.  Owners,  German-American  Socie- 
ties. Preliminary  plans  have  been 
completed  and  approved  for  a  large 
exhibit  building  to  be  erected  for  the 
German-American  Societies  at  the  1915 
Exposition.  The  structure  will  con- 
tain space  for  exhibits,  offices  and  re- 
ception rooms.  Working  drawings  are 
now  being  completed  and  figures  will 
shortly  be  called.  Full  particulars  can 
te    secured    from    the    architects. 

SAN  FRANCISCO  —  State  exhibit 
building,  2  story,  frame  and  plaster. 
Cost  not  stated.  Architect,  Burdette, 
Service  Bldg.,  S.  F.  Owners,  State  of 
California,  All  architectural  drawings 
for  the  California  building  to  be  erect- 


ed  at  the  1515  Exposition  have  been 
completed  and  structtual  tliawlngs  are 
30  per  cent  complete.  Tlie  plans  are 
being  drawn  in  the  office  of  the  Direc- 
tor  of   Worlts.   Service   Bldg. 

SAN  FRANCISCO— Festival  Hall.  2 
story  and  base,  frame  and  plaster  con- 
struction. $214,000.  Architect.  Direc- 
tor of  Works,  Service  Bldg.,  S.  F.  Own- 
ers, Panama-Pacific  International  Ex- 
position Co.  The  three  lowest  figures 
submitted  for  tlie  general  construction 
of  the  Festival  Palace  for  the  Panama- 
Pacific  International  Exposition  Co. 
were  as  follows:  McLeran  &  Peterson, 
1214,000;   Strehlow,   Freeze   &   Peterson, 

1216,000;    Commary-Peterson,   ,     A 

contract  will  probably  be  awarded  to 
McLeran   &   Peterson. 


POST  OFFICES. 


SAN  FRANCISCO  —  Post  ofilce,  2 
story,  reinforced  concrete,  $25,000.  Ar- 
chitect, State  Arcliitect  McDougall,  Sac- 
ramento. Owners.  State  of  California. 
Tlie  State   will   erect  and  lease  a  bulld- 
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new  Ferry  Post  Office.  The  proposed 
structure  will  be  erected  Just  south 
of  the  Union  Ferry  Depot.  Preliminary 
plans  only  have  been  prepared.  The 
work  will  be  carried  on  under  t..e  di- 
rection of  the  State  Harbor  Commis- 
sioners. Further  mention  will  be 
made   here    when    plans   are    advertised. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SAN  FRANCISCO  —  Railroad  track 
specials.  Cost  not  stated.  Engineer. 
City  Engineer,  San  Francisco.  Owners, 
City  and  County  of  San  Francisco. 
Specifications  are  complete  tor  fur- 
nishing track  specials  to  the  Municipal 
Railroads  under  Section  C  of  Cantract 
No.  7.  Bids  will  be  opened  on  April 
15th.  Plans,  specifications  and  full 
paticulars  can  be  secured  from  the 
Board   of   Public  Works. 

Contracts   Awarded. 

SALT  LAKE  CITY.  UTAH— Railroad 
buildings,  group  of  2  and  3  story,  rein- 
forced concrete.  Cost  not  stated.  En- 
gineer. Santa  Fe  Engineering  Depart- 
ment. L.  A.  Owners.  Santa  Fe  Railroad 
Co.  Contractors.  Van  Sant-Houghton 
Co..  Hooker-Lent  Bldg..  S.  F.  Contract 
price    not    stated. 


RESIDENCES. 

SAN  FRANCISCO- Residence,  2  story 
and  base.  frame.  $6,000.  Architect, 
Charles  C.  Frye,  20  Montgomery  street, 
S.  F.  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Jordan 
Park,  and  has  been  designed  for  an 
eight-room  house  with  two  baths.  In- 
terior will  be  finished  in  pine  and 
hardwood  with  oak  floors  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile.  An  automatic  water  heater 
is  specified.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Beam 
ceiling  will  be  used  in  tile  dining  room 
and  reception  hall.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner,  Theodore  Gibson.  355 
has    been    designed    for    a    seven-room 
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Pair  Oaks  street,  S.  F.  The  dwelling 
house  and  will  be  erected  on  Lincoln 
Way  west  of  25tii  avenue.  Interior 
finish  will  be  principally  of  pine  witn 
some  elm  panels  and  beam  ceilings. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  Plans  provide  for  open  lire 
places  and  furnace  Iieat.  Mantels  wiir 
be  of  tile  or  brick.  Bath  room  will 
have  tile  wainscot  and  composition 
floor.  An  automatic  watrr  heater  wMll 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  and  the 
work  will  be  done  by  Day  Labor.  All 
materials  are   now   being   purchased. 

SAN  FRANCISCO- Residence,  2  story 
and  base,  frame.  $2,400.  Architect, 
none.  Owner,  John  O'  Donnell,  1S48 
Fell  street,  S.  P.  The  dwelling,  which 
has  been  designed  for  a  seven-room 
house,  will  be  erected  on  the  west  side 
of  24th  avenue  north  of  Judah  street, 
interior  will  be  finished  in  pine,  red- 
wood and  some  oak  veneer.  Hardwood 
floors  are  specified  in  the  living  and 
dining  rooms.  There  will  be  a  large 
open  fire  place  and  tile  or  brick  man- 
tel. Bath  room  and  kitchen  will  have 
tile  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  Iiands 
of  the  owner  who  will  do  the  work  by 
Dal  Labor.  Materials  are  now  being 
purchased. 

SAN  FRANCISCO  —  Residence,  2% 
story  and  base,  frame,  $15,000.  Archi- 
tect, Charles  C.  Frye,  20  Montgomery 
Street,  S.  P.  Owner.  Mrs.  Meyers.  This 
dwelling  has  been  mentioned  here  be- 
fore when  the  architect  was  first  com- 
missioned to  prepare  plans.  The  house 
has  been  designed  for  a  ten-room 
dwelling  with  three  baths  and  sleeping 
porch,  and  will  be  erected  on  Pacific 
avenue.  Interior  will  be  finished  In 
pine  and  hardwood  with  oak  floors  in 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Automatic  water  heaters 
will  be  Installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  A  clay  tile  roof 
will  be  used.  Plans  are  being  revised 
and  new  figures  will  shortly  be  called. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame,  $4,500.  Architect, 
none.  Owner,  J.  M.  Peters.  1010  Balboa 
street.  S.  F.  The  dwelling  has  been 
designed  for  a  seven-room  house  with 
bath,  and  will  be  erected  on  the  east 
side  of  20th  avenue  near  California 
street.  Ail  interior  finish  will  he  of 
pine  or  redwood.  Hardwood  fioors  will 
he  used  In  the  living  room,  dining  room 
and  reception  hall.  Plans  provide  tor 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Tile  wain- 
scot will  be  used  in  the  bath  room  and 
kitchen.  Composition  floors  are  spe- 
cified for  the  bath  room.  An  auto- 
matic water  heater  will  be  Installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  work  will  be 
done  by  Day  Labor.  Materials  are  now 
being   purchased   by   tlie   owner. 

SAN  FRANCISCO- Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner.  W.  E.  Ginley,  131  6th 
avenue,    S.   F.     The   dwelling   will      be 
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erected  on  the  east  side  of  15th  avenue 
near  Clement,  and  has  been  designed 
to  contain  six  rooms  and  bath.  Inte- 
rior will  be  finished  In  pine  with  hard- 
wood floors  and  beam  ceilings.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
witii  cement  plaster  on  metal  lath. 
Plans  are  In  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
All  materials  are  now  being  purchased. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $2,000,  Architect, 
none.  Owner,  N.  J.  Nelson.  427S  23rd 
street.  S.  F.  The  dwelling  will  be 
erected  on  the  north  side  of  17th  street 
west  of  Cole,  and  has  been  designed 
for  a  six-room  house  with  bath,  i-lne 
will  be  used  for  interior  finish  tlirough- 
out.  Some  hardwood  floors  will  be 
used.  There  will  be  a  large  open  Are 
place  in  the  living  room.  Mantel  will 
be  of  tile.  Tile  wainscot  will  be  used 
in  the  bath  room  and  kitchen.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  and  rustic.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  All  materials  are  now  being 
purchased. 

SAN  FRANCISCO— Residence.  2  story, 
attic  and  base,  frame,  $8,000.  Archi- 
tect. Joseph  A.  Leonard.  85  Cerrltos 
avenue,  S.  P.  Owners.  Urban  Realty 
Co.  The  dwelling  Is  to  be  erected  at 
the  southwest  corner  of  Mercedes  Way 
and  Paloma  avenue  in  Ingleside  Ter- 
races and  will  contain  eiglit  rooms, 
three  baths  and  sleeping  porcli.  Inte- 
rior finish  will  be  largely  of  pine  with 
some  hardwood  veneer  and  beam  ceil- 
ings. Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Au- 
tomatic water  heaters  will  be  Installed. 
Tile  will  be  used  in  the  bath  rooms 
and  kitchen.  Composition  floors  are 
.■ipecifted  in  the  bath  rooms.  Exterior 
of  tlie  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  work  will  be  done  by 
Day  Labor.  All  materials  are  now  be- 
ing purchased  by  the  architect. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame,  $4,000.  Architect. 
Joseph  A.  Leonard.  85  Cerrltos  avenue. 
.S.  P.  Owners.  Urban  Realty  Co.  The 
dwelling  will  be  erected  on  De  Soto 
avenue  in  Ingelstde  Terraces  and  has 
I'een  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  All  in- 
terior finish  will  be  of  pine.  Hard- 
wood fioors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  An  automatic  water 
heater  will  be  installed.  Bath  room 
will  have  a  composition  fioor  and  tile 
wainscot.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  The  work  will 
he  done  by  Day  Labor  under  the  di- 
rection of  the  architect. 

BERKELET,  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
$4,000.  Architect,  J.  W.  Plachek,  Ache- 
son  Bldg.,  Berkeley.  Owner.  Joel  H. 
Hildebrand.  The  dwelling  will  be 
erected  In  the  northeast  section  of  Ber- 
keley   and    has    been    designed    for    a 
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seven-ioom  l]ouse  witli  batli  and  sleep- 
ing porch.  Interior  will  be  finished 
in  pine  tliroughout.  Plans  provide  for 
furnace  heat  and  open  Are  places. 
.Mantels  will  he  of  tile  or  brick.  An 
automatic  water  lieater  will  be  In- 
stalled. Bath  room  and  kitcjien  will 
liave  tile  wainscot.  Exterior  of  the 
liouse  will  be  covered  witli  cement 
plaster  on  metal  lath.  Plans  are  now 
lieing  prepared   for  the   work. 

OAKLAND,  CAL.— Residence,  2  story 
and  base,  frame.  H.OIIO.  Architect, 
none.  Owner.  F.  T.  Malle.v.  3001  Grove 
street.  Oakland.  The  dwelling  has 
been  designed  for  a  nine-room  house 
with  two  baths  and  will  be  erected  on 
I3nd  street.  Interior  finish  will  be  of 
pine  and  redwood  with  some  elm  pan- 
el.". Hardwood  floors  will  he  used  in 
the  living  room,  dining  room  and  re- 
ception room.  There  will  be  furnace 
heat  and  open  Are  places.  Mantels 
will  he  of  tile.  Bath  rooins  will  be 
finished  In  tile  and  will  have  compo- 
sition floors.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  cement  plaster.  Plans  arc 
complete  and  in  the  hands  of  the  own- 
er who  will  do  tlie  work  by  Day  Labor. 
BERKBLBY,  ALAMEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame. 
Si, 500.  Architect,  Julia  .Morgan.  Mer- 
chants' Exchange  Bldg.,  s.  P.  Owner, 
George  F.  Bell.  The  dwelling  will  be 
erected  in  Nortlibrae  Tract  and  has 
been  designed  to  contain  six  rooms, 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  redwood,  with 
some  hardwood  floors  and  beam  ceil- 
ings. There  will  be  furnace  heat  and 
open  Are;  places.  Mantels  will  be  of 
tile  and  'brick.  An  automatic  water 
lieater  will  be  installed.  Batli  room 
will  have  tile  wainscot  and  composi- 
tion floor.  The  exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and    Hgures   are    no'*   being   taken, 

BERKELEY,  ALAMEDA  CO,,  CAL.— 
Residences,  2,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  John  Hud- 
.-on  Thomas,  First  National  Bank  Bldg, 
Berkeley.  Owner,  H,  L.  Johnson,  Tliese 
iwo  houses  will  be  erected  in  the 
Cluremont  Tract  and  each  has  been 
designed,  to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interiors  will  be 
linished  in  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace lieat  and  open  Are  places.  Man- 
tels will  be  of  tile  or  brick.  Auto- 
malic  water  heaters  will  be  in- 
stalled. There  will  be  tile  wainscot 
In  the  bath  rooms  and  kitcliens  and 
lomposition  floors  in  tlie  baths.  Ex- 
teriors will  he  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing   prepared. 

BERKELEY,  ALA.MBDA  CO,,  CAL,— 
Residence,  2  story  and  base,  frame, 
J5.000.  Architect,  Leonal-d  H.  Ford, 
2136  Center  street.  Berkeley,  Owner, 
Mrs.  C.  Alger.  The  dwelling  will  be 
erected  in  Tliousand  Oakes  Park  ana 
has  been  designed  tor  a  seven-room 
house  with  bath  and  sleeping  porch. 
Interior  Anish  will  be  of  pine  and  red- 
wood. Oak  floors  and  beam  ceilings 
will  also  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  Are  places.  Mantels  will  he 
of  lile  or,  brick.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house   will  be  covered   witli  cement 
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plaster  on  metal  lath.  Plans  are  now- 
being  prepared.  'Work  will  probablv 
he  done   by  Day   Labor. 

PIEDMONT,  ALAMEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame, 
J6,500.  Architect,  C,  W.  McCall,  Cen- 
tral Bank  Bldg.,  Oakland.  Owner.  Mr. 
Alherger.  The  dwelling  will  be  erect- 
ed neai-  Piedmont  Park  and  will  con- 
tain eight  rooms,  two  baths  and  sleep- 
ing porches.  Interior  Anish  will  be  of 
pine,  redwood  and  hardwood.  Oak 
and  inlaid  floors  will  be  used  in  the 
princip-al  rooms.  There  will  be  furnace 
heat  and  open  Are  places.  Mantels  will 
be  of  tile  or  brick.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. An  automatic  water  heater  will 
be  Installed.  Exterior  of  the  house 
will  be  covered  with  cement  piastei' 
on  metal  lath.  Plans  are  nearly  com- 
plete and  Agures  will  be  called  for 
shortly. 

BERKELEY.  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  Harris  Al- 
len, 2514  Hiilegass  avenue,  Berkeley, 
Owner,  J.  W.  McKibben.  The  dwelling 
will  be  erected  on  Piedmont  avenue 
near  Dwlght  Way  and  has  been  de- 
signed for  a  seven-rooin  house  with 
bath  and  sleeping  porch.  Interior  fin- 
isli  will  be  largely  of  pine.  Hardwood 
floors  will  be  used  In  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  lieat  and  open  hre 
places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater  Is 
specified.  Bath  room  will  have  tile 
wainscot  and  composition  floor.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

OAKLAND,  CAL.— Residence,  2  story 
and  base,  fiame,  $3,000.  Architects. 
Elite  Planners,  IS44  5th  avenue,  Oak- 
land. Owner,  R.  A.  McWilliam.  The 
dwelling  will  be  erected  on  Arroya 
street  and  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
•■com  ard  reception  liall.  There  will 
be  furnace  heat  and  open  Are  places. 
Mantels  will  be  of  tile  or  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  will  have  tile 
wainscot  and  composition  floor.  Ex- 
terior of  the  house  will  be  finished 
with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared  and  whe.i 
complete  the  work  will  be  done  bv 
Day    Labor. 

OAKLAND,  CAL,— Residence,  2  story 
and  base,  frame,  $3,500.  Architects. 
Elite  Planners,  1S44  5tli  avenue,  Oak- 
land, Ownei,  P,  Lindblad,  Tlie  house 
vill  be  erected  on  Grand  avenue  and 
will  contain  seven  rooms  and  batli.  In- 
terior finish  will  be  largely  of  pine 
with  some  hardwood  veneer.  Oak 
floors  will  be  used  in  the  dining  room, 
living  room  and  reception  hail.°  There 
will  be  fu-race  heat  and  open  flre 
places.  Mantels  will  be  of  tile.  An 
ai.ionijtic  -Apler  heater  will  be  in- 
"'''"■='■  ''-'th  room  will  liave  ti  e 
"'""■°"'i  ■■'<•'''  composition  floor.  Kv- 
teMo,  or  lie  house  will  be  cov  .ed 
"ith  .c-ncit  plaster  on  metal  lu'i 
I  l.'n.>  are  rimplete  and  work  wi),  '-r 
done  liy  Day  Labor.  All  mnterials  wii| 
I  c   imr-.-hnsfd   bv   the  a-.-hltecls. 

HILLSHOROUGH.    SA.M    MATED    i  o 
CAL — Rtsidence,     2    story,    atti 


and 
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base,  frame  and  brick,  $76,000.  Archi- 
tects. Bliss  &  FaviUe,  Balboa  Bldg,,  S, 
F.  Owner,  Mr,  C.  de  Guigne.  The 
dwelling  has  been  designed  for  a  large 
ctMiiuiy  house  and  will  contain  in  the 
neighborhood  of  twenty  rooms,  sev- 
eral batlis  an  1  sleeping  porches.  A 
sarase.  stables  and  other  out-bnildings 
are  included  in  the  work.  Interior  of 
tho  :.ou.«e  will  be  finished  in  pine  and 
h.irdwoods.  Hardwood  and  inlaid 
floors  uill  be  specified.  There  will  be 
a  central  heating  system,  probably 
slcain  heat,  open  Are  places,  a  vacuum 
clea  ling  system  and  automatic  water 
I'ea-trs  Bath  rooms  will  be  finished 
ill  tie  and  will  be  equipped  with 
<^ri.)ivers.  Exterior  of  the  house,  out- 
buildings and  gar.-ge  will  be  covered 
with  cement  plaster.  Plans  are  com- 
;.lcte  and   Agures   are  being   taken. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL, 
-"rtes'dences,  1  story  and  ba-^e,  frame. 
Cost  not  stated.  .'Architect,  none.  The 
fidlculng  Day  Labor  jobs  are  report- 
ed as  about  to  be  started  in  San  Jose: 
A.  A.  Fay.  lOSl  South  7th  street.  1 
i-'t.iry,  frame  cottage,  $1,800,  and  B.  W. 
LorlgaP,  100  North  1st  street,  frame 
rarage,    $1,000. 

PORTLAND,  ORE.  —  Residence.  2 
story,  attic  and  base,  frame  and  tile, 
$30,000,  Architect,  John  V.  Bennes. 
Chamber  of  Commerce  Bldg.,  Portland. 
Owner,  A.  H,  Maegiy.  The  dwelling 
will  be  erected  in  Arlington  Heights 
and  has  been  designed  to  contain  In 
'ia  neighborhood  of  fifteen  rooms,  scv- 
rral  baths  and  servants'  rocms.  There 
VM':  be  steam  heat,  automatic  water 
iieaters  and  vacuum  cleaning  system. 
Iiilerlor  will  be  finished  largely  in 
hardwoods  with  oak  and  inlaid  floors 
in  11. e  principal  rooms  Path  rooms 
will  have  tile  wainscot  and  fioors. 
There  will  be  several  open  Are  places 
and  tile  or  brick  mantels.  Exterior  of 
the  dwelling  will  be  covered  with 
pressed  brick.  A  clay  tile  roof  will  be 
used.  Plans  are  complete  and  Agures 
are    being   taken. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $3,500.  Architect, 
none.  Owner,  J.  D.  Clancy,  2S84  Flisom 
street,  S.  F.  The  dwelling  has  been  de- 
signed for  a  six-room  house  and  will 
be  erected  on  Anza  street  near  17th 
avenue.  Interior  Anish  will  be  of  pine 
throughout  with  some  hardwood  floors 
In  the  living  and  dining  rooms.  Plans 
provide  for  furnace  heat  and  open  flre 
places.  Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  In 
the  bath  room  and  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
Kxterlor  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  tlie 
hands  of  the  owner  who  will  do  the 
work    by   Day   Labor. 

OAKLAND,  CAL. — Bungalow.  1  story 
and  base,  frame,  $2,500,  Architects. 
Elite  Planners.  1S44  5th  avenue,  Oak- 
land, Owner,  J,  w.  Baughraas.  'i,.c 
dwelling  will  be  erected  in  the  Temes- 
cal  District  and  has  been  designed  for 
a  Ave-room  house  with  bath.  Pine  and 
redwood  interior  finish  will  be  used 
with  some  oak  floors.  There  will  be 
a  large  open  fire  place  in  the  living 
room  and  tile  mantel.  Bath  room  and 
kitchen  will  have  tile  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  he 
covered  with  cement  plast»r.  ri.nna 
■ire  being  prepared  and  when  complete 
I  he  work  will  be  done  by  Day  Labor. 
PIEDMONT,    ALAMEDA    CO.,    CAL  — 
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Bungalow,  1  stoij  and  oase,  frame, 
$2,500.  Architects.  Elite  Planners.  1844 
otli  avenue,  Oakland.  Owner.  Mr. 
Brascli.  The  dwelling  has  been  de- 
signed for  a  flve-room  house.  Interior 
linish  will  be  of  pine  or  redwood 
throughout.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  a  large  open  fire  place  in  the 
living  room  with  'a  tile  mantel.  An 
automatic  water  heater  will  be  in- 
stalled. E.\terior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared 
and  when  complete  the  work  will  be 
done  by  Day   Labor. 

BERKELEY,  ALAMEDA  CO..  CAL.— 
Uesidence.  2  story  and  Imse.  frame. 
$3,500.  Architect,  none.  Owner.  Louis 
O.  HanSEon,  2116  Bancroft  Way,  Ber- 
keley. The  dwelling  will  be  erected  on 
Spruce  street  and  has  been  designed 
for  a  seven-room  house  witli  bath.  In- 
terior finish  will  be  largely  of  pine. 
Some  hardwood  doors  will  be  used. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
latli.  Plans  are  complete  and  the  work 
will   be   done  by    Day   Labor. 
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1  story  and  base,  reinforced  concrete, 
$150,000.  Architect,  Edgar  Blair,  1426 
Jackson  street,  Seattle.  Owners.  City 
of  Seattle.  An  addition  90  by  175  feet 
will  be  made  to  the  Green  Lake  Dis- 
trict School.  The  ground  Iloor  will 
contain  class  rooms  and  a  large  audi- 
torium. Basement  has  been  arranged 
for  boys'  and  girls'  gymnasium.  Con- 
struction will  be  fireproof.  Plans  pro- 
vide for  steam  heat,  a  modern  system 
of  ventilation  and  program  clocks.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  will  I.e  opened  on 
April    7th. 


SCHOOLS. 


FRESNO.  FRESNO  CO..  CAL.— Sciiool 
group,  2  story  and  base.  brick  and 
steel.  $380,000.  Architect,  State  Archi- 
tect McDougali.  Sacramento.  Owners, 
;^tate  of  California.  Plans  for  the  new 
Sfate  Normal  Schaol  to  be  erected  in 
Fresno  are  reported  as  practically  com- 
plete and  figures  will  be  called  for 
shortly.  The  main  building  will  house 
the  administrative  ofHce,  library,  a 
large  auditorium  and  several  calls 
rooms.  Two  wings,  each  two  stories 
higli  will  be  arranged  for  the  labora- 
tories and  manual  training  and  do- 
mestic  science  departments. 

CHICO,  BUTTE  CO..  CAL— School,  2 
story  and  base,  reinforced  concrete. 
$50,000.  Architect.  Chester  Cole.  Chlco. 
iiwners,  Chico  School  District.  In  last 
week's  issue  an  unolfisial  report  was 
published  crediting  this  work  to  Ar- 
chitect Bryan  of  Chlco.  Mr.  Bryan's 
plans  were  awarded  second  place  and 
Architect  Cole  will  design  the  building. 
Working  drawings  are  now  being  pre- 
pared. 

LOS  ANGELES.  CAL.— Schools.  2.  1 
story  and  base,  reinforced  hollow  tile 
construction.  $75,000.  Architects.  S.  B. 
Marston  and  Garrett  Van  Felt.  Cham- 
ber of  Commerce  Bldg.,  L.  A.  Owners. 
Los  Angeles  Board  of  Education.  A 
twelve-room  building  will  be  erected 
at  Lamanda  Park  and  a  ten-room 
school  at  Altadena.  Interiors  will  be 
finished  in  pine  with  maple  fioors  in 
the  class  rooms.  There  will  be  central 
heating  systems  and  modern  school 
plumbing.  Exteriors  will  be  faced 
witli  cement  plaster.  Plans  are  now 
1  eing    prepared. 

CORONA.  RIVERSIDIS  CO..  CAL.— 
School,  part  1  and  pint  2  story  and 
base,  brick.  $30,000.  Architects.  Alli- 
son &  Allison.  Hibernian  Bldg..  L.  «. 
Owners.  Corona  School  District.  The 
architects  have  just  been  commissioned 
to  prepare  plans  and  details  of  con- 
struction cannot  be  given  at  this  time. 
The  present  building   will  also   he     re- 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

FRESNO.  FRESNO  CO.,  C.^iL — Street 
electroliers.  $70.o00.  Engineer.  City 
Engineer  B.  E.  Cronkile.  Fresno.  Own- 
ers, City  of  Fresno.  City  Engineer 
Cronkite  has  completed  plans  for  a 
number  of  ornamental  electroliers  to 
be  installed  in  the  business  district  of 
the  city.  Plans  have  been  approved  by 
the  city  Council  and  figures  will  be 
asked  for  shortly.  The  engineer's  es- 
timate for  this  work   is  $70,000. 

DALY  CITY.  SAN  MATEO  CO..  CAL. 
—Reservoir  and  water  system.  Cost 
not  stated.  Engineer's  name  not  given. 
Owners.  Daly  City.  Plans  have  been 
received  by  the  City  Clerk  for  a  rein- 
forced concrete  reservoir  to  be  built 
as  a  part  of  the  town's  new  water 
system.  Figures  are  now  being  taken 
on  tlie  work.  Complete  information 
can  be  secured  from  the  City  Clerk. 
Contracts  Awarded. 

SACRA.MENTO.  CAL.— Reservoir,  re- 
inforced concrete.  Cost  not  stated. 
Engineer.  City  Engineer.  Sacramento. 
Owners.  City  of  Sacramento.  Contrac- 
tors.  Malliews   Construction   Co.,   Sacra- 


PROPOSALS    FOR    ELECTRIC    WORK. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
Sjn   Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  liours  of  - 
o'clock  p.  111.  and  3  "«'»<•'' .''•"••°" 
»  cdnesdaT,  the  15th  day  of  April,  1»14. 
for  doing  the  following  work,  includ- 
ing the  ^furnishing  of  the  necessjary 
labor  and  materials  therefor,  to  wit. 
The  Electric  Wiring  Work  tor  En- 
Progressive  payments  will  be  made. 
Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  g\f  \" 
the  office  of  the  Board  of  Public 
Works  to  which  reference  is  lierebs 
made  and  must  be  commenced  within 
hve  (5)  calendar  days  from  the  receipt 
of  written  notice  from  the  Board  of 
Public  Works  and  completed  within 
nvo  hundred  and  seventy  (270)  calen- 
ilar    days    thereafter. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 

*'a11  proposals  offered  must  he  accom- 
panied by  a  check  certified  hy  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposa  . 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  ^PP''''^"",'! 
at  the  office  of  the  Architect,  and  all 
proposals    must      be      made    upon    such 


SEALED  PROPOSALS. 

PROPOSALS    FOR    BlULDINC. 

OFFICE  OF  THE  BOARD  OF  PI'B- 
lic  Works  of  the  City  and  County  of 
San  Francisco.  . 

Sealed  proposals  will  be  received  at 
this  office  between  the  liours  of  2 
oVIoc'k  p.  ill.  and  3  o'clock  p.  m..  on 
Wednenday,  the  tsth  day  of  April,  19)4. 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
lalTor  and   materials  therefor,   to   wit: 

The    General    Construction    of    Engini 


the 


and    Co 


The' Board  of.  Public  Works  reserve 
a   ri^bt    tn    reiect   anv   and   all    bids. 
By     OTder    of'  the     Board     of    Publi. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
S^i n    Francisco.  . 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  J 
o'clock  p.  m.  and  a  o'clock  p.  m.,  on 
Wednesday,  the  15th  day  of  April,  1M4, 
for   doing   the   following    work,    includ- 


:tor 


,„„     ,^„^     . ,.     of     th 

labor  and  material 

The  Plumbing  and  O-as 
Engine  House  No.  12. 
Progressive  payments  w 
Said  work  must  be  don 
ance  with  the  speciflcatio 
the  office  of  the  Board 
Works    to    which    referenc 


file 


cord- 


fl\ 


Public 
hereby 

,,,,.._ _mmcnced   within 

■'calenda'r  days  from  the  receipt 
ten  notice  from  the  Board  of 
Works  and  completed  within 
ndred   and    seventy    1270)    calen- 


the 


afte 


SEATTLE.     WASH.- 


jtlditl 


„„„-^    No.    12.    

westerly    corner    of    D 
mercial    streets. 

Progressive   payments    will   be   made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public 
Works  to  whicli  reference  is  hereby 
made  and  must  be  commenced  witliin 
five  (5)  calendar  days  from  the  receipt 
of  written  notice  from  the  Board  of 
Public  Works  and  completed  within 
two  hundred  and  seventy  (270)  calen- 
days   thereafter. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$10,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
St  the  office  of  the  Architect,  and  all 
proposals    must      be      made    upon    such 

'"Thl'  Board   of  Public   Works   reserves 
the   right   to   re.iect   any   and   all   bids 

Bv  order  of  the  Board  of  Public 
Work=  HIPHARD   .1.   CLINE. 


ount   of  bond   for   faithful  per- 
formance  of   contract   has  been   fixed   at 

"'Airm-'oposals  offered  must  be  accom- 
panied hy  a  check  certified  by  a  le- 
sponslble  bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal. 

Profited    proposal    forms    will    be    fur- 
nished   gratuitously    upon      appli 


the 


nfflc 


of    the 


chlte 


of  Public   Works   reservi 
reject   any   and   all    bids 
of     the     Board     of     Publ 
RICHARD   J.   CLINE. 


PROPOSALS     FOR    BRICK     WORK. 

OFFICE    OF   THE    BOARD    OF    PUB- 


ill  be  received  at 
the  hours  of  2 
o'cfock'n.  m.  and  3  <►''•"'''.''•„,"'•:„!•? 
WedncMlay,  the  l.-Sth  day  of  April,  1»14, 


ibor  and 
The    1 

o.    12. 
Progr 


Ing  of  the  necess 
„,u  ,„„.... als  therefor,  to  wll 
■Brick    Work    for    Engine    Ho 
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H.    R.    STANFORD, 


nished    gratuitously 

at   the   oftice    of   the   Architf 

proposals    must      be      made 


upo 


rd   of   Public   Works    reser\ 

to    reject    any   and   all    bids 

ir     of     tlie     Board     of     Pub 

RICHARD   J.   CLINE, 

Secretar>- 


PROPOSALS. 

OFFICE    OF   THE    BOARD    OF    PUI 
ic    Works    of    the    City    and    County 
an   Francisco. 

Sealed    proposals    will    be    received    : 


doing  the   following   work,   to 

The  furnishing  and  delivering  of  a 
quantity  of  track  special  work,  being 
Section  "C"  of  Contract  No.  6  of  the 
Municipal    Railways. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  therfor 
on  file  in  the  office  of  the  Board  of 
Public  Works,  to  which  reference  is 
hereby  made,  and  must  be  commenced 
and  completed  within  the  time  limits 
set   forth    In   said   specifications. 

Tlie  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed    at    t,i,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  clieck  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Superyh 


ot   le 


per 


tile  aggregate  of  tlie  proposal. 

Printed    proposal    forms    will    be 
nished    gl-atuitously    upon      appllc 


nt    of 


the   right   to    reject    any   and   all   bids. 

By     order    of    the     Board     ot    Publi. 
Works.  RICHARD   J.   CLINE. 


PUOPOSALS. 
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ttire 

betwee 

n     th 

f    ho 

o'tI«»-k 

III.   and 

3    o'clock 

p.    111.     on 

Wrilni- 

Hduy 

,  the  8th  day 

tor   do 

the    folk 

■k.    to   wil: 

Tlie 

fur 

ni'ShIng 

and 

deli 

yering     of 

e   SI 

lOp    Equ 

ipmer 

it    fo 

r    the    Mu- 

niclpal 

Pip 

e   Yard. 

Said 

■k    must 

be   d 

one 

in    accord- 

ance    v 

iith 

the      s 

pecifii 

'alio 

ns    therfor 

on    file 

the    ofii. 

[■e    of 

the 

Public 

Wo 

Iks.    to 

wliic 

h    re 

Jl  .000.00. 

All  proposals  offered  must  be  acco 
panied  by  a  check  certified  by  a  : 
sponsible  bank,  payable  to  the  ore 
of  tlie  Clerk  of  the  Supervisors,  for 
amount  not  less  than  ten  per  cent 
the  aggregate  of  the  proposal. 

Printed  proposal  forms  will  he  fi 
nished  gratuitously  upon  applicati 
at  the  office  of  the  City  Engineer,  a 
all  proposals  must  be  made  upon  su 
forms. 

The  Board  of  Public  Works  reser\ 
the   right    to   reject    any   and   all   bids 

By  order  of  tlie  Board  of  Pub 
Workc.  RICHARD   .1.   CLINE. 

Secretary 

« 

PROPOS.^LS    FOR    DREDGING. 


n.    C.    until    II    o'clock    11.    in.    April 

1»14.  and  then  and  there  publicly  opt 
ed  for  dredging  at  the  navy  va 
Puget  Sound,  Wash.  Plans  and  s'pe 
flcatlons    can    be    obtained    on    appllc 


PROPOSALS 

FOR     i 

l(0.4D 

WORK. 

ROAD. — Sealed    prop 

osals   V 

nil   be 

re- 

ceived    at    the 

office    o 

t    the 

lighth. 

ouse 

inspector,    San 

Francis 

SCO,    Ca 

1.,    un( 

til   '2 

o'clock    p.    in.    April    17 

,    1914, 

and 

then 

opened   for   con 

structir 

■avel 

rodd 

to    Point    Arena      Light      stal 

ion, 

(;al. 

Blank    proposal 

Is    and 

liars 

may 

addres 

ising    the    LIGHT 

HOUSE    INSPECTOR, 

San 

Franc 

isco 

Cal. 

^ 

PROPOSALS    FOR 

LANTERN. 

LANTERN.— Seale  proposals 
eceive  at  the  office  ot  the  Hi 
nspector.  Portland.  Ore.,  until 
.  in.  April  10,  1914,  and  ther 
standard 


Jlar 


Blank    propo 


obta 


NOTICE    TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  by  W. 
F.  McClure.  State  Engineer.  Ca'piiol 
Building,  Sacramento,  California,  up  to 
and  including  12  o'clock,  noon,  Alon- 
day,  April  S7,  1»14,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required  for 
the  construction  and  erection  of  a 
building  to  known  as  the  Nurses  Home. 
Female,  at  the  Agnews  State  Hospital, 
Agnew,  California,  in  accordance  with 
plans  and  specifications  therefor,  copies 
obtained    on    appl 


tion  to  the  State 
gineering,    Sacram 

Such  bids  will  1 
Entire  Work. 

Cash,   a   bidder's 


Departn 


nt    of    En 


nla. 


ifled 


check  in  the     sum  ot  ten   pe 

110%)    ot  the   amount   of   the   bid    must 

accompany    each    bid. 

A     deposit   of  Ten      ($10.00)      Dollars 
will  be  required  on  plans  and  specifica- 


tbe 


It    to 


etur 


mediately 

and  specifications  to  the  State  Depart- 
ment of  Engineering  at  Sacramento, 
California,   in   good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in   any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McCLURB.  State  Engineer.  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  "Proposals       for       Nurses' 

Home,   Agnews  State   Hospital.   Agnew. 


Callfor 
(E 


ed) 


W. 


NOTICE    TO    CONTR.\CTORS. 

SEALED  BIDS  will  lie  received  by  W 
P.  -McCIure,  State  Engineer.  Capitol 
Building,  Sacramento,  California,  up  to 
and  includinjB;  1::  o'clock,  nfion,  Tnen- 
day,  April  38,  l»)4,  said  bids  then  and 
tliere  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
d  doing  the  work   required  for 


structio 


nd 


ectii 


tat^ 


liuilding  to  be  kno  . ..  „_  , 
Cottage— Female — at  the  A 
Hospital,  Agnew,  California,  in  ac- 
cordance with  plans  and  specifications 
therefor,  copies  of  which  may  be  oh- 
■    ■      ■  lication   to   the  State  De- 

Engineering,    Sacramento, 


partment    o: 
Cillfornla. 

Such    bids 
Entire  Worl 


111    be 


ed    tor 


the 


110%)    of   the 


nt    of    the    hid 


each   bid. 

A  deposit  of  Ten  ($10.00)  Dolla 
"'ill  be  required  on  plans  and  specific 
;ions.  the  deposit  to  be  returned  it 
iiediately  on  the  return  of  the  pla 
ind  specifications  to  the  State  Depar 
iient  of  Engineering  at  SacramenI 
alifornia.  in  good  condition. 
The    State    Department    ot   Enginee 


]9 

Cctlage— Female— at  the  Agnews  State 
Hosijital,    Agnew,   California." 

(Signed)  W.   F.    McCLURE. 

State    Engineer.      (•) 

♦ 

PROPOSALS    FOR    OANAL    WORIC. 

CANAL  WORK— Department  ot  the 
Interior.  U.  S.  Reclamation  Service, 
Washington,  D,  C. — Sealed  proposals 
will  be  received  at  tile  office  of  the  U. 
S:  reclamation  service,  Great  Falls, 
Mont.,  until  3  o'clock  p.  m.  April,  15, 
1914,  tor  the  construction  ot  a  portion 
ot  the  St.  Mary  canal,  St,  Mary  storage 
unit.  Milk  River  project.  Montana,  In- 
volving about  '560,000  cubic  yards  ot 
excavation,  7,500  cubic  yards  ot  con- 
crete, 13,000  square  yards  of  paving, 
700  cubic  yards  ot  rip-rap.  and  8,600 
cubic  yards  ot  pudding;  the  placing  of 
about  4S5.00O  pounds  ot  steel  reinforce- 
ment bars,  and  393,000  feet.  board 
measure,  of  lumber  in  wooden  struc- 
tures and  the  erection  ot  about  105,000 
pounds  ot  miscellaneous  metalwork. 
rk    Is  situated  in   the   Blackteet 


Indii 


Res 


PROPOSALS    FOR   SALE    OF   VESSELS. 

SALE  OF  U.  6.  NAVAL  VESSELS.— 
Sealed  proposals  will  be  received  at 
the  bureau  of  supplies  and  accounts. 
Navy  Department.  Washington,  D.  C, 
until  12  o'clock,  noon.  May  14,  1914, 
when  they  will  be  publicly  opened  for 
the  purchase  of  the  following  vessels: 
U.  S.  S.  Manila,  at  navy  yard,  Mare 
Island,  Cal.,  appraised  value  $10,000;  U. 
S.  S.  Restless,  at  naval  torpedo  station, 
Newport,  R.  L.  appraised  value  $2,000. 
The  Manila  will  be  sold  for  cash  to  the 
highest  bidder  and   the  Restless  to  the 


appr 


sed 


St  pr 


ot    pr 


ing  the  vessels  and  the  terms  and 
litions  of  sale  may  be  o'btalned 
1  application  to  the  bureau  ot  sup- 
!  and  accounts.  JOSEPHUS  DAN- 
3    Secretary   ot  the  Navy. 

• ♦ 

NOTICE   TO    CONTR.*CTORS. 


Building,  Sacramento,  California,  up  to 
and  including  12  o'clock,  noon,  Thura- 
day,  April  23rd,  1914.  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials  and 
d  doing  the  work  required  tor 


th 


ucti 


and 


building  to  be  known  as  Ward  .„, 
Stockton  St.itr.  Hospital,  Stockton  Cal- 
ifornia,   in     t. I  III,  ,.    will,    plan 


ot  which 
m  to  the 
ing.  Sac- 


may  be  obi. 1 1 II.  ,{  ,111  ;i  ] 
State  Depart  111,11 1  ,,f  !■; 
ramento,  California, 

Such  bids  will  be  received  for  the 
Entire  Work. 

Cash  a  bidder's  bond,  or  a  certified 
check  in  the  sum  ot  ten  per  centum 
(10%)  of  the  amount  ot  the  bid  must 
accompany  each   bid. 

A  deposit  of  Ten  ($10.00)  Dollars  will 
be  required   on  plans  and  specifications, 
eturned   immediately 


catli 


Ifi- 


En 


The  State  Departmet  ot  Engineering 
reserves  the  right  to  reiect  any  and  all 
bids  and  to  waive  anv  informality  in 
any   bid   received. 

.411  bid.i  must  be  addressed  to  W  F 
.McCLURE,  State  Engineer,  Sacramen- 
to, California,  and  plainly  marked  on 
the  envelope:  ''Proposals  for  Ward  2,-;, 
at  the  Stockton  State  Hospital  Stock- 
ton. California," 

(Signed)  W.    F.    McCLURE 

State  Engineer.    (•) 

• 

PROPOSALS    FOR    BUILDING. 

BUILDING— Department  of  the  In- 
terior. Office  of  Indian  Affairs.  Wnsb- 
ingtoii.  D.  C. — Sealed  proposals  plainly 
marked  on  the  outside  of  the  sealed 
envelope  "Proposals  for  Additions  to 
Brick  Dormitory.  Santa  Fe  Indian 
School.  New  Mexico."  and  addressed  to 
tlie  commissioner  of  Indian  Affairs. 
Wa.shlrgton,  D.  C.  will  be  received  at 
the  Indian  Office  until  2  o'clock  p.  in. 
April  l.t,  ini4,  for  furnishing  materials 
.•ind  labor  for  the  construction  of  ad- 
ditions to  girls'  brick  dormitory  at  the 
Santa  Fe  Indian  School.  New  Mexico, 
in  strict  accordance  with  the  plans, 
specifications    ana    Instructions    to    bid- 


20 

ders,  which  may  be  examined  at  the 
office  of  the  paper  or  periodical  in 
which  this  advertisement  appears,  the 
U.  S.  Indian  warehouse  at  San  Fran- 
cisco. Cal..  and  at  the  Santa  Fe  Indian 
School.  For  furtlier  information  apply 
to  the  superintendent  of  the  Santa  Fe 
Indian  School.  Santa  Fe.  New  Mexico. 
CATO   SELLS,    commissioner. 


PURSUANT  to  Resolution  No.  i64a 
N  S.,  passed  March  16.  1914.  the  Coun- 
cil of  the  City  of  Oakland  will  receive 
bids  tor  furnishing  of  all  the  materials, 
labor  and  workmanship  required  in 
connection  with  the  construction,  erec- 
tino  and  finish  of — A:  Granite  Work 
and  Setting,  or.  B:  Limestone  Work 
and  Setting  tor  the  Auditorium.  lo- 
cated on  Twelfth  street,  between  Fal- 
lon street  and  Lake  Shore  avenue,  in 
the  City   of  Oakland. 

All  proposals  shall  be  made  upon 
and  conform  to  the  requirements  of 
the  forms  of  proposals,  prepared  and 
furnished  by  the  City,  through  the 
Supervising  Architect,  and  shall  be  en- 
closed in  sealed  envelopes  endorsed 
■■Bid  for  Auditorium,"  addressed  to  the 
Council  and  deposited  hy  the  bidder,  or 
his  agent,  with  said  Council  while  m 
session,  between  11  o'clock  a.  m.  and  12 
o'clock,  Noon,  Pacific  Time,  on  the  13th 
dav  of  April,  1014,  in  the  room  of  the 
Council  in  the  Citv  Hall.  14th  and 
Washington  street's.  Oakland,  and  at 
the  expiration  of  the  tme  namedthe 
bids  will  be  opened,  ex, 
licly    declared    in    open 


BUILDING  AND  INDUSTRIAL  NEWS 

cost   of  reproduction      ,s"<='>     **^'f,'i1S?J 

copies    to    be   returned    to   the   Arcniteci 

together   with    the   first   set. 

Ml    information    relative    to    tne      >c 

autrements  tor  bidding,  and  all  dire^-- 
ns  necessary  to  explain  and  make 
inite  any  of  the  provisions  oi  u,c 
cifications  or  drawings  i*.''  .  ' ,? 
en  by  the  Supervising  Architetl 
m  application  at  his  office 
'he  riglit  is  reserved  to  tiie  ^^ouiilu 
accordance  with  the  provisions  or 
Charter  of  the  City  of  Oakland,  to 
ect  anv  nr  all  bids  submitted. 
^anh  hu\  =liall  bear  tlie  affidavit  ot 
■    bv    Section    IJb 


Wednesda 


April      1. 


1914. 


lion    of    the 


and 


ork- 


equl 
''frank' M.  SMITH.  Ci 


Cle 


PROPOSALS  FOR   ARCHITECTURAL 
TERR.V  COTTA  WORK. 

ilution    Nc 


which  deposit  will  be  returned  to  the 
applicant  when  the  said  plans  and 
drawings  are  returned  to  the  Architect 
in  good  condition;  one  complete  set  of 
plans  and  drawings  required  for  the 
work  will  be  furnished  each  applicant; 
additional  copies  will,  however,  be  fur- 
nished, provided  the  applicant  pays  tue 
cost  of  reproduction,  sue  additional 
copies  to  be  returned  to  the  Architect 
together    with    the    first    set. 

All  information  relative  to  the  re- 
quirements for  bidding,  and  all  direc- 
tions necessary  to  explainand  make 
definite  any  of  tlie  provisions  of  the 
specifications  or  drawings  will  be 
given  by  the  Supervising  Architect 
upon  application  at  his  office. 

The  right  is  reserved  to  the  Council 
in  accordance  with  the  provisions  of 
the  Charter  ot  the  City  of  Oakland,  to 
reject   any   or  -nil   bids   submitted. 

Each  bid  shall  bear  the  affidavit  of 
the    bidder    as    required    by    Secl,lon    126 


PURSUANT    to    Resolution    No.    "1143 
,.  passed   March    16.   1914.  the  Coun- 
f  the  City   of  Oakland   will   receive 
...  -       ,.    -L  .    labor. 


ated 


elfth 


et.   be 
Shor 


bv  and  be  in  accordance  with  the 
plans  drawings  and  specifications  pre- 
pared therefor  and  on  file  in  the  office 
of  John  J.  Donovan.  Supervising  Archi- 
tect of  the  City  of  Oakland,  to  whi. 
said  plans  and  specifications  reference 
is    hereby    made. 

The  Contract  for  the  furnishing  of 
all  the  labor  and  materials  entering 
into  the  construction,  erection  and 
finish  of — A:  Granite  Work  and  Set- 
ting or  B:  Limestone  Work  and  Set- 
ting! all  as  indicated  on  the  Plans  and 
Drawings  and  as  called  for  in  the  spe- 
cifications, is  to  be  let  or  awarded  as 
■^    separate  contract. 

—       ~      '    -    ■- ill    be    required    to 

ithin  five  (5)  days  from 
of  the  contract,  unless 
otherwise  notified  in  wrltin  -  bv  tne 
owner  or  architect,  and  to  fully  com- 
plete the  entire  work  in  accordance 
with  the  requirements  of  the  agree- 
ment plans,  drawings  and  specifica- 
tions prepared  therefor  to  the  entire 
satisfaction  ot  the  Commissioner  of 
Public  Works  and  the  Council,  on  or 
before  seventv-five  (75  working  days 
from  and  after  the  beginning  of  the 
work. 

After  the  award  and  upon  the  exe- 
cution of  the  agreement,  the  contrac- 
tor shall  at  the  same  time  execute  to 
tie  Citv  of  Oakland  and  deliver  to  the 
Auditor  a  bond  guaranteeing  to  the 
Citv  the  faithful  performance  of  the 
contract,  and  in  an  amount  equal  to 
twentv-five  per  centum  (25%)  of  the 
amount  named  in  the  agreement.  He 
shall  likewise  execute  and  deliver  at 
the  same  time  another  and  separate 
bond  to  protect  anv  and  all  persons 
performing  labor  upon  or  furnishing 
materials  to  be  u.=ed  upon  the  said 
work  and  in  an  amount  equal  to  fifty 
per  centum  <-,0%1  of  the  amount  named 
in    said   agreement. 

A  bound  set  of  the  forms  of  pro- 
posal and  of  the  required  affidavits, 
agreement.  bonds.  acknowledgments 
and  specifications  will  be  furnished 
contractors  on  demand  at  the  office  of 
the  Supervising  Architect  of  the  City 
of  Oakl-and,  Security  Bank  Building, 
corner  of  Uth  and  Broadway.  The 
plans  and  drawings  may  be  had  at  tne 
said  office  of  the  Supervising  Archi- 
tects after  March  17th,  1914.  within  a 
reasonable  time  after  application,  and 
upon  a  deposit  of  Twenty-five  ft25.(r 
which  deposit  will  be  returned  to  tne 
applicant  when  tlie  said  plans  and 
drawings  are  returned  to  the  .Architect 
in  good  rnnditlon;  one  complete  set  of 
plans  and  drawings  required  for  the 
work  will  be  furnished  each  applicant; 
additional  copies  will,  however,  be  fur- 
nished, provided  the  applicant  pays  ti.e 


Fallon    street    and    Lak( 
avenue,  in  the  City  of  Oakland. 

All  proposals  shall  be  made  upon 
and  conform  to  the  requirements  of 
tile  forms  of  proposals,  prepared  and 
furnished  by  the  City,  through  the  Su- 
pervising Architect,  and  shall  be  en- 
closed in  sealed  envelopes  endorsed 
•■Bid  for  Auditorium."  addressed  to  the 
Councnl  and  deposited  by  the  bidder, 
or  his  agent,  with  said  Council,  while 
in  session,  between  11  o'cl€M?k  a.  ui.  and 
12  o'clock.  Noon,  Pacific  Time,  on  the 
13th  day   of  April,   1914, 


the  Council  in  the  Citv  Hall,  14th  and 
Washington  streets,  (Dakland,  and  at 
the  expiration  of  the  time  named  tlie 
bids  will  he  opened,  examined  and  pub- 
licly declared  in  open  session  of  the 
Council. 
All   sa 

in    is    to   consi 

accordance  with  the 
plans,  drawings  and  specifications  pre- 
pared therefor  and  on  file  In  the  office 
ot  John  J.  Donovan,  Supervising  Archi- 
tect ot  the  City  of  Oakland,  to  which 
said    plans   and    specifications 
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before  one  hundred  (100)  working 
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NOTICE   TO   CONTRACTORS, 

NOTICE  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  ot 
Trustees  of  the  Patterson  Union  High 
School.  Patterson.  Stanislaus  County, 
California,  on  the  11th  day  of  April, 
1914,  up  to  2  o'clock  p.  ni.  of  the  said 
day,  for  furnishing  the  labor  and  ma- 
terial to  construct  a  new  Union  High 
School  Building  In  said  District,  on  the 
site  provided  for  same,  on  the  west 
line  of  7th  street,  bounded  on  the  north 
by    H    street    and    on    the    south    by    J 

The'  plans  and  specifications  for  the 
said  proposed  new  Union  High  School 
Building  are  on  file  in  the  office  of  Dr. 
A.  M.  Field.  Clerk  of  the  above  Board, 
in  Patterson.  California,  and  also  In 
the  office  of  Henry  C.  Smith,  autlior- 
Ized  architect,  7S5  Market  street,  San 
Francisco,  California,  where  copies  of 
same  mav  be  obtained  by  bidders  on 
deposit  of  the  sum  of  Twenty-five  Dol- 
lars (525,00).  Reference  Is  .hereby 
made  to  such  plans  and  specifications 
for  mode  of  bidding.  Blank  forms  for 
bidding  will  be  furnished  by  Clerk  or 
architect   upon   application. 

Each  bid  must  be  accompanied  by  a 
certified  check  or  bidder's  bond  tor  ten 
per  cent  of  the  amount  of  the  bid,  said 
check  or  bond  to  be  made  payable  tu 
Dr.  A.  M.  Field.  Clerk  of  the  Board  of 
Trustees  of  the  Patterson  Union  Higli 
School  District.  The  Board  reserves 
the   right   to   reject  any   or  all   bids. 

All  general  bidders  will  be  allowed 
to  retain  the  plans  and  specifications 
for  six  (6)  consecutive  days  in  which 
to  prepare  figures,  but  arrangements 
may  be  made  by  payment  ot  $10,00  to 
retain  same  until  opening  of  bids, 
which  amount  will  be  deducted  from 
the  deposit  made  of  $25.00  when  the 
plans  and  specifications  are  returned. 
DR.  A.  M.  FIELD.  Clerk. 
CAD  ELLIS. 
President   of  the   Board   of  Trustees   ot 

the    Patterson      Union      High      School 

District.    Patterson.      Stanislaus     Co., 

California. 


PROPOSALS    FOR    BUILDINR. 

OFFICE  OF  THE  BOARD  OF  PUB- 
11c  Works  of  the  Citv  and  County  ot 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  ni.  and  3  o'clock  p.  ni.,  on 
Wedneadny,  the  Rth  day  of  April.  1914, 
for    doing    the^  following    work    inrhi.l- 


labo 


fur 


of  the   Cen 
be    lo 
Squa 


al  Fire 
Alarm  Station,  to  be  located  in  that 
portion  of  Jefferson  Square  bounded  by 
Laguna.  Octavia  and  Turk  streets  and 
Golden    Gate   avenue. 

Progressive   payments    will    be   made. 

Said  work  must  be  done  In  accord- 
ance with  the  specifications  on  file  In 
the  oflSce  of  the  Board  of  Public  Works, 
to    which     reference    is      hereby     made. 


written  notice  from  the  Board  of  Pub- 
lic Works  and  completed  within  one- 
hundred  twenty  (120)  calendar  days 
tbereafte 


offered  must  be  aocora- 


panied  by  a  r-lieck  cei-tilied  l.j 
sponsible  bunk,  payable  lo  th'i 
of  the  Clerk  of  the  Supervisors, 
*    not   less    tlian    ten   per 


for 


the   aggregate   of   tin 

Printed  proposal  forms"  will  be  fur 
nished  gratuitously  upon  applicatloi 
at  the  office  of  the  Architect,  and  al 
proposals  must  be  made  upon  suci 
forms. 

The  Board  of  Public  Works  reserve; 
the  right    to    reject   any   and  all    bids. 

By  order  of  the  Board  of  Puhlb 
Works.  RICHARD    J.    CLINE. 

Secretary. 
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on  the  rclinii  of  the  plans  and  spcci- 
ticatiuiis  to  tlie  State  Department  of 
Engineering,  at  aacrameulo,  Califor- 
nia, in  good  condition. 

The    State    Department    of    Engineer- 


All 


.McCl.rHI-:. 
Califurnia. 


Kn 


sed    to   W,    F. 
the 


ing  1 


the 


nd  plainly  marked 
'Pr/oposalsi  for  Elevato 
Work.  Stockton  State  Hospital,  Stock- 
ton, California." 

(Signed!  W.    F.    McCLURE, 

State   Engineer.    <•) 


(rarefiilly    clanHifled 
fore    iinrt    (if    the    nc 
ChurolieN,   Hotels,  et 


from  certalB  Isealltles  like  San  Franclsoo,  Loa  Angelea, 
ivill  find  all  sncli  lleniN,  coninieneinK  on  this  page,  all 
to  location.  These  same  Items  are  repealed  In  the 
department,    under    dlNtlnot     faeadlngs,    such    as    Banks 


f'AI.IFORlVIA    HIGHWAY  COKIMISSIOIV 
XOTICE    TO    CONTRACTORS. 

SEAL/ED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  Higji- 
way  Commission,  516  Forum  Bldg.. 
Sacramento.  Cal..  until  the  time  here- 
inafter noted,  at  which  time  thev  will 
be  publicly  opened  and  read,  for  con- 
struction in  accordance  with  the  speci- 
fications therefor.  to  which  special 
reference  is  made,  portions  of  State 
highway    as   follows: 

Until  3  o'clock  P.  M.,  April   13,  I9I4 

Solano  County  from  Benicia  to  a 
point  Hi  miles  south  of  Cordelia  (111- 
Sol-7-Al.  about  9  miles  in  length,  to 
be   built   of   Portland   cement   concrete. 

Alameda  County  from  Hayward  to 
Valle  Vista  School  (IV-Ala-5-Cl.  about 
3.1  miles  in  length,  to  be  built  of  Port- 
land cement  concrete. 

Ammeda  County  from  Hayward  to 
Oakland  (IV-Ala-5-D).  about  5.1  miles 
In   length,   to  be  surfaced 


SAN  FRANCISCO. 


tic 


ete. 


ith 


Kern  County  from  the  northerly 
county  boundary  to  Dearborn  (VI-Ker- 
4-P).  about  12.4  miles  in  length,  to  be 
built   of   Portland    cement    concrete. 

Ventura  County  from  Sea  Cliff  to  the 
westerly  county  boundary  (VII-Ven-  =  - 
F  &  Gl.  about  5.1  miles  in  length,  to 
be   built   of   Portland   cement   concrete. 

Plans  may  be  seen,  and  forms  of 
proposal,  .bonds,  contract,  and  speci- 
fications may  be  obtained,  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  of  the 
divisions  In  which  the  work  is  situat- 
ed. The  Division  Engineers'  offices  are 
located  at  Willlts,  Redding,  .Sacra- 
mento, San  Francisco,  San  Luis  Obispo, 
Fresno,  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  bv  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to 
the  blank  form  of  proposal,  for  full 
to    bidding,    quantities    of 


vork   to  1 

The    Department    of    Engineering    re 
erves    the    right    to    reject    any    or    al 
lids    or    to    accept    the    bid    deemed    fo 
he   best   interests   of   the  State. 
CHARLES  D.   BLANEY. 
NEWELL    D.    DARLINGTON. 
CHARLES    F,    STERN. 
California   Highway    Commission 
AUSTIN    B.    FLETCHER, 

Highway    Engineer. 
WILSON    R.    ELLIS,    Secretarv 
Dated:      March    13,    1914, 


<•) 


NOTICr    TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  P.  McClure.  Slate  Engineer,  Capitol 
Building,  Sacramento,  California,  up  to 
an  including  12  o'clock  noon,  Tnesday, 
April  21st,  1814,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials  and 
labor,  and  doing  the   work   required   for 


ctto 


the 


elevator  work  of  the  buildi:  „ 
as  the  Female  Building,  nt  the  Stock- 
ton State  Hospital.  Stockton.  Califor- 
nia, in  accordance  with  the  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering.  Sac- 
ramento.  California. 

Such  bids  will  he  received  for  the 
Entire  Work. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  hid. 

A  deposit  of  Five  Dollars  ($5.00)  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 


RESIDENCE 
rame.    $4,500. 


Bldg..    S.    F.      The 


ed    for 
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ith    bath. 


ill   be 


cted 


the 


east  side  of  20th  avenue  near  Califor- 
nia street.  All  interior  finish  will  be 
of  pine  or  redwood.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  hath  room  and  kitchen.  Composi- 
tion floors  are  specified  for  the  batii 
room.  An  automatic  water  heater  will 
he  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  ano 
work  will  be  done  by  Day  Labor.  Ma- 
terials are  now  being  purchased  by  the 


wner. 

RESIDENCE  —   2 
rame.    $3,000.      San 


nd    ba 


shed 


rior  will  be 
wood  floors  and  beam 
will  be  furnace  heat 
pilaces.  Mantels  will 
brick.      Tile    wainscot 


■ancisco.  Archl- 
Glnley.  131  5th 
veiling  will  be 
e  of  15th  avenue 
s  been  designed 
and   bath.     Inte- 


and      open      fire 


of      tile 


or 


ill  be  used  In 
the  bath  room  and  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
E.\terior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
All  materials  are  now  being  purchased. 
RESIDENCE  —  2  story  and  base, 
frame.  $2,000.  San  Francisco.  Archi- 
tect, none.  Owner.  N.  J.  Nelson.  427S 
2Srd  street.  S.  F.  The  dwelling  will 
be  erected  on  the  north  side  of  I7th 
street  west  of  Cole,  and  has  been  de- 
signed for  a  six-room  house  with  bath. 
Pine  will  be  used  for  interior  finish 
throughout.  Some  hardwood  floors 
will    be    used.      There    will    be    a    large 


ope 


flr 


pla 


the 


Mantel    will   be   of   tile.      Tile 


oom. 
iscot 


be 


the 


kitch. 


1  automatic  water  beater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  and  rustic.  Plans  are  com- 
plete and  In  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
All  materials  are  now  being  purchased. 
RESIDENCE   —   2      story,     attic      and 


fran 


$S.OOO. 


Architect.  Joseph 
ritos  avenue.  S.  F. 
ally  Co.     The  dwe 


A.    Leo 


rd.    S5    Cer 


ind   sleeping   po 


liilcrlor  finish  will  be  largely  of  pine 
with  some  hardwood  veneer  and  beam 
ceilings.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Au- 
tomatic water  heaters  will  be  in- 
stalled. Tile  will  be  used  in  the  bath 
rooms  and  kitchens.  Composition 
floors  are  specifled  in  the  bath  rooms. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  work  will  be 
done  by  Day  Labor.  All  materials  are 
now    being   purchased   by   the   architect. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  San  Francisco.  Archi- 
tect. Joseph  A.  Leonard.  85  Cerritos 
avenue.  S.  F.  Owners.  Urban  Realty 
Co.  The  dwelling  will  be  erected  on 
De  Soto  avenue  in  Ingleside  Terraces, 
and  has  been  designed  for  a  seven- 
room  house  with  bath  and  sleeping 
porch.  All  interior  finish  will  be  of 
pine.  Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Both  room  will  have  composition  floor 
and  tile  wainscot.  Exterior  of  the 
dwelling  will  be  covered  with  rustle 
and  cement  plaster  on  metal  lath.  The 
work  will  be  done  by  Day  Labor  under 
the   direction    of   the    architect. 

FOREIGN  EXHIBIT  BUILDING — 
Frame  and  plaster  construction,  $60,- 
000  to  $100,000.  San  Francisco. 
Architect  G.  J.  Oakeshatt.  Service 
Bldg..  S.  P.  Owners.  Australia. 
Architect  G.  J.  Oakeshatt  of 
Sydney.  Australia,  who  is  to  be  in 
charge  of  the  Australian  Exhibit 
Building  to  be  erected  at  the  Panama- 
Pacific  International  Exposition.  ar- 
rived In  this  city  Wednesday.  The 
building  will  be  similar  to  the  other 
buildings  erected  by  the  various  states 
and  countries,  and  will  be  of  frame 
and  plaster  construction,  costing  Tye- 
tween  $60,000  and  $100,000,  Mr.  Oakes- 
hatt will  make  his  headquarters  at  the 
Service    Building    temporarily. 

EXHIBIT  BUILDING — 2  story,  frame 
and  plaster  construction.  $100,000.  San 
Francisco.  Architects.  Ward  &  Blohme. 
Alaska  Commercial  Bldg..  S.  F.  Own- 
ers. German-American  Societies.  Pre- 
liminary plans  have  been  completed 
and  approved  for  a  large  exhibit  build- 
ing to  be  erected  for  the  German- 
Amerlcna  Societies  at  the  1915  Exposi- 
tion. The  structure  will  contain  space 
for  exhibits.  offices  and  reception 
rooms.  Working  drawings  are  now 
being  completed  and  figures  will  short- 
ly he  called.  Full  particulars  can  be 
secured    from    the   architects. 

STATE  EXHIBIT  BUILDING  —  2 
story,  frame  and  plaster.  Cost  not 
stated.  San  Francisco.  Architect. 
Burdette,  Service  Bldg.,  S.  F.     Owners, 


22 

dtatc  of  CaliJloriiiii.  AH  arciiltectural 
drawings  for  tlic  Ciillfornia  Building 
to  be  erected  at  the  1915  Exposition 
have  been  completed  and  structural 
drawings  are  50  per  cent  complete.  The 
plans  are  being  drawn  in  tlie  office  of 
the    Director    of    Works,    Service    Bldg. 

FESTIVAL,  HALL — 2  story  and  base, 
frame  and  plaster  construction,  $214,- 
000.  San  Francisco.  Architect,  Direc- 
tor of  Works,  Service  Bldg.,  S.  F,  Own- 
ers, Panama-Pacitic  International  Ex- 
position Co.  The  three  lowest  figures 
submitted  for  tlie  general  construc- 
tion of  tlie  Festival  Palace  for  the 
Panama-Paciflc  International  Exposi- 
tion Co.,  were  as  follows;  McLeran  & 
Peterson,  $214,000:  Strehlow,  Freeze  & 
Peterson,    $216,000:    Commary-Peterson, 

.       A    contract    will    probably    be 

awarded    to   McLeran   &   Peterson. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,000.  San  Francisco.  Archi- 
tect. Charles  C.  Frye.  .'n  Montgomery 
street,  S.  F.  Owner's  name  withheld. 
The  dwelling  will  be  erected  in  Jordan 
Park  ana  has  been  designed  for  an 
eight-room  house  with  two  baths.  In- 
lerior  w:il  be  finished  in  pine  and  hard- 
wood with  oak  floors  in  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile.  An  automatic  water  heater 
is  specified.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Beam 
ceilings  will  be  used  in  the  dining 
room  and  reception  hall.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  Theodore  Gibson, 
355  Fair  Oaks  street,  S.  P.  The  dwell- 
ing has  been  designed  for  a  seven- 
room  house  and  will  be  erected  ■  on 
Lincoln  Way  west  of  25th  avenue.  In- 
terior finish  will  be  principally  of  pine 
with  some  elm  panels  and  beam  ceil- 
ings. Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  Plans  provide  for  open 
fire  places  and  furnace  heat.  Mantels 
will  be  of  tile  or  brick.  Bath  room 
will  have  tile  wainscot  and  composition 
floor.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
All  materials  are  now  being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,400.  San  Francisco.  Archi- 
tect, none.  Owner.  John  O'Donnell, 
1848  Fell  street,  S.  P.  The  dwelling, 
which  has  been  designed  for  a  six- 
room  house,  will  be  erected  on  the 
west  side  of  24th  avenue  north  of 
Judah  street.  Interior  will  be  finished 
in  pine,  redwood  and  some  oak  veneer. 
Hardwood  floors  are  specified  in  the 
living  and  dining  rooms.  Tliere  will 
be  a  large  open  fire  place  and  tile  or 
brick  mantel.  Bath  room  and  kitchen 
will  have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $15,000.  San  Francisco.  Archi- 
tect. Charles  C.  Frye.  20  Montgomery 
street,  S.  F.  Owner,  Mrs.  Meyers.  This 
dwelling  lias  been  mentioned  here  be- 
fore when  ttie  architect  was  first  com- 
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Wednesda 


1!I14. 


missioned  to  prepare  plans.  The  house 
has  been  designed  for  a  ten-room 
dwelling  with  three  baths  and  sleeping 
porch,  and  will  be  erected  on  Pacific 
avenue.  Interior  will  be  finished  in 
pine  and  hardwood  with  oak  floors  in 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile.  Bath  rooms 
win  have  tile  wainscot  and  composition 
floors.  Automatic  water  heaters  will 
be  installed.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  A  clay  tile  roof  will  be 
used.  Plans  are  being  revised  and  new 
figures    will    shortly   be    called. 

APARTlfENT  HOUSE— 4  story  and 
base,  reinforced  concrete,  $23,000.  San 
Francisco.  Architect,  none.  Owners, 
Kincanon  Construction  Co.,  215  Mont- 
gomery street,  S.  F.  The  building  will 
be  erected  on  the  south  side  of  Ellis 
street  west  of  Hyde,  and  will  cover  an 
area  of  23  by  137%  feet.  Interior  will 
contain  a  total  of  sixteen  suites  ar- 
ranged in  two  and  three  room  apart- 
ments.    Pine  and   elm   will   be   used  for 
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Plans  are  complete  and  in  the  hands  of 

the    owners    who    will    do    the    work    by 

Day    Labor.      Materials   are    now    being 

purchased. 

APARTMENT  HOUSES — 2,  3  story 
and  base,  frame,  $13,000  and  $10,000. 
respectively.  San  Francisco.  Archi- 
tects, Rousseau  &  Rousseau,  Monad- 
nock  Bldg.,  S.  F.  Owners,  Metropolis 
Investment  Co.  One  of  the  buildings 
will  be  erected  at  the  southwest  cor- 
ner of  Jackson  and  Taylor  streets  and 
the  other  on  the  west  line  of  Taylor 
street  south  of  Jackson.  Each  build- 
ing will  contain  six  apartments  of 
three  and  four  rooms.     Interiors  will  tie 
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and  owners  will   take  figures  at  on 

APARTMENT    HOUSE— 2    story 
base,    frame.      Cost      not      stated. 
Francisco.     Architect.  John  J.  Fole 
Kearny      street,   S.   F.     Owner's      i 
withheld.     The  building  will  be  en 
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fou 


artn 


building.  Each  apartment  will  contain 
four  rooms  and  bath.  Interior  will  be 
finished  in  pine  and  redwood  with  some 
oak  floors.  All  suites  will  have  pri- 
vate bath  rooms  and  wall  beds.  Bath 
rooms   will   be   finished   in    tile   and   will 


ompo 


Pla 


vide  for 
system, 
be    covei 
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ith 


Plans   are   being    prepared. 

APARTMENT  HOUSE— 3  story 
base,  reinforced  concrete.  $17,500. 
Francisco.      Architect,    none.      Ow 


uctli 


Co.. 


S.   F.     Tlie  building 


Hyde  street  nortli  ot  Eddy  and  will 
cover  an  area  of  25  by  87%  feet.  There 
will  be  a  total  ot  eleven  suites  of  two 
and  tliree  rooms.  Interior  finish  will 
be  of  pine  and  redwood  with  some  elm 
panels  and  hardwood  floors.  There  will 
be  steam  heat  and  a  hot  water  supply. 
All  suites  will  have  private  bath  rooms 
and  wall  beds.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Entrance  will  be  finished  in  tile  and 
marble.  Exterior  ot  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  in  the  hands  of  tne 
owners  who  will  do  the  work  by  Day 
Labor. 

HOTEI^23  story  and  base.  Class  A 
construction.  Cost  not  stated.  San 
Francisco.  Architects.  Rousseau  & 
Rousseau.  Monadnock  Bldg..  S.  F.  Own- 
er, Fred  C.  Finkle.  This  building,  de- 
signed to  be  the  tallest  hotel  structure 
west  of  Cliicago.  will  be  erected  at  the 
northwest  corner  of  Pine  and  Stockton 
streets.  The  basement  and  sub-base- 
ment will  connect  direct  with  the 
Stockton  street  tunnel.  There  will  be 
a  complete  steel  frame,  concrete  floors 
and  hollow  tile  and  metal  lath  and 
plaster  interior  partitions.  The  first 
eighteen  stories  will  contain  a  total  of 
187  guest  rooms,  all  ot  which  will  have 
private  baths.  Upper  five  fioors  will 
be  devoted  to  observatory  rooms,  dance 
hall,  banquet  rooms  and  roof  garden. 
Plans  provide  for  steam  heat,  elevator 
service,  vacuum  cleaning  and  all  other 
modern  conveniences.  The  architects 
state  that  bids  will  be  taken  at  once 
for  the  structural  steel  and  that  fol- 
lowing the  letting  of  this  contract  fig- 
ures will  be  called  for  on  the  balance 
of  the  work.  The  building  is  to  be 
completed  by  tlie  opening  of  the  expo- 
sition. 

HOTEL  AND  STORES— 7  story  and 
base,  brick  and  steel,  $110,000.  San 
Francisco.  Architects.  Smith  &  Stew- 
art, 244  Kearny  street.  S.  F.  Owner. 
A.  O.  Stewart.  This  is  the  second 
building  to  be  erected  by  Mr.  Stewart 
and  designed  by  the  same  architects. 
The  building  will  be  erected  on  the 
north  side  of  Ellis  street  east  of 
Mason,  and  will  have  a  frontage  of  50 
feet  and  a  depth  of  137%  feet.  There 
will  be  two  stores,  offices  and  lobby  on 
the  first  floor.  Upper  floors  will  con- 
tain 120  guest  rooms,  all  of  which  will 
have  private  baths.  Plans  provide  for 
steam  heat,  elevator  service  and  a  hot 
water  system.  Interior  will  be  finished 
in  pine  and  hardwoods  with  ornamen- 
tal plaster  and  marble  used  in  the  it- 
flee,  entrance  and  lobby.  All  bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  ot  the  build- 
ing will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
being    prepared. 

HOTEL — 4  story  and  base,  brick. an-, 
steel.  $20,000.  San  Francisco.  Archi- 
tect, C.  O.  Clausen.  Phelan  Bldg..  S.  F. 
Owner,  Edward  Franks.  The  building 
will    be    erected    on      California      street 

by  89%  feet.  There  will  be  a  total  ot 
42  guest  rooms  and  a  number  of  public 
and  private  baths.  Interior  finish  will 
be  of  pine  and  redwood  Tliere  will  be 
steam  heat  and  a  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot  and 
composition  fioors.  Exterior  of  tne 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  <1gures 
are   being   taken. 
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APARTMENT  HOUSE— 0  sluiy  and 
base,  reinforced  concrete.  Cost  not 
stated.  San  Francisco  Architect. 
William  Bea.sley,  127  Montgomery 
street,  S.  F.  Owner,  Mrs  Annie  Galla- 
gher. Tlie  building  will  he  erecled  on 
the  east  side  of  ^eavenworth  street  be- 
tween Post  and  Geary,  covering  an 
area  of  23  feet  II  inches  hy  69  feet  9 
Inches.  There  will  be  a  total  ot  ten 
suites  ot  three  rooms  each.  Interior 
finish  will  be  ot  pine  witli  some  elm 
panels  and  oak  floors.  Eacii  apart- 
ment will  have  wall  beds  and  private 
bath  rooms.  Plans  provide  for  steam 
heat,  an  automatic  elevator,  vacuum 
cleaning  and  a  hot  water  system.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  E.\terior  ot  the  build- 
ing will  be  faced  with  white  cement 
plaster.      Plans    are   being   prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architect,  William  Beasley, 
127  Montgomery  street,  S.  F.  Owners, 
D.  Coleman  et  al.  The  building  will 
be  erected  at  the  iiouthwest  corner  ot 
Howard  and  Rausch  streets,  covering 
an  area  ot  50  by  100  feet,  and  will  con- 
tain a  total  of  60  rooms  arranged  in 
tliree  and  four  room  apartments  with 
private  baths.  The  interior  of  the 
building  will  be  finished  in  pine 
throughout.  All  apartments  will  have 
wall  beds.  Plans  provide  tor  steam 
heat  and  a  hot  water  supply.  Bat.i 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  ot  the  build- 
ing will  be  faced  with  pressed  brick 
veneer  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
will    be  called  tor  at  once. 

APARTMENT  HOUSE — 7  story  and 
base,  steel  and  reinforced  brick.  Cost 
not  stated,  San  Francisco,  Architects, 
Rousseau  &  Rousseau,  Monadnock 
Bldg..  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  the 
north  side  of  Bush  street  west  ot 
Stockton  on  a  lot  40  by  90  feet.  There 
will  be  a  total  of  36  suites  ot  two 
rooms  and  bath  each.  Interiors  will  be 
handsomely  flnlsbed  in  pine  and  hard- 
wood veneer.  Plans  provide  tor  steam 
lieat,  an  automatic  elevator,  vacuum 
cleaning  system  and  liot  water  supply. 
All  bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Wall  beds  will 
he  installed.  Entrance  will  be  finished 
In  tile  and  marble.  Exterior  ot  the 
Ijuilding  will  be  faced  with  pressed 
brick    and    terra    cotta. 

PIER— Concrete  and  timber  pile  con- 
.structlon,  $300,000.  San  Francisco.  En- 
gineer, Assistant  State  Engineer  Je- 
rome Newman,  Ferry  Bldg.,  S.  F.  Own- 
ers, State  of  California.  Plans  sub- 
mitted to  the  State  Advisory  Board  at 
Sacramento  by  the  San  Francisco  Har- 
bor Commissioners  for  Pier  No.  41  to 
be  constructed  on  the  San  Francisco 
waterfront  have  been  approved.  Bids 
will  be  called  for  by  the  Harbor  Com- 
missioners at  once.  Further  mention 
will  be  made  ot  the  work. 

MACHINE  SHOP  EQUIPMENT — Cost 
not  stated.  San  Francisco.  Engineer 
City  Department  of  Engineering.  Tem- 
porary City  Hall,  S.  F.  Owners.  City 
and  County  ot  San  Francisco.  Plans 
for  the  machinery  equipment,  which  iS 
to  be  installed  at  the  Municipal  Pipe 
Yards  in  San  Francisco,  have  been 
completed  and  are  now  out  for  figures. 
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Bids  will  be  opened  on  April  loth. 
Plans  and  speclflcations  can  be  secured 
from  the  Board  of  Public  Works. 

FIREHOUSES— 2  story  and  base, 
brick  and  steel.  |25,000.  San  Francis- 
co. Architects,  Ward  .1  Blohme,  Alas- 
ka Commercial  Bldg.,  S.  P.  Owners, 
City  and  County  of  San  Francisco,  T..e 
building  will  be  erected  at  the  south- 
west corner  ot  Drumm  and  Commercial 
streets  and  will  be  known  as  Engine 
House  No.  12.  Interior  will  be  arranged 
tor  four  pieces  ot  apparatus,  office  and 
Quarters  for  the  crew.  There  will  be 
steam  heat,  modern  plumbing,  special 
electric  work  and  vacuum  cleaning. 
First  floor  will  be  of  cement.  Pine  and 
hardwood  trim  are  specifled,  Bath 
rooms  will  be  equipped  with  showers. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  complete  and  figures  are  be- 
ing taken.  Bids  will  be  opened  on 
April  15th.  An  offlcial  proposal  ap- 
pears  in  another  column   of  this   issue. 

FLATS — 2  story  and  base.  frame, 
J3.500.  San  Francisco.  Architect,  John 
F.  Haner,  3576  19th  street,  S.  F,  Own- 
er, Louise  Cuneo,  The  building  has 
been  designed  to  contain  two  modern 
Hats  of  five  and  si.v  rooms  with  baths. 
The  building  will  be  erected  on  Baker 
street  south  of  Filbert,  covering  an 
area  ot  25  by  53  feet.  Interiors  will  be 
finished  in  pine  througjiout.  There 
will  be  open  Are  places  and  tile  man- 
tels. Bath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  Auto- 
matic water  heaters  will  be  installed. 
Exterior  of  the  building  will  be  cover- 
ed with  rustic.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor.  '  ~ 

FLATS — 2  story  and  base,  frame, 
{3,760,  San  Francisco,  Architect,  none. 
Owner,  P.  Prasso,  320  Lombard  street, 
S.  F,  The  building  will  be  erected  on 
the  east  side  ot  Grant  avenue  north  of 
Greenwich,  and  will  contain  two  flats 
of  six  rooms  each.  Interiors  will  be 
finished  in  pine  and  redwood  with 
some  oak  floors.  Each  living  room 
will  have  an  open  Are  place  with  tile 
mantel,  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete  and  in  the  hands  ot  the  own- 
er who  will  do  the  work  by  Day  Labor. 

AFFILIATED  WOMEN'S  CLUB  —  S 
story  and  base.  Class  A  construction. 
Cost  not  stated.  San  Francisco.  Ar- 
chitects, Righetti  &  Headman,  Phelaii 
Bldg,,  S.  F.  Owners,  Affiliated  Women's 
Clubs  ot  San  Francisco.  The  organi- 
zation has  secured  a  site  137%  by 
137%  feet  on  Sutter  street  between 
Mason  and  Taylor  streets,  and  are  now 
completing  plans  tor  financing  a  large 
Class  A  building.  The  architects  have 
only  prepared  preliminary  plans  and 
details  of  the  building  cannot  be  given 
at  this  time.  Further  mention  will  be 
made  of  the  work. 

CITY  HALL  MARBLE  WORK— Cost 
not  stated.  San  Francisco.  Architects, 
Bakewell  &  Brown,  251  Kearny  street, 
S.  F.  Owners.  City  and  County  of  San 
Francisco,  The  Board  of  Public  Works 
has  been  instructed  to  advertise  for 
bids  for  the  marble  work  on  the  new- 
City  Hall.  Bids  are  to  be  opened  on 
April  29th.  Plans  can  be  secured  from 
the  City  Department  of  Architecture. 
Temporary    City    Hall, 


lloSPlTAl,— ;:  slury  and  base,  rein- 
forced concrete,  $30,000.  San  Fran- 
cisco. Architect,  William  C.  Hayes. 
Poxcroft  Bldg..  S.  F.  Owners.  Union 
Iron  Works.  The  building  will  be 
erected  on  Pennsylvania  between  18th 
and  19th  streets,  and  will  contain  pri- 
vate I'ooms  as  well  as  wards.  Tlie 
structure  will  cover  an  area  of  90  by  90 
feet.  Construction  will  be  flreproot. 
Interior  will  be  finished  in  pine  with 
tile  and  white  enamel.  Plans  provide 
tor  furnace  heat  and  a  vacuum  clean- 
ing system,  elevator  service  and  a 
modern  operating  room  equipment. 
Exterior  ot  the  building  will  be  faced 
with  cement  plaster.  Plans  are  be- 
ing prepared. 

HOSPITAL  WARD  ADDITION  —  2 
story,  reinforced  concrete,  $16,000.  San 
Francisco,  Architect,  Constructing 
Quartermaster's  Department,  Fort  Ma- 
son. Owners,  United  States  Govern- 
ment. Pringle-Dunn  &  Co.  submitted 
the  lowest  figure  at  $11,683  for  the  new 
addition  to  the  Letterman  General  Hos- 
pital, at  the  Presidio.  A  complete  list 
of  bids,  including  the  heating,  plumb- 
ing, electric  work  and  fixtures,  will  be 
found  under  the  heading  of  San  Fran- 
cisco in  this  Issue, 

POST  OFFICE— 2  story,  reinforced 
concrete,  $25,000,  San  Francisco.  Ar- 
chitect, State  Architect  McDougall, 
Sacramento,  Owners,  State  ot  Califor- 
nia. The  State  will  erect  and  lease  a 
building  to  the  government  to  be  used 
as  a  new  Ferry  Post  Office.  The  pro- 
posed structure  will  be  erected  just 
south  of  the  Union  Ferry  Depot,  Pre- 
liminary plans  only  have  been  pre- 
pared. The  work  will  be  carried  on 
under  the  direction  ot  the  State  Har- 
bor Commission,  Further  mention  will 
be  made  here  when  plans  are  adver- 
tised. 

RAILROAD  TRACK  SPECIALS— 
Cost  not  stated.  San  Francisco.  Own- 
ers. City  and  County  ot  San  Francisco. 
.Specifications  are  complete  tor  furnish- 
ing track  specials  to  the  Municipal 
Railroads  under  Section  C  ot  Contract 
No.  7.  Bids  will  be  opened  on  .\pril 
15th.  Plans,  specifications  and  full 
particulars  can  be  secured  from  the 
Board   ot   Public   Works. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500,  San  Francisco.  Archi- 
tect, none.  Owner,  D.  J.  Clancy,  2SS4 
Folsom  street,  S.  P.  The  dwelling  iias 
been  designed  for  a  six-room  house, 
and  will  be  erected  on  Anza  street  near 
17th  avenue.  Interior  finish  will  be  ot 
pine  throughout  with  some  hardwood 
floors  In  the  living  and  dining  room. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Tile  wainscot  will  be 
used  In  the  bath  room  and  kitchen.  An 
automatic  water  heater  will  be  In- 
stalled.    Exterior   of   the   dwelling  will 


ered 
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metal  lath.  Plans  are  complete  and  in 
the  hands  ot  the  owner  who  will  do  the 
work    by    Day   Labor. 

Contracts   Awarded. 

RAl'L,ROAD  BUILDING  GROUP  —  2 
and  3  story,  reinforced  concrete.  Cost 
not  stated.  Salt  Lake  City,  Utah.  En- 
gineer, Santa  Fe  Engineering  Depart- 
ment, L.  A,  Owners,  Santa  Fe  Railroad 
Co,,  Contractors,  'Van  Sant-Houghton 
Co..  Hooker-Lent  Bldg.,  S,  F,  Contract 
price  not  stated. 
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Gets  New  Ward. 
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Building  Contracts  Awarded 

SAN     FRANCISCO    COUNTV. 


Wednesday.       April 


19- 


^innj-     FlniiH     Subiiiil     C'lOMe     Ill<l>i     For 
Work    at    General    Hoxpltnl    in    The 
prenlillo    ReMer^'ntlon. 

Bids  were  opened  liy  tlie  Construct- 
ing Quartermaster's  Office  at  Fort  Ma- 
son for  tiie  construction  of  an  addi- 
tional hospital  ward  at  the  Letterman 
General  Hospital  at  the  Presidio. 
Separate  bids  were  received  for  the 
general  construction,  plumbing,  heat- 
ing, electric  work  and  electric  fixtures. 
Pringle-Dunn  &  Co.  submitted  the 
lowest  figure  for  the  general  construc- 
tion at  »11.6S3  and  will  probably  be 
awarded  the  contract.  A  complete  list 
of  .111  figures  opened  follows: 

HOSPITAL    WARD    BUILDING. 
General    ConMructlOD. 

J.    W.    Carr 12,763.60 

D.  L.   Bienfield 21.872.00 

Pringle-Dunn    &    Co 11.683.00 

Lester    H.    Stock 11.893.00 

Welch     Bros 12.174.00 

Lewis   A.   Hicks  Co 17.992.00 

Charles  Wright    12.721.00 

R.    Ehrhart    12.723.00 

M.    Pisher    13.635.00 

Ford   J.  H.  Rlckon 12,800.00 

R.    Sinnott     12,461.00 

McSheehy    Bros 12,442.00 

E.  W.    Elliot 14,166.00 

Plumblne- 

J.   W.   Carr    $    920 

A.    Lettich     1.105 

Pringle-Dunn    &    Co 999 

Lester  H.  Stock 842 

Charles    Wright    1,133 

Kiernan    &    O'Brien 880 

R.    Ehrhart     1.020 

William    P.    Scott 940 

The    Turner   Co 970 

Dennis    O'Mara     810 

E.   W.    Elliot    1.018 

Heathie- 

J.    W.    Carr J620 

D.  L.    Bienfleld 999 

Pringle-Dunn    &    Co 616 

Charles    Wright    630 

Kiernan    &    O'Brien 855 

R.    Ehrhart    676 

William    P.    Scott 620 

The  Turner  Co 800 

E.  W.    Elliot 616 

Bleetrlc  Work. 

.1.   W.   Carr {211.50*' 

D.  L.    Bienfield 380.00 

Pringle-Dunn    &    Co 315.00 

Charles   Wright    284.00 

H.    S.    Tittle 287.00 

R.    Ehrhart    278.00 

Ford    J.    H.   Rickon 300.00 

McFell    Electric    Co 315.00 

The   Turner    Co 322.00 

E.  W.    Elliot    225.00 

Eleetrlc    FIxfrureM. 

J.     W.     Carr »207 

D.  L.    Bienfleld 243 

Pringle-Dunn     &     Co 230 

Charles    Wright    221 

H.    S.    Tittle 15G 

R.  Ehrhart    190 

Ford   J.   H.    Rickon 200 

McFell    Electric    Co 230 

The    Turner    Co 399 

E.  W.  Elliot    210 


1001 
1002 
1003 
1004 
1005 
1006 
1007 
1008 
1009 
1010 
1011 


Owner  Contractor 

Hastings     Brady 

Newton     Newton 

Breeze     Beck 

Conklln      Hatch 

Dairy    Del    Brown 

Howard     Cavanaugh 

Boyson     Wlngate 

Meyer     IWeyer 

Horn     Franz 

Peters     Peters 

Gibson     Gibson 

Lilientbal     Larsen 

Haw    Soon    ..Brandt 

Dillon     McKenna 

Curtaz    G  G  Str   Irn 

Saroni     Wilson 

Burbank     Sibley 

Sharon     Macdonald 

Caeser     Hillard 

Worth     Welsh 

Powers     Ratto 

Martin     Elvin 

Lambert     Wright 

Gilllg     Leigh 

Same     Same 

Grosh     Otis 

Same     Same 

Same    Gilmour 

Sunnyside    Club    ...Owner 

O'Donnell      ODonnell 

Jacobs     Hamill 

Crothers     Crothers 

Gleeson     Gleeson 

Haner     Haner 

Curtin     Woolfrey 

National    Supply     ..Owner 

Same     Same 

Same     Same 

Nelson     Nelson 

Cevasco     Tranerso 

Collins     ...Maguire 

Guggenheim     ...Robinson 

Hansen     Moise 

Ginlev     Ginley 

Phelan     McElroy 

Greenbaum     ....McMulIen 

McCarthy     McCarthy 

Swanson     Swanson 

Anderson     Anderson 

Same     Same 

Swanson     Swanson 

Freirmuth     Schmidt 

Garcia     Prasler 

Westgate     Elllngson 

Emery     Marconi 

Same     Merger 

Burbank     Confl 

Stranahan      Bell 

Oliver     Morris 

Varella     Brumfleld 

Lyon     Lyon 

KIncanon     Klncanon 

Green     Green 

Spencer     Wilson 

Urban    Realty    Owner 

Klncanon     Klncanon 

Gofas     Chlentzas 

Giannini     Qlannlnl 

Urban   Realty    Owner 

Herbert     Hamilton 

Grace  Cath    Beach 


3070 
1900 
14000 


3000 
2250 
1600 
1500 
2350 
1360 

12000 
4137 
1900 
1920 

19000 
4070 


3000 
23000 
2000 


8000 
25900 
4484 


(Correction    In    Contractor'!!    Name.) 

(908)      N     GREENWICH     220     W     Fill- 


base 


On 


.Mr 


flats, 
nd   Mr 


I.    L. 


C.ntractor.  .M.     V.     Brady.     .Monaduock 

Bldg..  San  Francisco. 
Filed  Mar.  23.  '14.     Dated  Mar.  17.  '14. 
Payments  on  1st  of  each  month     75% 

Usual     35     days 25% 

TOTAL  COST.  116.683 
Bond.  $S311  50.  Surety.  National  Surety 
Co.  Limit.  90  days.  Forfeit.  $10.  Plans 
■jnd    specifications   filed. 

1943)      S    KIRKHAM    82-0    W    24th    Ave. 
One-story    frame    dwelling. 

Owner John     and     All<^e     Newton. 

332   Kirkham.   S.    F. 
Architect  .  .  .None. 

Contractor.  .John    Newton.      332      Kirk- 
ham.   San    Francisco. 

COST.    ».i00 

(944)  NO.     1172     MARKET.       Underpin 
wall  with  brick. 

Owner Mr.    Breeze.    Balhoa    Bldg.. 

San    Francisco. 
.\rchitect  . .  .None. 
Contractor.  .John    E.    Beck.    110    Jessie. 

San    Francis^  ■>. 

COST.    $;ii 

(945)  NW       BRYANT       AND      SIXTH. 
Lower  building,  grade  and  ratproof. 

Owner Prank      C.      Conklln.      131S 

12th    Ave..    San    Francisco. 
Architect  . .  .None. 
Contractor.  .H.    L.    Hatch.    4439    Geary. 


2222  Greenwlcli.  S.  F 
Architect  ..  .Plans  by  Contractor. 
Contractor.. F.    L.    Loveland.    2899    Val- 

lejo.    San    Francisco. 
Filed  Mar.  20.  '14.     Dated  Mar.  19.  '14. 

Frame    up    *I00n 

Plastered     lOOO 

Completed     1000 

Usual    35    days 

TOTAL  COST.  $536.'. 
Bond.  none.  Limit.  90  days  after  Mar. 
22.  Forfeit,  none  Plans  an'"  specifica- 
tions filed. 

(942)  S  SUTTBR  117-9  E  Van  Ness  S 
120xE  68-9  W  A  58.  All  work  except 
lighting  fixtures,  shades  and  canvas 
awnings  for  one-story  and  basement 
brick    stores. 

Owner Alice    Hastings. 

Architect  ..  .Wels.h  &  Carey.  Merchants 
Nat'l.   Bank   Bldg..   S.   P. 


San 


COST,    $450 


(946)      NO.    3550    NINETEENTH, 
construct    platforms    and    alter 


Owner Dairy    Delivery    Co..    Prem. 

Engineer  ...C.  F.  Wieland.  Call  Bldg.. 
San    Francisco. 

Contractor.  .Jas.  D.  Brown.  Inc..  Bal- 
boa Bldg..  San  Francisco. 
COST.    $500 

(947)  NO.  3441  WASHINGTON.  Con- 
struct retaining  wall. 

Owner H.    Howard,    Premises. 

Architect  . .  .None. 

Contractor.  .Thos.  Cavanaugh.  180 
Jessie.   San   Francisco. 

COST.   $400 

I94S)      E   HOWARD  312-6   N   17th.     One 

story  and  basement  frame  dwelling. 
Owner K.    M.   Boyson.    2015    How- 
ard.   San   Francisco. 
Architect  . .  .None. 

Contractor.  .Ohas.  Wlngate.  2015  How- 
ard. San  Francisco. 

COST,    $600 

(949)  NO.    2532    SUTTER.   Repair    root. 

Owner Mrs.  C.  J.  Meyer,  Prem. 

Architect  . .  .None. 

nay's   work.  COST.    $400 

(950)  NO.  191  HENRY.  Repair  In- 
terior   of    dwelling. 

Owner David   C.   Horn,   Premises. 

-Architect  . .  .None. 

Contractor.  .Val  Franz.  185  Stevenson. 
San    Francisco. 

COST.    $450 

(951)  E  TWENTIETH  AVE  175  S 
California.  Two-story  and  basement 
frame    dwelling. 

Owner J.    M.    Peters.    1010    Balboa. 

San    Francisco. 
.\rchitect  .  .  .None. 
Day's    work.  COST.    $4500 

(:>r,2)  S  LINCOLN  WAY  00  W  25th  Ave 
Two-story      and      basement       frame 


THK  ELSTON-CLARK  APARTMENT  HOUSE 
Berkeley,  Cal. 


W.  H.  Ratclifi,  Jr..  Aichitect 
Berkeley 
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WeilJiesday,       April       1,       1014. 

dwelling:  and   one-story   garage. 

Owner Tlieodore    Gibson.    35."i    I^'iiir 

Oak-s,    S5<in    Franoism. 
Arcliitect  .  .  .None. 
Day's    work.  C"ST.    $:',  mil 

0.53)  NW  KEAHNr  AND  POST. 
Erection  of  a  6-incll  terra  cotta 
pai'tition  tiirougli  store  and  opening 
on  upper  floor,  same  to  lie  plastered 
on  both  sides  and  hardwaii  on  botli 
sides  ot  wall  and  reset  ofliee  parti- 
tions,   etc. 

Owner Alfred    Lilienfebl       &      Co., 

Premises. 

Architect  . .  .None   . 

Contractor. -Larsen    &    Larsen. 

Filed  Mar.  24,  '14.     Dated  Mar.  23.  'H. 
Completed    and    accepted $73.5 

Bond,    limit,    forfeit,    none.      Plans    iind 

specifications,  noae. 

(9n4)  S  MARKET  250  W  Fifth  W  2,i 
S  165  E  40  N  65  W  15  N  100,  All 
work  except  dumb  waiter,  marble 
and  tile  on  stairs  and  brass  hanil 
rail  for  alterations  on  2nd  story  of 
two-story    building. 

Owner Haw    Soon    &    Chun    .Show. 

Architect  ..  .None. 

Contractor.  .Brandt      &      Stevens.      G12 
Hearst  Bldg.,  S.   F. 

Filed  Mar.  24.  '14.     Dated  Mar.  24.  '14. 

Completed     J2302.50 

Usual    35    days TG7.50 

TOTAL,  COST.  J30-0...0 

Bond,    none.      Limit,    40    days.      Forfeit, 

none.     Plans   and   specifications   filed. 

(955)  NW  PARIS  125  NE  Russia  Ave. 
All  work  tor  one-story  frame  cot- 
tage. 

Owner M.  J.  and  Ellen  Dillon,  442 

Paris,    San   Francisco. 
Architect  ..  .None    . 
Contractor.. P.  H.  McKenna,  115  Russia 

Ave.,   San   Francisco, 
Filed   Mar.    24,   '14.      Dated    Mar.    10,    '14. 

Frame    up     $475 

Brown    coated     475 

Completed     ' 47o 

Usual     35     days 475 

TOTAL  COST.  $1900 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,    none. 

(956)  NW  BUSH  &  LEAVENWORTH 
Structural  steel  for  seven-story 
Class  "A"  apartment  house. 

Owner Oscar    E.    Curtaz. 

Plans  by  ...Wm.  Helblng,  114S  Market, 

San    Francisco. 
Contractor.  .Golden    Gate    Iron    Works, 

1541    Howard,    S.    F. 
Not  filed. 

On    15th    of  each    month 75% 

Usual     35     days 25% 

TOTAL  COST,   $14,000 
Bond,    limit,   forfeit,    none. 

(957)  N  JACKSON  31-6  E  Spruce  N 
100  W31-6  N  27-8H  r  a  80  N  57-8% 
E  196-8%  S  72-0%  W  7-6  S  127-SV4. 
Plumbing  and  gas  fitting  tor  two  2- 
story  and  Ijasement  reinforced  con- 
crete  (   Saroni   residences). 

Owner Louis    Saroni,    735    Battery, 

San    Francisco. 
Architect  ..  .McDonald       *       McDonald, 

Holbrook   Bldg.,  S.  F. 
Contractor.  .Macdonald  &  Kalin,  Rialto 

San  Francisco. 
Sub-Contractor.. Wm.     P.     Wilson     Co., 

1175    Turk,    San    Francisco. 
Filed  Mar,  24,  '14.     Dated  Mar.  14.  '14. 
As    work    progresses 75% 
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Mi    ihi.>.>    alter,    baliincc $17511 

TOTAL  COST,  $7001) 
Bond,  lliiiit,  forfeit,  none.  Specifica- 
tions  only   filed. 

(95S)  NW  POST  AND  STOCKTON  N 
137-6xW     137-6.  Excavating       and 

grading   for  steel  and  concrete   iiotel 
building. 

Owner Blanolie         M.         Burbank, 

Union   Square   Hotel,   S,      F, 
Architect  ..  .Macdonald     &     Macdonald, 

Holbrook   Bldg.,   S.  F. 
Contractor.  .Sibley  Grading  &   Teaming 

Co.,    180    Jessie.    S.    F. 
Filed  Mar.  24,  '14.     Dated  Mar,  24,  '14. 

On   15th    of   each   month 7o% 

Usual     35     days 25% 

TOTAL  COST,  JKSO 
Bond,  none.  Limit,  21  days.  Forfeit, 
$50.     Plans   Efnd   specifications   none. 

(959)  LOT  BDED  BY  NEW  MONT- 
gomery,  Jessie,  Annie  and  Rose  Alley 
Seven-story  and  basement  Class  "B" 
office   building. 

Owner Sliaron    Estate    Co.,    Palace 

Hotel,   New    Montgomery    & 
Market,    San    Francisco. 

Architect  .,  .Reid        Bros,,       Cal-Paciflc 
Bldg,,    San    Francisco. 

Contractor.  .Macdonald   &    Kahn,   Rialto 
Bldg,,    San    Francisco. 

COST.  $345,600 

(960)  NE  POST  &  LEAVENWORTH. 
Ornamental  iron  for  six-story  llotel 
building. 

Owner George    Caesar,    1299    Cali- 

tornia,    San    Francisco. 
Arcliitect  ...Dunn     &     Kearns,     Monad- 
nock    Bldg.,   S,   P. 
Contractor.  .C.    J.   Hillard   Co.,    19th    and 
Minnesota,    San    Francisco. 
Payments    as    work    progresses.. 

TOTAL   COST,    $2850 

(961)  W  TWENTY-SECOND  AVE  250 
S  Lake  S  25xW  120  O  L  93.  All  work 
for  two-story  and  garage  residence. 

Owner Chas.    J.    Worth,    21    Beale, 

San   Francisco. 
Architect  ...None. 
Contractor.  .Jas.   Welsh,   244    20th   Ave.. 

San   Francisco. 
Filed  Mar.  25,  '14.     Dated  Mar.  25.  '14. 

Received    on    account $  500 

Roof   on    1225 

Brown    coated    1225 

Completed   and   accepted 1225 

Usual    35   days 1225 

TOTAL  COST,  $5400 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans  and  specifications  filed. 

(962)  NOS.  3630,  3630-A  AND  3612 
Seventeenth,  (approximately  150  W 
Dolores.  Alterations  and  additions  to 
frame    building. 

Owner Ellen    Powers,     3632     17th, 

San  Francisco. 

Architect  . .  .None. 

Contractor.. Ratto    &    Vadala,    441    Ma- 
drid, San  Pranlcsco. 

Filed  Mar.  25.  '14.  Dated  Mar.  23,  '14. 
75%  of  work  and  material  furnish- 
ed 10  days  after  date  of  contract., 
75%  20  days  after  date  ot  contract, 
75%  ot  contract  price  less  amounts 
previously    paid    on    completion.... 

Usual    35    days 2u% 

TOTAL    COST,    $982 

Bond,       $491.         Surety,       Southwestern 

Surety    Ins.    Co.      Limit,    30    days    after 

March     25,      Forfeit,    none.       Plans    and 

specifications  filed. 


('.1113)  .N  V-i  1.(IT  :i  and  all  Lot  25  Ulk 
15,  Forest  Hill.  All  work  tor  two- 
story    and    b<isement    residence. 

Owner Carl     Martin,       3413       Clay, 

San    Francisco. 
Ariliiieit  ...Cunningham  &  Politeo,  1st 

National  Bank  Bldg.,  S.  F. 
Contractor..  Artliur     Elvin,     3854     23rd, 

Filed  Mar,  25,  '14,     Dated  Mar.  23,  '14. 

Root  slieatlied    $1400 

Brown    coated    1400 

Completed  and   accepted 1390 

Usual    35    days 1400 

TOTAL  COST,  $5590 
Bond,  $795.  Surety,  Massachusetts 
Bonding  &  Insui-ance  Co.  Limit,  9(1 
days.  Forfeit,  $2.  Plans  and  specifi- 
cations filed. 

(9611  N  ARMY  130  B  Twin  Peaks  Ave 
All  work  for  five-room  and  basement 
bungalow. 

Owner W.  D.  Lambert,  44   Sumner. 

San  Francisco. 

Arcliitect  ...G.    B.    Emmett. 

Conlractor.  .Geo.   C.   Wriglit,   640   Berlin. 
San   Pranlcsco. 

Filed  Mar.  5,  '14.     Dated  Mar.  21.  '14. 

Frame    up $323.44 

Ready   for   plaster ' 323.44 

Rough     plumbing    in 325.44 

Completed    and    accepted 325.44 

Usual    35    days 431.25 

TOTAL  COST.  $1725.00 

Bond.    none.      Limit,    90    days.      Forfeit, 

none.      Plans   and    specifications    filed, 

(9B.il  E  SEVENTEENTH  AVE  200  S 
Anza  S  25xE  120.  All  work  for  flve- 
ruoni  and  garage  cottage. 

Owner Chester        H.    Gillig.       331 

Grove,   San   Francisco, 

Arcliitect  . .  .None. 

Contractor.  .Leigh    &   Schultz,      330     8tii 
Ave..  San  Francisco. 

Filed  Mar.  25,  '14.     Dated  Mar.  17,  '14. 

Walls  up  and  roof  on $611.25 

Brown    coated    611.25 

Completed    and   accepted 611.25 

Usual    35    days 611.25 

TOTAL  COST,   $2445.00 

Bond,    none.      Limit,    90    days.      Forfeit,' 

none.      Plans   and   specifications   filed. 

(966)  E  SEVENTEENTH  AVE  225  S 
Anza  S  25xE  120.  All  work  for  five- 
room  and  garage  cottage. 

Owner Alma   M,   Gillig,    331    Grove, 

San   Francisco. 

Architect  ..  .None. 

Contractor.  .Leigh    &   Schultz,      330     8th 
Ave.,  San  Francisco. 

Filed  Mar.  25,  '14.     Dated  Mai-.   17,  '14. 

Walls   up  and   roof  on $611.25 

Brown   coated    611.2''5 

Completed    and   accepted 611.25 

Usual    35    days 611.26 

TOTAL  COST,    $2445.oll 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans   and   specifications   filed. 

(9671      N   SUTTER    100   W   Powell.      One 
hydro-pneumatic  freight  elevator  for  ' 
reinforced   concrete   hotel  building. 

Owner M.    D.    Grosh,      E.    G.      Lar- 

zelere   and   Louise    M.    Sage, 
Mills   Bldg.,   S.   P. 
Architect  ..  .N.    W.      Sexton,     Chronicle 

Bldg.,  San  Francisco, 
Contractor.  .Otis    Elevator    Co..     Beai^li 

and  Stockton,  S.  P. 
Filed   Mar.   25,   '14,      Dated  Mar,   4,  '14. 
Payments    on    10th    each    month     '.j% 

Usual    35    days 25% 

TOTAL   COST,    $700 
Bond,    $350,     Surety,     National     Surety 


Co.     Limit,  «s   fast   as   requli-ed.      For- 
feit. 15.     Plans  and  specifications   filed. 


(SffS)      ONP    PASSENGER    ELEVATOR 

q£  aboye- 
Contiactor.  .Otis    Klevator    Co.,    Beach 

■'*■      and   Stockton,   S.   F. 
Plted  Mar.  25,  '14.     Dated  .Mar.  i,  '14. 

Payments    same    as    above 

TOTAL  COST,  J2500 
Bond,  11250.  Surety,  National  Surety 
Co".  Limit,  as  fast  as  requiied.  For- 
feft,  »15<    Plans  and  specifications  filed. 


(9««)  METAL  FURRING  ON  WEST 
side  of  building  and  furring  of 
ceilinss  of  small  hallways   on  above. 

Contractor..  Wllldam     G.     Gilmour,     110 
Jessie,  San  Francisco    ' 

Ffted  Mar.  5,  '14.     Dated  Mar.  23,  '14. 

On  1st  of  each  month 76% 

Usual    35    days 25'„ 

TOTAL  COST,    J343 

Bond,  none.     Limit,  as  fast  as  required 

Forfeit,    J5.       Plans    and    specifications. 


1970)      S    SUNNTSIDE    125    E    Forester. 
One-story    frame    hall. 

Owner Sunnyslde    Imp.    Club,   Care 

O.      Brahan.      470      .Mangels 
Ave.,  .San   Francisco. 
Architect  ..  .None. 
DSy's    work.  COST,    J500 


(971)  W  TWENTY-FOURTH  AVE  175 
'N  Judah.  Two-story  and  basement 
_  frame  dwelling. 

Owner John    O'Donneli.    IS4S    Fell, 

San   Francisco. 

A-rchitect  . .  .None. 

DSy's   work.  COST,    |2000 


W72)  NO.  20  PAL-M  AVE.  Enclose 
porch  in  rear. 

Owner A.    R.    Jacobs,    Premises. 

Architect  . .  .None. 

Contractor.  .Thos.      Hamill,      268      25th 
Ave.,  San  Francisco. 

COST,    $400 

(973)  NO.  4434  TWENTY-FIFTH. 
General  repairs  and  alterations  to 
"dwelling. 

'©wner Mrs.  M.   F.  Crothers,  Prem. 

iXrchltect  . .  .None. 
Day's  "ivork.  COST,    $450 


(974)  NE    VIENNA      275      SE      Brazil. 
One-story  and  basement  frame  dwig. 

Owner Jas.    Gleeson,    659    Moscow, 

San   Francisco. 
AJ-chitect  ...None. 
liay's    work.  COST.    11500 

(975)  SW    SEVILLE       150    E      Naples, 
Two-Story  and  basement  frame  dwlg 

Owner John    P.    Haner.    3579    loth. 

San   Francisco. 
Architect  ..  .None. 
Day's    work.  COST,    $1500 


(976)      N    TWENTY-FOURTH      ISO      W 
Noe.     Add  two  stores  to  present  bldg 

Owner Mrs.   R.   A.   Curtin. 

Architect  . .  .None. 

Cbntractor.  .John      B.      Woolfrey,     316S 
21st,  San  Francisco. 

COST,    $1000 
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(978)      NVV      ASHBURY      AND      FELL. 
O'ne-story   concrete   oil   station. 

Owner National     Supply     Stations. 

Inc.,    2000    Van    Ness    Ave.. 


(977)   INTR.   FELL.    POLK    &   MARKET 

One-story   concrete   oil   station. 
Owner National     Supply     Stations, 

Inc.,  2000   Van     Ness     Ave. 

San   Francisco. 
Architect  . .  .None. 
Dty'l    work.  COST,    $500 


Architect 
Day'; 


.Non 


rk. 


COST.   $500 


(979)  NE  CLAY  &  VAN  NESS  AVE. 
Ohe-story  concrete   oil  station. 

Owner National    Supply    Stations, 

Inc..  2000  Van  Ness  Ave.. 
San  Francisco. 

Architect  .  .  .None. 

Da.v's   work.  COST,    $500 

(980)  N  SEVENTEENTH  152  W  Cole. 
Two-story  frame  dwelling. 

Owner N.    J.    Nelson,      427S      23rd, 

Architect  .  .  -None. 

Day's    work.  CO.ST,    $2000 

(981)  NO.  2134  SUTTER.  Terrazzo 
steps  alter  lodgings  Into  two  sepa- 
rate  flats. 

Owner G.   Cevasco,    Premises. 

Architect  ..  .L.    Traverso,       854       Union, 

San    Francisco. 
Days    work.  COST,    $11100 


(9S2)  NO.  1170  BERLIN.  Add  tn  front 
of  dwelling,  install  windows.  rc- 
sh Ingle  roof,  concrete  foundation  ami 
rat   proof. 

Owner Ed.    J.    Collins,    Premi.^ses. 

Architect  ...None. 

Contractor.  .Maguire     &     Schlichtmann. 
2561    San   Bruno,  S.   F. 

COST.    $400 


(983)      NO.    21S   POST.      Extend   balcony. 

erect,   lath    and  plaster  partition. 
Owner L.    Guggenheim,    Washing- 
ton   and    l^guna,    S.    F. 
Arcliitect  . .  .None. 

Contractor.  .Robinson    &    Gillespie,    lO.M 
Sutter,    <3an    Francisco. 

COST,    $55n 


(9S4)     S  TURK   28  E   Dodge.  Construct 

Owner Hansen   &  Johnson,  Prem. 

Architect  . .  .None. 

Contractor.  .Moise-Kllnkner,    1212    Mar- 
ket,   San    Francisco. 

COST,    $,iOfi 


(985)  E  FIFTEENTH  AVE  175  S 
Clement.  Two-story  and  basement 
frame  dwelling. 

Owtter E.    Ginley,    131       5th      Ave., 

San    Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $3000 


(986)      NO.    67    TURK.      Erect    partition 
of    105    ft.,   lath  and   plaster. 

Owner J.    D.     Phelan.     602     Phelan 

Bldg.,   San   Francisco. 
Architect  . .  .None, 

Contractor.. R.    D.   McElroy,   606    Phelan 
Bldg.,  San  Francisco. 

COST.    $500 


cornices,   etc. 

Architect  ..  .S.    Heiman.       Kohl       Bldg.. 
San   Francisco. 

Contractor.  .McMullen    &    Co.,    561    Bak- 
er, San  Francisco. 

COST,     $1000 


Wednesday.       April       1.    -  1911. 

(USS)  E  THIRTEENTH  AVE  225  S 
Irving.  Two-story  and  basement 
frame  dwelling. 

Owner Dr.      Chas.      J.      McCarthy, 

Anglo  Bldg.,  San  Francisco 
Architect  . .  .None. 

Contractor.  .J.    B.    McCarthy.    1340    13tli 
Ave.,  San  Francisco. 

COST,   $3000 

(989)  W  THIRTY-THIRD  AVE  75  N 
Irving.  Two-story  and  basement 
frame  dwelling. 

Owner Oscar    Swanson,    4066    ISth, 

l?an   Francisco. 
.Architect  .  .  .None. 
Day's    work.  COST,    $2250 

(990)  N  WANDA  125  N  Onondago. 
One-story  and  basement  frame  dwlg. 

Owner K.     Anderson,    317     Hearst 

Bldg.,    San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1500 

(091)  N  WANDA  100  N  Onondago. 
One-story  and  basement  frame  dwlg. 

Owner K.      Anderson,    317      Hearst 

Bldg.,    San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1500 

(1)921  W  THIRTY-THIRD  AVE  50  N 
Irving.  Two-story  and  basement 
frame  dwelling. 

Owner Oscar    Swanson.    41166    18tli. 

San   Francisco. 

Architect  ...None. 

Day's    work.  COST,    $2250 

(993)  N  UNION  24-8  E  Fillmore  B 
37-10  N  37-6  S  62-6  S  30  E  24.8  S  57-6 
Concrete  work  for  twio-story  and 
hasement  frame  store  and  lodgiiig 
house. 

Owner Charles       Frelrmuth.       1644 

Lombard.    San    Francisco. 

Architect  ...None. 

Contractor.  .Jno.    Schmidt. 

Filed   Mar.    26,   '14.      Dated   Mar.   — ,   '14. 

Walls    in    place $489.(!5 

Floors  and  side  walks  finished  489.75 

Usual    35    days 327.50 

TOTAL  COST,    $1306.00 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications,    none. 

'994)  NO.  2725  JACKSON.  Alterations 
and  additions   to  residence. 

Owner Medardo   Garcia,    Premises. 

Architect  ...O'Brien  Bros.,  Inc.,  519 
California.     San    Francisco. 

Contractor.  .Frasler  &  Frasler,  859 
Haiglit,    San    Francisco. 

Filed  Mar.  26,  '14.     Dated  Mar.  20,  '14, 
Payments    every    Saturday    to    the 
amount    of    receipted      bills       for 
labor   and    material   plus    10%   for 

supervision     

D.  K.  Frasler  to  receive  $5.50  per 
day   additional      as    manager      of 

construction     

TOTAL  COST  about   $12,000 

Bond,   none.     Limit,   100  days.     Forfeit. 

none.      Plans   and   specifications   filed. 

(995)  E  SAN  DIEGO  WAY  205  N  St. 
Francis  Blvd.  being  Lot  22  Blk  12 
St.  Francis  Wood.  All  work  tor  two- 
story    frame   dwelling. 

Owner Westgate      Park       Co.,       SO 

Post,    San    Franicsco. 

Architect  ...Albert   Farr,    68   Post,   S.   F. 

Contractor.. Ellingson  &  Holt,  3877 
26tb.  San   Francisco. 

Filed   Mar.    26,   '14.      Dated   Mar.    25,   'H. 


BUILDING  AND  INDUSTRIAL  NEWS 


PI  a 

iathing 
istering 
tslde     . 
npleted 
lal    35 

liiiisl 

uof    coi; 
led    ins 

npleted 
>ide   an 

Coi 

Usi 

and 
days . . 

accepted 

675.00 

1077.00 

„  1035.50 

TOTAL  COST.    »H37.00 
Surety.      Pacific      Coast 

,-       _.  ^     —   days.     Forfeit, 

•  .1.      l^lans   and    specifications    died. 


Bond.    12 
Casualty  Co.     Lin 


'996)  S  CLAY  147-6 
S  IH.  Lathing  an 
tiiree-story      and 


W    Jo 


U\\ 


ai.artn 
ner. . 


nt.s. 
..Mrs. 
Clay 


L.    K. 


nery 


W  50x 
ns  for 
frame 

1329 

Kearny, 


.|950 


-  .  San  Franci 
Arcliitect  ...W.    G.      Hind,    4i 

San   Francisco 
Filed  .Mar.  27,  'u.     Dated  Ma 

Brown    coated    

Completed    and    accepted.  'j7^ 

"^'""  '=  "''vs ;;;;;  ,„ 

TOTAL  COST,  figoo 
and  T.  F. 
•  notiflca- 
nd    speci- 


l-ontractor.  .J.  B.  lieile  and  B.  U.  Hai- 
ling, 110  Jessie.  S.  F 

Filed  Jlar.  27,  'H.     Dated  Mar    17 

^'""    <"'     J2IS4.23 

Brown    coated    ,184.25 

i'lnished   and    accepted   2184  "5 

Usual    35    days 2184^5 

TOTAL  COST,'?8737!oi) 

Bond.    none.      Limit.    90    days.      Forfeit 

••••>.      Plans   and   specifications    tiled. 

1 1001)    NO.    1695   PAL.M   AVE.      Concrete 
foundation  and  ratproot. 


COST,  Una 
.MARKET. 


Italy  Bldg.,   S.   F. 
Architect  .  .  ..None. 
L>ay's    worlt. 


27 

bank  of 


COST,    (jMi 
'1011)      SW    MERCEDES      WAY      AND 
i-aloma.      Two-story      and      ba.semr-nl 
frame  residence. 

'^"'"er Urban    Realty    & 

S5   Cerrltos   Ave., 
Arcliitect  ...Joseph  L.  Leonard,  s 


np.    Co., 


S.    F. 


12)      SW   CLAY    AND   JONES    W 
:S  33-9.   AH  work  for  th 

asemenl  frame  apartnu 

"*'■ A.    H.    Herbert,    157    Powell 


COST,    fSImn 

S    W    120 
lory  and 


Bond.    1950.      Suretie 
Guerin.     Limit,    25 
lion.       Forfeit.    |20. 
(ications    filed. 


(1002)      SE       FIFTH 
Electric   sign. 

"'^"«'' f-    -'^.    Varella,   Premises 

Architect  .  .  .None. 

Contractor.. Brumfleld    Elec.    Sign    Co.. 
1-S    7th,    San    Francisco. 

CO.ST.    $4. -,11 

II003)      N  CAR.MEL   luo  W  Cole.     Two- 

tory  and  basement  frame  dwelling. 

Lyon,   182   Liberty, 


ell  it 


.0-Br 


Cont 


.Andr 


i.»97)      PLU.MIBINU.     uAS     FITTING 
^  sewering  on  above. 
Contractor.. J.  i,.  Herger,  314   1st.  S    F 
Filed  Mar.  27,  '14.     Dated  .Mar    17    '14  '        Architect  , 
Roughed    in    . . . 
Completed    and 
Usual    35    days.. 

n      J     .  TOTAL  COST,   $1920  • 

Bond,    J960.      Sureties,      Geo.      .M.      Zoro       '""'<>      S  ELLIS   137-6   W  Hyde.     Four- 
Limit.  20  days  from  ^'°'">'      ^"d    basement    concrete 
finishing          apartment 


nd  Mi-s.  S.  Sutte 
oughing    and     10    days 


Lyon  &  Olsen,  182  Liberty 
San  Francisco. 

COST.  $3001) 


(16) 


Plans 


998)      NW    POST    AND    STOCKTON 
137-6XW    137-6.       Cone 
steel 


Ov 
Archlte 
Day's  T 


Kincanon    Constr.    Co.,    215 
Montgomery,  s.  F. 
J.   G.   Kincanon.   215   Mont- 
gomery,   San    Francisco. 

COST,  $23,000 


Clunie    Bldg 


actor.. Peter  Hamilton,  Russ  Bide 
San  Francisco. 
Filed  Mar.  28.  '14.     Dated  Mar.  27,  '14. 

3rd    floor  joists   set .$3885 

Roofed,  enclosed  &  rough  floored  3885 
Brown    coated,    elevator    machinery 

In    position    3ggj 

Standing    finish     on 3885 

Completed   and  accepted 3585 

Usual    35   days [   j^jg 

„       ,  TOTAL   COST.    $25,900 

Lond,  $12,950.  Surety,  Pacific  Coast 
Casualty  Co.  Limit.  100  days  after 
completion  of  brick  basement  walls 
Forfeit,   none.      Plans  and   speciflcations 


H0I31  BLOCK  BDED  BY  CALIFOR- 
uia,  .Sacramento,  Jones  and  Taylor. 
Rough  and  finish  carpenter  work 
<■'-      '"-   Grace    Cathedral    Crypt. 

Grace    Cathedral    Corpora- 


Ow 


tion 


rk    for 

ncrete   hotel   building.  

""""" Blanche  M.  Burbank,  Union       ''""S)      NOS.   121,   123,   129,   133  AND  1 


Square   Hotel,   s.   F 
Architect  ...Macdonald     &     Macdonaid, 

Holbrook   Bldg.,  S    F 
Contractor.  .Continental       Firepiooflng 

Filed  Mar.  27.  'U.     Dated  Mar.  21,  '14 
Semi-monthly  on  1st  and   15tli   of 

each    month     j._ 

Usual    35    days 259^ 

Ro    .,    .„-.  TOTA^    COST,'    $19,000 

L,abil,ty  Co.  Limit,  15  days  after  set- 
ting of  roof  joists.  Forfeit.  $50  Plans 
and    specifications,    none. 

1999)  W  ARGUELLO  BOULEVARdToO 
S  Anza  25x120.  AH  work  for  two- 
story  and  basement  frame  flats 

°"'"*"- F.  E.  and  Annie  l.  strana- 

lian,  619  Arguelio  Blvd,  S.  P 
..Bernard  J.  Josepli.   1st  Na- 
tional  Bank   Bldg.,   s    F 
.J.   D.   Bell.      Pacific     Bldg., 
San   Francisco. 
Filed  Mar.  27.  '14.     Dated  Mar.  20     .4 

^''^""^    "P    $1017:50 

Stic   and    roof   on..    1017.50 

,.       ,    .  1017.50 

Lsual    3o    days 101750 

TOTAL  COST.  $4070.00 
Bond  limit,  forfeit,  none.  Plans  and 
speciflcations   filed. 


Culebr 
sign. 
Owner. 


Terrace.       Advertising 


Architect 
Day's    wo 


■  J.   Chas.     Green,   273     Val- 
encia, San  Francisco. 
.None. 
■•  COST,    $2000 


Con 


Architect  . 
Contractor 


Outside 
Completed 


(1006)  NO.     2298     BRODERICK 
struct  private  garage. 

'^""^'' Mrs.  C.  Spencer,  Premises. 

Arcliitect  . .  .None. 

Contractor..  Wilson  &  Chrlstensen  830 
Hearst  Bldg.,  S.  F. 

COST.    $400 

(1007)  E  DE  SOTO  250  N  Urbano 
Drive.  Two-story  and  basement 
frama   dwelling. 

'-'""'^'' Urban    Realty    &    Imp.    Co., 

85  Cerritos  Ave..  S.  F. 

Arcihtect  ...Joseph  L.  Leonard,  85  Cer- 
ritos Ave.,  S.  P. 


Architect  ...Lewis    P.    Hobart,    Crocker 

Bldg.,  San  Francisco. 
Contractor.. The     Beach-Robinson     Co.. 
259   Geary,   San   Francisco. 
Filed  Mar.  28,  '14.     Dated  Mar.  17   '14 

On  15th  of  each  month '      750, 

Usual    35    days '      ,    '° 

TOTAL  COST.'  $4''4'84 
Bond,  $2242.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  June  1  '14 
Forfeit,  none.  Plans  and  speciflcations 
filed. 


IiVCORPOB.\TIO!VS. 

Umpire  Liquor  Co.  Capital  stock. 
$10,000.  Subscribed,  30  shares,  $lo  each 
Directors—A.    E.    Sather,    H.    Sather,    C. 


P.    Weld.    1    shar 


Place  of  bus 


Day 


COST,  $411 


(1008)      E  HYDE   112-6   N  Eddy, 
story    and    basement    concrete 
apartments. 


Architect  .  .  .Non 
Day's  work. 


J.   G.   Kincanon,   215   Mont- 
gomery,   San    Francisco. 


COST,   $17,500 


11000)      HE    FULTON    AND    COLE 
S3-6.       All 


-story    and 
271   Fulton 


irame  aparti 

■Mrs.  .M.  .Mah 

San    Francist 

•  J.    C.     Hladik,    Monad 

Bldg.,  San  Francisco. 


(1009)     NO.     203     VALENCIA.       Repair 
front  of  restaurant. 

°'^"er Pal    Gofas,    Premises 

Architect  . .  .None. 

Contractor.. D  Chlentzas.   78  Rich.  S.   F. 
COST.    $4ftip 


porches    and    stal 


JONES.         Construct 


The  ResiUeo  Corporation.  Capital 
stock,  $10,000.  Subscribed  300  shares, 
1100  each.  Directors— P.  Seed  A  A 
Wright,  C.  P.  Bengler.  1  share  each' 
Place  of  business.  San  Francisco 

(31obe  Film  Exchange.  Capltal'stock 
$.5,000.     Subscribed  60  shares.  $10  each 

I"h",T:7^-  "•  ^°'"''  P-  ^-  Lilenthal'. 
1.  H.  Llchtenstein,  2  shares  each  Place 
of  business.   San   Francisoc 

Swayne  &  Hoyt.  Capital  stock.  $100.. 
Subscribed,  500  shares,  $100  each. 
Directors— R.  H.  Swayne,  J.  G.  Hoyt.  F. 
1'.  G.  Harper.  R.  J.  Woods.  E.  J  Bailey 
1  share  each.  Place  of  business  .San 
Francisco. 

Russian-American  Exposition  Co 
Capital  Stock,  $100,000;  subscribed  $150 
shares,  $10  each.  Directors— T  J  Ser- 
■Icrke,  T.  G.  .Meier,  B.  Hamilton.  5 
shares  each,     place  of  business,   S.   F. 

Green-American  Exploitation  Co 
Capital   Stock,   $50,000;   subscribed    $125; 


000. 


28 


res.    to 


vu- 


dor 


.M.  Petiake:;,  G.  13.  Hearl.  H.  1.  Ko«al- 
sky.  I.  Asch.  5  shares  each.  Place  of 
business,    San    Francisco. 

Sacramento  Fruit  Lands  Co.  Capi- 
tal Stock.  $50,000;  subscribed.  1300; 
sliares,  $100  each.  Directors — H.  I* 
Clayberg.  H.  L.  Corson,  F.  Little,  1 
shi.re  each.     Plans  of  business,  S.   F. 


XOTICE  OF  NOX-LIABILITY. 


lar.  J4  ,1914— S\V  POWELL  &  ELLIS 
S  48xW  73.  Benjamin  H  Licliten- 
steln  as  to  improvements  on  leased 


XOTICE      OP      NOlV-ltESPONSiniLITV. 

.Mar.  24,  1914— E  NINTH,  bet.  Harri- 
son and  Bryant;  No.  425-427  9th. 
li  A  Davis  as  to  improvements  on 
leiisecl    property     


COMPLETION  NOTICES. 


San   Francisco. 
E  HARRISON 


lar.  20,  1914 
S   75xE   124-3.     Oakl 
.Malting  Co  to  Trevi 


I  S  IStli 

nd   Brewing  & 

&  Pasqualetti 

...Mttr.    12,    1914 

-Mar.    20,    1914— S      SUTTER      C7-6      B 

Montgomery  S   124-9  S  62-7   W   25  S 

S3-11%    th    along   Market    92-5%    N 

92-6    W    50..      Hohart    Estate    Co    to 

Foster    Vogt    Co Mar.    12,    1914 

Mar.  20,  1914— S  PACIFIC  75  W  Hyde 
S  137-6  xW  62-6.  Geo  E  Marshall  to 

I   Collin    Mar   14,   1914 

Mar.  20,  1914— S  SUTTER  C7-6  E 
.Montgomery  S  124-9  S  62-7  W  25  S 
83-11%  th  along  Market  92-5%  N 
92-6    W    50.      Hobart    Estate    Co    to 

Foster   Vogt    Co Mar.    12,    1914 

Mar.  21.  1914— S  GREENWICH  —  W 
Larkin  W  27-6xS  46-3%.  Rousseau 
Realty  Co  to  Rousseau  Realty  Co.. 

March    21,    1911 

Mar.  21,  1914— W  GUERRERO  39  N 
Cumberland     23x70.       J     and     Fred 

Braun  to  Brutcher  &  Serna 

March    12.    1914 

Mar.  23.  1914 — W  VAN  NESS  AVE  60 
S  Turk  S  32xW  109-9.  Charles  D 
Farquharson  to  Collman  &  Coil- 
man    Mar.   21.   1914 

Mar.  23,  1914— W  TWENTY-NINTH 
Ave  75  S  California   25x95.   Beatrice 

Kunde  to  whom  it  may  concern 

March    IS,    1914 

Mar.  23,  1914— LOTS  21  AND  22  BLK 
3,  Crocker  Amazon  Tract.  Lena 
W'inkler    Farewell    to    L   Dioguardi 

March    14,    1914 

.March  23.  1914— N  BROADWAY 
137-6  E  '^aylor  27-6x137-6.  C  Large 

to  Wm  L  Terry Mar.   21,  1914 

Mar.  23  .1914— NW  ELLIS  &  MASON 
W    97-6XN    GO.      Jennie    M    Blair    to 

Otis  Elev  Co Mar.   14,   1914 

Mar.  23.  1914— N  CLIPPER  SO  E 
Castro  e' 25xN  114.  J  J  and  Hannah 
OConnell   to    Herman    H   Bergfcld.  . 

March     21.     1914 

Mar.  23  .1914— NW  ATHENS  275  NE 
France  Ave  NE  25xNW  100  Elk  62, 
Excl   Hd.     James  Gleason   to   whom 

it    may    concern Mar.    23.    1914 

Mar,  24  ,1914 — LOT   13   BLK   4   Crock- 
er   Amazon    Tract.      United    Stotes 
Bldg    Really     Sc    Invst    Society    to 
whom  it  may   concern.  .Mar.   10,   1914 
Mar.    24,    1914— S    WASHINGTON   9S-9 


Bl'lLDINU  ANU   INDL'STKI.VL   NliWS 

Poultry  &.  Produce  Co  tu  F  Uolandi 

Marcli    16,    1914 

Mar.  24,  1914 — N  VAL.PAR1S0  1S3  E 
Taylor  E  23xN  40.  G  Ferari  to  G 
Ghiappe Mar.    23.    1911 

Mar.  24,  1914— NE  TONQUIN  &  DB- 
visadero  E  893.75x1275.  Panama- 
Pacific  International  Exposition  Co 

to     Healy-Tibbltts     Constr     Oo 

March    14.    1914 

Mar.  25.  1914— W  STOCKTON  137-6  N 
Sutter    N     59-OxW     60.       Dr    Julius 

Soboslay   to    Rainey   &   Phillips 

March    23,    1914 

Mar.  25,  1914 — S  PINE  109  W  Van 
Ness  Ave  W  45xS  120.  Charles  S 
Howard  to  S  F  Elec  Co,  Mar  23; 
Howard  S  Williams,  Mar.  23;  J  E 
O'Mara    Mar.    IS  ,1914 

Mar.  5,  1914- W  SPEAR  &  HOWARD 
NW    137-6XSW      68-9.        Orville      C 

Pratt    to    John    G    Sutton    Co 

March    16.    1914 

Mar.  25,  1914— S  RICHLAND  AVE  475 
W  Murray  W  25xS  100.  Henry 
Fagan  to  Wm  Miller Mar.  23.  1914 

Mar.  25,  1914— N  BUSH  69-9  E 
Leavenworth  B  45-10  N  137-G  W 
45-10  S  S2-6  E  0-1%  S  45  W'  0-1% 
S  10.  Ansonia  Apartments  to  L  A 
Hinson    Mar.    23.    1914 

Mar.  26.  1914— SW  OLIVE  &  LARKIN 
S  60xW  100.  Metta  Hacke  to  L 
M    Zimmerman Mar.    25.    1914 

Mar.   26.   1914— SW  OLIVE  &  LARKIN 

5  60xW  100.  Metta  Hacke  to  Jas 
F    Conlan Mar.    25.    1914 

Mar.  26,  1914— W  TWENTIETH  AVE 
175  S  Lawton  S  25xW  120.  Carl 
or  Carl  F  Ernst  to  S  Moutani  and 
G    Stefanini Mar.    21,    1914 

Mar.  26,  1914— SW  NOB  &  IRVING 
W  137-6  S  100  E  25  N  50  E  112-6  N 
50.     Joseph   Reichel   to  Heckenrotli 

6  Schell Mar.    20.    1914 

Mar.   27,   1914— N   SIXTEENTH   135   \v 

Noe  W    25xN   115.     Annie   Doheney 
to   Geo   V  McCausland.  .Mar.   26.    1914 
Mar.   27,    1914- N   FRANCISCO   6S-9    E 
Powell    E    22-llxN    6S-9.      Frank    N 
Busalacchi    to    Paul    De    Martini... 

March    25,    1914 

Mar.  27,  1914— E  VAN  NESS  AVE  75 
N  Green  N  25xE  125  E  and  L 
Autard  to  Peter  Hansen.. Mar.  26.  'Il 
Mar.  27,  1914— THIRTY-FIFTH  AVE 
No.  822  120  S  ''C"  S  30xE  120. 
Louis  D  Fadion  to  W  H  Upham.  .  .  . 

March    17,    1911 

Mar.  27.  1914— N  BUSH  ad:  East  side 
Mills  Bldg  and  fronting  on  Bush 
6S-9.     Ogden  Mills  to  Gladding  Mc- 

Bcan   &  Co Mar.   24.   1914 

Mar  27,  1914— NW'  BUSH&CHATHAM 
Place  W  84-4  N  137-6  E  87-6  S  137-6 
Roman  Catholic  Archbishop  of  S  F 
to  Jno  L  McLaughlin Mar.  23.  1914 


Wcdni-sda 


il       1 


niH. 


W  ojd  Uim:  er  Co  vs  Burch  &  lloff- 
nian   Co   and   M    J    Hynes.    Adm   Est 

Jacob    Vits,    deed $1045.94 

ar.  17  ,1914 — N  FOLSOM  87-6  W  3rd 
50xN  137-6.  J  Marconi  vs  Margaret 
A  Kingsland  &  Gust  Arliotis.  .$122.50 
ar.  17,  1914— S  LINCOLN  WAY  57-6 
W  18th  Ave  W  2oxS  120.  Pioneer 
Plate   &    Window    Glass   Co    vs   Sol 

Getz  &  Son,  Inc $61.40 

lar  17  I9I4— S  HAIGHT  31-3  E  Pierce 
E  75xS  100.  J  A  Miller  vs  Chas  C 
Terrill   Estate  Co.  W  A  TerriU   and 

C  C  Terrill    *375 

la,.  19  1914 — N  BROADWAY  171-10% 
W  Grant  Ave  W  68-9xN  137-6. 
Finnala  &  Seaholm  vs  Nellie  Harris 
Antonia  and  Rosa  Demartini .  .  $2436 
lar.  19.  1914— E  LEAVENWORTH 
112-6    S    Eddy    S    25xE    87-6.      L    A 

Taylor  vs  Terranova  Bros $50 

lar.  18,  1914— W  BRODERICK  130  S 
Lombard    S    25xW    107-6.      J    Sand- 

herg   vs   J   A   Cardinelli $96 

1914 — N  CALIFORNIA  112-6 
W  Spruce  N  parallel  with  W 
Spruce  132-7%xW  27-6.  J  Piconi 
vs    John    F    Haner.    James    Tarbett 

and  Fred  Knott   $112.50 

,j,.  19,  1914— w  THIRTY-SEVENTH 
Ave  225  S  Lincoln  Way  S  150x120. 
S     Ginsberg     &     Co     vs     Lincoln     U 

Grant     »35.44 

a,..  20,  1914— B  LEAVENWORTH 
112-6  S  Eddy  S  25xE  87-6,  I  Epp  vs 
Burch -Hoffman    C    o.     M    J    Hynes, 

Adm  Estate  Jacob  Vits $585 

21,  i9i4_N  VALLEJO  99   W  La- 

ina    W    106XN    137-6.      J    A    Mac- 

nald    (as   Humboldt   Lumber    Co) 

Alma   Spreckels   and   J   W   Carr 

lien    was 


Ma 


Ma 


rtly     after     flli 


.$477 


W    Front    W 


30xS    120. 


nchi 


LIBNiS  FILED 

San  Francisco. 

lar.  14.  1914— N  SACRAMENTO  67-6 
E  Polk  B  30xN  127-S>4.  Thomas 
J  Mannix.  S  B  Kress.  Ella  Black- 
man  and  John  Doe  Blackman $214 

,tar.  14  .1914— S  FULTON  82-6  E 
Gough  27-6x130.  O  Giannini  and  A 
Ratto  to  Ferdinand  and  Louisa 
Mertens     $625 

liar.  16.  1914— SW  FOURTH  55  NW 
Folsom  SW  2'5xSW  SO.  Golden 
Gate  Structural  &  Ornamental  Iron 
Works  vs  Isidore  Rudce  and  Wm 
Van    Herick     $220 

Mar.  17  .1914— B  LEAVENWORTH 
112-6    S    Eddy    S    25xB    87-6.      Hart- 


21  ,1914— N  GREEN  193-0%  W 
Jones  W  45xN  120.  Roy  V  McNeil 
vs  George  A  Bos  Co,  Thomas  W 
Alton    and    The    Mass    Bonding    & 

Ins  Co  of  Mass 160 

ar  23  ,1914— E  THIRTY-SEVENTH 
Ave    125    N    Irving   N    25xE    120.      G 

Vigiino   vs   Anna   Bellanca $68 

[ar.  23  ,1914— N  GREEN  193-3%  W 
Jones  W  45xN  120.  W  A  Goericke 
vs  The  George  A  Bos  Co.  ...  $2098.25 
lar.  23,  1914— NW  EMBARCADERO 
and  Clay  NW  142  m  or  1  to  souther- 
ly line  of  Merchant  W  35  m  or  1  S 
115    E      117-6      m   or   1.  Michel   & 

Pfetter  vs  Chas  H  Holbrook  Jr,  Wm 
L  McGulre  and  Zenith   Iron  Works 

$210 

lar.  24,  1914— W  BRODERICK  130  S 
Lombard  W  106-3xS  25.  J  Piconi 
vs    John    A    Cardinell,    Jas    Tarbett 

and     Fred     Knott fl35 

lar.    25,    1914— NE    COLE    &    RIVOLE 

Joseph   Silvia  vs  C  B  Reinhart .  .  .  .$30 
liar.     25.     1914— E     LEAVENWORTH 
112-6  S  Eddy  S  25xE  87-6.     Terran- 
ova Bros  vs  Burch-Hoffman  Co  and 
M  J  Hynes,  adm  Estate  Jacob  Vits, 

deed     '2145 

Mar.  26.  1914— E  LEAVENWORTH 
112.6  S  Eddy  S  25xB  87.6.  Stana- 
ard  Portland  Cement  Corp  vs 
Burch-Hoftman  Co  and  Jacob  Vits. 

dec'd     $494.50 

1914_N    GREEN    193-3%    W 
Jones  W  45xN  120.     J  K  Stewart  vs 

The  George  A  Bos  Co $230 

ur.  27,  1914— LOT  56  GIFT  MAP  3. 
Chas    Ashinger    vs    N    P   and    Anna 

Paulhson     '249 

ar.  27.  1914— SB  LEE  AVE  AND 
Holloway  Ave  B  50xS  100.  F  O 
I'reston  vs  Frank  T  Estey  and 
Frank    M    Sponlgal $37.44 
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OAKLAND  AND  ALAMEDA 
COUNTY. 

RESIDENCE  —  2  story  iiml  base, 
frame.  14.000.  Berkeley.  Alameiki  Co., 
Cal.  Architect.  J.  W.  I'lacliek.  Acheson 
lildg..  Berkeley.  Owner.  Joel  H.  Hil- 
debrand.  The  dwellins  will  he  erected 
in  [he  northeast  section  of  Berkeley 
and  has  been  designed  for  a  seveft- 
looni  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine  throughout.  Plans  provide  for 
furnace  heat  and  open  (lie  place.«.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  and  kitchen  will  liave  tue 
wainscot.      Exterior    of    the    house    will 


ened 
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ng  pre- 
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metal   lath.      Plans 
pared   for   the  work 

RESIDENCE  —  2  story  anil 
frame.  11.000.  Oakland.  Cal. 
tect,  none.  Owner.  F.  T.  .Vlalle 
tlrove  street.  Oakland.  The  dwelling 
has  been  designed  for  a  nine-room 
house  with  two  baths,  and  will  be 
erected  on  42nd  street.  Interior  finish 
will  be  of  pine  and  redwood  with  some 
elm  panels.  Hardwood  doors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  lire  places.  Man- 
tels will  be  of  tile.  Bath  rooms  will 
be    finished    in    tile   and    will    liave    com- 


iitlo 


flo 


ater 


/.eater  will  be  Installed.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  cement  plaster.  Plans  are  com- 
plete and  In  the  hands  of  the  owner 
who  will  do  the  woi-k  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  14.000.  Serkcley.  Alameda  Co., 
Cal.  Architect.  Julia  Morgan.  Mer- 
chants' Exchange  Bldg..  S.  F.  Owner, 
George  F.  Bell.  Tile  dwelling  will  be 
erected  in  North  brae  Tract,  and  has 
been  designed  to  contain  six  rooms, 
hath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  redwood  witn 
some  hardwood  floors  and  beam  ceil- 
ings. Tliere  will  he  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  An  automatic  water 
heater  will  he  Installed.  Bath  room 
will  have  tile  wainscot  and  composi- 
tion floor.  The  exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and   figures  are   now  being  taken. 

RESIDENCES— 2,  2  story  -,ind  base, 
frame.  Cost  not  stated.  Berkeley.  .41a- 
Tuetia  Co..  -Cal.  Architect.  John  Hud- 
son'Thomas,  First  National  Bank  Bldg.. 
Berkeley.     Owner,  H.  U  Johnson.  These 


ill      hi 


cted 


the 


Claremont  Tract  and  each  has  been  de- 
signed to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interiors  will  be 
finished  in  pine  and  redwood.  H-ard- 
wood  floors  will  be  used  in  the  prin- 
ilpal  rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Automatic 
water  lieaters  will  be  installed.  There 
ivili  be  tile  wainscot  in  the  bath  rooms 
and  kitchens  and  composition  floors  in 
the  baths.  Exteriors  will  be  covered 
with  cement  plaster  on  mekil  lath. 
Plans   are  being   prepared. 

RESIDENCE  —  2  story  and  base, 
frame.  J.i.OOO.  Berkeley.  Alameda  Co  . 
Cul.  Architect.  Leonard  H.  Ford.  2136 
Center  street.  Berkeley.  Owner.  Mrs. 
C.    Alger.      The    dwelling    will    be    erect- 
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ed  in  Thousand  Oaks  Park,  and  has 
Itcen  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch.  Intei'lor 
finish  will  he  of  pine  and  redwood. 
Oak  floors  and  beam  ceilings  will  also 
be  used  in  the  principal  rooms.  Plan's 
provide  for  furnace  beat  and  open  fire 
places.  .Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  piaster  on 
metal  lath.  Plans  are  now  being  pi-e- 
pared.  Work  will  probably  be  done  by 
Day  Labor. 

RESIDENCE  —  2  slory  and  base, 
frame.  $6,500.  Piedmont,  Alameda  Co.. 
Cal.  Architect,  C.  W.  .McCall.  Central 
Bank  Bldg..  Oakland.  Owner,  Mr.  Al- 
berger.  The  dwelling  will  be  erected 
near  Piedmont  Park  and  will  contain 
eight  rooms,  two  baths  and  sleeping 
porches.  Interior  finish  will  be  of 
pine,  redwood  and  iiardwood.  Oak  and 
inlaid  floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places,  M-antels  will 
I  e  of  tile  or  brick.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. .4n  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  witli  cement  plaster  on 
metal  lath.  Plans  are  nearly  complete 
and    figures    will    be    called    tor   shortly. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley, 
Alameda  Co..  Cal.  Ai-chitect,  Hams 
Allen.  2.511  Hillegass  avenue.  Berkeley. 
Owner.  J.  W.  McKlbben.  The  dwelling 
will  be  erected  on  Piedmont  avenue 
near  Dwight  Way  and  has  been  de- 
signed for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  nn- 
ish  will  be  largely  of  pine.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  liall.  There 
will  be  furnace  heat,  and  open  fire 
places.  Mantels  will  he  of  tile  or  brick. 
An  automatic  water  heater  is  speci- 
fied. Bath  room  will  have  tile  wain- 
scot and  composition  flooi-.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures   are   being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  Oakland,  Cal.  -Archi- 
tects. Elite  Planners.  1S44  5th  avenue. 
Oakland.  Owner,  R.  A.  McWilliam.  The 
dwelling  will  be  erected  on  Arroya 
street  and  has  been  designed  for  « 
seven-room  house  with  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  In  the  living  room,  dining 
room  and  reception  hall.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
E-atli  room  will  have  tile  wainscot  and 
composition  floor.  Exterior  of  the 
1  ouse  will  be  finished  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing prepared  and  when  complete  the 
v.ork  will  be  done  by  Day  Labor. 

RESIDENCE  —  2  stors  and  "jase, 
frame.  $3,500.  Oakland.  Cal.  Architects. 
Elite  Planners.  1844  5th  avenue.  Oak- 
land. Owner.  P.  Lindblad.  The  house 
will  be  erected  on  Grand  avenue  and 
will  contain  seven  rooms  and  bath.  In- 
terior finish  will  be  largely  of  pine 
with  some  hardwood  veneer.  Oak  floors 
will  be  used  in  the  dining  room,  living 
room  and  reception  hall.  There  will 
he  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile.  An  automntic 
water    heater    will    be    Installed.       Bath 
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room  will  have  tile  wainscot  and  com- 
position floor.  Exterior  of  the  house 
will  be  covered  witli  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
work  will  be  done  by  Day  Labor.  All 
materials  will  be  purchased  by  the  ar- 
chitects. 

APART.MENT  HOUSE— 2  story  and 
base,  frame,  $18,000.  Oakland.  Cal. 
Architects.  Elite  Planners  1S44  5th 
ivenue.  Oakland.  Owner's  name  witli- 
held.  The  building  will  be  erected  on 
Grand  avenue  and  has  been  designed 
to  contain  a  total  of  twelve  suites  ar- 
ranged in  tl]ree  rooms  each  Interior 
finish  will  be  of  pine  with  some  hard- 
wood veneer  and  beam  ceilings.  Plans 
provide  for  steam  heat  and  a  hot  water 
supply.  All  suites  will  have  private 
liaths  and  wall  beds.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. Entrance  will  he  finished  in  tile 
and  marble.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  being  pre- 
pared. Further  mention  will  be  made 
of  this  work. 

APARTMENT  HOUSE— 2  story  and 
base,  frame,  $10,000.  Berkeley,  Ala- 
meda Co..  Cal.  Architect.  Julia  Morgan, 
.Vlercl.ants'  Exchange  Bldg..  S.  F.  Own- 
er.   .Mr.    H.    .Vlerritt.      The    building    has 

of  three  and  four  rooms  and  will  ..e 
centrally  located.  Interior  finish  will 
he  of  pine  and  redwood  with  some 
Iiardwood  flooi-s  and  veneer.  All  apart- 
ments will  have  wall  beds  and  private 
hath  rooms.  Plans  provide  for  a  cen- 
tr-al  heating  system  and  Iiot  water  sup- 
ply. Bath  rooms  will  be  finished  .n 
tile  and  will  have  composition  tloors. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
1  elng  taken. 

CHURCH  WIRING — Cost  not  stated. 
Oakland,  Cal.  Architect.  G.  -Albert 
Lansburgh,  709  Mission  street.  S.  F. 
Owners,  First  Hebrew  Congregation  of 
Cikland.  Plans  for  the  electric  woi-k 
in  the  new  church  building  to  be  erect- 
ed at  the  corner  of  2Sth  and  Webster 
streets  have  been  revised  and  new  ng- 
ures  will  te  called  for  at  once. 

PIREHOUSES— 3,  2  story  and  base, 
frame.  $5,000  eacli.  Berkeley.  Alameda 
Co..  Cal.  Architect.  W.  H.  Ratcliff.  Jr.. 
First  National  .Bank  Bldg..  Berkeley. 
Owners,  City  of  Berkeley.  Bids  opened 
for  this  work  were  taken  under  au- 
vlsement  until  the  next  meeting  of  the 
City  Council.  A  complete  list  of  tlie 
bids  received  will  be  found  under  the 
l-.eading    of    Alameda    County    in       tills 

LOOOli;  HALL— :l  storr  and  base. 
Class  A  construction.  $250,000.  Oak- 
land. Cal,  Architect,  A.  J.  -Mazurette. 
Albany  Bldg..  Oakland.  Owners,  Oak- 
land Moose  Hall  Association.  This 
work  was  mentionel  in  last  week's  is- 
sue, but  since  then  the  announcement 
of  the  selection  of  a  site  has  been 
made.  The  building  will  be  erected 
on  Telegraph  avenue  near  mh.  Work- 
ing drawings  are  being  prepared.  Fur- 
ther mention  will  be  made  of  the  work. 

BUNGALOW— ■  story  and  base, 
frame.  $2,500.  Oakland.  Cal.  Al-chi- 
tects.  Elite  Planners,  1844  5th  avenue, 
Oakland,  Owner,  J.  W.  Baughmas. 
The  dwelling  will  be  erected  in  the 
Tcmescal  District,  and  has  been  de- 
will    he   done   by   Day   Libor. 
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Get  It  F'rom  Bacon 
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Foote  Mixer  on  building  woik 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried   In  Slock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38  40  NATOMA  ST  ,  S.  F. 

Edw.rd  R.  Bacon  i>  rojitively  not  connected  wilh  »ny  other  firm. 


l.atli 


ill 


le  used  with  some  oak  floors.  There 
Kill  he  a  large  open  fire  place  in  the 
living  room  and  tile  mantel.  Bath 
room  ami  kilcl-.en  will  have  tile  wain- 
scot, .^n  automatic  water  heater  will 
be  instilled.  E.\terior  of  the  house 
will  be  coverc  I  with  cement  plaster. 
Plans  are  heing  prepared  and  when 
complete  the  work  will  he  done  by 
Day  Labor. 

BUXG.ALOW  —  1  story  and  base, 
frame.  $2,500.  Piedmont.  Alameda  Co., 
Cal.  Architects.  ElUe  Planners,  ISU 
3th  avenue,  Oakland,  Owner.  Mr. 
Brasch.  The  dwelling  has  been  de- 
signed for  a  five-room  house.  Interior 
finish  will  be  of  pine  or  redwood 
throughout.      Hardwood    floors    will    be 


ill 


JAMES  CAHILL  &  CO. 

lncorporat*d 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broailway  antJ  Franklin.                            Tel.  Oakland  1113 

in    the 


prii 


■ipal 


iM   be 


large 


flr 


plac 


There 
in    the 


stalled.  Exterior  of  the  dwelling  will 
he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared 
an;l  when  complete  the  work  will  be 
done   by  Day   Labor. 

RESIDENCE  —  2  story  and  base. 
frame.  $3,500.  Berkeley.  Alameda  Co., 
Cal.  Architect,  none.  Owner.  Louis 
O.  Hansson.  211C  Bancroft  Way.  Ber- 
I'cley.  The  dwelling  will  be  erected  on 
.'Spruce  street  and  has  been  designed 
ror  a  seven-room  house  with  bath.  In- 
Ic-Mor  finish  will  be  largely  of  pine. 
Some  h-ardwood  floors  will  be  used. 
Thtre  will  be  furnace  heat  and  open 
fire  ulaces.  Mantels  will  be  of  tile, 
.^n  automatic  water  heater  will  be  in- 
stalled Exterior  of  the  house  will  be 
covered  witli  cement  plaster  on  metal 
lath.     Plans  are  complete  and  the  work 


Wcdne.'srtay.       April       1,       1914. 

Many  Bidders  For 
Berkeley  Fire  Houses. 

loiitraetH     For     'I'hrce     Hiiiiaio^^.H     lo     lie 

V\iarfled    at     the     Next     >le?tiiii$    of 

The    City    Coiin-il. 

Elds  were  opened  on  Friday  by  the 
Berkeley  City  Council  for  the  con- 
stiuction  of  three  new  frame  Are  sta- 
li.ins,  designed  by  Architect  W.  rx. 
::auliff  Jr.  Awards  were  not  made  but 
.111  Hgures  were  taken  under  advise- 
nii-nt  until  Tuesday  next.  A  complete 
IL-t  uf  the  figures  opened  follow: 
Fire   House    Xo.   7. 

C      Texdahl     $1,598.00 

II     P.    Nelson 4,500.00 

I'orter    Bros 4,.i30.00 

I  1.    B.    Ackerman   &    Son 4,750.00 

J      Wendering     4,575.00 

-M.-Sheehy    Bros 5.728.00 

liispard   &   Hammond 4.730.27 

Pliil    Sheridan     4.823.00 

Fire    House    No.   S. 
J      A.     Plnkerton $4,585.00 

II  P.    Nelson 4,465.00 

William    L.     Boldt 4.650.00 

.1.     Wendering     4,600.00 

'  I.  B.  Ackerman  &  Son 4.415.00 

I'orter    Bros 4,750.00 

C.     Texdahl     4,395.00 

.McSheehy    Bros 4,992.00 

Gaspard   &   Hammond 4,301.57 

Ilughson   &   Donnelly 4.997.85 

Phil    Sheridan     4,667.00 

Fire    House    No.  0. 

I'orter    Bros $4,685.00 

,1      A.    Plnkerton 4,323.00 

11     P.    Nelson 4,380.00 

Phil    Sheridan     4,465.00 

■  I    B.   Ackerman   &   Son 4,148.00 

iii-arden    and    walks    not    included) 

.1      Wendering     4.550,00 

.Mi.si.eeliy    Bros,    (garden    not 

not    included)     4.624.00 

i-i  ispard   &   Hammond 4.101.77 

♦ 

Builaii-g  Contracts  Awarded 
Oakland. 

No.  ttime"                      Coiitrnetor  .inlt. 

i.^N  iikil     Hm     Bklrs.  .  .  Almquist  20no 

•'■■■:i     I'olby     Woodward  3500 

li'Hi     Desmond     Aitchinson  200(i 

ii:il      Fuller     Chase  3000 

ilMii     Clark     Clark  4500 

'i'l::      Omo     Omo  2100 

c'll     Peterson     Hambleton  2400 

'.:i'.     I-Vderai     Llewellyn  5685 

I 'IT      I  irnstein     Peters  4250 

|.'|\     Woodberry     Kulchar  500 

7'iJ      Piiirs      Dresbach  I6oO 

Till)     Gelbke     Frankford  17.in 

Till      Rutherford     Owner  2200 

7115     Ratto     Ucello  li-" 

711-     .Schefino     Lindskcg  401 

TOS     IJreater    Okd     Owner  500 

Till)     Chowder     Williams  .i"" 

1 1 II     Jump     Burkes  2500 

Til      Crawford     Scott  20ii  ■ 

il2     Desmond     Aitchinson  1998 

713  Thurston     Northrup  500 

714  Anderson     Anderson  250ti 

715  Bell     Stewart  2500 

7113     Larmer     lyarmer  2500 

■,2I     Bolts     Bolts  2000 

.'22     Poria     Silva  1600 

:■:■)     Affolter     Aalfo  .1226 

T'T.      De   Luchi    Flittner  1924 

Tl'B     Thomas     Alert  2.1"" 

727     Schwartz     Ward  450 

7211     Jonas     Scott  400 

TT.ii     Hogan     Hogan  400 

731     Torris     Bond  425 

73  >     McGcrty     Larsen  1800 

T.'iS     De    Costa     Butler  2500 

731      Prisk      Prisk  ]''0' 

I..:.      Merrill      Merrill  400 

7::i:     Griffith      Griffith  2000 

73S     Malley     Malley  3soo 

TJI     Upward     Strang  2500 

T42     Wren     Wren  ISOo 


San 


.San 


746  Nelson      Nels_ 

749  Williams     Graham     2 

750  AtEolter     Aalto 

751  Gross     Armstrong 

752  Idora     Idjora 

753  Hlnch      Parmer 

754  Pfrang     Pfrang 

755  Same     Same 

756  Same     Same 

757  McGehee     McGehee 

758  McCants     Kenyan 

760  Mein     Brophy 

761  Boumbaugli     Odion 

762  Nelson     Christiansen 

763  Ciaciamlo    W'n    Iron 

76<  Plaa     Legault 

(68S)      LAKE    AVE      near      Greenh 
Piedmont.     Five-room  bungalow. 

Owner Oakland    Home    Bldrs.. 

Kingston     Ave.,     Piedm 
Architect  . .  .None. 

Contractor.  .John   .\lnuiuist,    14   Cro: 
Ave.,    Oakland. 

COST,    I 


2000 
ISOO 
ISOO 


(10(1 


(6S91  E  THIRTEENTH  AVE  2110  .S 
Delores,  Oakland.  One  and  one-half 
story   S-room  dwelling. 

Owner Sadie   E.  Colby,  Oakland. 

Architect  ..  .None    . 

Contractor.  ,E.  W.  Woodard,  264,-.  IStli 
Ave.,  Oakland, 

COST,    $;!5lill 

(690)  S  B-EIGHTBBNTH  40  W  9th 
Ave.,  Oakland.  One-story  6-room 
dwelling. 

Owner P.  Desmond,  1650  9th   Ave., 

Oakland. 
Architect  ...None. 

Contractor.  .Aitchinson  &  Son,  624 
Taylor   Ave.,    Alameda. 

COST,    $2000 

(fi'.lll  —  DELAWARE  200  W  Maple, 
Oakland,  One  and  one-lialt-story  6- 
i-oom  dwelling. 

Owner H.    M.    Fuller.       1444       79tli 

Ave.,  Oakland. 
Architect  .  .  .None. 

Onntractor.  .A.  B.  Chase,  1521  79th  Ave., 
Oakland.  COST,    jaooii 

(692)  NE  FOURTEENTH  &  PERALT.\ 
Oakland.  One-story  photo  theatre 
and   store. 

(.iwner Wallace  Clark,  1131  Oak- 
land Ave.,  Oakland. 

Architect  . .  .None  . 

Day's    work.  COST,    »ioO(l 

(6931  W  MANILA  AVE  474  S  Clifton. 
Oakland.      One-story   .'j-rooin   dwelling 

Owner Fred   Oma,    212S    11th    Ave.. 

Oakland. 


chite 


.No 


Day 


COST,    J21 


(094)  S  MONTBLL  5S0  E  Piedmont 
.\ve.,  Oakland.  One  and  one-halt- 
story    6-room    dwelling. 

Owner J.   W.   Peterson.   66    Montell, 

Oakland. 
Architect  ..  .None. 

Contractor.  .Fred  Hambleton,  575  43rd. 
Oakland.  COST,    {2400 

(695)  33.27  PROM  E  TELEGRAPH 
Ave  and  W  Broadway  N  10S.S3  XW 
36.86  S  104  SE  S.70,  Oakland.  Paint- 
ing tor  12-story  and  basement  Class 
"A"  office  building. 

Owner Federal   Realty   Co. 

Architect  ...B.  G.  McDougall,  Sheldon 
Bldg,.  San  Francisco. 

Contractor...!.  Llewellyn  Co.,  1633 
Broadway,    Oakland. 

Filed  Mai-,   23,   1914,     D:ited   Mar.   13.  '14, 


UILDING  AND   INDUSTRIAL  NEWS 

Once    a    month 75% 

Usual    35    days 25% 

TOTAL  COST,   % 

Bonds,    12842.50    and    $2842.50.      Surety, 

Southwestern    Surety    Ins.    Co.      Limit. 

45    days.      Forfeit.      $125,      Plans      and 

specifleations    filed. 

(6971  NW  GR-4ND  &  ELWOOD  AVE.S 
W  109,03  NE  34.33  SW  105.85  S  43.06, 
Oakland.       One-story    6-room    dwell- 


Ov 


[ler. 


.Lou 


Bernsteii 


Broadway.    Oakland, 
Architect  ...Hiram    King    Lovell,    South 
Berkeley  Bank  Bldg,,  Bkly. 
ConU-actor.  .Fred    Peters,    339    Portland 

Ave,.    Oakland. 
Filed  Jlar.  23,  '14,     Dated  Mar,  17,  '14. 

1st  floor  joists  set $  797 

Ready    for    plaster 797 

Ready    for    finish 787 

Completed    and    accepted 797 

Usual    35    days 1062 

TOTAL  COST,  $4250 
Bond,  $1075,  Surety,  American  Surety 
Co,  Limit,  90  days.  Forfeit,  none. 
Plans    and    specifleations    filed, 

(698)  NOS.  311-13  SEVENTH,  Oak- 
land,     Fire   repairs. 

Owner Mrs.    Woodberry,    Premises 

Architect  .  .  .None. 

Contractor.  .S.   Kulchar,   518   4tli,   Okd. 

COST,    $,-.0(1 

(702)  S  THIRTIETH  125  W  Union, 
Oakland.       One-story     6-room     dwlg. 

Owner M.  Tavis,   2916  Union,  Okd. 

Architect  ...None. 

Contractor.. Geo.       E.     Dresbach.       3139 
Henrietta.   Oakland. 

COST,    $16011 

(703  1  E  PEitALT.^  AVE  206  N  Davis, 
(Oakland.      One-story    5-room    dwlg. 

Owner Gelhke    Bros.,       2814       Per- 

alta,    Oakland, 
.\i-chitcct  .  .  ,None. 

Contractor.  .Ben     Franktord,     713     39lh, 
Oakland. 

COST.    $l73u 

(704)  E  .MAGNOLI.\  200  S  30th.  Oak- 
land. One-story  5-room  dwelling  and 
garage. 

Owner Thos.    Rutherford.    US3    35th 

Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $22011 

(705)  S  SEVENTEENTH  23  W  Cypress 
Oakland.      One-story   6-room   dwelling 

Owner Antone     Ratto,     1403     17lh, 

Oakland. 
Architect  .  .  .None. 

Contractor.. D.    Ucello,    434    Avon,    Okd. 
COST,   $1650 

(707)  W  NINETY-FOURTH  AVE  173 
S  ■■A,"  Oakland.  One-story  three- 
room  dwelling. 

Owner Biagio    Scheflno,    1238    94th 

Ave.,   Oakland, 
Architect  ...None. 

Contractor.  .N.    A.    Lindskog,    609    10th, 
Oakland.  COST,    $400 

(70S)      NO.    1440      SAN    PABLO      AVE., 

Oakland.      Marquee. 
Owner Greater  Oakland  Cloak  Co. 

Architect  .  .  .None. 

Day'.'i   work.  COST,    $,300 
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(709)  NOS,  5923-25  WHITNEY.  Oak- 
land,    Alterations.  ^- 

Owner Smith    Chowder,    165    Santa 

Rosa  Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .Geo.  Williams,  5973  Sliat- 
tuck   Ave..   Oakland. 

COST.    $300 

(7111!  N  GLENDALE  AVE  90  S  Clif- 
ton, Oakland.  One  and  ()nc-halt- 
story    7-room   dwelling. 

l'"ncr C.   D.   Jump.   S57   52nd.   Okd. 

Architect  ...None. 

Conlractor.  .C.  E.  Burkes,  3117  Genoa. 
Oakland.  COST,    »2500 

(7111  W  DIAMOND  AVE  625  N  Hop- 
kins, Oakland,  Two-story  addition 
lo  dwelling. 

Owner Mrs.    T.    O,    Crawford,      510 

2Stli,   Oakland. 
Architect  ...None. 

Contractor.  .G.   A.   Scott,    685    23rd,   Okd. 
COST.  »2000 

(7121  W  EIGHTEENTH,  bet  8tb  and 
9th  Aves.  40  from  9th  Ave.,  lOltlOO, 
Oakland.  All  work  tor  one-story  6- 
room    dwelling. 

owner P.  Desmond,   1030  9th  Ave,, 

Oakland, 

.^1  ch  itect  .  .  .None. 

Contractor.  .Aitehinson  &  Son.  624 
Taylor    Ave.,    Alameda, 

Filed  .Mar.  24.  '14,     Dated  Mar.  21.  '14. 

Frame     up     Vi 

Rough    coat  plaster   on % 

Completed     i^ 

Usual     35     days % 

TuTAL    COST,    $1998 

IJonJ,    none.      Limit,    70    days.      Forfeit, 

none.      Plans   and   specifleations   flied. 

(713  1  NO.  1717  TWENTY-SIXTH  AVE 
Oakland.     Addition. 

Owner Robt.     Thurston,     Premises. 

Architect  .  .  .None. 

Contractor.  .Geo.  H.  N'orlhrup,  .1824 
90th    Ave..    Oakland. 

COST,    $300 

(7)11  NE  .MANILA  AVE  &  GLENDALE 
Oakland,      Two-Story    6-room    dwlg. 

Owner A.    P.    Anderson.    622    47th. 

Oakland. 
Arcliitect  ..  .None. 
I'ay'.--    work  COST.  ;  $2500 

(7151  S  FORTY-SECOND  200  E  West, 
Oakli'i-.i.      One-story    5-room    d-wlg. 

Owner G.   R,   Bell.   616   41st.  Okd. 

Architect  ..  .None. 

Contractor.  .B.  A.  Stewart.  616  41st. 
Oakland.  COST.    $2300 

(7161  W  HADDEN  ROAD  300  N  Clin- 
ton Ave..  Oakland.  Two-story  six- 
rocm  dwelling. 

Owner    Ed.   I.armer,    470    Boulevard 

way.  Oakland. 

Architect  .  .  .None. 

Day's   woik.  COST.   $2500 

1721)  S  HARPER  COURT  220  W  35tli 
Ave..  Oakland.  One-story  5-room 
dwelling. 

Owner M.   C.    Bolts.    3116     Central 

Ave,,   Alameda. 

Architect  .  ..None. 

Day's    work.  COST,    $2000 

(722)  W  KING  -AVE  545  N  B-Hth,  Oak- 
land.    One-story   3-room   dwlg. 
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akia 


..\o 


Goliliactor.  .Sllva  &   Luzaue.    JSi;9   Ford. 
O.ikland. 

COST.     JlCijU 

1723)      S    KEITH    AVE    .il    E    .McMillan, 
■Oakland.      One   an,l    one-l:alf-stoi-y    9- 
roora  dwelling. 
Owner P.    H.    AiTolter.    2330    Carl- 
ton.   Berkele.v. 
Arc-liilect  ...None. 

Contractor.  .E.  J.  Aalto.   1531   California 
Oakland. 

COST,    J3226 

(723)  LOT  24  BLK  1334  Peautry  and 
Pcladeau  Tract,  Oakland.  All  work 
for  one-story  six-room  and  basement 
dwelling. 

Owner Mrs.      Pauline      De      Luchi. 

Oakland. 

Architect  . .  .None. 

Contractor.  .Jos.      Plittner,      1700      33tb 
Ave.,   Oakland. 

Filed  Mar.  25,  •H.     Dated  Mar.  20,  'H, 

Frame   up    y^ 

1st    coat    plaster    on 14 

Completed    and    accepted ^4 

■Usial     35     days % 

TOTAL   COST.    $1924 

Bond,    none.      Limit,   70   days  after   Mar. 

23.      Forfeit.    |1.      Plans    and    speciflca- 

lions   filed. 

(72C)  SE  COR.  B-THIRTY-SECOND  & 
Stuart  E  3...S  100,  Oakland.  All 
work    for    one-story    frame    dwlg. 

Owner Anna   Ellen  Thomas.   Okd. 

Arcliitect  . .  .None. 

Cbntractor.  .The    Alert     Bldg.     Co.,    E- 
32nd  and  Stuart,  Oakland. 

Filed  Mar.  25,  '14.     Dated  Mar.  25,  '14, 

Frame    up 1/4 

Rough  coat  plaster  on ^4 

Completed    and    accepted 14 

Usual    33    days V, 

TOTAL  COST,    »2300 

Bond,    none.      Limit.    60    days.      Forfeit, 

none.     Plans  and  specifications  filed. 

(727)  S  LINDEN  Cor  30th,  Oakland. 
One-story  store. 

Owner Schwartz   Bros. 

Architect  . .  .None. 
Contractor.  .R.   s.   Ward. 

COST,    J450 

(72'.1)  SW  THIRTEENTH  &  BROAD- 
way,   Oakland.     Alterations. 

Owner H.    Jonas,    NW     11th     and 

Broadway,     Oakland. 
Architect  ...None.      . 

Contractor.  .0.    A.    Scott.    0S3    23rd,   Okd. 
COST,    »400 

(730)  SECOND  70  W  Alice,  Oakland. 
Addition. 

Owner Hogan    Lumber    Co..    Prem. 

Ai-chitect  ...None 

Day's    work.  COST.    $4  00 

(73n  NO.  ]300  CENTEI!.  Oakland. 
Alterations. 

Owner G.      Torrls.       1302       Castro, 

■•'•    *  Oakland. 

Architect  ..  .None. 

Contractor.  .J.      R.    Bond.      717      Castro, 
Oakland. 

COST,    $4  25 

(732)  SE  THIRTT-SIXTH  AVE  AND 
Boehmer.  Oakland.  One-story  five- 
room"  dwell! nff. 

Owner P.   F.      McGorty.      C44      36th 

Ave..   Oakland. 


1733)      NW     KAWSEN       AND       TRASK, 
Oakland.      One-story    6-room    dwlg. 

Owner J.   De  Costa.  317  SOth,  Okd. 

Architect  ...None. 

Contractor.  .H.    S.    Butler.    5349    Manila 
Ave..   Oakland. 

COST,    $2500 


(734)  E  EIGHTY-SECOND  AVE  100 
N  Franklin.  Oakland.  One-story  4- 
room   dwelling. 

Owner W.   Prisk.   2634   E-16th.  Okd 


.No 


Day', 


COST.    $1200 


(735)  W  THIRTY-NINTH  AVE  200 
N  Carrington,  Oakland.  One-story  3 
room  dwelling. 

Owner Mrs.    F.    Merrill.    1224    41st 

Ave.,    Oakland. 
Architect  .  .  .None. 

Conti-actor.  .P.    Merrill,    1224    41st    Ave.. 
Oakland. 

COST.    $4(10 


(736)      N   WALNUT  AVE   121. SI    E  Lila 
Oakland.      One-story   6-room   dwlg. 

Jwner T.    Griffith,       56    Lafayetti 

.San    Francisco. 
r\rcliitect  .  .  .None, 

ivork.  COST.    $2iiu 


Da 


|73S)      N   FORTY-SECOND  290  K  West 
Oakland.      Two-story    9-room    dwlg. 

Owner F.    T.    Malley.    3001    Grove 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST.    $3S0f 


(741)      S  JOHN   200   E   Gilbert     Oakland. 
One   and   one-half-story   6-roo)ll   dwlg. 

Owner W.      Upwards.      242      John. 

Oakland, 
Architect  . .  .None. 

Contractor.  .F.      N.    Strang.       1334      ,stn. 
Alameda. 

COST.     $2,50(1 


742)      N     E-TWENTY-THIRD     265 
19tli    Ave.,    Oakland.      One-story    fiv 


Owner 

.  .B.    A.    Wren. 

1732    E-231 

Oakland. 

Architect  . 

..None. 

Contractor 

...7.    iB.     Wren. 
Oakland. 

1732     10-231 
COST.    $l,s 

(743)  W  HARRINGTON  100  N  S-an 
Juan.  Oakland.  One-story  live-room 
church. 

Owner Cal.    Conference    -is.s'n..    537 

2oth.    Oakland. 
Architect  . .  .None. 
Contractor.  .T.    W.    Webb. 

COST.    $200(( 

1744)  S  WADEAN  PLACE  110  W  55th 
Ave..  Oakland.  One-story  5-room 
dwelling. 

Owner Dean  &  Wade. 


.None. 

.G.      B.      Hollcnbeck.      52 

Fairfax  Ave..  Oakland. 

COST.    $18 


Wednesday,       April       1.       1914. 

Cojitractor.  .G.       B.       Hollenbeck.       5210 
Fairfax    Ave.,    Oakland. 

COST,    flSOO 

(740)  10  RHOD.4  AVE  58  N  Hopkins, 
Oakland,      One-story    5-room   dwlg. 

Owner P.    B.    Nelson.    3522    Rhoda 

Ave.,    Oakland. 
Arclitect  ...None. 
Day's  work.  COST,  $l„.o 

(749)  E  FRANKLIN  256  N  14th  E  150 
xN  65.  Oakland.  All  work  for  two- 
story  frame  and  brick  photo  theatre. 

Owner Thomas     S.     Williams.     693 

Mission.  San   Francisco. 
Arcliitect  ...C.   H.    Miller,    Dalziel   Bid's., 

Oakland. 
Contractor.  .David     Elms     Graham,     693 

Mission,    San    Francisco. 
Filed  Mar.  27,  '14.     Dated  Mar.  25,  '14. 

1st    day    of    each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $23,o0o 
Bond,  limit,  forfeit,  none.  Plans  and 
speclhcations  filed. 

1750)  KEITH  AVE  51  from  McMillan 
Ave  43x120,  being  Lot  30  McMillan 
Tract,  Oakland.  All  work  except 
finish  hardware.  light  fixtures  and 
window  shades  for  one  and  one-half- 
story   dwelling. 

Owner P.  H.  Aftolter.  2330  Carlton, 

Berkeley. 
Architect  .  .  .None. 
Contractor.  .E.  J.  Aalto.  1531  California, 

Berkeley. 
Filed  Mar.  26,  '14.     Dated  Mar.  19,  '14. 

Frame   up    14 

Brown    coated    14 

Completed    and    accepted v^ 

Usual    35   days 14 

TOTAL  COST,  $3226 
Bond,  $1613.  Surety,  Fidelity  &.  De- 
posit Co.  Limit.  90  day  Forfeit,  none 
Plans  and  specifications  filed. 

(731)  NO.  345  PERRY,  Oakland.  Gar- 
age. 

Owner Clias.  Gross,   Premises. 

Architect  .  .  .None. 

Contractor.  .Chas.    Arnistiong.    952    2Stli, 
Oakland. 

COST.    .?  ■,  . 

(752)  FIFTY-SIXTH  &  TELEGRAPH 
Ave..    Oakland.      Motordrome. 

Owner Idora  Park   Co.,   Premises. 

Architect  . .  .None. 

Day's  work.  COST.  $1000 


i3)      N    FORTY-KINTH    33    B    Manila 

\ve.,    Oakland.      One-story    Hve-rooln 

Iwelling. 

■ner 10.    .M.    Hinch.    15)0    Broad- 
way. Oakland. 

(i.ilect  ..  .None 

iitractor.  .Parmer    &    .Miclielson.    1540 
Broadway,   Oakland. 

COST.   $2500 


ay's    vMiik.  COST.    $2500 

733)  E  SIXTY-SIXTH  AVE  SO  S 
Arthur.  Oakland.  One-story  3-room 
dwelling. 

'wner C.    .L    Pfl-an.g,    5487    Clare- 

mont    Ave.,    Oakland. 

Mcliitert  .  .  .None. 

)a.%'K    work.  COST.    $2500 


Weihu-sday.       Ainil       1.       11)14 

1756)  E  SIXTY-SIXTH  AVE  40  s 
A)thur,  Oakland.  One-stoiy  5-ioo)ii 
dwelling. 

Owner C.    J.    Pfrang,    5487    Clare- 

mont   Ave..   Oakland. 
Architect  ...None. 
Day's    work.  COST.    f;!5(IO 

1757)  W  CONGRESS  AVE  3O0  S 
Vlcksliurg.  Oakland.  One-story  4- 
room  dwelling. 

Owner G.    W.    McGehee.    1730    list 

Ave.,  Oakland. 
Areliitect  . .  .None. 
Days    work.  CO.'JT,    Jinnn 

(758)  E  BIRDSALL  550  N  Morco]T) 
Ave..  Oakland.  One-story  nve-rooni 
dwelling. 

Owner M.    McCants,    709    Holbrook 

Bldg.,  San  Francisco. 
Areliitect  .  ..None. 

Contractor.  .Kenyon-Paciflc     Co..     Mar- 
ket and  Franklin.   S.   F. 

COST,     $501) 

(760)  SE  JACKSON  AND  LAKE.  Oak- 
land.    Alterations. 

Owner Mrs.    May   Mein.    Premises. 

Arcl)ltect  . .  .None. 

Contractor.  .P.     J.     Brophy,     327S    West. 
Oakland. 

COST.    1600 

(761)  NO.  2728  THIRTY-FIFTH  AVE.. 
Oakland.      Alterations    and    additions. 

Owner J.  L.  Boumliaugli.  Premises 

Areliitect  .  .  .None. 

Contractor.  .W.   M.   Odlon.   Premises. 

COST.    $850 

(762)  NO.  2571  FOOTHILL  BLVD.., 
Oakland,     tank  frame. 

Owner Chas.   Nelson,   Premises. 

Architect  .  .  .None. 

Contractor.  .N.    Christiansen,    17-15    24th 
Ave.,   Oakland. 

CISST,   J400 

(763)  W  BROADWAY  125  N  17th  N 
25xW  127-8,  Oakland.  Structural 
steel  for  two-story  and  basement 
steel  frame  store  and  office  building. 

Owner B.      and      M.      Cianciarulo. 

Oakland. 
Architect  ...Wm.   Wilde,    Albany   Block, 

Oakland. 
Contractor.  .Western    Iron    Works,    14) 

Beale.  San  Francisco. 
Piled  Mar.  27.  '14.     Dated  Mar.  27,  '14. 

1st  day   of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST.  $7550 
Bond.  $4000.  Sureties,  M.  F.  Gale  and 
R.  D.  McElroy.  Limit.  40  days.  For- 
feit. $25  per  day.  Plans  and  speciflca- 
'.inns  filed. 

(7641  SE  OCEAN  AVE  AND  VALLEJO 
Oakland.     One-story  5-room  dwelling 

Owner Leon   Plaa.   744    29th.    Okd. 

Architect  . .  .None. 

Contractor.  .Oliver  Legault.   3136   West. 
Oakland. 

yiled  Mar.  28.  '14.     Dated  Mar.  28.  '14. 

Frame    up    y^ 

Brown    coated    i^ 

Completed    and    accepted % 

Usual    35    days 14 

TOTAL    COST.    $1750 
Bond.    none.      Limit.    70    days.      Forfeit. 

$2   per   day.        Plans  and      specifications 

Aled. 

I 
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Building  Contracts  Awarded 
Berkeley. 
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United     Bldrs     Own 

Goebel     Kerns 

Home     Porter 

Un  Inv    Un  Inv 

Bredehoft     Bredehoft 

Nelson     Nelson 


.Eks 


Hauser     Ernsberger 

Flnnell     Wiley 

Shannon     Grandin 

Werner     Werner 

Slpila     Slplla 


759 


1000 
1000 
1200 


1500 
1500 
1200 
3500 
500 


(696)  LOT  3  BLK  "F"  Map  Claremont 
Court,  Berkeley.  All  work  for  two 
story  and  basement  frame  dwelling. 

Owner C.   E.   Miller.   Berkeley. 

Architect  ...Harris    Allen.     2514     Hille- 
gass    Ave..    Berkeley. 

Contractor.  .Jacob    House.    1818    Hearst 
Ave..   Berkeley. 

Filed  Mar.  23,  '14.     Dated  Mar.  23.  '14. 

Frame    up    % 

1st    coat    plaster    on y^ 

Completed    and    accepted y^ 

Usual    35    days V4 

TOTAL  COST.  $6932 

Bond.    none.      Limit.    90    days.      Forfeit. 

none.      Plans   and   specifications    filed. 


(699)      NO.       2104       SHATTUCK      AVE.. 
Berkeley.      Alterations. 

Owner W.   E.    Woolsey.   Berkeley. 

Architect  .  .  .None. 

Contractor.  .Kidder  &  McCuIlough.  2075 
Addison.   Berkeley. 

COST.    $450 


(700)  W  STANTON   360   S  Ashby  Ave.. 
Berkeley.     One-story  5-room  dwlg. 

Owner United    Home    Bldrs..    1762 

Broadway,    Oakland. 
Architect  . .  .None. 
Day's   work.  COST.    $1200 

(701)  NO.    2219    OREGON    (rear).    Ber- 
keley.     One-story    4-room    dwelling. 

Owner Mrs.    Goebcl.     Premises. 

Architect  . .  .None. 

Contractor.  .A.   T.    Kerns.    2219    Russell. 
Berkeley. 

COST.   $1000 


(70S)  NE  VIRGINIA  &  LA  LOMA. 
Berkeley.      Alterations. 

Owner Wm.  P.  Home.  1701  Vir- 
ginia.  Berkeley. 

Architect  . .  .None. 

Contractor.  .H.  H.  Porter.  2616  Cedar, 
Berkeley.  COST,    $1000 


(717)  S  DWIGHT  WAY  900  W  San 
Pablo  Ave,  Berkeley.  One-story  5- 
room  dwelling. 

Owner Union  Investment  Co.,  2516 

Sun    Pablo,    Berkeley. 

Architect  . .  .None. 

Day's   work.  COST,    $1000 


(718)  SW  DWIGHT  WAT  703  E  San 
Pablo  Ave.,  Berkeley.  One-story  4- 
room   dwelling. 

Owner J.  L.  Bredehoft,  2017  Wool- 
sey, Berkeley. 

Architect  . .  .None. 

Day's    work.  COST,    $1200 

1719)  E  MONTEREY  AVE  110  S 
Posen,  Berkeley.  One  ond  one-halt- 
story    7-room   dwelling. 


Owner Oscar  E.     Nels 

Oakland. 
Areliitect  .  .  .None. 
Day's  work. 


COST,  $28110 


(720)      S    TYLER      187%      S    California, 
Berkeley.     One-story   5-room  dwlg. 

Owner C.    D.   Keller.    2044    Encinal 

Ave..   Alameda. 
Architect  ..  .None. 

Contractor.  .Carl     Al.       Ekstrom.       1645 
Fairview,    Berkeley. 

COST.    $14  00 


(724)  LOT  1  BOYD  PLACE  on  Ciare- 
niont  Ave..  Berkeley.  All  work  for 
onc-slory    frame    dwelling. 

Owner Mrs.         Margaret        Hauser. 

Oakland. 
Architect  ..  .George        Anderson.        6046 

Lawton  Ave..  Oakland. 
Contractor.  .Ernsberger    &    Dildine.    325 

59th,  Oakland. 
Filed  Mar.  25,  '14.     Dated  Mar.  25,  '14. 

Roof    sheathed    >4 

Floor    laid    and    exterior    finislied 

and    primed    14 

Completed    and    accepted 14 

Usual   35   days % 

TOTAL  COST,  $3580 
Bond,  $1790.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  60  days.  Forfeit, 
$1.      Plans  and   specifications    filed. 


(728)    E  COLLEGE   AVE   120  S   Webster 
Berkeley.     Garage. 

Owner J.    Finnell. 

Architect  .  .  .None. 

Contractor.  .J.    M.    Wiley,    1718    Hearst 
Ave.,  Berkeley. 

COST,    $450 


(737)      S    BRISTOL    82    W    Curtis,    Ber- 
keley.      One-story    5-room    dwlg. 

Owner J.     M.    Shannon,     17th    and 

Telegraph    Ave.,    Oakland. 
Architect  .  .  .None. 

Contractor.  .E.     G^randin,     2748     Baker, 
Berkeley. 

COST.    $1500 


(739)      W     WALLACE     100     N     Oregon. 
Berkeley.      One-story    5-room    dwlg. 

Owner Chas.  A.  Werner.  2416  10th. 

Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST.    $1500 


740) 
kele 


GRAYSON   130   W   Ninth.    Ber 
One    and    one-halt-story    five 
Iwelllng. 


Owner August     Sipila.     1726     10th. 

Berkeley. 
Architect  .  .  .None. 
Day's  work.  COST.  $1200 


(747)      W   SPRUCE    600   N   Los   Angeles. 
Berkeley.     Two-story  8-room  dwlg. 

Owner Louis      O.      Hansson.      2116 

Bancroft    Way.    Oakland. 
.\rcbitect  . .  .None. 
Day's   work.  COST.    $3500 

(759)    SW  PIEDMONT  AVE  &  DWIGHT 
Way.  Berkeley.     Alterations. 

(Iwner Smith.   San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Walter        Sorensen.         3219 
Ellis.  Berkeley. 

COST.    $500 


BUILDING  CONTRACTS. 


No.       Owner  Contractor       Amt, 

682  Pollard     Rockingham       1900 

683  Tyson     Jones         800 


liSJ  Su.t    Beacii    VitulUson  1400 

685  Roth     Roth  1800 

686  Morehouse     Clark  400 

687  Brooks     Noble  2200 

(652)  NO.    1524    FOUNTAIN,    Alameda. 
One-story  5-room  dwelling. 

Owner R.    P.    Pollard.    1500    Foun- 
tain.   Alameda. 
Architect  . .  .None. 

Contractor.  .J.      H.    Rockingham,       2306 
San    .lose    Ave.,    Alameda. 

COST,    $1900 
♦ 

(653)  NO.    1015    SHERM.^N,    Alameda. 
-Addition. 

Owner Jas.   Tyson.    Premises. 

Architect  ...None. 

Contractor.  .Paul   K.   Jones.    ISO   Jessie. 
San    Francisco. 

COST,    $S00 

1684)  SIXTH  AND  CENTRAL.  Ala- 
meda.    Two-story   1   room   dance  hall. 

Owner Surf    Beach    Park    Co.,    6th 

and    Central,    Alameda. 
Architect  .  .  .None. 

Contr.iotor.  .Aitchison  &  Sons.  624  Tay- 
lor Ave..  Alameda. 

■  COST,   11400 

(083)  NO.  958  PARK.  Alameda.  One- 
story   5-room   dwelling. 

Owner Conrad    Roth.    2117    Pacific 

Ave..  Alameda. 
Architect  .  ..None. 
Day's    work    .  COST,    tlSOO 

(6SC)  NO.  1729  EVERETT.  Alameda. 
Addition. 

Owner Morona    Morehouse,    Prem. 

Architect  .  .  .None. 

Contractor.. R.    P.    Clark.    221414    Santa 
Clara  .\ve..  .\lameda. 

COST,    $400 

(6S7)  No.  1S13  ALAMEDA  AVE.,  Ala- 
meda.     One-story    C-room    dwelling. 

Owner Gerald   Brooks,   Alameda. 

Architect  ..  .None  . 

Contractor.  .G.    H.    Noble.    2220    Central 
Ave.,   Alameda, 

COST,  J2200 

COMPLETION  NOTICES. 

AL,AMIi:U.\     rOlNTY. 

.Mar.  17,  1914— S  FORTY-SECOND  271 
W  Webster  40x72.  Okd.  Marie  B 
Rivera   to   L  G   Geary... Mar.   17,   1914 

Mar.  20.  1914— SW  GREENBANK  AVE 
404.59  NW  Pleasant  Valley  Ave 
NW  9.56  NW  36.40  SW  98.44  SE 
45.58  NE  102.36,  Okd.  Tp.  Louis 
Johnson  to  whom  it  may  concern 
March    20.    1914 

Mar.  21,  1914— LOTS  31  AND  32  BLK 
•■G"  Laurel  Grove  Park,  Okd.  Lillia 
and  Harry  Zlegler  to  Drennan  & 
Thompson Feb.     4.     1914 

-Mar.  21  ,1914— LOT  17  BLK  6  North- 
brae.  Bkly.  Kate  C  Mayer  to 
Gustaf    Johanson Mar.    21,    1914 

Mar.  21  ,1914— LOT  6  BLK  "A"  Map 
Waterside    Terrace,    Ala.      Mark    T 

Cole    to    whom    it    may    concern 

March    21.    1914 

Mar.  21  .1914— LOT  17  BLK  4  Map 
Highland  Sbdvn  Adams  Point  Ppty 
being  NE  Palm  Ave  148.50  N  Per- 
kins 45x130,  Okd.  Frederick  G 
Ilsen   to   G  R   Whidden .  .Mar.   19.    1914 

Mar.  23,  1914— W  FORTY-SEVENTn 
Ave  115  SW  Boulevard  Ave  SW44.3 
xNW  115.  Okd.  W  C  Granlund  to 
M  C    Bolts Mar.    14,    1914 

Mar.  24,  1914— S  CRESCENT,  being 
ptn    Lot    17    Blk    "T"    Revised    Map 
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Oakland    Heights,     Okd.       Joiiu     -A. 
Brett   to   whom   it   may    concern.... 

■ March     2,     1914 

-Mar.  25,  1914—33.27  FROM  SPIKE 
marking  intersection  E  Telegraph 
Ave  and  W  Broadway  N  10S.S3  NW 
36.86  S  104  SE  S.70.  Okd.  Federal 
Realty    Co    to    Pacific    Rolling    Mill 

Co Mar.    21,    1914 

Mar.  25.  1914 — LOT  31  Map  Coronado 
Tract.    Okd.      Arthur    Hargrave    to 

J   P  Silva Mar.   20.   1914 

Mar.  26,  1914— LOT  "P"  MAP  BLK  2, 
Claremont,  Bkly.  Mrs  Alice  B 
Rickey  to  H  E  Sullivan.  .Mar.  26,  '14 
Mar.  26.  1914— LOT  32  BLK  "K"  Map 
4  th  Ave  Terrace.  Okd.  Joseph 
Graves    to    whom    it    may    concern.. 

Mar.     26,     1914 

-Mar.  26,  1914- PTN  LOTS  5  AND  6 
Map    Oak     Vale    Claremont,    Bkly. 

Annie  T  Burns   to   C   Texdahl 

March    21,    1914 

Mar.  26,  1914 — S  RAMONA  AVE  165 
SW  Bonlta  Ave  SW  50  SE  47.50  SE 
58.555    NW    66.895,    Piedmont.      Bess 

L  Lichtig  to  Oscar  L  Burritt 

March     24.     1914 

.Mar.  26,  1914— LOT  4  BLK  2  -Map 
East  Piedmont  Heights  Extension. 
Okd.       Piedmont    Heights    Bldg    Co 

to    Alfred    Olson Mar.    24.    1914 

Mar.  2G,  1914 — LOT  7  BLK  2  Kellogg 
Tract,     Bkly.       Leila    G     Reider     to 

Ben    Pearson Mar.    24,    1914 

Mar.  27.  1914— E  HARRISON  624  N 
14th  N  39xE  150.  Okd.  E  A  Schmidt 
to  whom  it  may  concern. Mar.  24,  '14 
Mar.  27,  1914— SW  TWENTY-4TH  & 
Broadway  fronting  E  on  Broad- 
way 09.  N  on  24th  143.58.  on  Wend 
65.46    on    S   side    122.87,    Okd.   Emilie 

Sussman    to    Farrell    &    Reed 

March    17,    1914 

Jlar.  27,  1914 — LOT  IS  Dutton  Manor 
Tract.  San  Leandro.  Anna  Mohs 
to   H   W   Mclntier Mar.    211,   1914 

LIENS  FILED. 

ALAMBDA    COUNTY. 

.Mar.  20,  1914— E  WOODRUFF  AVE 
375  N  E-3Sth  N  40xE  100.  Okd.  I  H 
Parks  vs  John  Doe  Graves  and  M  "P 
Graves     $47,60 

Mar.  21.  1914— W  SPRUCE  432.28  N 
Eunice  W  134.69  N  152  NE  to  W  In 
Spruce  S  202.65.  Okd.  Tp.  Sunset 
Lumber  Co  vs  Georgia  Willson  Mc- 
Cluskey    $1655.12 

Mar.  21,  1914 — W  WEBSTER  174  N 
23rd  N  261  W  to  E  In  Broadway  S 
269.41  E  169-6,  Okd.  John  C  Hen- 
derson vs  First  M  E  Church  of 
Oakland     $277 

Mar.  23,  1914 — LOT  3  BLK  "D"  Map 
Blmcrest,  Oakland.  Zenith  Mill  & 
Lumber  Co  vs  George  E  Weil.  $218.21 

Mar.  24,  1914 — LOT  3  BLK  "D"  Map 
Elmcrest,  Okd.  Rhodes-Jamieson 
&  Co  vs  George  Well $46.50 

SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY 

RESIDENCE — 2  story,  attic  and  base. 
frame  and  brick,  $75,000.  Hillsborough, 
San  Mateo  Co.,  Cal.  Architects,  Bliss  & 
Faville.  Balboa  Bldg..  S.  F.  Owner,  Mr. 
C.  de  Guigne.  The  dwelling  has  been 
designed  for  a  large  country  house 
and  will  contain  in  the  neighborhood 
of  twenty  rooms,  seceral  baths  and 
sleeping  porches.  A  garage,  stables 
and  other  out-buildings  are  included  in 
the    work.      Interior    of    the    house    will 


Wednesday.       April       I. 
Led    in     pine    and       hardv 


Hardwood  and  inlair  floors  will  be 
specified.  There  will  be  a  central  heat- 
ing system,  probably  steam  heat,  open 
fire  places,  a  vacuum  cleaning  system 
and  automatic  water  heaters.  Bath 
rooms  will  be  equipped  with  showers. 
Exterior  of  the  house,  out-buildings 
and  garage  will  be  covered  with  ce- 
ment plaster.  Plans  are  complete  and 
figures   are   being   taken. 

RESIDENCES— 1  story  and  base, 
frame.  Cost  not  stated.  San  Jose,  Santa 
Clara  Co..  Cal.  Architect,  none.  The 
following  Day  Labor  jobs  are  reported 
as  about  to  be  started  in  San  Jose;  A. 
A.  Fay.  1081  South  7th  street,  1  story, 
frame  cottage.  $1,800,  and  B.  W.  Lori- 
gan.  100  North  1st  street,  frame  ga- 
rage,   $1,000. 

HOSPITAL  BUILDINGS— 2,  1  story, 
frame.  Cost  not  stated.  Agnews, 
Santa  Clara  Co..  Cal.  Architect,  State 
Architect  McDougall,  Sacramento. 
Owners.  State  of  California.  Two  new 
buildings,  one  a  Nurses'  Home  and  the 
other  a  Female  Workers'  Cottage,  are 
to  he  erected  at  the  Agnews  Asylum. 
Bids  will  be  opened  for  the  Workers' 
Cottage  on  April  28th  and  for  th^ 
-Nurses'  Home  on  April  27th.  Ofllclal 
proposals  appear  in  another  column  of 
this  issue. 

RESERVOIR  AND  WATER  SV.-^TKM 
— Cost  not  stated.  Daly  City,  San  Ma- 
teo Co..  Cal.  Engineer's  name  not  given. 
Owners.  Daly  City.  Plans  have  been 
received  by  the  City  Clerk  for  a  rein- 
forced concrete  reservoir  to  be  built  as 
a  part  of  the  town's  new  water  sys- 
tem. Figures  are  now  being  taken  on 
the  work.  Complete  information  can 
be   secured   from    the   City   Clerk. 


BUILDING  CONTRACTS. 

S-\IVT.4  CLARA   COUNTY. 

E   THIRTEENTH   N   of   San    Fernando. 

San  Jose.     Two  5-room  cottages. 
Owner G.    T.    Altman,    342    S-18th, 

San   Jose. 
Architect  ..  .C.    S.    McKerizie,    San    Jose 

Bank   Bldg..  San  Jose. 
Day's    work.  COST,    $5000 

NO.    845    E-JACKSON,    San    Jose.      Four 
room  cottage. 

Owner Mrs.    V.    Henderson,    Prem. 

Architect  . .  .None. 

Day's    work.  COST,    $1300 

NO.    4S1    GARDNER    AVE.,      San      Jose. 
Repair   residence. 

Owner C.    Del    Fevre,    Premises. 

Architect  . .  .None. 

Day's   work.  COST,    $500 

NO.   666   N-SECOND,   San   Jose.     Repair 

residence. 

Owner G.    Bianco.    Premises 

.\rchitect  .  .  .None. 

Day's   work.  COST,    $450 

XW    FIFTH   AND   VIRGINIA,   .San   Jose. 

Five-room  cottage. 

Owner L.     T.     Clark,     696     S-Flfth, 

San  Jose. 
Architect  .  ..None. 
Day's  work.  COST,   $2000 

NO.    755    S-FIFTH,      S.in    Jose.        Five- 
room  cottage. 

Owner L.    T.     Clark,     695     S-Fifth, 

San  Jose. 
Architect  .  .  .None. 
Day's  work.  COST,  $2000 


Wednesday,       .4|n-il       1,       fjtl, 

SE  THIRTIETH  AND  SANTA  CLARA, 
San    Jose.      Blacksniltli    slion. 

Owner I.    Hutsler.    Premises 

Aichitect  . .  .None. 

Day-s    work.  COST.    $1,1(1 

N  SANTA  CLARA,  bet  Montgomery  and 
Autumn.  San  Jose.  Planing  mill  and 
box    factory. 

°«'"<''' S.   H.  Ciiase   Mill   &   Lumber 

Co.,   Premises. 

Architect  .  .  .None. 

Day's  work.  Cqst.  JSrjflo 

NO.  1CI09  E-SANTA  CLARA.  San  Jose. 
Five-room   cottage. 

Owner O.    p.   Sider.    Premises 

Architect  .  .  .None. 

Day's  work.  COST    sinr.o 

«■  FIFTEENTH,  6th  Lot  N  Washing- 
ton, San  Jose.     Si.\-room  cottage 

Owner S.    G.    Pelton,     Montgomery 

Bidg.,  San  Jose. 
Architect  .  .  .None. 
Day's  work.  COST,   1(2501) 

NO.  976  S-VINE,  San  Jose.  Repair 
cottages. 

Owner Leo  Lampardo.  Premises. 

Architect  .  .  .None. 

Day's  work.  COST,  $100(1 

NEAR  FOURTEENTH  &  SAN  CARLOS 
San  Jose.  All  work  for  one-story 
frame   bungalow. 

Owner Wm.  Biebrach.  57  W-Santa 

Clara,  San  Jose. 

Designer  ..  .C.  S.  Collins. 

Contractor.. C.    S.    Collins,    G30    Willow, 
San   Jose. 

Filed  Mar.  18,  '14,     Dated  Mar.  18,  'H. 

Frame    up     8668.1214 

1st    coat    plaster    on 668.12% 

When    completed    668.1214 

Usual    35    day^ 668. 1214 

TOTAL  COST.    $2672.50 

Bond,    $1336,35.      Sureties,    Frank    Cox 

and    Wm.      Martin.      Limit,      90      days. 

Forfeit,     $1.     Plans  and     specifications 

filed. 

LOT  25  LINDA  VISTA  PARK  TRACT, 
near  San  Jose.  ,  All  work  tor  one- 
story  frame  house. 

Owner J.  H.  Hill.  San  Jose. 

Architect  ..  .None. 

Contractor.  .J.    A.    Weedon,    639    Willis 
Ave.,   San   Jose. 

Filed  Mar.  21,  '14.     Dated  Mar.  20.  'U. 

Frame    up    $304.40 

Brown    plaster    on 304.40 

When   completed    304.40 

Usual    35    days 304.40 

TOTAL   COST,    $1217.50 

Bond,    none.      Limit,    June    20.      Forfeit, 

none.      Plans   and   speciflcations   filed. 

SB    THIRD    AND    SANTA    CLARA.    San 
Jose.      All    work   for   frame   hand    ball 
building. 
Owner Toung  Men's   Christian   As- 
sociation.   San   Jose. 
Architect  ..  .Wm.    Binder,      Rea      Bldg.. 

San   Jose. 
Contractor.  .R.  o.  Summers.  17  N-First. 

San   Jose. 
Filed  Mar.  19,  '14.     Dated  Mar.   IS,  '14. 

Frame   up    $500.00 

Building   completed    587.00 

Usual    35    days 362.50 

TOTAL  COST,  $1449.50 
Bond,  $724.75.  Sureties,  Frank  Stock 
and  W.  H.  Christmas.  Limit.  20  days. 
Forfeit,  none.  Plans  and  specifications 
aied. 
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BUILDING  COM'KACTS. 

SAN    MATEO    COUNTV. 


.35 


alf-story    6-room    and    I, a! 


LOTS  38  AND  39  BLK  12,  Huntington 
Park,  San  Bruno.  All  work  tor  one- 
story  attic  and  basement  frame  bldg. 

Owner C.  E.  Baccala,  San  Bruno. 

Architect  ..  .Chas.  Fantoni.  916  Kearny 
San    Francisco. 

Contractor.  .J.    W.      Jones    and      G.      E. 
Brunner,  So.  San  Francisco 

Filed  Mar.  10,  '14.     Dated  Mar.  9,  '14. 

When    roofed $656.25 

Brown  coated    655.25 

Completed    and    accepted 656.25 

Usual    35    days 656.25 

TOTAL  COST,    $2625.00 

Bonw.      $1312.50.         Surety,       Maryland 

Casualty  Co.     Limit,   75   days.     Forfeit. 

$2.     Plans  and  specifications  filed. 


NE  FIFTEENTH  AVE  &  EL  CAMINO 
Heal,  San  Mateo.  Excavating,  con- 
crete work,  brick,  iron  and  carpenter 
work,  lathing,  plastering,  metal  work 
roofing,  electric  work,  plumbing, 
painting,  etc..  for  frame  school  hldg. 

<5wner San    Mateo    School    District 

Board    of   School    Trustees. 

Architect  ...Stone    &    Wright.    San    Joa- 
quin  Bldg.,   Stockton. 

Contractor.  .Croop    &    Keegan. 

Filed  Mar.   7,  '14.     Dated  Feb.   16,   '14. 

About    1st  of  each    month 75% 

Usual    35    days 05% 

TOTAL    COST,    $17,4S,'< 

Bond,   $8744.     Surety,   Aetna   Accident   & 

Liability  Co.     Limit,   100  working  days. 

Forfeit.    $10.      Plans    and    speciflcations 

filed. 


SAN    BRUNO    &    HENSLEY    AVES,    San 
Bruno.      Labor    and    materials,    grad- 
ing,   concrete   work,    lathing,    carpen- 
ter and  mill  work  for  three-story  and 
basement  frame  and  plaster  building. 
Owner Roman        Catholic        Arch- 
bishop of  S.  F.,  1100  Frank- 
lin,  San   Francisco. 
Architect  ..  .John   J.    Foley,    46   Kearny, 

San  Francisco. 
Contractor.  .N.    A.    Carlson,    936    Potrero 

Ave.,  San  Francisco. 
Piled  Mar.  12,  '14.     Dated  Mar.  3,  '14. 

Monthly    payments    of 75% 

Usual    35    days 25% 

TOTAL  COST,  $1650 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans   and   speciflcations   filed. 


EASTON.  Exterior  and  Interior  brick 
work,  all  fire  place  dumps,  doors, 
bars,  all  terra  cotta  flue  lining,  etc.! 
for  residence. 

Owner C.  Frederick  Kohl. 

Architect  ..  .Howard      &      White,      Lick 
Bldg..    San    Francisco. 

Gen.    Contractor.  .John    MacBain,    Menlo 

Sub-Contractor.. Bri       H.       Richardson. 
San   Mateo. 

Filed  Mar.  1,  '14.     Dated  Feb.  25,  '14. 
'5%    of    value    of    work    done   and 
materials  installed   during  niontli 
payable   on   or  before   5th   day   of 
the  succeeding  month   not   to  ex- 

■^eed     $8910 

Usual  35  days,  25  % 2970 

TOTAL   COST,    $11,880 

Bond,  $5940.     Sureties,  W.  H.  Lake  and 

John    D.    Arnott.      Limit,    forfeit,    plans 

and    specifications,   none. 

ARUNDEL  ROAD  &  HOWARD  AVE.. 
City  of  Burllngame.  Excavation, 
concrete,  plastering,  painting  and 
carpenter  and  mill  work  for  one  and 


Owner G.     A.     Mornherg.       Burlin- 

Arcliilect  ..  .Ernest  L.  Norberg.  005 
Howard,    Burllngame. 

Contractor.  .W.  H.  Thompson  and  II.  K. 
Doyal,   Burllngame. 


COMPLETION  NOTICES. 

.SANTA    fl.ARA   CO! :\TV. 

RECORDED  ACCEPTED 

•Mar.     17    ,1914— W    EMANUEL    A/E., 

about  1   mile  NW  of  Los  Gatos.   Ja.s' 

Tliompson    to   G  W   Mosher 

March    7.    191 4 

.Mar.    17.    I9I4— LOT    49    Walsh    Resi- 
dence  Tract.    San    .lose.      Mrs    H    13 

Davis  to  H  W  Dangerfield 

March     1(1.     1914 


COMPLETION  NOTICES. 

SAN    MATEO    COUNTY. 

RECORDED  ACCEPTED 

.Mar.    26,    1914— LOTS    9    &    10    BLK    ll' 

Suhdivision    of    Menlo    Oaks.      A    C 

Williamson  to  A  Dahlberg 

March    25,    1914 

.Mar.  26,  1914— VALPARAISO  AVE, 
Menlo  Park.  Academy  of  the  Sacred 
Heart  to  Judson  Mfg  Co. Mar.  20.  1914 
Mar.  6,  1914— COUNTY  ROAD,  bet 
Oak  Grove  and  Glenwood  Aves, 
Menlo.  Board  of  Trustees  Menlo 
Park   School   Dist  to  Weeden   Bros. 

March    3,    1914 

Mar.  16.  1914— SECOND  AVE  AND 
County  Road,  San  Mateo.  St.  Mat- 
thew's Red  Cross  Hospital  to  Plbre- 

stone  &   Roofing  Co Mar.   10   ,1914 

:Mar.  IG,  1914— LOT  13  BLK  27,  Dlngee 
Park,  Redwood  City,  Mamie  A  and 
James       R     Stansbury     to       Charles 

**''"^'" March.    16,    1914 

Mar.  16.  1914— SECOND  AVE  AND 
County  Road,  San  Mateo.  St.  Mat- 
thew's     Red      Cross      Hospital       to 

Butte  Eng  &  Elec  Co Mar.  10,  1914 

Mar.  16,  1914— oECOND  AVE  AND 
County  Road,  San  Mateo.  St.  Mat- 
thew's     Red    Cross      Hospital      to 

Smith   &  Johnson Mar.   10,   1914 

Mar.  20  ,1914— LOT  14  BLK  8,  Polo 
Field  Sbdvn  of  Part  of  Town  of 
Burllngame.  Harry  F  Magee  to  J 
H   Gibson Mar.    20,    I9I4 


LIENS  PILED. 


SAN   MATEO   COCNTV. 


RBOORDBO  AMOUNT 
.Mar.  1,  1914— COUNTY  ROAD  near 
2nd  Ave  being  a  ptn  of  Blk  1  West 
Add'n  to  San  Mateo.  Western  Belt- 
ing &  Hose  Co  vs  St.  Matthew's  Red 
Cross  Hospital,  Elizabeth  M  Reid 
and  Thomas  W  Alton $180.59 


MARIN,   CONTRA  COSTA  AND 
SONOMA   COUNTIES. 

BULKHEAD  WORK— Stone  and  con- 
crete. Cost  not  stated.  Valleio.  Sola- 
no Co..  Cal.  Engineer,  City  Engineer 
Vallejo.  Owners.  City  of  Valle.io.  Bids 
are  now  being  called  for  to  be  opened 
on  April  I5th  for  a  bulkhead  to  be 
constructed  along  the  city  waterfront 
between  Main  and  Kentucky  streets. 
Plans  and  specifications  can  be  secured 
from    the    City    Clerk    at    Vallejo. 


BlILDING    AND   INDISTUIM.   Nl  W. 


No  better  F»3nels 

made   tlian 

"Wyl>po" 

Of  all  the  Panels  rjn  the  market  to- 
clav  the  WYBRO  Panels  have  won  the 
recognition  as  being  the  BEST  MADE 
PANBUS. 

Their     goodness    is     everlasting     and 


better  panels 


Veneered  Panels  that 
ARE  good-— order 
today  from 

White  Bpotliers 

San  Francisco 


Slh  and  Brannan  Streets 


Liens  fiied. 

CONTRA    COSTA    COUNTY. 


UECORDED  AMOUNT 
Mar.  19  ,1914— W  %  LOT  G  BLK  2o 
Amended  Map  of  Hoopers  Add'n  to 
New  York  Landing.  Salvatore  Siino 
vs  Giachino  Trezza.  known  as 
Giaochio  TrezM  and  Mary  Trezza 
(his  wife)  and  Orazio  Trezza  and 
Jack    Aiello    M7.90 


♦- 


COMPLETIOS  NOTICES. 

CONTUA    COSTA    COl'NTY. 


RECORDED  ACCEPTED 

.Mar.  19.  19H— S  %  LOT  IS  BLK  2 
Map  of  City  of  Richmond.  Charles 
E  .Juries  and  John  H  Smith  to 
Charles  E  Surles  and  John  H  SmiOi 
(Surles    &    Smith) Mar.    14,    1914 


\V( 


ing  prepared. 

Contracts  Awarded. 

RESERVOIR  —  Reinforced  concrete 
Cost  not  stated.  Sacramento.  Cal.  En 
gineer.  City  Engineer,  Sacramentc 
Owners,  City  of  Sacramento.  Contrac 
tors,  Mathews  Construction  Co..  Sac 
ramento.      Contract    price    not    stated. 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

SCHOOL  GROUP— 2  story  and  base, 
brick  and  steel.  I3S0.000.  Fresno, 
Fresno  Co..  Cal.  Architect,  State  Ar- 
chitect, McDougall,  Sacramento.  Own- 
ers. State  of  California.  Plans  for  the 
new  State  Normal  School  to  be  erected 
^n  Fresno  are  reported  as  practically 
complete  and  figures  will  be  called  for 
shoitlv.  The  main  building  will  house 
the  administrative  office,  library.  a 
large  auditorium  and  several  calls 
rooms.  Tw-o  wings,  each  two  stoi-les 
high  will  be  arranged  for  the  labora- 
tories and  manual  training  and  domes- 
t:c    science   departments. 

STRET  ELECTROLIERS'—  S7  0.000. 
Fresno.  Fresno  Co..  Cal.  Engineer, 
City  Engineer  B.  E.  Cronkite.  Fresno 
Owners.  City  of  Fresno.  City  Engineer 
Cronkite  has  completed  plans  for  a 
number  of  ornamental  electroliers  to 
be  installed  in  the  busines  district  of 
the  city.  Plans  have  been  approved  by 
the  City  Council  and  figures  will  be 
asked  for  shortly.  The  engineer's  es- 
timate   for    this    work    is    $70,000. 


buildijvg  contracts. 

SAN   JOAaUIN    COrNTY. 

LOT  7  BLK  121  S  M  C,  StocKton.  Frame 
building. 

Owner C.    C.    Henderson.     70.t     E- 

Anderson    St.,    Stockton. 
Architect  ...None. 
Dav-s    work.  COST.    $2000 


W    y.    OF    BLK    F   W    LOTS    4    AND    6, 
Stockton.      Reinforced  concrete   bldg. 

Owner Union    Oil   Co..   Weber  Ave 

and  Harrison  St.,  Stockton. 
.\rchitect  . .  .None. 
Day's    work.  COST,    $1000 


LOT    2    BLK    r,4    W,    Stockton.      Frame 
building. 

Owner -lerome      Inyalls,     521       W- 

Park    St.,    Stockton. 
Architect  ..  .None. 
Day's    work,  COST,    $1800 


LOTS    9    AND    U    BLK    4    W,    Stockton. 
Remodel    brick    building. 

Owner Jos.      Rinz,      S-Sutter      and 

South  Sts.,  Stockton. 
Architect  . .  .None. 
Day's  work  .  COST.   $2000 


NO.   18  W-WEBER  ST.,  Stockton.     Re- 
model  brick   building. 

Owner Frankheimer    Bros.,     West 

Acacia  nr  Monroe,  Stockton 
Architect  .  .  .None. 
Day's  work.  COST.  $20nn 


LOT    6    BLK      2.    The    Oaks.      Stockton. 
Frame   building. 

Owner A.  H.  Cook. 

Architect  .  .  .None. 

Day's    work.  COST,    $2r,0n 


SACRAMENTO,    falOCKTON    & 
NORTHERN  CALIFORNIA, 

SCHOOL. — 2  story  and  base,  rein- 
lorced  concrete,  $50,000.  Cbico.  Butte 
Co  Cal.  Architect.  Chester  Cole,  Cbico. 
Owners,  Chico  School  istrict.  In  last 
week's  issue  an  unofficial  report  was 
published  crediting  this  woik  to  Ar- 
chitect Bryan  of  Chico.  Mr.  Bryan's 
plans   were   awarded   second   place  and 


l.iiT   16   BLK   40  S  M  C.  Stockton.   Erect 
frame  building. 

Owner W.   W.   Harnon. 

Architect  .  .  .None. 

Day's   work.  COST,    $2250 


LOT    16    BLK      G,    The    Oaks,      Stockton. 
Erect  frame  bungalow. 

Owner Hammond       &       Wvampel- 

meler. 


E.  H,  Williams  Chalmer  Munday 

Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

61b  Phelan  Building,        San  eranclsc 


Architect  . .  .None  . 

Day's    work.  CO.ST.    $220fi 

LOT  13  BLK  2.  Stockton.     Frame  bldg. 

Owner Geo.    E.    Lewis.    1344    Bast 

Anderson    Ct.,    Stockton. 
.Architect  . .  .None. 
Day's   work.  COST,    $2000 

LOT    13    BLK    21    E.    Stockton.      Frame 
building. 

Owner Mrs.    A.    H.    Saccome.    1346 

E-Llndsay,   Stockton. 
Architect  ..  .None. 
Day's  work.  COST,  $2000 

LOT    16    BLK    25    E,    Stockton.      Frame 
building. 

Owner Thomas  ONeil. 

Architect  ..  .None. 

Day's    work.  COST.    $1900 

LOT  6  BL  K15  S  M  C.  Stockton.  Erect 
shed. 

Owner M.   Weinstein,    12    E-Weber, 

Stockton. 
Architect  .  .  .None. 
Day's   work.  COST,    $800 

_..T  16  BLK  143  E.  Stockton.     Remodel 

frame  building. 

Owner Mrs.  W.  T.  Hewitt. 

Architect  . .  .None. 

Day's   work.  CO.ST.    $500 

LOT    5    BLK    29    E,    Stockton.      Remodel 

brick  building. 

Owner J.  J.  Morrison. 

Architect  .  .  .None. 

Day's   work.  COST,    $500 

LOT  13  BLK  ''A"  W,  Stockton.  Re- 
model  frame  building. 

Owner .Ben       Ratto.       226      S-Van 

Buren,  Stockton. 
-Architect  . .  .None. 
Day's   work.  COST,   $400 

LOT  16  BLK  S5  SMC,  Stockton.  Erect 
frame  building. 

Owner G.     M.    Hawes,     1139    S-San 

Joaquin    St..    Stockton. 
Architect  .  .  .None. 
Day's   work.  COST,    $200 

NO.     119     N-AMERICAN    ST.,    Stockton. 

Erect    brick    wall    addition    to    frame 

building. 

Owner Joseph    Gllbeau.    945    S-San 

Joaquin  St..  Stockton. 
Architect  .  .  .None. 
Day's    work.  COST.    $150 

E  30  FT.  OF  N  V4  OF  LOT  4.  M.  N,  2ND 
and  3rd  Sts..  Sacramento.  Alter  and 
add    to   brick    building. 

Owner H.   Enkowji. 

Architect  .  .  .None. 

Contractor.  .Geo.    S.    Hayes. 

Filed  Mar.  21,  '14.     Dated  Mar.   17,  '14. 

COST.    $1772 


Wedr 


April 


OH, 


LOT  1,  L,  M,  8TJI  AND  9TH  STS.,  No. 
S04  L  St.,  Sacramento.  Alter  brick 
building. 

Ovrner John     Breuncr.    601     K    St.. 

Sacramento. 
Architect  .  .  .None. 

Contractor.. W.  R.  Saunders,  2810  I  St., 
Sacramento. 

COST.   »300 

W  Vi  OP  LOT  31  Oak  Grove,  Cor.  3rd 
and  East  Aves.,  Sacramento.  One- 
."tory    four-room    frame    dwelling. 

Owner Gertrude    S.     Wright,    Care 

J.      F.    Brickell.      3211      3rd 
Ave.,    Sacramento. 
Architect  . .  .None  . 

Contractor.. J.    F.       Brickell,    3211       3rd 
Ave..   Sacramento. 

COST,    $1250 


N 


■4   LOT  1,  C,  D,  23RD  AND  24TH  STS 
■lo.    301    23rd   St.,    Sacramento.      Onc- 
tory   five-room    frame   dwelling, 
ner Voorhies    Invst.    Co.,    S17    J 

St.,    Sacramento. 
:hitect  . .  .None, 
itractor.  .Wright         &         Kimbrough 

Bldg.    Depu 


BI'ILDING    AND   INDl'STRIAL  MOWS 

Owner Voorhies    Invst.    Co.,    817   .1 

St.,    Sacramento, 
Architect  ...None. 
Contractor..  Wright        &  Klmbrougli 

Bldg.,   Department, 

COST,    12600 

W  Vi  LOT  1,  C,  D,  24TH  AND  JJTH 
Sts.,  No.  2100  C  St.,  Sacramento.  One- 
story   six-room   frame   dwelling. 

Owner Voorhies    Invst.    Co.,    S17    ,7 

St.,    Sacramento. 
Architect  ..  .None. 

Contractor.  .W-right         &         Klmbrougli 
Bldg.    Department. 

COST,   12100 

E  Vj  OF  N  1/4  LOT  1  and  W  </,  Lot  2,  .7, 
K,  Sth  and  9th  Sts.,  No.  S04  .7  St.. 
Sacramento.  Alter  two-story  brick 
building. 

Owner Judge      Peter    J.      Shields, 

2700   M  St.,   Sacramento. 
Architect  ...None  . 

Contractor.  .George    W.    Martin    &    Son. 

1217    19th    St.,    Sacramento 

COST,   52300 


S  %  OF  N  '.i  LOT  1,  C,  D,  24TH  AND 
25th  Sts.,  No.  305  24th  St.,  Sacramento 
One-story   5-room    frame   dwelling. 

Owner Voorhies    Invst.    Co..    S17    J 

St..   Sacramento. 
Architect  . .  .None. 

Contractor.  .Wright         &         Klmbrough 
Bldg.  Department. 

COST,    12300 


COST,  $2300  LOT  964  Wright  &  Klmbrough  Tct  21, 
Sacramento.  One-story  5-room  frame 
dwelling. 

Owner Frederick   C.    Lima,    ISOG    .\I 

St.,  Sacramento. 
Architect  ...None. 

Contractor.  .J.     L.     Johnson,     1219     33rd 
St.,    Sacramento. 

COST,    $1800 
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Owner Louise   M.   Taylor,    3617    5th 

St..  Sacramento. 
Architect  ...None. 
Contractor.. Frank     r.     Williams,     3117 

7th   Ave..   Sacramento. 

Filed  .Mar.  23.  '14.     Dated  . 

COST,     $0500 

\V  .jO  ft.  OF  N  100  FT.  OF  K  121 
acres  Lot  3  Sub  2,  Dllhmiin  Tract  No. 
2,  Sacramento,  One-stori'  live-i-ooni 
flame    dwelling. 

■'wncr Wm.    Chaplin. 

■Architect  ..  .None. 

^"ontractor..W.    C.    Curl,    3212    3rd    Ave., 
Sacramento. 

COST.   $2000 

iV  1:..  IjiT  2,  J,  K,  29TH  &  30TH  STS., 
No.  2010  J  St..  Sacramento.  One-story 
Irame  addition   to  frame  building. 

5«'ner Chas.     D.     Davis,     920     27tll 

St.,   Sacramento. 

Architect  . .  .None. 

3ay's    work.  COST.    $500 

>riT  57  CASA  LOMA  TERRACE,  Sac- 
ramento. One-story  5-room  frame 
dwelling. 

'"■ner W.    D.    McKoy,    3029    E    St., 

Sacramento. 

architect  . .  .None. 

lay's   work.  COST,    $2500 

;  V,  LOT  5  N  ',4  OF  E  VS  LOT  6,  R,  Q, 
20th  and  2Ist  Sts..  No.  1616  21st  St., 
ento.  One-story  frame  private 


age. 


nt  no 
Fi 


N  'A  LOT  4,  C,  D,  23RD  AND  24TM  STS 
No.  300  24th  St.,  Sacramento.  One- 
story   live-room  frame  dwelling. 

Owner Voorhies    Invst.    Co..    S17    J 

St.,    Sacramento. 
Architect  .  .  .None. 

Contractor.  .Wright        &  Klmbrough 

Bldg.    Department. 

COST,    $2400 

W  Vi  OF  S  %  LOT  4,  C,  D,  23RD  AND 
24th  Sts..  No.  SOS  24th  St.,  Sacra- 
menlo.  One-story  5-rooni  frame 
dwelling. 

owner Voorhies    Invst.    Co..    S17    J 

St.,    Sacramento. 
Architect  ..  .None. 

Contractor.  .Wright         &         Klmbrough 
Bldg.   Department. 

COST.    $2300 

W  %  LOT  6,  C,  D,  23RD  AND  24  STS., 
No.  2417  D  St.,  Sacramento.  One- 
story  six-room  frame  dwelling. 

Owner Vooi-hies    Invst.    Co..    817    J 

St..     Sacramento. 


LOT  17  NIEL  TRACT.  Elmhurst  Ave., 
bet.  Schley  and  R  R  Aves.,  Sacra- 
mento. One-story   4-room   frame   dwlg 

Owner Thomas    Johns,    919    E    St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .H.   R.   Johns,   2023Vi.    N  St.. 
Sacramento. 

COST,    $915 


ft.  Lot  14. 
near  Wa- 
One-story 


.None  . 
.Wright 
Bldg.    Depa 


COST,   $2000 

.\  '/i  OF  S  %  LOT  1.  C.  D,  24TH  AND 
25th  Sts.,  No.  309  24th  St..  Sacra- 
mento. One-story  3-room  frame 
dwelling. 

Owner Voorhies    Invst.    Co..    817    J 

St.,     Sacramento. 
Architect  .  .  .None. 

Contractor.  .Wright         &         Klmbrough 
Bldg.,    Department. 

COST.    $4iKI 

W  %  LOT  7.  C,  n,  23RD  AND  24TH 
Sts.,  No.   240  D  St.,  Sacramento.     One- 


W    10    FT.    LOT    55   and    B 
Alta    Vista,    Cypress    Av 
bash    Ave.,     Sacramento 
frame  dwelling. 
Owner J.  Trovell,   2812   P  St.,  Sac- 
ramento. 
Architect  . .  .None. 

Contractor.  .Robert   Powell   &   Co..   2811 
T    St..    Sacramento. 

COST.   $1500 

E  33  FT.  OF  LOT  55  Alta  Vista,  Cyr^ress 
Ave    near   Wabash    Ave.,   Sacramento. 
One-story    5-room    frame    dwelling. 
Owner J.  Trovell,   2812  P  St.,  Sac- 
ramento. 
Architect  . .  .None. 

Contractor.  .Robert   Powell   &  Co.,    2S11 
T  S'     Sacramento. 

COST.  $1500 


N  'A  LOT  1.  I,  J,  26TH  AND  27TH  STS.. 
Sacramento.  Carpentry,  plastering, 
etc.,  for  three-story  frame  tenement 
house. 

Owner W.     A.    Green.    515    K    St. 

Sacramento. 

Aichltect  . .  .None. 

Contractor.  .G.    E.    Harvie,    2212    T    St.. 


COST.    $7550 
Filed  Mar.  25.  '14.     Dated  Mar.  25,  '14. 

E  1,2  LOT  7,  N,  O,  23RD  AND  24TH 
Sts.  (rear),  Sacramento.  Four  flat 
building  and  garage. 


r Ale 

tect  . .  .None. 

actor.  .Chatterton   Bros..  2111    2Stli 
St..    Sacramento. 

COST,   $250 

LOT  2,  S,  T,  30TH  AND  31ST  STS..  No. 
30  U  S  St.,  Sacramento.  One-story 
frame  building,  cement  floor. 

Owner A.   B.   Contadsen,   Premises 

Architect  ...None. 

Lay's   work.  COST,   $250 

W  14  OF  W  M  LOT  I,  P,  Q,  26TH  AND 
27tli  Sts.,  No,  2600  P  St..  Sacramento. 
Oiic-.stoi\v  5-room  terra  cotta  hollow 
tile  dwelling. 

"wnev E.     W.     Bergquest,     1631     p 

St.,  Sacramento. 
Architect  . .  .None. 

(-■iinlractor.  .Frank     P.       Williams,       523 

Ochsner  Bldg.,  Sacramento. 

COST,    "3600 

N  ',i  LOT  14  INGLEVIEW  CLAIR  near 
Palmetto  Ave.,  Sacramento.  One- 
story  frame  addition   to  dwelling. 

Owner -..James    B.    Mclntyre. 

Architect  ..  .None. 

Hay's    work.  COST,    $300 

W  <i  LOT  5  HANDLIN  TRACT,  Vine 
St.,  Iiet  Sycamore  and  Pine  Ave.,  Sac- 
ramento.    One-story   frame   dwelling. 

O"""- A-    D.    Flortenini,    Box    320 

Pine    Ave.,    Sacramento. 
.\icliitect  ..  .None. 

Contractor.. Thos.       Hunt.    2926      S    St.. 
Sacramento. 

COST.    $4011 

KIVEKSIDE  ROAD  AND  SUNSET  A\  K 
Sa<-i'imento.  Erect  terra  cotta  tile 
block  private  garage,  concrete  foun- 
dation . 

"wncr George     Swanston,      River 

side  Road.  Sacramento. 
Architect  ..  .Jas.   Seadler,    Forum    Bldg.. 
Sacramento. 


38 

Contractor.  .Harry    A.    Hendren.    2913    I 
St.,   Sacramento. 

COST,   J2uaii 

X  43  FT.  OF  S  V4  I-OTS  3,  4.  E,  F,  3Tw 
and  10th  Sts.,  No.  308  lOtli  St..  S-acra- 
mento.  Concrete  foundation  to  two- 
.story   10-room  frame  dwelling 

Owner Fannie  H.  Goddard.  Prem. 

Architect  ..  .None. 

Contractor.. Matt     Green.     29tli     and     X 

COST,   $930 


LOT  1,  R,  S.  7TH  A.\D  STH  STS.,  No. 
TOO  K  St.,  Sacramento.  One-story 
frame   addition    to  frame  building. 

Owner Sliasta  Water  Co.  of  Sac- 
ramento.   Premises. 

.\icliitect  . .  .None. 

Day's   work.  COST,   1300 

W  50  FT.  OF  N  14  LOT  7!.  S.  29TH  AND 
SOtli  Sts..  29tli  and  R  Sts..  Sacramento 
Lay   cement   floor   in   frame   building. 

Owner G.    C.    Snider,    250    2Ist    St.. 


Sac 


Architect  ..  .None. 

Day's  work.  COST,   J500 


S  54  OF  N  %  IX)T  3,  H.  I.  27TH  &  2STH 
Sts.,  No.  820  28tli  St..  Sacramento. 
Cement  floor  in  basement  and  alter 
onestory    5-room    frame    dwelling. 

Owner A.   H.   Burns.   Premises. 

Arcliitect  . .  .None  . 

Contractor.. W.     J.     Montgomery.     2211 
H    St.,    Sacramento. 

COST,   $500 


S  25  FT.  OF  N  40  FT.  LOT  3,  J.  K.  1ST 
&  2nd  Sts..  Sacramento.  Alter  store 
in    two-story    brick    building. 

Owner Ricbardson    &    Case.    Front 

St..  Sacramento. 

Architect  . .  .None. 

Contractor.. M.  P.  McKenzie,  1126  T  St.. 


Sac 


COST,    $500 


S  'A  LOT  1.  P.  Q.  5TH  AND  STH  STS.. 
No.  1615  3th  St..  Sacramento.  Lay 
cement  noor  in  basement  and  bnil  • 
frame  addition  to  one-story  frame 
dwelling. 

Owner T.    Imada.    Premises. 

Architect  . .  .Nor.s. 

Day's  work.  COST.   $400 


LOT  3  BOULBVAUD  PA 

and  21st  Sts..  Sacramento.     One-s 

frame  private  garage, 
iiwner S.    W.    McKim.    2015    H 


H.  20TH 


Sac 


LOT  22  W  J  LANUKll' 
Cyi'res.s  Ave  near  E  u 
niento.  Alter  two-story 
dwelling. 

Owner M.   .1.    Hullin 


.No 


Da 


1114     !■    St.. 

COST.    $10" 

ADD'N  A. 
.\ve..  Sacra- 
room  ti'ame 

206  Cypress 
to. 

COST.  $430 


N  %  OF  E  %  LOT  4.  H.  I.  24TH  AXn 
'25th  Sts.,  No.  2130  H  St..  Sacramento. 
One-story  frame  garage. 

Owner .lohn   Scott.   Premises. 

Architect  . .  .None. 

Contractor..  H.    A.    Ryder.     2424    K    St., 
Sacramento. 

COST.     $231 
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LOT  27  MIBR  &  SOWBLL  HIGH 
School  Tract,  T  St.  Court,  32nd  and 
34th  Sts.,  Sacramento.  Two-story  6- 
room  frame  dwelling. 

Owner C.     H.     Chatterton.     3120    T 

St.    Court,    Sacramento. 
Architect  .  .  .None. 
Day's   work.  COST,    $3200 

« 

COMPLETION  NOTICES. 

SACRAMENTO    COUNTY. 

RECORDED  ACCEPTED 

Mar.   25.    1914 — NO.    1017   SIXTH    (first 

floor),    Sacramento.      R    A    Pickett 

to   John   A   Silva Mar.    21,    1914 

Mar.  25,  1914— N   %  OF  S  %  LOT  S,  P, 

Q,     3rd    and     4th    Sts.,    Sacramento. 

Matsul  Invst  Co  to  Barton  &  Hite. 

Feb.    14,    1914 

Mar.     20,     1914— W     %     LOT     3,     J,     K, 

18th    and       19th    Sts..      Sacramento. 

Adam    Damm    to    C    J    Hopkenson.. 

March    IS,    1911 

« 

RELEASE  OF  LIENS. 

.SACRAMENTO    COUNTY. 

RECORDED  AMOUNT 

Mar.    19   ,1914— LOT   8.   I.   J.   STH  AND 

6th    Sts..   Sacramento.      Crane   Co   to 

Young    Men's    Christian    Ass'n    and 

General     Eng    Co 

Mar.  19.  1914— LOT  8.  I.  J.  5TH  AND 
6th  NE  Dth  and  J  Sts..  Sacramento. 
The  Iron  &  Steel  Contracting  Co  to 
The  Young  Men's  Christian  As.s'n. 
Jolin   Doe.    Ransome      Concrete     Co 

and    Ceneral    Eng    Co 

♦ 

LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 

APARTMENT  HOUSE— 3  story  and 
base.  Class  C  construction  Cost  not 
stated.  Los  Angeles.  Cal.  Architect. 
Leonard  L.  Jones.  Central  Bank  BIdg.. 
L,  A.  Owner.  Herman  Gutterson.  The 
building  will  be  erected  on  ^\'est  10th 
street  near  Figueroa.  covering  an  area 
of  60  by  125  feet.  There  will  be  seven- 
ty-five rooms  arranged  in  two  and 
tliree  room  apartments  with  wall  beds 
and  private  baths.  Interior  finish  win 
be  of  pine  throughout.  Plans  provide 
for  steam  heat,  elevator  service  and  a 
hot  water  supply.  Bath  rooms  will 
have  tile  floors  and  wainscot.  Entrance 
will  be  finished  in  ma-ble  and  tile. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who   is  letting  all   contracts. 

APARTMENT  HOUSE— 3  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles. Cal.  Architect.  E.  S.  Williamson. 
Story  Bldg..  L.  A.  Owner.  C.  E.  Lee. 
Tlie  building  will  be  erected  on  Towne 
avenue  near  5th  street,  and  has  been 
designed  to  contain  63  rooms  wliich 
will  le  arranged  in  suites  of  two  and 
three  rooms  with  private  bath.s.  in- 
teriors will  be  finished  in  pine  with 
some  iiardwood  veneer.  Plans  provide 
for  steam  heat  and  a  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Entrance  will 
be  finished  in  marble.  Exterior  of  tne 
I  uilding  will  be  faced  with  pressed 
brick.      Plans    are    being    prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Los  Angeles.  Cal.  Architects,  Archi- 
tectural Designing  Co..  Orosse  Rids.  L. 
A.       Owner.     Mr.    Neely.       The    liuildins: 
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will  cover  an  area  of  50  by  150  feet 
and  is  to  be  erected  on  Hope  street  be- 
tween 1st  and  2nd  streets.  Interior 
will  be  arranged  for  78  rooms.  Apart- 
ments will  be  of  the  two  and  three 
room  type  with  private  baths.  Pine 
and  hardwood  veneer  will  be  used  for 
trim.  There  will  be  steam  heat  and  a 
hot  water  supply.  Bath  rooms  will 
have  tile  wainscot  and  composition 
fioors.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are   being   prepared. 

APARTMENT  HOUSE— 3  story  and 
base.  Class  C  construction.  Cost  not 
stated.  Santa  Monica,  Los  Angeles  Co.. 
Cal.  Architect,  Albert  C.  Martin,  Big- 
gins Bldg.,  L.  A.  Owner.  Thomas  Hig- 
gins.  The  building  will  be  erected  on 
a  75  by  100  foot  lot  located  at  the  cor- 
ner of  2nd  and  Arizona  streets,  and 
will  contain  75  rooms  arranged  in  two 
and  three  room  apartments,  besides  a 
large  lobby  and  amusement  room.  In- 
terior finish  will  be  of  pine  and  hard- 
wood veneer.  There  will  be  steam  heat, 
an  automatic  elevator,  hot  water  sup- 
ply and  vacuum  cleaning  system.  All 
apartments  will  have  wall  beds  and 
private  bath  rooms.  Bath  rooms  will 
be  finished  in  tile  and  will  have  com- 
position floors.  Exterior  of  the  build- 
ing w-ill  be  faced  with  Dressed  brick. 
Plans   are   being  preparwi. 

APARTMENT  HOUSE — ■_  story  and 
base.  Class  C  construction.  $35,000. 
Los  Angeles.  Cal.  Architect.  William 
-Boshyshell.  Wright  and  Callender 
Bldg..  L.  A.  Owner,  G.  A.  Wettlin.  The 
building  will  be  erected  on  West  21st 
street,  covering  an  area  of  60  by  107 
feet.  There  will  be  a  total  of  70  rooms 
arranged  in  two  and  three  room  suites 
with  private  baths  and  wall  beds.  In- 
terior finish  will  be  of  pine  through- 
out. Plans  provide  for  steam  heat, 
elevator  service,  a  vacuum  cleaning 
plant  and  liot  water  supply.  Batii 
rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  of  the 
building  will  be  f-aced  witll  pressed 
brick.     Plans  are  being  prepared. 

CHURCH— 1  story  and  base,  frame. 
$35,000.  Los  Angeles.  Cal.  Architect. 
Robert  H.  Orr.  Van  Nuys  Bldg..  L.  A. 
Owners.  University  Christian  Church. 
The  building  will  be  erected  at  the  cor- 
ner of  Santa  Barbara  and  Budlong 
streets,  and  will  cover  an  area  of  101 
by  120  feet.  The  structure  has  been 
designed  in  the  classic  style  with  the 
exterior  faced  with  veneer  pressed 
brick.  Interior  will  he  arranged  for  a 
large  auditorium  and  Sunday  school 
rooms.  Pine  and  ornamental  plaster 
will  be  used  in  the  auditorium.  There 
will  be  a  central  heating  system  and 
modern  ventilation.  Plans  are  being 
prepared. 

WAREHOUSE— 3  story  and  base,  re- 
inforced concrete.  Cost  not  stated- 
Santa  Barbara.  Santa  Barbara  Co..  Cal. 
Architects.  Mayberry  &  Parker,  Pacific 
Electric  Bldg..  L.  A.  Owner.  Homer  N. 
Duft.v.  The  building  will  be  erected  at 
the  corner  of  Mason  and  Helena  streets 
and  will  cover  an  area  of  67%  feet  by 
140  feet.  Construction  will  be  fire- 
proof throughout  with  reinforced  con- 
crete wall.s.  floors  and  roof  slabs.  In- 
terior partitions  will  be  of  metal  lath 
and  plaster.  -Metal  window  sash  and 
frames  and  fireproof  doors  are  speci- 
fied. A  fireproof  vault  and  elevator 
service  will  be  installed.  The  build- 
ing is  designed  to  rarr>-  ttiree  adili- 
lional    stories.      Exterior    will    be    faced 
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with  cement  plaster.  Plans  are  being 
prepared. 

SCHOOLS— 2,  1  story  and  base,  rein- 
forced hollow  tile  construction.  175.- 
000.  Ivos  Angeles,  Cal.  Architects.  S. 
B.  Marston  and  Garrett  Van  Pelt. 
Chamber  of  Commerce  Bldg.,L.  A. 
Owners,  Los  Angeles  Board  of  Educa- 
tion. A  twelve-room  building  will  be 
erected  at  Lamanda  Park  and  a  ten- 
room  school  at  Altadena.  Interiors 
will  be  finished  In  pine  with  maple 
floors  in  the  class  rooms.  There  will 
be  central  heating  systems  and  mod- 
ern school  plumbing.  Exteriors  will 
be  faced  with  cement  plaster.  Plans 
are    now   being   prepared. 

SCHOOL — Part  1  and  part  ■>  story 
and  base,  brick.  $30,000.  Corona.  Riv- 
erside Co.,  Cal.  Architects,  Allison  & 
.Mli^on,  Hibernian  BIdg.,  L.  A.  Own- 
ers Corona  School  District.  The  ar- 
chiiccts  have  just  been  commissiuned 
to  prepare  plans  and  details  of  con- 
struction cannot  be  given  at  this  time. 
The  present  building  will  also  I.e  re- 
modeled. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Los  Angeles, 
Cal.  Architects,  Bisen  &  Son.  Wllco.\ 
Bldg.,  L.  A.  Owner,  Anna  M.  Moore. 
The  dwelling  will  be  erected  on  Ard- 
more  avenue,  and  has  been  designed 
to  contain  sixteen  rooms,  three  baths 
and  sleeping  porch.  Interior  finish  will 
Le  of  maliogany.  pine,  redwood  and 
while  enamel.  Hardwood  floors  will 
be  u.sed  throughout.  Plans  provide  for 
turmice  heat,  an  automatic  water  heat- 
er and  open  fire  places.  Mantels  will 
be  ot  tile.  All  bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Exterior  ot  the  dwelling  will  be  cov- 
ered with  shingles.  Plans  are  com- 
Icte   ;ind    figures  are  being   taken. 

UK.SIDBNCE  —  2  story,  attic  and 
I'a^.  .  frame  and  plaster.  120.000.  Los 
.\iis;cles.  Cal.  Architect,  Frank  T. 
Kti;lcy.  Consolidated  Realty  Eldg..  L. 
.\.  owner,  Dr.  C.  T.  Thomas.  Tlie 
dwelling   will    be   erected    in    Brentwood 
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three  baths,  sleeping  porches  and  a 
garase.  Interior  finisli  will  be  of 
pine,  redwood  and  white  envimei.  Hard- 
wond  floors  will  be  used  in  the  prln- 
cipji  rooms.  Plans  provide  for  fui- 
iia.c  heat  and  open  Bre  places.  Man- 
tels will  be  of  tile.  Bath  rooms  will 
have  tile  floors  and  wainscot.  Exterior 
ot  llie  building  will  be  covered  with 
cement  plaster  on  metal  lath  and  shin- 
gles. Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor.  All  mate- 
rials  are   now   being   purchased. 

sillOOL — 1  story  and  base.  brick, 
J.iii  HiHi.  Orange,  Orange  Co.,  Cal.  Ar- 
chitect. J.  Flood  Walker.  305  East  4th 
street.  Santa  Ana.  Owners.  Orange 
School  District.  The  building  will  be 
erected  on  a  site  recently  purchased 
and  has  been  designed  to  contain  eight 
standard  size  class  rooms  and  an  as- 
sembly hall.  Interior  finish  will  be  ot 
pine  throughout  with  maple  floors  in 
the  class  rooms.  There  will  be  steam 
heat  and  vacuum  cleaning.  Program 
clocks  will  probably  be  installed.  The 
exterior  ot  the  building  will  be  faced 
with  pressed  brick  Plans  are  now  be- 
ing   pre.nared. 

SCHOOL— 2  story  and  base,  brick, 
$50,000.  Riverside,  Riverside  Co.,  Cal. 
Architect.  G.  Stanley  Wilson.  Virginia 
Block.  Riverside.  Owners,  Riverside 
School  District.  A  new  grammar 
school  will  be  erected  in  the  New  Mng- 
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nolia  avenue  district  and  a  kindergar- 
ten building  will  be  erected  for  the 
Casa  Blanca  District.  Interior  of  the 
grammar  scliool  will  be  finished  in 
pine.  There  will  be  a  central  heating 
system  and  vacuum  cleaning.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
ixired. 

/-.OFTS-  5  story  and  base.  Class  « 
construction.  Cost  not  stated.  Los 
Angeles,  Cal.  Architects,  Train  & 
Williams,  Exchange  Bldg.,  L.  A.  Own- 
er, J.  F.  Hosfleld.  The  building  will  be 
erected  on  property  adioining  the  City 
Hall  on  Broadway  between  3rd  and  4th 
streets  and  will  be  used  as  a  City  H.vll 
Annex.  The  building  will  be  of  the 
Class  A  type  ot  construction  and  will 
cover  an  area  of  60  by  160  feet.  There 
will  be  a  complete  steel  frame,  rein- 
forced concrete  walls  and  floors.  In- 
terior will  be  finished  in  pine  and 
hardwood  with  some  metal  trim  and 
metal  window  sash  and  frames.  There 
w^ill  be  steam  heat,  elevator  service 
and  a  vacuum  cleaning  system.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and  figures  are  being  taken. 

OFFICES- 12  story  and  base.  Class 
A  construction.  $1,000,000.  Los  Ange- 
les, Cal.  Architects.  Parkinson  & 
Bergstrom.  Security  Bldg.,  L.  A.  Own- 
ers, Commercial  Fireproof  Building  Co. 
The  building  will  be  erected  at  the 
northeast  corner  ot  Spring  and  5th 
streets.  The  entire  first  floor  will  be 
occupied  by  one  of  the  largest  banking 
institutions  of  Los  Angeles.  Upper 
floors  will  contain  a  total  of  462  of- 
fices. There  will  be  a  complete  steel 
frame,  brick  curtain  walls.  concrete 
floors  and  roof  slabs.  Interior  will  be 
finished  in  hardwood  and  metal  trim. 
There  will  lie  five  passenger  elevators, 
mail  chutes,  steam  heat,  vacuum  clean- 
ing system  and  sidewalk  doors  and 
lights.  Exterior  of  the  building  will 
be  faced  with  terra  cotta.  Plans  are 
complete   and   figures   will   be   taken   at 

STORES  AND  OFFICES— 12  story 
and  base,  reinforced  concrete.  $350,000. 
Los  Angeles,  Cal.  Architect.  George  W. 
Eldridge,  Marsh-Strong  Bldg..  L.  A. 
Owners.  Spring  Street  Investment  Co. 
The  building  will  be  erected  on  Spring 
street  between  6th  and  7th  streets, 
covering  an  area  of  6S  by  112  feet. 
There  will  he  stores  on  the  first  floor 
and  a  total  of  253  offices  on  the  upper 
floors.  Foundations,  exterior  walls, 
floors  and  root  will  be  ot  reinforced 
concrete.  Interior  will  be  finished  in 
pine,  hardwood  and  metal  trim.  Tae 
plans  provide  for  steam  heat,  three 
elevators,  vacuum  cleaning.  mail 
cl  utes  and  a  hot  water  system.  Metal 
window  sash,  hollow  tile  partitions 
and  patent  store  fronts  are  specified. 
Exterior  of  the  building  will  be  faced 
with  terra  cotta.  Plans  are  being  pre- 
pared. 

BANK  AND  OFFICES— 5  story  and 
tase.  Class  A  construction.  Cost  not 
stated.  Santa  Ana.  Orange  Co..  Cal. 
Architect.  T.  Beverley  Keim.  Jr..  Los 
Angeles  Investment  Bldg..  L.  A.  Own- 
ers. Farmers  and  Merchants  Bank  of 
Santa  Ana.  The  building  will  be  erect- 
area  of  50  by  100  feet.  The  entire  first 
floor  will  be  occupied  by  the  bank. 
Upper  floors  will  be  arranged  for  14 
oflices  to  the  floor.  Interior  finish  will 
be  of  pine  and  liardwood.     Ornamental 
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pla.sler  will  he  used  in  tlie  banking 
rooms.  Plans  provide  tor  steam  lieat, 
elevator  service,  a  vacuum  cleaning 
system  and  mail  cliutes.  Special  bank 
llxtures  and  vaults  will  be  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete   and    figures   will    be   called    for   at 

LODGE  HALL — 3  story  and  base, 
brick  and  steel.  Cost  not  stated.  Los 
Angeles.    Cal.      Architect,    J.    T.    Zeller. 
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Swedish  Lodge  Association.  Tlie  bund- 
ing will  be  erected  at  tlie  corner  of 
ISth  and  Flower  streets,  covering  an 
area  of  52  by  134  feet.  There  will  be 
stores  on  tlie  first  floor  and  upper 
Hoors  will  he  arranged  tor  the  offices 
of  the  association  and  lodge  rooms.  In- 
terior HnlBh  will  be  of  pine  and  hard- 
wood. A  maple  floor  will  be  used  in 
the  ball  rooms.  Plans  provide  for 
steam  heat,  a  hot  water  supply  and 
vacuum  cleaning.  Metal  window  sash 
and  frames  will  he  used.  Exterior  ot 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are   being   taken. 

Contracts   Awarded. 

RESIDENCE  —  1%  story  and  base, 
hollow  tile,  $40,000.  Los  Angeles,  Cal. 
Architects.  Hunt  &  Burns.  Laughlin 
Bldg.,  L.  A.  Owner,  Gen.  C.  M.  Spitxer. 
Contractor,  C.  J.  Nordquist.  532  Patten 
street.   L.   A.      Contract    price,    $40,000. 

APART.MENT  HOUSE— 4  story  and 
base,  brick  and  steel,  $50,000.  Los  An- 
geles. Cal.  Architect,  none.  Owner.  A. 
i3.  O'Neil,  Lankershim  Bldg..  L.  A.  Con- 
tractor, \V.  E.  Stradley,  Builders'  Ex- 
change.   L.    A.     Contract   price,    $50,000, 

HOTEI^t  story  and  base.  Class  C 
construction,  $60,000.  Los  Angeles.  Cal. 
Architect.  E.  J.  Borgraeyer.  Stimson 
Bldg..  L.  A.  Owner,  J.  B.  Solomon.  Con- 
tractor. Fred  W.  Siegel.  Stimson  Bldg. 
Contract    price,     $60,000. 


PORTLAND  AND  OEEGON. 

RESIDENCE  —  2  story,  attic  and 
1  ase.  frame  and  tile.  $30,000.  Portland. 
Ore.  .-irchitect.  John  V.  Bennes.  Cham- 
ber ot  Commerce  Bldg.,  Portland.  Own- 
er. A.  H.  Maegly.  The  dwelling  will  be 
erected  in  Arlington  Heights  and  ha.s 
been  designed  to  contain  in  the  neigh- 
borhood ot  fifteen  rooms,  several  baths 
and  servants'  rooms.  There  will  be 
steam  heat,  automatic  water  heaters 
and  a  vacuum  cleaning  system.  Inte- 
rior will  he  finished  largely  in  hard- 
woods with  oak  and  inlaid  floors  in  the- 
principal  rooms.     Bath  rooms  will  have 
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be  several  open  fire  places  and  tile  or 
brick  mantels.  Exterior  ot  tlie  dwell- 
ing will  be  covered  with  pressed  brick 
and  cement  plaster.  A  clay  tile  roof 
will  he  used.  Plans  are  complete  and 
figures    are    lieing   taken. 

ItKSniEXCE— 2i4  slory  and  base, 
brick.  $l."i.OOO.  Portland.  Ore.  Archi- 
tf.l.  Edward  T.  Root.  Henry  Bldg.. 
Portland.  Owner's  name  withheld. 
The  dwelling  will  be  erected  in  Port- 
land Heights  and  has  been  designed  to 
contain  twelve  rooms,  three  baths  and 
sleeping  porch.  A  garage  will  also  be 
erected  on  the  lot.  Interior  finish  will 
he  of  pine  and  hardwood  with  liard- 
wood and  Inlaid  floors  in  tlie  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  lire  places.  Mantels  will  he 
r,f  lile  or  brick.  Rath  roiims  will  have 
tile    wains. ot    and    composition      floors. 
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An  automatic  water  heater  will  l>e  In- 
stalled. Exterior  of  tlie  house  and 
garage  will  he  faced  with  pressed 
trick.  Plans  are  complete  and  tigures 
are   being   taken. 

Contracts   Awarded. 

SHIPPINU  DKPART.MENT  AND 
STABLES— 2.  2  story,  brick,  $20,000. 
Portland.  Ore.  Architects,  Claussen  & 
Claussen,  Macleay  Bldg.,  Portland. 
Owner's  name  withheld.  Contractor, 
William  Vactz,  241%  First  street. 
Portland.      Contract    price,    $20.0nn. 
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will  be  a  large  stone  fire  place.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Working  draw- 
ings are  nearly  complete  and  figures 
will  be  called  for  as  soon  as  these 
drawings  are   finished. 


Wednesday.       April       1, 


)ni4. 


SEATTLE  AND  WASfflNGTON. 

HOTEI^lO  story  and  base.  Class 
A  construction.  1200.000.  Seattle,  Wash. 
Architects.  Howell  &  Stockes,  Henry 
Bldg.,  Seattle.  Owners,  W.  F.  Kennedy 
and  W.  C.  Phillips,  2822  10th  avenue, 
Seattle.  The  exact  location  of  the 
building  has  not  been  made  public. 
Construction  will  be  fireproof  througn- 
out.  with  a  complete  steel  frame,  re- 
inforced concrete  walls,  floors  and  roof 
slabs.  Interior  partitions  will  be  of 
hollow  tile  and  metal  'ath  and  plas- 
ter. The  structure  will  contain  in  t.ie 
neighborhood  of  200  guest  rooms  and 
a  number  of  public  and  private  baths. 
There  will  be  steam  heat,  elevator 
service,  a  vacuum  cleaning  plant  and 
iiot  w-ater  supply.  Metal  window  sash 
and  frames  are  specified.  Exterior  of 
the  building  will  probably  be  faced 
with  pressed  brick.  It  has  not  been 
determined  whetlier  to  let  a  general 
contract  or  do  the  work  by  Day  Labor. 
Plans  are  nearly  complete  and  con- 
struction will  be  started  pbout  the  last 
of    April. 

WAREHOUSE— I  slory  and  base,  re- 
inforced concrete,  1250,000.  Seattle, 
Wash,  Architect,  Paul  T.  Whitman, 
care  of  the  Port  of  Seattle  Commis- 
sion, Central  Bldg..  Seattle.  Owners, 
City  of  Seattle.  The  building  will  be 
erected  on  Watcom  avenue  and  the 
East  Waterway,  and  will  cover  an  area 
of  SO  by  300  feet.  Construction  will  be 
fireproof.  It  is  the  intention  of  the 
Port  of  Seattle  Commission  to  add  an 
additional  300  feet  to  tlie  building 
later,  plans  are  complete  and  out  for 
figures. 

SCHOOL  ADDITION- 1  story  and 
base,  reinforced  concrete,  $150,000.  Se- 
attle, Wash.  Architect.  Edgar  Blair, 
H26  Jackson  street.  Seattle.  Owners, 
City  of  Seattle.  An  addition  90  by  175 
feet  will  be  made  to  the  Green  Lake 
District  School.  The  ground  floor  will 
contain  class  rooms  and  a  large  audi- 
torium. -Basement  has  been  arranged 
for  boys'  and  girls'  gymnasium.  Con- 
struction will  be  fireproof.  Plans  pro- 
vide for  steam  heat,  a  modern  system 
of  ventilation  and  progi-am  clocks.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  will  be  opened  on 
April    7th. 

LODGE  HALL  A.N'D  STORES— 3 
story  and  base,  brick  and  steel.  $35,- 
000.  Port  Angeles.  Wash.  Architect, 
Francis  W.  Grant,  Globe  Block,  Seattle. 
Owners,  Naval  Lodge  B,  P.  O.  E.  The 
building  will  be  erected  on  a  corner 
site,  covering  an  area  of  80  by  100  feet. 
The  first  floor  will  contain  a  number 
of  stores.  Upper  two  floors  will  be 
arranged  for  the  lodge  rooms,  library, 
smoking  rooms,  nfflccs  and  banquet 
room.  Interior  will  be  finished  In  pine 
and  hardwood.  Plans  provide  for  steam 
heat    and    a    hot    water    supply.      There 


Where  Will  San  Francisco 
Put  Ttie  ImiTiigfants? 


Dr.  Carlton  H.  Parker.  Secretary  of 
the  State  Immigration  and  Housing 
Commission,  will  deliver  the  principal 
address  this  evening  at  the  City  Plan- 
ning Exhibit  at  10S5  Market  Street,  op- 
posite Jones,  at  S:15.  The  subject  of 
this  address  with  be  "Where  Will  San 
Francisco  Put  the  Immigrants?" 

This  is  a  problem  which  has  more 
tearing  upon  the  growth  of  San  Fran- 
cisco in  the  next  ten  years  than  any 
other  single  matter  of  its  development. 
Dr.  Parker  has  obtained  through  his 
official  position  many  facts  and  statis- 
tics regarding  the  number  of  immi- 
grants tliat  may  be  expected  to  enter 
this  port  beginning  early  next  spring 
with  the  opening  of  the  Panama  Canal. 
The  problem  is  so  Imminent  and  so 
serious  to  the  people  of  this  city  that 
it  must  he  properly  dealt  with  and  the 
discussion  this  evening  will  deal  with 
possible  solutions  of  the  distribution 
of  this  vast  horde  of  foreigners  ex- 
pected. 

Dr  Parker  is  expected  to  make  ar. 
improtant  pronouncement  in  tills  re- 
gard. 

Tomorrow  night  Governor  Johnson 
Is  expected  to  speak.  His  subject  will 
be  "The  Future  of  San  Francisco  Har- 
bor." 

Wednesday  will  be  Panama-Pacific 
Exposition  Day.  At  8:15  P.  M..  Dr. 
Frederick  V.  Fisher,  chief  of  the 
Lecture  Bureau,  will  give  an  address, 
illustrated  with  slides  upon  "Planning 
and  Building  a  Small  Sized  Cit.v — The 
Exposition." 

Thursday  at  3:30  the  Commonwealtli 
Club  will  hold  a  special  City  Planning 
meeting  at  the  Exhibit.  The  evening 
address  will   be  announced   later. 

Friday  will  be  Woman's  Day.  witn 
the  program  in  charge  of  the  Civic 
Center,  and  tlie  California  Club.  Dr. 
v\'erner  Hegemann.  of  Berlin,  noted 
City  Planning  Expert,  will  deliver  an 
address   at   3:30   P.   M. 

Mr.  James  D.  Phelan  will  speak 
Friday  evening  at  9:15  on  "San  Fran- 
cisco and  the  Trouble  it  can  Save  by 
Planning   Aliead." 

Saturday  will  be  Merchant's  Day. 
The  program  is  being  arranged  by  trie 
Chamber  of  Commerce  and  other  com- 
mercial bodies,  promising  discussion  of 
San  Francisco's  most  important  civic 
Improvements. 

Sunday  will  be  Labor  Day.  with  a 
program  arranged  by  representatives 
from  the  several  labor  bodies.  This 
will  be  the  last  day  of  the  Exhibit, 
which  closes  at  10  P.  M.  and  will  go  to 
Los   Angeles   and    other   cities. 

Many  of  the  ninety  odd  Improvement 

special  meetings  at  the  Exhibit  where 
they  can  discuss  in  the  body  their  own 
problems  with  the  solutions  of  the  200 
most    progressive    cities    of    the    world 


pictured  before  them. 

President  J.  M.  Kepner  of  the  Civic 
League  of  Improvement  Clubs,  who  re- 
turned yesterday  from  two  weeks  in 
Los  Angeles.  Is  today  calling  a  con- 
ference of  the  officers  of  the  Associa- 
tion to  see  how  the  clubs  can  get  the 
most  out  of  this  great  lesson  in  civic 
achievement.  So  much  that  is  vital  to 
San  Francisco  Is  shown  that  Mr.  Kep- 
ner eels  that  not  a  single  Improvement 
club   member  can   afford   to   miss   It   and 

scribing    the    importance    and    urgency 
of   this    City    Planning   Exhibition. 


SUN    MINKS    GOLD. 


Thi 


very  of  gold  In  Candle  on 
Johnny  Bull  Hill.  Alaska,  was  one  of 
the  most  peculiar  In  the  annals  of  gold 
mining  in  tlie  North.  Under  a  layer  of 
ice  twenty  feet  In  thickness,  was  found 
a  layer  of  gravel  containing  gold  In 
workable  quantities. 

To  get  this  gold  the  rays  of  tlie  sun 
are  utilized.  An  overburden  of  a  toot 
or  two  of  moss  and  muck  Is  sullced  off 
with  water  and  the  mass  of  Ice  exposed 
to  the  action  ot  the  sun.  The  sun.  dur- 
ing the  long  arctic  days  of  midsummer, 
does  rapid  work  in  reducing  the  sheet 
of  ice  to  the  level  of  the  gravel  body 
whicli  underlies  it.  Tlien  sulice  boxes 
are  arranged  along  the  slope  ot  ihe 
gravel  bed,  and  the  water  dammed. 
When  there  is  enough  water,  it  Is 
turned  on  the  gravel  to  wash  it  into 
the  boxes.  The  gold  separated,  the 
waste  gravel  Is  then  washed  down  into 
the  tailing  piles  minus  Its  golden  load. 
_T»r-bnlcal    World    .Magazine. 

MUTUAL    HIT    H.4RD. 

.XurllMvrnterii  i,r  Seattle  Gets  \Vall(>|i  on 
Califorulii  BiiHinesH. 

Tlie  Northwestern  Mutual  Fire  As- 
sociation of  Seattle,  which  invaded  Cal- 
ifornia a  couple  of  years  ago  with  of- 
fers of  Insurance  at  cut  rates,  suffered 
a  heavy  loss  on  Its  California  busin 
during  1913.  According  to  the  ci 
cern's  sworn  annual  statement  filed  , 
with  tlie  California  Insurance  depart- 
ntent  tlie  losses  for  the  year  amout  to 
63  per  cent  of  Its  net  premium  receipts. 
Tills  Is  13  per  cent  higher  than  tlie 
regular  insurance  companies'  average 
tor  the  year  and  bears  out  the  general 
prediction  that  the  company's  methods 
would  sooner  or  later  :brlng  disaster. 
Tl:e  practice  of  the  company  to  cut 
rates  to  secure  California  business 
poinlert  out  by  Insurance  men  as  one 
sure  to  bring  trouble,  and  If  preslsted 
in.  will  bring  about  its  collapse. 
Statementa  Conflict. 

The  Northwestern  was  caught  on 
some  heavy  losses  In  California  last 
year.  Individual  fires  costing  the  com- 
pany many  thousands  of  dollars.  In 
the  Smith  lumber  plant  fire,  wliiili 
proved  a  total  loss,  the  Northwestern 
Issued  its  policy  for  $48,000  at  a  cut 
rate.  The  concern  afterwards  claimed 
that  it  had  re-insured  all  but  $13,000  of 
this  sum.  but  its  annual  statement  fails 
to  substantiate  this  claim.  According 
to  the  annual  statement,  the  entire  re- 
insurance premiums  reported  in  Cali- 
fornia totaled  $2840.15.  while  insurance 
men  state  that  the  premium  for  re-in- 
surance on  the  Smith  lumber  loss,  as 
claimed,  would  more  than  total  the  sum 
mentioned,  leaving  no  re-insurance  for 
any  other  of  the  California  risks. 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 
558  MARKET  ST. 

Phone  Kearny  2688  San  Francisco 


Alex.  Duller  Printing  Co. 

560  Mission  St.       San  Francisco 


JOHN  G.  ILS  &  CO. 

IVf  anufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francis 


Plans  and  Specifications 

Prepared  for  Contracftors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  me  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


TELEPHONE    MERRITT    1900 

Dow  C. 
Golden 

,     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14tli  Avenue 

East  OaklantI,  Cal. 


Peerless  Ironing  Board. 

Disappears  in  the  Wall 


PEERLESS  mOWNG  BOARD 
SMOW/NO  CABINET 
SET  /N  PA  K  Tl  T/ON 
CASED  t/P 


The  Peerless  Ironing  Board  i 
nience.  Inexpensive  but  verj 
lidences.     Helns  t 


valuable  for  apArtiT 


t  bett 

Prices  ST.50  and  S8.00 

The  Peerless  Combination  It.  nine  Board  and  Kitch 
mbines  the  ironing  board  w{ 


compact,   inex 
small  kitchen. 


fori 


aluab' 


le  Table 
the  most 
for   the 


Price  SIO.OO 

Write  for  circular.       Agents  wanted. 

pe:e:rl.e:ss  ironing  board 
560  Plielan  Bldg.  San  Francjscc 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and  Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  end 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  eind  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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Catarrh  caye  RGlieved 


tinually   suffer  from  Cat- 


THERE  IS  NO  NEED  for  yt 
arrh  end  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  youwondcr  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVEROALC  CALIFORNIA 


*it  Is  Almost  Human" 


Phone  Keamy   740 


^^    The  Improved 
^^        Norton" 


Door  Check 
and  Spring 


Still  on   Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air  Cusliion   Check,  working    automatically. 

Simplicity  and   Durability   combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  sizr  of  Door;  also  proje<!tion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Si<in  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.    Fine  for  the  face  after  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Frantisco 


irv  Isl,  1914. 


New  Prices  In  Effect 


Be  sure   vniir   tile.';  contain    iiiir  new   (_'al.alcpf;iH'S 
aii.l   Discminf   Shoot.'i. 

Have  yiiu  scnn  tlie 

"BUNGALOW" 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 

NOW  AT 

237  POWELL  STREET 

Be'ween    Ceary   and  O'Farrell  Sis. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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CORNICE    AND    SHEET    METAL    WKS, 

Golden.  Dow  C,  1616   14th  Ave..  Oak- 
land,   Cal Pale   41 


CRUSHED    ROCK. 

i.  Gravel 


704 


DOOR    CHECK    AND    SPRING. 

■rell,  F.  D.,  278  Natoma,  San  Fran- 

sco    Page    3 

='imuller,    G„    862    37th     St.]    olk- 


DOORS,   SASH,   MOULDINGS. 

3ulI<lor»'   Supply   Depot,    38    8th,   S. 


Otis  Eleva 
Stockton 

Van  Emon 
toma   St., 


ELEVATORS. 

or    Company,    Beach 
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FIRE  INSURANCE. 

Bogjrs,   Fred    H.,    61   Post Page    42 

FLOORING, 


BrOB 


6th 


nd    Bran 


GENERAL     CONTRACTORS, 


■  •Al.XTEUS,     PAPER     HANGEUs 

Schafer,    Fred    (House      and      V 
Painter)    1468    Green.     Phone 
Shop,      111      Franklin 


nclsco 


PATENTS. 

American,     361 


PATENT 

Simplex  Window  C 


PHOTOGRAPHER, 

Iter  A.,  668  Market 


)rs     Sup.ply    Depot,    38    8th, 

"Cisco     Pa 

I.    F.    E..    2014    University    / 
keley;     manufacturer     of     lu 

office    nttlnga.    mouldings 
Sow       frames.       turning.       b 
Ing.    shaping,    etc 

PLASTER   BOARD, 

&    Thurston    Co..    RIalto    Bl 


PLUMBERS. 

Plumbing,  Tinning 
,,  o,,  Tj  J  ■^'  J°'''''ns  a  special 
3^39         "roadway;   Phone   Oakland 

REVERSIBLE    WINDOWS. 

llmplex  Window  Co..   626  Market  St., 

San    Francisco    Pag*    4 

SAND, 

Illes  Sand,  Gravel  and  Rock  Co.,   704 
Market  St.,  San  Francisco Page  1 

STATIONERS. 


**iS0ri4TI01VS 
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AND 

Dealer 


EXCHANGE.S. 


Lilley   &   Thurston   Co.,   RIalto 
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clalty  Contractor 
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San    Francisco. 
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R  Of  LER  S— KITCHEN. 


BUILDERS'     HAOIDWARS. 


BUILDING    SPECIALTIES. 

wan  *  Co.,  J.  E.,  44.5  Turk.... Page  42 
11»T  «  ThurRton,  RIalto  Bids    .Paee  « 

CONTRACTORS   AND   BUILDERS. 


CABINET    MAKERS. 

Hunter.  R.  J.,  expert  cabinet  maker, 
2156  Telegraph  Ave.:  dealer  In  ma- 
taOKany,    antique    and    all    kinds    of 


GRATES,     MANTELS     AND    TILES. 


HARDWOOD    LUMBER. 


HOISTING    MACHINERY. 


KITCHEN     OUTFITS. 

John  a,  839  Mission  St 


MACHINlaiY. 


METAL  LATH. 

Parrott  t  Co.,  320  California  St.,  San 
Francisco    Page — Back  cove 

Lilley  ft  Thurston  Co.,  RIalto  Bldg., 
San    Francisco    Page 

PAINTERS    AND    DECORATORS. 


San 

STORE     FRONT 

:awneer    Mtg.    Co., 


CONSTRUCTION. 


WATER    HEATERS. 

218    PaclHc 


Gas   Appliance  Sales   Co 

Bldg 

Pittsburg   Water      Heat 


Wood     Mfg.,     Co.,     j'oh'n 
Bldg.,  San  Francisco 


.Page    42 
Paclflc 
.Page   37 


VENEERED     PANELS. 

White    Bros.,    5th 
Francisco    

WALL  FINISHING. 

Imp,erlal  Co..   183  Stevenson  St.. Page  1 

WATER    PROOFING. 

Pwan  &  Co.,  J.   E.,   445  Turk... Page  41 
Imperial  Co.,    183   Stevenson  St     Page   8 
Parrott  &  Co.,  320  California  St.,  Ifn 
Francisco    Page— Back    cover 

WHEELBARROWS. 

Parrott  *;  Co.,  320  California  St.,  San 


WINDOWS — PATENT. 

Simplex   Window   Co.,    Crocker   Bldg., 
San    Francisco Fa^    4 

WINDOW  SHADES, 

°*<5J'J,    *:.    S2-.-     Jam".     »7J     IJUl     St.. 
Oakland,  Oil.    Vmt*  ti 


LII'ILDINU   AND   INDUSTRIAL  NEWS 


Specialty  Contractors'  PioteciiveAssoctaiion. 

OFFICIAl.  LIST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THE  SPECIALTY  CONTKACTOHS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
185  STEVENSON  ST.  TELEPHONE  SUTTER  995.  MEETS  SECOND  AND 
FOURTH    MONDAYS    OF    EACH    MONTH   AT    1:30   P.   M.   AT   THE   BUILDERS' 


EXCHANGE. 


OFFICERS. 


,,    J.    J.    CONNOLLy 

MaslerPlumbers'  Ass'n. 
sidcnt,    L.    R.    BOYNTON 

Contracting  Plasterers'  Ass'r 
r;     JAMES  R.   WILLIAMSON 

Master    Steam    Fitters'    Ass'r 


S.    D. 


k,    Wr 


Jr. 


Burke,    PI.    Co. 
Burnliam,    PI. 
Butier.    D.    S. 
Cohen,    M. 
Coleman,    Alex 
Collins.    T.    M. 
Cook,   J.   A. 
Coughlan,    Jas. 
Cronin,   J. 
Curran,    A 
Curtis,  Edw. 
Daglow,    L. 
Dallamore,    Q.    C 
Ualziel,    Kobt 
Uavis,    A. 
Deas,    John 
De   Lano    Bros. 
Demers     &.     Dag 

Dl   Vecohlo.   S.   J. 
Deventhal,   E.    M. 
Dockery,    Wm. 
Doherty,    J.    P. 


Eastman,  T,   W. 
Egan,   T.   J. 
Eisner,    P. 
Ernst,  H.  &  Son 


Glbbs,     David 
Glbbs,   J.    b   Son 
Qilley-Schmia    Co. 
Glemser,    F. 
Gomeraal.    F. 
Goss.     Wra. 
Grady,    H. 
Grundy,    E. 

Hahn, 

Haub,  Geo 
Hays,  E.  I 
Heinz,    ~ 


J. 


"Thi; 


y.      W.   S.   SCOTT 

Masons'    and    Builders'    As; 
-    Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 

3      that   ail 


Office    101     Gough 

John  L.  E.  Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     i    Bai- 
ley 

Bailing,    E.    A. 
Baerne,     Louis 
Beck.    Jos. 
Belknap,    V.    J. 


that  are  signed  by  them.'' 
MEMBERS. 

J.  Watson,    Chas. 

Week    &   Co. 

Westphal,   H.   N. 
s.  Wetzel   &   Grass 

Whitley.   H.   T. 
nk    J.      Whitman      -      Ly- 


Kocli,   F.   &   So 


La  Cliapoiie,   W. 
Lang,    Leonard 
Lauder,    H.    I. 


Leu,    M. 
Looney.    J. 
Lubliner,  C.  W.  Co 

•Mackie,    R.    W. 
.McCarthy,     Chas.T 
MacDonald,     A.  W. 
.McEnhlil,   Leo 
.McLeod,    J.    J. 


.Moiier 
Mollis 
.Mollis, 


.Mulholland,  J.  A. 
Murray,  Roy 
Murray  Bros. 
Newmark,  A. 
Noonan.  John 
Orchiedt  &  Van 
Cromburggne 


Pel 


H.    J. 


Peter 
Plevin    &    Morrlc 
Power   t    Pike 
Raische,    Fred 
Hehn,   C. 
Richardson,     J.     i 

Son 
Rohr,    Jos, 


Rya 


T.    J. 


Frank 
Schalich,  J.  A 
Schleve,    Theo. 


Schv 


Cha 


Shepard     Bros. 
Slngewald,    J. 
Skeiiy,   Thos. 
Slattery,    M. 
Snook,     W.    S. 


Spe 


Plu 


isey,    A.    E. 

Ulgglns,    Chas. 
Hlldebrand,    C. 
Hobro.    W.    D. 
Hondet,    J. 
Hoffman    &    Scha- 

Booper.    T.    M. 


Spark,    John 
Tozer    Co. 
Wagner    Bros. 
Wagner,    Fred 
Welnmann.    CI 
Wendt,  O.  W. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 

Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.  E.  Gordon,  Sec. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,   H. 
Anderson   Bros. 
Beck,  W.  T. 
Baclgdlupi,     P. 
Black,   E.   H. 
Burns,    Josepli 
Becher,    H. 


Ber 


Wi 


Clarke    &    Dicks 


Daniels,    G.    V. 
Domeniconl.    S. 
pahl,    F.    H. 
Eaton,    W.    R. 
Eckart,    H. 
Foley,    D. 
Fick    Bros. 
Guenzei,    O.    C. 
Graper.   Harry   G. 


Griffln 


F. 


Stalder  &  Hinkel- 


Sutton  Co. 
Szanlk,  S. 
Tayior    &    Prltcb- 


Von    Tagen  &  Moi- 
ier 
Ward.  Hugh 


Gewirtz,  Joseph 
Grimes,    John 
Gordon,    C.    E. 
Hansen,   f.   n. 
Hinton,    Russell 
Hoffman,    Jno, 
Jablonskl,   A. 
Kern,   Henry 
Klesel.    Fred 
Kroder,    Gus. 
KoenlE.   Otto 
Lorenzen.    Fred 
Lucas.    Ed.    J. 
Manning.    Jno. 
Maundreli,    H. 


Olney, 

E. 

Ostiand 

John  L 

Pastier, 

Robert. 

CJuadt, 

Jno. 

Quandt 

A. 

Schaefe 

r,    Fred 

Schaete 

r,    Adam 

Schaeter,     Wm. 

Shepher 

d,     Wm. 

Woodail,    B 
Weiser,    J.    1 
Walk,    M. 
Weiss.    M.    B, 
Zelinskv,    D. 


Office    185    Steve 
son    Street. 

M.    J.     .Meaiey, 
President 
Allen,    C.    J. 
Arlett,    Arthur 
Anderson,    N. 
Alexander,     RobI 
Butcher.     Thos.  \ 
Brady,   M.    V. 
Butier,   Thos. 
Butler,    W.     A 
Brady,    O.    E. 


Carnahan,   E.  E. 
Downey,    John 
Drake,   H.   E. 
rennell,    Jas.    S. 
Fenneil,    Martin 
Ferris,   Chas. 
Farrell,    Geo. 
Gilbertson,    Louis 
Gllson,    J.    E. 
Gale.    M.    F. 
Gardlser.   F. 
Gladding.    McBean 


&  Co. 
Hock,    Cha 


H. 


Larsen,  L.   C. 
Lawson,   A.   W. 
Llndgren.   C.    J. 
Ludwlg.  John 
Mealy,    M.    J. 
McWhirter,    W.    J. 
McCall,    Wm. 
McCall,    Elvin 
McCowan,    M.    B. 
MlUer,   J.   W. 
Mulcahey,  Thos.  P 
Mlllerick,     Philip 


Mur 


W.    C. 


McShel    . 
Mowbray, 
Nagel,    W.    L. 
Nagel.    R.    H. 
O'Connor,   J.   J. 
O'Kourke,    T.    F. 
Phillips,    Joseph 
Prlngle,    J. 
Rlngrose.    R. 
Ralney,  W.   A. 
Ralnev.    F,.    .S. 
Reed,   Walter 
Stradllng.    W.    ( 
iScott.   W.    S. 
Watson,    Sage 


M. 


White,  . 
Walker, 
Wygant 


COCVTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   F.   Clute.   Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin  Lvden  Sec. 
Bradley  &  O'Reilly 


Carlson,    John 
Cashman.    M.    J. 
Connell.   J.    E. 
Campbell,    Chas. 
Chalmers.    H,    A. 
Connollv    &    Son 
Coppeilbtti.   L. 
Daiv.    J.    H. 
Doniico,    Tony 
Duthle,    Chas. 
Eastman,    Jos. 
Pelt.    R.    D. 
Franza,    S. 
Praser.     Simon 


Fay 


Judge     &     Steven- 


Lcat   ft   Kaiser 
Li  pp.  I.  P. 
Lvden  &  Blckel 


O'Ka.--.  -  - 
Ortord.  .T.  A, 
Pacific    Plaste 

Co. 
Pbllbln.    J.    J. 


Sullivan.    D.    F. 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    Diatrlct    Lo- 
cal   No.    1. 

Office      Metropolis 

Bank      Building. 

W.    S.    Hanbrldge, 

Secretary. 


Gen  Elec.  Con.  Co. 
Hanbrldge,  W.  S. 
Eppstein  Elec.  Co. 
Levy  Elec.  Co. 
KIrstcr,  W.  H. 
Marine  Llec.  Co. 
McFell  i,\i- .  Co. 
National  El 
Newberry  -  Bend 


Co. 


Pac.    Fire    Extr.Co 


Elec.      Motor 

Machine   Co 

Wedel   &   Co. 


»1ASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 

President. 

Bender.       J.       W. 
Roofing   &    Pav- 
ing  Co. 
Cantley,  James 
Cassaretto,    John 
Enterprise      Roof- 
ing   Co. 
Flaherty     Roofing 


helm 


.Samuels,    H.    D.  Co 

Wes'tern  Asbes- 
tos   Magnesia  Co 

Watsonlte    Co. 

Western  Felt  and 
Reflnlng    Co. 


J.   B.    Dennis 


Munson.  C.  t  Co, 
McAbee.  E.  T. 
McLelland,  R. 
Hayden,  Fred 
Potter,  A.  V. 
Peerless  Flre- 

prooflng  Co. 
Raymond.    Wm. 
Roebling   Con.   Co. 


MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster  Street. 

W,  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing  Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalzlel,    Robt,,    Jr. 

Gen.    Eng.    Co. 

Gilley-Schmld  Co. 
Inc. 


Co.,    The 
Walsh,    F.    P. 
Williamson    Co.,  H 
Wlttmar.,      Lyman 

&  Co. 
Wllllama.  B.  D. 


BUILDING    AND   INDUSTRIAL  NEWy 


Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 

Phone  Sutter  3580  110  JESSIE  ST. 

President,   Chas.    w.    Gompertz  Treasuier.  Clias.  A.   Day 

Vice-Pres..   A.   H.    Bergsliom      ijccietary.    Wm.    E.    Haeue 
Ooord    of    Dlreotora,    1912-13. 

Ed.   GInley  Frank  Lansing 

Chas.   W.  Gompertz       F.  H.   IWasovv 
Grant  Fee  Clias.  Wriglit 

Kalph   McL.ran 
Bookkeeper  Clerk 

Geo    A,    Watson  E.   A.    McCalluin 

UEMBEBS. 


General      Contrac- 
tora 

(Stockho'(iera> 
Ackerson    &    Son, 

O.   B. 
Amweg,  Fred  3. 
Anderson     &     Co., 

W.    W. 
Beach     &     Hefter- 

nan. 
Beck,   John   B. 
Beetham,    A.    H. 
Bergren      &      Soh, 


Bosworth,     P.      H 
Boyd   &    Kerr 
Brandt    &    Steven: 
Braunton   Bros. 
Brutcher   &   Serna 
Calne.   Thos.    W. 
Caldwell   &   Co. 
Carlson,    Elmer 
Casty,   John 


Cole,   P.   J.       „  ,, 

CoUman  &  Coll 
man 

Commary  -  Peter- 
son  Co.    (Inc.) 

Cox    Brothers 

Craemer,   O.   A. 

Day's  Sons.  T.   H 

Farquharson,    D.B. 

Fee,   Grant 

Ferrollte    Co. 

Finlayson,    M.    M. 


Glaze.    Robert 
GlPeson,   James 
Greenwood;     Chas 
Gompertz.  C.  W. 


Mo 


Neal.  Josepl 
Neldick.  Fri 
Nensom,     V 

&  Kohn 
Nielsen,  N. 
O'Brien,  J.  , 
Olson,  Andi 
Owsley.  Bur 
Peterson,  W 
Petterson   ,1 


Itansome   ConL-rele 

Co. 
Rertnall.   W.    W. 
Reese  &  Hour  tree 
Relte,   J,   B. 
Rickon.  Fred.  J.  H. 
Rola 


San 


Adn 


ell,    Svlvc! 
Sciiulz.   J.    v.. 
Sjogren    Brothi 


Strehlow,      1 

&   Peterso 

Tavlor  &  Go 

Terrin.     'W. 


C.   C. 

Tessi 
Thvir 


Vallejo    Brick    and 
Tile   Co. 
Art  Cclllues. 
Berger  Mfg.   Co. 

Art   Glasi. 
Grosslicht    Si    Din- 


Pioneer  Pate  i 
Window  Glass  Cc 
Schwarz    &    Gott 

lieb 
Artirtic         Plasle 

Deeorutlonil. 
Benkman,    Ed.    G 
'rhoodore 


Lar: 


O.   F. 


Lipp  &  Co..  I.  P. 

AabeMtos  MnterlulM 

Johns  -  Manville 
Co.,  H.   W. 

Magnesia  Asbes- 
tos Supply  Co'. 

Western  Asbestos 
Magnesia  Co. 

Western  Builders- 
Supply    Co. 

Aaplliilt  &  niluni. 
luouti    Pnviui;. 

Nugent.  Robinson 
Attomeysi. 

Altken  &  Aitken 
Auto  Delivery. 

Holland.    J.    P. 

Star    Con.    Co. 

Aiitoiiioblle 

Burgers,    Fred    w! 

Dollers. 
Deasy   Utilities  Co 
Peerless     Agencies 

Company. 
Boiler  *  Pipe  Cov- 


.Mlllerick,  Ph 
Oberfeld.  Cha 
O'Rourk,  T.  1 
Reed  &  White 


Whitney  &  Davies 

Criek    Dearerw. 

Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    & 

Ponery  Co. 
City   Supply    Co. 
Clark    &    Sons.    N 


Golden   Gate  Brick 

Co 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Potterv  Wks 
United       Materials 


Builder 


Brick  Sc 
1  Develop 
Syndicate 


Mriiii 


Keuftel  &EsserCo 
BulluliiK    Joiirualx 

Architect     &     En- 
Building'    and     In- 
dustrial    News. 
Daily  Paciftc 

Builder 

Bullllliis  Mnteriiilx 

Aigeltinger,    E. 

Alsen's  Portlan.l 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay   Develop.    Co. 

Berger  Mtg.    Co. 

Bird  &  Son.   F.    W. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.    Pottery      Co.. 


ij 

Price  Co. 

Comyns  &  Nygren 

■estern    Asbestos 

Forderer      Cornice 

Magnesia    Co. 

Works 

'estern    Builders' 

G.      &      M.      Sheet 

Supply   Co. 

Metal    Works. 

'estern    Develop- 

H,il)ernia    Sheet 

iiient    Syndicate. 

.Metal    Works 

r'fstern     Lime     A 

Hughes,    H.    J. 

Cement  Co. 

Hurabeille     Bros. 

■hittier   -  Coburn 

Ideal    Cornice    Co. 

Co. 

Korell   &Co.,   J,    A. 

'oods       &       Hud- 

Modern             Sheet 

dart 

Metal     Works 

Morrison    &    Co. 

:enieut    IK'nleri.. 

Olive  &  Leary 

Igeltinger,    E. 

United        Metal 

Standard   Portland 


Cen 


nt  Co. 

yN,     Patent 


Chi 

Clawson  Co..  L.  E. 
Dresser    -    McDon 

nell    Co. 
Dunlevy    &    Gettl 


HukIh 


H.    J. 


Amorsen    Co.  A&T 
Barrett   &.    Hiip 
Camp    &    Carrilloii 


&  Mosaic  Wks 
Moroncelli.  John 
Niison   &   Arras 


S.  F.  Metal  Stamp 
&    Corr.    Co. 

Crude   Oil    Burners 

Bill     ,vt     Jacobsen 
Sherman.    Kimball 
&    Co. 

CruNbed  Ruek. 
Bay  Devel.  Co. 
Cal.    Building    Ma 

terial     Co. 
Cassarrotto,    John 
City    Supply   Co. 
Holland,   J.   P. 
McMullin,    A.    L. 
Simon-Fout    Brick 


ushed 
B    & 


Dniup     Proolln 

Brickley.    P.    J. 


Closer. 

Rlsc-bmuiier.     Geo 
l-'leetrle    l.lelil    Co. 

City    Electric    Co. 
Pac.    Gas    &     Elec 


Healing, 

George 

He  al  y 

-  Tibbltts 

Constr, 

.   Co. 

Heaphy. 

'J-         ^ 

Heckenn 

Dth            & 

Schell 

Hennings,   Adolf 

Hennlng 

.   W.  H. 

Hill,   J.   A. 

Holt.   O. 

C- 

Johansor 

1.    J.    Eric 

Johnson. 

Joel 

lones.   F 

red  C. 

Lanslnir.   Frank   P. 
l.nrsen      &   Larsen 
Linden.    William 
l.indgren    Co. 
Lindsay,    Chas.    M, 
I.lndsa'y.    Frank 
l.vnch.    P.    J. 
MarMillen.     R.3  K 
MacDonald    & 
Kabn 


.Mas 


Broll.e, 
tin.    Wtlllan 


Co..    T.    W 


Wrisbt.  Cba 


.fiCo.. 
T  r  0 

Pfeffer 


Sartor 
-Rnlotr 

Vulrar 


Suppli 

Western 

Magnt 


Aetna  Lif' 


Asbestos 
Co 

Asbestos 
3la    Co. 

luauranee 

,s    W. 
Company 
e  Ins.  Co 
Acc'dt 
Corp. 


Hash! 
Illinois  Surety  Co 
Lloyd  &•  Spengiei 
MacMeans.  H.  V. 
Meherin      &      Son 

Mark  M. 
Pacific   Coast   Cas 

uallv    Co. 
Pacific    Surety    Co 
Webster       -       AH 

:^  opp    Co. 
Rriek     Coutrni'tort 


on-      Cr, 

Finn.Thi 

liolni 

lerv     Co. 

O  i  1  n  e  1 

Rriek    .» 

Johns 

no 

Gilsnn.    . 

5ons.    N 

Hansen 

Rriek  Co 

Holding 

-    Mr- 

man 

Pottery    Co. 
G'oniyn.       MockjJI 

and    Company. 
Cow  II    I.ime     HI. I 

Cement  Co..   H. 
Diamond    Brick  Co 
Dwan    Co..   J.    E. 
Falls    Mfg.    Co. 
Fuller    .!;•    CO..W.P. 
Gladding      -      Mc- 

Bean    Co. 
Gross    Co..    Feli.x 
Guerm   »  Co..  .1.  S. 
HoUcwav       Exp. 

Metal    Lath    Co. 
Holmes    Lime    Co. 
Hnll.nnd.    .1.    P. 
Johns     -     Manville 

Co..    H.    W 


I, ear 
Lille 


n   Co..   J.    K. 
X:    Thu-st  IT 


Standai 

■d    Porll: 

Cemc 

nf  Co. 

Steleer 

Terra  C 

•a  & 

Pot'rv  -Vl 

O.    W. 

V.Tllejo 

Brick 

Tile 

Co 

Waterh 

oii!*e 

Schmidt    &    Son.   J 
Sundberg    &    Scliol 
Spargo,    John 
Szoke,    Francis 
Thomas    6    Sands 
iVesterlund,    J,    'V. 
Zimmerman.  L.  M. 
Couerele       l!aeli> . 
Bacon   .1   Co.,   E.  R 
Road   Machy.   Co 
Landing   Co. 
l>illey   &   Thurston 


I.anafoid.   Felts 


111       Cornic 

ks. 

Healing     i 
ilating    Co 


City  Protectiv 

Electric    Co. 
Decker     Electric 


Kirsten,  'SV.   H. 
Lauder,    H.    I. 
Levy     Elec.     Co 
Manhattan      Eh 


Pac 


Fir 


Rle 


Co. 


gulshe 
Ridley.   A.   R    n 
Rochdale     '.:ler  Co 
Schimetschek.    M. 
Standar-1    rle 


Vitt    Ele 


Co. 


The 


thai   - 
liner     FV 
We1rl    Ele 


BUILDING  AND  INDUSTRIAL  NEWa 


Priddle 


Milt 


KlUOFM,        ColllllOJtl- 
lion. 

ArtolUt)     Mtg.     Co. 
Bender    K.&F.    Co.. 

J.    W. 
Uwan    Co.,    J.    B. 


Wi 


Co. 


KluoFM.     Hardw«»»rt 

Hardwood    lut.    Co 
Inlaid    Floor   Co. 
Pac.    Floor    Sand- 
ing Co. 


Berger     Mtg-     Co. 

Gas  Fixture. 

Dav     Co..     Thomai 
Gas    HiatlDB    Sy» 


Gaaolln«   Tanks    A 

Demlng,    E.  '  R. 

Gla»     &     GlailuB. 

Cal.   Plate  &   Win- 
dow  Glass   Co. 
Cohen.    I. 
Fuller    Co.,    W.    P. 


ilicht    &    Dlr 


Habenlcht  & 

Howlett 
Mission      Plate     & 

Window       Glass 


Schwarz  &  Gott- 
lieb 

United  G  I  a  s» 
Works     (Inc.) 


Uevlncenzl    &    Co., 

L. 
Dillon        Teaming 

Co. 
Glorgi    Co..    G. 
Hartnett    J.    D. 
Holland,   J.    P. 
I.ennon    Co..    J.    B. 
Leftler.    Fred 
McGllnc'hey  & 

Mo  n  oh  an 
Montague    Cck,    P. 
O'Dav    Co.,    Dan'l 
O'Donnell,     Philip 
Pico,     Edw.     F. 
Powers.    Chas.    .1, 
Rahlman    AWoods 
Schmid.    A. 
BIblev    Grading    & 

TeaminK    Co. 

Wright    C'      'l.    H 
GraiiKe      Curbliif;. 


Leed    Granite    Co.. 

W. 
Pacific  Granite  Co. 
Placer    Granite  Co 

GraTel. 

Pav     Dcvel.     Co. 
Cai.    Building   Ma- 
terial   Co. 
Cassaretto,       John 
City  Supply  Co. 

cting 
Company. 
Ftnne  Co..  E.  B.  & 

>..    U 
llarilTTOod       Deal- 
Inlaid     Floor    Co. 
TTardwood        Inte- 
rior  Co, 


He 


<IUK    &     Vi 


Itl- 


Alilbach    &    Mayer 
Atlas     Heating    & 

Ventilating  Co. 
Kiernan  &  O'Brien 
Hurle        "  "      " 


Law 


He 


Looney    Co.,    J. 
Mangrum    &   Otter 
Snook       4;       Co., 

Fred     W. 
Turner   Co.,   The 

Houaea    M«Tera    A 
Ra4aera. 

Hatch,    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J. AT. 


Iron   Foundry. 

Enterprise    Foun- 
dry   Co. 

Stelger     &     Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron     &     Steel. 

Baker     &     Hamil- 

Dawson  &  Noyes 
ludson  Mtg.  Co. 
Pacific  Coast  Steel 

Company. 
Trussed     Concrerte 

Steel     Company. 
W..O.I3  &    Huridari 


Over    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hlliftrd    Co.,   C.   J. 
Keil     Iron     Works 
Michel    &    Pfeffer 


Mo 

Works 
Ralston  Iron 

Works 
s.   P.   Iron    Works 
Sartorlus   Co. 
Solhraeder's      Iron 

Works 


WMr 


Wc 


Vulc«n    Iron    Wki 

West    Coast    Wlr 

,?-   Iron   Works 


Zenith  Iron  Wks. 

Joint     HanK«4-a     A 

Poal     Caps. 

KortLck      -     BVlla 

Mfg.    Co. 
Lilley      "      "■ 


Co 


Supply    Co. 

I.alhera,    Wood    4t 
Metal. 

Balzke,     Robt. 
Edwards,    C.    H. 
Hayden.    Fred 
Lynch,   Richard 
McABee.   E.   T. 
Raymond.   Wm.   H. 


Lime      &      Plaater 
Dealera. 

Arden    Plaster    Co. 

Cal,  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Holland.   J.    P. 

Lennon  Co..  J.   E. 

iPaclflc  Portland 
Cement  Co. 

Weste 


Ce 


Co. 


Lumber  Dealers. 

.icine    Lumber    Co. 
Chrlstenson    Lum- 


Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

Higglns     Lumljer 


MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber   Co. 

Peterson.    E.   T. 

Pope  &  Talbot 

Reinhart  Mill  4 
Lumber  Co. 

Ryan,    Oeorg* 


Santa    Fe    Lumber 

Co. 
S.  p.  Lumber  Co. 
Schouten  &  Co..  J. 

W. 
Sunset  Lumber  Co. 
Tlerman&  Beronio 
Van    Arsdale-Har- 

rls   Lumber   Co. 
Wilson    Bros.&  Co. 
Wall,   Joa.  P. 
Wood  Lumber  Co.. 

E.  K. 
Yates.  Wm.  P. 

Magneslte     Fleor- 
InK. 

Artoilth  Mtg.  Co. 
Bender  R.*P.  Co. 
Dwan  &  Co..  J.  B. 
Flbrestone     & 

Roofing    Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
Mallott     &     Peter- 

Watsonlte    Co. 

Mantels,     Tiles     A 


Rlgney,     Thos.     F. 
Watson    Mantel    » 
Tile  Co. 


Gnccc.    M    H 
QrassI   &   Co..   P 
Mission       ::'nncrete 

Xr  Mns,.|c  WV= 
Mission  Marble 

Works. 


Bere-er   Mfg.   Co 
Hollowav       Metal 

Lath     "Company, 
I.lllev   *   Thurston 

Co. 
Roeblings       Sons 

Co..    John     A. 
WaterhonsB  & 


Metal    Stamplns 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co- 
Olla    and    Greases. 
Hatch,     J.     G. 
Standard   Oil  Co. 
Ornamental     Plas- 
tering. 
Benkman,     Ed.     G. 


Baker    Co.,    W.    T. 
Bernstein,    Wm. 
Blum,    Louis 
Brock    &    James 
Burns    Bros, 
Clark    &    Dickson 


Connor,   E.   J. 
Copnick.   T.    W. 
Da  hi,  T.   H. 
Donovan,    V.    J, 
Ericksen,  Wn 
Hansen.     Elbin 
Lewis,   S, 
Miller,    L 
Miller,   J.    A. 
McCubbln,    Jam 
Manning,    John 
Neal,  L.  J, 
Quandt  &   Son 
Ruderman.   I 
Salllsbury,     Ber 
Schafer,   Wm. 
Simon   Nellson 
Smith,  J.   S. 
Sovlg.   C.    B, 
Spark        & 
John    H, 
6'wanson,    Peti 
Walker,    Ma  ye 
Wagner.  Fred 
Wagner    Bros, 
Zellnsky.    R, 


Son 


Paints,  Oils  Varn- 
ishes, Etc 

Clark   &   Dickson 
Cohn    &    Co.,    Mar- 

ion   D. 
Fuller  Co..   W,   P 
O'Brien,   J.   S. 
Parafllne  Paint  Co 
Pratt    &    Lambert 
Wlhlttler   -    Cohurn 

Co. 
Parent      Chlmnej-a 
Clawaon  Co     L    F. 
Dresser    -    McDan- 
Hughes,    H.    J. 
Dunlevy    &    Gettl. 


PInnlne    Mllla. 

Anderson    Bros, 
Atlas         Planing 

Mill     Co. 
Birth    Co..    L.   H 
Builders'        Supply 

Depot 
CaL  Do 


Co. 
Lorden     Mill     Co.. 

T    P 
Main     St,      Pl!.iiinE 
Moore    Mill  X-Lnm- 

bpr  Co. 
Premna         Planlne 

Mill 
Reinhart      Lumber 

ft    Planing   Mill 
Ryan,    George 
San     Mateo     Plan- 
ing MMl 
Santa     Clara     Vnl 

lev  Mill   *   Lnm- 


Ine   Mill 
Tavlor   X-   Co 
T'sona    Mfg    Co 
Western      I'lanlng 

Mill 
Vevhle     *     Collins 
Yates.    Wm     F, 

Plnstereps 

Bosch.    Herman 
Bradley  &  O'Reilly 
Brennan.    James 
Burt.   Chas    J 
Campbell.   Chas 
Cashman.  M.  J. 


Chalmers,     H.     A. 

(Inc.) 
Fay.    John 
Greenback,  Joe. 
Connel   Co.,    J.    E. 
Daly.   J.   H. 
Duthie,    Chas. 
Eraser,    Simon 
Fry,    A. 

Gllmour,    W.   G. 
Jacobson.    N. 
Knowles,    A. 


AlacGruer    &    Co 
Mowat    Donald 
OrfoTd,  J.   A. 
Fhllbln,    J.    J. 


T.    D. 
■anova,    .VI,    J. 
PflHc    Plas 
ring  Co. 


Ahlbach    &    Maye 


Bernard,  Geo.  F. 
Condon    &    Band 
Dunn.    Nell    H. 
Empire    Plumbing 


Houston,    J.    J. 
Kara,  F.  E. 
Kiernan   &  O'Brien 
KIrschbaum,    W.  F 
Lacev   Bros, 
Lauder,    H.    I, 
Lawson,    Herman 
Lettlch   Bros. 
Levy  Plumbing 

Co.,   M. 
Looney     Co.,    J. 
May,    Gus 
McEnhill,    Leo,    J, 
McLeod,    J.    J. 
Penkerton.    J,    H. 
Perazzl,  H.  J. 
Skelly,   Thnmos 
Shears,    John 
Snook       &       Co.. 

Fred    W. 
Stewart,  James   E, 
Turner  Co.,   The 
Wetzel.    Theo. 
Wilson    &    Co.,W. 


les 


Plumber 

Mark-Lally    Co, 
Nelson   Mfg,    Co 


Railway   Materials 

Langford,     Felts  & 
Myers. 


Lamburtn,    C.    E. 
.Vlarkley,     James  ; 


Bender    Roofing   & 
Paving   Co. 

Cal.   Roonng  Co. 

Cantley   &   Co.,   J. 

Enterprise      Roof- 
ing Co. 
FlbresoKe     & 
Roofing    Co. 

Flaherty.    R.    H. 

Goodmanson,    A,  K 

Lafkin  Asphalt 


Lav 


Roofin 


Malott  &Peterson 
Parry  &  Co.,H.  M. 
Rapheld       Rooflng 


Watsonlte    Co, 
Western    Asbesto 
Magnesia  Co, 


RfM»flaK    Materials. 

Bird  &  Son,  F.   W, 
Johns     -    Manvlllo 

Co.,  H.   W. 
Pararline  Paint  Co 


\Va 


rho 


Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply  Co. 

Whlttler  -  Coburn 
Co. 

ftaud.   Gravel,   Etc. 

Bay    Develop.    Co. 

Cal.  Building  Ma- 
Materlal    Co. 

Holland,   J.    P. 

McMulIln    Bros. 

Stone  Co.,  E.  B.  & 
A.    L. 

Western  Building 
terlal  Co. 

Western  Develop- 
ment   Syndicate. 

Aauilary     GarbaKa 


McOermott.    W. 

»beet    Metal    Wks. 

Appman       Cornice 

Works 
Atlas     Heating     & 

Ventilating  Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal   Works 

Comyns  &  Nygren 

Cornice 


Works 
G.    &    M,    S  h  e  e 

Metal    Works. 
Gullfoy         Cornic 


Sh  < 


.Metal    Works 

Hughes,    H.    J. 

HurabelJIe   Bros. 

Ideal  Cornice  Wks 

Korea  &  Co.,  J.  A. 

Modern  Sheet  Met- 
al Works. 

Morrison   &   Co. 

S.  F.  Metal  Stam- 
Ing    &    Corr.    Co. 

United  Metal 
Products    Co 


Fur 


Co. 


side 


alk       blKhts. 

Jackson  Co,,  P.  H, 
Dwan  &  Co..  J.  E. 
McGulgan     &     Co., 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouae  A 

Price 

Stair  Builders. 

Bishop    &    Peraino 
Holler,  John 
.lacobsen,    J. 
Johnson.    C.    W  m. 
I'orter,    W.    P. 
Stewart.   J.    K. 


Wright,    J.    H. 
Meet     Bars. 

Baker     &      Hamll- 


Woods       .V       Hud- 
Steel    Ereetor. 

Schduer,    Fred    C. 
Pioneer     Con.    Co. 
Williams        Con- 
struction   Co 


Western   Iron  Sup- 
ply Co. 
Woods   *   Huddart 


BUILDING  AND  INDUSTRIAL  NKWS 


Strmctural        8t««l 
Contractor*. 

Brode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San        F  ranclsco 

Iron    Works 
Ralston    Iron  Wks 


Dillon    Teaming 

Hart'nett,   J.    D 
Holland,   J.    P 
Lennon  Co..  J.  E. 
Leffler,  Fred 


Montaj^ue  To 
O'Dav  Co..  b 
Pico    E.lw..    P 


Wright  Co.,  J.  H. 

TlllDg. 

Ginsberg  &  Co.,  S. 
Mangrum  &  Otti- 
Peerless    Agen':(f 


Bill    &    Jncnha-r 
Hyde    Henry    C. 


Water        CompHny. 

Spring  Valley 

Water  V/otIcs. 

Whllenaahlnic 

Simon    Nellson   Co. 
Urlckley.    P.    J. 
Kelgle  &  Janielson 
Taylor.    L.    A. 
WiDdon-    CIcanliiK. 

American  Window 
Cleaning    Co. 

Progressive  Win- 
dow      Cleaning 

United  Window 
Clean    Co. 

WlDdon-ti,    Patent. 

Birth    Co..   L,.    H. 
.Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 


BUILDERS'  EXCHANGE 

OF    .SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

'''h'^'  a^'A'T,     ,  Financial   Secretary,  S.   A.   D.  Schenck 

•■    "■    A.    Cljl.sholm  Ass  t   Secretary,    W.   J.   Carberry 

■^V,    „''\"^'°"  Doorkeeper.   B.    R.   Wolcott 
J.   H.   Forbes 


Vlce-Presld 
Treasurer,  i 
Secretary,   J 


Architectural    Iron 
Worka 

Acme  Iron   Works 
Bay       City       Iron 

Works. 
Brode  Iron   Works 
Central   Iron   Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Kortlck  -  Falls 

Mfg  Co. 
G.      Q.      Structural 

Iron    Wr.il;.). 
Hillard,   C.   J.   Co. 
Judsun   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

ter 
'^hoenix    Iron  Wks 
talston  Iron  Wks 
ichrader  'r' 

Works. 
St.      Francis      Orn. 

Iron    Works 
Itelger      &       Kerr 

Stove     *      f'oun- 

dty    Cl. 
/ulcan    Iron    Wks. 
Western   Iron  Wks 
Wlthlngton,   C.   W. 


Ingerson  &  Glaser 
Co. 

Blackamltb. 

Paul   Klelber 
Bonda. 

American  Bond- 
ing   Co. 

Costello    &    Culler 

Aetna  Lire  Ins.  Co 

Boole,  P.  W. 

Empire  State  Sur 
ety  Co. 

Fidelity  &  Deposit 
Co.  of  Maryland 

Uaie.    M.    A. 
Hlllman    *  Son.J.R 
Lawton,    A.    F. 
Llovd    &    Spengler 


Pacific   Coast    Sas- 

ualty    Co. 
Pacific    Surety   Co. 
U  n  \i  -t  e  d       Stat69 

Metal    Hroducts 


Co 

Carev,  .1.  K. 
Carnegie    Brlik    .t 

Potterv  f^o 
Carquinez  Brick  & 

Pottery  Co. 


DIRECTORS 

C.' w'"w,tmngton'  J?'    '^"Ht''' 
R.  J.  H.   Forbes       j.   j.    phUMps 

MEMBEBS. 

McNear    Brkk    Co.,  c 


R.   A.   Chlaholn 
O.    B.   Brady 
James  Young 


Steiger    _.    _.    . 

Pottery  Wks. 

a.   G.   Brick  Co. 


Building    .Haterlal. 

California      Build- 
ing   Material 

City   Supply    Co. 

Fernald  Co..  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland.   .1.    P. 

Howard    Co. 

.7.  E.  Lennon. 

Johns-Manville  Co 

"■evy   &   Co.,    Robl. 

Lllley    &    Thurston 


Chase,    Silas    A. 
Camp  &  Carillon. 
Duncanson,      Har- 


clal   Stone  Co, 


Leonard,  J.   P. 


Stanqulst   & 


Concrete      Rein- 
forcement. 

Lllley   &   TTlurstoii 


Contractors  & 
BuUdera. 


Alle 


.U"! 


M. 


Anderson,   W.   W. 

■   Refining  Xt  .Arthur,  L. 

flng   Co.  Bateman,  J.  C. 

tt    &    Co.  Boring,    F.    H. 

'V,"  ,?5,'"'  """  Born  &  Son.  S.  A. 

Building    &  Brady,  C.   A. 

erial    Co.  Braunton   Bros, 

y    Lime    and  Burdlck.    Wm.    A. 

eit   Co  Caldwell   &   Co. 

I    MnterlaICo  Cameron    &    Dlss- 


Bnlldlns  Paper 


Balfour, 

Co. 
Cowell  Lir 

ment  Cc 
Holmes  LI 
Holland.  J 
Leonard.  . 
Maynard, 


Mev 
Pacific 


Creghino     t     Son, 

Lewis 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Rlliott.    B.    W. 
Fahy,    R. 
Fischer,    Fred. 
Franz,  Val. 
Frost,  T.   P. 
Gillespie,  G.  G. 
Gallagher,    Frank. 


Hansbrough    Bros 
Healey     -     TIbhIt 
Con    Co. 


Lang  &  Bergstron; 
Lelter,     E.     T.      & 

Sons. 
Lynch.  M.  C. 
Masow  &  Morrison 
Mathews  Con.   Co. 
Mathles,  H.  O. 
McBain,  J. 
McKllllcan,  R  and 

Wm. 
McLachlan,  Tlios. 
Miller,   Adam. 
Moller,    R.    W. 
Morey,   H.   B.&  Son 
Owsley,  B.  T. 
Penny,   Isaac. 
M:cLeran   &   Peter- 


Savage,    M.    J. 
SImmen,    John. 
Smith,  J.  W.  &  Son 
Spence,   A.  T. 
Stockholm    &      VI- 

!yn. 
Terrlll,   G.   C. 
WalktT  Bros.   Co. 
Warwick.  H.  C. 
Biillor,   Thos. 
White    Bros     !c;ir- 

nenters) 


Comyns    &    Child- 


Porderer      Cornice 

Works. 
Gullfoy         Cornice 

Works, 
Appmann     Cornice 

Works. 
Heldt.    Wesley. 
Morrison   &■   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

S;    Cornice    Wks. 


Lvnch.  Richard 
.Snell  &  Dennis 
Raymond.   W.  H. 

Curbing,     Grnnll< 

McLenegan.    S.    1 
nnnip    PronferM. 

Brickley,  P  J. 
Relgle    &    ,l,iiiii-n 


Electrical. 

California   Electri- 
cal  Works. 

Ccnlral        Electric 
Co. 

City    Electric    Co. 

Decker  RIectrlcCo 

Globe  Eiec.   Co. 

Levy    Bloc.    Co. 

.National   Eiec.  Co. 
I^levntora. 

Otis    Elevator    Co 

Van    Emon    Eleva 
tor   Co 

fibre. 

S.  P-.  Fibre   .HCord 
age   Co. 
l-'lreproof  Doom. 

G'-rvals.  Tlenry. 

N-orris.    L.    A. 

Rochling    Sons. 
John  A. 

Floor  SandluK 

Inlaid   Floor   Co. 


:  1  li< 


Fl  ( 


Sanding    Co. 
ftrlll    Work. 

Cal,    Art    Metal    & 

Wire  Works. 
Merle  Co..   A. 
Siirtorlus   Cc 
WIthlngton.  C.   W. 

Gen.     Contrnclora. 

Andrus,    R.    C. 
Brigham,    H.    B. 
Caldwell    &   Co. 
Cereghino    &    Son. 

Louis 
Currie   &   Currle 
Dempnlak    Bros. 
Farquharson,     D.  B 
Fee.    Grant. 
Fluth   &   .Morton 
Frasicr  &   Frasler 
Graham.    D.    E. 
Grlflith.    Wm. 
Hannah,    J.    D. 
F-Innnah    &    Co.  J.S. 
Hayes.    W.   W. 
Jai/kson.    A. 
Kuykendall,    J.    O. 
M.<!ll»y.   Edward. 
Mattliies.    Henry 
F'.'acnck.     John 
Schnebly,    H  o  s  t- 

tr.-iwser   &    Ped- 

grltt 
Van     Sant-Hough- 


L.    N 

Friedman    Bros. 
Fuller.     W.     P.     & 


Cljurcli.   D.   O.,    Co. 
Dillon,    U 
Eureka      Teaming 

Co. 
Fay.  S.  J. 
McClure.  H.  N. 
Wllhelm.  A.  H. 
Wllkie  Co.,  A. 
Williams.  F.  A. 
Wright.  Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.     S.     B. 

Granite. 
Bradl.ury.    Tlios. 
fal.   Granite  Co. 
De   Lano   &   Sons, 

C.    L. 
Hunt,  A.  T. 
nnvniond     Granite 


llnrdfvnrr. 

Hrlttain    &    Co. 
^rllse.   J.  H. 


HeatinK    A    VentI 
latlnic. 

Burnham     Plumb- 
ing   &    Heating, 


Cr 


Wn 


Mangru 
Montague,    W.     W 

&   Co. 
HoUHe     Moving    A 
RnlaluK. 
Confg  Co. 


Pearson 


K. 


Sum 

Inlaid    Fioora. 

Hardwood        Int 

rlor   Co 
Inlaid    Floo 


>  I  fl  ( 


Fl  ( 


Sanding    Co. 


Works. 


Interior         ilecorn 
torn.      I.nthera. 

Snell  &   Dennis. 
Lynch,   Richard 
Jolat     HauKera     dt 
PfMit  Capa. 

Kortlck  -Falls 

Mfg  Co. 
Lllley   &   Thurston 

Co. 


Store    Fronia 

Falls    Mfg.    Co. 
Lllley   &   Thurs 


t    anil     Power 

Electric    Co. 
Gas    &    Blec- 


Arden   Pla 

California 

Hydrate 


Lennon,    Jas.    F. 
Luc.is.   W.    B. 
Pac   Lime   &    pla 


ducts    Co. 

Western     Bulldl 

Material    Cr 


Humboldt  Lumber 

Co. 
Hauptman       Lum- 


Macdonald      Li 

her    Co. 
Moore.     R.     B.  Mill 

S,    Lumber    Co. 
Olsen     -     Mahoney 

Lumber    Co. 
Pope  R-   Talbot. 
.Santa    Pe    Lumber 

Co. 
Sohouten     Lumber 

Co. 
TIernan     &     Bern- 
Van     Arstlale-H»r- 

ris   Lumber  Cr. 
Wilson    Bros.*  C- 
Doe    Co.,    F.    P 
lumber  (Hnr"- 

Dleckmann    &    Co 
Howard,    E.     V.    ,<■ 


Schftae-n       Nlehaua,  Ed.   K    .<• 
Co 
White    Bros. 
S.     F.     Lumhi-r    Co 
Macblni-rv. 
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Hrxilv.    M      V 
Hmilv     O     R.&S" 
nranaon.    K    I 
Br-titiHn.    J.    E. 
Brisham      H      B 
Biltr-ti.T.     lho.na» 
Butcher    &  Hadle 


Drake.    Harry    E. 
nnwney.    J. 
Fiirrell    *     Beeii 
Fennell.    Jas. 
Gale.    M.    F.    .V-  Son 
(lilson.    J     E. 
Harrison.    .\. 
HM.hins    ,<.    Hak-l 
Ho.k.     Chas- 
Hnffman.   V. 
Hnyherg     *     Uid 


BUILDING   AND  INDUSTRIAL  NEWS 


l.n 


•rig 


H.    H 


O'Connor      &     Col 

llns 
O'nourlte.    T.    F. 
Rainey     *     Phhll 

lips. 
Bins-rose.     R.-C-Son 
?oott.   W.   S. 
Walker.    P.    J. 
Watson.    Sage 
Watson.    Sidney 
White.    .T.    M. 
Wliltney  &  Davlps 
Wilson,     'ames    ,.\ 
Wyirant.    J.    H. 

Itlnr'ile. 

American      Marhle 

&    Mosaic   Co. 
Colnmhla       Ma'hl^ 


Grassl.  Peter.  Co. 
ifiirit.  Andrew  T. 
.M.-iino.  F.  L.  &  Co. 
Miisto  &  Sena,  Jos 
Ki-enan  Co. 


>lantela,    Tlleii 


H< 

r -..    

l.vnch.    H.    T. 

National  Lathinj 
rn.1    Furring 

Northwestern  Ex- 
panded Metal 


Metal  WlndotT 

nn-an.  J.  E.' 

Anier.     Marble     & 

Mosaic    Co. 
Ocrvafs.    H. 
Mnlno.    p.    I,.  *  Co. 

Office   Flxtaren. 
Bateman.    Wm. 
p'orbes   &    Son. A. J, 
Fink    &    Schlndler 

Co. 
Simmen.    John 
PalDtern. 
Daniels.    Gus    V. 
Donovan.   V.  J. 
Fraser.    J,    P 
Kuss.    P.    N. 
t.cweilvn.    J. 
Maundrell.    H. 
Spark.    J.    H. 


Paint    BnrDer 

aint    (Damp    Re- 
slstlnsr.l 
wan  Co.   .1.   E. 


Fuller   &    Co..  W.P. 
Kuss.    P.    N. 
Maundrell.    H. 
Pacific    Refining  & 
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LET  US  SHOW  YOU  Our  very  complete  assorlment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephone  Kearny  720 


Wtiite  &.  Karnswortli 

425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369  14th  Ave 


This  is  the  HOTEL  ROSSLYN,  S  F. 

J.  E.  KriLfft  &  Son.  Architects.  O.  C.  Holt,  Bid 


Issued  Weekly,  $3.00  Per  Year  Fourteenth  Year,  No.  14 

BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Industrial  Acftivities  of  the  Pacific  Coa^ 


SuCCESSORa  TO 

"CALIFORNIA  ARCHITECT" 

"INDUSTRIAL  NEWS  OF  ALAMEDA  CO." 

"BLILDER  AN-!.  CONTRACTOR" 

"WESTERN  BUILDER" 


THIS  WEEK'S   ILLUSTRATIONS: 


One  of  the  Tliree  Fire  Houses  to  be  Eretfled 
in  Berkeley,  California.  Designed  by  Archi- 
tea  W.  H.  Ratcliff,  Jr.,  Berkeley. 

The  Twenty-Six  Story  Hobart  Building  Now 
Under  Construction  in  San  Francisco.  De- 
signed by  Architedt  Willis  Polk  &  Co.,  San 
Francisco. 


WEDNESDAY,  APRIL  8,  1914. 

SAN  FKANCISCO  AND  OAKLAND,  --  --  CALIFORNIA 


HUILDirG  AND  INDUSTRIAL.  NEWS 


g 


IS 


Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go.  of  America 

Succossors  lo  JOHN  WOOD  MFC.  CO. 
218-21   Pacific  BIdg.    447-49  E.  3rd  St.    331 -339  Cyprass  SI. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935  Fine  and  Sanitary 

i  PLUIHBINC 


221  OAK  STREET 


Bet.  Cough  and  Octav 


SAN  FRANCISCO,  CAL. 


Telephone  Franklin  4130 


Y.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furn  shed 
866  Union  Street  San  Francisco 


When  Your  Blood  is  Right, 

Your  Whole  System  is  Right. 

If  You  Have  any  Blood  or  Skin   Disease 
Do  Not  Deley  until  it  is  too  late  but  Order 

XO-day! 

THE  HOT  SPRINGS  REMEDY  a  Complete  and  Positive 
Remedy  for  Sypliilis,  Eczema,  Erysipelas,  Acne.  Malaria,  Rheu- 
matism, and  all  other  Forms  of  Blood  and  Skin  Diseases. 

Hot  Sjiring.'*  Physicians  pronounce  this  the  Greatest  Blood  and  Skin  Remedy 
ever  placed  on  the  Market. 

Full  Course  Treatment— Six  Bottles— $18.00     Single  Bottle— $5.00 

We  Prepare  a  Remedy  for  Every  l)isease.     Our  Treatment  for  Female  Ills  i.s  the 
the  Greatest  of  its  Kind  Ever  Offered  Suffering  Women. 

Write  11?  yiiur  Trmiliks.      All  Cdrrespoiulence  Strictly  Private 

HOT  SPRINGS    MEDICIINE  C01VIF»AIMY 
803  1-2  Central  Ave.  Hot  Springs,  ArR. 
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NILES  SAND  GRAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  &nd  economical 
concrete  construction. 

OUR  SIZES: 

Cleau  River  Sand  -  -  to    f^  inch 

Gravel  and  Crushed  Bouldei-s      ^  inch  to  1  inch 

"  "  "  "  1  inch  to  1 5^  inch 

"         "  "  "1/4  inch  to  2j<(  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as  good  as  its  service 

And  it?    service  can   be  only   as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  its  elevators — which  is 
one  good  reason   why    ho.stelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Garlton 
chain,  at  Philadelphia,  have 

ed  by  the  Olis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Tnimbauer 

Choosing    from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  tlie 
type  called  for  by  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain   which  are 

fect  service — can  ecpiip  all  build- 

Otis equipped-— 

ings  of  all  classes    in  accord^ince 

The  Ritz-Carlton, 

New  York 

with  their  needs. 

The  Ritz-Carlton, 

Give    a    building    unsatisfactory 

Montreal 

The  Plaza,  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaruja,   near  Santos, 

elevator  service,  and  its  other  ex- 
cellence  can    not    overcome    the 
liandieap.     Our  offices  in  ninety- 

Brazil 
The  Carlton,  London 
The  Rilz,  London 

one   cities   in    the    United  States 
are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Ritz,  Paris 

elevator     specifications    100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices  ia  all  Principal  Cities  of  the  World. 
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OFFICE  PACIFIC  TKL  ,>,  TEL.  CO. 
Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


Ben].   G.   McDougall,   Architect. 

ST.     LUKE'S     CHURCH.    S.     F. 

South  and  east  cement  walls  waterproofed  \ 

Color  effect  produced  with  Imperial  Concret 


METCALF    HOTEL.    Geary    nr    Taylor. 
Righetti  &  Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.      Color  effects  with  Imperial 


TEMPOItARY   CITY   HALU.    San   Francis 
Wright.    Rushtord    &    Cahlll.    Architects 


KAHN  BROS.  DEPART.MENT  STORE.OAKLAND 

C.    W.    Dickey,    Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 
erracotta  work  tr^'ated  with  Imperial  Water  Proofing  f»r 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERI/VL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characteriied  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    ITS8 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
=  AND  TILES^= 

Fire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street.  Cor.  Brush 


aRCUNNlNGHAM.M3. 


■  IHsvTiiniB 

Miriit  28S 

TlBiht2B7 


iu■lN:^.N^L'H:kJ■|||:HJ^>^f:T^^i^f!> 


3  8  EIGHTH    ST. 
San  Francisco,  Cal. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

OKice 

110  Jessie  St. 

Reiidence 

1139  Kansas  St. 

San  Francisco 


CORONADO  APTS., 
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Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

.581  Market  Street,  San  J'rancisco 
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"KINNEAR" 

The  ONLY  Door 

You  Buy  for  UTILITY 

that  INCLUDES 
FIRE  PROTECTION 


KINXEAR   STEEL    K()LLli\({    DOORS   are    designed  to  afford  fire 
]irotection    and    for   the  closure  of  all  openings  in  which  ease  and 
speed  of  operation  and  economy  of  space  are  eousiderations.     They 
are  adaptable  to  all  classes  of  new  or  old  building  construction   and 
by  their  use  make  possible  the  closing  of  very  large  openings   which  could 
not  otherwise  be  conveniently  covered. 

Recent  great  conflagrations  have  fully  vindicated  the  claim  of  the 
"KINNEAR"  STEEL  ROLLTN(i  DOOR  to  pre-eminence  as  a  fire-stop. 
Placed  side  by  side  with  various  other  forms  of  fireretardants  it  has  in  every 
case  remained  in  place  even  after  the  others  were  destroyed. 

We  will  consider  ourselves  favored  if  allowed  to  explain  and 
m&ke  quotations  on  any  constructions  meeting  your  deHnite  needs. 


We    have    just   received  from  the  press  a  new 
Handbook  on  Steel  Rolling  Doors  and  Shutters 
Illustrated  only  with  California  Installations. 
WOULD  YOU  LIKE  A  COPY? 


The  LILLEY  &  THURSTON  CO. 
Rialto  Bldg'. — San  Francisco 
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Business  activity  assumes  periods  of 
activity  and  periods  of  comparative 
quite.  Sometimes  it  is  hard  to  ac- 
count for  the  reasons  for  it.  Many 
are  advanced'  but  it  depends  upon  the 
point  of  view  as  to  how  the  matters 
are  looked  at.  At  present  there  seems 
to    he    comparative   inactivity    in    busi- 


all 


the 


rid. 


Inactivity  here  is  <iccounted  for  by 
the  action  of  the  present  administra- 
tion in  reducing  the  tariff  and  in  the 
adjustment  of  banking  interests  rela- 
tive to  the  adoption  ot  the  new  cur- 
rency measure.  But  this  would  hardly 
account  for  tlie  depression  of  foreign 
markets  and  the  inactivity  that  obtain 
there. 

However,  things  here  seem  to  liave 
taken  an  upward  trend.  As  the  year 
advances  business  enterprises  should 
begin  to  assume  a  normal  growth.  The 
trouble  has  been  that  a  lot  of  indus- 
tries have  been  existing  on  abnormal 
privileges  and  have  been  paying  di- 
vidinds  on  watered  capital.  When  it 
comes  to  a  proper  adjustment  some- 
body must  be  squeezed  and  the  eradi- 
cation of  the  disease  always  causes  the 
patient  to  feel  worse. 


Tlie  current  number  ot  the  Technical 
World  Magazine  has  an  article  on  the 
secession  of  Irving  J.  Gill,  Los  Angeles 
architect,  from  the  conventional  forms 
of  modern  dwellings.  It  lays  em- 
phasis on  the  fact  that  he  has  prac- 
tically eliminated  wood  in  his  con- 
struction and  that  lie  has  cheapened 
construction  in  eliminating  all  the 
more  or  less  conventional  forms.  For 
instance,  his  residences  are  constructed 
of  concrete  or  hollow  tile.  Wood  floors, 
wainscoting,  base  boards  and  even  the 
picture  molding  is  eliminated.  So 
that  a  building  results  that  is  extreme- 
ly simple  in  its  designs  and  furnisli- 
ings  and  is  most  sanitary  and  econoin- 
ical   in   its   upkeep. 

-Mrs.  Jlillle  Drown  has  been  found 
not  guilty  of  the  crime  of  murder  by 
a  jury  In  the  Superior  Court  of  Ala- 
meda county,  California.  Her  defense 
was  insanity  and  the  verdict  finds  her 
insane  at  the  time  the  crime  was  com- 
mitted. 

There  can  be  little  doubt  that  the 
fact  tliat  she  was  a  woman  had  a  great 
deal  more  to  do  with  the  failure  to 
convict  than  the  fact  that  she  was  in- 
sane. Her  justification  for  the  crime 
committed  was  a  great  deal  more  than 
that  of  the  Alexander  woman  who  was 
acquitted   In  a  San  Francisco  court. 

Helpless  women  should  be  protected 
by  mankind  and  by  the  courts  as  well. 
But  the  failure  of  justice  where  women 
have    committed     positive    crimes    cer- 


tainly does  not  deter  the  criminal 
element  among  women  which  every- 
liody  must  admit  exists  if  In  a  far  less 
degree   than   among  men. 

-As  among  criminals  so  in  the  divorce 
courts.  As  a  rule  women  get  the  best 
of  It  no  matter  what  the  condition  may 
be.  And  this  Is  due  to  the  newspapers 
and  the  maudlin  senitiment  that  is 
fostered  by  the  yellow  journals,  the 
problem  plays  and  the  moving  picture 
melodrama.  Just  now  there  seems  to 
l.e  LL  reaction  setting  In  and  a  tendency 
to  get  hack  to  normal  conditions. 
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e  federal  government,  having  con- 
of  the  Panama  Canal  Zone,  Is  now 
iging  a  workmen's  compensation 
for  employees  in  the  canal  and 
3ad   work. 

is  is  another  Interesting  experl- 
in  connection  with  the  govern- 
's  ownership  and  operation  of  the 
ties"  In  the  canal  zone.  The 
?ncy  of  the  government  as  an  em- 
ir and  a  dispenser  of  justice  cer- 
V  should  be  aided  by  having  no 
est  to  consider  aside  from  its  own 
ts  employees.' 


a  is  a  remarkable  thing  that  all  the 
stand-pat  politicians  are  howling  to 
higli  heaven  about  the  repeal  of  the 
Jlonroe  Doctrine  and  that  Hearst  and 
all  his  allies  are  beating  the  tom-toms 
and  invoking  the  curses  of  all  the  an- 
cestral deities  upon  the  heads  of  Wil- 
son and  Bryan.  For  tliese  men  have 
been  practically  strong  for  our  tra- 
dition. They  have  stood  for  the  spirit 
of  tlie  Declaration  of  Independence 
tliroughout  every  vicissitude  of  their 
political  life.  And  now  that  they  con- 
trol the  policy  of  our  government  It 
is  a  patent  fact  that  their  action  In 
asking  for  the  repeal  of  the  canal 
tolls  Is  actuated  by  motives  that  are 
to   them   entirely   sufflcient. 

Hearst  quotes  Senator  Penrose  as 
saying  the  repeal  measure  will  be 
beaten  In  the  Senate.  The  Chronicle 
says  that  the  senate  will  obstruct  the 
passage  of  tbe  measure.  And  so  on 
tliroughout  the  line  the  people  who 
are    opposing    the    measure    are    those 


sed 


at- 


teniDted    by    the    administration. 

m  the  Baltlm9re  convention,  as 
everybody  knows,  Bryan  upset  Hearst's 
scheme  to  nominate  Clark  and  broke 
tlie  Ryan,  Belmont,  Underwood  combi- 
nallun  and  nominated  Wilson,  Hftarst 
is  the  same  as  he  always  was,  a  dog  in 
the  manger  seeking  to  create  any  kind 
of  disturbance  possible.  We  may  or 
may  not  believe  in  the  repeal  of  the 
canal  tolls  provisions.  Let  the  matter 
be  threshed  out  in  Congress.  So  long 
as  we  are  convinced  that  the  people  in 
charge  are  acting  in  good  faith  it  is 
evident  that  we  have  nothing  to  fear  as 


hits. 


■  U-liriDteil    from    the    Vnlioii'n    Biinliiens. 

1  had  lioped  to  participate  in  a  dis- 
cussion of  tlie  pending  trust  legisla- 
tion,   but    a    hearing    before    the    Inter- 
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Advance  in  Rates  case  prevented  my 
liearing  wliat  had  been  said  by  most 
of  the  speakers,  and  it  would  obvious- 
ly be  improper  for  me  to  attempt  to 
refer  to  them  and  to  wliat  they  may 
have  said,  when  I  know  so  little  what 
it    was. 

I  want,  however,  to  say  this:  The 
program  of  President  Wilson  is  not  a 
program  of  free  and  unrestricted  com- 
petition, but  it  is  a  program  of  regu- 
lating competition  instead  of  regulat- 
ing monopoly.  This.  too.  sliould  be 
remembered  as  coming  from  President 
Wilson:  He  laid  down  in  ills  message 
to  Congress  certain  broad  lines  upon 
which,  in  his  opinion,  the  trust  legis- 
lation should  proceed,  and  it  was  then 
stated  at  the  same  time  that  the  bills 
that  were  introduced  were  not  the  ad- 
ministration bills,  but  were  bills  of 
certain  members  of  Congress  or  of 
committees  which  the  public,  business 
men  and  others  had  called  upon  them 
to    present. 

As  far  as  I  myself  am  concerned, 
while  I  unqualifiedly  commend  each  of 
the  provisions  contained  in  the  Pres- 
ident's message  on  this  subject,  I  find 
very  much  in  the  bill  that  needs 
amendment  and  correction;  and  I  may 
say  that  I  liave  found  that  those  who 
have  these  bills  under  consideration, 
including  the  gentlemen  who  have  pre- 
pared them,  have  the  greatest  desire 
to  get  Bucli  aid  as  they  may  get  from 
those  who  speak  witli  a  view  to  per- 
fecting them,  pointing  out  tlielr  errors 
and  pointing  out  the  end  which  the 
administration  has  in  mind  can  be  ac- 
complished. 

The  details  of  those  hills  are  matters 
which  are  altogether  too  complex  and 
cover  altogetlier  too  mucli  ground  for 
me  to  take  up  here,  but  tliere  are  one 
or  two  others  tliat  hit  one  or  two 
other  precise  points  that  I  want  to 
call  your  attention  to  in  tliis  connec- 
tion,   and    the    first    is    this: 

n«    Att<Kt- 


No  one  can  possibility  approach  the 
subject  of  trusts,  the  subject  of  equal- 
ity of  opportunity  to  our  business  men, 
of  which  the  trust  problem  is  but  a 
part,  witl-out  realizing  this  great 
problem.  Transportation  is  one  of  the 
privileges  which  places  the  greatest 
restraint  in  favor  of  a  few  upon  a 
large  number  of  tlie  .\merican  business 
men.  It  has  been  said  sometimes  that 
you  cannot  follow  up  an  industrial 
monopoly  today  without  finding  that 
some  unjust  and  preferential  trans- 
portation privilege  accounts  in  large 
measure  for  the  power  possessed.  That, 
obviously,  was  the  case  with  the 
Standard  Oil  Company.  It  is  obvious- 
ly, also,  tile  case  in  large  measure 
with  the  Steel  Corporation;  and  it  has 
been   true   of  a   very  large   number     of 


lese.  |. reference.  discri.niiKition 
in  tavur  of  very  large  and  powerful 
interests  in  the  transportation  field 
have  been  the  main  causes  of  the  over- 
weaning  growth  of  a  few  concerns  as 
compared  witli  the  struggling  growth 
of    many    others. 

This  trust  problem— and  b.v  th:it  I 
mean  the  problem  of  giving  to  .Amer- 
ican business  men  an  equal  opportu- 
nity—cannot be  solved  unless  there  be 
a  complete  divorce  of  transportation 
from  industry.  We  undertook  a  few 
years  ago,  in  the  Hepburn  Act,  to  pre- 
vent    the     railroads     from     owning     in- 

ufactures,  and  in  that  way  getting  a 
preferential  position  wliicli  the  ordi- 
nary shipper  was  not  able  to  meet. 
The  Act  was  narrowly  construed  by 
the  Supreme  Court,  hut  even  if  the 
fullest  and  most  generous  construction 
had  been  given  to  it,  it  would  not  have 
been  adequate,  because  it  is  not  only 
important  that  the  railroads  should 
not  control  mining  and  otlier  Indus- 
tries, but  that  the  industries  should 
not  control  railroads:  and,  equaTly, 
that  there  should  not  be  a  liolding 
company  controlling  both  industries 
and  railroads  in  the  same  Interest. 
Therefore,  legislation  affecting  this 
result  Is  absolutely  essential  to  the 
giving  of  equality  of  opportunity  to 
American    business   men. 

While  legislation  is  necessary,  the 
Interstate  Commerce  Commission  lias 
recently  taken  a  very  important  step 
In  that  direction.  Within  a  fortnight 
it  has  rendered  its  decision  in  the  In- 
dustrial Railroads  case  which  marks 
an  epoch  in  American  transportation. 
It    has    declared    that    the    great    indus- 
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lence  as  a  plant  facility  industrial 
railroads  shall  no  longer  stand  In  a 
preferential  position  as  against  the 
smaller  shipper  who  has  not  such  in- 
dustrial   railroads. 

Before  that  decision  the  basis  of  the 
facts  whicli  led  to  that  decision  was 
that  the  great  Industries  owning  tliese 
Industrial  railroads  were  receiving  as 
a  part  of  the  freight  rates.  Important 
services  free — services  so  great  in  the 
aggregate,  that  It  was  estimated  that 
the  Illegal  allowances  granted  to  these 
industrial  and  the  illegal  services  ag- 
gregated. In  this  Eastern  Official  Clas- 
sification Territory  alone,  $15,000,000: 
and  wheh  we  consider  that  the  whole 
amount  which  is  supposed  to  be  in- 
volved in  this  5  per  cent  advance  In 
freight  rates  is  anly  about  ».iO,000,0000, 
you  will  realize  how  Important  is  that 
preference  enjoyed  by  the  great  indus- 
tries. There  Is  now  a  proceeding  be- 
fore the  Interstate  Commerce  Commis- 
sion calling  for  a  consideration  of 
questions  quite  similar  in  principle  to 
those  involved  in  this  case— services 
whicli  are  granted  by  rallroailv?  free. 
In  addition  to  the  line  haul,  to  certain 
industries,  mainly,  the  larger  indus- 
tries— not  secretly,  not  in  any  sense 
illegas  as  to  create  In  any  way  a  moral 
taint,    hut   actually   rendered    under   cir- 


Today  we  have  been  discussing  at 
great  lengtli  before  the  Interstate 
Commerce  Commission  what  is  called 
the  "Trap"  or  ferr.v  car  service,  grant- 
ed free  to  those  who  liave  spur  tracks 
to  their  Industries,  Under  that  the 
large  shipper  who  not  only  has  a  spur 
track  but  who  deals  in  such  large 
quantities  that  he  may  send  to  the 
freight  houses  for  trans-shipment  at 
one  time  10,000  pounds  of  freight  in 
less  than  carload  lots  to  be  trans- 
shipped in  less  than  carload  lots  gets 
what  is  equivalent  to  his  truckage 
free,  whereas  all  the  smaller  slilppers 
must  hear  the  truckage  charge,  heavy 
though   that   may   be. 

That  is  but  one  of  many  Industries 
which,  the  investigation  of  the  Inter- 
state Commerce  Commission  has  dis- 
closed, is  receiving,  owing  to  the  cir- 
cumstances under  which  it  operates, 
from  tlie  railroads  a  service  very 
much  greater  than  the  smaller  ship- 
per receives — receiving  free  a  service 
which  the  great  mass  of  shippers  can- 
not participate  In  at  all.  And  Just  as 
In  the  Industrial  Railroads  case  it  ap- 
pears that  those  special  services  and 
allowances  have  been  depleting  the 
revenues  of  the  railroads  to  the  ex- 
tent of  $15,000,000,  so  those  very  serv- 
ices granted  to  Indlviduasl  circum- 
stanced as  only  tlie  larger  shippers 
can  be  are  taking  from  the  railroads 
a  very  huge  revenue  In   the  aggregate. 

When  we  come  to  consider  this  broad 
question  of  equality  of  opportunity 
which,  for  short.  Is  sometimes:  called, 
rather  Inaccurately,  "the  trust  prob- 
lem" we  must  bear  in  mind  this  fea- 
ture, that  there  Is  going  on  In  the  rafl- 
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against  the  small  man  that  has  noth- 
ing to  do  directly  witli  his  efficiency. 
He  may  be  ever  so  efficient,  but  if  he 
is  small,  if  he  is  unable  to  ship  in 
large  enough  quantities  to  avail,  for 
instance  of  this  truckage  service,  his 
competitor,  who  is  big.  gets  an  advan- 
tage which,  in  tlie  aggregate.  Is  very 
big  against  lilm,  and  he  moves  on,  not 
through  superior  efficiency,  but 
through  a  preference  that  Is  given 
him;  and  in  the  course  of  that  prefer- 
ence you  are  taking  from  the  railroads 
a    very    large    -cvenue. 

Those  questions  must  be  considered 
when  you  come  to  deal  with  the  broad 
business  problems  to  wliich  the  pres- 
ent administration  .s  so  crntstly  di- 
recting ifelf. 
AilviiD<nf7eN   LylaK   In    Grent    luduHtrlPN. 

There  is  one  other  feature  In  regard 
to  this  matter  that  I  venture  to  call  to 
your  attention.  I  understand  that 
Secretary  RedfieU-  lias  spoken  about 
the  relative  efliciency  of  the  large  and 
small   plant.     It   se-sms   to   me  that   tho 
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limit  of  efficiency  In  bv 
reached  a  a  fairly  early  t 
the  disadvantages  of  size  outweigh  In 
many  respects  the  advantage  of  size: 
hut  there  is  one  respect  in  which  tic 
great  industry  has  an  importanv  ad- 
vantage.    Tliat   Is   in    llie  collection,   the 
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getting  of  knowledge,  the  collectM.ii  of 
data  In  regard  to  trade,  that  knowl- 
edge for  which  great  concerns  exte.id 
their  bases  of  inquiry  all  over  the 
world;  and  they  have  great  capacity 
in  the  different  parts  of  this  country 
to  know  the  state  of  the  market,  to 
know  what  is  being  done,  to  know 
what  are  the  possibilities  of  trade,  and 
also  in  their  work  through  the  labo- 
ratory. Laboratories  are  maintained, 
and  they  can  be  maintained  only  by 
great    concerns. 

That  gives  a  perfectly  legltimiile 
advantage  to  the  great  Industry — one 
for  ^  the  pursuit  of  which  our  great 
captains  of  industry  are  to  be  comr 
mended. 

We  must  also  remember  that  we  are 
working  here  In  America  upon  the 
problem  of  democracy,  and  we  cannot 
successfully  grapple  with  the  problem 
of  democracy  if  we  conflne  ourselves 
to  political  democracy.  American  de- 
velopment can  come  on  the  lines  on 
which  we  seek  it.  and  the  ideals  which 
we  have  can  be  attained,  only  if  side 
by  side  with  political  democracy  comes 
industrial    democracy. 

It  is  the  relatively  small  man  wlio 
pre-eminently  needs  the  aid  and  the 
solicitous  care  of  industry  and  of  gov- 
ernment. We  have,  gentlemen,  to  bear 
all  the  time  that  democratic  view  in 
mind,  and  to  bear  in  mind  that  educa- 
tion does  not  end  with  the  common 
sctiool,  nor  does  it  end  witli  the  uni- 
versity. We  are  beginning  through- 
out the  country  to  talk  now  of  voca- 
tional training.  But  where  shall  vo- 
cational training  end?  Not  merely 
with  the  training  of  the  Individual  for 
the  bit  of  work  that  he  is  to  enter 
into.  That  training  must  continue 
througliout  life,  and  that  training 
must  e-xtend  to  every  part  of  his  busi- 
ness   life. 

In  what  is  perhaps  the  greatest  de- 
partment of  our  business — In  the  busi- 

ognize  that  fact,  possibly  because  the 
need  of  greater  efRciency  in  farming 
is  more  marked  than  It  is  anywiiere 
else:  but  the  Government  has  under- 
taken, with  the  good  will  and  to  the 
gratification,  I  believe,  of  every  cill- 
Jsen,  to  give  to  the  humblest  farmer 
an  opportunity  to  acquire  the  best 
knowledge  whicll  America  affords. 
Through  the  agricultural  experiment 
stations  of  state  and  nation,  throug,. 
tlie  great  work  of  our  Department  of 
Agriculture,   we  are  undertaking  to  ad- 
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most  advanced  knowledge  in  every  de- 
partment of  business,  is  that  to  which 
every  American  citizen,  every  Ameri- 
can business  man,  ougllt  to  be  en- 
titled,  and   more. 

Why  should  not  we  recognize  in  the 
great  realms  of  business  those  prin- 
ciples which  have  been  tlie  common 
property  of  tlie  most  advanced 
thought?  Every  man  in  the  medical 
world  glories  in  having  given  to  the 
world  something  wlilch  advances  med- 
ical science.  Every  man  in  the  field 
of  architecture  glories  when  he  can 
give  to  the  world  something  that  ad- 
vances architectural  science.  You  will 
find  exactly  the  same  thing  in  almost 
every  department  of 


iibly 


the    efti- 


ciency   of   the   farmer. 

The  Government  recognizes  its  duty 
to  give  to  the  farmer  the  opportunity 
of  education.  By  giving  him  on  tlie 
one  hand,  all  the  knowledge  of  the 
state  of  the  market  which  can  be  ob- 
tained, and  giving  him,  on  the  other 
hand,  the  best  results  of  all  the  re- 
seach  that  we  know.  What  better 
could  the  Government  of  this  country 
do  than  to  extend  to  business  that  care 
and  solicitude  and  aid  whicli  it  sliows 
in  the  case  of  the  farmer?  To  make  It 
affirmatively  the  business  of  the  Gov- 
ernment to  extend  to  the  manufactur- 
er throughout  this  country  the  oppor- 
tunity of  knowing  about  his  particular 
line  of  manufacture  the  best  that  can 
be  known,  because  every  man  among 
us  who  is  adopting  any  process  In 
business  which  is  not  the  best  is  guilty 
of  a  waste  from  which  all  of  us  are 
suffering.     The  best   that   there   is.    me 
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need  be  no  secrets  when  It  comes 
e  question  of  adancing  the  art 
hich  man  devotes  himself.  And 
ame  is  absolutely  true  of  busl- 
nnd  will  be  recognized  as  true  of 
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Id  most  promising  of  all  pro- 
And  in  the  carrying  out  of 
this  idea  of  advancing  business.  of 
putting  business  into  its  proper  place 
among  human  activities,  the  Govern- 
ment of  the  United  States  may  play  a 
great  part.  I  look  forward  to  the 
Trade  Commission  which  we  are  about 
to  establish  as  an  instrument  which 
will  be  of  inestimable  advantage  to 
the  business  and  the  future  ot  Amer- 
ica by  making  the  common  property 
and  the  common  knowledge  of  Ameri- 
can   business    men    the    best    that    has 
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APARTMENT  HOUSES, 

SAN  FRANCISCO— Apartment  house, 
5  story  and  base,  brick  and  base,  brick 
and  steel.  Cost  not  stated.  Architect, 
W.  G.  Hind,  46  Kearny  street.  S,  F, 
Owner,  Mr.  Redmond  Payne.  The 
building  will  be  erected  at  the  north- 
west corner  of  Sacramento  and  Jones 
streets.  The  building  has  been  de- 
signed for  a  high  class  of  tenants,  the 
suites  ranging  from  five  and  six  rooms 
to  twelve  rooms.  The  first,  second  and 
third  floors  will  each  contain  two 
apartments  of  five  and  six  rooms,  while 
the    fourth     and    fifth    floors    will    eacli 
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building  will  occupy  one  of  the  choicest 
sites  on  the  hill  commanding  a  full 
view  of  the  entire  bay  and  the  greater 
portion  of  the  city  and  Alameda  and 
Marin  County  shores.  There  will  be  a 
complete  steel  frame  and  exterior  walls 
of  brick  faced  with  tapestry  brick. 
Special  trim  will  be  used  in  the  larger 
suites  as  desired  by  the  tenants  who 
have  already  leased.  Solid  mahogany 
of  the  Louis  XIV  style  will  be  used. 
Plans  provide  for  steam  heat,  elevator 
service,  a  vacuum  cleaning  system  and 
liot  water  supply.  Segregated  figures 
are   being    taken. 

SAN  PRA.NCISCO — Apartment  house. 
7  story  and  base.  Class  A  construc- 
tion. Cost  not  stated.  Architects,  Wil- 
lis Polk  &  Co.,  Merchants'  Exchange 
Bldg..  S.  F.  Owner.  John  W.  Proctor. 
This  building  will  be  erected  on  trie 
south  side  of  California  street  west  ot 
Mason  and  will  have  a  complete  steel 
frame,  brick  exterior  walls  and  metal 
lath  and  plaster  interior  partitions. 
There  will  be  but  fourteen  apartments, 
two  to  the  fioor,  but  each  apartment 
will  have  five  or  six  rooms  with  two 
and  three  baths.  Interiors  will  be  fin- 
ished to  suit  the  tenants  who  will  lease 
for  long  terms.  Plans  also  provide  for 
steam  heat,  freight  and  passenger  ele- 
vators and  dumb  waiters,  hot  water 
system  and  vacuum  cleaning.  .  Bath 
rooms  will  be  finished  in  tile.  Exterior 
of  the  building  will  be  faced  witli 
pres.sed  brick  and  terra  cotta.  Work- 
ing drawings  are  now  being  prepared. 


Cost  not  stated.  Architect,  none.  Own- 
er, P.  H.  Bosworth,  110  Jessie  street. 
S.  F.  The  building  will  be  erected  at 
the  northwest  corner  of  Broadway  and 
Florence  street,  and  has  been  designed 
to  contain  a  total  of  24  suites  arranged 
in  four  rooms  each.  All  apartments 
will  Iiave  private  baths  and  wall  beds. 
Interior  finish  will  be  of  pine  and 
hardwood  veneer.  There  will  be  steam 
heat  and  elevator  service,  a  hot  water 
supply  and  vacuum  cleaning,  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Marble  and  tile  will 
be  used  in  the  entrance.  Exterior  of 
tlie  building  will  be  faced  with  glazed 
tile.  Plans  are  complete  and  the  own- 
er   is    taking    segregated    figures. 

SA.\'    FRANCISCO— Apartment    house, 


story 
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Itect.  L.  M.  Hausman, 
Sharon  Bldg.,  S,  F,  Ownei-.  I.  S.  Foor- 
man.  The  building  will  be  erected  on 
O'Farrell  street  east  of  Jones,  and  has 
been  designed  to  contain  a  store  on 
the  first  floor  and  nine  apartments  of 
three  rooms  and  bath  on  the  upper 
four  floors.  Interior  will  be  finished 
in  pine  with  some  elm  panels  and 
hardwood    floors.     There  will   be   steam 


ator 


■ice. 


ing  system  and  hot  water  supply.  All 
apartments  will  be  equipped  with  wall 
beds  and  will  have  private  bath  rooms. 
Tile  wainscot  and  composition  floors 
will  he  used  in  the  bath  rooms.  Mar- 
ble and  tile  entrance  will  be  used.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  nearly 
complete  and  figures  will  be  called  for 
at    once. 

SAX  FRANCISCO— Apartment  h.ouse. 
7  story  and  base,  steel  and  brick.  Cost 
not  stated.  Architects.  Rousseau  & 
Rousseau,  Monadnock  Bldg.,  S,  F. 
Owner's  name  withheld.  The  building 
will  be  erected  on  the  north  side  of 
Bush  street  west  of  Stockton  and  will 
cover  an  area  of  40  by  91  feet  8  inches. 
There  will  be  a  total  of  72  rooms  ar- 
ranged in  311  apartments  nt  two  rooms 
and  hath  each.  Interior  finish  will  be 
largely    ot    pine.      All    suites    will    have 
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wall  beds  and  private  bath  rooms. 
Plans  provide  for  steam  heat,  elevator 
service  and  a  hot  water  supply.  Metal 
window  frames  and  sash  and  a  vac- 
uum cleaning  system  are  also  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta 
trimming.  Plans  are  complete  and  fig- 
ures are  being  taken. 

SAN  FR.'VNCISCO— Apartment  house. 
3  story  and  base,  frame.  $24,000.  Ar- 
chitect, E.  H.  Denke.  1317  Hyde  street, 
S.  F.  Owners,  Max  and  Dora  Kolander. 
The  building  will  be  erected  at  the 
soutlieast  corner  of  Franklin  and  Sac- 
ramento streets,  covering  an  area  of 
39%  by  79  feet.  There  will  be  a  total 
of  nine  apartments  of  three  and  four 
rooms  finished  In  pine  and  gum  with 
some  hardwood  floors.  Plans  provide 
for  steam  heat  and  a  hot  water  supply. 
All  suites  will  have  wall  beds  and  pri- 
vate baths.  Portable  vacuum  cleaners 
will  be  installed.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Entrance  will  be  finished  in 
marble  and  tile.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath  and  rustic.  Plans 
are  complete  and  figures  will  be  called 
for  sh  ortly. 

SAN  FRANCISCO— .\partment  house, 
3  story  and  base,  frame.  $20,000.  Ar- 
chitects, Rousseau  &  Rousseau,  Mo- 
nadnock  Bldg..  S.  F.  Owners,  Rousseau 
Realty  Co.  The  building  will  be  erect- 
ed at  the  southeast  corner  of  Fillmore 
and  Page  streets  and  will  cover  an 
area  of  30  l)y  SI  feet.  The  first  floor 
will  contain  a  store  besides  the  main 
entrance.  Upper  floors  will  be  ar- 
ranged for  a  total  of  seven  apartments 
of  three  and  four  rooms.  Interior  fin- 
ish will  be  of  pine  and  elm  with  some 
oak  floors.  There  will  be  steam  heat 
and  open  Are  places.  All  suites  wfll 
liave  wall  beds  and  private  hath  rooms. 
Tile  wainscot  and  composition  floors 
will  be  used  in  the  bath  rooms.  En- 
trance will  be  finished  in  marble  and 
tile.  Exterior  of  the  building  will  be 
covered  witli  rustic  and  pressed  brick 
veneer.  Plans  are  nearly  complete  and 
the  work  will  be  done  by  Day  Labor. 
The  architects  will  purcliase  all  ma- 
terials. 

OAKLAND.  CAL.— Apartment  liouse. 
3  story  and  liase.  frame,  $40,000.  Ar- 
chitect. Clay  N.  Burrell,  Albany  Bldg.. 
Oakland.  Owner.  C.  Lange.  The  build- 
ing will  be  erected  at  the  corner  of 
Grand  avenue  end  Park  View,  and  has 
been  designed  to  contain  a  number  of 
two,  three  and  four  room  suites,  all 
of  which  will  have  private  baths  and 
wall  beds.  Interiors  will  be  finished 
In  pine  and  redwood  with  some  elm 
panels.  There  will  be  steam  heat  and 
a  lot  water  supply.  Batli  rooms  will 
have  tile  wainscot  and  composition 
floors.  Portable  vacuum  cleaners  will 
be  installed.  Entrance  will  be  finished 
^^  marble  and  tile.  Exterior  of  the 
building  will  he  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  segregated  figures  are  being 
taken  by  both   the  architect  and  owner. 


OAKLAND.  CAU— Apartment  house, 
2  story  and  base,  frame.  $10,000.  Ar- 
chitect, none.  Owner.  J.  P.  Beckett, 
2035  Channing  Way.  Berkeley.  The 
building  will  be  erected  on  East  23rd 
avenue  near  17th  street,  and  will  con- 
tain three  and  four  room  apartments. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  oak  floors.  There  will 
be   a    central    heating    system    and    hot 
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water  supply.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
All  suites  will  be  equipped  with  wall 
beds.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are  now 
being   purchased. 

.SAN  FRANCISCO — Apartment  house. 
5  story  and  base.  Class  C  construction, 
$100,000.,  Architect.  C.  H.  Barrett.  381 
Bush  street.  S.  F.  Owner,  .Mrs.  J.  H. 
Morton.  The  building  will  be  erected 
at  the  northeast  corner  of  Geary  and 
Polk  streets,  covering  a  large  ground 
area.  A  number  of  stores  will  occupy 
tlie  ground  floor  while  upper  floors 
will  be  arranged  for  two  and  three 
room  apartments  with  private  baths. 
Interior  will  be  finished  in  pine  and 
hardwood  veneer.  Plans  provide  for 
steam  heat,  a  hot  water  supply,  vac- 
uum cleaning  system  and  elevator 
service.  All  suites  will  have  wail  beds. 
Bath  rooms  will  be  finished  in  tile  with 
composition  floors.  Entrance  will  be 
finished  in  marble.  Stores  will  have 
patent  fronts.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Working 
drawings  are  complete  and  figures  will 
be   taken   at   once. 

LOS  ANGELES.  CAL.  —  Apartment 
house.  2  story  and  base,  brick.  Cost 
not  stated.  Architect,  Elmore  R.  Jet- 
fery.  Citizens"  National  Bank  Bldg.,  L. 
A.  Owner.  William  Duehrlng.  The 
building  will  be  erected  at  the  corner 
of  16th  and  Georgia  streets  on  a  lot  50 
by  90  feet.  There  will  be  a  total  of  42 
rooms  arranged  in  two  and  three  room 
apartments  with  private  baths  and 
wall  beds.  Interior  finish  will  be  of 
pine  throughout.  .\ll  bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. Plans  provide  for  steam  heat  and 
hot  water  supplly.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick, 

LOS  ANGELES.  CAL  —  Apartment 
house.  3  story  and  base.  Class  C  con- 
struction. Cost  not  stated.  Architect, 
C.  F.  Skilllngs.  Garland  Bldg..  L.  A. 
Owner.  -Mrs.  Mundy.  The  building  will 
be  erected  on  a  45  by  70  foot  lot  lo- 
cated at  tlie  corner  of  23rd  and  Hope 
streets.  The  plans  provide  for  a  total 
of  38  room.s.  which  will  be  arranged  in 
two  and  three  room  apartments.  All 
suites  will  have  wall  beds  and  private 
bath  rooms.  Interiors  will  be  finished 
in  pine  and  redwood  with  some  elm 
panels  and  hardwood  floors.  There  will 
be  steam  heat  and  a  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Entrance  will  lie 
flnished  in  marble  and  tile.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

LOS  ANGELES,  C-\L,  —  Apartment 
house.  3  story  and  base,  brick.  Cost 
not  stated.  Architects,  Garrett  &  Far- 
rell.  Currier  Bldg..  L.  A.  Owner.  H.  A. 
Pierce.  The  building  will  be  erected 
at  the  corner  of  51st  and  Moneta  ave- 
nue, and  lias  iieen  designed  for  five 
stores  on  the  first  floor  and  a  total  of 
25  apartments  of  two  and  three  rooms 
on  the  upper  floors.  Interior  finish  will 
be  of  pine  throughout.  -411  apartments 
will   have    wall    beds   and   private   bath 
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SACRAMENTO.  CAL.  —  Apartment 
house,  bungalow  type,  1  story  frame. 
Cost  not  stated.  Architect,  none.  Own- 
er, A.  Hollenbeck,  1631  K  street,  Sac- 
ramento. The  building  has  been  de- 
signed after  the  bungalow  style  and 
will  contain  four,  four  room  apart- 
ments with  baths.  Interiors  will  be 
finished  In  pine  and  redwood  with  some 
oak  floors.  A  central  heating  system 
will  be  installed.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Automatic  water  heaters  .are 
specified.  Exterior  of  the  building  will 
be  covered  with  shingles.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
SEATTLE,  WASH— .\partment  bouse, 
4  story  and  base,  brick  and  steel.  $35,- 
OOO.  Architect,  V.  W.  Voorhees,  Eitel 
Bldg.,  Seattle.  Owner's  name  withheld. 
The  building  will  be  erected  at  the  cor- 
ner of  4th  avenue  and  Bell  street,  and 
will  contain  40  rooms  arranged  In  two 
and  three  room  apartments.  All  suites 
will  have  wall  beds  and  private  bath 
rooms.  Interior  finish  will  be  of  pine 
and  redwood.  Oak  floors  will  be  used 
In  the  principal  rooms.  A  central  heat- 
ing system,  probably  steam  lieat.  will 
be  installed.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Exterior  of  the  buildirg  will  be  faced 
with  pressed  brick.  Plans  are  now 
being   prepared. 

SEATTLE.  WASH — .Apartment  house, 
3  story  and  base,  brick,  $35,000.  Ar- 
chitect, Frank  H.  Fowler,  Central 
Bldg.,  Seattle.  Owner.  D.  O.  Boyd.  The 
building  will  cover  an  area  of  73  by  120 
feet,  and  has  been  designed  to  contain 
35  suites  of  two  and  three  rooms.  In- 
terior finish  will  be  largely  of  pine 
with  some  hardwood  floors.  All  apart- 
ments will  have  wall  beds  and  private 
bath  rooms.  Plans  provide  for  steam 
heat  and  a  hot  water  supply.  Bath 
rooms  will  be  flnished  in  tile  with  com- 
position floors.  Entrance  will  have  tile 
and  marble  wainscot.  Exterior  of  the 
building  will  be  faced  witli  pressed 
brick.  Plans  are  complete  and  figures 
will    be  called    for   at    once. 

Contracts    Awarded. 

LOS  ,\NGELES.  CAL.  —  Apartment 
house,  3  story  and  base.  Class  C  con- 
struction. $15,000.  .Architects,  Noonan 
&  Murphy,  Douglas  Bldg.,  L.  A.  Own- 
er's name  withheld.  Contractors. 
Noonan    &    Murphy.    Douglas    Bldg..    L. 
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a  hot  water  supply,  vacuum  cleanin 
and  wall  beds.  Bath  rooms  will  ba\ 
tile  wainscot  and  composition  floor 
Patent   store  fronts  are   specified.     E: 


S.\N  FRANCISCO — Wharf  extension, 
pile  construction.  Cost  not  stated.  En- 
gineer, Assistant  State  Engineer  Je- 
rome Newman.  Ferry  Bldg,,  S.  F.  Own- 
ers. State  of  California.  At  the  last 
meeting  of  the  State  Board  of  Harbor 
Commissioners  it  was  voted  to  extend 
Meiggs'  Wharf  a  distance  of  400  feet 
in  the  direction  of  the  Presidio.  The 
new  portion  of  the  wharf  will  be  used 
by  the  army  transports  and  the  Union 
Oil  shops.  Construction  will  be  of 
creosoted   piles.     Bids  will  be  called   for 

completed. 

SAN  FRANCLSCO  —  Furnishing  ce- 
ment. Cost  not  stated.  Engineer,  As- 
sistant State  Engineer  Jerome  New- 
man. Perry  Bldg.,  S.  F.  Owners.  State 
of  California.  Bids  opened  at  the  last 
meeting   of   the  State  Board   of  Harbor 
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barrels  ot  cement  resulted  in  two  bids 
of  11.64  per  barrel  and  one  ot  tl.90.  No 
award  has  yet  been  made.  ^  list  of 
these  figures  will  be  found  under  the 
lieading  of  San   Francisco   in   this  Issue. 

SEATTLE,  WASH.  —  Dock,  rein- 
forced concrete,  $300,000.  Engineer. 
Engineering  Department  Standard  Oil 
Co.,  Standard  Oil  Bldg.,  S.  F,  Owners, 
Standard  Oil  Co.  The  work  will  con- 
sist of  the  construction  of  a  175-foot 
dock  on  the  east  side  of  East  Water- 
way. A  corrugated  iron  shed  will  also 
be  constructed.  Plans  are  now  being 
prepared  and  figures  will  be  called  for 
shortly. 

NAPA,  NAPA  CO.,  CAL.— Bridge,  re- 
inforced concrete,  125.000.  Engineers. 
Leonard  &  Day,  Rialto  Bldg.,  S.  F.  Own- 
ers. City  of  Napa..  Engineers  Leonard 
&  Day  have  been  commissioned  to  pre- 
pare plans  for  a  reinforced  concrete 
l>ridge  to  be  erected  on  East  First  street 
In  the  city  of  Napa.  The  work  will  cost 
In  tlie  neighborhood  of  $25,000  and 
working  drawings  will  be  complete  in 
about  40  days.  The  bridge  will  be  150 
feet  long  and  60  feet  wide.  Borings  are 
now  being  made  to  determine  the  na- 
ture   of    the    foundation    soil 
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by  tlie  biadcrs  aiid  accomplisliing  tlie 
purpose  of  tlie  design  furnished  by  the 
Port  of  Seattle  Commission. 

♦ 

FIRE  HOUSES. 


CHURCHES. 


SAN  FRANCISCO— Church  restora- 
tion, hrick  and  steel.  $80,000.  Archi- 
tects, Shea  &  Lofquist,  Bankers'  In- 
vestment Bldg.,  S.  F.  Owners,  St.  Pat- 
rick's Church.  The  present  building 
located  on  the  north  side  of  Mission 
street  between  Third  and  Fourth 
streets  is  to  be  completely  rebablir- 
tated.  Included  in  this  work  will  be 
brick  and  concrete  work,  structural 
steel,  plastering,  carpentry,  mill  work 
and  art  glass.  The  old  tower  will  be 
restored  and  a  set  of  chimes  installed. 
Plans  are  complete  and  figures  are  now 
being  taken.  Father  Rodgers  is  in 
charge  of  the  work. 

RIVERSIDE,  RIVERSIDE  CO..  CAL. 
—Church,  1  story  and  base,  reinforced 
concrete,  $25,000.  Architect.  T.  Frank- 
lin Power.  Higgins  Bldg.,  L.  A.  Own- 
ers, Roman  Catholic  Church  of  River- 
side. The  building  has  been  designed 
in  the  Spanish  Renaissance  style  and 
will  have  a  seating  capacity  of  700 
people  besides  the  Sunday  school  rooms. 
Interior  finish  will  be  of  pine  and  red- 
wood with  ornamental  plaster.  Marble 
and  art  glass  work  are  called  tor.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Father  Holm  is 
in  cliarge  of  the  work.  Plans  are  still 
in  tlie  preliminary  stage  and  further 
mention  will  be  made  of  the  work. 


FACTORIES  &  WAREHOUSES. 

SEATTLE.  WA.SH.— Wareliouse.  4 
story  and  base,  reinforced  concrete, 
$200,000.  Architect,  Port  of  Seattle 
Commission.  Central  Bldg.,  Seattle. 
Owners,  State  ot  Washington.  The 
warehouse  will  be  erected  on  Wliatcom 
avenue  between  Seacey  and  Lander, 
and  will  cover  an  area  of  78  by  138  feet. 
Construction  will  be  fireproof.  The 
building  will  be  equipped  with  all  mod- 
ern conveniences  and  Is  to  have  fire- 
proof doors,  metal  window  sash  and 
frames.  Plans  are  complete  and  fig- 
ures are  being  called.  Bids  will  be 
opened  on  April  loth.  Alternate  bids 
may    be    submitted    on    plans    prepared 


BERKELEY,  ALA.MEDA  CO.,  CAL  — 
Fire  houses,  3  2  story  and  base,  frame, 
$5,000  each.  Architect.  W.  H.  Ratcllff. 
Jr..  First  National  Bank  Bldg..  Berke- 
ley. Owners.  City  of  Berkeley.  All 
bids  received  some  time  ago  for  these 
buildings  liave  been  rejected  as  plans 
were  slightly  changed  after  the  bidders 
started  to  figure  the  work,  and  the  City 
Attorney  tears  that  contacts  would  not 
be  binding.  New  figures  will  be  adver- 
tised for  witliin  a  few  days.  Further 
mention  will  be  made  of  the  work  at 
tliat  time. 


FLATS. 

SAN  FRANCLSSCO- Plats.  4.  2  story 
and  base,  frame.  $4,500  each.  Archi- 
tect. Edward  F.  Helms.  5th  avenue  and 
California  street,  S.  F.  Owner.  O.  E. 
Anderson,  These  buildings  will  be 
erected  on  the  east  side  of  15th  avenue 
between  California  and  Lake  streets. 
Bach  of  the  houses  has  been  designed 
to  contain  two  modern  flats  of  five  and 
six  rooms.  Interiors  will  be  finished 
in  pine,  redwood  and  some  elm  panels. 
Oak  floors  will  be  used  in  the  principal 
rooms.  There  will  be  open  fire  places 
and  tile  mantels.  Automatic  water 
heaters  will  be  Installed.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath  with 
pressed  brick  bases.  Plans  are  in  the 
hands  ot  the  owner  and  work  will  he 
done  by  Day   Labor. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $4,500,  Architect,  none. 
Owners,  C.  J.  and  W.  J.  Keenan.  Grove 
and  Masonic  avenue.  S.  F.  The  build- 
ing will  be  erected  on  the  east  side  of 
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will  be  similar  in  design  and  construc- 
tion to  several  other  flat  buildings 
erected  in  tlie  same  neighborhood  by 
Keenan  Bros.  There  will  be  two  flats 
of  five  and  six  rooms.  Interiors  will  be 
finished  in  pine  and  redwood  with  oak 
floors  in  the  principal  rooms.  Open  fire 
places  and  tile  mantels  will  be  used  in 
the  living  rooms.  Baths  will  Itave  tile 
floors  and  wainscot.  Exterior  of  the 
building  will  be  covered  with  sbiplap 
and  a  brick  veneer  base.  Plans  are 
complete  and  the  work  will  be  done  by 
Uay  Labor. 

SAN  FRANCISCO— Flats.  2  story  and 
base,  frame,  $,1,000.  Architect,  Edward 
F.  Helms,  5th  avenue  and  California 
street,  S,  F.  Owner,  L.  F.  Peterson. 
The  building  will  be  erected  on  the 
west  side  of  11th  avenue  near  Fulton 
street  and  has  been  designed  to  con- 
tain two  modern  flats  with  garage  in 
the  basement.  Each  flat  will  contain 
six  rooms  and  bath.  Interior  finish 
will  be  of  pine  and  redwood  with  some 
elm  panels  and  hardwood  floors.  Open 
Arc  places  and  tile  mantels  will  be 
used  in  the  living  rooms.  Automatic 
water  heaters  will  be  installed.  Bath 
rooms  and  kitchens  will  have  tile 
wainscot.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  and 
shiplap.  Plans  are  being  prepared  and 
when  complete  the  work  will  be  done 
by    Day    Labor. 

SAN  FRANCISCO — Flats,  2  story  and 
base,     frame.    $4,000,      Architect,    none. 
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Owner,  G.  Peterson.  S51  12th  avenue.  S. 
F.  The  building  will  be  erected  on 
mil  avenue,  covering  an  area  of  25  by 
57M:  feet.  There  will  be  two  modern 
flats  ot  Ave  and  six  rooms.  Interior 
linish  will  be  of  pine  throughout.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  Open  fire  places  and 
tile  mantels  are  specified.  Automatic 
water  heaters  will  be  installed  in  the 
bath  rooms.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
and  shiplap.  Plans  are  complete  and 
in  the  hands  ot  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now  being-  purcliased. 

GARAGES. 

SAN  FRANCISCO — Garage.  2  story 
and  base,  reinforced  concrete,  $40,000. 
Architect,  none.  Owner,  G.  P.  W.  Jen- 
sen, 320  Market  street,  S.  F.  The  build- 
ing will  be  erected  at  the  corner  of 
Bush  and  Polk  streets,  covering  a  con- 
siderable ground  area,  and  has  been 
designed  for  a  commercial  garage.  Be- 
sides ttie  storage  space  the  building 
will  contain  oflice.  machine  shop  and 
repair  department.  Interior  will  be 
finished  in  pine.  Steel  roof  trusses  and 
metal  window  sash  and  frames  will  be 
installed.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  in  the  hands  of  the  owner, 
who  is  a  well  known  contractor,  and 
he  will  do  the  work  by   Day  Labor. 


GOVERNMENT     WORK      AND 
SUPPLIES. 


steel    Bar 


The    Red: 


Ser 


sklng 


for  pi-oposals  for  furnishing  about  2,- 
610,620  pounds  of  square,  cold  twisted 
steel  reinforcement  bars  for  general 
use  on  its  projects  for  the  current 
year.  Bids  will  be  opened  after  2 
o'clock  p,  m.  April  15,  1914,  at  the  of- 
fice of  the  Reclamation  Service,  Wash- 
ington,  D.   C. 


BellinBton,  'Wash,,   Steel  Dryer. 

le  contract  for  constructing  a  steel 
r  in  the  sewing  room  of  the  U.  S. 
office  at  Bellington,  Wash.,  has 
I  awarded  to  Munroe  &  Haskel, 
ington.  Wash.,  at  $198.60. 


DreilglDK,    Puset     Sound,    VVnah. 

Under  the  call  for  bids  for  dredging 
the  navy  yard,  Puget  Sound,  Wash., 
is  estimated  that  about  6,400  cu  yds 
material  is  to  be  removed.     There  is 

■ailable   for   the   work    $4,000. 


Pueblo  Bonlto   Indian    School. 

The  following  bids  were  received  .-y 
the  commissioner  of  Indian  Affalrst 
Washington.  D.  C,  for  the  construction 
of  three  brick  cottage  dormitories  at 
the  Pueblo  Bonlto  Indian  School.  N. 
Mex,: 

J.  M.  Merrilees  &  Co.,  Berkeley.  Cal„ 
$29,950:    150   days. 

Valley  Construction  &  Realty  Co., 
Phoenix,    Ariz,,    $33,675;    150   days. 

Thomas  W.  Hall.  Durango,  Colo.. 
$29,740. 

J.  N.  Harland.  Albuquerque,  N.  Mex., 
$35,040;    time   6    months. 

J,  W.  McQuade.  Albuquerque.  N. 
Mex.,    $45,500;    S    months. 

W.  D.  Lovell.  Minneapolis.  Minn., 
$35,000;   150  days. 

M.  M.  Sundt,  Bast  Las  Vegas,  N. 
Mex..    $36,164;    170    days. 

Joe  Plasecki,  San  Francisco.  Cal., 
$30,000;    time    not    stated. 
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A.    Motscliman,    Chicago.    111.,    $35,340. 
Stebblngs    &    Zlllmer.      Albuquerque, 
N.   Mex.,   $17,500    ea:   informal. 


Sao    Dleeo,    Cnl.,    Paiutlng. 

The  following  bids  were  received  by 
the  custodian.  U.  S.  post  offlie  and  cus- 
tom house.  San  Diego.  Cal..  recently 
for  painting  plastering  in  the  U.  S. 
post  office  and  custom  house  at  San 
Diego.   Cal.: 

Charles  C.  Bogordus.  523  Ash  street. 
San    Diego.    Cal.,    12.433;    43    days. 

Grohne  Contracting  Co.,  Joliet,  111., 
$3,939;    90    days. 

Daniel  Lamont,  321  McNeece  Build- 
ing,  San    Diego,    Cal..    $3,965;    65    days. 

John  Barclay.  745  Logan  avenue,  San 
Diego,  Cal..  $4,200;  3>4  months. 

W.  H.  Chase.  943  18th  street,  San 
Diego,  Cal..   $4,700;   73  days. 

May's  Decorating  Co..  S39  7th  street, 
San  Diego.  Cal..  $4,488;  time  not  stated. 


BUILDING   AND  INDUSTRIAL  NEWS 

Suu    Prauejsco.    Col.,    AlteraiionH. 

The  contract  tor  alterations  at  the 
V.  S.  post  offlce.  Station  ■■B,"  San  Fran- 
fisco.  Cal..  has  been  awarded  to  Tnom- 
as    F.    Bowd    at    $332. 

«. .. 

HOSPITALS 

SAN  FRANCISO — Hospital.  2  story 
and  base,  reinforced  concrete.  $55,000. 
Architect.  Jolin  Baur.  Sharon  Bldg..  S. 
F.  Owner's  name  withheld.  The  build- 
ing will  be  erected  at  the  corner  of 
Geary  and  Wood  streets.  <ind  has  been 
designed  for  a  private  institution  con- 
taining two  small  wards  and  twelve 
private  rooms.  Interior  finish  will  be 
of  pine  and  hardwood  with  consider- 
able tile.  There  will  be  steam  heat,  a 
hot  water  system  and  modern  hospital 
plumbing.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  he- 


Wednesda 


April 


1914. 


Portlanil,   Ore.,  Accumulators. 

The  following  bid  was  received  by 
the  lighthouse  inspector.  17th  district. 
Portland.  Ore.,  for  accumulators,  sun- 
valve,  and  flittings  for  Lime  Kiln 
light: 

American  Gas  Accumulator  Co.. 
Philadelphia,    Pa.,    $570.70;    accepted. 


TranHformern   and    Metera, 

Abstract  of  bids  received  for  trans- 
formers and  meters  for  Sun  River 
project,    advertisement    277: 

Pittsburgh  Transformer  Co..  Pitts- 
burgh. Pa..  $483;  3.900  lbs;  Pittsburgh. 
30   daya 

Westinghouse  Electric  &  Mfg.  Co., 
Los  Angeles,  Cal..  $510.  2.900  lbs.  Bast 
Pittsburgh.  30  days;  $138.57.  Newark, 
N.   J.;   $130.50.   Pittsburgh.   30   days. 

B.  F.  Klerulff.  Jr..  &  Co..  Los  An- 
geles. Cal..  $345.  3.300  lbs.  Fort  Wayne, 
30  days;   $150.80,   Fort   Wayne,  30  days. 

Wagner  Electric  &  Mfg.  Co.,  St. 
Louis.  Mo..  $552.  2,115  lbs,  St.  Louis,  45 
days. 

General  Electric  &  Mfg.  Co..  Los  An- 
geles. Cal..  $553.  2.365  lbs.  Pittsfleld. 
Mass..  60  days;  $150.80,  Lynn.  Mass.,  30 
days. 

Allis-Chalmers  Mf"  Co..  Los  Ange- 
les. Cal..  $630.  2,000  lbs.  East  Norwooa. 
40   working  days. 


Bnlldlne,  Weittcm    Navnjo  .sicliool. 

The  following  bids  were  opened  by 
the  commissioner  iof  Indian  Affairs. 
Wasnington.  D.  C.  for  additions  to  two 
stone  dormitories  at  the  Western  Nav- 
ajo   Indian   School,   Ariz.; 

M.  M.  Sundt.  East  Las  Vegas.  N. 
Mex..  $46,385  10;  special  proposal  No.  1. 
add  $1,903.20;  No.  2.  deduct  $12,292.90; 
No.  3.  deduct  $5,618.20;  No.  4.  add  $5.- 
960;  No.   5,  deduct  $94;   time  ISO   days. 

A.  E.  Edwards.  T.  M.  Ekrum  &  Ed- 
mund Lund.  Denver.  Colo..  $49,139; 
work,  complete,  with  metal  ceilings. 
$53,339;  for  the  omission  of  painting, 
deduct    $2,000;    time   not   staled. 

W.  D.  Lovell.  Minneapolis.  Minn.. 
$40,585.  including  the  removal  of  the 
present  plumbing;  special  proposal  No. 
1.  add  $1,000;  2.  deduct  $10,000;  3.  de- 
duct $5,500;  4.  add  $2,000;  5.  add  $1.01)0; 
200    days. 

Valley  Construction  Co.,  Phoenix. 
Ariz..  $53,800;  special  proposal  No.  1. 
complete  $55,200;  2.  $37,200;  3.  $46,300; 
4,  for  removing  pluml^lng  only,  add 
$1,900;   time  150  days. 


HOTELS. 


OAKLAND.  CAL— Hotel.  3  story  and 
ibase.  frame.  $23,000.  Architect,  none. 
Owner.  Edward  Olsen,  977  Bay  View. 
Oakland.  The  building  has  been  de- 
signed for  a  rooming  house,  containing 
30  rooms  and  several  public  hatlis.  and 
will  be  erected  on  Sth  street  near  Jef- 
ferson. Interior  finish  will  be  of  pine 
and  redwood.  Plans  provide  for  steam 
iieat  and  a  hot  water  supply.  All  bath 
rooms  will  be  finished  in  tile  and  will 
have  composition  Hoors.  Exterior  of 
the  building  will  be  covered  with  brick 


Stic.      Pla 


the 


hands  of  the  owner  who  will  do  the 
work   by   Day   Labor. 

LOS  ANGELES.  CAL— Hotel,  3  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architect.  C.  F.  Skilllngs. 
Gartland  Bldg..  S.  F.  Owners.  Mrs.  Ful- 
lerton  and  Mrs.  Wagner.  The  building 
will  be  erected  on  West  20th  street 
near  Sth,  and  will  cover  an  area  of  50 
by  90  feet.  Upper  floors  have  been  ar- 
ranged for  a  total  of  40  guest  rooms 
and  20  baths.  Interior  will  be  finished 
in  pine  and  redwood.  There  will  be 
steam  heat  and  a  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster.  Plans  are  being  prepared  an^ 
figures  will  be   called   tor  shortly. 

NILAND.  IMPERIAL  CO..  CAL. — 
Hotel,  2  story  and  base,  brick.  Cost 
not  stated.  Architect,  Frank  L.  Stiff. 
Grosse  Bldg..  L.  A.  Owners.  California 
Land  and  Water  Co.  The  building  will 
be  erected  on  a  corner  lot  and  has  been 
designed  for  two  stores,  hotel  lobliy 
and  billiard  room  on  the  first  floor. 
Upper  floor  will  contain  70  guest  rooms 
and  a  number  of  baths.  The  building 
is  irregular  in  shape  and  will  cover  an 
area  of  approximately  30.000  square 
square  feet.  Plans  provide  for  steam 
heat  and  a  refrigerating  system.  In- 
terior finish  will  be  of  pine.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster.  Plans  are  complete 
and  foundation  work  is  being  done  by 
Day  Labor.  A  contract  for  the  balance 
of   the   work    will    be  let. 

SAN  FRANCISCO— Hotel.  13  story 
and  base.  Class  A  construction.  $190.- 
000.  Architects,  Rousseau  &  Rousseau. 
Monadnock  Bldg.,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erected 
on  a  lot  46  by  90  feet  located  on  the 
west  side  of  Powell  street  north  of  Post 


and  will  be  fireproof  throughout.  There 
will  be  a  complete  steel  frame  witli 
brick  exterior  walls.  concrete  floors 
and  roof  slabs.  Interior  partitions  will 
be  of  hollow  tile  and  metal  lath  and 
plaster.  Plans  show  a  total  of  140 
guest  rooms,  all  of  which  will  have  pri- 
vate ibaths.  Interior  of  the  building 
will  be  finished  in  pine  and  hardwoods 
with  some  metal  trim,  metal  window 
sash  and  frames.  There  will  be  steam 
heat,  elevator  service,  a  hot  water  sup- 
ply and  vacuum  cleaning  system.  Batn 
rooms  will  have  tile  floors  and  wainscot 
and  will  be  equipped  with  showers.  A 
large  and  handsomely  finished  lobby, 
oflfices  and  lounging  room  will  occupy 
the  first  floor.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
terra  cotta.     Plans  are   being  prepareu. 

Contracts  Awarded. 

PENDELTON.  ORE.— Hotel,  2  story 
and  base,  brick,  $32,200.  Architects. 
Tourtellotte  &  Hummell,  Rothchild 
Bldg..  Portland.  Owners,  Pendelton 
Hotel  Co.  Contractor.  J.  S.  Winters. 
Couch  Bldg..  Portland.  Contract  price, 
$32,200. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO— Private  conces- 
sion building,  frame  and  plaster.  Cost 
not  stated.  Architect.  Edward  T. 
Fouikes.  Crocker  Bldg..  S.  F.  Owner, 
.Mr.  McConnell.  Architect  Edward  T. 
Fouikes  has  been  commissioned  to  de- 
sign several  private  concession  build- 
ings to  be  erected  by  Mr.  McConnell  at 
the  Panama-Paclflc  Exposition.  These 
structures  will  be  of  frame  and  plaster 
and  will  represent  a  considerable  in- 
vestment. 

SAN  FRANCISCO  —  State  Exhibit 
building,  frame  and  plaster.  Cost  not 
stated.  Architect.  M.  E.  Metzinger. 
Dayton.  Ohio.  Owners.  State  of  Ohio. 
Architect  M.  E.  Mefzinger  has  been 
commissioned  to  prepare  plans  for  the 
Ohio  State  Building  to  be  erected  at 
the  Panama-Pacific  Exposition.  These 
plans  are  well  advanced  and  bids  will 
be  called   for  shortly. 

SAN  FRANCISCO  —  State  Exhibit 
building,  frame  and  plaster.  Cost  not 
stated.  Architect's  name  not  given. 
Owners.  State  of  Illinois.  Plans  for 
the  Illinois  State  Building  have  been 
approved  and  will  be  forwarded  to  this 
city  shortly.  It  is  planned  to  have  the 
building  under  way  by  May  15th.  The 
building  will  be  a  three-story  struc- 
ture. 96x136  feet,  and  will  cost  be- 
tween   $90,000    and    $100,000. 


POST  OFFICES. 

GRASS  VALLEY.  NEVADA  CO..  CAL. 
— Post  office.  1  story  and  base,  semi- 
fireproof  construction.  Cost  not  stat- 
ed. Architect.  Supervising  Architect 
Oscar  Wenderoth.  Washington.  D.  C. 
Owners.  United  States  Government. 
Plans  for  the  construction  of  this 
building    have    been    forwarded    to     the 


vest 


the 


tractors  for  figures.  Bids  will  be 
opened  on  May  6th.  The  building  will 
cover  approximately  4.450  square  feet 
of  ground  area.  Interior  finish  will  be 
of  pine  with  some  hardwood.  There 
will  be  steam  heat  and  modern  plumb- 
ing and  electric  work.  Exterior  will 
be  faced  with  pressed  brick.  An  official 
proposal  appears  in  another  column  of 
this  issue. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

-SAN  FRANCISCO  —  CuiKiete  Irolley 
poles.  Cost  not  stated.  Engineer.  City 
Engineer,  Temporary  City  Hall.  s.  F. 
Owners.  City  and  County  of  San  Fran- 
cisco, All  bids  i-eceived  tor  this  work 
liave  been  rejected  by  the  Board  ot 
Public  Works  and  new  figures  are  be- 
ing called.  The  total  amount  ot  the 
contract  approximates  JSO.OOO.  Both 
plain  and  ornamental  trolley  poles  will 
he  required.  Bids  will  be  opened  on 
April  lotli.  Plans  and  speciflcations 
can   be  secured   from  the  City  Engineer. 

SAN  FRANCISCO  —  Municipal  Car 
liarns  machine  shop  etiuipment.  Cost 
not  stated.  Engineer.  City  Engineer, 
Temporary  City  Hall.  S.  F.  Owners! 
City  and  County  ot  San  Francisco.  Bids 
received  tor  turnlshing  machine  shop 
equipment  tor  tlie  Municipal  Railroad 
show  the  Paciflc  Tool  and  Supply  Co. 
low  on  the  36-inch  drill  and  the  Cali- 
fornia Press  Mfg.  Co.  low  on  the  hy- 
di-aulic  wheel  press,  A  complete  list 
of  the  bids  will  be  found  under  the 
heading  ot  San  Francisco  in  this  issue, 
* . 

RESIDENCES. 

SAN  FRANCISCO— Residence,  2  story 
and  base.  frame.  $6,5011.  Architect, 
none.  Owner,  Paul  Gerson,  216  Mc- 
Allister street,  S.  F,  The  dwelling  will 
he  erected  in  Jordan  Park  on  Com- 
monwealth avenue  between  Euclid  and 
Geary,  and  has  been  designed  for  a 
seven-room  house  with  two  baths.  In- 
terior finish  will  be  ot  pine  with  some 
hardwood  veenr  and  oak  floors.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  ot  tile  or 
brick.  An  automatic  yater  heater  will 
he  installed.  Bath  rooms  will  liave 
tile  wainscot  and  composition  floors. 
Exterior  ot  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  in  the  hands  ot  the 
owner  who  Is  taking  figures  on  the 
work. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame.  $3,000.  Architect.  Ed- 
ward E.  Young.  251  Kearny  street,  S. 
F.  Owners.  Havard  and  Hill.  20  Frank- 
lin street,  S,  F.  The  dwelling  will  be 
erected  on  25th  avenue  near  Irving 
and  will  be  similar  to  several  other 
houses  erected  by  the  same  owners. 
Interior  finish  will  be  largely  ot  pine. 
Some  oak  floors  will  be  used.  There 
will  be  a  large  open  fire  place  in  the 
living  room  and  a  tile  mantel.  Bath 
room  will  have  tiie  wainscot  and  com- 
position floor.  An  automatic  water 
heater  will  be  installed.  Exterior  ot 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  work  will  be  done  by  Day 
Labor,  All  materials  are  now  being 
purchased, 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $3,500.  Architect,  Ed- 
ward F.  Helms.  5th  avenue  and  Cali- 
fornia street.  S.  F.  Owner,  Mr.  H.  Ju- 
dell.  The  dwelling  has  been  designed 
for  a  seven-room  house  and  will  be 
erected  on  Jackson  street.  Interior  fin- 
ish will  be  ot  pine  with  some  hardwood 
veneer.  Oak  floors  will  be  used  in  the 
living  and  dining  rooms  and  reception 
hall.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  An  automatic  water 
heater  will  be  installed.  Bath  room 
will    have    tile    wainscot    and    composi- 
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tlon  floor.  Exterior  ot  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared, 

SAN  FR.\NCISCO— Residence,  2  story 
and  base,  frame,  $2,500,  Architect, 
none.  Owner.  F.  Nelson.  30  Presidio 
Terrace.  S.  F.  The  dwelling  will  be 
erected  on  16tli  avenue  north  of  Cali- 
fornia and  will  contain  six  rooms  and 
bath.  All  interior  finish  will  be  of 
pine  or  redwood.  Hardwood  floors  will 
be  used  in  the  principal  room&  A 
large  open  fire  place  will  he  a  feature 
ot  the  living  room.  Mantel  will  be  ot 
tile.  Bath  room  and  kitchen  will  have 
tile  wainscot.  Exterior  ot  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter and  rustic.  Plans  are  complete 
and  in  the  hands  ot  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are  now  being  purchased. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $6,000,  Architect,  H, 
H,  Gutterson.  SO  Post  street,  .S,  F,  Own- 
er. Mrs.  W.  Sliipman.  The  dwelling 
has  been  designed  for  a  seven-room 
house  with  bath  and  sleeping  porch 
and  will  be  erected  in  St.  Francis 
Wood.  Interior  finish  will  be  ot  pine, 
redwood  and  some  hardwood  veneer. 
Hardwood  floors  will  be  used  In  the 
principal  rooms.  Plans  provide  tor 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  An  au- 
tomatic water  heater  will  be  installed, 
Bath  room  will  have  tile  wainscot  and 
composition  floor.  Exterior  ot  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures  are   being   taken, 

SAN  FRANCISCO  —  Residences.  S 
2  story  and  base,  frame,  $3,000  each. 
Architect,  Edward  F,  Helms,  6th  ave- 
nue and  California  street,  S,  F,  Own- 
er, O.  E.  Anderson,  These  dwellings 
will  contain  five  and  six  rooms  and  will 
be  erected  on  the  east  side  of  lot.i 
avenue  between  California  and  Lake 
streets.  Pine  and  redwood  will  be 
used  tor  interior  finish.  All  houses 
will  have  open  fire  places  and  tile 
mantels  In  the  living  rooms.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position fioors.  Automatic  water  heat- 
ers will  be  specified.  Exteriors  will  be 
covered  with  cement  plaster  on  metal 
lath,  rustic  and  shingles.  Plans  are 
now  being  prepared  and  when  complete 
the  work  will  be  done  by  Day  Labor, 
Materials    will     be    purchased     by     tne 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $2,500,  Architect, 
none.  Owner,  F,  Nelson.  30  Presidio 
Terrace.  S.  F.  The  dwelling  will  be 
erected  on  the  north  side  ot  California 
street  near  Utli  avenue  and  will  con- 
tain six  rooms  and  bath.  Interior  fin- 
ish will  be  entirely  ot  pine  or  red- 
wood. Oak  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  a  large  open 
fire  place  and  tile  mantel.  Bath  room 
will    have    composition    floor    and     tile 
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will  be  installed.  Exterior  ot  the 
dwelling  will  be  covered  wUh  cement 
plaster  on  metal  lath.  Plans  are  in 
the  hands  ot  the  owner  and  the  work 
will  be  done  by  Day  Labor,  Materials 
are    now    being    purchased. 

OAKLAND.    CAL— Residence.    2  story 
and      base,      frame,      $3,500.      Architect. 
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liath  and  sleeping  porch  and  will  be 
erected  on  Boulevard  near  o4th  street. 
Interior  finish  will  be  ot  pine  and  red- 
wood with  some  liardwood  floors. 
Plans  provide  tor  furnace  heat  and 
open  Are  places.  Mantels  will  be  of 
tile  or  brick.  An  automatic  water 
heater  will  be  installed.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
Exterior  ot  the  liouse  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  owner  will 
do  the  work  by  Day  Labor.  Materials 
are    now   being   purchased. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  John  Hud- 
son Thomas.  First  National  Bank 
Bldg..  Berkeley.  Owner,  E.  A.  Kruse. 
The  dwelling  will  be  erected  in  Thou- 
liand  Oaks,  and  has  been  designed  to 
contain  seven  rooms  and  bath.  Inte- 
rior finish  will  be  largely  ot  pine  with 
some  hardwood  veneer.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  tor  furnace  heat 
and  open  flre  places.  Mantels  will  be 
of  tile.  An  automatic  water  heater 
will  be  installed.  Bath  room  will  have 
tile  wainscot  and  composition  floor. 
Exterior  ot  the  house  will  be  covered 
with  cement  plaster  on  metal  latn. 
Plans  are  b'eing  prepared. 

BERKELEY.  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  Olin  S. 
Grove,  2911  Telegraph  avenue,  Berke- 
ley. Owner,  Frederick  Townsend.  The 
house  will  be  erected  in  the  Northbrae 
Tract  and  has  been  desigined  to  con- 
tain seven  rooms  and  bath.  Interior 
finish  will  be  ot  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  tor 
furnace  heat  and  open  fire  places. 
-Mantels  will  be  of  tile  and  brick.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. A  composition  floor  will  he  used 
in  the  bath  room.  An  automatic  water 
heater  will  be  specified.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor  under  the  direction  of  the 
architect. 

BERKELEY.  ALAMEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame, 
$10,000.  Architects,  Mitchell  &  Hodges, 
Bankers'  Investment  Bldg..  s.  F!  Own- 
er, A.  Mereen.  The  dwelling  will  be 
erected  on  Russell  street  near  Clare- 
mont  and  has  been  designed  for  a 
twelve-room  house  with  three  baths 
and  sleeping  porch.  Interior  finish 
will  he  of  pine  and  hardwood  with 
some  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Plans  provide  tor  furnace  heat  and 
open  flre  places.  Mantels  will  be  of 
tile  or  brick.  Bath  rooms  will  be  fin- 
ished In  tile.  Automatic  water  heat- 
ers will  be  specified.  A  garage  will 
also  be  erected  on  tlie  property.  Ex- 
terior ot  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be 
done    by    Day   Labor. 

BERKELEY.  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Arcliitect,  James  W, 
Plachek,  Ac-heson  Bldg..  Berkele.v. 
Owner.  Joel  Hildebrand.  The  dwelling 
will  be  erected  on  Le  Roy  street  near 
Buena  Vista  Way  and  has  been  de- 
signed for  a  six-room  house  with  bath. 
Interior  finish  will  be  of  pine  through- 
out. Hardwood  floors  will  be  used  in 
the    living    room,    dining    room    and    re- 
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ception  hall.  There  will  he  £urnac« 
Jieat  and  one  large  open  fire  place. 
Mantel  will  be  of  tile.  Tile  wainscot 
will  be  used  in  the  b-ath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  architect  is  now  tailing 
figures. 

BERKELEY,  AL.\MEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame, 
14.000.  Architect.  George  Anderson, 
6046  Lawton  street,  Oakland.  Owner, 
L.  J.  Jenks.  The  house  has  been  de- 
signed tor  a  seven-room  dwelling  and 
will  be  erected  at  the  northwest  cor- 
ner of  Woolsey  and  Benvenue  streets. 
Interior  linish  will  be  largely  of  pine 
with  some  white  enamel  and  hardwood 
veneer.  Oak  floors  will  be  used  in  the 
principal  rooms.  Bath  room  will  have 
tile  floor  and  wainscot.  Plans  provide 
for  furnace  heat  and  open  Are  places. 
Mantels  will  be  of  tile.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  he  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be  done 
by  Day  Labor,  All  materials  are  now 
being   purchased. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame.  J2.000.  ArcJiitect.  none. 
Owners.  MacArthur  Bros.  1560  Fell 
street,  S.  F.  The  dwelling  will  be  erect- 
ed on  5th  avenue  south  of  Cabrillo.and 
has  been  designed  to  contain  flve  rooms 
and  bath.  Interior  will  be  flnished  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  An  automatic  water 
heater  will  be  Installed.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
Exterior  of  the  dwelling  will  be  cover- 
ed with  cement  plaster  and  a  brick  ve- 
neer base.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame.  $10,000.  Architects. 
Falch  &  Knoll.  Hearst  Bldg..  S.  P.  Own- 
er. Mrs.  Brunner.  The  dwelling  has 
been  designed  for  a  ten-room  house 
and  will  be  erected  on  Kith  avenue  near 
California.  There  will  be  a  garage  in 
the  basement.  Interior  will  be  flnished 
in  pine  with  some  elm  panels  and  hard- 
wood floors.  Bath  room  will  have  tile 
wainscot  and  composition  floor.  An  au- 
tomatic water  heater  is  specified.  There 
will  be  furnace  beat  and  open  fire 
places.  Mantels  will  be  of  tile.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame. 
(30.000.  Architect.  Albert  Farr,  Fox- 
croft  Bldg..  S.  F.  Owner,  Mr.  Moore,  of 
the  Moore-Watson  Co.  The  dwelling 
has  been  designed  for  a  fourteen-room 
house  with  several  baths  and  sleeping 
porch.  A  garage  will  also  be  erecteu 
on  the  lot.  Interior  of  the  dwelling 
will  be  finished  in  pine,  redwood,  hara- 
woods  and  white  enamel.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  a  central 
heating  system  and  hot  water  supply. 
Vacuum  cleaners  will  also  be  installed. 
There  will  be  several  large  open  flre 
places  with  tile  or  brick  mantels.  All 
bath  rooms  will  be  finished  in  tile.  Ex- 
teriors ot  both  the  house  and  garage 
will  be  covered  with  cement  plaster  on 
inetal  lath.  A  red  clay  tile  roof  will  be 
used.     Plans  are  being  prepared. 
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OAKLAND,  CAt.. — Residence,  2  story 
and  base,  frame,  $12,000.  Architect. 
Charles  Mau,  Macdonough  Bldg..  Oak- 
land. Owners,  Misses  Mary  and  Mar- 
garet Dunn.  The  dwelling  will  be 
erected  at  the  northeast  corner  of 
Bellevue  and  Van  Buren  streets,  and 
has  been  designed  to  contain  twelve 
rooms,  three  baths  and  sleeping  porch. 
Interior  finish  will  be  of  pine,  redwood 
and  hardwoods.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  ot  tile.  Bath  rooms  will  have  tiie 
wainscot  and  composition  floors.  Ex- 
tenor  ot  the  dwelling  will  be  covered, 
with  cement  plaster  on  metal  lath. 
I'Jans  are  nearly  complete  and  figures 
will  be  called  for  this  week. 

SAN  FRANCISCO — Residences,  2  2 
story  and  base,  frame,  $2,000  each.  Ar- 
chitect. E.  J.  Spence.  537  25th  avenue. 
S.  P.  Owners.  Spence  and  Feerick. 
These  two  houses  have  been  designed 
for  six-room  dwellings  and  will  be 
erected  on  19th  avenue  south  of  Anza. 
Interiors  will  be  finished  in  pine  and 
redwood  with  some  hardwood  floors. 
There  will  be  open  fire  places  in  each 
living  room  with  tile  mantels.  Tile 
wainscot  will  be  used  in  the  bath  rooms 
and  kitchens.  Automatic  water  heaters 
will  be  Installed.  Exteriors  will  be 
covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  in  the  hands 
of  the  owners  who  will  do  the  work 
by  Day  Labor. 

ALAMEDA.  ALAMEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame. 
$3,000.  Architects.  Elite  Planners.  1844 
5th  avenue.  Oakland,  Owner.  C.  C. 
Adams.  The  dwelling  will  be  erected 
in  Waterside  Terrace  and  has  been  de- 
signed to  contain  seven  rooms  and 
bath.  Interior  finish  will  be  largely 
of  pine  with  some  redwood  and  oak. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  An  automatic 
water  heater  will  be  installed.  Bath 
room  will  have  tile  floor  and  wainscot. 
Exterior  of  the  dwelling  will  he  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  being  prepared  and 
when  complete  the  work  will  be  done 
by   Day   Labor. 

OAKLAND.  C.\L. — Residence.  2  story 
and  base,  frame.  $4,000.  Architect,  A 
Lacy  Worswick.  700  Octavia  street,  S. 
F.  Owner.  .\,  Lacy  Worswick.  The 
dwelling  will  be  erected  on  Stow  street 
near  Wayne  and  has  been  designed  for 
an  eight-room  house  with  bath.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood. Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  An  automatic  water 
heater  will  be  installed.  Bath  room 
will  have  tile  wainscot  and  composi- 
tion floor.  Exterior  of  the  building 
will  be  covered  with  cemen*  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are   being  taken, 

OAKLAND.  CAL.— Residence.  2  story 
and  hase.  frame.  $3,000.  Architect.  Al- 
bert .Schroefter.  Foxcroft  Bldg..  S,  F. 
Owner's  name  withheld.  The  dwelling 
will  be  erected  on  Ryala  avenue  near 
Martin  and  has  been  designed  to  con- 
tain six  rooms  and  bath.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  ot  tile  or  brick.     An  auto- 
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matic  water  heater  will  he  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  latn. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

OAKLAND.  CAL.— Residence,  2  story 
and  base,  frame.  $5,000.  Architects. 
Elite  Planners.  1844  5th  avenue,  Oak- 
land. Owner,  J.  B.  Morton.  The  dwell- 
ing will  be  erected  in  the  Country  Club 
Heights  and  has  been  designed  for  a 
seven-room  house  with  bath  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  with  some  hardwood  veneer.  Hard- 
wood floors  will  he  used  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  and  kitchen  will  have  tile 
wainscot.  Exterior  of  the  dweling  will 
be  covered  with  cement  plaster  on 
metal   lath.     Plans  are  being  preparea. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story,  attic  and  base, 
frame,  $30,000.  Architect.  Albert  Farr, 
Foxcroft  Bldg.,  S.  F.  Owner,  John 
Spohn.  The  dwelling  has  been  de- 
signed for  a  fourteen-room  house  with 
several  baths  and  a  sleeping  porch, 
and  will  be  erected  on  a  corner  lot.  A 
garage  will  be  erected  in  the  rear.  In- 
terior of  the  house  will  be  handsome- 
ly finished  In  pine  and  hardwoods. 
Hardwood  floors  will  be  used  In  the 
principal  rooms.  There  will  be  furnace 
heat  and  open  flre  places.  Mantels  will 
be  of  tile  and  brick.  All  hath  rooms 
will  have  tile  floors  and  wainscot  and 
will  be  equipped  with  showers.  Auto- 
matic water  heaters  and  portable  vac- 
uum cle-aners  will  be  installed.  Exte- 
rior of  the  dweling  will  he  covered 
with  cement  plaster  on  metal  lath.  A 
clay  tile  roof  will  be  used.  Plans  are 
now  being  prepared. 

OAKLAND.  CAL.— Residence.  2  story 
and  base,  frame.  $5,000.  Architects. 
Elite  Planners.  1844  6th  avenue.  Oak- 
land. Owner.  P.  Lindblad.  The  dwell- 
ing has  been  designed  for  a  seven-room 
house  and  will  be  erected  on  Crofton 
avenue  near  Boulevard  Way.  Interior 
of  the  house  will  be  flnished  In  pine 
with  some  elm  panels  and  beam  ceil- 
ings. Hardwood  floors  will  be  used  in 
the  principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  An  automatic 
water  heater   Is   specified.      Bath   rooms 
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fioor.  Exterior  ot  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  being  prepared  and 
when  complete  the  work  will  be  done 
by   Day   Labor. 

SAN  JOSE.  SANTA  CLARA  CO.,  CA^^. 
— Residences,  1  and  2  story,  frame. 
Cost  not  stated.  Architect,  none.  The 
following  Day  Labor  jobs  are  reported 
as  about  to  be  started  in  San  Jose:  G. 
T.  Altman.  342  South  18th  street.  2  ftve- 
loom  cottages.  $5,000:  Mrs.  V.  Hender- 
son. 845  East  Jackson  street,  four-room 
collage.  $1,800:  L.  T.  Clark.  696  South 
5th  street.  2  five-room  cottages.  $2,000 
each:  O.  P.  Sider.  1009  East  Santa  Clara 
street,  five-room  cottage.  $1,060:  S.  G. 
Pelton.  Montgomery  Bldg..  six-room 
cottage.  $2,500.  and  Leo  Lampardo.  976 
South  Vine  street,  repairs  to  cottages. 
$1,000. 

STOCKTON.  SAN  JOAQUIN  CO.,  CAL. 
— Residences,  1  and  2  story,  frame.  Cost 
not  stated.  Architect,  none.  The  fol- 
lowing Day  Labor  jobs  are  reported  os 
about  to  be  started  in  Stockton:  C.  C. 
Henderson,  705  East  Anderson.  1  story, 
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frame  cottage,  $2,000;  Jerome  Ingalls, 
.'t-1  West  Park,  1  story  frame  cottage, 
fl,SOO;  George  E.  Lewis,  1344  Kast  An- 
derson. 2  story  frame  dwelllnB,  $2,000; 
A.  H.  Daccome.  1346  East  Lindsay, 
frame  residence,  $2,000. 

SACRAMENTO.  CAL. — Residences.  1 
find  2  story,  frame.  Cost  not  stated. 
Architect,  none.  Tlie  following  Day 
Latoor  jobs  are  reported  as  about  to  be 
started  in  Sacramento:  Sacramento 
Home  Builders.  Forum  Bldg.,  1  story, 
live-room  cottage.  $2,000;  Palm  Iron 
Works,  15th  and  R  streets,  1  story, 
frame  cottage  $1,600,  and  W.  D.  McKoy, 
3029  E  street,  1  story,  live-room  cottage. 
$2,500. 

SEiATTLE.  WASH.— Residence.  2^4 
story  and  base.  tile.  $30,000.  Architect, 
Carl  Gould.  Boston  Bldg..  Seattle.  Own- 
er. J.  H.  Bodell.  The  dwelling  will  be 
erected  on  Harvard  Boulevard,  cover- 
ing and  area  of  40  by  62  feet  with  a 
wing  25  by  35  feet.  There  will  be  in 
tile  neighborhood  of  twelve  rooms,  sev- 
eral baths  and  a  garage.  Much  land- 
scape work  Is  also  contemplated.  In- 
terior of  the  dwelling  will  be  finished 
in  pine  and  hardwoods.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  steam  lieat  and 
a  hot  water  supply.  PortaJble  vaciium 
cleaners  are  also  specified.  Bath  rooms 
will  have  tile  wainscot  and  composition 
Moors.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster.  Plans 
are   complete   and   ready   for    figures. 

BRENTWOOD.  LOS  ANGELES  CO., 
CAL. — Residence.  2  story  and  base, 
■frame.  $25,000.  Architects.  Milwaukee 
Building  Co.,  Wright  and  Callender 
Bldg..  L.  A.  Owner,  C.  Stephens.  The 
liouse   has  been  designed  in  the  classic 
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.«upply.  Bath  rooms  will  be  flnislied  in 
tile  and  will  he  equipped  with  showers. 
Exterior  of  tlie  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared. 

HOLLYWOOD.  LOS  ANGELES.  CO.. 
t-'.\L. — Residence.  2  story  and  base, 
frame.  $25,000.  Architect.  Artliur  «. 
Heineman.  Fernando  Bldg..  L.  A.  Own- 
er. .Mrs.  Russak.  The  dwelling  will 
cover  an  area  of  SO  by  00  feet  and  will 
contain  fifteen  rooms,  three  baths  and 
sleeping  porclies.  A  garage  will  also 
he  erected  on  the  property.  Interior 
will  be  finished  in  pine  and  hardwood. 
There  will  he  a  central  lieating  system, 
probably  furnace  heat,  and  open  fire 
places.  Mantels  will  be  of  tile.  Hard- 
nciod  floors  will  'be  used  In  the  princl- 
|ial  rooms.  Bath  rooms  will  have  tile 
wainscot  and  floors  and  will  be  eaulpped 
with  showers.  Considerable  art  glass 
and  ornamental  grilles  will  be  used. 
Exterior  of  the  dwelling  will  be  covei-ed 
witli  cement  plaster  on  metal  lath. 
Plans  arc  netirly  complete  and  figures 
will    lie   called    for   sliortly. 

♦ 

SCHOOLS. 

SAN  FRANCISCO— School.  2  story 
and  Blase,  brick  and  concrete.  Cost  not 
stated.  Architect.  Albert  Pissis.  Flood 
Bldg.,  S.  F.  Owners.  City  and  County 
of  San  Franfisco.  Bids  opened  for  the 
construction  of  the  Oriental  School  at 
the  last  meeting  of  the  Board  of  Pub- 
lic Works  show  Elmer  Carlson  low  on 
the  general  construction.  While  no 
contracts  have  been  awarded  the  work 
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will  probably  go  to  the  several  lowest 
firms.  A  complete  list  of  all  bids  will 
be  found  under  the  headin.g  of  San 
Francisco  in  this  issue. 

Bids  were  opened  at  the  same  meet- 
ing for  glass  and  glazing  of  skylights 
and  pent  houses  on  the  roof  of  the 
Academic  building,  Polytechnic  group. 
The  California  Plate  and  Window  Glass 
Co.    were    low   at    $1,220. 

SACRAMENTO.  CAL.— School.l  and  2 
story,  reinforcd  concrete.  Cost  not 
stated.  Architects.  Shea  &  Lofquisf. 
Bankers'  Investment  Bldg..  S.  F.  Own- 
ers, City  of  Sacramento.  Plans  are 
now  nearly  complete  tor  the  second 
school  to  be  erected  in  Sacramento 
from  plans  by  the  same  architects.  As 
soon  as  working  drawings  can  be  com- 
pleted bids  will  be  called.  Furtlier 
mention  will  be  made  of  tlie  work. 

STOCKTON.  SAN  JOAQUIN  CO..  CAL. 
— ^Academy.  2  story  and  base,  ^rick  and 
steel.  $70,000.  Architects.  Stone  & 
Wright.  San  Joaquin  Bldg..  Stockton. 
Owners.  St.  Agnes  Academy.  The  build- 
ing has  been  mentioned  here  several 
times  before.  Plans  are  complete  and 
now  in  the  hands  of  the  contractors 
for  figures.  Bids  will  be  opened  on 
April  12th.  The  building  has  been  de- 
signed to  contain  class  rooms,  dormi- 
tories, dining  rooms  and  chapel.  Inte- 
rior win  be  finished  in  pine  with  some 
maple  floors.  Plans  provide  tor  steam 
heat  and  a  liot  water  system  and  vac- 
uum cleaning.  Exterior  will  be  faced 
with   pressed   brick. 

STOCKTON.  SAN  JOAQUIN  CO..  CAL. 
—School  addition.  1  story,  brick  and 
concrete.  Cost  not  stated.  Architects, 
Stone  &  Wright,  San  Joaquin  Bldg., 
Stockton.  Owners.  City  of  Stockton. 
An  addition  of  four  rooms  Is  to  be 
made  to  the  North  School.  Plans  for 
the  work  are  complete  and  now  out  for 
figui-es.  Bids  will  be  opened  on  .April 
Sth.  Plans  can  be  secured  from  the 
architects.  The  work  Includes  a  steam 
heating  system,  modern  plumbing  and 
ventilation. 

WILLOWS.  GLENN  CO..  CAL.  — 
School.  2  story  and  base,  reinforced 
concrete.  $50,000.  Architect.  W.  H. 
Weeks.  75  Post  street.  S.  P.  Owners. 
Willows  School  District.  The  building 
will  contain  eight  class  rooms,  assem- 
bly hall  and  study  rooms.  Construc- 
tion will  he  of  the  semi-fireproof  type. 
Interior  finish  will  be  of  pine  with 
maple  floors  in  t4ie  class  rooms.  Pians 
provide  for  steam  heat,  vacuum  clean- 
ing system  and  program  clocks.  Mod- 
ern school  plumbing  will  be  used.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  are  being  taken.  Bids 
will  be  opened  on  April  IStli.  Separate 
bids  are  being  taken  for  the  general 
construction  with  an  alternate  prop- 
osition, heating  and  ventilating,  plumb- 


ig. 


clea 


clocks. 

FRESNO.  FRESNO  CO..  CAL. — -Vd- 
visory  architects  to  the  Board  of  Edu- 
cation. .Architects  Contes  &  Traver, 
advisory  architects  to  the  Fresno  Board 
of  Education,  have  opened  offices  in 
the  Rowell  Bldg..  Fresno,  and  would 
like  to  receive  samples  and  catalogues 
from  the  trade.  Any  expense  attaclietl 
to  the  delivery  of  these  catalogues  may 
he  collected  at  the  Ran  Francisco  of- 
fice of  the  architects  In  the  Addisnn- 
Head    Bldg. 

.SAN  FERN.ANDO.  LOS  ANGELEJ; 
CO..  CAL.— School  addition.  2  story  and 
base,    brick   and    frame.    $25,000    to    $30.- 
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mill.  .Architects.  Austin  &  Pennell. 
^Vrigllt  &  Callender  Bldg..  L.  A.  Own- 
ers. San  Fernando  School  District.  The 
ii.'w  iiortion  of  the  building  will  con- 
tain eight  class  rooms  which  will  be 
finished  in  pine  with  maple  floors.  The 
present  heating  system,  steam,  will  be 
extended  into  the  new  portion  of  the 
building.  Exterior  will  be  faced  with 
red  pressed  brick.  Plans  are  being 
prepared.  Further  mention  will  be 
made  of  the  work. 

LOS  ANGELES.  CAL — Mission  school. 
3  story  and  base,  brick.  Cost  not  stat- 
ed. Architect,  Robert  H.  Orr,  Van 
Nuys  Bldg..  L.  A.  Owners,  Christian 
Women's  Board  of  Missions  of  Indian- 
apolis. The  building  will  be  erected  on 
Wall  street.  The  first  floor  will  con- 
Iain  the  chapel,  offices  and  class  rooms. 
Second  floor  will  contain  20  private 
rooms  with  baths  and  the  third  floor 
will  be  arranged  for  six  apartments  of 
three  rooms  each.  Interior  finish  will 
he  of  pine  throughout.  Plans  provide 
tor  ste-am  beat  and  a  hot  water  system. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  A  general  contract,  except  the 
heating,  will  be  awarded.  Plans  are 
complete  and  new  figures  are  being 
taken. 

Contracts  Awarded. 

STOCKTON,  SAN  JOAQUIN  CO..  CAL. 
—School.  2  story  and  base,  reintoi-ced 
concrete.  $50,000.  Architects.  Stone  & 
Wright.  San  Joaquin  Bldg..  Stockton. 
Owner.s.  Stockton  School  District.  Con- 
tractors, O.  B.  Ackerman  &  Son.  Oak- 
land. Contract  price,  $68,400.  A  com- 
plete list  of  the  figures  received  for 
this  work  appears  under  the  heading 
of  Sacramento.  Stockton  and  Northern 
California   in   this   issue. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

CALIFORNIA— state  Highway  work. 
Cost  not  stated.  Engineer.  .Austin  B. 
Fletcher.  State  Highway  Engineer, 
Forum  Bldg..  Sacramento.  Owners. 
State  of  California.  Plans  and  specin- 
CMtions  have  been  completed  for  state 
highways  in  Siskiyou  (S  miles).  Shasta 
(9.9  miles.)  Tehama  (S.S  miles).  Butte 
111.2  miles).  Glenn  (7  miles),  and  So- 
noma (4.5  miles).  Bids  tor  this  work 
will  be  opened  on  April  27th  at  2  p.  ra. 
An  official  proposal  appears  In  another 
column  of  this  issue.  Further  infor- 
mation may  be  obtained  by  addressing 
Wilson  R.  Ellis.  Secretary  State  High- 
way  Commission,   Forum    Bldg..   Sacra- 

CALIFORNIA— State  Highway  work. 
Cost  not  slated.  Engineer.  Austin  B. 
Fletcher.  State  Highway  Engineer. 
Forum  Bldg..  Sacramento.  Owners. 
State  of  Calirornia.  Bids  wore  opencu 
at  tl  e  last  meeting  of  the  State  High- 
w.iy  Commission  for  highways  in  the 
following  counties:  Santa  Clara.  El 
Dorado.  Merced.  Tuolumne.  Mendocino 
and  two  pieces  in  San  Diego.  A  com- 
plete list  of  all  bids  received  will  be 
found   under  the  heading  of  San   Fran- 


STORES. 


\.\'    l-l;.\NCI^^ 


ires  anil  lufts.  2 
Cost  not  stated. 

i  Rousseau.  Mo- 
Owners.    Eisen- 


hach   Co.      The   building 


rected 


of  J 


nd  has  been 


utter  street  east 
designed  to  con- 
tain two  stores  on  tlic  first  floor  and 
lofts  above.  Interior  finisli  wili  be  of 
l>ine  tbrougbaut.  There  will  be  pat- 
ent store  fronts  and  plate  glass  win- 
dows. Exterior  of  the  building  will 
be  -faced  wiMi  pressed  brick.  Plans 
are    being    prepared. 

OAKL.\ND.  CAL.— OfHces,  3  story 
and  base,  bricli  and  steel,  |.50.u(iO.  Ar- 
chitects. Milwain  Bros..  Delger  'Bldg., 
Oakland.  Owners,  San  Francisco-Oak- 
land Terminal  Railway.  The  building 
will  be  erected  at  the  corner  of  22nd 
and  Grove  streets,  and  has  been  de- 
signed for  use  as  the  comiKiny's  ad- 
ministrative headquarters.  Interior 
linish  will  be  of  pine  and  hardwood 
veneer.  There  will  be  steam  heat,  a 
hot  water  supply  and  vacuum  cleaning 
system.  Exterior  of  the  building  will 
be  faced  with  pressed  'brick.  Plans  are 
nearly  complete  and  figures  will  'be 
called   for   shortly. 

FRESNO,  FRESNO  CO..  CAL. — Stores 
and  otnces.  4  to  6  story  and  base,  brick 
and  steel,  »125.000  or  more.  Architect, 
Eugene  -Mathewson,  Fresno.  Owner,  L. 
L.  Corey.  This  building  will  be  erect- 
ed at  the  corner  of  J  and  Fresno 
streets,  having  a  frontage  of  77  feet 
on  one  street  and  130 'feet  on  the  other. 
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high  class  moving  picture  theatre. 
Upper  floors  will  contain  a  total  of  420 
offices.  Construction  will  be  fireproof 
throughout  with  a  complete  steel 
frame,  reinforced  concrete  walls,  floors 
and  roof  slabs.  Interior  partitions  will 
be  of  hollow  tile  and  metal  lath  and 
plaster.  Interior  of  the  theatre  will 
be  handsomely  finis. .ed  in  ornamental 
plaster.  Metal  trim,  liardwoods.  mar- 
ble and  tile  will  be  used  for  flnis.. 
throughout  the  office  portion  of  the 
building.  Basement  of  the  building 
will  be  occupied  by  a  cafe.  The  plans 
provide  for  seven  passenger  elevators, 
steam  heat,  hot  water  system,  vacuum 
cleaning  and  mail  chutes  Exterior 
will  be  faced  with  marble  and  terra 
cotta.  Plans  will  be  ready  to  submit 
to  the  owners  inside  of  two  weeks. 
Further  mention  will  be  made  of  the 
work. 
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1  complete 
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ill 
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!S  tiie  office 
entrance  on  the  first  floor.  Upper 
floors  will  be  arranged  for  a  large 
number  of  modern  offices.  Interior  fin- 
ish will  be  of  pine  and  hardwoods  with 
some  metal  trim.  Plans  -Provide  for 
steam  heat,  oil  burning  equipment, 
vacuum    cleaning    system      and      metal 


i\indow   sash  and   frames. 

Patent  store 

'ronts    and    marble    wain 

scot    are    also 

■  pccifled.      Two   elevators 

will     be     in- 

italled.      Exterior    of    the 

building   will 

le   faced   with   pressed  bi 

-ick  and  terra 

Pla 


being    prepared   and 


ill   be 


ed   to 


rtly. 


LONG  BEACH,  LOS  ANGELES  CO., 
CAL. — Bank  and  offices,  5  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Architects.  Kremple  &  Erkes,  Henne 
ISldg.,  L.  A.  Owner.  William  Prestin. 
The  building  will  be  erected  at  tiie 
corner  of  Pine  avenue  and  Broadway, 
covering  an  area  of  50  by  150  feet. 
^^'Ilile  plans  have  been  prepared  for  a 
five-story  structure,   it   is  possible   that 


only    lb) 


ill    be 


cted    at 
contain 


i  time.  The  first  floor 
ee  stores  and  a  banking  room,  oc- 
led  by  the  Marine  Commercial  and 
ings  Bank.  Twenty  offices  have 
n  provided  for  on  each  of  the  upper 
re  will  be  steel  frame 
terior  walls.  Interior  par- 
te of  metal  lath  and  plas- 
r  ser\iLe.  special  bank  fix- 


one 


ault 


nd  frames  are  specified.  Exterior  of 
he  building  will  be  faced  with  pressed 
rick.  Plans  are  being  prepared. 
SEATTLE,  WASH.^Stores  and  of- 
ces,  22  story  and  base,  steel  and  rein- 
orced  concrete,  $750,000.  Architect,  E. 
W  Houghton,  Collins  Bldg..  Seattle. 
Iwner.  C.  H.  Jones,  representing  Chi- 
ago    capital.      The    building    will      be 


•ected  at  the  northeast  c 

:orner  of  Sec- 

Id    avenue    and    Marion, 

covering    an 

rea    of    lOS    by    122    feet. 

The   interior 

i-st    floor,    except    that    po 

trtlon   devoted 

1  the  entrance,  will  be  i 

Dccupied  by  a 

THEATRES. 


BERKELjiiY,  ALAMEDy.  CO.,  CAL— 
Theatre.  2  story  and  base.  Class  A 
construction.  J70.000.  Architect,  Ed- 
ward T.  Poulkes.  Crocker  Bldg.,  S.  F. 
Owners.  The  Bishop  Co.  The  building 
will  be  erected  at  the  corner  of  Grove 
and  University  avenue  and  will  con- 
tain one  store  besides  the  theatre.  Con- 
struction will  be  fireproof  with  a  steel 
frame,  reinforced  concrete  or  brick 
walls  and  metal  interior  partitions. 
The  main  auditorium  will  have  a  seat- 
ing capacity  of  1,000  people.  Interior 
finish  will  be  of  pine  and  ornamental 
plaster.  There  will  be  steam  heat  and 
a  modern  system  of  ventilating.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  also  being  prepared  for 
other  similar  buildings  to  be  erected 
in   the  interior  valley  towns. 

OAKLAND,  CAL.— Theatre,  2  story 
and  base.  Class  A  construction.  $80.- 
000.  Architect,  Edward  T.  Foulkes, 
Crocker  Bldg..  S.  F.  Owners.  The 
Bishop  Co.  The  building  will  be  erect- 
ed at  the  northwest  corner  of  14th  and 
Harrison  streets  and  will  contain  one 
store  besides  the  theatre.  Construc- 
tion will  be  fireproof  throughout.  The 
main  auditorium  will  have  a  seating 
capacity  of  1,200  people.  Interior  fin- 
ish will  be  of  pine  and  orn-amental 
plaster.  There  will  be  steam  lieat  and 
a  modern  system  of  ventilation.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  being  prepared.  Several 
other  similar   buildings  will   be  erected 


the 


valley 


PORTLAND,  ORE.— Theatri 
lices.  4  story  and  base,  reinfo 
Crete,  $100,000.  Architect.  Aar 
Henry  Bldg.,  Portland.  Own< 
G.    Winstock.      The    building 


cted 


the    theatre    on    the    first    flo 


office 
of    Ihr 


Constr 


ill    be 
finish 


he  of  pine  and  ihardwood.  marble 
tile.  The  theatre  will  have  a  sea 
capacity  of  2.0.00  people.  Plans 
vide  for  steam  heat,  elevator  sei- 
patent  store  fronts,  metal  window 
and  frames  and  vacuum  cleaning 
tem.  Exterior  of  the  huildlng  wil 
faced  with  cement  plaster.  Plans 
lie  out  for  figures  within  two  weeh 


Contracts  Awaraeo. 

SEATTLE,  WASH.— Theatre,  3  story 
and  base.  Class  A  construction,  $80,- 
000.  Architect.  H.  Ryan,  Northern 
Bank  Bldg.,  Seattle.  Owners,  Blaine 
Estate.  Contractor.  H.  D.  Stewart. 
.American  Bank  Bldg.,  Seattle.  Con- 
tract price,  $80,000.  Note:  The  con- 
tractor   is    now    taking    subfigures      on 


SEALED  PROPOSALS. 
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PROPOS.\LS    FOR    MARBI.E. 


Mil    be 
the 


tills     office     he 

o'clock    p.    111.    and   3    o'clock 

\Ve<lnesday,  the  Zmb  dny  of  April,  1914, 

for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and  materials  therefor,   to  wit: 

The    marble    work    for    the    t,ity    Hall. 

Progressive    payments   will    be    made. 

.Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Worlis. 
to  which  reference  is  hereby  made, 
and  must  be  commenced  within  five  (5) 
calendar  days  from  the  receipt  of  writ- 
ten notice  from  the  Board  of  Public 
Works,  and  completed  within  four 
hundred  (400)  calendar  days  there- 
after. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  as 
follows: 

No.   1—  $75,000.00. 
No.   2—   $50,000.00. 


oposition 
Proposition 
Proposition 
Proposition 
Proposition 
Propositio 
Propositio 


50,000.00. 
No.  4—  $50,000.00. 
No.  5—  $60,000.00. 
No.  6—  $50,000.00. 
No.  7— $100,000.00. 
Proposition  No.  S — $100,000.00. 
Proposition  No.  9— $100,000.00. 
.\11  proposals  offered  must  be  a 
■    "    '  ■       "  rtifled    by 


at    th 


sible 


bank,    payable 
Super 


Clerk  of  the 
int   not   less 
Lggregate  of  the  proposal, 
nted   proposal    forms   wil]    be   fur- 


als 


ust  be 


nade 


ch 


of   Public   Works 
right    to    reject   any   and   all    bids. 
y     order     of     the     Board     of     Publl' 
rks.  RICHARD  J.   CLINE, 

Secretary. 


PROPOSALS    FOR    BUILDING. 


OFFICE  OF  THE  BOARD  OP  PUB- 
lic  Works  of  the  Cltv  and  Countv  of 
San    Francisco. 

Sealed    proposals    will    be 


offic 


of 


o'clock    p.    ni.    nncl    3    o'clock    p. 
Wednesday,  the  15th  day  ..■   April,  1B14. 

for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and   materials   therefor,   to   wit: 

The  construction  of  buildings,  foun- 
dations, hopper  bins  and  tanks  for  the 
Municipal  Asphalt  Plant  at  Florida 
street   and   Treat  avenue. 

Progressive    payments    will    be    made 

Said  work  must  be  done  in  accord- 
ance with  the  plans  and  specifications 
therefor  on  file  in  the  office  of  the 
Board  of  Public  Works,  to  which  ref- 
erence is  hereby  made,  and  must  he 
commenced  within  fifteen  115)  calen- 
dar days  and  completed  within  one 
hundred  and  twenty  (1201  calendar 
days  from  the  date  of  the  contract  to 
be    made   and    entered    into    therefor. 

The  amount  of  bond  for  faitliful  per- 
formance of  contract  has  been  fixed  at 
fn.000.00. 

-Ml  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible   bank,    payable    to    the    order 
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\v.  It.   BUiiiU':,  PiHs,        ijiris  i;.  Hni..\i,  s«-.        it.   .1.   iuhh.k.   vir 

BRODE   IRON   WORKS 

Citablished  1886 — Incorporated  1913 

Fabricators  and  Contractors  of  Structural  Steel  and  Ornamental  Iron  Work 

Offlco  &  Works:  31-37  Hawthorne  St.,  bet.  Howard  &  Folsom  Sts.,    San  Franci 


less 


pt 


the   aggregate   of   the   propos 

Printed  proposal  forms  will  he  fur- 
nished gratuitously  upon  application  at 
tlie  office  of  the  City  Engineer,  and  all 
proposals    must    be    made      upon      such 


The 


PROPOSALS. 


cutting     and     dr 


payn 


ill    he 


cord- 


Said  work  must  be  do 
ice  with  the  specifications  on  hie  in 
e  office  of  the  Board  of  Public  Works, 
which  reference  is  hereb>-  made. 
Id  must  be  commenced  within  hve  (5) 
.lendar  days  from  the  receipt  of  writ- 


of    Publii 

\^'orks.      and      completed      within      tW( 
hundred      (200)      calendar    days     there 


for 


The 


unt  of  bond  for  faithful  per- 


ct  ha 


$5,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certitied  by  a  re- 
siionsihle  bank,  payable  to  the  order 
of   the  Clerk   of   the  Supervisors,   for  an 


not    le 

he   aggregate   of   tlie   proposal. 
Printed    proposal    forms    will    be 


Bv     order     of     the     Board     of     Publii 
Wolks.  RICHARD    J.    CLINK. 

Secretary. 


PROPOS.\I,S. 


OFFICE  OF  THE  BOARD  OF  I'UB- 
lic  Works  of  the  City  and  CoMrit.\  of 
San    Francisco. 

Sealed  proposals  will  bp  rcceiveil  at 
this  office  between  tlie  Iiouis  nf  2 
o'clock  p.  in.  nn<l  :f  oVIoek  |i.  iii.  on 
Wednenilnv.  the  lath  day  of  April,  1I>14. 
for  doing  the  following  work,  includ- 
ing the  furnisliing  of  the  necessary 
labor  and    materials   therefor,    to   wit: 

The  Furnishing  and  Installing  of  Re- 
inforced Concrete  Trolley  Poles,  fo; 
use    in    the    Municipal    Railway    E.\ten- 


Progressive    payments   will    he 

Said    work    must    be    done    in    : 

ance    with    the    specifications    on 

the  office  of  the  Board  of  Public 

which     reference 


nade 


and 


St  he 


ithi 


fifteen 
•ipt  of 
f   Pub- 


(15) 

written 

lie    Works,    and    completed    witliln    one 

hundred  and  eighty  (ISO)  calendar  days 

thereafter. 

The  amount  of  bond  for  fnitbttll  per- 
formance  of  contract  has  been    fixed  at 

IJl.OOO.OO. 

All  proposals  offered  must  he  <iccom- 
panied  by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk   of  tlie   Supervisors,   for  an 


ot   le 


thai 


the   aggregate   nf   the   propns;il. 

Printed  proposal  forms  will  be  fur 
nlslied  gratnitouslv  upon  apiilica  lion  a 
the  office  of  the  Architect.  <ind  all  iiro 
posals   must   be  made   upon   such    forms 

The  Board  of  Public  Works  reserve 
the  right   to  reject  any  and  all   bids, 


III'      111,-      l!u;inl      ot      I'ul.li, 
ItlClI.'iKD    J.    CLI.NE. 

Seoretarj-. 


Boai-d   ot   Public   Works   reserves 
ht   to  reject  any  and  all   bids, 
irder    of     the     Board     of    Public 


SEALED  PROPOSALS  will  be 
ed  at  the  office  of  the  Californii 
way 


High- 


Bldg., 
"ill  be 


mento,  Cal.,  until  the  time 
noted,  at  which   time  they 
cly  opened  and  read,  for  construe- 
in   accordance    with    the    specifica- 
refor,   to   which    special   refer- 


ade,    portions 
I'ay  as   foIlow&: 
Until  2  o'clock  P.  M., 

Siskiyou   County    froi 


of   State 

April  27.  1914. 

Hornbrook    t 


miles  in  length. 

Shasta  CounI 
Hazel  Creek  P. 
9.9  miles  in  lens 

Tehama  Coun 
to 


(Il-Si! 
0  be  graded. 

from      La    Moine      to 

).    (II-Siia-3-Dl.    about 

grade 


the 


about  S.S 
Portland  cement  conci 
Butte  County  fron- 
to  the  northerly  boui 
D).  about  11.2  miles 
built  of  Portland  cem 
County    fron 


(lI-Teh-7 


utherl.v 


ortherly 


ndar 


about 

Portland    cement    concrete. 

Sonoma  County  from  the  northerly 
boundary  to  Cloverdale  (IV-Son-I-A'i. 
"     lit  4.5  miles  in  length,  to  be  graded. 


Pla 


ay    be 


proposals 
fications    may    b 
office  and  tliev 
flees   of   the   Dii 
div 


nd    fo 


The  Di' 


vhich    the 
Engii 


oflic 


Obispo. 


located      at    Willits,      Pieddi 
mento,   San   Franc 
Fresno,  and   Los 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  atten- 
tion  of   prospective   bidders   is  called   to 


direct 

ons   as    to    bidding,    qu 

work 

;o  be  done. 

etc. 

The 

Departmen 

of    Engin 

serves 

the    right 

to    reject 

bids   0 

r   to   accepi 

the    bid    c 

the  be 

St  interests 

iif  II, c  .sita 

CHAni.i' 

NEW"!'- 

.      1  ,  1  [  ■  ! 

CHAK! 

1 ;  ^ 

Califoi  11 

AUST  1  \ 

;     I'll  Ti ■! 
HiKliwav 

WILSON 

R.   ELLIS. 
Secreta 

I-,,.. 

d    March    25 

1914. 

PURSUANT  to  Resolution  No.  7C-13 
N.  S..  passed  March  16.  1914.  the  Coun- 
cil of  the  City  of  Oakland  will  receive 
bids    for    furnishing    of    all    the    labor. 


Terra  Cotta  and  Setting  for  tht 
torium,  located  on  Twelfth  stre 
tween  Fallon  street  and  Lake 
avenue,  in  the  City  ot  Oakland. 
All     proposals     shall     he     madi 


19 

lilTigton    streets,    Oakland,    and    at 
expiration    of   the    time   named    the 
will  be  opened,  examined  and  pub- 
declared    in    open    session    of    the 

I  said  materials,  labor  and  work- 
s' ip  is  to  consist  of  that  required 
and  be  in  accordance  with  the 
s.  drawings  and  specifications  pre- 
il  therefor  and  on  file  in  the  offlco 
olin  .T.  Donovan,  Supervising  Archl- 
"f  the  City  of  Oakland,  to  which 
plans  and   specifications   reference 


nstr 


npletion  of  the  Architectural  Terra 
ta  and  Setting,  all  as  indicated  on 
Plans  and  Drawings  and  as  called 
in  the  specifications  is  to  be  let  or 
arded  as  a  separate  contract. 
'lie  Contractor  will  be  required  to 
;in   woi-k   within   five    (5)    days   from 


architect,  and  to  fully 
entire  work  in  accordance 
.•inirements  ot  the  agree- 
-.  ilrawings  and  speciflca- 
airil  therefor  to  the  entire 
1  iif  the  Commissioner  of 
rks  and  the  Council,  on  or 
hundred       (100)       working 


Afti 


the 


the 


vard    and    upo 


the 


tor  shall  at  the  same  time  execute  to 
the  City  of  Oakland  and  deliver  to  the 
Auditor  a  bond  guaranteeing  to  the 
City  the  faithful  performance  of  the 
contract,  and  in  an  amount  equal  to 
(25%)     of    the 


pe 


the 


atum   (50%)   of  tl: 


id    agree 


at.      He 

and    all    p 
or    turn 
upon    th( 
t   equal    to    fift 
■  amount  name 


ed 


A  bound 
posal  and  of  the  requ 
agreement,  bonds,  acknowledgments 
and  specifications  will  he  furnished 
contractors  on  demand  at  the  office  of 
the  Supervising  Architect  of  the  City 
of  Oakland.  Security  Bank  Building, 
corner  ot  11th  and  Broadway.  The 
plans  and   drawings   may  be  bad   at  the 


upon  a  deposit  of  Twentv-flve  ($25,Oni 
which  ileposit  will  be  returned  to  the 
applicant  when  the  said  plans  and 
ilrawings  are  returned  to  the  Architect 
in  good  condition:  one  complete  set  of 
plans  and  drawings  required  for  the 
work  will  be  furnished  each  applicant; 
additional  copies  will,  however,  be  fur- 
nished, provided  the  applicant  pays  tne 
cost  ot  reproduction,  sue  additional 
copies  to  be  returned  to  the  .Architect 
together    with    the    first    set. 

All  information  relative  to  the  re- 
qnirements  tor  bidding,  and  all  direc- 
tions necessary  to  explainand  make 
definite  any  of  the  provisions  of  the 
■  ?s  will  be 
.  -  ---g      Architect 

m  application  at  his  office, 
'he  right  is  reserved  to  the  Council 
accordance  with  the  provisions  ot 
Charter  of  the  City  of  Oakland,  to 
;ct  any  or  -^ill  bids  submitted, 
lacli  bid  shall  bear  the  affidavit  of 
bv   Section    126 


XorirE    TO    CONTRACTORS. 

TREASURY  DEPAKT.1IENT,  Super- 
vising Architect's  Office.  Washington, 
n.  C.  March  27.  1914.— SEALED  PRO- 
POSALS will  he  opened  in  this  office  at 
X  P.  IW.,  Mar  <!.  1»14.  for  the  construc- 
tion complete  (including  mechanical 
equipment,  interior  lighting  fixtures 
and  approaches)  nf  the  United  St.ates 
Post  Office  at  Grass  Valley.  Cal.  The 
liiiil.ling  is  one  storv  and  basement. 
Willi    a    around   area    nf   approximately 


CO   fac 


slate 


'ity    Hall.    14th    and 


KOTICE   TO  CONTRACTORS. 

NOTICE  is  hereby  given  that  sealed 
liids  will  be  received  by  the  Board  of 
Trustees  of  the  Patterson  Union  High 
School,  Patterson,  Stanislaus  County, 
California,  on  the  ll«h  day  of  April, 
1014,  up  to  2  oviook  p.  m.  of  the  said 
day,  for  furnishing  tlie  labor  and  ma- 
new  Union  High 
id  District,  on  the 
vided  for  same,  on  the  west 
line  of  7th  street,  bounded  on  the  north 
by    H    street    and    on    the    south    by    J 

The'  plans  and  speclBcations  for  the 
said  proposed  new  Union  Higji  School 
Building  are  on  tile  in  the  office  of  Dr. 
A.  M.  Field,  Clerk  of  the  above  Board, 
in  Patterson,  California,  and  also  In 
the  office  of  Henry  C.  Smith,  author- 
ized architect,  785  Market  street,  San 
Francisco,  California,  where  copies  of 
same  may  be  obtained  by  bidders  on 
deposit  of  the  sum  of  Twenty-five  Dol- 
lars ($25.00).  Reference  is  hereby 
made  to  such  plans  and  specifications 
for  mode  of  bidding.  Blank  forms  for 
bidding  will  be  furnished  by  Clerk  or 
architect   upon   application. 

Each  bid  must  be  accompanied  by  a 
certified  check  or  bidder's  bond  for  ten 
per  cent  of  the  amount  of  the  bid,  said 
check  or  bond  to  be  made  payable  to 
Dr.  A.  M.  Field,  Clerk  of  the  Board  of 
Trustees  of  the  Patterson  Union  High 
School  District.  The  Board  reserves 
the  right  to  reject  any  or  all  bids. 

All  general  bidders  will  be  allowed 
to    retain    the    plans    and    speclflcatio 


y    be    made    by    payment    of   110.00   to 
retain    same    until      opening      of      bids, 
which    amount    will    be    deducted    from 
the    deposit    made    of    125.00    when    the 
plans    and    specifications    are    returned. 
DR.    A,    M.    FIELD,    Clerk. 
CAD    ELLIS, 
President   of  the   Board   of  Trustees   of 
the   Patterson      Union      High      School 
District,    Patterson,      Stanislaus     Co., 
California, 


CAI.II-'ORNIA    HIGHWAY   COMMISSION 


NOTICE   TO    CONTR.\CTOIlS. 

SI':aLED  PROPOSALS  will  be  receiv. 
ed  at  the  office  of  the  California  High- 
way Commission,  516  Fnrum  Bldg., 
Sacramento,  Cal.,  until  the  time  here- 
inafter noted,  at  whlcli  time  tliey  will 
be  publicly  opened  and  read,  for  con- 
struction in  accordance  witli  the  speci- 
fications therefor,  to  which  special 
reference  Is  made,  portions  of  State 
highway    as    follows: 

Until  2  o'clock  P.  M.,  April  13.  1014 

Solano  County  from  Benicla  to  a 
point  21^  miles  south  of  Cordelia  (lU- 
.'inl-7-Aj.  about  9  miles  in  length,  to 
be   built  of  Portland   cement  concrete. 

Alameda  County  from  Hayward  to 
Viille  Vista  School  (IV-AIa-5-C),  about 
3.1  miles  in  length,  to  be  built  of  Port- 
land cement  concrete. 

.Aj-'imeda  County  from  Hayward  to 
Oakland  (IV-Ala-5-D),  about  5,1  miles 
in   length,   to  be  surfaced  with  asphal- 
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bids    or   to    accept    the    bid   deemed    for 
th,i  t>est  interests  of  the  State. 
CHARLES   D.   BLANEY. 
NEWELL    D.    DARLINGTON, 
CHARLES   F.   STERN, 
California   Highway    Commission. 
AUSTIN    B.    FLETCHER. 

Highway    Engineer. 

...  „,    ,     .„  „ (a,.y 


Wednesday,      April      8,      1914, 


tic 


Crete. 

County    from      the      northerly 

boundary   to   Dearborn    (VI-Ker- 

ut    12.4   miles   in   length,    to   be 


NOTICE   TO  CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McCIure,  State  Engineer,  Capitol 
Building,  Sacramento,  California,  up  to 
an  including  12  o'clock  uood,  Tuesdny, 
April  21»t,  1014,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials  and 
labor,  and  doing  the  work  required  for 
the  construction  and  erection  ot  the 
elevator  work  of  the  building  known 
as  the  Female  Building,  at  the  Stock- 
ton State  Hospital,  Stockton,  Califor- 
nia, in  accordance  with  the  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering,  Sac- 
ramento,  California. 

Such  bids  will  be  received  for  the 
Entire  Work.  ._    ^ 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  ot  ten  per  centum 
(10%)  of  the  amount  ot  the  bid  must 
accompany  each  bid. 

A  deposit  of  Five  Dollars  (15.00)  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  speci- 
fications to  the  State  Department  of 
Engineering,  at  Sacramento,  Califor- 
nia, in  good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any  and 
all  bids  and  to  waive  any  Informality 
In  any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McCLURE,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope  "Proposals'  for  Elevator 
Work,  Stockton  Slate  Hospital,  Stock- 
ton, California." 

(Signed)  W.    F.   McCLURE, 

State  Engineer.    (*) 


PROPOSALS    FOR    BUILDING. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  ni.  anil  3  o'clock  p.  in.,  on 
WcdnCHilar,  the  15tli  liny  of  April,  1014. 
for  doing  the  following  work,  includ- 
ing   the    furnishing    ot    the    necessary 


Hous_ 

westerly    corne 
mercial    streets. 
Progressive   payi 

work   must   .,_    ---    

nitvjt:  rfith  the  specifications  on  file  .- 
the  office  of  the  Board  of  Public 
Works  to  wliich  reference  Is  hereby 
made,  and  must  be  commenced  within 
five  (5)  calendar  days  from  the  receipt 
of  written  notice  from  the  Board  of 
Public  Works  and  completed  within 
two  hundred  and  seventy  (270)  calen- 
days   thereafter. 

nount  of  bond  for  faithful  pe 


ct   ha 


been   fixed  at 


4-Fl 

built  of  Portia 

Ventura  County  from  Sea  Cliff  to  the 
westerly  county  boundary  (VII-Ven-2- 
F  .>'■  Gi,  about  6.1  miles  in  length,  to 
be  built  of  Portland  cement  concrete. 

Plans  may  be  seen,  and  forms  of 
proposal,  .bonds,  contract,  and  speci- 
fications may  be  obtained,  at  the  said 
office  and  thev  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  ot  the 
divisions  in  which  the  work  Is  situat- 
ed. The  Division  Engineers'  offices  are 
located  at  Willlts.  Redding.  Sacra- 
mento. San  Francisco,  San  Luis  Obispo. 
Fresno,   and   Los   Angeles. 

No  bid  will  be  received  unless  It  is 
made  on  a  blank  form  furnished  bv  the 
Commission.  The  special  attention  of 
prospective  bidders  Is  called  to  the 
"Notice  to  Contractors"  annexed  to 
the  blank  form  of  proposal,  for  full 
directions  as  to  bidding,  nuonlitles  of 
work   to  be  done.  etc. 

The  Department  of  Engineering  re- 
serves   the    right    to    reject    any    or   all 


forman .  _ 
JIO. 000.00. 

All  proposals  offered  must  be  accom- 
panied bv  a  check  certified  by  a  re- 
sponsible' bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  ot  the  proposal 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Arcliitect.  and  all 
proposals  must  be  made  upon  such 
forms.  , 

The  Board  of  Public  Works  reserves 
the    right    to    reject   any   and    all   bids 

By  order  ot  the  Board  of  Public 
Works.  RICHARD   J.   CLINE. 

Secretary. 
PROPOSALS    FOR    ELECTRIC    WORK. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
S-an   Francisco. 

Sealed    proposals    will    be    received    at 


rine  House  No.  12. 

Progressive    payments    will    be 

made. 

Said    work    must    be   done    in    i 

accord- 

ince   with    the   specifications   on 

file    In 

the    office    ot      the      Board      of 

Public 

IVorks    to    which    reference    Is 

hereby 

within 

five  (5)  calendar  days  from  the 

receipt 

3f    written    notice    from    the    Bo 

ard    ot 

Public     Works     and     completed 

within 

two   hundred   and   seventy    (270) 

calen- 

iar  days   thereafter. 

bond  for  faithful  pe 
formance  of  contract  has  been  fixed  at 
1750.00. 

All  proposals  offered  must  be  accom- 
mied    by    a   check 


sponsible    bank,    payable    to    the    order 
of   the  Clerk  of  the  Supervisors, 
amount    not    less    than    ten    per 
aggregate  of  the  propos 


for 


vlll    be    fur- 


made    upon    sucl 

Ic  Works  reservei 
ny  .ind   all   bids, 
of     the     Board     of     Public 
RICHARD   J.   CLINE, 

Secretary. 


Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  m.  and  8  o'clock  p.  m.,  on 
WedncHday,  tlie  15th  day  of  April,  1014. 
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ot 
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the  aggregat 
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proposal. 
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the 
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proposals    mi 
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be 
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The  Board 

of 

Public   Works   reserves 

the   right   to 

rej 

ect   a 

nv   and    all   bids. 

Bv    order 

of 

the 

Board     of     Public 

Works. 

RICHARD   J.   CLINE. 

Secretary 

^ 

PROPOSALS 

FOR 

BRICK    WORK. 

OFFICE  OP  THE  BOARD  OF  PUB- 
ic  Works  of  the  City  and  County  of 
an   Francisco. 

Sealed    proposals   will   be   received   at 


ng    the    tollowln 


The    'Brick    Work 
No.    12, 

Progressive    payir 
-Said    work    must 


clud- 
tbe     necessary 
retor.   to   wit: 
Engine    House 


be  done 
ifications 
Board 


rittc 


notii 


fir 


the    Board 


nple 


ithi 


reatte 
The  amount  ot  bond   for  faithful  ne 

formance  of   contract   has   been   fixed 

$3,000.00. 

All  proposals  offered  must  be  accor 

panied    by    a    check    certified 


sible 


bank. 


ible    Ic 


th( 


of   t!i 

amount    not    less    tii 

the  aggregate  ot  th 

Printed    proposal 


for 


nished  gratuitously  uiiuji  aijuljiauon 
at  the  office  of  the  AVchitect,  and  all 
pioposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the   right   to    reject   any  and   all    bids. 

B.v  ord^r  of  the  Board  of  Public 
^Xorks.  RICHAKD   J.   CLIXE, 


BUILDING   AND   INDUSTRIAL  NKWS 

upfiied  fur  coustruutiuy  a  gravel  rc_Md 
to  Point  Arena  Light  station,  Cal. 
Blank  proposals  and  particulars  may 
be  obtained  by  addressing  tlie  LIGHT 
HOUSE    INSPECTOR.      San      Francisco. 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
hc  Works  of  the  City  and  County  of 
S«n   Francisco. 

Sealed  proposals  will  be  received  at 
tins  office  between  tlie  hours  of  2 
o'floek  p.  m.  and  a  (k'olock  p.  m.,  on 
Wednesdar,  the  ISfh  day  of  April,  J»I4, 
for   doing   the    following    work,    t."    wit 

Tlie  furnisliins  ;ui.i  df-liverinK  of  a 
(juantity  of  track  special  work  being 
section  •  C"  of  Contract  No.  i;  of  the 
.Municipal    Railways, 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  therfor 
on  file  in  the  office  of  the  Board  of 
Public  Works,  to  which  reference  is 
hereby  made,  and  must  be  commenced 
and  completed  within  the  time  limits 
set    forth    in    said    specifications 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed    at    15.000.00. 

All   proposals  offered   must  be  accom- 
panied   by    a    clieck    certified    b 
.'sponsible    bank.    p«vabl 


of  the  Clerk  of' tbe'Supervisor 
amount  not  less  than  ten  per 
the  aggregate  of  the  proposal. 


order 
or  an 
nt   of 


Printed  proposal  for,„o  >yi,i  i,c  iui- 
nished  gratuitously  upon  application 
at  the  office  of  the  City  Engineer  and 
all    proposals   must   be   made    upon    such 

The  Board  of  Pul  ■  Works  reserves 
the   right   to   reject   any   and   all   bids. 

By  order  of  the  Board  of  Public 
Works.  RICHARD   .1.    CLIXE 


OFFICE  OF  THE  BOARD  OF  PUB- 
?  Works  of  the  City  and  County  of 
in  Francisco. 
Sealed   proposals   will    he 


offlc 


betv 


th 


•ived 
of 


o'clock    p,    m.    and    .1    o'clock    p.    m.,    on 
Wednesday,  the  8th  day  of   .4prtl,  1914, 

for    doing    the    following    work,    to    wit: 

The  furnishing  and  delivering  of 
Machine  Shop  Equipment  for  the  Mu- 
nicipal   Pipe    Yard. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  therfor 
on  file  in  the  office  of  the  Board  of 
Public  Works,  to  which  reference  is 
hereby  made,  and  must  be  commenced 
and  completed  within  the  time  limits 
set    forth    In    said    specifications 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
ll.OOO.OO. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal. 

Primed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  City  Engineer,  and 
all    proposals   must   be    made   upon    such 

The   Board  of   Public   Works   reserves 

the   right   to  reject    any   and   all    bids. 

By    order  of    the    Board     of    Public 

Works.  RICHARD   J.   CLINE. 


PROPOSALS    FOR    DREDGING. 

DREDGING.— Sealed  proposals.  in- 
dorsed "Proposals  for  Dredeing.-  will 
be  received  at  the  bureau  of  yards  and 
docks.  Navy  Department.  Washington 
1).  C.  until  11  o'clock  a.  in.  April  18, 
1»14.  and  then  and  there  publidv  open- 
ed for  dredging  at  the  navy  yard. 
Puget  Sound,  Wash.  Plans  and  speci- 
fications can  be  obtained  on  applica- 
tion to  the  bureau  or  to  the  comman- 
dant of  the  navy  yard.  Bremerton. 
Wash.      H.    R.    STANFORD.      chief      of 


PROPOSALS     FOR     ROAD     WORK. 

ROAD. — Sealed  proposals  will  be  re- 
ceived at  the  office  of  the  lighthouse 
Inspector,  San  Francisco.  Cal..  until  2 
O'clock   p.   m.   April   IT,   1914,   and   then 


NOTICE  TO    CONTRACTORS. 


.•ed  by  W. 
.  Capitol 
^ia,  up  to 


SEALED  III  I  I.-;  «  jl 
F.  McClurt,  -  .  ■■  i 
Building.  Sa.  !,.i,  .  ;  - 
and  IneludiuiA  I-  <i','l< 
day,  April  Z7,  lull,  ...u.l  bids  then 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required  for 
tlie  construction  and  erection  of  a 
building  to  known  as  the  Nurses  Home, 
Female,  at  the  Agnews  State  Hospital. 
Agnew.  California,  in  accordance  with 
plans  and  specifications  therefor,  copies 
of  which  may  be  obtained  on  applica- 
tion to  the  State  Department  of  En- 
gineering.   Sacramento.    California. 

Such    bids   will   be     received   for     the 


check 
C10%) 


of 


Ified 


per 
of   the   bid 


entu 


pany   each    bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifica- 
tions, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering  at  Sacramento. 
California,  in  good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  anv 
and  all  bids  and  to  waive  any  infor- 
mality in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McCLURE,  State  Engineer.  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  "Proposals  for  Nurses' 
Home,  Agnews  State  Hospital.  Agnew. 
California." 

(Signed)  W.   F.    McCLURE. 

State    Engineer.    IM 


NOTICE   TO    CONTRACTORS. 


SEALED  BIDS  will  be  receiv 
P.     McCIure.     State     Engineer 
Building.  Sacramento.   Califorr 
and    Includinif    12   o'clock,    no« 
day,  April  28,  1914.  said    bids 
there    to    be    publicly    opened 
for   furnishing  all   plant,   matei 
labor,  and  doing  the  work   req 
the      construction      and    erecti 
building   to  be   known    as   the   Worki 
Cottage— Female— at   the  Agnews  St 
Hospital.      Agnew.    California.      in 
cordance   with    plans  and    specificati 
therefor,    copies    of       "  "   " 
tained    on   applicat 
partment    of    Engi 


d  by  W. 
Capitol 
a.  up  to 
I.    Tneii- 


ot 


allfo 

Such    bids    wi 
Entire   Work. 

Cash,    a    bidd 


hich  may  be  ob- 
to  the  State  De- 
ring,    Sacramento. 


11  be 


received   for 


(10%)    of   the    amount    of    the    bid    must 
lany   each    bid. 

eposit  of  Ten      (110.00)      Dollars 
required  on  plans  and  specifica- 


tions.    the    deposit 

to   he 

retu 

mediately    oi 

n    the 

of  t 

and   specifica 

tions   1 

to   the 

Stall 

igtneer 

t    Sai 

California,   it 

1  good 

condi' 

tion. 

The    State 

Depar 

■tment 

nt    1 

ing    reserves 

the 

right 

to    r( 

McCLURE.  State  Engineer.  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  "Proposals  for  Worker's 
Cottage — Female— at  the  Agnews  State 


PROPOSALS    FOR    CANAL    WORK. 

CANAL  WORK — Department  of  the 
Interior,  U.  S.  Reclamation  Service, 
Washington.  D.  C— Sealed  proposals 
will  be  received  at  the  office  of  the  U. 
S.  reclamation  service.  Great  Palls. 
Mont.,  until  2  o'clock  p.  m.  April,  15, 
1914,  for  the  construction  of  a  portion 
of  the  St.  Mary  canal.  St.  Mary  storage 
unit.  Milk  River  project.  Montana,  in- 
volving about  5S0.000  cubic  yards  of 
excavation.  7.500  cubic  yards  of  con- 
crete. 13.000  square  yards  of  paving. 
700  cubic  yards  of  rip-rap.  and  8,500 
cubic  yards  of  pudding;  the  placing  of 
'      Jt  485,000  pounds  of  steel   relnforce- 


Indla 


Reser 


atio 


Jut  105.000 

netalwork. 

Black  feet 


PROPOSALS    FOR   SALE   OF    VESSELS. 

SALE  OF  U.  S.  NAVAL  VESSELS.— 
Sealed  proposals  will  be  received  at 
the  bureau  of  supplies  and  accounts. 
Navy  Department.  Washington.  D.  C, 
until  12  o'clock,  noon.  May  14,  1914, 
when  they  will  be  publicly  opened  for 
the  purchase  of  the  following  vessels: 
U.  S.  S.  Mianila.  at  navy  yard.  Mare 
Island.  Cal.,  appraised  value  JIO.OOO;  U. 
S.  s.  Restless,  at  naval  torpedo  station, 
Newport.  R.  I.,  appraised  value  $2,00(). 
The  Manila  will  be  sold  for  cash  to  the 
highest  hidder  and  the  Restless  to  the 
bidder  offering  the  highest  price  above 
the  appraised  value.  Forms  of  pro- 
posal and  hond  and  information  con- 
cerning the  vessels  and  the  terms  end 
conditions  of  sale  may  be  ohtalned 
application  to  the  bureau  of  sup- 


NOTICE    TO    CONTRACTORS. 

SEALED  BIDS  will  be  received  by  W 
P.  McClure.  State  Engineer,  Capitol 
Building.  Sacramento.  California,  up  to 
and  Including  12  o'clock,  noon,  Thura- 
doy,  April  23rd,  1914,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials  and 
labor  and  doing  the  work  retjuired  for 
the  construction  and  erection  of  a 
building  to  be  known  as  Ward  25 
Stockton  State  Hospital.  Stockton.  Cal- 
ifornia, In  accordance  with  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering.  Sac- 
ramento, California. 

Such  bids  will  be  received  for  the 
Entire   Work. 

Cash  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

A  deposit  of  Ten  ($10.00)  Dollars  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  Immediately 
on  the  return  of  the  plans  and  specifi- 
cations to  the  State  Department  of  En- 
gineering at  Sacramento.  California,  in 
good  condition. 

The  State  Departmet  of  Engineering 
reserves  the  right  to  reiect  any  and  all 
bids  and  to  waive  anv  informality  in 
any   bid   received. 

All  bids  must  be  addressed  to  W.  P 
.VIcCLURE.  State  Engineer  Sacramen- 
to, California,  and  plainly  marked  on 
the  envelope:  ''Proposals  for  Ward  25, 
at  the  Stockton  State  Hospital  Stock- 
ton. California." 

(Signed)  w.    P.    McCLURE 


State'Engine 


ent    ba 


393,000      feet,      board 


PROPOSALS    FOR    BUILDING. 

BUILDING— Department  of  the  In- 
terior. Office  of  Indian  Affairs,  Wash- 
ington, D,  C. — Sealed  proposals  plainly 
marked  on  the  outside  of  the  sealed 
envelope  "Proposals  for  Additions  to 
Brick  Dormitory.  Santa  Fe  Indian 
School.  New  Mexico,"  and  addressed  to 
the  commissioner  of  Indian  Affairs, 
Washington,  D.  C.  will  be  received  at 
the  Indian  Office  until  2  o'clock  p.  m, 
April  13.  1914,  for  furnishing  materials 
and  labor  for  the  construction  of  ad- 
ditions to  girls'  brick  dormitory  at  the 
Santa  Pe  Indian  School,  New  '  Mexico 
in  strict  accordance  with  the  plans, 
specifications  and  instructions  to  bid- 
ders, which  may  be  examined  at  the 
office  of  the  paper  or  periodical  in 
which  this  advertisement  appears,  the 
U.  S.  Indian  warehouse  at  San  Fran- 
cisco. Cal..  and  at  the  Santa  Fe  Indian 
School.  For  further  Information  apply 
to  the  superintendent  of  the  Santa  Fe 
Indian  School.  Santa  Fe.  New  Mexico 
CATO   SELLS,    commissioner. 


PURSUANT  to  Resolution  No.  7645 
N.  S..  passed  March  16.  1914.  the  Coun- 
cil of  the  City  of  Oakland  will  receive 
bids  for  furnishing  of  all  the  materials, 
labor  and  workmanship  required  in 
connection  with  the  construction,  erec- 
tlno  and  finish  of— A:  Granite  Work 
and  Set-ting,  or,  B:  Limestone  Work 
and   Setting   tor   the      Auditorium,      lo- 


22 


BUILDING   AND  INDUSTRIAL  NEWS 


.Wcrln 


April 


1!)14. 


fated  on  Twelfth  street,  between  Fal- 
lon street  and  Lake  Shore  avenue,  in 
the  City  of  Oakland. 

All  proposals  shall  be  made  upon 
and  conform  to  the  requirements  o£ 
the  forms  of  proposals,  prepared  and 
furnished  by  the  City,  through  tire 
Supervising  Architect,  and  shall  be  en- 
closed in  sealed  envelopes  endorsed 
•■Bid  for  Auditorium."  addressed  to  the 
Council  and  deposited  by  tlie  l.idder,  or 
his  agent,  with  said  Couii. Ml  wliile  In 
session,  between  11  o'clock  a.  in.  and  12 
o'clock.  Noon,  PaclBc  Time,  on  the  13tli 
day  ot  April,  1»14,  in  the  ruora  of  the 
Council  in  the  City  Hall,  14th  and 
Washington  streets,  Oakland,  and  at 
the  expiration  of  the  time  named  the 
bids  will  be  opened,  examined  and  pub- 
licly declared  in  open  session  of  the 
Council. 

All  said  materials,  labor  and  work- 
manship is  to  consist  of  that  required 
hy.  and  be  in  accordance  with  the 
plans,  drawings  and  specifications  pre- 
pared therefor  and  on  file  in  the  office 
of  John  J.  Donovan.  Supervising  Archi- 
tect of  the  Citv  of  Oakland,  to  whit- 
said  plans  and  specifications  reference 
is    hereby    made. 

Tile  Contract  for  the  furnishing  of 
all  the  labor  and  materials  entering 
into  the  construction.  erection  and 
finish  of — A:  Granite  Work  and  Set- 
ting, or  B:  Limestone  Work  and  Set- 
ting, all  as  indicated  on  the  Plans  and 
Drawings  ai 
cifications,   I 

The  Contractor  will  be  required  to 
begin  work  within  five  (5)  days  from 
the  execution  of  the  contract,  unless 
otherwise  notified  in  writin-  bv  the 
owner  or  architect,  and  to  fully  com- 
plete the  entire  work  in  accordance 
with  the  requirements  of  the  agree- 
ment, plans,  drawings  and  specifica- 
tions prepared  therefor  to  the  entire 
satisfaction  of  the  Commissioner  of 
Public  Works  and  the  Council,  on  or 
before  seventy-flve  (75  working  days 
from    and    after    the    beginning    of    the 

After  the  award  and  upon  the  exe- 
cution ot  the  agreement,  the  contrac- 
tor shall  at  the  same  time  execute  to 
the  City  of  Oakland  and  deliver  to  the 
Auditor  a  bond  guaranleeing  to  the 
City  the  faithful  performance  of  the 
contract,  and  in  an  amount  equal  to 
twenty-five    per    centum    (25%)    ot    the 


and  specifications  will  he  furnished 
contractors  on  demand  at  the  office  of 
the  Supervising  Architect  of  the  City 
of  Oakland.  Security  Bank  Building, 
corner  of  11th  and  Broadway.  The 
plans  and  drawings  may  he  had  at  tne 
said  office  of  the  Supervising  Archi- 
tects   after    .March    17th,    19H 


applh 


ind 


hty"-live    (}25. 

returned   to   tne 

plans     and 


additional  copies  will,  however,  be  fur- 
nished, provided  the  applicant  pays  tne 
cost  of  reproduction,  such  additional 
copies  to  be  returned  to  the  Architect 
together    with    the    first    set. 

All  information  relative  to  the  re- 
quirements for  bidding,  and  all  direc- 
tions necessary  to  explain  and  make 
definite  any  of  the  provisions  of  the 
specifications  or  drawings  will  be 
given  by  the  Supervising  Architect 
upon  application  at  Iris  office. 

The  right  is  reserved  to  the  Council 
in  accordance  with  the  provisions  of 
the  Charter  ot  the  City  of  Oakland,  to 
reject  any   or  all   bids   submitted. 

Each  bid  shall  bear  the  affidavit'  ot 
the  bidder  as  required  by  Section  126 
of  the  Charter. 

FRANK  M.  SMITH.  City  Clerk. 


shall    like 


ncd 


the 


He 


and  delive 
another  and  separate 
bond  to  protect  any  and  all  persons 
performing  labor  upon  or  furnishing 
materials  to  be  used  upon  the  said 
work,  and  in  an  amount  equal  to  fifty 
per  centum  (50%)  of  the  amount  named 
in    said    agreement. 

A  bound  set   of     the     forms   of   pro- 


STATEMENT  OF  THE  OWNERSHIP, 
MAN.tGEMEIVT,  CIRCULATION,  ETC., 
REQUIRED  BY  THE  ACT  OP  AUGUST 
24,   1912. 

ot  BUILDING  AND  INDUSTRIAL 
NEWS  published  weekly  at  San  Fran- 
cisco,   for    April    1,    1914. 

ot  Editor,  C.  Munday,  560  Mis- 


Business  Manager.  L.  A.  Larsen.  560 
Mission   Street. 

Publisher,  L.  A.  Larsen,  560  Mission 
Street. 

Owner,    L.    A,    Larsen     560    Mission    St. 

Known  bondholders,  m^ortgagees, 
and  other  security  holders,  liolding  1 
per  cent  or  more  of  total  amount  of 
bonds,  mortgages,  or  other  securities: 
None. 

L.  A.  LARSEN.  Owner. 

Sworn  to  and  subscribed  before  me 
this    6th    day    of   April,    1914. 

MARTIN    ARONBOHN, 
Notary   Public   in   and    tor   the  (iity   and 

Countv    ot  San     Francisco,   State     of 


Calitor 
(My       conimi 
1915.) 

[SEAL] 


Finns    demlrlue    n«n»( 

from   certain    lacnlltlcN  like  San  Francis 

<M>.  l.,o(i  Aneelen, 

Portland,    Srntlle.    etc.. 

»lll    find    all    Nucli    IteiiiN.    coniniencinK   o 

n   tills  pai;;e,  nil 

••areriilly    cInnNllled    ns 

to    location.      These     N»iiie     ItciiiH     are     r 

epeatcil     ■■     tbe 

fore    part    uf    the    new» 

dcitnrtment.    under    diNtincI     licadinK^, 

such    an    BankN 

Cburchen,  HoteU.  eto. 

SAN  FRANCISCO. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,500.  San  Francisco.  Archi- 
tect, none.  Owner.  Paul  Gerson,  216 
.McAllister   street.   S.    P.      The   dwelling 


will 

be 

ere 

cted 

n 

Jordan 

Park      on. 
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or 
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tion 

Ho 

rs. 

Exter 

or    of    the    dwelling 

will 

be 

vered 

w 

ith    cement    plaster 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, Edward  E.  Young,  251  Kearny 
street,  S.  P.  Owners.  Havard  and  Hill, 
20  Franklin  street,  S.  F.  The  dwelling 
will  be  erected  on  25th  avenue  near 
Irving  and  will  be  similar  to  several 
other  houses  erected  by  the  same  own- 
ers. Interior  finish  will  he  largely  ot 
pine.  Some  oak  fioors  will  be  used. 
There  will  be  a  large  open  fire  place 
in  the  living  room  and  a  tile  mantel. 
Bath  room  will  have  tile  wainscot  and 
composition  floor.  An  automatic  water 
heater  will  be  installed.  Exterior  ot 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  work  will  be  done  by  Day 
Labor.  All  materials  are  now  being 
purchased. 

RESIDENCE  —  L'  story  an.l  base, 
frame,    $3,500.      San    Francisco,      Archi- 


tect. Edward  P.  Helms,  51li  avenue  and 
California  street,  S.  P.  Owner,  Mr.  H. 
Judell.  The  dwelling  has  been  de- 
signed for  a  seven-room  house,  and 
will  be  erected  on  Jackson  street.  In- 
terior finish  will  be  of  pine  with  some 
hardwood  veneer.  Oak  floors  will  be 
used  in  the  living  and  dining  rooms 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  au- 
tomatic water  beater  will  be  installed. 
Bath  room  will  have  tile  wainscot  and 
composition  floor.  Exterior  of  the 
dw-elling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared. 

RESIDENCE  —  2  story  and  base, 
fi-ame,  $2,500.  San  Francisco.  Archl- 
tect,  none.  Owner,  F.  Nelson,  30  Pre- 
sidio Terrace,  S,  P.  The  dwelling  will 
be  erected  on  16th  avenue  north  ot 
California  and  will  contain  six  rooms 
and  bath.  All  interior  finish  will  Be 
of  pine  or  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms.  A 
large  open  fire  place  will  be  a  feature 
ot  the  living  room.  Mantel  will  be  ot 
tile.  Bath  room  and  kitchen  will  have 
tile  wainscot.  Exterior  ot  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter and  rustic.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are  now   being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,000.  San  Francisco.  Archi- 
tect. H.  H.  Gutterson.  SO  Post  street,  S. 
P.  Owner,  Mrs.  W.  Shipman.  The 
dwelling  has  been  designed  for  a  seven 
room  house  with  bath  and  sleeping 
porch  and  will  be  erected  in  St.  Fran- 
cis Wood.  Interior  finish  will  be  of 
pine,  redwood  and  some  hardwood  ve- 
neer. Hardwood  floors  will  be  used  in 
the  principal  rooms.  Plans  provide 
tor  furnace  heat  and  open  fire  places. 
Mantels  will  be  ot  tile  and  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  will  have  tile 
wainscot  and  composition  fioor.  Exte- 
rior of  the  bouse  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

RESIDENCES — 8.  2  story  and  base. 
Wrame,  $3,000  each.  San  Francisco.  Ar- 
•chitect.  Edward  F.  Helms.  5th  avenue 
and  California  street,  S.  F.  Owner,  O. 
E.  Anderson.  These  dwellings  will 
contain  five  and  six  rooms  and  will 
he  erected  on  the  east  side  of  15th 
avenue  between  California  and  Lake 
streets.  Pine  and  redwood  will  be 
used  for  interior  finish.  All  houses  will 
have  open  fire  places  and  tile  mantels 
in  the  living  rooms.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Automatic  water  heaters  will 
be  specified.  Exteriors  will  be  cov- 
ered with  cement  plaster  on  metal 
lath,  rustic  and  shingles.  Plans  arc 
now  being  prepared  and  when  com- 
plete the  work  will  be  done  by  __y 
Labor.  Materials  will  be  purchased  by 
ihe    owner. 

RESIDENCE  —  2  story  and  base, 
fi-ame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  F.  Nelson.  30  Pre- 
sidio Terrace,  S.  P.  The  dwelling  will 
be  erected  on  the  north  side  ot  Cali- 
fornia street  near  I6th  avenue  and  will 
contain  six  rooms  and  liath.  Interior 
finish  will  be  entirely  ot  pine  or  red- 
wood. Oak  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.     There  will  be  a  large  open 
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fire  place  and  tile  maiKel.  Balli  room 
will  Jiave  composition  Hoor  and  tile 
wainscot.  An  automatic  water  lieater 
will  be  installed.  Exterior  of  the 
dwelling-  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  in 
the  hands  of  the  owner  and  the  work 
will    he   done   bj-   Day   Labor.      Materials 
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PRIVATE  CONCESSION  BUILDING 
— Frame  and  plaster.  Cost  not  stated. 
.San  Francisco.  Architect.  Edward  T. 
Foulkes,  Crocker  BIdg.,  s.  F.  Owner, 
Mr.  McConnell.  Architect  Edward  T. 
Foulkes  has  been  commissioned  to  de- 
sign several  private  concession  build- 
ings to  be  erected  by  Mr.  McConnell  at 
the  Panama-Pacific  Exposition.  These 
structures  will  be  ot  frame  and  plas- 
ter   and    will    represent    a    considerable 
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STATE  EXHIBIT  BUILDING  — 
Frame  and  plaster.  Cost  not  stated. 
San  Francisco.  Architect.  M.  E.  Met- 
zinger.  Dayton,  Ohio.  Owners,  State 
of  Ohio.  Architect  M.  E.  .Metzinger 
has  been  commissioned  to  prepare 
plans  for  the  Ohio  .State  Building  to 
be  erected  at  Panama-Pacific  Exposi- 
tion. These  plans  are  well  advanced 
and   bids   will    be    called    for   shortly. 

STATE  EXHIBIT  BUILDING  — 
Frame  and  plaster.  Cost  not  stated. 
San  Francisco.  Architect's  name  not 
given.  Owners.  State  ot  Illinois, 
Plons  tor  the  Illinois  State  Building 
have  been  approved  and  will  be  for- 
warded to  this  city  shortly.  It  is 
planned  to  have  the  building  under 
way  by  May  15th.  The  building  will 
be  a  three-story  structure.  !(i;xl36  feet, 
and  will  cost  between  J90.0IJII  and  $100,- 
000. 

APARTMENT  HOUSE— 5  story  and 
base,  brick  and  steel.  Cost  not  stated. 
San  Francisco.  Architect.  W.  G.  Hind, 
■IS  Kearny  street,  S.  F.  Owner,  Mr. 
Redmond  Payne.  The  building  will  be 
erected  at  the  northwest  corner  of 
Sacramento  and  Jones  streets.  The 
building  has  been  designed  tor  a  high 
class  of  tenants,  the  suites  ranging 
from  five  and  six  rooms  to  twelve 
rooms.  The  first,  second  and  third 
floors  will  each  contain  two  apartments 
ot  five  and  six  rooms,  while  the  fourth 
and  fifth  floors  will  each  contain  on« 
twelve-room  suite.  The  building  will 
occupy  one  of  the  choicest  sites  on  the 
hill  commanding  a  full  view  ot  the  en- 
tire bay  and  the  greater  portion  of  the 
city  and  Alameda  and  Marin  County 
shores.  There  will  be  a  complete  steel 
frame  and  exterior  walls  ot  brick 
faced  with  tapestry  brick.  Special  trim 
will  be  used  in  the  larger  suites  as  de- 
sired by  the  tenants  who  have  already 
leased.  Solid  mahogany  of  the  Louis 
XIV  style  will  he  used.  Plans  provide 
for  steam  heat,  elevator  service,  a  vac- 
uum cleaning  system  and  hot  water 
supply.  Segregated  figures  are  heing 
taken. 

APARTMENT  HOUSE— 7  story  and 
base.  Class  A  construction.  Cost  not 
stated.  San  Francisco.  Architects, 
Willis  Polk  &  Co..  Merchants-  Ex- 
change Bldg.,  S.  F.  Owner.  .lohn  W. 
Proctor.  This  building  will  be  erected 
on  the  south  side  ot  California  street 
west  of  Mason  and  will  have  a  com- 
plete steel  frame,  brick  exterior  walls 
and  metal  lath  and  plaster  Interior 
partitions.  There  will  be  fourteen 
apartments,  two  to  the  floor,  but  each 
apartment  will  have  five  or  six  rooms 
with    two    and    three    baths.      Interiors 
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will  be  fliiisbed  to  suit  the  tenants 
who  win  lease  for  long  terms.  Plans 
also  provide  for  steam  heat,  freight 
and  passenger  elevators  and  dumb 
waiters,  hot  water  system  and  vacuum 
cleaning.  Bath  rooms  will  be  finished 
in  tile.  Exterior  ot  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotta.  Working  drawings  are  now  be- 
ing   prepared. 

APART.MENT  HOUSE— 6  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  San  Francisco.  Architect,  none. 
Owner,  P.  H.  Bosworth.  110  Jessie 
street,  S.  F.  The  building  will  be 
erected  at  the  northwest  corner  of 
Broadway  and  Florence  street  and  has 
been  designed  to  contain  a  total  of  24 
suites  arranged  in  four  rooms  each. 
All  apartments  will  have  private  baths 
and  wall  beds.  Interior  finish  will  Be 
of  pine  and  hardwood  veneer.  There 
will  he  steam  heat  and  elevator  serv- 
ice, a  hot  water  supply  and  vacuum 
cleaning.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Mar- 
ble and  tile  will  be  used  in  the  en- 
trance. Exterior  of  the  building  will 
be  faced  with  glazed  tile.  Plans  are 
complete  and  the  owner  is  taking  seg- 
regated figures. 

APARTMENT  HOUSE— 5  story  and 
base,  reinforced  concrete.  $25,000.  San 
Francisco.  Architect.  L.  M.  Hausman, 
Sharon  Bldg.,  S.  F.  Owner.  I.  S.  Poor- 
man.  The  building  will  be  erected  on 
O'Farrell  street  east  of  Jones  and  has 
been  designed  to  contain  a  store  on 
the  first  floor  and  nine  apartments  of 
three  rooms  and  bath  on  the  upper 
four  floors.  Interior  will  be  finished 
in  pine  with  some  elm  panels  and 
hardwood  floors.  Tliere  will  be  steam 
heat,  elevator  service,  a  vacuum  clean- 
ing system  and  hot  water  supply.  All 
apartments  will  be  equipped  with  wall 
beds  and  will  have  private  hath  rooms. 
Tile  wainscot  and  composition  floors 
will  be  used  in  the  bath  rooms.  Marble 
and  tile  entrance  will  be  used.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  nearly  com- 
plete and   flgures   will   be  called  for  at 

APARTMENT  HOUSE — 7  story  and 
base,  steel  and  brick.  Cost  not  stat- 
ed. San  Francisco.  Architects,  Rous- 
seau &  Rousseau.  Monadnock  Bldg.,  S. 
F.  Owner's  name  withheld.  The  build- 
ing will  be  erected  on  the  north  side  of 
Bush  street  west  of  Stockton  and  will 
cover  an  area  of  40  by  91  feet  8  inches. 
There  will  be  a  total  of  72  rooms  ar- 
ranged in  36  apartments  of  two  rooms 
and  bath  each.  Interior  finish  will  be 
largely  of  pine.  All  suites  will  have 
wall  beds  and  private  bath  rooms. 
Plans  provide  for  steam  heat,  elevator 
service  and  a  hot  water  supply.  Metal 
window  frames  and  sash  and  a  vacu- 
um cleaning  system  are  also  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta 
trimming.  Plans  are  complete  and  fig- 
ures  are  being   taken. 

APART.MENT  HOUSE— 3  story  and 
base,  frame,  $24,000.  San  Francisco. 
Architect,  E.  H.  Denke.  1317  Hyde 
street,  S.  F.  Owners,  Max  and  Dora 
Kolander.  The  building  will  be  erect- 
ed  on   the  southeast  corner  of  Franklin 

area  of  39%  by  79  feet.  There  will  be 
a  total  of  nine  apartments  of  three  and 
tour  rooms  finished  in  pine  and  gum 
with  some  hardwood  floors.  Plans  pro- 
vide   for   steam   heat   and   a   hot   water 
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>ui)ply.  AH  suites  will  have  wall  beds 
and  private  baths.  Portable  vacuum 
cleaners  will  be  installed.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Entrance  will  be  finished 
in  marble  and  tile.  Exterior  of  the 
building  will  he  covered  with  cement 
Plaster  on  metal  lath  and  rustic.  Plans 
arc  complete  and  figures  will  be  called 
lin-    shortly. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $20,000.  San  Francisco. 
Architects,  Rousseau  &  Rousseau,  Mo- 
nadnock Bldg.,  S.  F.  Owners,  Rous- 
seau Realty  Co.  The  building  will  be 
erected  at  the  southeast  corner  of  Fill- 
more and  Page  streets  and  will  cover 
an  area  of  30  by  SI  feet.  The  flrst 
floor  will  contain  a  store  besides  the 
main  entrance.  Upper  floors  will  be 
arranged  for  a  total  of  seven  aparT- 
ments  of  three  and  four  rooms.  Inte- 
rior finish  will  be  of  pine  and  elm  with 
some  oak  floors.  There  will  be  steam 
heat  and  open  fire  places.  All  suites 
will    have   wall    beds   and    private   bath 
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floors  will  be  used  in  the  bath  rooms. 
Entrance  will  be  flnished  In  marble 
and  tile.  Exterior  of  the  building  will 
be  covered  with  rustic  and  pressed 
hrick  veneer.  Plans  are  nearly  com- 
plete and  the  work  will  be  done  by 
Day  Labor.  The  architects  will  pur- 
chase all  materials. 

APARTMENT  HOUSE — 5  story  and 
base.  Class  C  construction.  $100,000. 
.San  Francisco.  Architect.  C.  H.  Barrett, 
3S1  Bush  street,  S.  F.  Owner,  Mrs.  J. 
H.  Morton.  The  building  will  be  erect- 
ed at  the  northeast  corner  of  Geary 
and  Polk  streets,  covering  a  large 
ground  area.  A  number  of  stores  will 
occupy  the  ground  floor  while  upper 
floors  will  be  arranged  for  two  and 
three  room  apartments  with  private 
baths.  Interior  will  be  finished  in  pine 
and  hardwood  veneer.  Plans  provide 
for  steam  heat,  a  hot  water  supply, 
vacuum  cleaning  system  and  elevator 
service.  All  suites  will  have  wall  beds. 
Bath  rooms  will  be  flnished  in  tile  with 
composition  floors.  Entrance  will  be 
finished  in  marble.  Stores  will  have 
patent  fronts.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Working 
drawings  are  complete  and  figures  will 
be   taken  at   once. 

WHARF  EXTENSION  —  Pile  con- 
struction. Cost  not  stated.  San  Fran- 
cisco.      Engineer.    Assistant    State    En- 
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the  last  meeting 
Harbor  Commis! 
extend  Meiggs' 
4  00  feet  in  the  d 
The  new  portior 
used  by  the  ar 
Union  Oil  ships, 
of  creosoted  pih 
for  as  soon  as 
be    completed. 

FURNISHING  CEMENT  —  Cost 
stated.     San   Francisco.      Engineer 
sistant     State     Engineer    Jerome 
man.   Ferry    Bldg.,   S,  F.      Owners, 
of   Califor 


At 
d  ot 
iioners  it  was  voted  to 
Wharf  a  distance  of 
irectlon  of  the  Presidio. 
1  of  the  wharf  will  be 
my  transports  and  the 
Construction  will  be 
!S.  Bids  will  be  called 
working  drawings  can 


Bids  opened  at  the  last 
meeting  of  the  State  Board  of  Hirbor 
Commissioners  for  furnishing  .io.OOn 
barrels  of  cement  resulted  in  Iwo  bids 
of  $1.64  per  barrel  and  one  "f  $1.90.  .No 
award  has  yet  been  made  A  list  of 
these  flgures  will  be  foun^l  under  the 
heading  of  San  Francisco  in  this  issue. 
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CHURCH  RESTORATION— Brick  and 
steel.  tSO.OOO.  San  Fiancisoo,  Archi- 
tects, Shea  &  Lrofquist,  Bankers'  Invest- 
ment Bldg.,  S.  F.  Owners,  St.  Patrick's 
Churcii.  The  present  building  located 
tin  the  north  side  of  Mission  street  be- 
tween Third  and  Fourth  streets  is  to 
be  completely  rehabilitated.  Included 
in  this  work  will  he  brick  and  concrete 
work,  structural  steel,  plastering,  car- 
pentry, mill  work  and  art  glass.  The 
old  tower  will  he  restored  and  a  set  ot 
chimes  installed.  Plans  are  complete 
and  figures  are  now  being  taken. 
Father  Rodgers  is  in  charge  of  the 
work. 

PLATS— 4,  2  story  and  haf-e,  frame, 
<4..iliO.  San  Francisco.  Architect,  Bd- 
waid  F.  Helms.  .-,th  avenue  and  Califor- 
nia street,  .s.  F.  Owner.  O.  E.  Ander- 
son. These  buildings  will  be  erected 
on  the  east  side  of  ,15tli  avenue  between 
California  and  Lake  stree'  Each  of 
the  houses  has  been  designed  to  con- 
lain  two  modern  flats  of  Ave  and  six 
rooms.  Interiors  will  be  finished  in 
pine,  redwood  and  some  elm  panels. 
Oak  floors  will  be  used  in  the  principal 
rooms.  There  will  he  open  Are  places 
and  tile  mantels.  Automatic  water 
heaters  will  be  installed.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Exteriors  will  be  covered 
with  cement  plaster  on  melal  lath  with 
pressed  brick  bases.  Plans  are  in  the 
liands  of  the  owner  and  work  will  be 
done   by   Day   Labor 

FLATS — 2  story  and  base,  frame, 
$4,500.  San  Francisco,  Architect,  none. 
Owners.  C.  J.  and  W.  J.  Keenan.  Grove 
and  Masonic  avenue,  S.  P.  The  build- 
ing will  be  erected  on  the  east  side  of 
Masonic  avenue  near  Grove  street  and 
will  be  similar  In  design  and  construc- 
tion to  several  other  flat  buildings 
erected  in  the  same  neighborhood  by 
Keenan  Bros.  There  will  be  two  flats 
of  five  and  six  rooms.  Interiors  will 
be  finished  in  pine  and  redwood  with 
oak  fioors  In  the  principal  rooms.  Open 
Are  places  and  tile  mantels  will  be 
used  in  the  living  rooms.  Baths  will 
have  tile  floors  and  wainscot.  Exterior 
of  the  building  will  be  covered  with 
shiplap  and  brick  veneer  base.  Plans 
are  complete  and  the  work  will  be  done 
by   I>ay  Labor. 

FLATS — 2  story  and  base,  frame, 
15,000.  San  Francisco,  Architect,  Ed- 
ward F.  Helms,  5th  avenue  and  Califor- 
nia street,  S.  P.  Owner.  L.  F.  Peter- 
son. The  building  will  he  erected  on 
the  west  side  of  11th  avenue  near  Ful- 
ton street,  and  has  been  designed  to 
contain  two  modern  flats  with  garage 
in  the  b-asement.  Each  flat  will  con- 
tain six  rooms  and  bath.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
some  elm  panels  and  hardwood  floors. 
Open  Are  places  and  tile  mantels  will 
be  used  in  the  living  rooms.  Automatic 
water  heaters  will  be  installed.  Bath 
rooms  and  kitchens  will  have  tile  wain- 
scot. Exterior  of  the  building  will  be 
covered  with  cement  plaster  and  ship- 
lap.  Plans  are  being  prepared  and 
when  complete  the  work  will  be  done 
by  Day   Labor. 

FLATS— 2  story  and  base,  frame, 
J4,000.  San  Francisco.  Architect,  none. 
Owner.  G.  Peterson.  351  12th  avenue,  S. 
F.  The  building  will  be  erected  on 
11th  avenue,  covering  an  area  of  25  by 
57V4  feet.  There  will  be  two  modern 
flats  of  five  and  six  rooms.  Interior 
finish  will  be  of  pine  throughout.  Hard- 
wood  floors   will   be  used   In   the   living 
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and  dining  rooms.  Open  fire  places 
and  tile  mantels  are  specified.  Auto- 
matic water  heaters  will  be  installed 
in  the  bath  rooms.  Exterior  ot  tlie 
building  will  be  covered  with  cement 
plaster  and  shiplap.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials   are    now    being    purchased. 

GARAGE— 2  story  and  base,  rein- 
forced concrete,  $40,000.  San  Francis- 
co. Architect,  none.  Owner.  G.  P.  W. 
■  Jensen.  320  Market  street.  S.  P.  The 
building  will  be  erected  at  the  corner 
ot  Bush  and  Polk  streets,  covering  a 
considerable  ground  area,  and  has  been 
designed  for  a  commercial  garage.  Be- 
sides the  storage  space  the  building 
will  contain  ofiice,  machine  shop  and 
i-epair  department.  Interior  will  be 
finished  in  pine.  Steel  root  trusses 
and  metal  window  sash  and  frames 
will  be  installed.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  in  the  hands  of  the  owner, 
who  Is  a  well  known  contractor,  and 
he  will  do  the  work   by  Day  Labor, 

HOSPITAL— 2  story  and  base,  rein- 
forced concrete,  $55,000.  San  Francisco. 
Architect,  John  Baur.  Sharon  Bldg..  S. 
F.  Owner's  name  withheld.  The  build- 
ing will  be  erected  at  the  corner  ot 
Geary  and  Wood  streets  and  has  been 
designed  for  a  private  institution  con- 
taining two  small  wards  and  twelve 
private  rooms.  Interior  finish  will  be 
of  pine  and  hardwood  with  consider- 
able tile.  There  will  be  steam  heat,  a 
hot  water  system  and  modern  hospital 
plumbing.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

SCHOOI^-2  story  and  base,  brick  and 
concrete.  Cost  not  stated.  San  Fran- 
cisco. Architect,  Albert  Pissis,  Flood 
Bldg.,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Bids  opened  for  the 
construction  of  the  Oriental  School  af 
the  last  meeting  of  the  Board  of  Public 
Works  show  Elmer  Carlson  low  on  the 
general  construction.  While  no  con- 
tracts have  been  awarded  the  work  will 
probably  go  to  the  sevei-ai  lowest  firms. 
A  complete  list  of  all  bids  will  be  found 
under  the  heading  of  San  Francisco  in 
this  Issue. 

Bids  were  opened  at  the  same  meet- 
ing for  glass  and  glazing  of  skylights 
and  pent  houses  on  the  roof  of  the 
Academic  building.  Polytechnic  group. 
The  California  Plate  and  Window  Glass 
Co.    were    low    at    $1,220. 

CONCRETE  TROLLEY  POLES— Cost 
not  stated.  San  Francisco.  Engineer. 
City  Engineer,  Temporary  City  Hall,  t>. 
F.  Owners.  City  and  County  of  San 
Francisco.  All  bids  received  for  this 
w^ork  have  been  rejected  by  the  Board 
of  Public  Works  and  new  figures  are 
being  called.  The  total  amount  of  the 
contract  approximates  $30,000.  Botli 
plain  and  ornamental  trolley  poles  will 
he  required.  Bids  will  he  opened  on 
April  15th.  Plans  and  specifications 
can  be  secured  from  the  City  Engineer. 

MUNICIPAL  CAR  BARNS— Machine 
shop  equipment.  Cost  not  stated.  San 
Francisco.  Engineer,  City  Engineer, 
Temporary  City  Hall,  S,  F.  Owners. 
City  and  County  of  San  Francisco.  Bids 
received  for  furnishing  machine  shop 
equipment  for  the  Municipal  Railroad 
show  the  Pacific  Tool  and  Supply  Co. 
low  on  the  36-lnch  drill  and  the  Cali- 
fornia Press  Mfg.  Co.  low  on  the  hy- 
draulic   wheel    press.      A    complete    list 


Wednesday 


April 


111  I. 


of  the  bids  will  be  found  under  the 
lieading  of  San   Francisco   in  this  issue. 

RESIDENCE  —  2  story  and  base, 
frame.  $2,000.  San  Franclscn.  Archi- 
tect, none.  Owners.  MacArthur  Bros.. 
1360  Fell  street.  S.  F.  The  dwelling 
will  be  erected  on  5th  avenue  south  ot 
Cahrillo.  and  has  been  designed  to  con- 
tain five  rooms  and  bath.  Interior  will 
be  finished  in  pine  and  redwood.  Hard- 
wood floors  will  he  used  In  the  prin- 
cipal rooms.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  and  kitchen  will 
have  tile  wainscot.  Exterior  ot  the 
dwelling  will  be  covered  with  cement 
plaster  and  a  brick  veneer  base.  Plans 
are  complete  and  the  work  will  be  done 
by    Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  JIO.OOO.  San  Francisco.  Archi- 
tects. Falch  &  Knoll,  Hearst  Bldg..  S. 
F.  Owner.  Mrs.  Brunner.  The  dwell- 
ing has  been  designed  tor  a  ten-room 
house  and  will  be  erected  on  16tb  ave- 
nue near  California.  There  will  he  a 
garage  in  the  basement.  Interior  will 
be  finished  in  pine  with  some  elm  pan- 
els and  hardwood  floors.  Bath  room 
will  have  tile  wainscot  and  composi- 
tion floor.  An  automatic  water  heater 
Is  specified.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
ot  tile.  Exterior  of  the  dwelling  will 
l)e  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  ana 
figures  are  being  taken. 

RESIDENCES— 2.  2  story  and  base, 
frame,  $2,000  each.  San  Francisco.  Ar- 
chitect, E.  T.  Spence.  637  26th  avenue. 
S.  P.  Owners.  Spence  &  Feerlck.  These 
two  houses  have  been  designed  for  six- 
room  dwellings  and  will  be  erected  on 
19th  avenue  south  ot  Anza.  Interiors 
will  ■be  finished  in  pine  and  redwood 
with  some  hardwood  floors.  There  will 
be  open  fire  places  In  each  living  room 
with  tile  mantels.  Tile  wainscot  will 
be  used  in  the  bath  rooms  and  kitchens. 
Automatic  water  heaters  will  be  In- 
stalled. Exteriors  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  in  the  hands  of  the 
owners  who  will  do  the  work  -by  Day 
Labor. 

HOTEL — 15  story  and  base.  Class  A 
construction.  $190,000.  San  Francisco. 
Architects,  Rousseau  &  Rouseau,  Mo- 
nadnock  Bldg..  S.  P.  Owner's  name 
withheld.  The  building  will  be  erected 
on  a  lot  46  by  90  feet  located  on  the 
west  side  of  Powell  street  north  ot  Post 
and  will  be  fireproof  throughout.  There 
win  be  a  complete  steel  frame  with 
brick  exterior  walls,  concrete  fioors  and 
root  slabs.  Interior  partitions  will  be 
of  hollow  tile  and  metal  lath  and  plas- 
ter. Plans  show  a  total  of  140  guest 
rooms,  all  of  which  will  have  private 
baths.  Interior  of  the  building  will  ue 
finished  in  pine  and  hardwoods  with 
some  metal  trim,  metal  window  sash 
and  frames.  There  will  be  steam  heat, 
elevator  service,  a  hot  water  supply 
and  vacuum  cleaning  system.  Batii 
rooms  will  have  tile  floors  and  wain- 
scot and  will  toe  equipped  with  show- 
ers. A  large  and  handsomely  finished 
lobby,  offices  and  lounging  room  will 
occupy  the  first  fioor.  Exterior  ot  trie 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  being 
prepared. 

STATE  HIGHWAY  WORK— Cost  not 
stated.  California.  Engineer,  Austin 
B.    Fletcher.   State    Highway    Engineer, 
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ramento.  uwneis, 
Plans  and  specifi- 
cations have  been  completed  for  staTe 
highways  in  Siskiyou  (8  miles).  Shasta 
(9.9  miles),  Tehama  (S.S  miles).  Butte 
(11.2  miles),  Glenn  (7  miles),  and  So- 
noma (4.5  miles).  Bids  for  this  work 
will  be  opened  on  .\pril  27th  at  2  p.  m. 
An  official  proposal  appears  in  another 
column  of  this  issue.  Further  infor- 
mation may  be  obtained  by  addressing 
Wilson  R.  Ellis,  Secretary  State  High- 
way Commission,  Forum  Bldg.,  i^aora- 
mento. 

STATE  HIGHWAY  WORK— Cost  not 
stated.  California.  Engineer.  Austin 
B.  Fletcher.  State  Highway  Engineer. 
Forum  Bldg.,  Sacramento.  Owners. 
State  of  California.  Bids  were  opened 
at  the  last  meeting  of  the  State  Hlgh- 
.way  Commission  for  highways  in  tlie 
following  counties:  Santa  Clara.  El 
Dorado.  Merced.  Tuolumne,  .Mendocino 
and  two  pieces  In  San  Diego.  A  com- 
plete list  of  all  bids  received  will  be 
found  under  the  heading  of  .San  Fran- 
cisco   in    this    issue. 

STORES  AND  LOFTS— 2  story  an.l 
base,  brick.  Cost  not  stated.  San 
Francisco.  Architects.  Rousseau  & 
Rousseau.  Monadnock  Bldg..  S.  F. 
Owners.  Eisenbach  Co.  The  building 
will  be  erected  on  the  south  side  of 
Sutter  street  east  of  Jones  and  has 
been  designed  to  contain  two  stores 
on  the  first  floor  and  lofts  above.  In- 
terior finish  will  be  of  pine  through- 
out. There  will  be  patent  store  fronts 
and  plate  glass  windows.  E.vterlor  of 
the  building  will  be  faced  with  pressed 
brick.      Plans   are    being    prepared. 


Harbor  Commission 
Open  Bids  For  Cement 

Tno    FlriiM     Submit     Same     Flgrure    For 

Fllrnlilblns  Fifty  Tlioutmnil  Barrels. 

One    Other    Figure. 

The  State  Board  of  Harbor  Com- 
missioners opened  bids  Thursday 
afternoon  for  furnishing  the  .state 
Harbor  Commission  with  50,000  bar- 
rels of  Portland  cement  f.  o.  b.  cars 
of  the  Belt  Line  Railroad  at  San  Fran- 
cisco. Two  of  the  bids  submitted  were 
for  $1.64  per  barrel.  No  award  was 
made  and  the  matter  will  be  settled  on 
Saturday.       The     following     bids     were 


ted: 


nlshlni;  Cement. 


Bbl. 
$1.64 


Cowell  Lime  &  Cement  Co... 
Pacific  Portland  Cement  Co 
Santa   Cruz   Portland   Cm'nt   Co    1.90 


City  Bids  Opened. 

Bonrd  of  Public  ^Vorks  OpeuH  BIdM  Fo 

Orlentfll    .Sebool    una    Work    nt    the 

Polytecbnle   School. 


The  Board  of  Public  Works  opened 
bids  at  their  Wednesday  afternoon 
meeting  for  the  construction  of  the 
Oriental  School,  a  two-story  building, 
designed  by  Architect  Albert  Pissis. 
and  to  be  erected  on  the  south  side  of 
Washington  street,  between  Powell 
and  Stockton  streets.  Separate  bids 
were  taken  for  the  general  construc- 
tion, two  propositions,  for  the  brick 
work,   heating  and   ventilating,   plumb- 


Elmer    Carls 


eral 

cons 

wen 

e    low 

son- 

James 

ing 

and 

was 

low  ■ 

e  and  electric  woik. 
ibmitted  the  lowest 
Dsitions  for  the  gen- 
O'Connor  &  Collins 
brick    work;    Peter- 


;o.    were   lo 
ntilating:    Charle 


the 


at- 
Wrignt 


the  plumbing  and  gas   nt- 


tlng 


Butt 


Eng.    &    Ele 


Co. 


the 


General    CoUBtnictlon.    Oriental    Sebool. 

Howard  S.  Williams  ta)  $SS.773;  (h) 
J70,273, 

O.   0.   Holt    (a)    J8S.29(1;    Ib)    $7O,.-)90. 

Frank  M.  Garden  &  Co.  (a)  (92,4SS; 
(b)    t71,74S. 

Elmer  Carlson  (a)   $87,286;  (b)  68,755. 

(3arnahan   &   Mulfnrd    (a)    $96,889:    ,    , 


,000. 


(a)    $90,947 


(h) 


(a)  98.410;  (b)  $7 


(a)    $8 


(h)    $70.. 


L.  G.  Bergren 
$72,947. 

Brandt  &  Stev 
430. 

W.  A.   Newsor 
500. 

Williams  Bros.  &  Henderson  (a) 
$101,231;    (b)    $81,400. 

R.   W.  Moller    (a)    $96,500:    (h)   $76,530. 

F.  W.  McClenahan  &  Co.  (a)  $92,369: 
(b)    $77,369. 

Heckenroth  &  Schell  (a)  $92,020; 
(b)    $74,020. 

Charles  Wright  (a)  $90,000;  (b)  $1S.- 
200   (probably  mistake.) 

C.   L.   Wold    (a)   $92,900;    (b)    $72,900. 

.McSheehy   Bros,   (a)   ;    (b)    $72,842. 

Brick  Work,   Oriental   School. 

Chas.    B.    Hadley $21,480 

J.     W.    Carr 20,758 

Jas.    S.    Fennell 21,870 

O'Connor     &     Collins 18,984 

R.   Ringrose  &  Son 23,545 

Reed    &    White 21,000 

Heating;    and    Ventllntlni?,    Oriental 
School. 

Herman    Lawson     $3,400 

Victor     Engineering     Co 3,637 

J.    C.    Hurley    Co 3.272 

Pacific    Fire    Extinguisher    Co 3,930 

Atlas  Heating  &  Ventilating  Co..    4.125 

Wittman    Lyman    Co 3,891 

Scott    Company     3,260 

J.     E.     O'Mara 3,477 

Klernan    &    O'Brien 3,662 

Robert    M.     Wilson 3,987 

Peterson-James     C;o 3,500 

Plumbing     and   Gas     Fitting,     Oriental 
School. 

Scott    Company     $5,970 

Wittman,    Lyman    Co 6,414 

Herman    Lawson    5,700 

F.    W.    Snook    Co 5,884 

Ahlbach    &   Mayer 6,600 

S.    W.    Bond 6,036 

W.    F.    Wilson    Co 6,389 

Klernan    &    O'Brien 6,380 

Charles   Wright    5,200 

J.    E.    O'Mara 6,677 

Peiterson-James    Co 6,500 

A.    Lettich     6,071 

Eilectric    Work,    Oriental     School. 

Central    Electric    Co $2,875 

Decker    Elec.    Constr.    Co 2.775 

H.    S.    Tittle 2,890 

Butte  Eng.  &  Elec.  Co 2,387 

Standard    Elec.    Constr.    Co 2,674 

General    Elec.    Constr.   Co 2,487 

The   Turner   Co 2,890 

Bids  were  also  opened  as  follows  for 
the  glass  and  glazing  of  skylights  and 
pent  houses  on  the  roof  of  the  Aca- 
demic Building,  Polytechnic  High 
School. 

Glass  and  Glazing.  Etc. 
Cal.   Plate  &   Window   Glasa  Co.. $1,222 
W.   P.    Fuller   &    Co 1.395 

Bids  were  also  opened  for  furnishing 
of    machine    shop    equipment    for     the 


Geary  street  Municipal  Car  Barns.  Two 
Pieces  of  equipment  were  called  tor  (a) 
36-Inch  radical  drill  and  (b)  hydraulic 
wheel    press. 

■Mncblne  Shop  Elqulpnicnt. 

Paiific    Tool    &.    Supply    Co.    (a)    $9:'..-,; 
Ih)    $1,220. 

Manning.  Marval  &  .Moore   (a)    $1,016; 
<>•>    $1,270. 

California    Press   .\Ifg.    Co.    (a)    $ ; 

llil     $I,20O. 

I'a.iHi-    Itolling    .Mills    Co.    (a)    $1,215; 
(h)    $1.19.-. 

Berger  &  Carter   (a)    $sr,l:    (h)    $1.77S. 

Eccles  &  Smith   (a)  $1.1)16;  (b)  $2,0.';o, 

Harron,  RIckard  &  McCone   (a)   $962; 
(h)    $l,29ii. 


Building  Contracts  Awarcied 

S.4N     FHANCISCO     fOllNTV. 


1015 
1016 
1017 
1018 
1019 
1020 
1021 
1022 
1023 
1024 
1025 
1026 
1027 
1028 
1029 
1*30 
1031 
1032 
1033 
1034 
1035 


1038 
1039 
1040 
1041 
1042 
1043 
1044 
1045 
1046 
1047 
104S 
1049 
1050 
1051 
1052 
1053 
1054 
1055 
1056 
1057 
1058 
1059 
1060 
1061 
1062 
1063 
1064 
1065 
,1066 
1067 
1068 
1069 
1070 
1071 
1072 
1073 
1074 
1075 
1076 
1077 
1078 
1079 
1080 
1081 
1082 
1083 


Contractor 

Perrera     Rankin 

Yarl      Hillblom 

McCafgrey    Props 

Goodman     Sullivan 

Gohark     Bally 

Prasso     Prasso 

Rosenthal      Reite 

Thompson     Donlin 

Campergal     Ponesro 

McLeod     Denricks 

Remedral     O'Neil 

Martin     Brumfleld 

Hmstd    Rlty     Grahn 

Clancy     Clancy 

Dajors     Kenyon 

Pac    Motor     Elvin 

Haguson     Westcrlund 

Zuchary     Shepley 

Goldberg     Stock 

Dougherty     Maguire 

Welsbach     Pierson 

Anderson     Anderson 

Ingleside  Pres  Ch.. Owner 

Eacopi     Francesconi 

Hartsough     Schkade 

Nelson     Nelson 

Baclgalupi     Curran 

Same     Caranza. 

Lindauer     Hogberg 

Fallon     Weidick 

McGough      Grant 

Schmidt     Finlayson 

Harper     Cleese 

Sharp     Collman 

Eisenbach     .  .  .  .Higginson 

Same    Gen    Bldg 

Same     Lacey 

Thompson     Lorden 

Same     Barman 

Same     Pheni.\ 

Same    ...Pac   Fir   Sanding 

Same     Elec    Motor 

Same     Philbin 

Trowbridge     Cameron 

Wilson     Scott 

Same    Tile    Mfg 

Same     Hardwood 

Same     ParafBne 

Same     Otis 

Ins    Exchange.  .Henderson 
Cambridge     .  ..McCausland 

Same     Same 

Saul     Saul 

Cec     Cavaglieri 

Hannay      Hannay 

Muzio     Carraro 

Chong     Heaphy 

Schwartz     Bletch 

Badoux     Beuret 

Schmidt     Schmidt 

Beaubein     Brannlum 

Cella     Sexton 

McCarthy     Baugh 

Peterson     Peterson 

Enterprise   Brwy    ..Mager 
.4ntoniadls.. Novelty     Elec 

Hansen     Tadd 

Towle     Coburn 

Aguis     Stagnaro 

Hogan     Jarvls 

Totaro     Amoroso 

Keenan     Keenan 

Luttringer     Cerda 

Meyer     Meyer 

Cavilaro     Cavilaro 

Nelson     Nelson 

Sherman     Sherman 

Hagerty     Hagerty 

Looff     ,  .iMott 

Levet     Henderson 

Mortens     Mertens 

Hibernia    Svgs    HJul 

Braun     Ratto 

Fr-Am     Ickelheimer 

P  P  I  E Hannah 


1200 
3400 
lOOO 


1800 
79062 
2570 


1100 
1100 
1500 


500 
2000 
7000 
4000 
1000 
1000 
1000 
2500 
850 
400 


14500 
1722 
12000 


26 

1099  Hamill     Hamlll  3000 

1100  Same     Same  3000 

1101  Hinkel     Hlnkel  2000 

1102  Same     Same  2000 

1103  Labrucherie     Salanave  600 

1104  Cularly    Estate     ...Cularly  4000 

1105  Hlggins     Hlggins  4500 

1106  Borries     McKillop  800 

1107  Leuitard     Olsen  1000 

1108  Portola    Rlty    . . .  Jacobsen  1000 

1109  Flnkle     Jacobsen  1000 

1110  Eaton     Eaton  1000 

1111  Hooper     Hooper  2850 

1112  Meyer     Beach  500 

1113  Hib    S   &    L, Hjul  1000 

1114  Craig     Craig  500 

1115  Sclimidt     Sclimidt  1000 

1116  Sclimitt     Hogberg  500 

1117  Forsyth     Hosher  500 

1118  Albers     Brumfield  500 

1119  Mortedc     Mortede  500 

1120  MacArthur     MacArthur  2000 

1121  Wet  Wash    Pac  Tank  500 

1122  Stark     Wade  2650 

1123  Halsted     Foster  2542 

1124  Burbank     ..J Kiernan  7823 

(1014)  NO.  4655  MISSION.  Nnew  front 
and   extend   floor. 

Owner AJfonse   Ferreru,    Premises. 

Architect  . .  .None. 

Contractor.  .C.    D.    Rankin   Constr.    Co., 

724    Gough,    San    Francisco. 

COST.    $1000 

(1015)  NO.  230  BRIGHTON  AVE. 
Raise  dwelling  and  add  concrete 
foundation,  two  rooms  and  plumb- 
ing. 

Owner Henry    F.    Yarl,    Premises. 

Architect  . .  .None. 

Contractor.  .G.  Hilll.lom,  408  Peru  Ave., 
S.    F.  COST.    $500 

(1016)  SE  GEARY  AND  WOOD.  Add 
30x67    frame    shed    to    building. 

Owner Agnes    McCaffrey. 

Architect  . .  .None. 

Contractor.  .W.  Props.  1301  Gougn, 
.San    Francisco. 

COST.    $1000 

(1017)  NO.  121  JORDAN  AVE.  One- 
.«tory    frame   garage. 

Owner S.    B.   Goodman,   Premises. 

Architect  ..  .None. 

Contractor.  .C.  G.  Sullivan,  318  2na 
Ave.,  San  Francisco. 

COST.    $400 

(1018)  NO.  430  H.\I(;HT.  Alter  store, 
repair  front,   new  doors,  etc. 

Owner Mr.    and    Mrs.    Gohark,    432 

Haight,   San   Francisco. 

Architect  .  .  .None. 

Contractor.. J.  M.  Baily.  310  Excelsior 
Ave..  San  Francisco. 

COST,  $400 

(1019)  E  GRANT  AVE  115  N  Green- 
wich. Two-story  and  basement 
frame    (2)    flats. 

Owner P.     Prasso.     320     LjomlKiru. 

San    Francisco. 
Architect  .  .  -None. 
Day's   work.  COiST.    $3S.iO 

(1020)  W  THIRD  SO  S  Tehama.  Alter 
front. 

Owner Flora     Rosenthal,     10     3r,l 

San    Francisco. 

Architect  ..  .Herman  Barth,  12  Geary, 
San   Francisco. 

Contractor.. J.  B.  Reite  and  B.  R.  Hal- 
ling.  67'3  Monadnock  Bldg.. 
.S.    F.  CO.ST.   $400 

,1021)  NOS,  522-524  CLEMENT.  Con- 
crete floor. 

Owner W.    S.    Thompson.    Premises 

Arcliitect  .  .  .None. 

Contractor.  ..I.  C.  Donlin.  122  4th  Ave.. 
San  Francisco. 

COST,    $500 
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(1022)      NO.   666   CL.\y.      New  front  and 

construct  bar   in  saloon. 
Owner Alfred       Campcrgue.        4S5 


Bros.,         Star^ 
Francisco. 

COST,    $500 


Wedii 


April 


(1023)  NO.   207   EVANS  AVE.      General 
repairs   and   alterations. 

Owner Janet    McLeod,    727    Duboce 

Ave.,  San  Francisco. 
Architect  . .  .None. 
Contractor.  .H.    Denricks. 

COST.    $4iHl 

(1024)  NO.    43    FIFTH.      Erect    gallery 
and  stairs. 

Owner Remedial  Loan  Co..  Prem. 

Arcihtect  . . .  None. 

Contractor.. Daniel   O'Neil,    278   Natom.i. 
San    Francisco. 

COST,    $4011 


(1025)      NO.    747    MARKET, 
trie   signs. 

Owner C.  Martin,  Pren 

Architect  . .  .None. 
Contractor.  .Brumfleld    Elec 
18   7th,   San   Fra 


COST,    $4011 


(1026)  N  BIS.MARK  150  E  San  Jose 
Ave,  One-story  and  basement  frame 
dwelling. 

Owner Homestead  Realty   Co.,    714 

Market,    San    Francisco. 
Architect  ...None. 

Contractor.. Wm.    H.    Grahn,    2S40    Bry- 
ant.  San  Francisco. 

COST,    $12011 


(1027)  S   ANZA   90  E   17th    Ave.      Two- 
story  and    basement   frame   dwelling 

Owner D.   J.   Clancy,   2884   Folsom. 

San   Francisco. 
Arcliitect  . .  .None. 
Day's    work.  COST,    $3400 

(1028)  N   BOSWORTH   294-4    W    Burn- 
side.     One-story    frame   dwellllng. 

Owner Mrs.  Mollie  Dajors,  58  Col- 
ton,  San  Francisco. 

Architect  . .  .None. 

Contraqtor.  .Kenyon  Pacific  po., 

Franklin   &  Page,   S,   F. 

COST.   $1000 


(1029)      NO.     1440     MARKET.       Enclose 
elevator  shaft  and  trect  stairs. 

Owner Pacific    Motor    Supply    Co., 

Inc.,    Premises. 
Architect  . .  .None. 

Contractor.  .Prank    Elvin,      4017      JSth, 
San   Francisco, 

COST,    $-"00 


(1030)      NOS.    504-50C    SAN    JOSE    AVE. 
Alter  and  add  to  dwelling. 

Owner H.      Haguson.    51      Duncan, 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .J.     Westerlund,     3159     Fol- 
som, San  Francisco. 

COST,    $450 

1031)      NO.   362   ASHTON   AVE.      Raise, 
repair  and   alter   dwelling. 

Owner Freda  M.  Zachary. 

.\rclhtecl  . .  .None. 

Contractor.  .J.    A,    Shepley,    143    Harlnd 


Ave 


San 


COST,    $400 


Owner Goldberg      Bowen      &      Co. 

(Leasees      Auto      Club      of 

California).       242       Sutter, 

San  Francisco. 
-Architect  ..  .Pierre   Zucco      &   Co., 

Geary.  San   Francisco. 

Contractor.  .L.   H,  Stock,  12  Geary,  S,  P 

COST,    $50( 


133)  E  LEDYARD  175  S  Sil' 
)ne-story  and  basement  frame  dv 
•ner Mr.      Dougherty,      Ledy 

near  Silver,   San  Francisco 
-hitect  .  .  .None, 
ntractor.  .Maguire      &      Schlichtman 

2361    San   Bruno.   S.   F. 

COST,   $501 


(1034)  NO.    S63    MISSION.      Repai] 
tcrior   of   store. 

Owner Welsbach      Co.,      351 

Allister,    San    Francisc 

Architect  ,..None. 

Contractor.  .Pierson    &   Lee,    434   Grove 
San    Francisco, 

COST,    $50( 

(1035)  E  ELLSWORTH  110  N  Cres 
cent.  Two-story  and  Ijasement  frara 
dwelling. 

Owner Chas.    W.    Anderson, 

Folsom,    San    Francisc 

Arci.itect  ..  .O.   E.   Evans.   2367   Mission 
San  Francisco. 

Day's  work.  COST,  $1001 


One 


(1036)      !N0.    1313    OCEAN    AVE. 

story   frame   gymnasum. 
Owner Ingleside    United    Presby 

terian    Church.    282    Grana 

da.    San    Franc 
Architect  , ,  .None. 
Day's  work.  COST,   $100( 


(1037)      SW    SANSOME    AND    VALLEJC 
Repair  stable. 

Owner F.      Eacopi      &      Co.. 

Greenwich,    San    Francisco 

Architect  , ,  .None. 

Contractor..©.  Prancesooni,   151  Pixlej 

San  Francisco. 

COST,    $60 


(1038)      NO.     378     TWENTIETH    .AVE 
General   repairs   to   dwelling. 

Owner Mrs.    E.    E.    Hartsough,    3? 

20th    Ave,,   S.   P. 
Architect  .  .  .None. 
Contractor.  .E.    A.      Schkade.    240 
Ave..   San  Francisco. 

COST,   $60 


Owner,  . 

F. 

Nelson 
=e,  San 

30 
Fra 

Presidio 
ncisco. 

Terl 

Architect 

.None 

Day's  wo 

rk 

COST, 

$2500 

(1040)  E  JONES  125  N  Lombard  N  25 
xE  137-6.  Plumbing,  gas  fitting  and 
sewerage  for  two-story  frame  apart- 

Owner Prospero     Bacigalupi.       612 

Broadway,    San    Francisco. 
Architect  ..  .J.       A.       Poroporato,       619 

Washington.    S.    P. 
Contractor..  A.      Curran,      635      ValleJOi 

San   Francisco  . 
Piled  Mar.  30,  '14,     Dated  Mar,  26.  '14.  \ 

Rough     plumbing     in $2<^ 

Usual    35    days 30| ' 

Completed    and    accepted 276 

TOTAL  COST,  $776 
Bond,  $775.  Sureties,  Jos.  Granville  I 
and  Geo.  J.  Oliva.  Limit,  90  days.  For- 
feit, $1.     Plans  and  specifications  fllei  ( 


Wednes<lay.       ..^,,,11       s.       ji,,^ 

(1041)      ALL    \Vi)KK      EXCEPT      CON- 

crete    ajid    cement,    ijainlijig.    plu„,i,. 

ing.  glass,  linisli  hardware,  wall  beds. 

shades  and   chandeliers   on   above 

Contractor.. G.      Caranza      &    Bro..    '374 

Shotwelj.    San    Francisco 
Filed  iMar.  30.  'H.     Dated  Mar    26    'u 

Rough    frame    up '.jlOO,, 

Brown    coated    !„„„ 

completed   and   accepted looo 

Usual    35    days [   ij-,, 

TOTAL  COST.  H,S3l) 
Bond.  t4S50.  Sureties.  Pasquale  Cag- 
liero  and  Domenica  Firenze.  Limit  3(1 
days.  Forfeit.  |3.  Pi,,ns  and  operiii- 
tations   tiled. 

(1042)  w  CLARA  AND  t-OURTH  dis- 
tant 150  SW  therefrom  SW  VSxNW 
SO,  Brick  worlt  for  brick,  steel  and 
concrete    storage    building. 

Oviner Gustavo        Lindauer.         124 

Clara.    San    Francisco. 
Architect  ...J.    Chas.    Flugger.    Crocker 

Bldg..   San  Francisco. 
Contractor.  .Emil      Hogberg   and      John 
Ludwig.    249    Edgewood    Av 
San    Francisco. 
Filed  Mar.  30,  '14.     Dated  Mar.  27.  '14. 
Brick    work    done   to  height   of 

l-l    f«et    J697.5II 

Brick    work    completed 697  50 

Usual    35    days 465.00 

TOTAL  COST.  JI860.00 
Bond,  $930.  Sureties.  Jas.  R.  William- 
son and  A.  Carlson.  Limit,  as  required. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(1043)  E  SAN  BRUNO  AVE  125-6  S 
Mariposa.  All  work  tor  one-story 
frame  residence. 

Owner Mr.  and  Mrs.   E.  D.  Fallon. 

597  San   Bruno  Ave     S    F 
Architect  .  .  .None. 
Contractor.  .Frank    Neidlck.    no   Jessie. 

San    Francisco. 
Filed   Mar.   30.  '14.     Dated   Mar.  31,  '14. 

Rough    frame    up JS57.50 

Brown    coated     557.50 

Standing    finish     on 557.50 

Completed    and    accepted 557.50 

TOTAL,  COST.  $2230.00 
Bond.  none.  Limit.  90  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

(1044)  N  PAGE  154  E  Lyon  E  29-6x 
N  137-6.  Alterations  and  additions 
of  a  three-story  frame  building  into 
apartments. 

Owner Rosa     M.     McGough.      12511 

Page.   San   Francisco. 
Designer    &    Eng.  ..  .Arthur      J.      Laih. 

Russ    Bldg.,    S.    F. 
Contractor.  .Lincoln      U.      Grant.      I2Sli 

37th    Ave..    San    Francisco. 
Filed  Mar.  30,  '14.     Dated  Mar.  28.  '14. 
Partitions  set  ready  for   lathing. $695 

Plastering     finished     695 

Carpenter  work  ready  tor  painter  695 

U.^ual     35    days 700 

TOTAL  COST.  $2785 
Bond.  none.  Limit.  60  days.  Forfeit, 
none.      Plans  and   specifications   filed. 

(1045)  SW  FILLMORE  &  FILBERT 
W  lOOxS  35-6.  Alterations  to  a  store 
front  of  a  three-story  frame  building 

Owner R.  w.  and  Geo.   H.  Schmidt 

3063   Fillmore.   S.    F. 
Architect  ...Wm.    Mooser,    Nevada    Bk. 

Bldg..    San    Franicsco. 
Contractor.  .M.   M.   Finlayson.  2429   Val- 

lejo.   San    Francisco. 
Piled  Mar.  30.  '14.     Dated  Mar.  28.  '14. 

Completed    and    accepted $595 

Usual    35    days 200 

TOTAL    COST.    $79 
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Holid.  iiuiic.  Limit.  Ill  ,l;iys  al'tcr  A|,r 
1.  1914.  Forfeit.  $111.  Plans  iiml  spc,  i- 
lications   tiled. 

(1016)  W  TWENTr-SlXTH  AVE  232 
S  California  S  23xW  120  O  L  156.  .\ll 
work   for   two-story   frame   residence. 

Owner G.   D.    Harper. 

Architect  . .  .None. 

Contractor.  .George  F.   Cleese,   524   27th 

Ave.,  San  Francisco. 
Filed  Mar.  30.  '14.     Dated  Mar.  28.  'IJ. 

Frame   up    $79^ 

Brown    coated    700 

Completed     700 

Usual    33    days 70,) 

TOTAL  COST.  $2825 
Bond.  none.  Limit.  80  days  after  .Mar 
30.  Forfeit,  none.  Plans  and  specifi- 
cations filed. 


(1047)  N  BROADWAY  W  of  Broderick 
No.  2864  Broadway.  Alterations  and 
additions  to  two-story  frame  resi- 
dence. 

Owner Elizabeth    M.    Sharp. 

Architect  ...Frederick  H.  Meyer,  Bank- 
ers' Invst.  Bldg..  S.  F. 
Contractor.  .Collman     &     Coilman,     no 

Jessie,   San   Francisco. 
Piled  Mar    31,  '14.     Dated  Mar.  27.  '14. 

On  1st  of  each  month 15% 

Usual    35    days 2i% 

TOTAL  COST,  $2963 
Bond,  $1482.50.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit.  75  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

(1048)  V,'  LEAVENWORTH  S7-6  N 
Turk  N  50xW  37-6.  Carpenter,  mill 
and  stair  work  and  patent  chimneys 
for  three-story  and  basement  rein- 
forced concrete  apartments. 

Owner Eisenbach    Company. 

Architect  ...Rousseau       &        Rousseau, 
Monadnock    Bldg..    S.    P. 

Contractor.. Thos.    Higginson. 

Filed  Mar.  31.  '14.     Dated  Mar.  30.  '14. 

Ready    for    plastering $656.25 

Standing   finish    on 656.25 

Accepted     666.25 

Usual    35    days 656.25 

TOTAL    COST.     $2625.00 

Bond.  none.     Limit,  as  soon  as  possible. 

Forfeit,  none.     Plans  and  specifications 

filed. 

(1049)  EXCAVATING.  CONCRETE, 
steel    and    reinforcement    on   above. 

Contractor.. General     Bldg.     Work    Co.. 

712   Sansome.   S.   F. 
Filed  Mar.  31.  '14.     Dated  Mar.  26.  '14. 

Frame    poured    $h00 

Frame  stripped  &  patching  done  500 
Marble  and  tile  work  completed     200 

Side     walk     completed 340 

Usual   3S   days 700 

TOTAL  COST,  $3140 
Bond.  $1570.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  30  days 
after  March  30.  Forfeit,  none.  Plans 
and  specifications  filed. 

(1050)      PLUMBING    ON    ABOVE. 
Contractor.  .Edw.   V.   Lacey.      1234      Do- 

Plled   Mar.   31,  '14.      Dated  Mar.   30,  '14. 

Roughed    in    $480 

Fixtures    installed    480 

Usual     35     days 325 

TOTAL   COST.    $1285 

Bond.  none.     Limit,  as  soon  as  possible. 

Forfeit,    none.      Plans   ad   specifications 

flleiJ. 
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Tho 


'"'ill  K  DOLORES  33-9 
IIm-O.MO  90.  Mill  work 
iiLiiiii;  ajjartments. 

""■"'■' Adrienne  &  Nell 

son,   1876    15th,  S.   F. 

AiHliitect  . .  .Owner. 

Coiuracior.  .J.   p.   Lorden   Mill    Co 
3tli.  San  Francisco. 

Filcil  -Mar.  31.  '14.     Dated  Jan.  22. 
In   1st  and   loth  of  each  month 


days 


">% 


TOTAL  COST.  $2485 
iianty  llond  in  favor  of  owner. 
cties.  w.  H.  Wood  and  J.  Pied  Barg. 
lit.  as  required.  Forfeit,  none, 
ns  and   specifications   filed. 

32)      PAINTING      AND      FINISHING 

172    Oastro, 


Contractor.  .Barman    Br 
San  Francis 

Piled  Mar.  31.  '14.     Dated  Feb.  20,  '14. 

Every    14    days 75^ 

Usual    35    days 25% 

TOTAL  COST,    $1025 

Guaranty    Bond      in    favor      of      owner. 

Sureties.  Jacob  Goldstein  and  M.  Fash- 

er.      Limit.      without    delay.        Forfeit. 

none.     Plans  and  specifications  filed. 


(1053)      IRON       FIRE       ESCAPES       ON 
above. 

Iron  &  Sheet  Metal 

Dated  Feb.  13.  '14. 


Works 


abo 


TOTAL  COST,  $  1 
Limit,  without  delay 
Plans  and  specification: 


(11131)      HARDWOOD         FLOORS  ON 

Contractor.  .  Pacific    Floor    Sanding    Co.. 

144    12th.   San    Francisco. 
Plied  Mar.  31,  '14.     Dated  Feb.  16.  '14. 

Flooring    laid    $537.75 

Finished,    waxed,    etc 270.00 

Usual    33    days 270.00 

TOTAL   COST,    $1077.75 
Bond.  $30.     Sureties.  M.  S.  Neugass  and 


eph    L.    En 


Plans 


without 


(1033)      ELECTRICAL 

above. 
Conti 


WORK 


ON 


.Electric    Motor   &    Machine 
Co..  150  Union  Square  Ave.. 
San    Francisco. 
Filed   Mar.  31.  '14.     Dated  Jan.  22,  'H. 

Work    roughed    in '..$300 

Completed     and    accepted 172 

Usual     35     days J57 

TOTAL  COST,  $630 
Guaranty  Bond  in  favor  of  owner. 
Sureties,  Geo.  W.  Boxton  and  H.  S. 
Dillon.  Limit,  without  delay.  Forfeit, 
none.     Plans  and   specifications   filed. 


(103 


Contr 


LATHING    AND    PLASTERING 


J.    J.    Philhin.    110    Jessie. 
San    Francisco. 
Piled   Mar.  31.  '14.     Dated  Jan.  22,  '14. 

Lathing    completed    $4,150 

Rough    coat    completed 430 

Completed    and    accepted 450 

Usual    35    days 45,, 

TOTAL  COST.  $1800 
Bond.  $900.  Surety.  Chicago  Bonding 
&  Surety  Co.  Limit,  without  delay. 
Forfeit,  none.  Plans  and  specifications 
filed. 


57)  SE  POST  &  SHANNON  S  92-( 
E  57-6.  All  work  for  seven-storj 
nd  basement  Class   ■■C"  hotel   bldg. 
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Owner H.       O.       Tiuwl.rl.lge       an. I 

Unjletd     ItciiUy    Co.,     Cpn., 
Mills   Bldg..   S.   F. 
Arehllect  ...Frederick  H.  Meyer,  Bank- 
ers'   Invst.    Bldg.,    S.    F. 
Contractor.  .Cameron      &      Disston.    180 

Jessie,  San   Francisco. 
Filed  Mar.  31.  '14.     Dated  Mar.  27.  '14. 

On  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  t79,062 
Bond,  none.  Limit,  200  days.  Forfeit, 
none.     Plans   and   specifications   filed. 

(1058)  E  POWELLL  137-6  N  Califor- 
nia N  68-9xE  137-6.  Steam  and  hot 
water  heating  for  seven-story  and 
basement  and  suh-hasement  reinforc- 
ed Class  "B"  concrete  building. 

Owner A.      W.    Wilson      and      Jos. 

Martin. 

ArcliHect  ...C.    A.    Meussdorfter,    Hum- 
boldt Bank   Bldg.,  S.  F. 

Contractor.  .Scott  &  Co.,  Inc. 

Filed  April  1,  '14.    Dated  Mar,  26,  '14. 

All    pipes    roughed    in }925 

Completed    and    accepted 1000 

Usual    35    days 645 

TOTAL  COST,    12570 

Bond.    J1300.      Surety,    National    Surety 

Co.      Limit,      without    delay.        Forfeit, 

none.      Plans   and    specifications    filed, 

(I0.i91      FLOOR  TILING  ON  ABOVE. 

Contractor.  .The      Tile      Manufacturing 
Co.,    526   Bay,   S,   F. 

Filed  April  1,  '14.     Dated  Mar.  24,  'IT. 

Completed    and    accepted $541 

Usual   35   days 181 

TOTAL  COST,   J722 

Bond,  none.     Limit.  10  days  after  reauy 

for   fioor   tiling.     Forfeit,   none.      Plans 

and    specifications    filed. 

(1060)  HARDWOOD  FLOORING.  ETC. 
on  above. 

Contractor.  .Hardwood  Interior  Co.,  Inc 
554    Bryant,    San    Francisco. 
Filed  April   1,  '14.     Dated  Mar.  24.  '14. 
3    floors   laid   and   finished   except 

waxing     ?1000 

6  floors  laid  except  waxing 1000 

Completed   and   accepted 1000 

U.sual    35    days 1000 

TOTAL  COST,  $4000 
Bond,  $1000.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  30 
daya  after  ready  for  same.  Forfeit, 
none.     Plans  and  specifications  filed. 

(1061)  DAMP   PROOFING  ON  ABOVE. 
Contractor.  .ParaflSne   Paint  Co.,   34    1st, 

San   Francisco. 
Piled  April  1.  '14.     Dated  Mar.  26,  '14. 

Completed   and    accepted $534 

Vsual   35   days 178 

TOTAL  COST,  »T12 
Bond.  none.  Limit.  6  days  after  ready 
for  same.  Forfeit,  none.  Plans  and 
specifications  filed. 

(1062)  LLEOTRIC  PAbSBNOER 
elevator  and  two  electric  freight 
elevators  on  above. 

po.ntractor.  .Otis  Elevator  Co.,  Beach   & 

Stockton,   San   Francisco. 
FHed  April   1.  '14.     Dated  Mar.  26.  '14. 

Upon  shipment   of  engine H 

Engine    in    position Vi 

When    completed    % 

TOTAL  COST.  $5650 
Bond,  none  Limit.  Dec.  1,  1914.  For- 
feit, none.  Plan.>;  and  specifications 
filed. 

(1063)  NO,  433  CALIFORNIA.  Altera- 
tions   and    repairs    to    northerly    por- 


CriLUING   AND  INDUSTRIAL  NEWS 

tiijii    of    stii     Moor    of    Insurance    Ex- 
cliange  Building. 

Owner The    Insurance      Exchange, 

Premises. 
Architect  . .  .None. 

Contractor.. W.    D.    Henderson,    .Monad- 
nock   Bldg.,  S.  F. 
Filed  Apr.  2,  '14.     Dated  Mar.  23.  '14. 
On   completion    of   brown   coat.. $1225 

On  completion  of  contract 1220 

Usual    35    days S50 

TOTAL  COST,  $3295 
Bond.  none.  Limit.  20  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(1064)  N  JUDAH  132-6  E  48th  Ave 
25x100.  All  work  for  four-room  and 
bath  frame  cottage. 

Owner Ida      M.      Cambridge,      4620 

Irving,  San   Francisco. 

Architect  .  .  .None. 

Contractor.  .Geo.    V.    McCausland,    4173 
23rd.    San    Francisco. 

Filed  Apr.  2,  '14.     Dated  Mar.   24,  '14. 

Frame   up    *-"■'• 

Brown   coated   and   rough    plumb- 


Contractor.  .J.    J.    Heaphy,      1721      Lom- 
bard,  San   Francisco. 

COST,   $400 

(1071)      NO.     1536     GEARY.       One-story 

frame  store. 
Owner.  .  . 


1327 


Mc- 


Completed    and    accepted 27.1 

Usual    35    days 27.1 

TOTAL  COST,  $1100 
Bond,  none.  Limit,  60  days  after  Mar. 
30.  Forfeit,  none.  Plans  and  specifi- 
cations filed. 

(10651      N    JUDAH     157-C    E    4Sth     Ave. 

25x100.      All   work   for   tour-room   and 

bath    frame  cottage. 

Owner Ida     M.     Cambridge.     4620 

Irving,  San  Francisco. 
Architect  ...None. 
Contractor.. Geo.    V.    McCausland,    417" 

2Srd,    San    Francisco. 
Filed   Apr.   2,   '14.      Dated   Mar.    24,  '14. 

Frame    up    $275 

Brown    coated    and    rough    pluinb- 


M.      Schwartz 

Allister,    San    Francisco. 
Architect  ...None. 
Contractor.  .Bletch    &    Hoffmeister,    435 

O'Farrell,    San    Francisco. 

COST,   $600 

(1072)  CROCKER  AMAZON  TR.ACT. 
one-story  and  basement  frame  dwlg. 

Owner Henry    Badoux.    Sll    Turk, 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .A.    Beuret,    675    Broa'dway, 

San    Francisco. 

COST,   $168.-, 

(1073)  SW  FILBERT  &  FILLMORE. 
Alter  front,  remove  mouldings  and 
replace  same  with  glazed  til'-  .iml 
metal,  metal  marquise,  new  fuiiii.la- 
lion   wall   for  three-story   frame   \'\'\'a 

Owner Schmidt    Bros.,     Premises. 

Architect  ...Wm.  Mooser.  Nevada  Bank 

Bldg.,  San   Francisco. 
Day's    work.  COST,    $800 

(1074)  E  GREAT  HIGHWAT,  Balboa 
and    Cabrillo.      One-story    frame    res- 


.A.  E.  Beaubien  a 
Clensy,  Seal  Rock, 
Highway,   San   Fran( 


Completed    and    accepted 275 

Usual     35    days 275 

TOTAL   COST,    $1100 

iond,  none.     Limit.   60  days  after  Mar. 

0.      Forfeit,    none.      Plans    an'\    speclfi- 

ations  filed. 


(1066)     NO.  806  CLB.MENT.     Finish  in- 

"s 

terior  of  flat. 

Owner J.    R.      Saul,    804      Clement. 

San    Francisco. 

(1076)      E      J 

Architect  ..  .Phillip    Schwerdt    Co..     !IC8 

Phelan  Bldg.,  S.  F. 

Owner 

Day's    work.                                 COST.    $1500 

Architect  ... 

(1(1,67)      W      PLYMOUTH    50    S      Broad. 

Contractor.  . 

Two-story  frame  store  end  flat. 

Owner Stephen    Cec.    Premises. 

Architect  ..  .O.  E..   Evans,  2367   Mission, 

San  Francisco. 
Contractor.  .O.    Cav»glieri.    593    Potrero 
Ave.,  San  Francisco. 

COST.   $2500 


(1068)      NO.   518   ALVARADO.     Cone 

floor  and   alter   front. 
Owner Bd.    Hannay,    Premlse.=. 


COST,  $400 


Contractor.  .G.      Carraro,      730      Feltor. 
San    Francisco. 

COST.    $,S00 

(1070)      SE    GRANT    AVE    &    JACKSON. 
Remove    and    replace    shelving. 


Contractor.  .A.     Brannlum,     1717    Ellis, 
San   Francisco. 

COST.    $500 

(1075)  W  ARGUELLO  BLVD.  75  N 
Hugo.  Two-story  and  basement 
frame  (4)  apartments. 

Owner Louis    Cella,    1221    Arguello 

Blvd.,   San  Francisco. 
Architect  ..  ..M.    J.    Welsh,    22nd    &    Mis- 
sion, San  Francisco. 

Sexton.     472     Jersey. 
San   Francisco. 

COST.   JGOOO 

ASHTON    75      S      Holloway. 
and  basement  frame  dwlg. 
The      McCarthy      Co..       316 
Bush,    San    Francisco. 
None. 

Ralph    E.    Baugh,    195ii    .Mr- 
Allister,    San    Francisi" 

COST,   $1200 

(1077)  W  ELEVENTH  AVE  20O  N 
Fulton.  Two-story  and  basement 
frame    (2)    flats. 

Owner G.   Peterson,   351    12th   Ave., 

San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $4800 

(1078)  E  HARRISON,  bet.  10th  and 
17tb.  Move  5  cottages  and  add  brick 
and   ratproof  same. 

Owner Enterprise      Brewing      Co.. 


Architect  . 


.No 


;er     Bros.,    110      Jersey, 
Francisco. 

COST,    $1000 

O'FARRELL.      Electric 

is   Antoniadls,    Premises 


Wednesday,      April      8,      1914. 

Contractor.  .Novelty  Elec.  Sign  Co.,   163 
Eddy,    yan    Francisco, 

COT,   $100 

llOSU)      E   TENTH   AVE    150   N   Moiaga. 
Two-story   and   basement   frame   resl- 


Tadd,    113   Noreiga,   S.   F. 
COST,   $2500 


(lusll      NO.     J53     THIRD.       Repair     in- 
terior  of   barber  .shop. 

Owner Mr.   Towle,    Premises. 

Architect  ...None. 

Contractor.. Ira   W.    Coburn,    Inc.        60: 
Hearst   Bldg.^    S.   F. 

COST.     $150 


ct  .  .  .None. 

tor..Stugnaro     &     Garibaldi.     11 
Crane,    San    Francisco. 

COST,   $300 


3.  J75  SAN  JOSE  AVE.     Alter, 
nd  add  to  frame  flats. 
..Mrs.  A.  P.  Hogan,  Prem. 
, .  -None. 

■..J.    McI.    Jarvis,    3611    24th, 
S.   F.  COST,    $2000 

1;;  GREEN  &  KEARNY.  Tiiree 
ame   (5)   Hats. 

..F.      Totaro,    1302      Kearny, 
San   Fruncisco. 


.F.   A.   Araoi 
ny.  San  Fra 


J,  1216   Kear- 
isco. 
COST.    $-000 


E    .MASONIC   AVE    25    E   Grov 
story    and    basement    frame     C 


.C. 


ml     W. 


Kec 


Grove  and  Masonic,  S.  F. 

.\i>  I  licet  .  .  .None. 

iMys    work.  COST,    $1000 

ll<isi;i      w      MISSION    56-9      S      Geneva, 
iMie-story    frame    store. 

;   Ownci- Mrs.      M.    Luttringer,      5I0G 

[  Mission.    San    Francisco. 

:  Arcliilect  . .  .None. 
Contractor.  .John      Cerda,    338     Vienna. 
San    Francisco. 

COST,    $1000 

j    (10S7)      NO.   2332   SUTTER.     Alterations 

1   Owner Clara    J.     Meyer,    Premises. 

,  Architect  ..  .Welsh  &  Carey.  712  Mer- 
chants Nafl.  Bank  Bldg., 
San   Francisco, 

'    Day's   work.  COST.   $1000 

j  (loss)  E  SAN  BRUNO  52  N  19tli.  One- 
story  and   basement   frame  dwelling. 

Owner Giacoma   Cavilaro.   NE   19th 

'  and   San   Bruno.   S,   F. 

Architect  ,  ,  ,None. 

Day's  work,  COST,  $1000 

(10S9)      N  CALIFORNIA  90  E   IGtli   Ave, 
Two-story   and  basement  frame  dwlg. 
Owner F.   Nelson,   30   Presidio  Ter- 
race,  San   Francisco. 
;    Arcliitect  .  .  .None. 
IJay's   work.  COST,    $2300 

(1090 1      W      HAMPSHIRE    117      S    23th. 
One-story  and   basement   frame  dwlg. 


BUILDING  AND  INDUSTRIAL  NEWS 

Owner S.   J.   Sherman,      2863     25th, 

San   Francisco, 
Architect  .  .  .None. 
Day's  work.  COST,   $830 

(1091)  N  McKINNON'  225  E  Phelps. 
One-story   and   basement    frame   dwlg. 

Owner Chas.      L.    Heagerty,      1707 

.McKinnon   Ave,.   S.   F. 
Arcliitect  ,  ,  .None. 
Day's   work.  CO.ST,   $100 

(1092)  E  GRE.^T  HIGHWAY  100  S 
Cabrillo.      Add    store    to    hippodrome. 

Owner Chas.  I.  D.  Looff,  Premises. 

Architet  t  . .  .None. 

Contractor.. Wm.    Loofr,    Premises. 

COST,    $130 

11093)  E  DOUGALSS  100  N  2Sth.  One 
and  one-Iialf-story  and  basement 
frame  dwelling. 

Owner G.  A.  Level,  SW  Geary  and 

Mason   (Solar!  Grill),  S.  F. 
Architect  ...None. 

Contractor.  .J.  Henderson.  90S  O'Far- 
rell,    San    Francisco. 

COST.    $'300 

(1091)  NOS.  1220-28  PIERCE.  General 
repairs,  carpenter  work,  plumbing, 
repair  roof  and  grutters,  leader  pipes, 
painting  and  paper  lianging. 

Owner M.  J.  Mertens,  218  Monad- 
nock    Bldg.,   San   Francisco. 

Architect  . .  .None. 

Day's   work.  COST.   $1000 

(1093)  SW  POST  AND  DEVISADERO. 
Repair   porcli. 

iiwner Hibernla    Savings    &    Loan 

Society.  McAllister  &  Jones 
San    Francisco, 

Arcliitect  ..  .None. 

Contractor.. J.  H.  Hjul,  Mercliants'  Ex- 
change   Bldg.,    S.    F. 

COST,  $100 

I  1096  1  N\V  GUERRERO  &  CU.MBER- 
land  39x70,  .\11  work  except  wall 
beds,  ligliting  fixtures,  sliades  and 
steam  heating  tor  three-story  frame 
apartments. 

Owner Jacob  and  Fred  Braun. 

Architect  ..  .Thco.  VV.  Lenzen.  Hum- 
boldt  Bank    Bldg..  S.   F. 

Contractor.  .Ratto  &   Ratio. 

Filed   Apr.   3,   '14.      Dated   Mar.   31.   '14. 

Enclosed    and    roof   on $3'750 

Brown    coated    3600 

Completed   and  accepted 3525 

Usual    35   days 362tB 

TOTAL  COST.  %li.o0 

Bond,   $7230.      Sureties.   G.  Franchlni   & 

a.     Ratto.       Limit,    100    days.       Forfeit, 

none.      Plans    and    specifications    filed. 

(1097)  W  TRINITY  6S-9  N  Sutter  W 
61-3',4xN  34-l',4.  Light  fixtures 
equipment  for  10-story  addition  to 
building. 

Owner French    American    Bank    of 

Savings,  Premises  (by  P.  J, 
Walker    Co,.    Agent).    Mo- 
nadnock   Bldg.,  S,  F, 
Architect  .,  ,E,    A,    Bozio,    1123    Laguna, 

San    Francisco. 
Contractor.  .Ickelheimer         Bros.,         411 

Sutter,  San  Francisco. 
Filed  Apr.   3.   '11,      Dated   Mar,    31,   '14, 

On    completion    73% 

Usual    33    days..    25% 

TOTAL  COST.  $1722.47 
Knnd.  $873.  Sureties.  A.  H.  Greenberg 
and  .7.  Weilheimer,  Limit.  April  23,  '14, 
Forfeit,  none.  Plans  and  specifications 
filed. 


29 

(1098)  EXPOSITION    SITE.      Staff    and 
.ornamental   plaster  work  and   to  point 

up  same  for  Fine  Arts  Building. 
Owner Panama-Pacific         Interna- 
tional  Exposition    Co..   Ser- 
vice Bldg.,   Exposition  Site. 
Arcliitect  ,,  ,R.    B.    Maybeck.    35    Mont- 
gomery,   San    Francisco. 
Contractor.  .J.    D.    Hannah.    Monadnuck 

Bldg.,  San  Francisco. 
Sub-Contractor..  Julius    G.    Zwlcker. 
Filed   Apr.   3,  '14.     Dated   Mar.   4,   "14. 
As  work   progresses  per  week.... $10 

Usual    35    days Balance 

TOTAL  COST.  $12  000 
Bond,  limit,  forfeit,  none.  Plan-,  and 
si>ecifications,  none. 

(1099)  W  NINETEENTH  AVE  130  N 
Anza.  Two-story  and  basement  frame 
dwelling. 

Owner Margaret   Hamill,    268    25th 

Ave..    San    Francisco. 


.None. 
.Thos.      Han 


268      25tb 


COST,   $3000 


W     NINEIEENTH    AVE  .100    N 
Two-story  end  basement  frame 


.Margaret  Hamlll, 
Ave..  San  Francis 
.None. 


25th 


Fran 


25th 
COST,   $3000 
(inil)      W    lUA.MOND   185   N   23rd.      One 


half-sto 


base 


frame  dwelling. 

Dwner Mrs.  T.  Hinkel,  710  Castro. 

San   Francisco. 
.\rcbitect  ...None. 

:;ontractor.  .Hinkel    Bros.,    277    Eureka. 
San  Francisco. 

CO.ST,    $2000 

(1102)"  \V  DIAMOND  160  N  23rd,  One 
and  onc-half-story  and  basement 
frame   dwelling, 

Iwner .Mrs.   T.    Hinkel,   710  Castro. 

San   Francisco. 
.Architect  ...None. 

::ontractor.  .Hinkel    Bros..    277    Eureka, 
San    Francisco. 

COST.    $2000 


(1103)      NO.       654     FULTON.         General 
repairs   and   additions    to   dairy. 

Owner Vincent   Labrucherie.    Prem 

Architect  .  .  .None. 

Contractor.  .J.       Salanave.     931       Pacific 
San   Francisco. 

COST.    $600 


(1101)    NO.    1970    SUTTER.    Alter    build- 
ing,   excavate   and    increase  depth    of 


add 


Owner Calarly  Estate  Co.,  274  lOtli 

Ave.,  San  Francisco. 
.\rchitect  . .  .None. 
Day's  work.  COST,  $4000 


(1105)  W  SEVENTEENTH  AVE  100  N 
California.  Two-story  and  basement 
f;aiTie   (2)   flats. 

Owner Chas.      W.      Higgins,      1306 

Shrader,  San  Francisco. 

Architect  .  .  .None, 

Day's    work,  COST,    $4500 


(IlOf.)      NO.   136   EDDY. 

in  store. 
OwiH  r Mr.   Berries 


Mi; 


nriLniNG  and  industrial  news 


Get  It  Kpom  Bacon 


Foote  Mixer  on  building  work 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried    in   SlocK   by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 

FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38  40  NATOMA  ST  ,  S.  F. 

Edward  R.  Bacon  ii  Doshively  not  connected  with  any  other  firm. 


JAMES  CAHILL  &  CO. 

HEALER SIN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.                            Tel.  Oakland  1113 

l.V.iur;.clui  .  ..MiKlllou     Bins.,     540     Cole, 
San     Fiani'lsco. 

COST,    ISOO 

11107)      W   .SH.^FTER   jii    .V   Lane.      One 
:<u.i.v  and  basement  fnime  dwlg. 

"iviit J^fon    Leuitatd.    174  7    Lane, 

San  Francisco. 


CALIFORNIA      &    STOCi>.- 
islruct  portal   entrance. 

.Portola   llealty  Co..   French 

Bank  Bldg,,  S.  F, 
.  .RouFscau       &.       Rousseau, 

Monadnock    Bldg.,    S.    P. 

..Tacohsen-Bacle    Co.    and    ... 

G,      Lunrlstroni,    375      B;i.ili, 

San    Francisco. 

COST,  JIOOO 


NW    Pl.VE    &    .STilCKTc  IX 


Wed 

lesday,       April 

8,       1914, 

T» 

o-story   and    basenie! 

t   frame 

resl- 

de 

ice. 

Own 

Annie    E.    Hoc 

per,    451) 

l::th 

Ave.,    San    Francisco. 

Arcl 

itect  .  . 

.None. 

Conl 

ractor. 

.B.  J.  Hooper, 
S.   F, 

450  12tli 
COST, 

Ave. 
J2S50 

(111 

)      NE 

TURK  AND  LARKl.N. 

Re- 

nu 

del    store. 

Dwn 

er 

F.    A,   .Meyer, 

Petalura 

a. 

Arcl 

itect  . . 

,M.        .Mattanc 

vich,      Hewes 

Bldg.,   San   Fr 

incisco. 

Cont 

ractor. 

.Beach          & 
Hewes    Bldg., 

Hefte 
S.   F. 

•man. 

)      N\\ 

COST, 
.\Ic.\LLI 

1500 

(111 

JONES  AND 

5TEK 

Al 

cr   i)en 

t  house  on  roof. 

own 

.Hihernia    Sav 
Society,    Prem 

ings    & 

Loan 

Arcl 

itect  .  . 

.None, 

Cont 

ractor. 

.J.  W.  Hjul,  Merchants 

■  E.\- 

change   Bldg., 

S.  F. 
COST, 

11000 

(1114)  E  T\VENT\'-SECOND  AVE  150 
N  Santiago.  One-story  and  base- 
ment frame  dwelling. 

dwncr J.    E.   Craig,    161    Belvedere, 

San  Francisco. 
Architect  ..  .A.      B.    Carrice,    658      Cole, 

San    Francisco, 
liay-s  work.  COST,   $500 


I  1115 


I'-iy' 


W  ELLSWORTH  125  N  Pow- 
n.  One-story  and  basement 
'.  dwelling. 

J.  C.  Schmidt,   91   Ellsworth 

San  Francisco. 


.No 


COST,  JIOOO 


11116)      S  BUSH   150   E  Polk.     Underpin 
four-story    brick    building. 

iwner J.   L.    Schmitt. 

Architect  ..  ,M.   J,    Lyons,   Nevada    Ban/. 
Bldg.,  San  Franci.'-o. 
r..Hogberg      &    LudBlg,      ISO 
Jessie,    San    Francisco. 

COST,    fSUO 


Co 


Aichilett 
Cuntractor 


.Frederick     C.     Finkel,     Los 

Los    .Angeles. 
..Rousseau       &       Rousseau, 

Monadnock    Bldg.,    .S.    F. 
.Jacobsen-Bade    Co.    and    K. 

G.      Lundstrom,    575      B  isli, 

San    Francisco. 

COST,   $111110 


(1110)  E  FORTY-SIXTH  AVE  i:oo  S 
Lincoln  Way.  One-story  and  base- 
ment  frame   dwelling. 

'•wner E.  J.  Eaton,  1233  45th  Ave., 

San   Francisco. 
.Architect  .  .  .None. 

Contractor.. George    Eaton,     1233     45th 
Ave.,  i3an  Francisco. 

COST,    $10011 

CHI)      E    FIFTH    AVE    300    S    Cabrillo. 


(MIS)      N,;.      46      JACKSON.        Electr 


Architect  .  ..None. 

Cjntractor,  .Brumlield    Elec.    Sign    Co., 
IS  7th,  San  Francisco, 

COST,    $500 

(1110)    NO.    141    COLLINS.      .Move   dwell- 
ing  to  rear  of  lot. 
Owner .Mljl-ele    .Alortede,    137    Col- 
lins, San  Francisco. 
Architect  .  .  .None. 
UaVs    work.  COST,    $500 

(1120)      E    FIFTH    .AVE    100    S   Cabrillo, 

Two-story  and  basement  frame  dwlg. 

Owner MacArthur   Bros.,    1360  Fell, 


l>ay's    work,  COST,    $2000 

(1121)      NO.       324       ELEVENTH.      Con- 
struct storage   tanks. 

Owner Wet     Wash     Laundry     Co., 

3i0    nth,   San   Francisco. 
Architect  .,. Mr,    Gallagher.    Cr,    Pacific 

Tank  Co.,  S.  F. 
Contractor.  .Pacific    Tank    Co.,    5th    and 
Bryant,  .San  Francisco. 

COST,   $300 


Wednesday,      April      8,      1914. 

Naples.      All    work    for    one    and    one- 
lialf-story    frame  cottage. 

Owner W.  A.  Stark,   110   Giierrern, 

San    Francisco. 
Ai-<liltfi-t  .  .  .None. 
Contractor.  .E.    J.    Wade    &    P.    Carlson, 

71    Pierce,    San    Francisco. 
Filed  Apr.  4,  'H.     Dated  Apr.  2,  '14. 

Frame   up   and   roof  on (662. 3U 

Brown    coated     662.50 

C.impleted     663.50 

r.-~u-,il    35    days 662.50 

TOTAL,  COST,  J2650.00 
Bond.  none.  Limit,  65  days  from  April 
6.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 

NOTE:— Specifications   read    N   Naples 
W  of  Rolpll. 

(1123)  NE  EIGHTEENTH  &  MISSION 
N  47xE  100.  Reinforced  concrete  and 
other  foundation  work  tor  tliree- 
story  Ijrick  and  reinforced  concrete 
building. 

Owner W.  A.  Halsted,  1122  Sutter, 

San  Francisco. 
Arcliitect  ...August  Nordin,   Mills   Bldg. 

San    Francisco, 
Contractor.. Foster-Vogt      Co.,      'Sharon 

Bldg..  San  Francisco. 
Filed   Apr.   4,   '14,      Dated  Apr.  3,   '14. 

On  last  of  each  month 757„ 

Usual    35    days 25% 

TOTAL  COST,  1254' 
Bond.  none.  Limit,  as  fast  as  required. 
Forfeit,  Jlo.  Plans  and  specifications 
filed. 

(1124)  NW  POST  AND  STOCKTON  N 
1J7-6XW  137-6.  Heating  &  ventilat- 
ing tor  steel  and  concrete  hotel. 

Owner Blanche  M  Burbank,  Union 

f  Square  Hotel,  S.  F. 

f|  Architect  ..  .Macdonald     &     Macdonald. 
K  Holbrook   Bldg.,   S.  F, 

tContractor.,Kiernan      &      O'Brien,    1754 
f  Mission,  San  Francisco. 

'.Filed  Apr.  4,  '14,     Dated  Mar.  21,  '14. 
1^     On  1st  and   15th   of  each  month     75% 

;     Usual    35    days 25% 

TOTAL  COST,  $7823.50 
fBond.  $3915.  Surety.  Fidelity  &  De- 
hposit  Co.  of  Maryland.  Limit,  as  re- 
Muired.  Forfeit,  J50,  Plans  and  speci- 
fcflcutions,    none. 


l'()MPLETI(»\  NOTICES. 


Sao    Francisco. 


1914 —  JONES  &  FLORENCE 
Broadway    on    Russian     trill. 


Li 


Ma 


.Ma 


i.u  :s  ,1914— E  BEIDBMAN  75  N 
l:;li.s  N  100.\E  90.  Edward  H  Goetze 
li-     I'cob   WltaielierBCT.  ,    Mar,    24,    1914 

I;m-  :10,  1914 — N  BUSH  adj  E  Mills 
1:I.1r-  having  frontage  on  Bush  ot 
i;,';-!!,  Ogden  .Mills  to  National 
l-;ill)ing  &  Furring  Co,  Mar.  26:  P 
H   Jackson   &   Co Mar.   26,   1914 

lar.  311,  1914— SE  EDINBURGH  125 
NE  Persia  Ave  NE  25xSE  100  ptn 
Lot  4  Blk  46  Excel  Hd.  William 
F  Altvater  to  Edwin  Anderson  and 
Jahn    Carlson Mar.    28,    1914 

lar.  30,  1914— S  UNION  152-6  E 
Larkin  E  23-4xS  70.  Anacleto 
Ohiselll  to  S  Montani  &  G  Stefan- 
ini    March    2S,   1914 

lar.  30  ,1914 — LOT  19  BLK  9  St. 
Francis     Wood,       Alfred     Kohn     to 


it    mn 
1914- 


.Ma 


Fill" 


137-li       E 
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Powell  B  137-6XN  /160.  Roman 
Catholic  tArchbishop  lOf  S  F  to 
Louis  Cereghino  &  Son. Mar.  20,  1914 
Mar.  30,  1914— E  PIERCE  112-6  S 
Greenwich  S  25x115.  Preida  Z  and 
Edwin  Hewitt  to  wliom  it  may  con- 
cern      March     21,     1914 

.Mar.  30,  1914— B  CURTIS  225  N  Morse 
N  25xE  100  Lot  39  Blk  5  Crocker 
Amazon  Tract.  Dakin  &  Kern  to 
whom  it  may  concern.  .Mar.  26,  1914 
Mar.  30.  1914— N  FILBERT  87-6  W 
Stockton  N  92-6xW  25.  A  Paladinl 
by  T  J  Welsh  to  Tervia  &  Pas- 
qualetti     March    27,    1914 

.Mar.  31,  1914 — SE  FELL  &  VAN  NESS 
Ave  S  275  B  24-1014  NE  171-5%  N 
174-9%    W    164.      The    White    Co    to 

A   W    Barz   and   W   E   Roeder 

March     31.     1914 

Mar.  31,  1914 — EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Contra  Costa  Constr 
Co Mar.    21,    1914 

.Mar.  31,  1914 — W  GRANT  AVE  92-6 
N  Greenwich.  G  and  F  Oppici  to  P 
Prasso    Mar,    21,    1914 

Mar.  31,  1914— W  NINETEENTH  AV 
125  N  Anza  N  25xW  120.  Thomas 
Hamill  to  whom  it  may  concern.. 
March     31,     1914 

Mar,  31,  1914— E  TWELFTH  AVE 
201)  S  Anza  25x120.  A  R  or  Alton  R 
Lapliam  to  whom  it  may  concern.. 
.March    30,    1914 

Apr.  1.  1914— N  CALIFORNIA  77-6  W 
Front  W  60-Sl4xN  127-6.  The  Hind 
Estate  Co  to  The  Turner  Co,  Mar. 
30:   Petersen-James  Co.. Mar.   24,   1914 

Apr.  1,  1914— E  EIGHTEENTH  AVE 
125  N  Irving  37-6x120.  Mary  V, 
Ethel  M  and  Helen  R.  Wagner  to 
Eric   Johansen Apr.   1,   1914 

Apr.  1,  1914- S  .MINNA  411  W  First 
W  39xS  80.  Margaret  Ward  to 
Mager    Bros Apr.    1,    1914 

Apr.  1,  1914— W  HYDE  100  S  Sacra- 
mento 37-6x137-6  No.  1137  Hyde. 
Badge  J  Wyman  to  whom  it  may 
concern Mar.     31,     1914 

Apr.  1.  1914— NW  WASHINGTON  &. 
Davis  W  75xN  60.  Catherine  Bying- 
ton    to    Schrader    Iron    Works,    Val 

Franz    and    Gilbertsen    &    John 

March    30,    1914 

Apr.  1.  1914— E  TWENTY-FOURTH 
Ave  125  S  Anza  S  25xE  120,  George 
F  and  Lucy  L  Cleese  to  whom  it 
may    concern Mar.    30.    1914 

(Correelion   In  Date  at  Recording) 

-Mar.  25,  1914— V\  SPEAR  &  HOWARD 
NW       137-6XSW       6S-9.      Orville      C 

Pratt  to  John   G  Sutton  Co 

March     16,    1914 

Apr.  2.  1914— W  FOURTH  &  JESSIE 
NW   75xSW   75.     Mary  L  Phelan   to 

San   ^•■'rancisco   Concrete   Go 

April    1,    1914 

Apr.  3,  1914- SE  PINE  &  LEAVEN- 
worth  E  37-6xS  87-6,  Theodore  E 
Rulfs  to  whom  it  may  concern.... 
April    1,    1914 

Apr.  3,  1914— S  McALLISTER  192-6  E 
Buchanan  B  27-6xS  120.  Bmll  J 
Lubbe  to  Finn  Andersen. .  Apr.  2.  1914 

Apr.  3.  1914— NE  FULTON  AND 
Parker  Ave  E  175xN  275.  The 
President  and  Board  of  Trustees  of 
St.  Ignatius  College  to  A  Knowles 
March     28,    1914 

Apr.  3,  1914— NW  PEIFFER  AND 
Bellair.  G  Roscelli  to  G  Ghazzi  and 
C  Fiorini Apr.   3,    1914 

Apr.  3,  1914— NW  BCKER  &  JESSIE 
N  C.ixW  11.-..  Wm  H  Crocker  to 
J    n    lliinnrib Apr.    1,    1914 
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San  Francisco. 

M(ir.  28,  1914— SE  PINE  &  LEAVEN- 
worth  E  37-6xS  87-6.  Theo  E  Rults 
to  Forderer  Cornice  Works,  Mar, 
20:   Higginson  &  Co .Mar.   28,   1914 

•Mar.  30  .1914— N  GREEN  193-3%  W 
Jones  W  45xN  120.  Herrings  .Mill 
Inc  vs  Geo  A  Bos  Co $715.35 

Mar.  28,  1914— W  BRODERICK  130  S 
Lombard  S  25xW  107-6.  Joost 
Hardware  Co  vs  John  Cardinell.. 
$81.62 

Mar.  28,  1914— N  CALIFORNIA  112-6 
W       Spruce      W       27-6XN       133-7'^. 

.  Columbia  Lumber  Co  vs  Tarbett  & 
Knott,  J  Haner  and  John  F  Haner 
$624.92 

Mar.  28,  1914— N  CALIFORNIA  112-6 
W  Spruce  W  27-6xN  132-714.  A  B 
Jackson  vs  John  P  Haner,  James 
Tarbett  and   Fred  Knott $28 

Mar.  30,  1914 — W  TWENTY-FIFTH 
Ave  175  S  Lincoln  Way  S  25xW  120 
Harry  J   Spring   vs   D  Houle $47,50 

Mar.  30,  1914— ROLPH  NO.  46.  W  S 
Ray  Mfg  Co  vs  C  J  Mullen  and 
John    Doe    Ray $29.80 

Mar.  31,  1914— W  BRODERICK  130  S 
Lombard  S  25xW  105.  James 
Cantley  vs  J  A  Cardinelli,  James 
Tarbett   and   Fred    Knott $60 

.Mar.  31.  1914— N  CALIFORNIA  112-6 
W  Spruce  W  27-6xN  132-7%.  Jas 
Cantley  vs  John  F  Haner,  James 
Tarbett  and   Fred    Knott $4S 

Apr.  1,  1914— N  CALIFORNIA  112-6 
Haner  and  Jas  Tarbett  and  Fred 
W  Spruce  W  27-6xN  132-716,  A 
Seghierl  &  Bro,  Inc  vs  John  P 
Knott     $149 

Apr,  2.  1914— W  BRODERICK  130  S 
Lombard  S  25xW  106-3.  A  Seghierl 
&  Bro,  Inc  vs  J  A  Cardinelli,  Jas 
Tarbett    and    Fred    Knott $165 

Apr.  2,  1914— W  TWENTIETH  AVE 
175  S  Anza  S  25xW  120.  William 
A  Hayes  vs  Jeanette  and  W  F 
Yates     $42.50 

.^pr.  2,  1911— N  CALIFORNIA  112-6 
W  Spruce  W  27-6xN  132-714.  Red- 
wood Manufacturers  vs  John  F 
Haner,  James  Tarbett  and  Fred 
Knott      $293.92 

Apr.  3,  1914— N  CALIFORNIA  112-6 
W  Spruce  W  27-6XN  138-716.  Amer- 
ican Elec  Eng  Co  vs  John  F  Haner, 
James   Tarbett    &    Fred    Knott .  .$57.50 

Apr.  3,  1914— W  BRODERICK  130  S 
Lombard  S  25xW  106-3.  Joos 
Bros  vs  A  Cardinelli,  Jas  Tarbett 
and   Fred   Knott    $17.55 

Apr.  3,  1914— W  BRODERICK  130  S 
Lombard  S  25xW  105.  American 
Elec  Eng  Co  vs  J  A  Cardinelli.  Jas 
Tarbett,    Fred    Knott    and    John    F 
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OAKLAND  AND  ALAMEDA 
COUNTY. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,300.  Oakland.  Cal.  Archi- 
tect, none.  Owner,  Theo.  Fenn,  749  61st 
street,  Oakland.  The  dwelling  has 
1-een  designed  for  a  six-room  bouse 
with  bath  and  sleeping  porch  and  will 
be  erected  on  Boulevard  near  54th 
street.  Interior  finish  will  be  of  pine 
and  redwood  with  some  hardwood 
floors.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
ot  tile  or  brick.  An  automatic  water 
lie^ater  will  be  inst:illed.  B:ith  rnnnl 
and    kitchen     will     have     tile     wains.-ot. 
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with  cement  iilaster  "H  metal  lath. 
Plans  are  eomplete  and  the  owner  will 
do  the  work  by  Day  Labor.  Materials 
are   now   tein^  purcliased. 

ItiilSIDENCE  —  ■■!  story  and  base, 
frame.  Cost  not  .staled.  Berkeley,  Ala- 
meCa  Co.,  Cal.  Architect,  John  Hudson 
T;.omas.    First    National    Bank       Bldg., 
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dwelling  will  he  erected  in  Thousand 
Oaks  and  has  been  designed  to  con- 
tain seven  rooms  and  hath.  Interior 
finish  will  le  largely  of  pine  with 
some  hardwood  veneer.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile.  An  automatic  water  heater 
will  he  installed.  Bath  room  will  have 
tlie  wainscot  and  composition  floor. 
Exterior  of  the  liouse  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans    are    being    prepared. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley.  Ala- 
meda Co.,  Cal.  Arcliitect.  Olin  S. 
Grove.  2911  Telegraph  avenue.  Berke- 
ley. Owner  .Frederick  Townsend.  The 
house  will  be  erected  in  the  Northbrae 
Tract  and  has  been  designed  to  contain 
seven  rooms  and  bath.  Interior  finish 
will  be  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Bath 
room  and  kitchen  will  liave  tile  wain- 
scot. A  composition  floor  will  be  used 
in  the  bath  room.  An  automatic  water 
heater  will  be  specified.  Exterior  of 
tlie  house  will  be  covered  with  cement 
plaster  on  metal  latli.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor  under  the  direction  of  the 
architect. 

RESIDENCE  —  2  story  and  base, 
frame,  $10,000.  Berkeley,-  Alameda  Co.. 
Cal.  Architects,  Mitcbell  &  Hodges. 
Bankers'  Investment  BIdg.,  S.  F.  Own- 
er. A.  .Mereen.  The  dwelling  will  be 
erected  on  Russell  street  near  Clare- 
mont  and  has  been  designed  for  a 
twelve-room  house  with  three  batlis 
and  sleeping  porcli.  Interior  finish 
will  be  of  pine  and  iiardwood  with 
some  white  enamel.  Hardwood  floors 
will  be  used  in  tlie  principal  rooms. 
Plans  provide  tor  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Bath  rooms  will  be  fin- 
ished in  tile.  Automatic  wa.ter  lieat- 
ers    will    be    specified.      A    garage    will 
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lerior  of  tile  liouse  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
I  c   done   by    Day   Labor. 

UI'ISIDE.NCE  —  2  story  and  base, 
frame.  Cost  not  stated,  Berkeley,  Ala- 
meda Co,,  Cal.  Architect,  James  \V. 
Pluhek.  Acheson  Bldg..  Berkeley. 
Owner,  ,Ioel  Hildebrand,  The  dwelling 
will  le  erected  on  Le  Roy  street  near 
Huena  Vista  Way  and  has  been  de- 
signed tor  a  six-room  house  with  hath. 
Interior  finish  will  he  of  pine  through, 
out.  Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
heat  and  one  large  open  fire  place. 
Mantel  will  be  of  tile.  Tile  wainscot 
will  be  used  in  the  batli  room  and 
kitchen.  An  automatic  water  heater 
will  l:e  installed.  Exterior  of  the 
liouse  will  he  covered  with  cement 
plaster  on   metal  lath.     Plans  are  com- 


RESIDENCE  —  2  story  and  base, 
frame.  $4,000.  Berkeley,  Alameda  Co., 
Cal,  Architect,  George  .Anderson,  6046 
Lawton  street,  Oakland.  Owner.  L.  .-■ 
Jenks.  The  house  has  been  designed 
for  a  seven-room  dwelling  and  will  be 
erected  at  the  northweat  corner  of 
Woolsey  and  Benvenue  streets.  Inte- 
rior finish  will  be  largely  of  pine  wit" 
some  white  enamel  and  hardwood  ve- 
neer. Oak  floors  will  be  used  in  t.ie 
principal  rooms.  Bath  room  will  have 
tile  floor  and  wainscot.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be  done 
by  Day  Labor.  All  materials  are  now 
Leing    purchased. 

APART.MENT  HOUSE — 3  story  and 
base,  frame,  $40,000,  Oakland,  Cal.  Ar- 
chitect. Clay  N.  Burrell,  Albany  Bldg.. 
Oakland.  Owner.  C.  Lange.  The  build- 
ing will  he  erected  at  the  corner  of 
Grand  avenue  and  Park  View,  and  has 
been  designed  to  contain  a  number  of 
two,  three  and  four  room  suites,  all  of 
which  will  have  private  baths  and  wall 
iieds.  Interiors  will  be  finished  in  pine 
and  redwood  with  some  elm  panels. 
There  will  be  steam  heat  and  a  hot 
water  supply.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Portable  vacuum  cleaners  will  be  in- 
stalled. Entrance  will  be  finislied  in 
marble  and  tile.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plasc- 
ter  on  metal  lath.  Plans  are  complete 
and  segregated  figures  are  being  taken 
l)y   both    the   arcliitect   and   awner. 

APART.MENT  HOUSE— 2  story  and 
base,  frame,  $10,000,  Oakland,  Cal.  Ar- 
chitect, none.  Owner.  J.  P.  Beckett. 
2035  Channing  Way,  Berkeley.  The 
dwelling  will  be  erected  on  East  23r71 
avenue  near  I7th  street,  and  will  con- 
tain tliree  and  four  room  apartments. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  oak  floors.  There  will 
be  a  central  heating  sysleni  and  hot 
water  supply.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
All  suites  will  be  equipped  with  wall 
beds.  Exterior  of  the  building  will  h'e 
covered  with  cement  jliaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are  now 
being  pu'-chased. 

HOTELr— 3  story  and  base.  frame, 
$2.1,000.  Oakland,  Cal,  Architect,  none. 
Owner,  Edward  Olsen,  977  Bay  View, 
Oakland,  The  building  has  been  de- 
signed for  a  rooming  house  containing 
50  rooms  and  several  public  baths,  and 
will  he  erected  on  8th  street  near  Jef- 
ferson. Interior  finish  will  be  of  pine 
and  redwood.  Plans  provide  for  steam 
heat  and  a  hot  water  supply.  All  bath 
rooms  will  be  finished  in  tile  and  will 
have  composition  floors.  Exterior  of 
the  building  will  be  covered  wltli  brick 
veneer  and  rustic.  Plans  are  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day   I.,abor. 

RESIDENCE  —  2  story  and  base, 
frame,  $30,000.  .Piedmont,  Alameda  Co.. 
Cal.  Architect,  Albert  Farr,  Foxcroft 
Bldg.,  S.  F.  Owner,  Mr.  Moore,  of  the 
Moore-Watson  Co.  The  dwelling  has 
been  designed  for  a  fourteen-rooni 
house  with  several  baths  and  sleeping 
porch.  A  garage  will  also  be  erecteu 
on  the  lot.     Interior  of  the  dweling  will 
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be  finished  in  pin 
and  white  enam 
will  be  used  in  the  principal  rooms. 
Plans  provide  for  a  central  heating 
system  and  hot  water  supply.  Vacuum 
cleaners  will  also  be  installed.  There 
win  be  several  large  open  fire  places 
with  tile  or  brick  mantels.  All  bath 
rooms  will  be  finished  in  tile.  Exterior 
of  both  the  house  and  garage  will  be 
covered  with  cement  plaster  on  metal 
lath.  A  red  clay  tile  roof  will  be  used. 
Plans   are   being   prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $12,000.  Oakland,  Cal.  Archi- 
tect, Charles  -Mau,  .Macdonough  Bldg., 
Oakland.  Owners.  Misses  Mary  and 
Margaret  Dunn.  The  dwelling  will  be 
erected  at  the  northeast  corner  of 
Eellevue  and  Van  Buren  streets,  and 
has  been  designed  to  contain  twelve 
rooms,  three  baths  and  sleeping  porcn. 
Interior  finish  will  be  of  pine,  redwood 
and  hardwoods.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of.  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  nearly  complete  and  figures 
will    be   called   for   this   week. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  Alameda.  Alameda  Co.. 
Cal.  Architects,  Elite  Planners,  lS4i 
5th  avenue,  Oakland.  Owner,  C.  C. 
.^dams.  The  dwelling  will  be  erected 
in  Waterside  Terrace  and  has  been  de- 
signed to  contain  seven  rooms  and 
hath.  Interior  flnish  will  be  largely 
of  pine  with  some  redwood  and  oak. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
he  of  tile.  An  automatic  water  heater 
will  be  installed.  Bath  room  will  have 
tile  floor  and  wainscot.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
being  prepared  and  when  complete  the 
Kork   will   be  done   by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  Oakland;  Cal.  Arclii- 
tect, A,  Lacy  Worswick,  700  Octavia 
street,  S,  F.  Owner,  A.  Lacy  Worswick. 
The  dwelling  will  he  erected  on  Stow 
street  near  Wayne  and  has  been  de- 
signed for  an  eight-room  house  with 
bath.  Interior  will  be  flnislied  in  pine 
and  hardwood.  Hardwood  floors  will 
he  used  in  the  living  room,  dining 
room  and  reception  hall.  Tliere  will 
be  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile  or  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  will  have  tile  wain- 
scot and  composition  floor.  Exterior 
of  the  building  will  be  covered  with 
cement     plaster     on     metal     latli.       Plans 

taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000,  Oakland,  Cal.  Arclii- 
tect, Albert  Schroeffer,  Foxcroft  Bldg., 
S.  F.  Owner's  name  withheld.  The 
dwelling  will  be  erected  on  Ryala  ave- 
nue near  .Martin  and  has  been  de- 
signed to  contain  six  rooms  and  bath. 
Interior  flnish  will  be  of  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
Mantels  will  he  of  tile  or  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  being  taken. 
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vide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater  will 
be  Installed.  Bath  room  and  kitchen 
will  have  tile  wainscot.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  latli.  Plans  are 
being  prepared. 

RESIDENCE  —  2  story,  attic  and 
base,  frame,  130.000.  Piedmont,  Ala- 
meda Co..  Cal.  Architect,  Albert  Farr, 
Foxcrott  Bldg.,  S.  F.  Owner.  .Tohn 
Spohn.  The  dwelling  has  been  de- 
signed for  a  fourteen-room  house  with 
several  baths  and  a  sleeping  pnrcli. 
and  will  b'e  erected  on  a  corner  lot.  A 
garage  will  be  erected  in  the  rear.  In- 
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water  supply  and  vacuum  cleaning 
system.  Exterior  of  the  huilding  will 
be  faced  with  pressed  brick.  Plans 
are  nearly  complete  and  figures  will  be 
called    for   shortly. 

THEATRE — 2  story  and  base.  Class 
A  construction,  $70,000.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect,  Edward  T. 
Foulkes,  Crocker  Bldg.,  S.  F.  Owners. 
The  Bishop  Co.  The  building  will  be 
erected  at  the  corner  of  Grove  and 
University  avenue  and  will  contain  one 
store  besides  the  theatre.  Construc- 
tion will  be  fireproof  with  steel  frame, 
reinforced  concrete  or  brick  walls  and 
metal    interior    partitions.      The      main 


of    the 


ill 


used 


places.       Mantels 


somely  finished  in  pine  and  liardwoods. 
Hardwood  fioors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  All  bath 
rooms  will  have  tile  fioors  and  wain- 
scot and  will  be  equipped  with  show- 
ers. Automatic  water  lieaters  and 
portable  vacuum  cleaners  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  A  clay  tile  roof  will  be 
used.  Plans  are  now  being  prepared. 
RESIDENCE  —  2  story  and  base 
frame,  J5,000.  Oakland,  Cal.  Archi- 
tects, Elite  Planners,  1844  5th  avenue. 
Oakland.  Owner,  P.  Lindblad.  The 
dwelling  has  been  designed  for  a 
seven-room  house  and  will  be  erected 
on  Crotton  avenue  near  Boulevard 
Way.  Interior  of  the  house  will  be 
finished  In  pine  with  some  elm  panels 
and  beam  ceilings.  Hardwood  floors 
principal  rooms, 
e  heat  and  open 
be  of  tile.  An 
ter  Is  specified. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floor.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared  and  when  complete  the  work 
will   be   done   by   Day   Labor. 

FIRE  HOUES — 3,  2  story  and  base, 
frame,  $5,000  each.  Berkeley.  Alame- 
da Co.,  Cal.  Architect,  W.  H.  Ratcliff, 
Jr.,  First  National  Bank  Bldg..  Berke- 
ley. Owners.  City  of  Berkeley.  All 
bids  received  some  time  ago  for  these 
buildings  have  been  rejected  as  plans 
were  slightly  changed  after  the  tiid. 
ders  started  to  figure  the  work,  and 
the  City  Attorney  fears  that  contracts 
would  not  be  tilndlng.  New  figures  will 
be  advertised  for  within  a  few  days. 
Further  mention  will  be  made  of  the 
work    at    that    time. 

OFFICES — 3  story  and  base.  brick 
and  steel.  850,000.  Oakland,  Cal.  Ar- 
chitects. Milwaln  Bros..  Delger  Bldg., 
Oakland.  Owners.  San  Francisco,  Oak- 
land Terminal  Railway.  The  building 
will    be    erected    at    the    corner    of    22nd 
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re.  Construction  will 
iroughout.  The  main 
auditorium  will  have  a  seating  capac- 
ity of  1.200  people.  Interior  finish  will 
be  of  pine  and  ornamei.t:il  plaster. 
There  will  be  steam  lieat  and  a  mod- 
ern system  of  ventilation.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  being 
prepared.  Several  otiier  similar  build- 
ings will  be  erected  by  the  same  own- 
ers  In  Interior  valley  towns. 


ilgned  for 
ninistrative  headquarters.  Interior 
inlsh  will  be  of  pine  and  hardwood  ve- 
leer.     There  will  be  steam  heat,  a  hot 


BUILDING  CONTRACTS. 
Oakland. 

Owner  Contractor 

Bercovich     Larson 

Lambert     Overton 

Swobada    Stand    Bldg 

Barker     Almqiust 

SFOT   SFOT 

Pac    G    &   E    Owner 

Piepenburg     Shrader 

Westdorf     Reed 

Bouzagn     Holmes 

Jenkins     Patton 

Baby    Hospital     Allen 

McCullough     Kollmer 

Rlty    Imp     Owner 

Cooper    ....Bay    City    Cab 

Trefethen     Burnett 

Mantz     Sprague 

Trlguelro     Dameral 

Riley     Riley 

Jesperson     Dippo 

Woodburn     Woodburn 

Hamond     Qold 

Penn     . .  .i Penn 

Wilson     Wleben 

Toso     Pertoldo 

Jones     Lewis 

Bamford     Spence 

Bacon     Soule 

Lange     Baughman 

Behrendtz     Sydes 

Mills     Wldmer 

Petersen     Bruce 

Henshaw     Musto 

Oriental  Art   Bay  City 

Wlckendahl     St.    Mary 

Joseph     Joseph 

Koehn     Koehn 

Clark     Clark 

Beckett     Beckett 

Wltworth     Thaxter 

Anderson     Sexton 

Lange     Baughman 

Rellly     Shrader 

Goldwater     Kulchar 

Alvarado     Alvarado 

Betchu      Doughtry 

Bruning     Geary 

Bell     Stewart 


531  Eischoff     Bischotf  2500 

532  .Sinclair     Sinclair  2500 

.S33     Lindblad     Lindblad  5000 

543  Klein     Klein  2000 

544  EVavidson     Davidson  400 

545  Johnson     Gilberg  3000 

84G      Monroe     Monroe  2500 

S17     Sheridan     Sheridan  1000 

S4S      "Vnderson    Elec    Constr  1020 

(7S5)  SW  SECOND  AND  BROADWAY 
Oakland.      Alterations. 

Owner L.       Bercovich,       12th       and 

Broadway,   Oakland. 
Architect  ..  .Wm.    Wilde.     Albany     Blk.. 

Oakland. 
Contractor.. Aug.     Larson,       720       36th, 
Oakland, 

COST,    $.",000 

r7C0)  W  COROXADO  AVE  350  N  51st, 
Oakland.       Two-story    16-room    flats. 

Owner Miss    Mary     Lambert.     5154 

Kales  Ave:.  Oakland. 
Architect  . .  .None. 

Contractor.  .J.    W.    Overton.    1660    IGth. 
Oakland. 

COST.    $4  4  00 

1767)  W  FOURTH  AVE  50  S  E-9th. 
Oakland.  Two-story  12-room  apart- 
ments. 

Owner S.     Swobada.       345       E-8th. 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Standard    Bldg.     Co..      5659 
Shatter   Ave.,    Oakland. 

COST,    $5000 

(768)  E  CERRITA  AVE  300  S  40th, 
Oakland.       Two-story    6-room    dwlg. 

Owner J.    H.    Barker.    3867    Howe. 

Oakland. 
Architect  .  .  .None. 

Contractor.  .A.    W.    Almqulst,    464    43rd, 
Oakland. 

COST,   $3000 

(773)      NO,    473    TWENTIETH,    Oakland 

Alterations. 
Owner San       Francisco.       Oakland 

Traction       Co.,       .Syndicate 

Bldg.,    Oakland. 


Day'f 


COST,    $400 
SECOND,       Oakland. 


1000 
3500 
4370 


500 
1000 
1000 
1300 
1000 
6500 
2600 
5920 
2500 
1430 


(774)  NO. 
Alterations  . 

Owner Pacific    Gas      &    Elec.      Co.. 

ISth    and    Clay.    Oakland. 
Architect  ..  .None. 
Days'   work.  COST,   $400 

(775)  NO.  557  VERMONT,  Oakland. 
Addition   . 

Owner J.   H.   Piepenburg,   Prem. 

Archtect  . .  .Nane. 

Contractor.  .J.  F.  Shrader,  520  16th, 
Oakland.  COST,    $400 

(776)  N  DAMUTH  400  E  Fruitvale 
Ave.,  Oakland.  One-story  4-room 
dwelling. 

Owner H.   Westdorf,    715    Campbell 

Oakland. 
Architect  . .  .None. 
Contractor.  .C.    Reed,    2545    Scenic    Ave.. 

Oakland. 

COST.  $2000 

(777)  NE  HADDON  ROAD  &  ATHOL 
Ave.  Oakland.  One-story  five-room 
dwelling. 

Owner L.  G.  Bouzani,  1816  Pleas- 
ant Valley,   Oakland. 

Arcliltect  .  .  .None. 

Contractor.  .A.  S.  Holmes,  444  11th, 
Oakland.  COST,     $2800 


u 

(77S)  N  KEITH  AVK  ;'.iO  K  College 
Ave.,  Oakland.  Twu-story  6-room 
dwelling. 

Owner Wm.    Jenkins,     1813     Lock- 

sley   Ave.,   Oakland. 
Arcliltect  . .  .None. 

Contractor.. Geo.       W.        Fatten,        2126 
Emerson,   Berkeley. 

COST.   $3600 

(780)  W  DOVER  110  S  52nd  S  211.S2 
W  230.19  W  225.58  B  307.61,  Oakland. 
Repairs,  alterations  and  additions  to 
two-story  and   basement   frame  bldg. 

Owner The    Baby    Hospital    Ass'n. 

Architect  ...Wm.   Knowlcs,   Central   Bk 

Bldg.,   Oakland. 
Contractor.. P.  E.  Allen,  468  34th,  Okd. 
Filed  Mar.  30,  '14.     Dated  Mar.  27,  '14. 

Reday    £or    plaster 'A 

Plaster    completed     Vj 

Completed    and    accepted Vi 

36    dnys    after % 

TOTAL,  COST.  J5000 
Bond,  $2500.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  SO  days.  Forfeit, 
none.     Plans  and   specifications   filed. 

(781)  NO.  2862  WEBSTER,  Oakland. 
Two-story  4-room  addition  to  dwlg. 

Owner F.    T.    McCuUough,    Prem. 

Architect  ..  .None. 

Contractor.. .Tacob   Kollmer,    2753    Pied- 
mont Ave..  Oakland. 

COST.    $2000 

(7S2)  E  SIXTY-FOURTH  AVE  500  N 
Palm  Drive.  Oakland.  One-story  4- 
room  dwelling. 

Owner Realty   Invst.   Co.,   357    15th 

Oakland. 

Architect  . .  .None. 

Day's   work.  COST.    $1400 

(785)  COR.  TWENTY-FOURTH  AND 
Bay    Place.    Oakland.      Alterations. 

Owner G.    Cooper.    131S    Chestnut, 

Oakland. 
Architect  ..  .None. 

Contractor.. Bay   City    Cabinet   Co.,    losn 
Fifth.   Oakland. 

COST,    $500 

i7S6)  NO.  291  JAYNE  AVE..  Oakland. 
Addition. 

Owner E.    Eugene    Trefethen,    291 

Jayne    Ave..    Oakland. 
Architect  .  .  .None. 

Contractor.  .Bruce     B.     Burnett.     Pan- 
tages    Bldg..    Oakland. 

COST,    $50n 

(7S7)  NO.  2521  HIGHLAND,  Oakland. 
Alterations  and  repairs. 

Owner J.    Mautz.    Premises. 

Architect  .  .  .None. 
Contractor.  .J.    B.    Spragne. 

COST,   $.500 

(788)  NO.  524  ADELINE,  Oakland. 
Alterations. 

Owner M.  F.  M.  Trigueiro.  Prem. 

Architect  . .  .None. 

Contractor.  .Brown      E.    Dameral.      1543 
19th    Ave..   Oakland. 

COST,   $500 

(789)  NW  E-SIXTEENTH  &  PARK. 
Oakland.      Two-story    8-room    dwlg. 

Owner J.  .Spencer  Riley.  1610  28th, 

Oakland. 
Architect  ...A.    .1.    Yerrick,    Blake   Blk.. 

Oakland. 
Day's    work.  COST.    $450fi 

(791)  W  SAN  PABLO  AVE  100  N  27th 
Oakland.      One-story    photo    theatre. 
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unner Jesperson       &     Dippo.       SIS 

54th,   Oakland. 
.Architect  ..  .Thomas     &     Oliver,     Pan- 

tages  Bldg.,  Oakland. 
Day's   work.  COST,   $4500 

(792)      E    EVERETT    AVE    335    S   Ham- 
pel,  Oakland.  One-story  5-room  dwlg_. 

Owner Paul      E.    Woodburn,     39oo 

Greenwood   Ave.,   Oakland. 
Arcliitect  .  .  .None. 
Day's  work.  COST,   $2000 


Wed  I 


Ap: 


19'4. 


(793)  W  EIGHTY-SIXTH  AVE  60  N 
Dowling,  Oakland.  One-story  three- 
room   dwelling. 


Architect  .  .  .None. 

Contractor.  .P.  E.  Gold.   5271   BoyJ   Ave. 
Otikland.  COST,    $1000 

(795)  S  BOULKVARD  240  E  54th  Ave. 
Oakland.      Two-story    6-room    dwlg. 

Owner Theo   Fenn,   749    61st,   Okd. 

Architect  .  .  .None. 

Day's  work.  COST,  $3500 

(796)  LOT  15  BLK  3  Map  East  Pied- 
mont Heights  E.\tension,  Oakland. 
Two-story    frame    dwelling. 

Owner W.    T.    and    Myrtle    Wilson, 

Oakland. 
.Architect  ...L.     F.    Hyde,     1st    National 

Bank  Bldg..  Oakland. 
Contractor.  .Alex  C.  Wieben,  2010  3Sth, 

Ave..  Oakland. 
Filed   Mar.   31.  '1.     Dated  .Mar.   .10,  '14. 


up 


1st    coat    plaster    on Vi 

Completed    and    accepted % 

Usual    35    days 'A 

TOTAL  COST,  $437u 
Bond,  $2200.  Surety.  Southwestern 
Suicty  Ins.  Co.  Limit,  90  days  after 
March  28.  Forfeit,  $1.  Plans  and' 
s.iecifications  filed. 


(797)      W  VINCENTE   200  N   56th,   Oak- 
land.    One-story  3-room  dwelling. 

Owner Luigi    Toso,    Oakland. 

.Architect  . .  .None. 

Contractor.  .Joe       Pertoldo.       1244       3rd 
Ave.,   Oakland. 

COST,  $00(1 


(798)  W  BROADWAY  250  N  College 
Ave.,  Oakland.  One  and  one-half- 
story    six-room    dwelling. 

Owner W.   H.  Jones,   190   40th.   Okd 

.Architect  . .  .None. 

Contractor.  .L.   S.   Lewis,   2421    Woolscy, 
Berkeley. 

COST,    $2750 

(805)  No.  531  ELEVENTH,  Oakland. 
Alterations. 

Owner G.  L.   Bamtord. 

Architect  . .  .None. 

Contractor..  A.    T.     Spence,     641     Taylor 
Ave..    Oakland. 

COST,    $.'>0(i 

(506)  E  WASHINGTON,  bet  llth  and 
12,    Oakland.      Alterations. 

Owner Bacon    &    Soule,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST.    $450 

(507)  S  FIFTY-FIRST  200  E  Dover, 
Oakland.     One-story  5-room  dwlg. 

Owner Otto    H.    Lange.    51st    near 

Dover.    Oakland. 
Architect  ...None. 
Contractor.. J.    W.    Baughman,    1627    5th 

Ave.,  Oakland. 

COST,   $2500 


(808)  W  EIGHTY-EIGHTH  165  N 
Plymouth,  Oakland.  One-story  4- 
room  dwelling. 

Owner Carl     C.     Behrendtz,      1726 

52nd   Ave.,    Oakland. 

Architect  .  .  .None. 

Contractor.  .E.  C.  Sydes,  4076  Boulevard 
Ave..   Oakland. 

COST,    $1144 

(809)  LOT  14  Map  .McMillan  Tract, 
Oakland.  All  work  for  two-story  and 
basement  frame  dwelling. 

Owner W.  C.  Mills,  Lincoln  City. 

Architect  ..  .Harris     Allen,     2514     Hille- 

gass  Ave.,    Berkeley. 
Contractor.. J.  J.  Wldmer,  Stege,  Cal. 
Filed  April   1,  '14.     Dated  April   1,  '14. 

Frame    up    '.4 

1st  coat  plaster  on % 

Completed    and    accepted % 

Usual    35   days 54 

TOTAL  COST,  $3980 
Bond,  $2000.  Sureties,  W.  H.  Johnston 
and  H.  P.  Davis.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications 
liled. 

(810)  NE  ST.  MARY'S  &  PLEASAN- 
ton  Ave.  E  65xNI25,  Pleasanton.  All 
work  for  two-story  frame  dwelling. 

Owner Anton     Petersen,     Pleasan- 
ton. 

Architect  . .  .None. 

Contractor.  .C.    A.    Bruce.    Pleasanton. 

Filed  Apr.    1.   '14.      Dated   Mar.   31,   '14. 

Frame    up    Vi 

1st  coat   plaster   on Vt 

Completed     ^ 

Usual    35    days 'A 

TOTAL    COST,    $il25 

Bond,    none.      Limit.    70    days.      Forfeit, 

$5.     Plans  and  specifications  filed. 

(812)  FOURTEENTH  &  BROADWAY 
(Macdonough  Theatre),  Oakland, 
Alterations. 

Owner Wm.  G.  Henshaw,  Oakland 

Bank   of  Savings,   Oakland, 

.Architect  . .  .None. 

(Contractor.  .Musto      Sons-Keenan      Co., 
565   North   Point,   S.   P. 

COST,    $1500 

(813)  NO.  1210  WASHINGTON,  Oak- 
land.    Alterations 

Owner The    Oriental    Art.    Prem. 

Architect  . .  .None. 

Contractor.  .Bay   City   Cabinet   Co..    lOSO 
Fifth,    Oakland. 

COST,  $500 

(514)  W  NINETY-FOURTH  AVE  150 
S  "A,"  Oakland.  One-story  4-roon 
dwelling. 

Owner E.      T.      Wickendahl,      195 

90th   Ave.,   Oakland. 

Architect  .  .  .None. 

Contractor.  .Joe   St.    Mary.    9220   Almond 
Oakland.  COST,    $1000 

(515)  W    EIGHTY-SIXTH    AVE    250    N 
Holly,    Oakland.        One-story      4-n 
dwelling. 

Owner J.    C.    Joseph,     1456    Orino, 

Oakland. 
Architect  . .  .None. 
Day's   work.  CO.ST,    $1000 

(816)  W  ELSTON  AVE  100  N  37tli, 
Oakland.      One-story    5-room    dwlg. 

Owner H.  Koehn    3121   School,  Okd 

Architect  ..  .None. 

Day's   work.  COST.   $1300 

(817)  NO.  2111  LINDEN,  Oakland, 
Alterations. 


\Vedliesday,       April        S,        laij. 

Owner Mrs.  Ida  A.  Clark.   Preni. 

Architect  . .  .None. 

Contractor.  .Wm.   Clark.    Premises. 

COST.    1111(10 

(520)  B  TWENTY-THIRD  AVE  50  S 
E-19th,  Oakland.  Two-stgry  20-room 
flats. 

Owner Edna      P.      Beckett.       'dwij 

Channing    Way,    Berkeley. 

Architect  .  .  .None. 

Contractor.  .J.    P.    Beckett.    2035    Chan- 
ning  Way.   Berkeley. 

COST.   565(10 

(521)  W  WELLINGTON  AVE  10  S 
Division,  Oakland.  Two-story  Bve- 
room   dwelling. 

Owner H.   W.    Witworth.   Berkeley 

Architect  ...None. 

Contractor.  .F.    W.    Thaxter,    2454    Ash- 
by   Ave.,   Oakland. 

COST.   $25011 

(522)  NE  ELEVENTH  &  FRANKLIN. 
Oakland.  Interior  plastering  for  six- 
story  and  basement  steel   frame  hotel 

Owner Chicago    Bonding    Co.    (See 

Foot    Note). 
Architect  ..  .None. 
Contractor.  .T.  D.   Sexton,   2G0S   Market, 

Oakland. 
Piled   Apr.    2.   '14.     Dated   Apr.   2.   '14. 

1st   day   of   each   month 75% 

Usual    35    days    26% 

TOTAL  COST,  15920 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,   none. 

NOTE: — E.    Anderson,    San    Leandro. 
is  the  owner. 

(523)  S  FIFTY-FIRST  200  E  Dover, 
Oakland.  One-story  and  basement 
frame  dwelling. 

Owner Otto     H.    Lange.    649    51st, 

Oakland. 
Architect  ...None. 
Contractor.  .J.   W.   Baughman.   1627   5th 

Ave..  Oakland. 
Piled   Apr.    2.   '14.      Dated    9pr.    2,   'H. 

Frame    up    $600 

Plastered     600 

Completed     600 

Usual     35     days 700 

TOTAL  COST.  $2J0O 
Bond,  none.  Limit,  70  days.  Forfeit, 
none.      Plans   and   specifications    Hied. 

(825)      NOS.    468-70    EIGHTH,    Oakland. 

Repairs. 
Owner B.    J.    Reilly.    4S0    Perkins. 

Oakland. 
Architect  . .  .None. 
Contractor.. J.      P.   Shrader.      520      16th. 

Oakland.  COST,    $1430 

(286)  NO.  503  FOURTEENTH.  Oak- 
land.    Alterations. 

Owner Mendel    Goldwater.    Prem. 

Architect  .  .  .None. 

Contractor.  .S.   Kulchar   &   Co.,   518   4tn. 
Oakland.  COST.    $400 

(827)  NO.  4020  PULLINGTON,  Oak- 
land.     Alterations. 

Owner P.    H.    Alvarado,    Premises. 

Architect  ..  .None. 

Day's  work.  COST,  $1000 

(828)  W  GARY  117.20  S  Edes.  Oakland 
One-story   3-room   dwelling. 

Owner G.    E.      Betchu.    802      Stone. 

Oakland. 
Architect  .  .  .None. 
Contractor.. D.    Doughtry. 

COST,  $5511 
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(S29)      B    MANILA    AVE    100    S    Clifton, 
Oakland.      One-story    5-room    dwig. 

Owner John       .1.       Bruning,       5356 

Locksley   Ave.,    Okd. 
Architect  . .  .None. 

Contractor.  .L.    G.   Geary,   5352   Locksley 
Ave.,    Oakland. 

COST,    $2500 


(830)  N  THIRTY-NINTH  550  W  Mar- 
ket. Oakland.  One-story  5-room 
dwelling. 

Owner Glenn     R     Bell.     616     41st, 

Oakland. 
Architect  . .  .None. 

Contractor.  .B.    A.      Stewart,    616      41st, 
Oakland. 

COST,  $2000 


(831)  B  AUBURN  AVE  200  N  Har- 
wood,  Oakland.  One-story  six-room 
dwelling. 

Owner John   A.   Bischoff,   551   Crof- 

ton    Ave.,    OaklanJ. 

Architect  ..  .None, 

Day's  work.  COST.   $2500 


(832)      W    BROADWAY    75    S    Florence. 

Oakland.      Two-story    6-room    dwlg. 
Owner C.    B.    Sinclair.    5333    Locks- 
ley   Ave.,   Oakland. 
Architect  ...None. 
Day's  work  .  COST.  $2500 


(833)  N  CROFTON  AVE  475  E  Boule- 
vard Way,  Oakland.  Two-story  S- 
room    dwelling. 

Owner P.  Lindblad,   3822  Randolph 

Ave.,   Oakland. 
Architect  ..  .Elite    Planners,     1844     5th 

Ave.,    Oakland. 
Day's   work   .  COST,   $5000 


(843)  S  FIFTY-FIRST  255  E  Shatter 
Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner Matthew     Klein.     648     Mir- 
anda, Oakland. 
Architect  ..  .None. 
Day's   work.  COST.    $2000 

(844)  NO.  3735  THIRTY-NINTH  AVE., 
Oakland.      Addition. 

Owner W.  J.  Davidson.  Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 


(845)      SB         THIRTY-FOURTH       AND 
Elliot,    Oakland.      One    and    onc-half- 
story    9-room   dwelling. 
Owner Albert   Johnson,   904   Chest- 
nut.  Oakland. 
Architect  . .  .None. 

Contractor.  .N.    Gllberg,    904    Chestnut, 
Oakland.  (X>ST,    $3000 


(846)      W   RAWSON   140   N  Trask,   Oak- 
land.     One-story    5-room    dwelling. 

Owner J.  W.  Monroe.  696  6Ist.  Okd 

Architect  . .  .None. 

Day's  work.  COST,  $2500 


(847)  W  SIXTY-FOURTH  AVE  200  N 
Virginia.  Oakland.  One-story  5-room 
dwelling. 

Owner K.       M.       Sheridan,        1020 

Broadway,    Oakland. 

Architect  . .  .None. 

Day's    work.  COST,    $1600 


(848)  NE  ELEVENTH  AND  PHANK- 
lin  E  100  N  37%,  Oakland.  Elec- 
tric work  for  six-story  and  basement 
steel  frame  hotel. 

Owner E.    Anderson,    San    Leandro. 

Architect  ..  .Wm.  Wilde,  Albany  Block, 
Oakland. 


Sub-Contractor.  .The    Electrical   Constr. 

Co.,    312    I2th,   Oakland. 
Filed   Apr.   4,  '14.     Dated   Mar.   17,   '14.;  • 

1st  day  of  each  month -75% 

Usual    35    days 25% 

TOTAL  COST,  $1020 
Bond,  $525.  Surety,  Aetna  Accident  & 
Liahility  Co.  Limit.  30  days.  Forfeit, 
$20.      Bonus,    $5.      Plans    and    speclHca- 


BUILDING  CONTRACTS. 
Berkeley. 

\f».  On-ner                    Contractor  Aiiit. 

779  McFarlan     Kidder  4664 

784  Downing     Davis  400 

790  Nelson     Kidder  400 

794  Peake     Peake  2250 

799  Alden     Alden  1000 

SOO  McVean     McVean  2500 

801  De    Witt    De    Witt  500 

802  Bronne     Ahnefeld  1800 

803  Same     Same  1800 

804  Same     Same  1800 

811  Larsen     Kringlen  1600 

SIS  Feusch      Feusch  400 

819  Town     Johanson  400 

(779)  S  50  LOT  8  BLK  ''B"  Whitney 
Tract.  Berkeley.  All  work  except 
painting  and  heating  for  two-story 
frame    dwelling. 

Owner F.       K,.       McFarlan,        1538 

Hawthorne,     Berkeley. 
Architect  ..  .B.    R.    Maybeck.    35    Mont- 
gomery,   San    Francisco. 
Contractor.. Kidder  &  .McCullough,   2075 

Addison,   Berkeley. 
Filed   .Mar.   30,  '14.     Dated  Mar.   27,   '14. 

Frame     up     y^ 

Plastering     completed     'A 

Completed    and    accepted % 

Usual    35    days % 

TOTAL  COST,  $4664 
Bond,  $2332.  Sureties,  B.  E.  Under- 
wood and  F.  E.  Armstrong.  Limit,  90 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

(784)  S  CHANNING  49  E  College  Ave., 
Berkeley.     Addition, 

Owner Ml-s.    Annie     B.     Down.ing. 

2704    Channing   Way,    Bkly. 
Architect  . .  .None. 

Contractor.  .J.    W.    Davis.    1631    Allston 
Way,   Berkeley. 

COST.    $400 

(790)  NO.  2532  REGENT,  Berkeley, 
Addition. 

Owner Mrs.    A.    M.   Nelson,    Prem. 

Architect  . .  .None. 

Contractor.  .Kidder        &         McCullough. 
2075    Addison,    Berkeley. 

COST.   $400 

(794)      E    COLUSA    AVE    120    S    Joseph, 

Berkeley.     One-story  5-room  dwlg. 
Owner P.    R.    Peake,    2127    Univer- 
sity Ave.,    Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST,    $2250 

(799)  S  HEARST  AVE  266  below  Sac- 
ramento. Berkeley.  Alterations  and 
additions. 

Owner Carl     Alden,     1428     Hearst 

Ave.,   Berkeley. 

Architect  ..  .None. 

Day's    work.  COST.    $1000 

(8001  W  TELEGRAPH  AVE  197  S 
Stuart,  Berkeley.  One-story  two- 
room   butcher  shop. 

Owner Bruener     P.      McVeiin.      454 

66th,    Oakland. 

Architect  .  .  .None. 

Day's   work.  COST,    $2600 
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IMo  better  F»anels 

rrtade    tlian 

"Wybpo" 


arke 


Veneered  Panels  Ihat 
ARE  good— -order 
today  from 


Of  all  tlie  Panels  on 
day.  the  WYBRO  Panels  have  won  tli 
recognition  as  being  the  BEST  MAD 
PANELS. 

Their     g-oodness    is    everlasting    an 
their  finish  is  smooth  and  even.     Thcr 


bett 


pan 


nade 


White  Brothers 

SIh  and  Brannan  Streets  San  Francisco 


Chalmer  Monday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

61b  Phelan  Building,        San  Prancisc 


(Mil)  S  SHATTUCK  AVE  2UU  E  -Mann 
Ave.,  Berkeley.  Alterations  and  gar- 
age. 

Owner Mabel      H.    De   Witt,      3033 

Harper,  Berkeley. 

Architect  .  .  .None. 

Day's   work.  COST,    J500 

(S02)  SW  CHESTNUT  &  BRISTOL. 
Berkeley.  One  and  one-half-story  5- 
room  dwelling. 

Owner D.    P.   Bronne,    1G22   Oxford. 

Berkeley. 
Architect  . .  .None. 

Contractor.  .Henry  Ajinefeld,  3003  King 
Berkeley. 

COST.   JISOO 

(803)      W     CHESTNUT     144     S     Bristol. 

Berkeley.      One-story    5-room    dwlg. 
Owner D.   P.  Bronne,   1G22  Oxford. 

Berkeley. 
Architect  . .  .None. 
Contractor.  .Henry  Ahneteld,   2005  King 

Berkeley.  COST,    $l.soo 

IS041  W  CHESTNUT  72  S  Bristol, 
Berkeley.      One-stor>'     5-room    dwlg. 

Owner D.    P.   Bronne.    1G22   Oxford. 

Berkeley. 
Architect  . .  .None. 

Contractor.  .Henry  Ahnefeld.  3005  King 
Berkeley.  COST.   $1800 

(811)  SE  OILMAN  *  STEINAGER. 
North  Berkeley.  All  work  for  one- 
story   dwelling. 

Owner Olat  Larsen.   Oakland. 

Architect  . .  .None. 

Contractor.  .John    Kringlen,    S32    Mead 
Ave.,   Oakland. 

Filed  Apr.   1,  '14.     Dated  Mar,   30,  '14. 

Frame   and    chimneys    up Vt 

Plastered     Vt 

Completed     % 

Usual    35    days Vt 

TOTAL  COST,   $1600 

Bond,  none.     Limit.  60  days  after  Mar. 

30.      Forfeit,    $5.      Plans    and    specifi-a- 

tions.   none. 

(SIS)      S  CENTER  250  E  Shattuck   Ave, 

Berkeley.     Alterations. 
Owner Charles    Feusch,    2032    Ban- 
croft  Way    Berkeley, 
Architect  .  .  .None, 
Day's    work.  COST,    $40o 


(819)      E  GROVE  260  N  Berrimal 
keley.     Alterations. 

Owner Mrs.    G.    Town.    1247 

I3eikeley. 
Architect  .  .  .None. 
Contractor,  .Gustaf        Johanson. 
liose.    Berkeley. 

COST,  $400 


Ber- 


ISU 


Bi:iLDI>G   (OJVTKACTS. 


Alameda. 


O^vner  Contractor 

Bormann     Roth 

Cole     Cole 

Cole     Cole 

Whalen      Whalen 

Bertiolino     Megers 

Lutgen      Pop 


ISOO 
ISOO 
2000 


.Allei 
835     Bertolino     Mager 

536  Lewis     Delano 

537  Strang     Stran; 

838     Hlllen      Hille; 


S40  Lundholn 
841  Freeman 
S42      Brooke 


W    LAFAYETTE    SO    N    Pacific 
neda.       One-story     dwellnjr. 
Pacili 


TOTAL  COST,  $4,S0(I 
Kond,  none.  Limit,  90  days.  Forfeit, 
$10.      Plans    and    speclUcations    filed. 

(S341  —  NINTH  175  N  Central  Ave. 
being  Lot  S  Blk  24  Oak  Shade  Tract. 
Alameda.  All  work  except  plastering 
(to  be  done  by  owner)  for  one-story 
five-room    dwelling. 

Owner Mrs.    Kate    McGowan.    AI.t. 

Architect  . .  .None. 

Contractor.  .M.  Allen,  Oakland. 

Filed  Apr.  3,  '14.     Dated  Apr.  3,  '14. 

Frame    up     V, 

Rough    plastered     Vt 

Completed    and    accepted Vt 

Usual    35    days Vt 

TOTAL  COST,  $1500 
Bond,  none.  Limit.  60  days  after  April 
1.  Forfeit.  $2.  Plans  and  specifica- 
tions, none. 


Chestnut.    Alameda, 
ct  .  .  .None, 
ctor.  .Conrad     Roth.     2117     Pacfic 

Ave.,    Alameda. 

COST,    $2000 

(835)      NO. 

One-stor^ 

Owner 

Architect  . 
Contractor 

jU9 
4-roo 
.G.  A. 
Ingtoi 
.None 
.L.    D. 
ingto 

MOJND,       Alameda, 
n  dwelling. 
Bertolino.  2S39  Wasb- 
,   Alameda. 

NO.     1847       EIGHTH.       Alameda, 
story   dwellng. 
Mark    T.    Cole.    703    Syndi- 

Magers,   2841    Wasb- 
,    Alameda. 

COST.    $750 

cate   Bldg,,   Oakland. 
Architect  .  .  .None. 
Day's  work.  COST.  $1800 

(771)      NO.     1842       EIGHTH.       Alameda. 

One-story    5-room    dwelling. 
Owner Mark    T.    Cole.    703    Syndi- 
cate Bldg.,  Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $1800 

1772)      NO.     730    SANTA    CLARA    AVE. 
Alameda.      One-story    bungalow. 

Owner John      H.      Whalen.         1542 

Broadway.     Oakland. 
Architect  . .  .None. 
Day's   work    .  COST.    $200ci 


183)  NO.  1119  MOUND,  Alameda. 
One-story  dwelling. 

wner G.       A.       Bartollnio,        2S37 

Washington,    Alameda, 
rchitect  . .  .None. 

ontractor.  .L.    D.    Megers,    2841    Wash- 
ington,   Alameda. 

COST,    $750 

524)  S  SANTA  CLARA  AVE  182  E 
Union  E  50xS  '207%,  Alameda.  All 
work   for   one-story   6-room   dwlg. 

wner Mrs.    Sophie    Lutben,    Ala. 


(836)      NO.    1912    CLINTON    AVE.,    Ala- 
meda.    Alterations  and  repairs. 

Owner Clias.   Lewis,   Premises. 

Architect  . .  .None. 

Contractor.  .Delanoy    &    Randlett,    2303 
Central   Ave,,   Alameda. 

COST,    $1500 


(837)      NO.    1713      HIBBARD,      Alameda. 
One-story   5-room   dwelling. 

Owner V.   N.   &   F.   N.   Strang,    1319 

Burbank,    Alameda. 
Architect  .  ..None. 
Day's   work.  COST.   $lGoii 


(838)  NO.      1446      FERNSIDE      BLVD.,     j 
Alameda.      One-story    5-room    dwlg. 

Owner R.  .C.    Hillen,    Liberty    and     j 

Fernside    Blvd.,    Alameda. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000     ', 

(839)  NO.    1524    FOUNTAIN,    Alameda.     ' 
One-Story  6-room  dwelling. 

Owner A.    .L    Burgner.    1001    High, 

Alameda , 
Architect  .  .  .None. 
Day's  work.  COST.  $1950 


chitect  , 


.No 


Contractor.  .Powell     Bros.     Constr.    Co,. 
Harrison    Ave    &    Fruitvale 
Canal    Bridge.    Alameda. 
Filed  Apr.   2,  '14.     Dated  Mar.   31.   '14. 

Ready    for    plaster $1800 

Completed   and   accepted Isoo 

Usual    86    days 25% 


COST,    $2600 


Wednesday,      April      8,      1914. 

(841)      NO,    3233      MADISON.      Alameda. 
One-story   5-room   dwelling. 

Owner J.    R.    Freeman,    1109    Oak, 

Alameda. 
Anliitect  ...None. 

C.intractur.  .T.       S.       Peterson.        i:033>^ 
Parker,    Berkeley. 

COST,   J13(i0 

cslJI    N(i.    1339    PEARL,    Alameda.   Two 
story   7-room  dwelling. 

Owner E,     T.   Brooke,   40     Drumm, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .E.      J.    Angel,    6442      Colljy, 
Oakland. 

COST.    $3SII0 

» • 

COMPLETION  NOTICES. 

ALAMEDA     COUNTY'. 

Mar.  2S  ,1914— LOTS  16,  18  AND  39 
Wadean  Tract,  Okd.  Jas  B  Dean 
and  G  E  Wade  to  whom  it  may 
concern Mar.    28.    1914 

.Mar.  30  ,1914— LOT  15  ELK  "A"  Tri- 
angle Park  Tract,  Okd.  H  Goran- 
son  to  whom  it  may  concern 

March    28,    1914 

.Mur.  30,  1914— NE  THIRTEENTH  & 
Webster  E  lOOxN  50,  Okd.  H  A 
Powell   to  T  D  Sexton.. Mar.  27,   1914 

Mar.  31.  1914— LOTS  7  &  8  Berkeley 
Ppty  -Map  No.  3  ot  Blake  Tct.  Bkly. 
Frank  M  Wilson  and  John  Muldoon 
to  M  S   Foss Mar.   27,    1914 

.Mar.  31,  1914— SW  AMETHYST  (now 
tilth  St.)  163-6  NW  Howe  SW  SO 
NW  31  NE  79  SB  36-6,  Okd.  Thos 
Dowdell  to  whom  it  may  concern 
March    25,    1914 

Mar.  31,  1914 — S  TWENTY-FOURTH 
215  from  W  line  Telegraph  Ave  W 
100  S  141  E  100  N  141-0,  Oakland. 
Charles  S  Booth  to  F  E  Allen  and 
.1    W    Eber Mar.    31,    lOH 

.Mar.  31,  1914— GROVE  NOS.  3718-24. 
Okd.       Christine     Dorothea     Molir- 

dieck  to  whom  it  may  concern 

March     30,     1914 

.Mar.  31  .1914- LOT  32  Map  Coronado 
Tract.  Okd.  Artliur  Hargrave  (by 
J  W  Rounthwaite)  to  J  P  Silva 
March    20,    1914 

Mar.  30  ,1914— LOTS  1  AND  2  BLK  V 
Central  Oakland  Tract,  Okd.  Thos 
Murnicn   to  W  C  Morser..Mar.   30,   '14 

Apr.  1.  1914 — S  W.4RD  340  B  Ells- 
worth, Bkly.  F  R  Peake  Co  to 
whom   it  may  concern.  ..  Mar.  31,   1914 

Apr.  1.  1914 — PTN  LOT  21  BLK  ••D" 
Map  Piedmont  Knoll,  Okd.  East 
Bay  Home  Bldrs  to  whom  it  may 
concern Mar.    30,     1914 

Apr.  1.  1914— W  LEE  Ptn  Plot  21 
Kellersberger  Map  ot  Ranchos  V 
&  D  Peralta,  Oakland  Tp.  Edward 
Beck  to  Schnebly,  Hostrawser  & 
Pedgrift Mar.    27,    1914. 

Apr.  2,  1914— BDED  ON  E  AND  N  BY 
San  Luis  Rd:  on  W,  NW,  SW  by 
Arlington  Rd;  on  S  by  Blk  2  Map 
.iirlington  Villa  Sites,  Oakland  Tp. 
John  H  Spring  to  Patrick  Nelson 
Bldg  Co Mar.   31,    1914 

Apr.  3,  1914— SW  SIXTEENTH  AND 
Clay  S  60xW  100,  Okd.  M  Fried- 
man   Realty      Co    to    Vulcan      Iron 

Works     Mar.    31,    1914 

• 

MENS    FILED. 

AI.AMEIDA    COUNTY. 

.Mar.  20,  1914— E  WOOnRI'FF  .WE 
275  N  E-3Sth  X  40xE  100,  Okd.  I  H 
Parks  vs  John  Doe  Graves  and   MT 


BUILDING   AND   INDUSTRIAL  NEWS 

Graves     S47.6II 

Mar.  21,  1914— W  SPRUCE  432.28  N 
Eunice  W  134.69  N  152  NE  to  W  in 
Spruce  S  202.65,  Okd.  Tp.  Sunset 
Lumber  Co  vs  Georgia  Wlllson  Mc- 
Cluskey     J1655.12 

Mar.  21,  1914— W  WEBSTER  174  N 
23rd  N  261  W  to  E  In  Broadway  S 
269.41  E  169-6,  Okd,  John  C  Hen- 
derson vs  First  M  E  Church  of 
Oakland      $277 

-Mar.  23,  1914— LOT  3  BLK  ''D"  Map 
Elmcrest,  Oakland.  Zenith  Mill  & 
Lumber  Co  vs  George  E  Weil. 1218.21 

Mar.  24,  1914— LOT  3  BLK  "D"  Map 
Elmcrest.  Okd.  Rhodes-Jamieson 
&   Co   vs   George   Weil }46.d0 

Mar.  25,  1914— LOT  2  BLK  ''C"  Map 
Elmcrest,  Brooklyn  Tp.  .Maxwell 
Hardware  Co  vs  Fay  J  Corum.... 
!.'i9.93 

Mar.  30,  1914— LOT  58  Map  Resbdvn 
Peralta  Park,  Bkly.  W  P  Fuller 
&  Co,  $11,30;  Occident  Hardware, 
Co,  $44,55;  D  Harmon  $105  vs  E  B 
and  Alberta  Fontain,  Viola  E  Stud- 
er   and   C   M   Blahon 

.Mar.  31,  1914— N  NINTH  60  W  Madi- 
son W  75xN  100,  Okd.  .Marshall  & 
Stearns  Co  vs  G  E  Tuman,  Sarah 
J  Hastings,  N  A  Thompson  &  Cali- 
fornia Investment  &  Financial  Co 
$1610 


MARIN,  CONTRA  COSTA  AND 
SONOMA   COUNTIES. 


UniUGK— ItLinf.nitd    eon.rete.      $25, 
000.      .Mapa,   Napa   Co.,   Cal.      Engineers 
Leonard  &  Diiy.  Rialto  Bldg..  S.  F.  Own 
ers.  City  of  Napa.  Engineers  Leonard  I 
Day  have  been  commissioned  to  prepar 
plans   for  a   reinforced  concrete  bridg 
to    be    erected    on    East    First    street    ii 
the   city    of   Napa.      The   work    will    cos 
In    the    neighljorhood      of      $25,000 
working   drawings    will    be   complete 
al>out   40   days.      The  bridge   will   he   1 
feet  long  and  60  feet  wide.     Borings  a 
now   being   made   to  determine   tlie   n 
ture  of  the  foundation  soil. 


nd 


BUILDING   CONTRACTS. 

MARIN    COUNTY 

■B"  STREET,  being  ptn  Blk  4  .Mahon's 
Add'n..  San  Rafael.  All  work  for 
one-story   frame   dwelling. 

Owner Clias.    F.    Hyams. 

Architect  ..  .T.    O'Connor,    San    Rafael. 

Contractor.  .Phil   Le    Cornec. 

Filed  Mar.  30,  '14.     Dated  Mar.  26.  '14. 

Payments    not    given 

TOT.'VL   COST.    $1;^9S 
tics,    Geo.    A.    Shields 
Limit,   forfeit,  none, 
ations    tiled. 


Bond,  $649.  Sure 
and  R.  H.  Button. 
Plans    and    speciHc, 


BUSH  TRACT.  Town  of  San  Anselmo. 
All  work  for  three-room  and  sleep- 
ing porch  house. 

Owner Western         Union         Home 

Bldrs.,   Inc.,   1617   Telegraph 
Ave.,    Oakland. 
Architect  .  .  .None. 

Contractor.  .J.    S.    Connell,     1617    Tele- 
graph   Ave.,   Oakland. 
Filed    April    1,   '14,      Dated   Dec.    1,   '13. 

Pa>-ments     mot     given 

TOTAL  COST.  $1595 
l!nnd,  limit,  forfeit,  none.  Plans  and 
speriHcalions,   none. 
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MARIN    COUNTY. 

UKCuIiliEL)  ACCEPTED 

Apr.    1.    1914- BUSH  TRACT,   San   Anl 

."c-lmo.  Western        Union       Home 

Bldrs,   Inc  to  J  C  Connell.Mar.  25.  1914 

Apr.    2,    1914^COHINTHIAN    ISLAND 

W   B  Short   to  Clarence  G  Betz.,.. 

.March    9,    1914 

♦ 

LIENS   FILED. 

MARIN    COUNTY 

KECOniOCli  A.MOUNT 

■Mar.  27,  1914 — SBDV.V  1  .\ND  2  LOT 
.Vo.  169  except  ptn  of  sd  shdvn  1, 
conveyed  to  E  L  Hueter,  Mill  Val- 
ley. .Mill  Valley  Lumber  Co  vs  Dr 
Rose    .Sash    Fritz    (Reputed    owner) 

$333.05 

• 

SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY, 

RE.SIKIilNCEH- 1  and  2  story,  frame, 
l-'ost  not  stated.  San  Jose,  Santa  Clara 
Co.,  Cal.  .\rchltect.  none.  The  follow- 
ing Day  Labor  jobs  are  reported  as 
about  to  be  started  in  San  Jose;  G.  T. 
Altman,  342  South  ISth  street,  2  live- 
room  cottages.  $5,000;  .Mrs.  V.  Hender- 
.«on,  845  East  Jackson  street.  four- 
room  cottage.  $1,800;  L.  T.  Clark,  696 
South  5th  street.  2,  five-room  cottages. 
$2,000  each;  O.  P.  Slder.  1009  East 
Santa  Clara  street,  flve-room  cottage, 
$1,060;  S.  G.  Pelton,  Montgomery  Bldg,, 
six-room  cottage.  $2,500,  and  Leo  Lam- 
pardo.  976  South  Vine  street,  repairs 
to   cottages,    $1,000. 

• 

BUILDING   rONTR.VCTS. 

SANTA     CLARA     COUNTY. 

LOT  5  BLK  1  RANGE  7,  NORTH  ON 
N-Seventli  St.,  San  Jose.  All  work 
tor   frame  cottage. 

Owner N.    De    Lorenzo.    239    N-7th 

St..  San  Jose. 
Architect  ..  .W.    E.    Higglns,    Rea    Bldg., 

San  Jose. 
Contractor.. P.      Savio.    44      River      St., 

San    Jose. 
Filed  Mar.  27,  '14.     Dated  Mar.  26.  '14, 

Frame    up     $622.5(1 

Plastering   on    622.50 

Building    completed    622.50 

Usual    35    da.vs 622.50 

TOTAL  COST.  $2490.00 
Bond.  $1245.  Sureties.  E.  F.  Cerutto 
and  F.  Alligrini.  Limit.  110  days. 
Forfeit,  none.  Plans  and  specifications 
filed, 

NEAR  COR.  SIXTEENTH  &  WILLIA.M 
Sts.,  San  Jose.  All  woik  for  two- 
story  dwelling. 

Owner Mary    E.    Howlett.     478    E- 

Santa  Clara,  San  Jose, 
Architect  ...O.   M.   Vrooman,    58   N-First 

St.,  San  Jose. 
Contractor.  .W.     R.     Latta.     432     N-llth 

St..  San  Jose. 
Filed   Mar.   26,  '14,      Dated   Mar.   25.  '14. 

Frame    up     $827.50 

1    coat    plaster    on 827.50 

Building     completed     827.50 

U.=ual    35    days 827.50 

TOTAL  COST,  $3310.0(1 
Bond.  $1650.  .Sureties.  W.  M.  Staiku 
and  W.  J.  Porter.  Limit.  100  days. 
Forfeit,  none.  Plans  and  speciflca- 
tinns    filed. 
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Contractor.. J.    L.    Hoyt.   afi".    N-16th    c,t., 
San   Jose. 

Filed  Mar.  So,  '14.     Dated  Mai.  24.  '14. 

Foundation    conip:cteil     $3112.50 

Root    sheathing    on 3112.50 

Brick  worl;  &  roof  completed  3112.50 

Contract    completei    3112, so 

Usual    35    days 415U.O0 

TOT.M.     COST.     J16,600.-0 

Bond.  JS300.     Surety,  Illinois  Surety  Co. 

Lmit.    60    days.        Forfeit,    $20.      Plans 

and   specifications   filed. 

LOT   12   BLK   1,  .'Acacia  Park,  San  Jose. 
All   work    for   one-story   frame   house. 

Owner T.  R.  Mini,  San  Jose. 

Architect  ..  .Chas.    Hastings. 

Contractor.  .Chas.    Hastings,   San    Jose. 

Filed  Mar.  23,  '14.     Dated  Mar.  19,  '14. 

Frame    up    $397.50 

1st   coat    plaster    on 397.50 

When    completed    397.50 

Usual    35    days 397.50 

TOTAL  COST,   $1590.00 

Bond.   none.      Limit,    60    days.      Forfeit, 

$2.    Plans  and  specifications  filed. 


BUILDING  AND  INDUSTRIAL  NEWS 

no  Board  ot  Bduiatlon,  have  opened  of- 
fices in  the  Rowell  Bldg.,  Fresno,  and 
would  like  to  receive  samples  and  cata- 
logues from  the  trade.  Any  expense 
attached  to  the  delivery  of  these  cata- 
logues may  be  collected  at  the  San 
Francisco  office  of  the  architects  in 
the   Addlson-Head   Bldg. 

STORES  AND  OFFICES— 4  to  6  story 
and  base,  hrlck  and  steel,  $125,000  or 
more.  Fresno.  Fresno  Co.,  Cal.  Ar- 
chitect. Eugene  Mathewson,  Fresno. 
Owner.  L.  L.  Corey.  The  building  will 
be  erected  at  the  corner  of  J  and  Fres- 
no streets,  having  a  frontage  of  7i 
feet  on  one  street  and  150  feet  on  the 
other.  Construction  will  be  of  the 
Class  A  type  throughout  with  a  com- 
plete steel  frame,  brick  exterior  walls 
and  concrete  floors.  Interior  parti- 
tions  will   be  of  metal   lath  and  plaster. 


Wedn 


.4prll 


1914. 


Sar 


NO.    614    N-ELEVBNTH    ST., 
Four-room  cottage. 

Owner B.   Guardin,    Premises. 

Architect  . .  .None. 

Day's   work.  COST, 


BlILDING  CONTRACTS. 
SAN   MATEO  COUNTY. 


Ex- 


ton,  San  Joaquin  Co.,  Cal.  Architects, 
Stone  &  Wright,  San  Joaquin  Bldg., 
Stockton.  Owners,  City  of  Stockton. 
An  addition  of  four  rooms  is  to  he  made 
to  the  North  School.  Plans  for  the 
work  are  complete  and  now  out  for 
figures.  Bids  will  be 
8th.  Plans  can  be  : 
architects.  The  work  includes  a  steam 
heating  system,  modern  plumbing  and 
ventilation. 

SCHOOI^2  story  and  base,  rein- 
forced concrete.  $50,000.  Willows. 
Glenn  Co.,  Cal.  Architect,  W.  H.  Weeks 
75  Post  street.  S.  F.  Owners,  Willow  ; 
Scjiool  District.  The  building  will  con- 
tain eight  class  rooms,  assembly  hall 
and  study  rooms.  Construction  will  be 
of  the  semi-fireproof  type.  Interior 
finish  will  be  of  pine  with  maple  floors 
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finish  will  be  ot  pine  and  hard? 
with  some  metal  trim.  Plans  provide 
for  steam  heat,  oil  burning  equipment, 
vacuum  cleaning  system  and  metal 
window  sash  and  frames.  Patent  store 
fronts  and  marble  wainscot  are  also 
specified.  Two  elevators  will  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotta.  Plans  are  being  prepared  ana 
figures   will    be   called    for   shortly. 


BELLEVUE    AVE.,    Hillsborough 

cavatlon,  masonry,  lirick  work,  car- 
penter work,  plastering.  heating, 
plumbing,  lighting,  painting,  etc.; 
for  two-story  ibrick,  concrete  and 
terra   cott.i   residence. 

Owner   Mr.?.   H.  S.    Kiersted,   Syca- 

mare       and        Hurlinghani, 
Hillsborough. 
Architect  ..  .Lewis      P.       Hohart,      1122 

Crocker  Bldg.,  S.  F. 
Contractor.. .Monson     Bros.,     110     Jessie, 

San  Francisco. 

Filed  Mar.  31.  '14.     Dated  Mar.  24.  '14. 

75%  of  work  done,  etc  on  15th  of 

each     month     $15,000 

Usual    35   days,   25% 5,000 

TOTAL.  COST.  $20,000 
Bond.  $10.01)0.  Surety.  .Massachusetts 
Bonding  &  Insurance  Co.  Limit.  Sept. 
15,  1S15.  Forfeit,  none.  Plans  and 
specirteutions    filed. 


LIENS  FILED. 

SAN     MATEO     COUNTV. 

RECORDED  A.Mnl'NT 

Mar.   31,    19H— LOTS   2o   AND   2t    ULK 

17  Crocker  Estate  Tract.  Daly  City. 

George  Ryan    vs  J    Boulbard  and    A 

.Makowcr     $671.06 

■»- 

FRESNO.    MODSSTO.    bTANIli- 

LAUS  AND  CENTRAL 

CALIFORNIA. 

ADVISORY  .\Hl'HlTKi-T.'^  TO  TH15 
BOARD  OF  EDUCATION  —  Fresno. 
Fresno  Co.,  Cal.  Architects  Coates  & 
Traver,  advisory  architects  to  the  Fres- 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

APARTMENT  HOUSE  —  Bungalow 
type.  1  story,  frame.  Cost  not  stated. 
Sacramento,  Oal.  Architect,  none. 
Owner,  A.  Hollenbeck,  1631  K  street. 
Sacramento.  The  building  has  been 
designed  after  the  bungalow  style  and 
will  contain  four  four-room  apart- 
ments with  baths.  Interiors  will  be 
finished  in  pine  and  redwood  with  some 
oak  floors.  A  central  lieating  sy.stem 
will  be  installed.  Bath  rooms  will 
have  tile  wainscot  and  composition 
fioors.  Automatic  water  beaters  are 
specified.     Exterior  of  the  building  will 


ith 


Pla 


complete  and  In  the  hands  of  the  own- 
er who  will  do  the  work  by   Day  Labor. 

SCHOOL — 1  and  2  story,  reinforced 
concrete.  Cost  not  stated.  Sacramento. 
Cal.  Architects.  Shea  &  Loftiulst.  Bank- 
ers' Investment  Bldg.,  S.  F.  Owners. 
City  of  Sacramento.  Plans  are  now 
nearly  complete  for  the  second  school 
to  be  erected  in  Sacramento  from  plans 
by  the  same  architects.  As  soon  as 
working  drawings  can  be  completed 
bids  will  be  called.  Further  mention 
will  be  made  of  the  work. 

.\C.4DB.MY — 2  story  and  base,  brick 
and  steel,  $70,000.  Stockton,  .San  Joa- 
MUin  Co.,  Cal.  .\rchitects.  Stone  & 
Wright.  San  Joaquin  Bldg..  Stockton, 
owners,  St.  Agnes  Academy.  The  build- 
ing has  been  mentioned  here  several 
times  before.  Plans  are  complete  and 
now  in  the  hands  of  the  contractors  for 
figures.  Bids  will  be  opened  on  April 
12th.      The    building    has   heen    designed 
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ment plaster.  Plans  arc  complete  and 
figures  are  being  taken.  Bids  will  be 
opened  on  April  18th.  Separate  bids 
are  being  taken  for  the  general  con- 
struction witJl  an  alternate  proposi- 
tion, heating  and  ventilating,  plumb- 
ing, vacuum  cleaning  and  program 
clocks. 

POST  OFFICE— 1  story  and  base, 
semi-fireproof  construction.  Cost  not 
stated.  Grass  Valley,  Nevada  Co.,  Cal. 
.Architect.  Supervising  Architect  Oscar 
Wenderoth.  Washington.  D.  C.  Own- 
ers, United  States  Government.  Plans 
for  the  construction  ot  this  building 
iiave  been  forwarded  to  the  west  and 
are  now  in  the  hands  of  the  contrac- 
tors for  figures.  Bids  will  be  opened 
on  May  6th.  The  building  will  cover 
approximately  4,450  square  feet  of 
ground  area.  Interior  finish  will  he  ot 
pine  with  some  hardwood.  There  will 
l:e  steam  heat  and  modern  plumbing 
and  electric  work.  Exterior  will  be 
faced  with  pressed  brick.  An  official 
proposal  appears  in  anotiier  column  of 
this    issue. 

RESIDENCES— 1  and  2  story,  fr.inu- 
Cost  not  stated.  Stockton,  San  Joaquin 
Co..  Cal.  Architect,  none.  The  follow- 
ing Day  Labor  joljs  are  reported  as 
about  to  be  started  in  Stockton:  C.  C. 
Henderson.  705  East  Anderson.  1  story 
frame  cottage.  $2,000:  Jerome  Ingalls. 
521  West  Park.  1  story  frame  cottage. 
$1,800:  George  E.  Lewis,  1344  East  An- 
derson, 3  story  frame  dwelling,  $2.0>l0: 
A.    H.    Daccome,    1346       East       Lindsay, 
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$2,000. 
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RESIDENCES— 1  and  ; 
Cost  not  staled.  Sacramento.  Cal.  Ar- 
chitect, none.  The  following  Day 
Labor  jobs  are  reported  as  about  to  be 
started  in  Sacramento:  Sacramento 
Home  Builders.  Forum  Bldg.,  I  story 
five-room  cottage,  $2,000;  Palm  Iron 
Works,  15th  and  R  streets,  1  story 
frame    cottage.    $1,600    and    W.    D.    Mc- 


Koy,    3029    E    street 
cottage,    $2,500. 

Pontrafts 


1    slo 


flve-r 


A'viir:Iod. 


dining  room  and  chapel.  Interior  will  be 
finished  in  pine  with  some  maple 
floors.  Plans  provide  for  steam  heat 
and  a  hot  water  system  and  vacuum 
cleaning.  Exterior  will  he  faced  with 
pressed   brick. 

SCHOOL    ADDITION— 1     story,     brick 
and   concrete.     Cost   not  stated.      Stock- 


.SCHOOL — 2  story  and  base,  rein- 
forced concrete.  $50,000.  Stockton.  San 
JoaflUin  Co..  Cal.  Architects,  Stone  & 
Wright.  .?an  Joaquin  Bldg..  Stockton. 
Owners.  Stockton  School  District.  Con- 
tractors. O.  B.  Ackerman  &  Son,  Oak- 
land. Contract  price,  $68,400.  A  com- 
plete list  of  the  figures  received  for 
this  work  appears  under  tlie  heading 
of  Sacramento,  Stockton  and  Nortliern 
California    in    this    issue. 


Wednesday,       April       S,       1D14. 

Eastside  School, 
Stockton,  Awarded. 

l>.    II.    Afkcrninn      &    Son,   of      Oakliiiid, 

A»arfi«il    Contract    for    School    ne- 

slgned    by    Stone    <£    Wrigbt. 

(By  Special  Wire.) 
STOCKTON,  CAL.,  April  1.  11)11  - 
Sixteen  sets  of  bids  were  opened  on 
Marcli  31st  by  the  Stockton  Board  of 
Kducation  for  the  construction  of  the 
two-story  school  building  to  be  known 
as  the  Eastside  School  and  designed  by 
Architects  Stone  &.  Wright,  of  Stock- 
ton. Ackerman  &  Son  of  Oakland  were 
awarded  the  contract  on  their  bid  ot 
Jo8,400.  The  highest  bid  received  was 
for  $73,000.  The  four  lowest  bidders 
follow: 

E^aMtsiile    School,    Stockton. 

Aikerman    &    Son I5S.4O0 

C.     F.     Fischer 6S,60ll 

Cliirhardt     &     Nystedt 69.000 

Caldwell     &    Son 6S.00O 

Highway  Commission 
Receive  Figures. 

IliilM   ODcncil   For  lOielit    I'lcccs  of   Work 

in    Seven      CounticM.      AnanlH       Not 

Made.      Complete    Blda. 

SACR.4.MENTO,  CAL.,  April  2,  19U— 
Bids  were  opened  in  the  office  of  the 
State  Higliw-ay  Commission,  Forum 
Bldg,.  on  .March  30th  for  the  construc- 
tion of  new  highways  in  Santa  Clara, 
El  Dorado,  and  Merced  Counties,  two 
pieces  in  San  Diego,  Tuolumne  and 
Mendocino,  A  list  of  the  bids,  together 
with  the  materials  by  the  State  and 
amount  allowed  for  same  follows: 
S.lSiTA    Cl,.\R.\    CO.    DIV.   4,    ROUTE    2, 

SBC.    B. 
,lohn    W.    .McDonald    Jr,    San    Jose,    $15,- 

S69.li0. 
Kansome  Crummey  Co,  Okd.,  $17,910.20. 

Materials  furnished  by  the  State, 
broken  stone  for  shoulders,  $949. 

Kugincer's     Kstlniutc,    i!ll4.ai3.T4. 
KL    IJOUADO       CO.    DIV.    3    ROUTE      i 

SEC.    C. 
I-.ni, -Burke      &      Hughes,      Placerville, 

i,-.:i,llo6.50. 
i\iti.«    &    \Vm.    .Moreiiig,    Stock.on,    $7S,- 

:;:,  i,:,0. 

.M  ilerials    furnisl-.ed     by    state.    Port- 
la  ml    cement,    steel,    pipe    railing,    cor- 
lu^ated     iron     pipe,     coarse     aggregate, 
luuken  stone  and   sci^eenings,   $10,395.93, 
Kuginecr'a     Estimate,     »50,8»4.»S. 

HUMBOLDT   CO.    DIV.    1    ROUTE    1, 
SEC.    A. 

Berry-Mackie   &    Co.,  S,   F $■!.',, 097.10 

Hard    Bros.,    Sacramento 53,240,00 

Fairbanks   &   Bacchtel,   Willits  54,756,50 

Isaac  C.  Allen,  S.  F 43,922.80 

G,   W.  Conners,   Eureka 61,687.00 

Materials  furnished  by  State  pipe 
railing  for  culverts,  reinforcing  steel, 
corrugated  iron  pipe,  Portland  cement. 
$7,744.60. 

Enr^-iuecr*8    Estimate,    $C4,21!).05. 
MERCED  CO.   DIV.  8  ROUTE  4   SEC.  A 

Taylor  &   Barllner,  L.  A $52,902.00 

Richard    Rothwell.   .   A 60.5S3.08 

Materials  furnished  by  State,  pipe 
railing,  reinforcing  steel,  corrugated 
iron  pipe.  Portland  cement,  sand  and 
coarse   aggregate.   $63,152.28. 


BUILDING  AND  INDUSTRIAL  NEW. 

Enslneer'n    Fxtlmate,    ^SLtUiCtS. 

SAN       DIEGO    CO.       DIV.    7    ROUTE       2 

SEX.    D. 

W.    A.    Perry.    L.   A $   69,935.83 

Lynn  S.  Atkinson,  L.  A $92,361,00 

John    D.   Marsli,   L.   A 84,569.45 

Rogers   Bros.   Co.,   L.   A 108,054.95 

H.    E.    Cox,    Pasadena 98,085.95 

Ernest    S.    Shields,    San    Diego     79,873.90 
C.  L.  Hyde  Con  Co,  San  Diego     84,584.00 

Richard   Rothwell,    L.    A 101,483.50 

Leigh    G.    Garnsey,    L.    A 100.043.85 

Materials  furnished  by  State,  pipe 
railing,  reinforcing  steel,  corrugated 
iron  pipe,   Portland   cement,   $24,354.30. 

Engineer's     Estimate,    974,852.35. 
TUOLUMNE      CO.    DIV.      3    ROUTE       13 

SEC.    A. 
Cyrus  &  Wm.  Moreing,  Stockton, 

$71,903.00 

Richard   Rothwell,   L.   A 95,354.00 

Booker   &    Newell,   Jamestown   55,739.20 

.Materials  furnished  by  State,  Port- 
land cement,  steel,  corrugated  ii'on 
pipe   and   pipe   railing,    $2,019.26. 

Bngrlneer's    Estimate,    ^6.084.30. 

SAN    DIEGO    CO.    DIV.  7    ROUTE    12 

SBC.    A. 

Holland    Con.    Co.,    San    Diego. $12, 401. 50 

C.  L.  Hyde  Con.  Co.,  San  Diego  11.741.90 

Materials    furnished      by    State,      pipe 

railing,     reinforcing     steel,     corrugated 

iron  pipe  and  Portland  cement,  $6,779.58 

Enslnecr's     Estimate,     *12.«2a.9<l. 

MENDOCINO  CO.   DIV.    1    ROUTE    1 

SEC.    D. 

J.    D.   Niman   &   Son,   Turlock.  ,  $59,283.50 

H,    L.    Petersen,    S.    F 65,896,50 

.\3hby   &    .Moncure,   Ripon 51.973.75 

Berry,  Mackie  &  Co.,  S,   F 51.656,90 

Sliattuck,    Edlnger    Co,   S.    F. .  .    77.678.75 
Hard    Bros,.    Sacramento 51,381,70 

.Materials    furnished      by    State,      pipe 
railing,    reinforcing      steel,      cordugated 
Iron   pipe,    Portland   cement,    $4,967.70, 
En.?Ineer«s    Estimate,    $30,223.50. 

BUILDIMU   (JO.MKACT.S. 


SACRAMENTO    COUNTV. 


PTN  SWANSTON  TRACT  known  as 
Haggin  Grant  of  Rancho  Del  Paso 
adj  tracks  S  P  Co.,  Central  Pacific 
overland  route  and  In  NW  Cor. 
Swanston  Tct.,  Sacramento.  -Ma- 
terilas  as   to   erection   of  building   as 


fra 


Ov 


.George  Swanston  (as  C. 
Swanston  &  Son),  StoU 
Bldg..    Sacramento. 


E    V4    OF   LOT   7,    N,0,    23RD   AND   24TH 
Sts.,     Sacramento.       Two-story     frame 


Owner.... 

.  .Louise 

M.  Tayl 

or,  121; 

)   17tli 

St.,     Sacrament 

o. 

Arch!  ect 

, .  .None, 

Con'.>actoi 

■,. Frank 

P.    Williams, 

523 

Ochsne 

n-   Bldg., 

Sacrar 
COST, 

D  22ND 

nento. 
$6500 

S  >i   LOT 

4,  P,  Q,  : 

nST  ANl 

1  STS.. 

1  0.   1614 

1   22nd  SI 

:.,  Sacrai 

nento. 

One 

1  tory    4 

apartme 

nts    fran 

le    tent 

;ment. 

Ovner 

,  ,A,    Ho 
Sacran 

Uenbeck, 

1631 

K   St., 

.  rcliitect 

...None. 

l>ay"s   wor 

■k. 

COST, 
Ifit     AV( 

$5000 

r;.OT    72    CURTIS 

OAKS,    : 

3.    bet 

ict.jr..A.   L.   Johnson.    2915%    31th 
St..    Sacramento, 

COST,   $2550 

LllT  7.  K,  L..  23RD  .\ND  24TH 
.\.).  2309  L  St.,  Sacramento,  One- 
y    six-room  frame   dwelling, 

G.    H.    P.    Lichthardt,     ISOO 

M   St.,   Sacramento. 
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le  Paul 
,    Sacra 

shack, 
mento. 

1020     2 

5th 

N 

:<, 

C 

OST,    $2 
Allen 

1400 

•  V 

LOTS 

13,    11, 

and 

I'll 

Ti 
1    fr 

■am 

Sacran 
e   dwell 

ling. 

One-st 

ory 

.Sacramen 

to     Ho 

me     Bid 

Irs., 

52; 

!    Forut 

n      Bldg.,      Sat 

ira- 

N    Vi    LOT 

1,   I,   J,   2ND   AND   3RD   STS., 

Sacramer 

ito.      Plumbing. 

Owner 

..John     Rassmussen,     Cerita 

A.      Slawson      and       Adele 

Slawson,    2701    G  St..   Sacra- 

Arrjiitect  . 

.  .None. 

Contractor 

.  .F.    A.    Trowbridge,    2C28    2d 

Ave..   Sacramento. 

Filed  -Mar. 

27,  '14.     Dated  .Mar.  25.  '14. 

COST,   $1900 

V  %  LOT  6,  R,  S,  15TH  AN  16TH  STS,, 
No,  1519  S  St.,  Sacramento.  One- 
^^tory    frame    dwelling. 

iwner Palm    Iron    Works.    15lli    & 

R  Sts.,  Sacramento. 

rcliitect  .  .  .None. 

ay's    work.  CO.ST,    $1600 


felling. 

.W.    F.    Tovelle.    2810    P    St,, 
Sacramento. 
.None. 

.H.    Buck,    3100    Walnut   Ave 
Sacramento.        COST.    $1600 


.\'  V,  LOT  .  V,  W,  2ND  AND  3RD  STS., 
No.  2201)  Third  St.,  Sacramento.  One- 
story   5-room   frame   dwelling. 

Owner D.    J.    Silvey.     1711     th     St., 

Sacramento. 


Archi 
Contr 


.Non 


J.     A.     Silva,     415     nth     St„ 
i.icramento. 

COST.    $1500 

S  %  OF  N  %  LOT  4,  V,  W,  2ND  &  3RD 
Sts..  No.  2204  3rd  St..  Sacramento. 
One-story    5-room   frame   dwelling. 

Owner D.    J.    Silvey,    1711    4th    St., 


cliitect  . 


Sacra 
.None 


ramento.        COST,    $l.-.00 


OT  7  N,  O,  23RD  AND  2ITH  STS 
2313  O  St,  (rear),  Sacramento, 
le    garage,    concrete    foundation, 

Louise  M.  Taylor,   1215   17th 

St.,   Sacramento, 
'ct  . .  .None. 

ctor.. Prank       P.     Williams.       523 

Ochsner    Bldg.,    Sacramento 

COST,    $600 

Bi.K    "D"    Higliland    Park.    Car- 

;    Ave.,    Sacramento.      Alter    nne- 


trai 


dwelli 


.H. 


40 

Architect  . .  .None. 

Contractor.  .C.  N.  Bcnist  &  Son,  290S  T 
St.,   Sacramento. 

COST.    »5llii 


BUILDING  AND  INDUSTRIAL  NEWS 
KELKASE  OF  LIENS. 

S.%lRAMEXTO    COUNTY. 


■Wednesday,      April 


1914. 


W    V4   OK  i.  I.  J.  iCTII  AND  27TH  STS.. 

No.     2627    J    St..    Sacramento.       Alter 

frame  dwelling. 

Owner H.   E.   Dorman.    Premises. 

Arcliitect  . .  .None. 

Contractor.. A.  Van  Zee.  2707  I  St.,  Sac- 
ramento. COST,    HilO 


RECORDED  AMOUNl 

.Alar.   26,   1914— LOT  14   BLK  20   facing 

Magnolia    Ave,     South     Sacramento. 

E    O    Burge    to    J    S   McMalion.   E   R 

Dalv   and    M   C   Jackson 


LOS    ANGELES    AND    SOUTH- 
EKN  CALIFOENIA. 


E  'A  LOT  6.  F,  G,  6TH  AND  7-i'H  STS., 
No.  611  G  St.,  Sacramento.  Resllingle 
paint  and    paper   3-room   frame   dwlg. 

Owner Fred  Arnold.  C  St.,  bet  26tli 

and    27th    Sts.,    Sacramento. 
Architect  ...None. 

Contractor.. A.   W.   Morris,    409   21st   St.. 
Sacramento.  COST,     $250 

LOT  91.  Casa  Loma  Terrace,  Sacra- 
mento. One-story  5-room  frame 
dwelling 

Owner u.    W.    Carmichaei.     SOO    J 

St.,  Sacramento. 
Arcliitect  . .  .None. 

Contractor.  .R.    E.     Stubbe,     3712     Palm 
Ave.,  Sacramento. 

COST,    J2700 


\V  <A  LOT  2.  P,  Q,  25TH  AND  26TH  STS 
No.  2510  P  St..  Sacramento.  One- 
story   frame   addition   to   dwelling. 

Owner W.    G.     Ttiompson.    2510    P 

St.,   Sacramento. 


.\ri 


.No 


Contractor..!.    J.    Durand,    915    M    St., 
COST,   $40l! 


LOT  6,  East  End  Ad'n  T  St.,  bet  32nd 
and  o3rd  Sts.,  Sacramento.  One-story 
hve-room   frame   dwelling. 

Liwner N.  B.   Briggs,   33rd     and   P 

Sts..   Saci"amento. 
-irchitecl  ...None. 

Contractor.  .J.    J.    Jennings.    719    J    St., 
Sacramento. 

COST,   $1800 


LOT  0  -BLK  6,  South  Sacramento,  No. 
3322  Y  St.,  Saci-amento.  One-story 
five-room   frame   dwelling. 

Owner J.     L.     Woods,     3312     Yocrk 

Ave.,   Sacrameiito. 
Architect  ...None. 

Contrattor.  .J.    J.    Jennings.    719    J    St., 
Sacramento. 

COST,   $1S00 


E  20  FT.  LOT  7,  N.  O,  19TH  AND  20TH 
Sts.,  No.  1919  O  St.,  Sacramento.  One 
story    brick    addition    to    brick    boiler 


an,   CIS   L  St., 
COST,    $3500 


LIENS  FILED. 

SAC'll.*ME>TO    COUIVTV. 

RBGORDED  AMOUNT 

Mar.  27,  19U~\V  20  FEET  LOT  6  and 

E  40  feet  Lot  7,  L,  M.  27th  and  2Sth 

Sts..    Sacramento.      H    Goldman    vs 


APARTMENT  HOUSE— 2  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, Cal,  Architect.  Elmore  R.  Jef- 
fery.  Citizens'  National  Bank  Bldg.,  L. 
A.  Owner,  William  Duehring.  The 
building  will  be  erected  at  the  corner 
of  16th  and  Georgia  streets  on  a  lot  oU 
by  90  feet.  Tliere  will  be  a  total  of  42 
rooms  arranged  in  two  and  three  room 
■apartments  witli  private  baths  and  wall 
beds.  Interior  finish  will  be  of  pine 
throughout.  .\11  bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Plans  provide  for  steam  Iieat  and  a  hot 
water  supply.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are    being    prepared. 

APARTMENT  HOUSE— 3  story  and 
base.  Class  C  construction.  Cost  not 
stated.  Los  Angeles.  Cal.  Architect. 
C.  F.  Skillings.  Garland  Bldg.,  L.  A. 
Owner,  Mrs.  Mundy.  The  building  will 
be  erected  on  a  45  by  70  foot  lot  lo- 
cated at  tlie  corner  of  23rd  and  Hope 
streets.     The  plans  provide  for  a   total 


of  38 


which 


ill  -be 


ged 


suites  will  have  wall  beds  and  private 
bath  rooms.  Interiors  will  be  Hnished 
in  pine  and  redwood  witli  some  elm 
panels  and  hardwood  floors.  There  will 
be  steam  heat  and  a  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Entrance  will  be 
finished  in  marble  and  tile.  Exterior 
of  the  building  will  be  faced  witli 
pressed  brick.  Plans  are  being  pre- 
pared. 

.\PARTMENT  HOUSE— 3  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles. Cal.  Architects,  Garrett  &  Far- 
rell.  Currier  Bldg.,  L.  A.  Owner,  H.  A. 
Pierce.  Tlie  building  will  be  erected  at 
the  corner  of  31st  and  Moneta  avenue, 
and  has  been  designed  for  five  stores 
on  the  first  floor  and  a  total  of  25 
apartments  of  two  and  tliree  rooms  on 
tlie  upper  floors.  Interior  finish  will  be 
of  pine  tliroughout.  All  apartments 
will  liave  wall  beds  and  private  bath 
rooms.  Plans  provide  for  steam  heat, 
a  liot  water  supply,  vacuum  cleaning 
and    wall   beds.      Bath    rooms    will   have 


tile 


cot 


on    floors, 
flbl.     Ex- 


Patent  store   fronts  are 

terior    of    the    building    will    bt    f 

Willi    pressed    brick.      Plans    are    b 

prepared. 

CHURCH — I  story  and  base,  l 
forced  concrete,  $25,000.  River 
Riverside  Co..  Cal.  Architect,  T.  Fr 
lin  Power.  Higgins  Bldg..  L.  A.  X 
ers    Roman   Catliolic   Church    of  R: 


in  charge  of  the  work.  Plans  are  still 
in  the  preliminary  stage  and  further 
mention   will   be   made  of  the  work. 

HOTEL — 3  story  and  base.  Class  C 
construction.  Cost  not  stated.  Los  An- 
geles, Cal.  .Architect,  C.  F.  Skillings, 
Gartl«nd  Bldg..  L.  A.  Owners,  Mrs. 
Fullerton  and  Mrs.  Wagnei-.  The  build- 
ing will  be  erected  on  West  20th  street 


The 


ildi 


lias 


Gi 


in  the  Spanish  Renaissance  style  ai 
will  have  a  seating  capacity  of  7' 
people  besides  the  Sunday  school  room 
Interior  finish  will  be  of  pine  and  ret 
wood  with  ornamental  plaster.  .Ma; 
hie  and  art  glass  work  are  called  to 
Exterior  of  the  building  will  he  face 
with    cement    plaster.      Father   Holm 


Sth,  and 


ill 


50 


by   90 

feet. 

Upper  floor 

s  have 

been 

ar- 

ranged    for 

a    total 

of 

40   gue 

>t    ro 

oms 

and  2 

bath 

s.     Inte 

ior 

will   be 

flni 

bed 

in    pin 

e    and 

redwood. 

There 

will 

be 

steam 

heat 

and    a 

hot    water 

supply. 

Bath 

■ooms 

will  ha 

'e  t 

ile  wait 

scot 

and 

composition  floors.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster.  Plans  are  being  prepared  and 
figures  will  be  called  for  shortly. 

HOTEI^2  story  and  base,  brick. 
Cost  not  stated.  Niland,  Imperial  Co., 
Cal.  Architect,  Frank  L.  Stiff,  Grosse 
Bldg.,  L.  A.  Owners,  California  Land 
and  Water  Co.  The  building  will  be 
erected  on  a  corner  lot  and  has  been 
designed  for  two  stores,  hotel  lobby 
and  billiard  room  on  the  first  floor. 
Upper  floor  will  contain  70  guest  rooms 
and  a  number  of  baths.  The  building 
is  irregular  in  shape  and  will  cover  an 
area   of   approximately      30.000      square 


fee 


PI  a 


ide  for  ste 


>he 


a  refrigerating  system.  Interior  finish 
will  be  of  pine.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter. Plans  are  complete  and  foundation 
work  is  being  done  by  Day  Labor.  A 
contract  for  the  balance  of  the  work 
will  be  let. 

RESIDENCE  —  2  story  and  base, 
frame.  $25,000.  Brentwood,  Los  Ange- 
les Co..  Cal.  Architects,  Milwaukee 
Building  Co..  Wright  and  Callender 
Bldg.,  L.  A.  Owner,  C.  Stephens.  The 
house  has  been  designed  in  the  classic 
style  and  wnll  contain  sixteen  rooms 
and  three  baths.  Interior  finish  will 
be  of  pine  and  hardwood  with  hard- 
wood   floors    in     the     principal    rooms. 


Pla 


pro 


■Ide    for 
supply. 


ory   and   base, 

Los   Angeles, 

a.     Orr.    Van 

rs.    Christian 

ns  of  Indian- 

l    be    erected 

St    floor    will 

s    and      class 

h  rooms  will  be 
finisiied  in  tile  and  will  be  equipped 
with  showers.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter oir  metal  lath.  Plans  are  being 
preoiv^d. 

MISSION  SCHOOl^G  si 
brick.  Cost  not  stated. 
Cal.  -Architect,  Robert 
Nuys  Bldg..  L.  A.  Own 
Women's  Board  of  Missit 
apolis.  The  building  w 
on  Wall  street.  The  fl 
contain  the  chapel,  offlc 
rooms.  Second  floor  will  contain  20 
private  rooms  with  baths  and  the  third 
floor  will  be  arranged  for  six  apart- 
ments of  three  rooms  each.  Interior  fin- 
ish will  be  of  pine  throughout.  Plans 
provide  for  steam  heat  and  a  hot  water 
system.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  A  general  contract 
except  the  heating  will  be  i 
Plans  are  complete  and  new- 
are  being  taken. 

Contracts    Awarded. 

APARTMENT  HOUSE — 3  st 
l;ase.  Class  C  construction. 
Los  Angeles.  Cal.  Architects,  : 
,15:  Murphy,  Douglas  Bldg.,  L.  A 
er's  name  withheld.  Contractor 
nan  &  Murphy.  Douglas  Bldg., 
Contract   price,  $45,000. 


rded. 


$45,000. 
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Walter  m.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688 San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.       San  Francisco 


JOHN  G.  ILS  &  CO. 

IVlanulecturers 

French  Ranges  and  Broilers 

Complete     Kitchen    and     Bakery    Outfits 

839-841   MISSION  ST.  San  Franclsi 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  fallen  off.   Terms  reasonable 

Addrass  m«  by  phona  al  San  Francisco,      Franklin  2907 
Oakland,  Oakland  5941 


TELEPHONE    MERRITT     1900 

Dow  C. 
fiolden 

,     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515  14tl]  Avenue 

East  Oakland,  Cal. 


Peerless  Ironing  Board. 

Disappearsin  the  Wall 


perfect  i 

valuable  for  apartn 

ickly  at  better 


The  Peerl. 


Prices  ST.SO  and  S8.00 

ss  Combination  Irt  ning  Board  and  K! 
roning  board  with    a  disappe 


fori 


>ble  in 
aluab'i 


e  Table 
he  most 
for  the 


small  kitchen. 

Rrice  SIO.OO 

Write  for  circular.       Agents  wanted. 

PEERLESS  IRONING  BOARD 

560  Ptielan  Bldg.  San  Eranclsco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradlors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  proiect.  Every  issue  of  the  Building  and  Industrial 
News  Lontains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


m'U^DlNG    AND   INDUSTRIAL  NICWS 


Catarrh  ^anje  Relieved 

THERE  IS  NO  NEED  for  you  to  contmuiJly  suffer  from  Col- 
orrh  nnd  Cold  in  the  He»d.  It  makes  you  miserable,  doesn't 
it?  You  really  dont  care  whether  things  go  right  or  not 
and  you  wonder  when  youll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you.  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
t>rrli  or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,  or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALE  CALII^ORNIA 


"It  Is  Almost  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
anz  Spring 


Still  on   Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air  Cushion   Check,  worl<ing    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  ot  any  size  of  door  either 

Right  or  Left  HantJ,  without  change 

In  ordering,  give  siie  of  Door;  also  projedlion  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Paris  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Cloverdale 


California 


Telephone  Douglas  1794  "-'""er 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg..  San  Franiisco 


January  Isl,  1914. 


New  Prices  In  Effect 

Be  sure  your  tiles  eontaiii    our  new   fatalognes 
and  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

PitisburgWaterHeatei  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farrell  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  FranWin  1  673      445-447  Turk  St.,  S.  F. 


^^Sl 
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BOILERS — KITCHEN. 
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BUILDING    SPECIALTIES. 

Dwan  It  Co.,  J.  E.,  446  Turk.  .  .  .Pagi 
U1I«T  »  Thumton    Riallo  Bid*      Pai 

CONTRACTORS  AND  BUILDERS 

Abrahamson.    H.    R..    Ill    Laurel.   Ok 
Altchlson     &     Son.     648     Santa     Clai 

A-ve..      Alameda         ...     

Pillppi.-s.  V.  S66  Union   St..  S,   P 


CABINET    MAKERS. 

Hunter,  R.  J.,  expert  cabinet  maker. 
2156  Telegraph  Ave.;  dealer  in  ma- 
hogany,   antique    and    all    kinds    of 


nd    poUsliing; 


Telephone    Oakland    3735. 

CONCRETE     MIXERS. 

Bacon  &  Co..  E.  R.  38-40   Natoma... 30 
Parrolt  t  Co.,   320   California  St.,   San 
Kranci,.i-n      PaKe— Back   cover 

CONTRACTORS'     MACHINERY. 

Bacon  &  Co..  E.  R..  38-40  Natoma 38 

Parrott  &  Co.,  320  California  St.,  San 
Francisco    Page — Back  cover 

CORNICE    AND    SHEET    METAL    WKS. 


CRUSHED    ROCK. 


DOOR    CHECK    AND    SPRING. 


37th    St.,    Oak- 


DOORS,    SASH,   MOULDINGS. 


Cal Page    42 

ELEVATORS. 


Company,     Beach    and 


FIRE  INSURANCE. 

Bogtrs,   Fred    H.,    68    Post Page   42 

FLOORING. 


GENERAL    CONTRACTORS. 

Filippis,  v.,  SC6  Union  St..  S.   F 

Inside    front    cover 

Johnson.  Joei,  110  Jessie  St.... Page  40 
Holt.   O.    C.    no   Jessie   St Page    48 

GRATES,     MANTELS     AND    TILES. 

Kelly   Co..   J.   T.,    723   7th   St.,   Oaklond, 


Oal. 


GRAVEL. 


HARDWOOD    LUMBER. 

Parrott  &  Co..  320  California  St..  San 
Francisco    Page — Back    cover 

White  Bros.,  5th  and  Brannan.  San 
Francisco     Pago    36 

HOISTING    MACHINERY. 


KITCHEN     OUTFITS. 


LUMBER. 

Taylor  k  Co..  2006  Grand,   Alameda. 
MACHINERY. 


METAL  LATH. 

Parrott  i  Co.,  320  California  St.,  San 
Francisco    Page — Back  cover 

Lilley  &  Thurston  Co.,  Rlaito  Bldg., 
Sen    Francisco     Page    « 

PAINTERS    AND    DECORATORS. 


AIATEKS,     PAPER     HANGEIts.     IJ'I  I 

L-liafer,  Fred  (House  and  Fresco 
Painter)  1468  Green.  Phone  Park 
lly?.        Shop,      111      Franklin,      San 


PATENTS. 


PATENT    WINDOWS. 


PHOTOGRAPHER. 


Builders'  Supply  Depot.  38  8th,  San 
Francisco     Page    40 

Dalzel,  F.  E.,  2014  University  Ave. 
Berkeley;  manufacturer  of  house 
and  office  fittings,  mouldings  and 
window  frames,  turning,  band 
sawing,    shaping,    etc 

plast«;r  board. 

Thui 
San    Franclsi 


PLUMBERS. 

Low  &  Andelson,  Plumbing,  Tinning 
and  Gas  Fitting;  jobbing  a  special 
ty;    814    Broadway;    Phone    Oakland 


REVERSIBLE    WINDOWS. 

Simplex  Window  Co.,   525  Market  St.. 
San    Frandaco    Page    4 


SPATIONKHS. 


STORE     FRONT      CONSTRUCTION. 


WATER     HEATERS. 

Gas  Appliance  Sales  Co..  218  Pacific 
Bidg Pagle    40 

Pittsburg  Water  Heater  Co.,  237 
Powell     Page    42 

Wood  Mfg.,  Co..  John  218  Paclflc 
Bidg..  San  Francisco   Page  37 

VENEERED     PANELS. 


WALL  FINISHING. 

Imperial   Co..    183   Stevenson  St.. Page   1 

WATER    PROOFING. 

Dwan  &  Co.,  J.  E.,  445  Turk... Page  tl 
Imperial  Co.,  183  Stevenson  St.. Page  ( 
Parrott  &  Co.,   320   California  St.,  San 
Francisco    Page — Back    cover 

WHEELBARROWS. 


WINDOWS — PATENT. 


rahlll     A     Co..     Jamei,     172     I3th     St.. 
OakUnd,  Oil.    Pajte  " 


UI'U.niNO   AND   INDl'STRIAI.  NIOWS 


::»pecialty  Contractors'  Fiotective  Assoctation. 

ul'-l'ltlAl,  J.isr  of  .MEMBERS  OF  SAN  FRANCISCO  LUCAL  NO.  2  OP 
THI';  SJ'lOCHl.TV  Cm.NTKACTORS'  association  of  CALIP'ORNIA.  OFFICt/ 
1S5  STEVENSON  ST.  TELEPHONE  SUTTER  996.  MEETS  SECOND  AND 
FOURTH  MONDAYS  OF  EACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS' 
EXCHANGE. 


OFFICERS. 


President,    J.    J.    CONNOLLY 

MasterPlumbers'  Ass'n. 
Vice-President,    L.    R.    BOYNTON 

Contracting  Plasterers'  Ass'r 
Treasurer;     JAMES  R.   WILLIAMSON 

Master    Steam    Fitters'    Ass'r 


Oflice     101     Gougli 

John  L.  E.  Firmin 

Secretary. 


Bryan, 

Son 

Bryan, 


Collins,    T.    M. 
Cook,   J.   A. 
Couglilan,    Jas.    F. 
Cronin,   J. 
Curran,    A 
Curtis,  Edw. 
Daglow,    L. 
Dallamore,    G.    C. 
Dalziel,     Robt,    Jr. 
Davis,    A. 
Ueas,    John 
De   l,ano   Bros. 
Demers     &     Dag- 

01   Veccliio,   S.   J. 


retary.      W.   S.   SCOTT 

Masons'    and    Builders'    Ass'i 
E.    H.    'Williams   and    C.    Munday. 
Attorneys, 
615    Phelan    Building. 

tislsts  tliat  all 
soclations  must 
conform  to  all 
gned  by  them." 


MEIMBEIRS. 


Chas. 
V.    E. 
Prank 


Koch,    P.    &   Son 


La  Chapelie,  'W. 
Lang,    Leonard 
Lauder,    H.    I. 


Leu,   M. 
Looney,    J. 
Lubliner.  C.  W.  Co 


MacDonald,     A.  W. 
McEnhlll,    Leo 
.\lcLeod,    J.   J. 


Mc 


Son 

Eastman. 
Bgan,   T. 


Fisher   &    Wolfe 

Fitzpatrlck,    J. 

Flood  &  Ham- 
mond 

Ford,    Thos.    J. 

Forsyth,    W.   0. 

Franklin,  C.  P. 

Olbbs,     David 

Gibbs,   J.    k   Son 

Gilley-Schmia    Co. 

Glemser,    F. 

Gomersal.  F. 

Goss.    Wra- 

Grady,    H. 

Grundy,    E. 

Hahn,   A.  J. 

Haub,    Geo. 

Hays,   E.   L. 

Heinz,    C. 

Hennessey.    A.    E. 

Higgins,    Chas. 

Hildebrand,    C, 

Hobro,    W.    D. 

Hondet,    J. 

Hoffman  &  Scha- 
iter, 

Hooper,    F.    M. 


W.  D. 


Mollis,     Herbert  L. 
Mollis,   A.    I. 
Morrlce,   T.   B. 
.Morrison    &.    Bevi- 

lockway 
Muiholland,    J.     A. 
Murray,   Roy 
.Murray    Bros. 
Newmark,  A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara,    J.    E. 


Plevln    &    Morrlce 

Power   t    Pike 

Ralsche,    Fred 

Rehn.   C. 

Richardson,  J.  t 
Son 

Rohr,    Jos. 

Ryan,   T.   J. 

Sasso,  Frank 

Schallch,   J.    A. 

Schleve,    Theo. 

Schwarz,    Chas.  Co 

Shepard    Bros. 

Singewald,    J. 

Skelly,    Thos. 

Slattery.    M. 

Snook,  W.  S.  & 
Son 

Spencer  Plumb- 
ing Co. 

Stalder  &  Hinkel- 


Sthur,  C.  G. 
Sutton    Co. 
Szanlk,    S. 
Taylor    &    Prltcb- 

ard 
TIppett,    J.    C. 


Von    Tagen  &  Hol- 
ier 
Ward,  Hugh 


Wetzel   &   Grass 
Whitley.   H.  T. 
Whitman      -      Ly- 
man Co. 
Williamson,   H.  Co 
Wilson,    W,   P.   Co. 
Williams,  O.  F. 
Wlesendung.    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 

Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.   E.   Gordon,   Sec. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers.   H. 
Anderson  Bros. 
Beck,  W.  T. 
Baclgslupi.    P. 
Black,   E.   H. 
Burns,    Joseph 
Becher,    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brlekley,   P.   J. 
Blum.   L. 
Cohn,    M, 

Clarke   &   Dickson 
Cramer    Bros, 
Donovan,   V.   J. 
Daniels,    G.    V. 
Domeniconl,    S. 
Pahl,    F.    H. 
Eaton,    W.    R. 
Eckart.   H. 
Foley.   D. 
Fick    Bros. 
Guenzel,   O.   C. 
Graper.   Harry   G. 
Griffln.    F. 
Gewirtz,  Joseph 
Grimes,    John 
Gordon,   C.   E. 
Hansen,  f.  a. 
Hinton,    Russell 
Hoffman,    Jno, 
Jablonski,  A. 
Kern,   Henry 
Kiesel,   Fred 
Kroder,   Gus. 
Koenlg.  Otto 
Lorenzen.    Fred 


Luc 


Ed.    J. 


Manning,     Jno, 
Maundrell,    H. 
Orsi.   G. 
Olney,     E. 
Ostland,  John  L. 
Pastier,  Rohert. 
Quadt,   Jno, 
Quandt.    A. 
Schaeter,    Fred 
Schaefer,    Adam 
SIchaefeT,     Wm. 
Shephe 


Wagner    Bros. 
Wagner,    Fred 
Weinmann.     CI 
Wendt,  O.  W. 
Woodali,    B.    F. 
Welser,    J.    H. 
Walk,    M. 
Weiss.    M.   B. 
Zelinsky,    D. 


M.    J.    Mealey. 
President 
Allen,    C.   J. 
Arlett,    Arthur 
Anderson,    N. 
Alexander.    Robi 
Butcher,     Thos,  \ 
Brady,   M.   V. 


Butle 
Butler,    W.    A 
Brady,    O.    E. 
Beck,    Adam 
Barker,    Geo. 
Byron,    D.   j. 


Brennan. 
Carr,   J.    \ 
Collins,    J. 
Campbell, 


Drake,    H.    E. 
Fenneli,    Jas.    S. 
Fennell,    Martin 
Ferris,   CHas. 
Parreil,   Geo. 
Gilbertson,    Louis 
GUson,    J.    E. 
Gale,    M.    P. 
Gardlser,    F. 
Gladding.    McBeai 


&   Co. 
Hock,    Chas. 
Hadley,    Chas 


H. 


Koldenstrodt 
Larsen.    N. 
Larsen,   H.   H. 
Larsen.  L.  C. 
Lawson.    A.    W. 
Llndgren,   C.    J. 
Ludwlg,  John 
Mealy,    M.   J. 
McWhlrter.    W.    J. 
McCall,    Wm. 
McCall,    Elvin 
McCowan,     M.     B. 
MlUer,    J.    W. 
Mulcahey.  Thos.  F 
MlUerick.     Philip 
Murray,    W.    C. 
McSherry,    M.    P. 
Mowbray,   M.   V. 
Nagel,    W.    L. 
Nagel.    R.    H. 
O'Connor,    J.    J. 
O'Rourke.    T.    F. 
Phillips,    Joseph  J, 
Pringle.    J. 
RIngrose,    R. 
Ralney,   W.   A. 
Rainev.    E.    S. 
Reed,   Walter 
Stradling,    W.    c. 
Scott.  W.   S. 
Watson,    Sage 


White,   J.   M, 

Kohlwey,     W.     D. 

Walker,  P.  J. 

Standard           Elec. 

Wygant.    J.    H. 

Constr.     Co. 

Wilson,  Jas.  A. 

Turner  Co. 

Valley    Blec.    Wks. 

Blec.      Motor      and 

Machine  Co. 

COMTRACTING 

Wedel   &    Co. 

PLASTERERS' 

ASSN. 

BLASTER      ROOP- 

Office    185    Steven- 

EUS'    AND     MAN- 

son   Street. 

UFACTURERS' 

W.  F.   Clute.   Pres. 

ASSOCIATION 

MASTER       PLAS- 
'lERERS'       ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin   Lvden   Sec. 
Bradlev  &  O'Reilly 
Bosch,  Herman 
Brennan,    J«s. 
Burt,    Chas. 
Cirrlck,   M.    H. 
Conner,    I.    C. 
Carlson.    John 


Chalmers,  H.  J 
Connolly  &  So 
Coppellotti,  L. 
Dalv,  J.  H. 
nomlco,  Tony 
Dnthle 


Jos 


R.    D. 


Kastr 
Felt, 
Fran; 
Frase 


Floodherg    &    Mc- 


Korlb,    Paul 


Ale 


Mnrtinelll.    Wm. 
Mnwat,    Donald 
McDougall     &     Co. 
MacGruer   &   Co. 
Morehouse.    C.    C. 
Muriale.    Nlc. 
McLeod.    J,    C. 
Nagel    *    Nagel 
O'Kane.    C.    T. 


Philbln 


Pic 


J.    J. 


nl.   J.   M. 


Powers.   J.    J. 
Sullivan.    D.    P. 
Steere,  J.  E. 
Smith     &    Johns 
Rmvtbe    Bros. 
Tarry, 


Wag 


M.  J. 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OP 
ELECTRICAL 

CONTRACTORS 

S.    P.    Dlntrlct    Lo- 
cal   No.    1. 

Office      Metropolis 

Bank     Building. 

W.    S.    Hanbrldge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.   Co. 

Central    Elec.   Co. 

Davis    Elec.   Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge,    W.    S. 

Eppstein    Elec.  Co. 

Levy    Elec.    Co. 

Kirstcr.    W.    H. 

Marine    Liec.    Co. 

McFell    W.ic.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


Office    185    Steven- 
son   Street. 
Harry    Larkin, 

President. 

W. 
„    &    F 

Ing    Co. 

Cantiey,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Plbrestone  and 

Roofing    Co. 

Gross.    Felix 

Johns  -  Manvllle 
Co. 

Larkin  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  &  Peter- 
son 

Parafflne    Paint  Co 

Rapheld.  J.  L. 
Roofing     Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonite    Co. 

Western  Felt  and 
Refining    Co. 


Campo,   C. 
Lynch,   R. 
Lynch,   J, 
Munson,    C. 
McAbee,    E. 
McLeiland, 
Hayden,  Fr 


Rocbling   Con.   Co. 
Snell    £    Dennis 
Streeter,    M. 


MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office     1220     Web- 
ster  Street. 
W.     B.     Burnham, 

President, 

Atlas     Heating     & 

Ventilating     Co. 


ng   Co 


Plu 


ib- 


Dalzlel,    Robt..    Jr. 
Gen.    Eng.    Co. 
Giiley-Schmid    Co. 


BUILDING   AND   INDUSTRIAL  NEWS 


Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 

P.^??®  ^.""®''  ^^®°  "0  JESSIE  ST. 


H.    Bergstrom      Secretary.   Wm.    B.    I 
Board    of   Directors,    1012-13. 

Frank  Lar 


Cha 


W.  Go 


Floor   Manager 


Ueueral      CoDtrac- 

(Stockho'rtera) 
Aekerson     &    Son, 

O.   B. 
Amweg,   Fred  3. 
Anderson     &     Co., 

W.    W. 
Beach     &     Heller- 
Beck,   John   E. 
Beetham.    A.    H. 
Bergren      &      Son. 


_.-nt  Fee 
Ralph   .McL.  ran 
ilookkeepcr 
Geo    A    Watson 
MEMBEBS. 
Moore     &      Burl 

McLaughlin.       J 


Neal.    Joseph 
Neldlck.    Frank 
Newsom,     World 
&    Kohn 


Brandt   &   Stevens 

Braunton   Bros. 

Brutcher  &   Serna 

Caine,   Thos.    W. 

Caldwell   &  Co. 

Carlson,    Elmer 

Casty,   John  ..^^..^  ^  ^^^ 

Cavanagh   &  Vezl-        Reite.    J.    B. 


3urt  T. 
W.  O. 
,4   Pen 


Cobbv 

Cole, 

Collmi 


Coll 
Peter- 


Day 


Son 


O.    A. 


Rickon,  Pred,  J.  H. 
Rolandl.    P. 
Saner.    Adam 
Saywell,   Sylvester 


.'Jpelflel.    P.     K. 


T.    H 


Farquharson.    D.B. 
Fee.    Grant 
Ferrollte    Co. 
Finlayson.    M.    M. 
Flaherty  &  Ogle 
Fletche       "  ~ 


Gla 


linley,   Ed. 
Robe 


Strehlow.      F 
&    Peterson 
Tflvlor  &  Gop 
Terrill.     w. 


K.    T. 


Greenwood, 
Gompertz.  C, 
Giitleben  Br 
Hailing.   B.   : 


Chas        Van    'Sant-Hnugh- 


Compa 


Walk 

Seth 
Ward   *  Good 
Wendew-ing.    J 
WitKelberger, 
Williams     Bro 

Til- 


\Vl 


Heaphy,   J.  J. 


Hill.  J. 
Holt,  O. 
Jnhanso 


Knvkendall.    J.    O 
I.nnge       ft       Berg 


Martin.   Wllllar 
Masnw     *     Moi 

.MoClcnalian 


Kilt.  Cbns 
•Honorary  Mem 
^reliilfi'titritl    7i 
Work«. 

Acme       Iron       i 

Wire  Works, 
I'.rode  Iron  Woi 
Riireka      Wire 

Tron  Works 
Pnrrenkopf 

Sons.    r. 
rllasser    *Kloe 
Hillard    &    Co.. 

J, 
Keil    Tron    Worl 
Kevjatone  Oi 

Iron     &     Bror 

Works. 
T.eutholdt    &Co., 
Mom  rob  In 

Works 
Michel    .i;-    PPelTe 


S,  F     MftMl    St 


Clark  & 
Diamond 
Giaddinf 


CIrrb 

I.  -McCallu 


McNear       Bric.k' 
Stelger  Terra  Cot- 

to  Co. 
Vailejo    Brick    and 
Tile   Co. 
Art  Ceilings. 
Berger  Mfg.   Co. 

Art  Glaan. 
Grossllcht  ,t  Din- 
Pioneer  Pate  & 
Window  Glass  Co. 
SchB-arz  &  Gott- 
lieb 
Artletle         Plaster 

Oecorntlona. 
Benkman.    Ed.     n 


tjlpp  &  Co..  I.  p. 

Aabextoa  Materials 

Johns     -     Manville 

Co.,   H.    w. 
Magnesia      Asbes- 
'•  Supply  Co. 


We 


Asbestos 


Magnesi; 
Western    Bui'^lders' 

Supply     Co. 
Aaphalt    •£    Blluin- 
luous    PaviuB. 

Nugent.     Robinson 

Attorneys. 
Altken    &    Aitken 

Aiilo  Delivery. 
Holland.    J.    p. 
Star    Con.    Co. 
Aiilonioblle 

Supiilles. 
Burgers.    Pred    W. 

Doners. 
Deasy   Utilities  Co 
Peerless    Agencies 

Company. 
Holler  «  Pipe  Cov. 


Sun 


l»esto 


"bestos 

Masnesia    Co. 

■londs  A  lusiiranee 

Arp,    Chas    W. 
Agency      Company 
Aetna  Life  Ins.  Co 
General  Acc'dt 

Corp. 


Gl 


San 


Haybur.,. 
Illinois  Sui 
Lloyd  &  s 
.Mac.Means. 
Meherin  , 
Mark  M. 


uel 


Va, 


ally    Co. 


Koldenstrodt.   F. 
.Vic   Winner,   W.   J. 
Mealey   &   Collins 
.Millerlck.    Phil.    J. 
Oberfeld.  Chas 
O'Rourk,    T.    F. 
Reed  &  White 
Tlngberg,    .lohn 
Wat-son    Bras. 
Whitney  &  Davies 

Briek    neatcrs. 

Bay  Develop.  Co 
Cal.  Pottery  Co. 
Carnegie    Brick    it 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons.    N 
Diamond    Brick  Co 

lile  Co. 


Is       &       Hud- 

i^ut    I>elllers. 

s      Fo'iiand 
lent    Co. 
Supply    Co. 
II      Lime      & 
lent  Co. 

&   Co..  J.   E. 


Comyns  &   Nygren 
Forderer      Cornice 

Works 
G.      &      .\i.      Sheet 

Metal    Works. 
Hjuernla    Sheet 

Metal    Works 
Hnghes,    H.    J. 
Hurabeille     Bros 
Ideal    Cornice    Co 
Korell    &Co.,   J.    a: 
Modern  Shecl 

Metal     Works 
Morrison    &    Co 
Olive  &  Leary 
United         Metal 

Products    Co. 


West 


Fur 

ice   C 

al   Si, 

Co. 


Robt. 
&     Ra  i  - 


Gladding 


McNear        Brick 

Agency 
Stelger  Terra  Cot- 

ta&Potterv  Wks 
United      Materials 

Co. 
Vallejo      Brick      & 
Western     Develop 

ment     Syndicate 
Western    Lime      K 


ents 


Keuffel   &E.sserCo 
BulluliiK    JoiirnulM 

Architect     &     En- 

Bull'dl'ifg  and  In- 
dustrial    News. 

Dally  Pacific 

Builder 

llullillue  Materials 

Aigeltinger.    E. 
Alsen  a       Portland 

Cement  Co. 
iBaker    &     Hamil- 


Beiger  Mfg.  Co.  ' 
Bird  &  Son,  P  M 
Cal.     Bldg.     Mate 

rial    Co. 
Cal.    Pottery      Co 

City    Supply    Co. 
C:il     Lime     «•    >!■.. 


sment   Co..    H. 

nond    Brick  Co 

~        J.    E. 


Fa  Is    Mfg.    Co. 

Fuller    *    CO..W.P. 

Gladding  -  Mo- 
Bean    Co. 

Gross    Co.,    Felix 

Guerin  *  Co..  .1.  S. 

Hollcway  Exp. 
Melal    Lath    Co 


Holland.  J.  P 
Lennon  Co..  J 
Lllley  &   Thur 


Standard    Portland 

Cement    Co. 
Waterhouse  & 


Dunlevy    &    Gettle 


Amorsen    Co.A&T 
Barrett   &    Hilp 
Camp    &    Carrlllon 


Dillon.    H. 
Gass    Bros. 
Gneccov    M.    : 
Grussel.     He 


Haun!   C.    C.    W. 


Mission      Concrete 

&    Mosaic     Wks. 
Moroncelli,     John 
Nilson  &  Arras 
New     Era     Marble 

&  Concrete  Co. 
Nugent.  Robinson 
Peterson      &      Co., 

Chns.    T. 
Rasmussen.    A. 
Riboni.   Henry 
San         Francisco 

Concrete    Co. 
Schiosscr,    Max 
Schmidt    &    Son.   J. 
Sundberg   &   Scliot 
Spargo.     John 
Szoke.    Francis 
Thomas    t    Sands 
iVesterlund. 


&    Cor 

Crude  Oil    Durners 

«II1     &     Jacobsen 
l^o"'     ''^''"''''" 
Crushed     Rock. 

Bay    Devel.    Co. 

Cal.    Building   Ma 

Cas 


tel-ial     Co 


City    Supply   Co. 
Holland,  J.   p 
McMullln.    A.    L 
Simon-Pout    Brick 
Sta 


had 


Sta . 

Rock   Co 
Stone  Co..   E.   B.   & 

A.    L. 
Western    Develop 

ment    Syndicate 

Dnnip     ProofliiE. 

Brickley,    p    j 
Pox,   John  L 
Imperial       Water- 
proofing Co. 
Reigle    *    Jamel 


TaiMor.    L.    ,■ 
Whlttler  -   Cob,; 
Company. 


ctrle    l.lchl    Co. 

ric    Co. 
&     Elcc 


City    EI 
Pac.     Gas 
Compan 


L.   M. 


HolL. 
Holla 
Johns 
Co.. 
.lorge 

Lillev 


LI 
.r,    P. 


Co. 


— Maelij. 

—  con   &   Co.,   E.  R 
Road   Machy.   Co 
Lansing   Co. 
Lilley   &  Thurston 


Manhattan       Ele 


&   Co.,C       L.i 


Co  . 


Newber 


hein 


Pac 


Fir 


Ele 


The 


My. 


Orenstein      -      Ar- 
thur  Koppel    Co. 
Cornice      Works. 

Apnman       Cornice 
Works. 

Heating 


Ve 


lilnti 


G  1  1  n  6 

Johni 
Gilson. 


tb    Co 


Co. 


Wks 


....     Extl 

guisher  Co. 
Ridley.  A.  R  n 
Rochdale  '•^leo  f 
Schimetschek.  :v 
Standarl  Ele 
Turner  Co 
Vitt  Elec.  Cc 
Weidenthal  -  G. 
liner  T^Ie"  (^ 
Welcl    Electric 

Elevntor    nullde 

Otis  Elevnlor  ( 
S.  P.  Elevator  ( 
Van    Emon    EIov 


&   Pofrv  Wk.= 
ler.    O.    W. 
e.io      Brick      « 


Capitol'      Sheet 


illfoy   Cor.    Wks.        Fosburgh,'    R,    L. 
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Ferguson,    W.   H. 
Horwege  H.  J. 
Morser,    E.    J. 
Prlddle,.    Millon 


Aitollth    Mfg.    Co. 
Bender   R  &P.   Co., 

J.    W. 
Dwan    Co..    J.    E. 
K  1  b  r  e  s  t  o  n  e    & 

Hoofing    Co. 
KUherty    R.    &■    P- 

Co..    K.    H. 
Malott    &  Felerson 
Goodmanson,    A.  K 
Watsonlte    Co. 

Floora,     HarUw»«»l 

Hardwood    IiiL   Co 
Inlaid    Floor  Co. 
Pac.    Floor    Sand- 
ing Co. 

Guloal"''        '■■"■• 

Baker    &    Hamil- 
ton „ 
Berger    Mfg.    Co. 


Gas     Healing  Co 

G«uiOllBe   T«nlu   * 
PutnpB. 

Demlng,    E.    R. 

Glass    A     Giazlufc. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Cohen,   I-      „    „ 

Fuller    Co.,    W.    P. 

Groaallcht  &  Dtn- 
nlene 

Habenlcht  & 

Howlett 

Mission  Plate  & 
Window  Glass 
Co. 

Plo 


Schwarz    &     Gott- 
lieb 

United    Glas* 

Works     (Inc.) 

GradlDB- 

Branlck,    J.    P- 

Button.    I.    V. 

Carlln   Bros. 

Cassaretto.     Jotin 

Devlncenzl    &    Co., 
L. 

Dillon        Teaming 
Co. 

Glorgl   Co.,   G. 

Hartnett   J.   D. 

Holland.   J.    P. 

Lennon    Co..    J.    E. 

Letrier.    Fred 

McGHnchey  & 

Monohan 

Montague    Cck.    P- 

O'Dav    Co,    Dan'l 

O'Donnell.     Philip 

Pico.     Edw.     F. 

Powers.    Chas     J 

Rablman    tWoods 

Schmid.    A. 

Blblev    Grading    & 
Teaming    Co. 

Star  Con.  Co. 

Wrignt    rr       1.    H 


Leed    Granite    Co.. 
Pacific  Granite  Co 


Bay    Devel.    Co. 
Cai.    Building   Ma- 
terial   Co. 
Cassaretto.      John 
Cltv  Supply  Co. 
Standard    Crushed 

Rock  Co 
Star       Contracting 

Company. 
Ptone  Co..  E.  B.  * 

A.     L. 
Hardnood       Deal- 
Inlaid    Floor    Co. 
Hardwood        Inte- 
rior  Co. 


Arde 


Co. 


hlcimelt    Bros, 
Brittaln    &    Co. 
Kruse.     J.     H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons 

F.   G. 
Palace   Hd'wareCt 
S.    F.    Hd'ware    Cc 
Smith    Co.,    P.    A. 

Hay    &    Grain 
Alfeltinger,     E. 


Iilbach  &  Mayer 
lias  Heating  & 
Ventilaling  Co. 


Lawson,    Herman 
Looney   Co.,  J. 
Mangrum  &  Otter 


Turner  Co.,  The 

Houses    MaTers    A 

Ralaera. 

Hatch,    H.    L. 
Fi-arson.    N.    H. 
Sullivan,    D.    J.4T. 

Inlaid    Floors. 

Hardwood  Inte- 
rior  Co. 

Inlaid   Floor  Co. 

I'.ic.  Floor  Sand- 
ing   Co. 


Slelger      &      Kerr, 
Stove    &    Foun- 
dry   Co. 
Iron    &     StPel. 

Baker    &    Hamll- 

Dawson  &  Noyes 
ludson  Mfg.  Co. 
Pacific  Coast  Steel 

Company. 
Trussed     Concrerte 

Steel     Compan.v. 
«  ..ods   &   Huddarl 


Dver    Bros. 
Kureka     Wire       & 

Iron    Wks. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard   Co.,  C.   J. 


Monarch        Iron 

Works 
Ralston  Iron 

Works 
S    F.  Iron  Worka 

adhraeder'B       Iron 


Works 


&  Hy- 
drate   Co. 

Cowell  I.lme  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Holland.   J.    P. 

Lennon  Co..  J.  B. 

iPaclflc  Portland 
Cement  Co. 


miuber  Dealers. 

.\onie    Lumber    Co. 
Chrlstenson    Lum- 


Doe  Co..   Frank   F. 

Hardv    Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

Uiggins  Lumber 
Co.,  J.  E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber    Co. 

Peterson.    E.   T. 

Pope  &  Talbot 

Relnhart  Mill  4 
Lumber  Co. 

R  /an,    Georg» 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

S.   F.  Lumber  Co. 

Schouten  &  Co.,  J. 
W. 

Sunset  Lumber  Co. 

Tiernian&  Beronlo 

Van  Aradale-Har- 
ris   Lumber  Co. 

Wilson    Bro.i.&  Co. 

Wall.    Jos.   P. 

Wood   Lumber  Co.. 


Magmrslte    Floor- 

Artolllh  .Mfg.  Co. 
Bender  R.tP.  Co. 
Dwan  &  Co..  J.  B. 
Fibre  stone    & 

Roofing    Co. 
Flaherty     R.&P.Co 

R.   H. 
Goodmanson.    A.  K 
MaKott     &     Peter- 

W: 


Stove     &     Foun- 


&   Iron  Works 
W  e  Si  t  e  r  n      Iron 

Works 
Zenith  Iron   Wks. 


Llllev      &      Thu 
ton    Co. 
-jman   Co..   C. 


Ralzke,    Robt. 
Edwards^    C.    H. 
Hayden,    Fred 
Lynch.  Richard 
McABee.   E.  T. 
Raymond.   Wm.   I 
Snell     &    Dennl'S 
Ward.    J.    E. 


Metal    StamplnB 

S    F    Metal  Slamp- 
'ing    &    corn    Co. 
Oils    and    Greases. 
Hatch,     J.     G. 
Standard  oil  Co. 
Ornamenlnl     Plas- 

tiTluie. 
Benkman,    Ed.    G. 


Painters   and  Dee- 

Baker"'co°'^W.  T. 
Bernstein,    Wni. 
Blum.    Louis 
Brock    &    James 

Clark    &    Dickson 


Da  hi.  T.   H. 
Donovan.    V.    J. 
Ericksen.  Wn 
Hansen.     Elblng  A 
Lewis,   S. 
Miller,   L. 
Miller.   J.    A. 
McCubbln,    James 
Manning.    John 
Neal.  L  J. 
Quandt  &   Son 
Ruderman.   I 
SalVs-bury,     Ben. 
Sohafer,   Wm. 
Simon   Nellson    Co 
Smith.  J.  S. 
SovlE.   C.   B. 
Spark       &        Suns 

John   H, 
Swanson.    Peter 
Walker,    M.iyer 
Wagner.  Fr.-d 
Wagner    Bros. 
Zelinsky.   R 

Pnlnts,  Oils    Vsrn- 
lahes,  Etc. 

Clark   &   Dickson 
Cohn    &    Co.,    Mar- 


sonite    Co. 


ManlFis,     Tiles     & 
Grates 

Ginsberg    Bros. 


Rlgney,     Thos.     F. 
Watson    Mantel    & 
Tile  Co. 

Marble  and  Mosaic 
Work. 

Onepc.    ,JI     U 
Grnssl    *    Co.-    P 


Hollowav  Mel 
Lath     "Compai 

Llllev  X-  Thurst 
Co. 

Roehlines  Sor 
Co..    John     A. 

Walerhouse 


upply  Co. 


D. 


Fuller  Co..   W     P 
O'Brien.  J.   S. 
Parafflne  Paint   r 
Pratt    &    Lambert 
Wlhlttier  -    Colnir 

Co. 
Patent     rhlion.^y 
Clawson   Co     I.    i 
Dresser    -    M   D  .r, 
Hughes,    H.    .1 


Birth    Co..    L.    H 
Builders-       Supplv 

Depot 
Cal.  Door  Co. 
Ca.1.    Planing    Mil: 
Emanuel.    L.    &E 

(Inc.) 
Empire        PlanlnE 


Lorden     Mill      C 

J.  P. 
Main     St      PIfi.il 
Moore   Mill  .^-Lii 


Mill 
Relnhart     Lumhe. 

ft   Planlne   Mill 
Rvan.    George 


Snencer    «t-    Plan- 

tnir  Mill 
Tavlor   ft   Co. 


Plnst^rers 

Bosch.     Herman 
Bradlev  ft  O'Rellli 


Fi 

Cunnel   Co.',    J.    B. 
Ualy,   J.   H. 
Duthle,    Chas. 
Eraser,   Simon 
Fry,  A. 


.MaoGruer    &    Co. 


Se.xton,    T.    D. 
Terranova.    .\1.    J. 
Th«     opplflc    Plas- 
tering  Co. 
Wagner.   Jan.es  A. 


Ahlbach    &    Maye 


Condon    &.    Band 
Dunn,   Nell    H. 
Empire    Plumbing 

Co. 
Goss,    Wm.    P. 
Grondona.    A. 
Houston,    J.    J. 
Kara,  F.  E. 
Kiernan   &  O'Brien 
Klrschbaum,    W.  F 
Lacev   Bros. 
Lauder.    H.    I. 
Lawson.    Herman 
Lettich   Bros. 
Levy  Plumbing 


McEnhill.   Leo.   J. 
McLeod,   J.   J. 
Penkerton,    J.    H. 
PerazzI,  H.  J. 
Skelly,   Thnmos 
Shears,   John 
Snook      &      Co.. 

Fred    W. 
Stewart.  James  K 
Turner   Co.,   The 
Wetzel.    Theo. 
Wilson    ft    Co.,W, 

Plnmbers    suiiplles 

Mark-Lally    Co. 
Nelson  Mlg.  Co. 

Railroad  Asent, 
Frelg^ht  A  Pas- 
neni^r. 


Roollnic   Materials, 

Bird   ft  Son,   F.   W. 
Johns     -    Manvllle 
Co.,  H.   W. 


band.    Gravel,    Ktc. 

Bay    Develop.    Co. 
Cal.    Building   Ma- 

Materlal     Co. 
Holland.   J.    P. 
McMuUIn   Bros. 
SloUK  Co.,   E.   B.   & 

A.    L. 

Building 


Kent,  Jan 


B. 


Railway  Materials 

Langford,  Felts  & 
Myers. 

Orenstein  -  Ar- 
thur Koppel   Co 

RiKElnc. 

Lamburtli,    C.    E. 
Markley.    James  E 


Bender  Roofing  ,<; 
Paving    Co. 

Cal.   Roofing  Co. 

Cantley  &  Co.,  J. 

Enterprise  Roof- 
ing Co. 

Flbresooe  & 
Roofing    Co. 

Flaherty.   R.   H. 

Goodmanson,    A.  K 

LarOtin  Asphalt 
Co. 

Lawson        Rooflntt 


Co. 

Watsonite  Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

KnoHng     (SInle     & 
Tlle.> 

(Graham.   R.   Q. 


W 


terlal  Co. 

n    Develop- 
ment   Syndicate. 

Sanllarr     Garbas* 
Ctauwes. 

Bill   Ac   Jacubsen 
sauil  UlasllnK. 

McDarmoti.    W. 

Sbeet    Metal    Wks. 


Earth 
_  Worka 

L  p  I  t  o  1       Sheet 


G.     &     M.     Sheet 

Metal    Works. 
Gulltoy         Cornice 


Hurabellle  Bros. 

Ideal  Cornice  Wki 

Korell  &  Co.,  J.  A. 

Modern  Sheet  Met- 
al Works. 

Morrison  &   Co. 

S.    F.   Metal    Stam- 
ing    ft    Corn    Co. 

United        Metal 
Produ 

Werteri 
i   Coi 


Co 


Fur 


Sldenalk       blKhts. 

Jackson  Co.,  P.  H 
Dwan  ft  Co..  J.  E. 
McGulgan     i     Co., 


Light    Co. 
Waterhouso 
Price 


Johnson.    C.    Wr 
Porter.   W.   F. 
Stewart.   J.    K. 


Poster   ft   Short 
Wright,    J.    H. 

Meel     Bars. 
Baker     ft      Hamll- 


Elliot. 
«><>rr   F-ranls 

K.TWneer    Mfe-     Co 
Connlham    ftEllIot 


Steel 
Contra  etors. 

Judson    Mfg.    Co. 
Schraeder'a       Iron 
Works. 

Iron  Sup- 


■  I 


StTsctnral        Stt^l 
Contra  ctora. 

Erode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         Francisco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 
Zenith    Iron    Wks. 


Welherell,    Chas  E 
Teaming    A    Grad- 
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Wright  Co..  J.  H. 


Dillon    Teaming 

Co. 
Hartnett,    J.    D. 
Holland.   J.    P. 
Lennon  Co..  J.   B. 
Lefrier.  Fred 
t^uESen.    Ernest 
.McGUnchey  & 


O'Day  Co..   D 


Sibley   TeamlHE 
Grading    Co. 
Schmld,    A. 
Star      Contrart 


TlllDE- 

Ginsberg  &  Co..  S. 
Mangrum  &  Otte- 
Peerless    Agenda 


Bill     &     jH.M.b^"'^ 

Hyde    Henry    C. 
United    Elec    Co 


Wbltevrashlnv 

hsrlckley,    JP.    J. 
Reigle  &  Jamelson 
Taylor.    L.    A. 
Window    Cleaning. 

American  Window 

Cleaning    Co. 
Progressive     Win- 


^VInd01vtf,    Patent. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 


OF    SAN    FRANCISCO 


180-188  JESSIE  STREET 

OFFICERS    AND    DIRECTORS. 
President.    H.    Maundrell.  Financial    Seen 

Vice-President,  E.  J.  Brandon. 
Treasurer.  C.  W.  Witliington. 
Secretary,   R.  J.  H-  Forbes. 


PHONE  KEARNY  4700 


DIRECTORS 
James   A.    Wilson   Robt.    Dewar 
Alexander  .Mennie  H.    Maundrell 
C.   W    Wltnington  M.    F.    Gale 
R.  J.  H.   Forbes       J.    J     Phillips 

■CEMBEBS. 


R.   A.  Chlsholi] 
O.    E.   Brady 
James  Young 


Architectural  Iron 
Worka 

Acme  Iron  Works. 
Bay       City       Iron 

Works. 
Erode  Iron  Works 
Central  Iron  Wks. 
Dyer  Bros. 
Eureka  Iron  Wks 
Keil  Iron  Works 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Woilt.J. 
Hlllard.   r..   J.   Co. 
Judson   Mfg.   Co. 


Michaels     &    Pfef- 

ter 
■•■'hoenlx   Iron  Wks 
talston  Iron  Wks 
ichrader  'r' 

Worka. 
6t.     Francis     Orn. 

Iron   Works 
Itelger      &      <Cerr 


/ul;an  Iron  Wks. 
Western  Iron  Wks 
Wlthlngton.  C.   W. 

Art  GlaB«. 

Cal.  Art  Glass  Co. 

Ingerson  &  Glaser 

Co. 

Blackatnltb. 

Paul    Klelber 

Bondfl. 


Costello    &    Cutler 
Aetna  l.ire  Ins.  Co 
Boole,  F.  W. 
Empire   State   Sur 


Hlllman  *  Son.J.R 
Lawton.  A.  F. 
Lloyd  &  Spengler 
MacMeans,  H.  V. 
National  Surety 
Co. 


Smith.   Leo   J. 
U  nvl't  e  d       State9 
Metal    Hroducts 


anty    Co. 
Brick  ana  Tottery. 

Bay     Development 


Carquinez  Brick  it 

Pottery  Co. 
IWeNear    Brick    Co.. 

E.    B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remlllard  Bk.  Co 
Sacramento 

Trans.   Co. 
San    Fran.    Bk.   Co. 
Steiger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 


Bulldins    Material. 

California      Build- 
ing   .Material 

City    Supply    Co. 

Pernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland.   J.   P. 

Holvard    Co. 

J.    E.    Lennon. 

Johns-ManvlUe  Co 

Lllley    &    Thurston 
Co. 

Pacific   Refining  & 
Roofing    Co. 

Parrolt    &    Co. 

Parafflne   Paint   On 

Pratt    Building    & 
Material     Co. 

Quality    Lime    and 
Cement   Co 

nnlted    MalerlalCo 

Waterhouse  s 

Price  Co. 

Western  BldrP' 

Supply    Co. 


Bntldlnff  Paper 

Lllley  &   Thurston 
Co. 

Cement     nealerK 

Balfour. 
Co. 


clal    Stone   Co, 
Haun,   C,   C.   W. 
Leonard,  J.  J. 
Lynch,  A. 


Concrete       Heln 

Lllley   &   TTlur'sti 


irle 


Lime  &  Ce- 
ment Co. 

Holmes    Lime    On 

Holland.   J.    P. 

Leonard.   J.   J. 

Mavnard.  Jr..  J.  L 

Meyer,   A. 

Pacific  Poitl.nnd 
Cement   Co. 

Quality   Lime    and 


Contrnctf 
Bullde 


Andetoon,    W. 
Arthur,  L. 
Bateman,  J.  C. 


Brady,   C.    A. 
Brauhton   Bros. 
Burdlok,    V/m.    A 
Caldwell    &   Co. 
Cameron    &    Dis 

ton. 
Cavanaugh,     TlK 


W.    N. 

Conrad,   H. 

Creghlno  &  Son. 
Lewis 

Dewar.  R.  &  Son. 

Elam.  Thos.  &  Son 

Elliott.    E.    W. 

Fahy.   R. 

Fischer.    Fred. 

Franz.  Val. 

Gillespie.   G.   G. 

Gallagher.     Frank, 

Gardlser.     Florent. 

Grelg.   Robt. 

Hansbrough    Bros. 

Healey  -  Tlbbits 
Con    Co. 

HInson.  L.    A. 

Hill,    J.    A. 

Holm   *   Son. 

Howkins.    A 

Ineerson.   C.   A. 

lacks.  H 

Jones.    Paul 

.Tones.   W.    G. 

K-ent.   S.   H. 

Knowles  *  Reich- 
ley. 


Lynch.  M.  C. 
Masow  &  Morrison 
Mathews   Con.    Co. 
Mathles.   H.  C. 
McBaln,  J. 
McKllllcan,   R  and 

Wm. 
McLachlan.   Thos. 
Miller,  Adam. 
MoUer,    R,    W. 
Morey.  H,   B,&  Son 
Owsley,    B.   T. 


Robinson     &     Gil- 
lespie. 

Savage,   M.    J. 

Simmen.    John. 

Smith,  J.  W.  &  Son 

Spence,   A.   T. 

Stockholm    &     \I- 
lyn. 

Terrlll,   G.   r!. 

Vezlna,  L.   N. 

Walker  Bros.  Co. 

Warwick.  H.  C 

Buller,   Thos. 

White   Bros,    (ca, 
nentera). 

Corulee  Workti. 

Amsler.   C.   S. 
Berger   Mfg.   Co. 
Capitol   Sheet  Mtl. 


Conlln,  J. 
Cronan.  W 
Forde 

Wo: 
•uHfc 

Works 
.\ppmann    Cornice 

Works. 
Heldt.    Wesley. 
Morrison  &   Clark. 


F.    Cornic 
estern      Furnac< 
&    Cornice   Wks 


Lynch.  Richard 
Snell  &  Dennis 
Raymond.   W.   H. 

Curbing,      GranKc. 

McLenegan.     S.    B. 
Dnnip   Prooters. 

Briokley.  P.  J. 
Reigle   &    J-mlson 


Elleetrlcal. 

.Vin.Tican  Elec- 
trii.al  Engl, 

n.-cring    Co. 

Cantornla  Electri- 
cal  Works. 

Central  Electric 
Co. 

City    Electric   Co. 

Decker  EfectrlcCo 

Ginlie   Elec.   Co. 

Levy    Bleo.    Co. 

.N'ationai   Elec.  Co. 


Fibre. 

S.  F.  Fibre   .«:  Cord- 
age   Co. 
Fireproof  Doom. 

Gervais.  Henrv. 
Norris.    L.    A. 
Roebllng    Sons, 
John    A. 

Floor  Sanding 

Inlaid   Floor   Co. 
Pacific     Floor 
Sanding    Co. 
Grill    Work. 

Cal      Art    Metal    & 


Heating    *    Veatl 


Wlr 


Wc. 


Merle   Co., 
Sartorius   Co 
Wlthlngton.  C.    W 

Gen.      CoutracturM. 

Andrus.    R.    C. 
Brlgham,    H.    B. 


Louis 
Currie    &   Currle 
Dempniak    Bros. 
Farquharson.     D.  B 
Fluth   &   Morton 
Frasicr    &    Frasler 
Graham.    D.    E. 
Griffith.     Wm. 
Hannah.    J.    D. 
Hannah    &   Co.  J.S. 
Hayes,   W.  W. 
.lacksnn.    A. 
Kuvkendall,    J,    O. 
M.TlIev.    Edward. 
Matthles.     Henry 
Peacock.     John 
Sclinet>lv,    Host- 

frawser    &    Ped- 

gritt 


Glnna   and  Glnslng 

Cal.  Plate  &  Win- 
dow   Ga.ss    Co. 

Cohen.    L 

Cobbledick  Glass 
Co..    L.    N 

Friedman     Bros. 

(•'ulier,     W.     P.     & 

Habenicht    & 

Hewlett 
Holland.   J.    P. 

leib    (Inc.) 


adi 


ug    «t    Team- 
ing. 

h.    D.   O..   Co. 


Eureka      Teaming 

Co. 
Fay.  S.  J. 
McCluro.  H.  N. 
Wilhelm,  A.  H. 
Wilkle  Co..  A. 
Williams,  F,  A. 
Wright,  Chas. 
Monarch    Teaming 

Co. 


Bradbury.  Thos. 
Cal.  Granite  Co. 
De    Lano   &   Sons. 

I.    L. 
Hunt.  A.  T. 


Hnrdnnre. 

ttain    &    Co. 


ticnt      and     Light. 

Pacific       Gas     and 
Electric    Co. 


Wi 


Mangr 
Montague.    W.     W 

&    Co. 
Houne     jtloving     A 

RnlNlng. 
Blume   Confg  Co. 
Pearson.    E.    K. 
Sullivan.    D,     ixl 

Inlaid    Floors. 
Hardwood        Int6 

rior    Co 
Inlaid    Floor    Co. 


Iron  Work*,. 

Lorenz,       Schffaer 

&   Co. 
Michaels    £    Ptef- 

fer 
Monarch      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iroi. 

Works. 

Joint      Haogera     A 
Post   Capa. 

Kortick  -Falls 

Mfg  Co. 
Lllley    &   Thurston 

Co. 


Slore     Frutil> 

Falls    Mfg.    Co. 
Lllley   &   ThursI 


Snell    &    Denni-s 
Light     and     Poiver 

City   Electric   Co. 
Pac.    Gas    &    Elec- 
tric   Co. 
I.lnic,    Cenieul,  IStc 

Acme       C  e  m  r  n  t 
Plaster    Co. 

Arden    Plaster   Co 

California    Lime  & 
Hydrate    Co. 

Cnwell       Lime       & 
•^ement    Co. 

Holland.  J.   P. 

Holmes        Distrib- 

Lennon.    Jas.    E, 

Lucas.   W.   E. 

Pac   Lime   &    Plas- 
ter   Co 

S.    P.    LI 

Shasta   1 
ducts   C- 

Weste 
Mat 

Weste 


Pro- 

BulldlnR 

Cr 
Lin 


ment    Co. 
I.lniiber. 

e  Lumber  Co 
stenson  Lnm. 
r  Co. 


Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber   Co. 

Hooper  Lumber 
Co. 

Kruse.  J.  H. 

Loop   Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore.  R.  B.  Mill 
&     Lumber    Co. 

Olsen  -  Mahoney 
Lumber    Co. 

Pope  &   Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten     Lumber 


ris  Lumber  C" 
Wilson    Bros.S  C" 
Doe    Co..    P.    P 
Lumber         (Hnro- 


Niehaus.   Ed.    F.    & 

Co 
White    Bros. 
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I,    ..V.  lliiMil 

x.inil.i-,    R 
•n.    C.    .). 


Brarty.    M.    V. 
Uraily.     ').     E.&Soi, 
Rrandon,    E    J 
Brennan.    J.    E. 
BriKhatii.    H.    B 
BiltcVier,     Tho'nas 
Biitclier    &  Hadley 
Byion.    D.    J- .I- S^if 
raii.plirll     nmn 
Pa  rr     .1      W. 
Drake.    Harry    K. 
ni.wnev.    .1. 
Farrell    &    Reed 
Fennell.   Jas. 
nale.    M.     F     *  Son 
r.ilBon.    J.    E. 
ITarrison.    A. 
Hilibins    a    Bak-!1 
M.ick.    Chas. 
Iloffman.   V. 
froirher^     X:     Lud 


M.ilrnl.v     Brns,- 
NaKel.    W.    L- 
OTonnnr     *     Ool 


Rlnprrose.     R.ftSnn 
fJ-ott.    W.   S. 
Walker.    P.    J. 
iVntson.    Sa^e 


Vvnant.    .1.    H. 
Mnr'»I<». 

imerloan      Marble 
&   Mosaic  Co. 


ITiint.  Andrew  T. 
Malno,  V.  L.  &  Co. 
Mii?Io   &    Sons.  Jos 


MniitelH,    TIleH 
GraleH. 

Klrwin     &     Diino- 

Mangrum  &  Ottei 
Montague  &C0..W 
Peerless  Aiieneles 
Metn]  Purring  A 
Lathing. 


t.vn.-h.    H.    T. 
National      Lathing 

-nd     Fl.rrirg- 
Northwestern    Ev- 

panded  Metal 

Co. 


Mclal  Windo 

man.  J.  E,' 
Moaalp. 

men     Marble 
Mo.salc    Co. 
H. 


C,e 


Malno.    P.    I,.  *  Co 
Office  FIxtnren. 

Bateman,    Wm. 
Forbes   &    Son. A.J 
Fink    &    Schindler 


Co. 


Sin 


Daniels.    Gus    V 
Donovan.  V.  J. 
Fraser.    .1.    P. 
Kiiss.    P.    N. 
Lewellvn.    J. 
Maiindrell.    H. 
Spark.    J.    H. 


rntnts.     Oils,     Ktc. 

Bass     ■      H  e  u  t  e  r 
Fuller  &   Co.,  W.P. 
Kuss.    P.    N. 
Maundrell.    H. 
Pacific    Kenning  i 
Roofing: 


Dunlevy    &    Gettle 
Dresser    -   McDon- 
nell  Co. 
Cal.  Pottery  Co. 

Plnnlne  Mllla. 

Anderson   Bros. 
Burnham    -    Stan- 

f.OTA  Co. 
Ca..   Door  Co. 
Cal.   Milling   Co. 
Central    Lumber  & 

Milling  Co. 
E  1  kl  n  gi,  t  o  n       & 


Kendall,  A. 
Kruse.   J.   H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore    Mill  & 

Lumber    Co. 
National     Mill      t 

Lumber    Co. 
Paclnc  Mfg.   Co. 


Santa  Clara  Mill 
&  Lumber  Co. 

San  Mateo  Plan- 
Ing  Mill. 


Plasterer*. 

BInner,    Theo. 
Bradley  &   Reillv 
Carrick,    M.    H. 
Chalmers.      H.      ." 
(Inc.) 


Clark,  D.  Ross 
Crlchton.  J.  L 
coehlan,    F_ 


Connolly.    J.    J. 
Connell.   J.    E. 
l'"ay.    Johp 
Felt,   R.    L. 
Floodberg    &    Mc- 

Catfery. 
Eraser,   Simon 
Gregg   &   Clute 


Gi 


Wi 


Knowles    A. 
Leaf.    A. 
Lvden    &    Bickel 
.M'acGruer    &    Co. 
Mennle.    .Mex. 
MfCleod.   J.   C. 
ehouse.   C.   C, 


Smith    &    .Tohnson 

Plaster     o'    Paris. 
Lucas.   W.    E. 
PliimbinE    'It     <••"• 
PIttlnK. 


Dalzlel.  R..  Jr..   Co 
Gilley-Schmld    Co. 
Levy.   M. 
Looney.       J..       Co. 

(Inc.) 
Snook       &      Co.. 

Frederick    W. 
Turner  Co..   The 

Real  Estate. 

Williamson    Co..H. 
WIttman    •   Lyman 
Cross   &    Co. 
Urban        Realty 
Impt.    Co. 

Riggers. 

Blume      Contract- 


t'ruslied  ttoe^. 

Holland.  J.  P. 
S.  P.  Bay  Imp.  Co. 
Stone.    B.    B.,S:A.L. 
Uiioflns^     Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender,  J.  W.. 
Root   Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving   Co. 

.Magnesia  Asbes- 
tos Supply  Co. 

.Malott    &  Peter 


.M I 


Man 
H.    W. 


■ille 


Co. 


.  .  -ific  Refln     „    . 

Uooflng  Co. 
Parafflne    Paint  Co 
.''amuel   Co..   H.   D. 
Western    Asbestos 

Mag.   Co. 
Watson        Roofing 

Co. 
Snnd,    Gravel,   E)te. 
Cassaretto,     Jonn 
Holland.  J.  P. 
Keystone  Sand  Co 
Ssultary  FloorlnK. 
.\itolitli     Mfg.     Co. 
Mone.    E.    B.    &    A. 

L..    Co. 
Fibrestor 


Roof- 
l.ixli 


kson.    P.  H.JtCo 
iican.    John 
ir   nuilders. 

np.     Wm.    T- 
KiBVVart.   J.   K. 

Roof   RepnlrinK   « 

Point. 

Street    Work. 

Fay,  S.  J. 

Steel         n  o  1  i  i  n  B 


^tone  Contractors. 

De    Lano    &    Sons. 

I.    h. 
Blan.hard.    W.    W. 
Hunt,   Andrew   T. 
McGilvray       Store 

Co. 
Raymond    Granite 


Eureka      Teaming 

Co. 
Holland,  J.   P. 
McClure,    H.    N. 
Monarch    Teamir 

Co. 
McLenegan.  S.  I 


Terra  Coltn. 

Clark   &   Sons.   N. 
Gladding.    McBcan 
&   Co. 


Ventilators. 

Waterhouse    & 
Price 

Wiiilenasiieri 

eigle  &  Jam 
-Ickley,  P.  J 
Wire  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Spring  Valley 
Water    Co. 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Prolileiii. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  of  America 

Succsssors  lo  JOHN  WOOD  MFC.  CO. 
218-21  Pacific  BIdg.    447-49  E.  3rd  SI.   331 -339  Cyprass  St. 
SAN  rRANCISCO  LOS  ANGELES  OAKLAND 


Telephon 

> 

B  Market  1935 

Fine  and  Sanitary 
PLUIVIBINC 

221  OAK 

STREET 

Bet.  Cough  < 

nd  Octavia 

SAN  FRANCISCO,  CAL. 

Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Fum'shed 
866  Union  Street  San  Francisco 


When  Your  Blood  is  Right, 

Your  Whole  System  is  Right. 

If  You  Ha-ve  any  Blood  or  Skin   Disease 
Do  Mot  Deley  until  it  is  too  late  but  Order 

XO-day! 

THE  HOT  SPRINGS  REMEDY  a  Complete  and  Positive 
Remedy  for  Syphilis,  Eczema,  Erysipelas,  Acne,  Malaria,  Rheu- 
matism, and  all  other  Forms  of  Blood  and  Skin  Diseases. 

Hot  (Springs  Phy.sicians  pronounce  this  the  Greatest  Bh)od  and  Skin  Remedy 
ever  jilaced  on  the  Market. 

Full  Course  Treatment— Six  Bottles— $18.00     Single  Bottle— $5.00 

We  Prepare  a  Remedy  for  Every  Id.sease.     Our  Treatment  for  Female  Ills  is  the 

the  Greatest  of  its  Kind  Ever  Offered  Suffering  Women. 

Write  us  your  Troubles.     All  Correspondence  Strictly  Private 

HOT  SPRINGS    IVIEDICIIME  C01VIF»AIMY 

803  1-2  Central  Ave.  Hot  Springs,  Ark. 
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NILES  SANB  BRAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  bein^  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    3^  inch 

Gravel  and  Crushed  Boulders      y^  inch  to  1  inch 

"  "  "  "  1  inch  to  1^  inch 

"         "  "  "        lJ-3  inch  to  "ly^^  inch 


Roofing'  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only  as  good  as  its  service 


The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 
ed by  the  Oils  Elevator 
Company. 

ARCHITECT 
Horace  Trumbauer 


Other  Hotels  of  the  Ritz- 
Carlton  chain  which  are 
Otis  equipped — 

The  Ritz-Cailton, 

New  York 

The  Rilz-Carlton, 


The  Pla 


Montreal 
Buenos  Aires 


Grand  Hotel  et  de  la  Plage 
Guaruja,  near  Santos, 
Brazil 

The  Carlton.  London 

The  Rilz,  London 

The  Hyde  Park,  London 
The  Ritz,  Paris 


And  its  service  can  be  only  as 
good  as  its  elevators — wLich  is 
one  good  reason  why  bostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

Otis  Elevators 

Choosing  from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 
of  the  structure  and  insure  ])er- 
fect  service — can  equip  till  liiiiUl- 
ings  of  all  classes  in  accord-nice 
with  their  needs. 

Give  a  building  unsatisfactory 
eieviitor  service,  and  its  otlier  ex- 
cellence can  not  overcome  the 
handicap.  Our  offices  in  ninety- 
one  cities  in  the  United  States 
are  always  at  the  Architect's  call 
and  can  assist  you  in  making  your 
elevator  specifications  1(X)  per 
cent  correct. 


OTIS  ELEVATOR  COMPANY 


Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  in  ail  Principal  Cities  of  the  World. 
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OFFICE    PACIFIC    TEL.    &    TEL,    CO. 

Basement  walls  22  ft.  hiEh.  Cement  plastered  01 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments, 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


TEMPORARY   CITY   HALL.   San   Fran 

Wright.    Rushtord   i   Cahlll.   Architects 

srior  waterproofed  with  Imperial  and  color  effects  with 


DEPARTMENT    STORE.OAKLAND 
W.     Dickey,     Architect- 

irproofed  with 


GERMAN    HOUSE,    San    Francs 
Frederick  H,  Meyer,  Architect 


A   Few  of  the  Buildings  on   which   IMPERIAL   WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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IllULDlNG    AND   INDUSTRIAL  NEWS 


BT'Il^DING    AND   INDTfSTKIAL  NIGWS 


Ptione    Oakland    1T5S 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
=  AND  TILES= 

Fire    Sets,    Andirons, 
Fender  Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 

IRVING  A.  COOKE.  Mantt^er 
Reiideac*  Pbooe.  O&kland  4862 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


I 
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G.  R  CUNNINGHAM.Mgr 


Merist  2BB 
TMatSBl 


^.!id■lM:^.|:^^L'H:i^i■lll:^HJ^>^Ml.4^^v 

3  8  EIGHTH    ST. 
San  Francisco,  Cal,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

OHice 

110  Jessie  St 

Residence 

1139  Kansas  St. 

San  Francisco 
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PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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"KINNEAR" 

The  ONLY  Door 

You  Buy  for  UTILITY 

that  INCLUDES 
FIRE  PROTECTION 


KINXEAR   STEEL   liULLJNdl    DOUliS   are   designed  to  aftbrd  fire 
protection    and   for   the  closure  of  all  openings  in  which  ease  and 
speed  of  operation  and  economy  of  space  are  considerations.     They 
are  adaptable  to  all  classes  of  new  or  old  building  construction   and 
by  their  use  make  possible  the  closing  of  very   large  openings   which  could 
not  otherwise  be  conveniently  covered. 

Recent  great  conflagrations  have  fully  vindicated  the  claim  of  the 
"KINNEAR"  STEEL  ROLLlXd  IXXJR  to  pre-eminence  as  a  fire-stop. 
Placed  side  by  side  with  various  other  forms  of  fireretardants  it  has  in  every 
case  remained  in  place  even  after  the  others  were  destroyed. 

We  will  consider  ourselves  favored  if  allowed  to  explain  and 
make  quotations  on  any  constructions  meeting  your  definite  needs. 


We    have    just   received  from  the  press  a  new 
Handbook  on  Steel  Rolling  Doors  and  Shutters 
Illustrated  only  with  California  Installations. 
WOULD  YOU  LIKE  A  COPY? 


Pacific  Building  Materials  Co 

Successors  to 

WATERHOUSE  <&  PRICE  CO. 

THE  LILLEY  «&  THURSTON  CO. 

Tel.  Kearny  3323  523  Market  Street.  S.  F. 
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BuiLDiNGandiNDUSTRiALNEWs    Editorial  Comment. 


Devoted  to  tlie  Architectural,  Engi- 
neering, Building  and  Industrial  Activ- 
ities  of   the  Pacific  Coast. 


Entered     as     second-class 

matter 

at 

San  Francisco  Post  Office  u 

nder  acl 

I   of 

Congress   of   March    3.    1879. 

ISSUED    EVERY    WEDNESDAY 

L.  A.   LARSBN, 

Publisher  and  Proprietor. 

SAN    FRANCISCO   OFFICE 

SeO    Mlaalon    Street. 
Telephone — Douslns    2372. 
OAKLAND  OFFICE 
1016   Franklin  Street 

Telephone   Oakland,    790 
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opy. 


AdTertlslDK  lUitea  on  application.  It 
onquirere  will  send  copy  of  matter  and 
state  space  required,  close  figures  wilt 
be  given.     Address 


BUILDING    AND     INDUSTRIAL    NBWS 

SaO  Mlaalon   Street, 

San  FrancUco. 
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SMITH    BROS.,    470    l£f,h    St 
Oakland. 
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The  outhreak  of  the  incorrigihle 
prisoners  at  Folsom  and  the  murder  of 
-Mrs.  Harbert  at  Sotckton  by  a  paroled 
Japanese    convict    Is    likely    to    produce 

sentiment  that  is  now  prevalent  for 
the  criminal  classes.  It  may  be  tliat 
all  criminal  minds  are  abnormal.  It 
may  be  that  It  is  a  disease  that  should 
be  treated  In  a  hospital.  But  society 
owes  its  first  duty  to  Itself  and  tne 
citizen  who  supports  the  laws  of  his 
land,  pays  his  detots  and  earns  an 
honest  living  is  tlie  first  to  be  con- 
sidered. 

Julian  Hawthorne,  the  son  of  an  il- 
lustrious father,  used  his  name  and  the 
United  States  mail  to  defraud  the  fel- 
low citizens  out  of  money  by  Inv  sting 
In  fly-up-the-creek  slock  concerns.  As 
a  result  he  served  some  time  in  the 
federal  prison  at  Atlanta.  Georgia. 
Since  then  lie  h«d  been  filling  space  in 
criticism  of  our  prison  metliods  and 
prison  officials.  While  the  fare  and  the 
treatment  may  have  b.en  distasteful  to 
him  It  certainly  is  not  a  place,  nor 
should      it    be      made    a      place,    where 


nt  to 


al   is 


eturr 
who 


ants  to  get 
the  best  o't  it  all  the  time.  No  matter 
whether  he  be  a  high  financier  or  a 
second  story  burglar  he  wants  to  get 
the  rewards  without  honest  labor.  And 
he  tries  to  beat  the  game.  It  the 
honest  citizen  gets  in  the  way  and  gets 
robbed  or  killed  so  much  the  worse  tor 
the  honest  citizen.  And  this  kind  of 
criminal  is  the  person  whom  Fremont 
Older  and  his  kind  eulogize  and  devote 
more    space    to    than    to   -all    the    honest 


Prisons  are  primarily  places  of 
punishment  and  they  sometime  effect 
reform.  And  while  It  is  a  hard  thing 
to  remove  the  stigma  of  prison  life 
from  those  who  really  want  to  reform 
yet  the  first  thing  for  society  to  do  is 
to  protect  itself  and  that  it  can  only 
do    by    providing    some    sort    of    punisli- 


(Jha.np  Clark's  flamboyant  declaration 
that  he  is  willing  to  go  to  war  with 
England  rather  than  permit  her  to  In- 
terfere in  this  country's  domestic 
affairs,  and  the  general  argument  for 
'•protecting  American  interests"  by 
permitting  this  country's  coastwise 
vessels  to  use  tlie  Panam.a  Canal  free 
of  tolls.  Illustrates  a  curious  error  into 
which  many  people  fall  in  considering 
questions  of  this  sort.  They  ignore 
facts  in  a  sort  of  hysteria  of  senti- 
ment. 

The  Panama  tolls  question  involves 
an  Interpretation  of  a  treaty  on  the  one 
hand,  and  on  the  other  of  a  purely 
economic  problem.   Primarily  free  tolls 


r   American   coastwise   vessels    means 

ving  the  use  of  a  great  public  prop- 

ly  to  a  tew  men  who  happen  to  own 

certain   class   of  ships.      Whether   this 

■atuity  Is  justified  on  the  ground  that 

will    be    of   general    benefit    through 

e    reduction    ot    transportation    rates 

easily    ascertainable    by    an    analysis 

tacts,   and    cannot   be    decided    by   a 

Ise      appeal       to    patriotism.— Kansas 

ty    Star. 


The  May  Da/  Fete  tor  San  Francisco 
this  year  will  consist  ot  a  celebration 
.It  Ihe  E.xposition  Grounds  which  will 
reveal  the  progress  that  has  been  made 
in  the  construction  of  the  great  fair 
and  give  some  idea  of  what  the  com- 
pleted Exposition  will  he. 

And  it  will  be  a  revelation  to  many 
of  us.  When  times  are  dull  and  things 
look  disappointing  It  Is  a  good  thing  to 
look  back  sometimes  and  see  how  far 
we  have  gone.  And  as  this  May  Day 
celebration  is  to  commemorato  the  final 
rebuilding  of  the  city  it  will  show  in 
review  what  has  been  accomplished 
during  the  last  eight  years. 


A  great  deal  is  being  published 
about  the  location  ot  the  regional 
lianks  and  as  might  liave  been  expected 
those  cities  that  have  lost  are  charging 
that  political  deals  figured  in  the  ap- 
portionment. Such  tilings  were  ex- 
pected. But  it  is  only  fair  to  say  that 
the  relection  of  the  cities  that  secured 
the  location  of  these  financial  centers 
was  made  after  due  deliberation  and  a 
thorough    examination    ot   all    claim.?.' 

Denver,  tor  instance,  objects  and 
says  that  San  Francisco  is  as  foreign 
lo  it  as  San  Francisco.  And  rlgl:t  here 
It  would  seem  that  the  tact  that  Den- 
ver was  not  selected  proves  that  no 
political  consideration  figured  in  the 
apportionment.  For  Missouri  was  al- 
lowed two  regional  banks,  one  at  St. 
Louis  and  one  at  Kansas  City.  If 
politics  had  figured  Missouri  would 
i'.ave  been  "taken  care  ot"  by  the  allot- 
ment ot  one  bank.  And  further  than 
that  Colorado  Is  represented  by  two 
Democratic  Senators.  So  that  while 
tlieie  are  a  lot  ot  disappointed  ap- 
plicants    the     apportionment     seems     to 


tai 


aid 


be 


E.irlhquake  Constructhm  has  now 
reached  a  very  practical  stage  in  the 
seismic  districts  of  Italy,  where  all 
new  buildings  are  being  erected  under 
slrkl  supervision  with  respect  to  their 
ability  to  resist  earthquake  shocks. 
Prof.  Oraorl,  the  Japanese  authorify, 
has  estimated  that  99.S  per  cent  ot  the 
dc'itlis  In  the  great  Messina  earth- 
quake of  lOO.S  would  have  been  pre- 
vented it  the  buildings  had  been  prop- 
erly constructed. — Scientific  American. 
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The  report  on  "lloorings  of  sawdust 
ami  magnesium  cjiioride"  lias  given 
rise  to  innumerable  inquiries  from  cor- 
respondents from  various  parts  o£  tlie 
United  States,  all  of  wiiom  express  a 
desire  tor  further  details.  It  was 
stated  in  the  original  report  that  ex- 
tensive use  was  being  made  in  Ger- 
many of  a  flooring  composition  con- 
sisting of  a  solution  of  cliloride  of 
magnesium  to  which  pulverized  mag- 
nesia is  added,  together  with  consider- 
able proportions  of  sawdust,  and  which, 
being  skilfully  compounded,  provided 
a  relatively  inexpensive  and  fairly  fire- 
proof material,  especially  useful  in 
large  office  buildings  and  public  halls. 
One  inquirer  stated  that  the  art  of  lay- 
ing these  floorings  in  Germany  Is  far 
ahead  of  the  practice  in  America,  and 
asked  particularly  for  the  method  of 
coloring  the  material  and  of  govern- 
ing  its   expansion    and    contraction. 

According  to  my  information,  there 
should  be  neither  expansion  or  con- 
traction of  the  material  from  any 
cause  whatever,  after  a  flooring  of 
magnesium  chloride  is  once  laid.  The 
very  ingredients  are  such  that  there 
is  no  buckling  or  cracking  due  to  heat 
or  cold:  In  Hamburg  the  cornposition 
is  mixed  and  spread  where  the  building 
operations  are  being  carried  on,  the 
prepared  dry  meal  being  delivered  in 
bags  from  the  factory,  and  the  lye 
water  made  on  tlie  spot.  It  is  impos- 
sible to  state  the  precise  rule  for  the 
position  of  the  meal  or  for  the  lye  so- 
lution, these  being  the  manufacturers' 
secrets  and  each  manufacturer  claim- 
ing particular  merits  for  his  own  for- 
mula. Tliese  formulas  are  not  pat- 
ented, and  there  is  no  doubt  that  they 
are  all  substantially  alike.  Several 
manufacturers  liave  expressed  a  will- 
irtgness  to  sell  their  process,  either  for 
the  whole  of  the  United  States  or  for 
a  restricted  territory.  One  Hamburg 
firm  sold  its  formula  for  a  small  piece 
in    Southern    Germany    for    tl.ISS. 

The  mixture  of  meal  and  lye  water 
is  made  in  a  mortar  box.  and  when  a 
thickness  of  not  more  tiian  2  inches  is 
proposed  it  is  spi-ead  and  smoother 
with  a  l:and  trowel:  when  a  thickness 
of  I  inches  is  desired,  the  material  is 
tamped  and  tlien  smoothed.  The  amount 
of  lye  water  used  in  mixing  the  meal 
depends  upon  whether  the  flooring  is 
to  be  simply  spread  or  tamped;  if 
spread  tl:c  ordinary  practice  seems  to 
be  to  use  from  4  to  6  buckets  of  lye 
water  tn  1  sack  of  meal,  the  sack  ap- 
parently containing  from  50  to  60 
pounds, 

The.se  floorings  were  first  utilized  in 
large  office  buildings  in  Hamburg,  and 
probably  elsewhere,  as  a  basic  floor- 
ing for  linoleum  and  also  for  the  ad- 
dition of  artificial  wood-marble  floor- 
ing. These  wood-marble  flooVings  are 
substitutes  tor  wood,  and  the  panels 
are  polished  like  hardwood  floors:  that 
is  to  say.  smootlied  with  steel  shavings 
and  given  a  coating  ot  wax.  When 
linoleum  is  applied,  il  Is  glued  to  the 
magnesium  chloride  foundation  with  a 
linoleum  cement,  wliicli  is  said  to  be 
composed   of   copal   resin  and   putty 


In  Germany  linoleum  is  never  tacKea 
to  wood  or  artificial  stone  flooring,  as 
is  usual  in  the  United  States,  but  it  is 
invariably  glued  in  place,  an  ordiu.ny 
floor  paste  being  used  when  it  is  ;ii>- 
plied  to  wooden  floors.  Linoleum  thus 
laid  is  waslied  afterwards  with  soap 
water  and  when  dry  given  a  coating  of 
wax,  exactly  like  a  hardwood  floor. 
This  treatment  is  the  ordinary  prac- 
tice in  the  large  office  buildings  of 
Germany,  even  in  hallways  where 
thousands  of  people  pass  in  the  course 
of  a  week. 

The  magnesium-chloride  flooring  was 
first  considered  a  particularly  excellent 
foundation  for  linoleum,  and  it  is  only 
in  comparatively  recent  times  that  it 
has  been  found  possible  to  color  it  and 
lay  it  so  attractively  that  no  linoleum 
covering  is  necessary.  It  is  laid  tignt 
against  the  side  walls,  making  tlie  en- 
tire floor  waterproof.  In  bath  rooms 
and  around  toilets,  it  is  brought  to  tlie 
edge  of  tlie  porcelain  and  the  joints 
are  rounded  upward,  so  tiiat  no  crev- 
ices present  themselves  in  wliich  dust 
or  dirt  can  collect,  nor  should  there  be 
any  joint  through  which  water  might 
percolate. 

The  favor  in  which  linoleum  is  held 
in  this  country  is  such  that  manufac- 
turers of  these  new  composition  floor- 
ings have  some  difficulty  in  inducing 
buyers  to  put  down  tills  material,  in 
solid  or  varied  colors,  in  preference  to 
a  similar  natural  color  foundation  with 
linoleum  coverings,  although  the  cost 
and  wearing  qualities  of  the  former 
method  are  said  to  be  much  in  its 
favor.  Linoleum  costs  in  Hamburg 
about  S6  cents  per  square  meter  Ta 
square  meter  equals  1.2  square  yards), 
and  the  cheapest  cla^s  of  magnesium- 
chloride  foundation  pavement  costs  48 
cents,  making  a  total  of  »1.34  per 
square  meter  against  a  cost  of  J1.19 
per  square  meter  for  a  colored  wood- 
marble  floor  attractively  finished.  The 
new  floorings  may  now  be  obtained  in 
almost  any  color,  or  in  mottled  colors. 
When  mottled  colors  are  desired,  the 
different  colored  mixtures  are  pre- 
ixired  separately  and  tamped  in  to- 
gether as  the  floor  is  laid.  Special 
dyes  are  required  for  tiiese  operations, 
and  there  are  a  number  of  manufac- 
turers who  produce  them.  In  a  general 
way.  from  15.4  to  22  pounds  of  color 
are  necessary  for  220  pounds  of  mor- 
tar The  proportions  vary  with  strcngtii 
of  coloring  desired.  The  colors  them- 
selves are  of  different  prices.  One 
manufacturer  quotes  red.  blue,  black 
and  brown  at  $4.76  per  220  pounds,  oxide 
green.  J53.55:  and  blue.  fl9.04  to  t2V.42 
per  220  pounds.  Another  manufacturer 
quotes  red  dye,  very  much  in  demand, 
at  an  average  price  of  $3. SI  per  220 
pounds.  The  prices  again  vary  with 
the  quantity  ordered.  The  more  deli- 
cate tints,  such  as  green  and  blue,  are 
more  sensitive  to  light,  particularly  if 
exposed  for  a  long  time,  than  the 
the  other  colors,  such  as  black,  red  and 
brown.  Red  is  especially  favored,  and 
the  many  different  shades  are  said  to 
be  absolutely  unchangeable.  Most  of 
the  manufacturers  of  these  dyes  suppij' 
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One  Hamburg  manufacturer  claims 
for  ills  own  composition  that  it  is  crack 
free  under  all  circumstances,  warm 
under  foot,  elastic  and  sound  proof, 
preferable  to  linoleum,  as  linoleum 
curls  at  the  edges  after  a  time,  breaks 
or  wears  away,  and  absorbs  water,  per- 
mitting it  to  leak  through.  This  same 
manufacturer  submits  a  certificate  of 
examination  from  the  royal  board  of 
examiners  of  material  in  the  Technical 
High  School  in  Berlin,  reporting  as 
follows  on  the  examination  of  samples 
of  his  material: 

1.  After  tlie  sample  plates  were 
soaked  in  water  and  had  been  exposed 
to  frost  25  times  at  15  degrees  C.  be- 
low zero,  the  samples  remained  un- 
harmed. 

2.  After  the  plates  had  been  lying 
in  water  for  eight  days  a  very  small 
proportion  of  water  (9  per  cent)  had 
been    absorbed. 

3.  After  the  plates  had  been  at- 
tached to  a  vessel  containing  water — 
after  24  hours,  none:  after  48  hours,  2 
cubic  centimeters,  of  5  per  cent;  after 
72  hours,  4  cubic  centimeters,  or  10  per 
cent,    of    moisture    had    been    absorbed. 

This  manufacturer  also  claims  that 
in  this  country  his  composition  is 
cheaper  than  pine  flooring,  tiling  or 
stone:  that  it  may  be  used  to  cover  old 
worn-out  wood  and  stone  plate  floor- 
ings, staircases,  and  the  like,  without 
the  necessity  of  removing  the  old 
floors.  Wherever  a  foundation  is  firm 
and  dry  it  may  be  laid  without  any 
complicated  preparations.  Finally,  It 
may  be  cleaned  with  cold  water  and 
only  very  seldom  should  lukewarm 
water  be  applied.  After  complete 
cleansing  and  thorough  drying.  the 
flooring  should  be  rubbed  with  raw 
linseed  oil   or  should   be  waxed. 

Magnesium  chloride,  the  chief  ingre- 
dient of  these  compositions,  is  wortii. 
in  50-ton  lots,  In  casks  of  SSO  pounds 
f,  o.  b.  Hamburg.  »11.50  per  ton  fused. 
If  in  lesser  lots.  $12  per  ton.  Greek 
<-alcined  and  powdered  magnesite,  in 
barrels  of  396  to  440  pounds  is  worth 
$33.32  to  $35.70  per  2.0p0  pounds  f.  o.  b. 
Rotterdam.  Raw  magnesite.  in  casks, 
is  worth  $30.90  per  200  pounds  f.  o.  b. 
Hamburg.— From  the  Architect.  Build- 
er and   Engineer. 

♦ 

I'OUTLAND      CEMENT      PRODUCTION. 

The    final      figures    for    the      Portland 
cement  industry  in   1913.  as  obtained  by 
United  States  Geological  Survey  on 


th( 

March  16,  shov 


produ 


131  l;arrels,  shipments  of  88,681 
barrels  and  stocks  on  hand  11,221 
barjels.  It  is  somewhat  interestin 
compare  these  figures  with  the 
mates  made  by  the  Geological  Su 
on  January  15.  These  estimates  ' 
as  follows;  Production  92.406.000 
rels,  shipments  8S,S53,000  barrels 
stocks  on  hand  11,375,000  barrels, 
percentage  of  error  ranging  from 
.003  in  production  to  about  .01  In  st 
on   hand. 
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APARTMENT  HOUSES. 

SAN  FRANCISCO— Apartment  Iniuse, 
3  story  and  base,  frame.  $2O.(li)0,  Ar- 
chitects, Rousseau  &  Rousseau.  .Mo- 
nadnock  Bldg.,  S.  F.  Owners.  Rous- 
seau Realty  Co.  The  building  will  be 
erected  at  the  southeast  corner  of 
Page  and  Fillmore  streets,  covering 
an  area  of  30  by  81  feet.  The  build- 
ing has  been  arranged  for  one  store 
on  the  first  floor  besides  the  entrance 
to  the  apartments.  Upper  floors  will 
he  arranged  tor  seven  suites  of  two. 
three  and  four  rooms.  All  apartments 
will  have  wall  beds  and  private  batn 
rooms.  Interiors  will  be  finished  in 
pine  and  elm  panels.  Some  oak  floors 
will  be  used.  There  will  be  steam  lieat 
and  a  hot  water  system.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.       Exterior     of    the     building 


ill 


cov 


red 
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Plans  are  complete  and  figures  are  be- 
ing   taken. 

SAN  FRANCISCO — Apartment  house 
alterations.  3  story  and  base,  frame, 
$3,000.  Architect,  none.  Owner,  Pat- 
rick Lynch,  116  Hampshire  street,  S.  F. 
This  work  will  consist  of  the  altera- 
tion of  a  two-story  frame  building  at 
571  Natoma  street  into  a  three-story 
apartment  house.  Suites  will  be  of  the 
two  and  three  room  type.  There  will 
be  new  interior  trim,  plumbing,  elec- 
tric work  and  plastering.  The  out- 
side of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are  m 
the  hands  of  the  owner  and  work  will 
le   done    by    Day   Labor. 

SAN  FRANCISCO— Apartment  house. 
4  story  and  base,  reinforced  concrete. 
$30,000,  Architect,  T.  Patterson.  310 
California  street,  S.  F.  Owner.  S. 
Zussman.  The  building  will  be  erect- 
ed on  the  north  side  of  Post  street 
west  of  Larkin.  There  will  be  a  num- 
ber of  two  and  three  room  suites,  all 
of  which  will  have  private  baths  and 
wall  beds.  Interior  finish  will  be  of 
pine  and  redwood  with  some  elm  pan- 
els and  oak  floors.  Plans  provide  for 
steam  heat  and  a  hot  water  supply. 
An  automatic  elevator  will  he  in- 
stalled.     Bath     rooms    will       have    tile 


floo 


terlor  of  the  building  will 
witli  cement  plaster.  Plans 
plete   and   a   contract   will   be 
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>  A  N         FRANCISCO     —     Apa 
ises,  2.  3  story  and  base,  fram 
Architect,   none.      Ow 


Sockolov,  1837  O'Farrell  stree 
These  two  buildings  will  be  er 
adjoining  property  on  the  no 
of  California  street  east  of  Bi 
an^l    will    cover    an    area    of    40 


The 


buildi: 


ill 


a  total  of  12  suites  of  three  and  four 
rooms.  Interior  finish  will  be  of  pine 
and  elm  panels  with  'beam  ceilings 
and  some  hardwood  floors.  There  will 
he  steam  heat  and  a  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  All  apart- 
ments will  he  euipped  with  wall  beds. 
Exteriors  of  the  buildings  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.     Plans  are  complete  and 


in    the    hands    of    the    owner    who    wiir 
do   the   work    by    Day   Labor. 

SAN  FRANCISCO— .Apartment  house. 
3  story  and  base,  frame,  {10,000.  Ar- 
chitect, Paul  De  .Martini,  2123  Powell 
street,  S.  F.  Owner.  G,  Romano.  The 
building  will  be  erected  on  Pacific 
street,  near  Taylor,  and  will  contain 
six  suites  of  two  and  three  rooms. 
Interior  will  be  finished  in  pine  and 
redwood.  There  will  be  wall  beds  and 
private  baths.  Plans  also  provide  for 
a  hot   water   system.     Bath   rooms   will 


tile 


floors.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  being  taken.  Bids  will 
close  in  one  week. 

SA.N  FRANCISCO— Apartment  house. 
3  story  and  base,  frame,  115,000,  Ar- 
chitect, none.  Owner,  E.  M.  Fritz,  1401 
Masonic  avenue,  13.  F.  The  building 
will  he  erected  at  the  northeast  corner 
of  Frederick  and  Delmar  streets,  cov- 
ering an  area  of  29  by  103  feet.  Inte- 
rior has  been  arranged  for  a  total  of 
eleven  suites  of  two.  three  and  four 
rooms.  All  interior  finish  will  be  of 
pine  and  hardwood.  Suites  will  have 
private  bath  rooms  and  wall  beds. 
Plans  provide  for  steam  heat  and  a  fiot 
water  supply.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
■Portable  vacuum  cleaners  will  be  in- 
stalled.. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  A  klinker  brick  base  is  also 
specified.  Plans  are  complete  and 
work  will  be  done  by  Day  Labor.  .1,1 
matei-lals    are    now    being    purchased. 

OAKLAND,  CAU— Apartment  house 
furnishings,  fixtures  etc.  Cost  not 
stated.  Architect.  Clay  N.  Burrell.  Al- 
bany Bldg..  Oakland.  Owners,  Som- 
marstrom  Bros.  The  three-story  frame 
apartment  house  at  the  corner  of  16th 
and  .Mice  streets  is  nearing  comple- 
tion, and  the  owners  will  shortly 
award  contracts  for  furnishing,  store 
fixtures,  lighting  fixtures  etc.  .Marble 
and    tile    work    are    now   being   figured. 

SACR.\MENTO.  CAL.  —  Apartment 
house  alteration.  3  story  atld  base, 
brick,  120.000.  Architect.  J.  Seadler, 
Forum  Bldg,.  Sacramento.  Owner's 
name  withheld.  The  work  will  consist 
of  both  interior  and  exterior  altera- 
tion. Included  In  the  work  will  he  new 
Interior  partitions,  plastering,  mill 
work  and  carpenter  work,  electric 
work,  plumhing  and  painting.  Patent 
store  fronts  will  he  used.  Exterior  will 
be  faced  with  pressed  brick.  The 
apartments  will  all  have  wall  beds 
and    private   baths,      Bath    rooms    will 
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Plans  are  being  prepared. 
SAN  FRANCLSCn — Apartment  house. 
3  story  and  base,  frame.  $16,000.  .'ir- 
cliitect.  M.  Mattanovich,  David  Hewes 
Bldg.,  S.  F.  Owner,  .Mrs.  Ryan.  The 
building  will  be  erected  on  the  west 
side  of  Cole  street  near  Fulton,  and 
has  been  designed  to  contain  six  suites 
of  four  rooms  and  bath  each.  Interior 
will  be  finished  in  pine  and  hardwood 
with  oak  floors  in  the  living  rooms. 
There  will  be  steam  heat,  a  hot  water 
supply    and    portable    vacuum    cleaners. 


Halh  rooms  will  have  tile  floors  and 
Wainscot.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
hsiires  are  being  taken. 

SAN  FRANCISCO— Apartment  house. 
4  slory  and  base.  Class  C  construc- 
tion. Cost  not  stated.  Architect,  Da- 
vid C,  Coleman,  Merchants'  National 
Bank  Bldg.,  S.  P.  Owner,  Mr,  Osborn, 
Clunie  Bldg.  The  building  will  be 
erected  on  Leavenworth  street  adjoin- 
ing the  corner  of  Geary.  Plans  pro- 
vide for  a  total  of  90  rooms,  arranged 
in  two  and  three  room  suites  with  pri- 
vate baths.  Interior  finish  will  be  of 
pine  and  elm.  There  will  be  steam 
heat  and  a  hot  water  supply.  An  au- 
tomatic elevator  will  he  Installed. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  All  apartments 
will  be  equipped  with  wall  beds.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 

VENICE,  LOS  .ANGELES  CO.,  C.\L.— 
Apartment  house,  hotel  and  oHices.  4 
story  and  base,  brick  and  steel.  $43,000. 
-Architects,  Western  Architectural  and 
Building  Co.,  Coulter  Bldg,,  L.  A.  Own- 
ers. Adiel  B.  Tomllnson  and  F.  A.  Rip- 
ley. The  building  will  be  erected  at 
the  corner  of  Westminster  and  Ocean 
avenues,  covering  an  area  of  40  by 
110  feet.  There  will  be  stores  on  the 
first  floor.  Upper  floors  will  be  ar- 
ranged for  hotel  rooms,  apartments 
and  offices.  Interior  finish  will  be  of 
pine  throughout.  Plans  provide  for 
steam  heat,  elevator  service  and  a  Iiot 
water  suppply.  Stores  will  have  pat- 
ent fronts.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  being  prepared.  Excavating  and 
foundation  work  has  been  awarded  to 
L.   G,    Block. 

LOS  ANGELES.  CAL.  —  Apartment 
house.  3  story  and  base.  Class  C  con- 
struction. Cost  not  stated.  Archi- 
tects. Blanchard  &  Tifal.  California 
Bldg..  L.  A.  Owner.  A.  S.  O'Neil.  The 
building  will  be  erected  at  the  corner 
of  Figueroa  and  Diamond  streets,  and 
has  been  designed  to  contain  120  rooms 
which  will  be  arranged  in  two  and 
three  room  suites.  Interior  finish  will 
he  of  pine  and  elm.  Some  hardwood 
floors  will  be  used.  Plans  provide  for 
steam  heat,  a  hot  water  system  and 
vacuum  cleaning.  All  apartments  will 
have  wall  beds  and  private  baths. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Exterior  of 
the  building  will  be  faced  witli  pressed 
brick.  Plans  will  go  out  for  figures 
in  about  two  weeks. 

LOS  ANGELES.  CAL.  —  Apartment 
house.  4  story  and  base.  brick  and 
steel.  Cost  not  stated.  Architect.  C. 
C.  Rittenhouse,  Washington  Bldg.,  L. 
A.  Owner,  A.  L.  Jamison.  Black  Bldg. 
The  building  will  be  erected  on  Caron- 
dolet  street  near  Ninth,  and  will  cover 
an  area  of  106  by  133  feet.  Plans  pi-o- 
vi.le  for  a  total  of  100  rooms  arranged 
In  two  and  three  room  suites  with  pri- 
vate haths.  Interior  finish  will  be  of 
pine  and  redwood  with  some  liardwood 
floors.  There  will  be  steam  heat,  ele- 
vator service  and  a  hot  water  supply- 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans    are   being    prepared. 

VISALIA,  TULARE  CO,,  CAL,— 
.\p:irtment  house.  2  story  and  base, 
frame  and  plaster,  ?S,000,  Architect,  H. 
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Y.  Davis,  Vlsalla.  Owner.  Mrs.  A.  W. 
'Gilbert.  The  bullrtlne  has  been  de- 
slBnetl  to  contain  a  number  of  three 
and  four  room  suites.  Interior  finish 
will  be  of  pine  throughout.  All  suites 
will  have  wail  beds  and  private  baths. 
Bath  rooms  will  have  tile  wainscot  and 
com,position  floors.  Exterior  of  the 
■building  will  be  faced  with  tement 
plaster  on  metal  lath.  Plans  are  be- 
ing  prepared. 

Contracts   Awarded. 

SAN  FRANCISCO— Apartment  house 
alteration  and  addition,  3  story,  frame. 
$S,000.  Architect,  Charles  J.  Rousaeau. 
46  Kearny  street.  S.  F.  Owners,  Mr. 
and  Mrs,  L.  S.  Churich.  Contractor,  J, 
Eric  Johanson,  2726  20th  street,  S.  F. 
Contract   price.    $8,000. 

LOS  ANGELES.  CAL.  —  Apartment 
liouse.  4  story  and  base,  briclc  and 
steel,  1100.000.  Architect.  E'rank  M. 
Tyler,  Blaclt  Bldg.,  L.  A.  Owner.  G. 
Rupert  Johnson.  Contractors.  Hubbard 
&   Gardner.    Douglas   Bldg..    L.   A.      Cen- 
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BRIDGES,  DAMS  AND  HARBOR 
WORK. 


KELLOG.  ORB. — Bridge,  steel  and 
concrete.  $30,000.  Engineer.  Horace  C. 
Hall,  Grants  Pass.  Ore.  Owners,  Doug- 
las County.  There  will  be  two  spans 
each  200  feet  in  length  with  a  third 
connecting  span  of  125  feet.  Ap- 
proaches will  be  of  reinforced  concrete. 
The  roadway  will  be  sixteen  feet. 
Plans  are  now  being  prepared  and  fig- 
ures will  be  called  for  shortly. 
Contracts   Awarded. 

HOPR  B.  C. — Approach  for  steel, 
bricit,  $300,000.  Engineer's  name  not 
given.  Owners.  Kettle  Valley  Rail- 
road. Hope.  B.  C.  Contractors.  Cana- 
dian Bridge  Co..  Hope,  B.  C.  Contract 
price.    $300.00(1. 


CHURCHES. 


BUILDING  AND  INDUSTRIAL  NEWS 
struction   will   not  be  undertaken   until 

MT.  OLIVET  CEMETERT,  SAN  MA- 
TEO CO.,  CAL.— Columbarium,  1  story, 
reinforced  concrete,  $100,000.  Arclii- 
tect,  William  H.  Crim,  Jr„  425  Kearny 
street,  S.  P.  Owners.  Mt.  Olivet  Ceme- 
tery Co.  This  building  has  been  de- 
signed in  the  Greek-Doric  style  and 
will  be  of  the  fireproof  type  of  con- 
struction. Interior  will  be  finished  in 
pine,  onamental  plaster,  marble  and 
caen  stone.  Exterior  will  be  faced 
with  cement  plaster.  Only  a  portion 
of  the  building  will  be  erected  at  the 
present  time.  Working  drawings  are 
complete  and  bids  will  be  taken  by  the 
architect    within    a    week    or    ten    days. 

MclMINNVILLE.  ORE.  —  Church.  1 
story  and  base,  reinforced  concrete. 
$40,000.  Architect.  B.  B.  Ostlin.  Mc- 
Minnville.  Owner's  name  withheld. 
The  building  will  cover  an  area  of  60 
l)y  120  feet  with  a  nave  of  50  by  SO 
feet.  A  spire  120  feet  in  height  will 
also  be  constructed.  Interior  of  tlie 
auditorium  will  be  flnlshed  in  pine  and 
ornamental  plaster.  There  will  be 
steam  lieat.  art  glass  windows  and 
marble  work.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  being  prepared.  Further 
mention  will  be  made  of  this  work 
when   figures  are  called. 

SANTA  CRUZ.  SANTA  CRUZ  CO., 
CAL.— Church.  2  story,  frame,  $20,(100. 
Architect.  W.  J.  Wythe,  Central  Bldg.. 
Oakland.  Owners.  Methodist  Church  of 
Santa  Cruz.  The  building  has  been  de- 
signed in  the  Mission  style  and  will 
contain  a  main  auditorium  seating  500 
people  besides  a  large  Sunday  school 
room  and  pastor's  study.  Interior  fin- 
ish will  be  of  pine,  redwood  and  orna- 
mental plaster.  There  will  be  a  cen- 
tral heating  system.  Exterior  of  tlie 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Art  glass  win- 
dows will  be  installed.  Plans  are  com- 
plete and  figures  are  being  taken.  Bids 
will    be    opened    on    April    ISth. 


SAN  FRANCISCO— Cliu 111) .  2  story 
and  base.  Class  C  construction,  $60,- 
(100.  Arcliltect.  William  H.  Crim.  Jr.. 
425  Kearny  street.  S.  F.  Owners,  aec- 
ond  Church  of  Christ.  Scientist.  The 
building  will  be  erected  at  the  corner 
of  Dolores  and  Cumberland  stretts.  and 
has  been  designed  In  the  classic  style. 
The  main  auditorium  will  have  a  seat- 
ing capacity  of  1.000  people.  Interior 
finish  will  be  of  pine  and  ornamental 
plaster.  There  will  toe  a  central  heat- 
ing system.  Art  and  leaded  glass  Is 
also  specified.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
\\'orking  drawings  are  nearly  complete 
and  bids  will  be  called  for  within  a 
month.  Further  mention  will  be  made 
of    the    work. 

STOCKTON.  SAN  JOAQUIN  CO.,  CAL, 
— CTliurch,  2  story  and  base,  brick  and 
steel,  $2S,000,  Architect.  John  J.  Foley, 
46  Kearny  street.  S.  F.  Owners,  St. 
Gertrude's    Parish.      The    building    will 
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COURT  HOUSES 


SACRA.MENTO.    CAL.— Capitol      addl- 

Cost  not  stated.  Architect.  State  de- 
partment of  Architecture,  Sacramento. 
Owners.  State  of  California.  News 
comes  from  Sacramento  that  land  is 
being  sought  on  which  to  construct  a 
ifive-story  fireproof  building  to  house 
the  overHow  from  the  State  Capitol. 
Some  five  or  six  parcels  of  land  will 
be  submitted  to  the  Board  of  Control 
on  April  Sth.  Plans  for  the  new  build- 
ing will  be  prepared  by  tiie  State  De- 
partment of  Engineering.  The  build- 
ing is  to  have  25.000  square  feet  of 
floor  area  on  each  of  the  floors.  Fur- 
ther mention  will  be  made  of  the  work. 
ALTURAS.  MODOC  CO..  CAL. — Court 
house.  2  story,  base  and  dome,  rein- 
forced concrete.  $90,000.  Architect.  F. 
J.  De  Longchamps,  Reno,  Nev.  Own- 
ers. Modoc  County.  Bids  opened  for 
this  work  show  C.  G.  Sellman  of  Reno 
low  on  the  general  construction  at 
$.S7.3S5.  and  the  Savage  Heating  and 
Plumbing  Co..  also  of  Reno,  low  on  the 
heating  and  plumbing  at  $7,296.  Even 
with  these  figures  the  building  cannot 
be  constructed  within  the  amount 
available  and  all  bids  were  re.iecteil. 
The  arcliltect  will  probably  be  allowed 
to  revise  the  plans  and  new  figures 
will  be  called.     A  complete  list  of  the 


Wednesday,     April     16,     1914. 

liids  submitted  will  be  found  under  tne 
heading  of  Sacramento.  Stockton  and 
Northern    California    in    tliis    issue 


FACTORIES  &  WAREHOUSES. 


SAN  FRA.^CISCO  —  Warehouse.  2 
story  and  base,  brick  and  steel,  $10,000. 
Architect.  William  H.  Crim.  Jr..  425 
Kearny  street.  S.  F.  Owner  C.  G. 
Lathrop.  The  building  will  be  erected 
at  the  southwest  corner  of  19th  and 
York  streets,  covering  an  area  of  4» 
by  96  feet.  Interior  will  be  .finished 
in  pine.  There  will  be  metal  window 
sash  and  frames  and  spiral  chutes.  Ex- 
terior of  tile  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  being  talten  on 
the    work. 

SAN  FRANCISCO  —  Warehouse.  2 
story  and  base,  brick  and  steel,  $27,000. 
Architect.  William  H.  Crim.  Jr..  425 
Kearny  street.  S.  P.  Owner  C.  G. 
Lathrop.  Toe  building  will  be  erected 
at  the  southeast  corner  of  19th  and 
Bryant  streets  and  will  have  a  front- 
age on  one  street  of  96  feet  and  of  150 
feet  on  the  other.  Interior  finish  will 
be  of  pine  throughout.  Construction 
will  be  of  the  extra  heavy  type.  Plans 
provide  for  rnetal  window  sasli  and 
frames  an  fireproof  doors.  There  will 
be  an  elevator  and  spiral  chutes.  Ex- 
terior will  be  faced  witli  pressed  bricK. 
Plans  are  complete  and  figures  are  now 
iieing  taken. 

OAKLAND.  CAU  —  Warehouse,  2 
story  and  base,  reinforced  concrete  and 
brick,  $50,000.  Arcliltect.  Walter  Reed 
Oakland  Bank  of  Savings.  Oakland. 
Owners.  W.  P.  Puller  &  Co.  The  build- 
ing   will    be    erected    at    the    southwest 

ering  a  large  area.  Construction  will 
be  fireproof.  Metal  window  sash  and 
frames  and  fireproof  doors  are  speci- 
fied. Interior  finish  will  be  of  pine. 
There  will  be  spiral  chutes.  Exterior 
of  the  building  will  be  faced  witli 
pressed  brick.  Plans  are  being  pre- 
pared and  figures  will  be  called  for 
sliortly. 

SEATTLE.  WASH.— Factory.  ware- 
house and  docks,  concrete  construction. 
Cost  not  stated.  Architect,  Charles  H. 
Bebb,  Denny  Bldg.,  Seattle.  Owners. 
National  Producers  and  Consumers  Al- 
liance Co.,  Inc,  This  project  Is  one  ot 
the  largest  projects  yet  conceived  to 
bring  about  an  alliance  between  tlie 
Iiroducer  and  consumer.  Included  in 
the  project  in  the  construction  ot  a 
salt  water  terminal,  the  construction 
of  factories  and  warehouses,  ice  and 
cold  storage  plants.  The  promotors 
claim  to  Iiave  secured  a  large  tract  of 
valuable  land  and  to  have  hundreds  of 
thousands  of  dollars  pledged  to  the 
project. 

SAN  FRANCISCO  —  Ice  and  cold 
storage  plant.  3  story  and  base,  brick 
and  steel,  $150,000.  Architects.  O'Brien 
Bros.  Clunie  Bldg..  S.  F.  Owner.  P.  E. 
Knowles.  The  building  will  be  erect- 
ed at  the  corner  of  Bryant  and  1.5th 
streets,  covering  an  area  of  120  by  200 
feet.  Tlie  plant  is  Intended  for  one 
of  the  largest  and  most  modern  ice  and 
cold  storage  plants  on  the  coast,  .and 
will  'be  equipped  with  the  latest  and 
most  approved  machinery.  Interior  of 
the  building  will  be  finished  In  pine. 
Metal  window  sash  and  frames  are 
specified.  Exterior  will  be  faced  witli 
red  pressed  brick  trimmed  with  gran- 
ite.    Plans   are   complete   and   all   con- 
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tracts    will    be    let    hy   the    owner.    Brick 
work   is  now   lieing  figured. 

Contracts  Awarded. 

PORTLAND,  ORE.— Factory.  6  story 
and  base,  reinforced  concrete.  $T0,(100. 
Architects,  Jacoberger  &  Smith.  Board 
of  Trade  Bldg,.  Portland,  Owners, 
Doernbecker  Mtg,  Co,  Contractor! 
.lames  P.  Taylor,  .Macleay  BIdg.,  Port- 
land.    Contract   price,   $70,000, 


FIRE  HOUSES  AND  JAILS. 

SAN  FRANCISCO— Central  Are  alarm 
station.  Cost  not  stated.  Architect, 
City  Department  of  Architecture,  Tem- 
porary City  Hall  Bldg..  S.  P.  Owners, 
City  and  County  of  San  Francisco. 
Bids  opened  by  the  Board  of  Public 
Works  for  this  building  show  the  Clin- 
ton Flreproofing  Co.  low  at  $36,J00, 
They  will  probably  be  awarded  the 
contract,  A  complete  list  of  the  bids 
received  will  be  found  under  the  head- 
ing of  San  Francisco  in  this  issue. 
Contracts   Awarded. 

BAKBRSFIELD,  KERN  CO,,  CAU— 
Jail,  2  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Architect.  O. 
U  Clark,  Brower  Bldg,,  Bakersneld. 
Owners.  Kern  County,  Contractors, 
Caldwell  &  Son.  S,  F,  Contract  price 
J97,476,  The  contractors  are  now  tak- 
ing  figures  on    tlie   various   parts   of   the 


FLATS. 

SAN  FRANCISCO— Flats,  3,  2  story 
ar>'  base,  frame.  $20,000.  Architect. 
Wil  'am  H.  Crim,  Jr.,  425  Kearny  street. 
.S.  F,  Owner,  John  McConaghy,  These 
housed  will  be  erected  at  the  corner 
of  Army  and  Serpentine  streets  on  ad- 
.ioining  property.  Each  building  has 
been  desvTned  to  contain  two  modern 
fiats  of  fl>  .  and  six  rooms  with  bath. 
Interiors  w  11  be  finished  in  pine  and 
redwood.  So  ne  oak  floors  will  be  used. 
There  will  be  open  fire  places  In  each 
of  the  living  looms.  Mantels  will  be 
of  tile.  Automatic  water  heaters  will 
be  installed.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Exteriors  will  toe  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  being  prepared. 

SAN  FRANCrSCO— Flats,  2  story  and 
base,  frame,  $5,000.  Architect,  none. 
Owner,  Thomas  Finlayson.  552  6th  ave- 
nue. S.  F.  The  building  wiirbe  erect- 
ed on  the  east  side  of  Belvei  ere  street 
north  of  17th  and  has  been  dulgned  to 
contain  two  flats  of  five  and  si.t  rooms 
with  bath.  Interiors  will  be  Knlshed 
in  pine  and  redwood  with  some  elm 
panels  and  oak  floors.  There  will  be 
large  open  fire  places  and  tile  mantels. 
Automatic  water  heaters  will  be  in- 
stalled. Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  in  the  hands  of 
the  owner  and  the  work  will  be  done 
by  Day  Labor.  Materials  are  now  be- 
ing  purchased. 

SAN  FRANCISCO— Plats,  2  story  and 
base,  frame,  $6,000,  Architect,  E.  E, 
Young,  251  Kearny  street,  .S,  P,  Own- 
er, W,  A,  Breen,  The  building  will  be 
erected  on  the  west  side  of  20th  ave- 
nue north  of  Balboa,  covering  an  area 
of  35  by  70  feet.  Each  flat  will  con- 
tain five  rooms  and  bath.  A  garage 
will  occupy  the  basement.  Interiors 
will  be   finished   in   pine  and  hardwood 


BUILDING  AND  INDUSTRIAL,  NEWS 

veneer  with  some  hardwood  floors. 
There  will  be  open  fire  places  in  each 
living  room.  Mantel  will  be  of  tlje  or 
brick.  Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  Automatic 
water  heaters  will  be  installed.  Exte- 
rior of  the  building  will  be  covered 
with  rustic  and  sbiplap.  Plans  are 
complete  and  work  will  be  done  by 
Day   Labor. 

SAN  iPHANCISCO— (Flats,  2  story  and 
base,  frame,  $4,500.  Architect,  none. 
Owner,  Charles  W,  Higgins,  1306  Shra- 
der  street.  S.  F.  The  building  will  be 
erected  on  17th  avenue  north  of  Cali- 
fornia, covering  an  area  of  26  by  60 
feet,  and  has  been  designed  to  contain 
two  modern  flats  of  five  and  six  rooms 
with  bath.  Interior  finish  will  be  of 
pine  and  redwood  with  some  elm  pan- 
els and  Iiardwood  floors,  Tjiere  will 
be  open  fire  places  and  tile  or  brick 
mantels,  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Au- 
tomatic water  heaters  will  be  installed. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster 
with  a  brick  veneer  base.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
Materials    are    now    being    purchased. 

SAN  FRANCISCO- Plats,  3  story  and 
base,  frame,  $7,000.  Architect,  E.  E. 
Young,  251  Kearny  street,  S,  P.  Own- 
er. Capt.  George  H.  Ooodell.  The  build- 
ing will  be  erected  on  3rd  avenue  near 
Hugo,  covering  an  area  of  25  hy  SO 
feet  and  has  been  arranged  to  contain 
six  flats  of  four  and  five  rooms.  Inte- 
riors will  be  finished  in  pine,  redwood 
and  elm  panels.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  he  open  Are  places  in  the  living 
rooms.  Mantels  will  be  of  tile,  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be  done 
by    Diay    Labor. 

SAN  FRANCISCO— Flats,  2,  2  story 
and  base,  frame.  $4,000  each.  Archi- 
tect, none.  Owner,  C.  Rushton,  714 
9th  avenue.  S.  P.  These  buildings  will 
each  cover  an  area  of  25  by  55  feet, 
and  are  to  be  erected  on  the  west  side 
of  Ninth  avenue  near  Cabrlllo.  Each 
building  will  contain  two  five-room 
flats'^  Interior  finish  will  be  of  pine 
and  redwood  with  some  hardwood 
floors.  There  will  be  open  fire  places 
and  tile  mantels,  Bath  rooms  will 
have  tile  wainscot  and  composition 
Moors,  Automatic  water  heaters  will 
be  in  stalled.  Exteriors  of  the  build- 
ings will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 


ccuiejit  plaster  on  metal  lath.  Work- 
ing drawings  are  nearly  complete  Snd 
figures    will    be   called    for   shortly. 


GOVERNMENT  WORK  AND 
SUPPLIES, 

Bepkelej-,   Ciil.,   Poat    Office. 

The  contract  tor  the  construction.  In- 
cluding plumbing,  gas  piping,  heating 
apparatus,  electric  conduits,  wiring, 
and  approaches,  of  the  U.  S,  post  of- 
fice at  Berkeley,  Cal.,  using  limestone 
for  all  stonework,  except  where  gran- 
ite and  exterior  marble  are  required, 
has  been  awarded  to  the  Van  Sant- 
Houghton  Co.,  503  Market  street.  San 
Francisco,  Cal..  at  $128,000;  plus  alter- 
nate ],  substituting  marble  for  wood 
wainscot  and  making  celling  for  al- 
ternate design  in  public  lobby.  $5.i0; 
Plus  alternate  2,  painting  all  plastered 
walls  and  finishing  all  ceilings,  cor- 
nices, etc.,  in  distemper,  $2,100;  total, 
tl30,650:    time    to    complete    16    months. 

Pearl    Harbor,   Steel   Work. 

The  following  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department.  Washington. 
D.  C,  for  erecting  and  painting  all 
steel  work  for  the  coaling  plant,  naval 
station.   Pearl    Harbor.    H.    T. : 

The  Honolulu  Planing  Mill,  Ltd 
Honolulu,   H.   T.,   $54,900. 

The  Spalding  Construction  Co.,  Rl- 
alto  Building,  San  Francisco,  Cal  $,57- 
000,  ■         ■ 

The  Gerrlck  &  Gerrick  Co,,  Central 
Building,  Seattle,  Wash,,  $16.95  per  ton 
of   2.000   pounds. 

W.  N.  Concanon  Co.,  925  Market 
street,    San    Francisco,    Cal.,    $69,718 

The  Rlter-Conley  Mfg.  Co.,  Leetsdale 
Pa..    $79,200. 

Hamilton  &  Chambers,  29  Broadway 
New   York   City,    $63,437. 

The  Lord-Young  Engineering  Co., 
Ltd..  12  .Merchant  street,  Honolulu  h' 
T„    $61,000, 

Reciainatlon  No.  278. 

Abstract  of  proposals  for  3  triplex 
Plunger  pumps  geared  to  motors,  ad- 
vertisement 278,  Sun  River  Project, 
bids  opened  at  2  p,  m.,  March  23  at 
Los  Angeles,  Cal,: 

Rumsey  &  Co.,  Ltd.,  Senaca  Palls,  N. 
Y..  $600.15:  20  rays  at  Senaca  Palls 
N.    Y. 

Smith-Booth-Us.ier  Co.,  Los  Angeles. 
Cal..  $619:  15  days  at  Senaca  Palls 
N,    Y, 

Terry  Engine  &  Machine  Co,,  Los 
Angeles,  Cal.,  $642;  30  days  at  Davton 
Ohio. 


GASAOES. 


OAKLAND,  CAL.— Garage.  1  story 
frame  and  concrete.  $20,000.  Architect. 
Walter  D.  Reed,  Oakland  Bank  of  Sav- 
ings Bldg.,  Oakland.  Owner.  Waller 
Arnstein.  The  building  will  be  erected 
at  the  gore  corner  of  Broadway  and 
Webster  streets,  covering  a  considep 
able  ground  area.  Besides  the  garage 
the  building  will  contain  several 
stores.  There  will  be  a  concrete  floor 
and  patent  store  fronts.  Interior  fin- 
ish will  be  of  pine  throughout.  Exte- 
rior  of  the   building   will  be  faced   with 


Rumsey  &  Co.,  Ltd.,  Seneca  Falls,  N. 
Y,,  $690,15;  20  days  at  Seneca  Palls 
N.   Y. 

Smith-Booth-Uaher    Co,,    Los    Angeles, 

Cal.,  $693;  15  days  at  Seneca  Falls,  N.  Y. 

Deane    |Steam     Pump     Co,,     Holvoike, 

Mass,,    $922,50;      30     days     at     Holvoke 

.Ma.ss. 

Pump  and  Frame  Work. 
.Abstract  of  bids  received  in  response 
to  advertisement  No,  272P,  Salt  River 
project,  Ariz.,  for  centrifugal  pump  and 
steel  frame  work,  opened  at  Los  Ange- 
les,  Cal.: 

Item   I,  pump:   2.  frame  work, 
Krogh    Mfg,    Co,,   San    Francisco.    Cal.. 
Item    1.   $2,000.   San   Francisco.   50  days; 
2.   $10  per  foot. 

United  Iron  Works.  Oakland,  Cal., 
item  1,  $2,200,  Oakland,  Cal.,  45  days; 
2,    $30. 


Byron-Jacksun  Iron  Works.  L,us  An- 
geles, Cal.,  item  1,  12,500,  West  Ber- 
keley, Cal.,  35  days:  2,  {12. 


Snn    Franeisoo    Clrenlnp    141. 

The  following  bids  were  received  and 
wards  made  by  the  depot  quartermas- 
er,  San  Francisco,  Cal..  under  office 
ircular   141: 

Bid  1.  Crane  Co..  2d  and  Brannan 
treets.   San   Francisco,   Cal. 

2.  Dalziel-Moller  Co..  543  Mission 
treet.    San    Francisco.    Cal. 

3.  Haines-Jones    &    Cadbury    Co.,    851 
som    street.    San    Francisco.    Cal. 
Mark-Lally   Co..    235   2d    street.   San 


Fol 


Cal. 


5.  Holbrook.  Merrill  &  Stetson  Co., 
6th    and    Townsend    streets.    San    Fran- 

6.  Pacific  Hardware  &  Steel  Co..  7th 
and  Townsend  streets,  San  Francisco. 
Cal. 

s.  Dunham.  Carrigan  &  Hayden  Co.. 
140   Kansas   street,   San   Franci.sco.   Cal. 

S.  Tates  &  Co..  762  Folsom  street. 
San   Francisco.   Cal. 

9.  Whittier-Coburn  Co..  Howard  and 
Beale    streets,    San    Francisco.    Cal 

10.  California  Steam  and  Plumbing 
Supply  Co..  671  5th  street.  San  Fran- 
cisco,  Cal. 

Item  1.  100  I'bs  putty— Bid  4.  4.35c 
lb;    8.    3.5c.   accepted;    9.    4c. 

2.  SOOlbs  do.  in  10-lb  cans — Bid  4. 
4.25c  lb;   8.  3%c.  accepted;   9.   3^c. 

3.  200  lbs  do,  in  25-lb  cans — Bid  4, 
3.85c  lb;  8.  3?4c.  accepted;  9,  3  3-5c. 

4.  50  lbs  rivets,  iron.  F.  H. — Bid  4.  5c 
lb.  30  days  delivery,  accepted;  7,  5c,  40 
days. 

5.  50  lbs  do.  R.  H.,  ?4-in— Bid  4,  5c 
lb,   accepted;   7,   5c. 

G.  50  lbs  do.  %.\3%  in— Bid  4.  5c  lb. 
accepted;   7,   5c. 

7.  50  lbs  do.  5-16x2  in— Bid  4.  5c  lb; 
c.    4.4c.   accepted;    7.   5c. 

8.  209  .bibbs,  plain,  finished  brass.  %- 
in.  Boston — Bid  1.  $1.05  and  77c  ea;  2. 
95c;  3.  79c;  4.  75c.  accepted;  5.  $1.14; 
7.    $1.36;    10,    95c. 

9.17  tfinks.  Jautomatic  (lush.  5-gaI 
capacity— Bid  1.  $11  ca;  2.  $10:  3.  $10.- 
20  and  $9.35;  4.  $10.90;  5.  $9.65;  10.  $9. 
90.  accepted. 

Pnlilo   C^innlH,   I..ntpral, 

Proposals  were  received  March  20  at 
St.  Ignatius,  Mont.,  for  earthwork  and 
lunnel.  Pablo  Canals,  lateral  31-A. 
Flathead  project.  Mont..  U.  S.  Reclama- 
tion   Service,   as   follows: 

Bid    1.  Nelson    Rich.    Prosser.    Wasn. 

2.  Clifton-Applegate  Co..  Spokane. 
Wash. 

3.  A.  U   Markus.  Poliion.   Mont. 

1.  Beley  &  Kress  Construction  Co., 
Livingston.    Mont. 

Item  1.  3.000  cu  yds  excavation,  class 
1— Bid  1.  40c;   2.   47c;   3.   GOc:   4.  45c. 

2.  300  cu  yds  do.  class  2— Bid  1,  $1; 
_',    75c;   3.   75c;   4.   90c. 

3.  100  cu  yds  do.  class  3— Bid  1,  $2.- 
50;    2.   $1.25;   3.    $1.50;   4.   $2. 

4.  2.000    sta.   yds   overhaul    (open   cut 
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;i.  25  cu  yds  required  additional  con- 
crete lining— Bid  1.  $16;  2,  $26;  3.  $10: 
■1.   $34. 

Total— Bid  1.  $13,950;  2.  $16,515:  3. 
$17,355;    4.    $17,931.60. 

Metal     Fllinie. 

Contract  has  been  awarded  under 
authority  of  the  Secretary  of  the  Inte- 
rior to  the  Hess  Flume  Co..  of  Den- 
ver. Colo.,  for  furnishing  7.357  lin  ft 
of  metal  flume  for  use  on  the  projects 
of  the  Reclamation  Service  in  tlie 
northern  division.  The  total  price 
under  the  proposal  of  the  successful 
bidder  for  the  material  furnished  is 
$19,630.42.  items  12  and  13  JKiving  been 
eliminated  on  account  of  substitution 
of  concrete  pipe  for  the  proposed  steel 
flume. 


5.  130  lin  ft  tunnel  in  earth,  includ- 
ing lining — Bid  1.  $38:  2.  $31:  3.  $45; 
4.    $33.12. 

6  40  lin  ft  tunnel  in  rock,  including 
lining— Bid  1.  $22;  2.  $36.75;  3.  $25;  4, 
$35.85. 

7.  350  lin  ft  tunnel  in  rock,  without 
lining— Bid  1.  $14:  2.  $21,50;  3.  »20:  4. 
$24.12. 

8.  25  M  ft,  B,  M,.  permanent  timber- 
ing— Bid    1.    $40;    2.    $40;    3,    $40;    4,    $40. 


Cold    Storage    Plant,    Pearl    Harbor. 

The  bids  opened  on  October  IS.  1913. 
for  ice-making  and  cold-storage 
equipment  tor  the  naval  station.  Pearl 
Harbor.  Hawaii,  as  well  as  the  bids 
opened  November  1.  1913.  tor  huilding 
for  this  machinery  and  equipment, 
have  been  rejected.  The  plans  are  to 
he   revised   and    the   work    readvertised. 


Reclamation    Specification    283. 

Abstract  of  proposals.  Rio  Grande 
project.  No.  283  (transformers),  open- 
ed  at   Los  Angeles: 

Item  1.  2  20-kva  transformers;  2.  2 
3o-kva;    3.    total. 

Pittsburgh  Transformer  Co..  Pitts- 
burgh. Pa.,  item  1.  $244.  15  days.  Pitts- 
burgh; 2.  $365.  15  days.  Pittsburgh;  3, 
$4,350. 

General  Electric  Co.,  Los  Angeles. 
Cal..  item  1.  $245;  Fort  Wayne;  2.  $362. 
40  days.  Fort  Wayne;  3.  $4. ISO. 

Allis-Chalmers  Co..  Los  Angeles.  Cal.. 
item  1.  $250.  20  working  days,  East 
Norwood;  2.  $436,  20  working  days. 
Bast    Norwood;    3.    $4,645. 

Moloney  Electric  Co..  St.  Louis,  Mo., 
item  1.  $130.  20  days.  St.  Louis:  2.  $426. 
20    days.    St.    Louis;    3,    $3,500. 

Wagner  Electric  and  Mfg.  Co..  St. 
Louis.  Mo.,  item  1.  $266.  35  days.  St. 
Louis;  2.  $400.  35  days.  St.  Louis;  3, 
$4,728. 

General  Electric  Co..  Los  Angeles. 
Cal..  item  1.  $2S2.  10  days.  Pittsfleld;  2. 
$379.    10    days.    Pittsfield;    3.    $4,240. 

Westinghouse  Electric  and  Mfg.  Co.. 
Los  Angeles.  Cal..  item  1.  $297,42.  35 
days.  East  Pittsburgh;  2.  $461,04.  Si 
days.-  East    Pittsburgh:    3.    $5,520. 


—HALLS  &  SOCIETY  BLDGS— 

COLUSA.  COLUSA  CO.,  CAL — Hall  of 
Records,  2  story  and  base,  reinforced 
concrete.  $60,000.  Architect.  Henry  C. 
Smith.  Humboldt  Bank  Bldging.  S.  F. 
Owners.  Colusa  County.  The  building 
will  he  erected  on  property  adjoining 
the  present  County  Court  House,  and 
has  been  designed  in  the  classic  style. 
Construction  will  be  fireproof  through- 
out with  reinforced  concrete  walls, 
floors,  hollow  tile  interior  partitions, 
metal  window  sash  and  frames  and 
metal  covered  doors.  Interior  finish 
will  be  of  pine  and  hardwood  with 
considerable  marble,  tile  and  orna- 
mental iron  used.  Special  fireproof 
vaults  will  he  installed.  There  will  be 
a  Rector  system  of  heating.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
will  go   out   for   figures  shortly. 


HOTELS. 

OAKLAND.  CAL.— Hotel.  7  story  and 
liase.  steel  and  reinforced  concrete. 
$55,000.  Architect,  Clay  N.  Burrell. 
.'Vlbany  Eldg..  Oakland.  Owner's  name 
withheld.   The   building   will    be    erected 


the 


tow 


covering  an  area  of  33  by  100  feet. 
There  will  be  a  store  besides  the  hotel 
lobby,  in  the  first  floor.  Upper  floors 
will  contain  a  number  of  single  rooms, 
nearly  all  of  which  will  have  private 
baths.  Interior  flnish  will  be  of  pine 
tliroughout.  Plans  provide  for  steam 
heat,  elevator  service  and  a  hot  water 
su|)p]y.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  bnick  trimmed  with  terra 
cotta.  Plans  will  be  completed  shortly 
and   figures  will  be  taken. 

OAKLAND.  CAL. — Hotel.  7  story  and 
liase.  steel  and  reinforced  concrete. 
$75,000.  Architect.  Clay  N.  Burrell. 
Albany  Bldg..  Oakland.  Owner's  name 
withheld.  The  building  will  be  erected 
in  the  downtown  district  in  the  same 
block  as  another  seven-story  hotel 
structure  mentioned  in  this  issue.  This 
building  will  cover  an  area  of  50  hy 
so  feet.  All  guest  rooms  will  have 
connecting  baths.  Plans  provide  for 
steam  heat,  elevator  service,  a  vacuum 
cleaning  system  and  hot  water  supply. 
Interior  will  be  finished  In  pine  and 
elm.  There  will  be  tile  wainscot  and 
composition  floors  in  the  bath  rooms. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  nearly  complete  and 
figures  will  be  called  tor  shortly.  One 
figure  may  be  submitted  including  this 
and    the   other    seven-story   hotel. 

OAKLAND,  CAL.— Hotel  flttings.  etc., 
7  story.  Class  A  construction.  $136.- 
000.  Architect,  Clay  N.  Burrell.  Albany 
Bldg..  Oakland.  Owners.  Morris  &  Mai- 
ler. The  architect  has  completed  plans 
for  the  hotel  fittings  and  store  fixtures 
for  the  seven-story  class  A  hotel  and 
store  building  now  hearing  completion 
at  the  northwest  corner  of  14th  and 
Jefferson  streets.  Bids  are  now  being 
taken  on  the  above  mentioned   work. 

S.i^N  FRANCIiSCO — Hotel  and  stores. 
3  story  and  base.  Class  C  construction. 
$20,000.  Architects.  P.  Schwerdt  &  Co.. 
Phelan  Bldg..  S.  F.  Owners.  H.  and  I. 
Wolf.  The  building  will  be  erected  on 
Sixth  street  south  of  Howard,  and  has 
been  arranged  for  stores  on  the  first 
(lonr  and  a  number  of  single  rooms  and 
Nalhs  on  the  upper  two  floors.  Inte- 
ri"r  flnish  will  be  of  pine  throughout. 
There  will  be  steam  heat  and  a  hot 
water  supply.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Patent  store  fronts  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  have  been 
revised  and  figures  are  now  being 
taken  from  among  the  three  lowest 
firms  who  originally  figured  the  work. 
LOS  ANGELES.  CAL.  —  Hotel.  5 
story  and  base.  Class  B  construction. 
$145,000.  Architect.  John  H.  Brown. 
Hollingsworth  Bldg..  L.  A.  Owner. 
Dr.  Hamilton  Forline.  The  building 
will  toe  erected  on  Figueroa  street 
near  Sixth,  covering  an  area  of  100  by 
165  feet.  There  will  be  a  number  of 
modern  stores  on  the  first  floor  besides 
the  hotel  entrance  and  lobby.  Upper 
floors  will  contain  a  total  of  210  guest 
rooms,  a  large  percentage  of  which 
will   have   private   baths.     Interior  will 
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Ije  liiiislied  in  pine,  redwood  and  limd- 
woods.  There  will  be  steam  Meat,  ele- 
vator service,  a  vacuum  cleaning  plant 
.Tnd  hot  water  supply.  All  bath  rooms 
will  be  finished  in  tile.  Metal  window 
sash,  frames  and  patent  store  fronts 
and  specifled.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brich. 
Preliminar,v   plans  have   been   prepared. 

LOS  ANGELES.  CAL.  —  Hotel,  3 
story  and  'base,  brick  and  steel.  Cost 
not  stated.  Architect.  Joseph  H. 
Rhodes,  Central  Bldg..  L.  A.  Owner, 
I!.  F.  Bennett.  The  building  has  been 
designed  to  contain  stores  on  the  first 
Moor  and  a  total  of  60  guest  rooms  and 
ten  haths  on  the  upper  floors.  A  site 
■  m  Ceres  avenue  near  5th  street  has 
been  secured,  covering  an  area  of  38 
by  100  feet.  Interior  finish  will  be  of 
pine  throughout.  Plans  provide  for 
steam  heat  and  a  hot  water  supply. 
All  bath  rooms  will  have  tile  wainscot 
and  composition  floors.  'Exterior  of 
Ihe  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  in  the 
linnds  of  the  owner  wlio  will  do  the 
work  by  Day  Labor.  Materials  arc 
now    being    purchased. 

LOS  ANGELES,  CAL.  —  Hotel.  4 
story  and  base.  Class  C  construction. 
Cost  not  stated.  Architects.  Walker  & 
Vawter.  Hibernian  Bldg.,  L.  A.  Own- 
er. D.  F.  Hill.  The  building  will  be 
erected  at  the  northwest  corner  of 
Sixth  and  Wall  streets,  covering  an 
area  of  79  by  120  feet,  and  has  been 
designed  to  contain  stores  on  the  first 
floor  besides  the  main  hotel  entrance 
and  lobby.  Upper  floors  will  '.e  ar- 
ranged for  a  total  of  110  guest  rooms 
and  40  baths.  Interior  finish  will  be 
of  pine  and  redwood.  Plans  provide 
for  steam  heat.  elevator  service,  a 
vacuum  cleaning  system  and  hot  water 
supply.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete   and    figures   are    being    taken. 

LIBRARIES. 


SACRAMENTO.  CAL.  —  Library.  3 
story  and  base,  reinforced  concrete. 
JIOO.OOO.  Architect.  none.  Owners, 
City  of  Sacramento.  City  Librarian  L. 
W.  Ripley  of  Sacramento  has  reported 
to  the  Library  Trustees  as  to  the  most 
suitable  type  of  building  to  be  con- 
structed. His  report  favors  a  rein- 
forced concrete  building  three  stories 
high  with  a  frontage  of  95  feet  and  a 
depth  of  100  feet.  About  $100,000  is 
available  for  construction  and  $20,000 
for  equipment.  No  architect  has  been 
selected. 


RESIDENCES. 


SAN  FRANCISCO— Residence.  2  story 
and  base,  frame.  $3,000.  Architect, 
none.  Owner,  Louis  Greyer,  2030  Lar- 
kin  street,  S.  F.  The  dwelling  will  be 
erected  on  11th  avenue  near  .ludah.and 
lias  been  designed  for  a  six-room  house 
with  bath.  Interior  finish  will  he  of 
pine  and  redwood  with  hardwood  floors 
in  the  principal  rooms.  There  will  be 
a  large  open  fire  place  and  tile  mantel 
in  the  living  room.  Bath  rootn  and 
kitchen  will  have  tile  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled.     Exterior    of    the    dwelling    will 
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complete  and  in  the  hands  of  the  owl 
er  who  will  do  the  work  by  Day  Labo 
Materials  are  being  purchased. 
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SAN  KRANCISCO— Residence.  2  story 
and  base,  frame,  $15,000.  Architecl;, 
Charles  C.  Prye.  20  Montgomery  street. 
S.  F.  Owner's  name  withheld.  The 
dwelling  has  been  designed  for  an 
eight-room  house  with  two  baths  and 
will  toe  erected  on  Commonwealth  ave- 
nue in  Jordan  Park.  Interior  will  be 
finished  in  pine  witii  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors  and  will  be  eciuipped  with 
showers.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  I>eing 
prepared. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame,  $5,000.  Architect. 
William  H.  Crim.  Jr.,  425  Kearny  street, 
S.  F.  Owner.  Mrs.  Helen  S.  Treat.  The 
dwelling  will  be  erected  on  ISth  ave- 
nue between  California  and  Lake 
streets,  and  has  been  designed  tor  an 
eight-room  house  with  two  baths.  In- 
terior finish  will  be  of  pine  and  red- 
wood with  some  liardwood  floors. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater  win 
be  installed.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  bids  will  be 
called    tor    shortly. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $5,000.  Architect.  Paul 
F.  De  Martini.  2123  Powell  street,  .->. 
F.  Owner.  Robert  McGahie.  The 
house  will  be  erected  on  16th  avenue 
north  of  Lake  street,  and  has  been  de- 
signed for  six  large  rooms  and  bath. 
Interior  will  be  flnished  in  pine  and 
liardwood  with  hardwood  floors  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile.  An  automatic  water  heater 
will  be  installed.  Bath  room  will  have 
tile  wainscot  and  composition  floor, 
terior  of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.     Plans  are  being  prepared. 

SAN  FRANCISCO  —  Residences.  3,  2 
story  and  base,  frame,  $3,000  each.  Ar- 
ch'itect.  none.  Owner.  Edward  E.  Man- 
seau,  127S  35th  avenue,  S.  F.  These 
houses,  designed  to  contain  six  rooms 
each,  will  be  erected  on  35th  avenue 
north  of  Irving.  Interiors  will  be  fin- 
ished in  pine  and  redwood.     Hardwood 

dining  rooms  and  reception  halls. 
There  will  be  open  fire  places  In  all 
living  rooms.  Mantels  will  be  of  tile. 
Bath  roms  will  have  tile  wainscot  and 
composition  floors.  Automatic  water 
heaters  will  be  installed.  Exteriors 
will  be  covered  with  cement  plaster  on 
metal  lath  and  brick  veneer  bases. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Mater'lals  are  now  being 
purchased. 

OAKLAND.  CAL.— Residences.  6,  2 
story  and  base,  frame.  $6,000  to  $9,000. 
Architect,  Charles  W.  McCall,  Central 
Bank  Bldg..  Oakland.  Owner's  name 
withheld.  These  dwellings  will  be 
erected  on  property  in  various  loca- 
tions in  both  Oakland  and  Piedmont. 
Each  house  will  contain  from  seven  to 
nine    rooms    with    from    one    to    three 
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bath.-,.  Interior  lillisli  will  be  ul  pine, 
redwood  and  hardwood.  Oak  floors 
will  be  used  in  the  principal  rooms. 
All  of  the  dwellings  will  have  furnace 
heat  and  open  fire  places.  Mantels  will 
l>e  of  brick  or  tile.  Automatic  water 
heaters  will  be  installed.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Exteriors  will  be  covered 
witli  cement  plaster  on  metal  latn. 
Plans   are   being  prepared. 

OAKLAND.  CAL.— Residence.  2  story 
and  base,  frame.  $3,000.  Architect,  none. 
Owner.  James  Rountree.  5439  Tgnacio 
avenue.  Oakland.  The  dwelling  has 
been  designed  for  a  seven-room  liouse. 
and  will  be  erected  at  the  corner  of 
Belvedere  and  Tgnacio  avenue.s.  In- 
terior will  be  finished  in  pine  and  red- 
wood with  some  hardwood  floors  and 
elm  panels.  There  will  be  a  large  open 
fire  place  in  the  living  room  witli  a 
tile  mantel.  Bath  room  will  have  tile 
wainscot  and  composition  floor.  An 
automatic  water  heater  will  be  In- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  in  the  hands  of  the 
owner  and  the  work  will  be  done  by 
Day  Labor.  Materials  are  being  pur- 
chased. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
$3,000.  Architect,  none.  Owner.  R.  A. 
McWilHams.  5845  Avala  street.  Oak- 
land. The  dwelling  has  been  designed 
for  a  six-room  house  with  bath  and 
sleeping  porch,  and  will  be  erected  on 
Ricardo  and  Arrova  avenues.  Interior 
finish  will  be  largely  of  pine.  Hard- 
wood floors  w'ill  be  used  In  the  living 
room  and  dining  room.  There  will  be 
open  fire  places  and  tile  mantels.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  in  the  hands  of 
the  owner  and  the  work  will  he  done 
by  Day  Labor. 

ALBANY.  ALA.  CO..  CAL. — Bunga- 
low. I  story,  frame,  $2,500.  Architect. 
Clay  N.  Burrell.  Albany  Bldg.,  Oakland. 
Owner.  Antonio  Dutro.  The  house  has 
been  designed  for  a  six-room  dwelling 
with  bath.  Interior  finish  will  be  of 
pine  and  redwood.  Oak  floors  w-ill  be 
used  in  the  living  room  and  dining 
room.  There  will  be  an  open  fire  place 
with  a  tile  mantel.  An  automatic 
water  heater  wmU  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  rustic  and  sliingles.  Plans  are 
complete  and  work  will  be  done  by 
Day   Labor. 

BERKELEY,  ALAMEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  John  Hud- 
son Thomas,  First  National  Bank 
Bldg..  Berkeley.  Owner.  H.  L.  Jonn- 
son.  The  dwelling  will  be  erected  in 
Claremont,  and  has  been  designed  for 
and  eight-room  house  with  two  baths 
and  a  sleeping  porch.  Interior  will  be 
finished  in  pine  and  hardwoods.  There 
will  be  furnace  beat'  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  beater 
will  be  installed.  Bath  rooms  will  have 
tile  wainscot  and  composition  floor.«. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being  taken. 

OAKLAND.  CAL— Residence.  2  story 
and  base,  frame.  $10,500.  Architects. 
Hutchinson  Bros.,  470  ISth  street.  Oak- 
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huKl.  Owner.  Mrs.  Shores.  Tlie  dwell- 
ing will  be  erected  in  East  Piedmont 
Heights,  and  has  been  designed  for  an 
eight-room  house  with  baths  and 
sleeping  porch.  Interior  finish  will  be 
of  pine,  redwood  and  hardwood.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  An  automatic  water 
lieater  will  be  installed.  Bath  rooms 
will  have  tile  floors  and  wainscot.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  John  Hud- 
son Tliomas.  First  National  Bank 
Bldg..  Berkeley.  Owner.  B.  A.  Kruse. 
The  dwelling  will  'be  erected  in  Thou- 
sand Oaks  Tract,  and  has  been  de- 
signed to  contain  eight  rooms.  two 
baths  and  sleeping  porch.  Interior 
will  be  finished  in  pine  and  hardwood. 
Oak  floors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  being   taken. 

BELVEDERE.  MARIN  CO..  CAL. — 
Residence.  2  story  and  base,  frame. 
Jl 0,000.  Architect.  Louis  C.  Mulgardt. 
Chronicle  Bldg..  S.  F.  Owner.  J.  W. 
Mailliard.  The  dwelling  has  been  de- 
signed for  an  eight-room  house  with 
two  baths  and  sleeping  porch.  Interior 
finish  will  be  of  pine  and  hardwoods. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  or 
brick.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Bath  rooms 
win  be  finished  in  tile.  Automatic 
water  heaters  are  specified.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  now  being  prepared. 

STOCKTON.  SAN  JOAQUIN  CO.,  CAL. 
— Residence,  2  story  and  base,  frame, 
$10,000.  Architect.  John  J.  Foley,  46 
Kearny  street,  S.  F.  Owner.  Father 
L.  Murphy.  The  dwelling  has  been  de- 
signed for  a  parochial  residence  and 
will  contain  eight  rooms  and  two 
baths.  Interior  finish  will  be  of  pine 
and  redwood  with  hardwood  floors  in 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  rooms  will  be  finished 
In  tile.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.     Plans  are  being  prepared. 

STOCKTON.  SAN  JOAQUIN  CO..  CAL. 
— Residence.  I  story  and  base,  fi-ame, 
$2,500.  Architect,  Ralph  P.  Morrell. 
Odd  Fellows  Bldg..  Stockton.  Owner. 
George  Butterlick.  The  dwelling  will 
be  erected  in  the  Sperry  Addition,  and 
will  contain  six  rooms  and  bath.  In- 
terior finish  will  be  of  pine  througn- 
out.  Oak  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  an  open  fire  place  and  tile  mantel. 
Bath  room  will  have  tile  wainscot.  An 
automatic  water  heater  will  be  In- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic.  Plans  are  com- 
plete and  figures  are  being  taken. 

STOCKTON.  SAN  JOAQUIN  CO..  CAL. 
— Residence,    2    story   and   base,    frame, 
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$3,000.  Arcliitect.  Ralph  P. 
Odd  Fellows  Bldg..  Stockton.  Owner, 
Walker  Glenn.  The  dwelling  will  be 
erected  in  the  Yosemite  Terrace  Tract 
and  has  been  designed  to  contain 
seven  rooms  and  bath.  Interior  finish 
will  be  of  p.ine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile.  Bath  room  will  have 
til^  wainscot  and  composition  floor. 
An  automatoc  water  heater  is  speci- 
fied. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans   are   being   jirepared. 

STOCKTON.  SAN  JOAQUIN  CO..  CAL. 
— Residence.  2  story  and  base.  Iiollow 
tile,  $5,000.  Architect.  Ralph  P.  Mor- 
rell. Odd  Fellows  Bldg..  Stockton. 
Owner.  Ben  R.  Farrar.  The  dwelling 
will  be  erected  in  the  Yosemite  Terrace 
Tract,  and  has  been  designed  for  a 
seven  -room  house  with  bath  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  hardwood.  Hard- 
wood floors  will  be  used  In  the  living 
room,  dining  room  and  reception  hall. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  An  automatic  water 
heater  will  be  Installed.  Bath  room 
will  have  tile  wainscot  and  floor.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster.  Plans  are  nearly 
complete  and  tlie  work  will  be  done 
by    Day    La'bor. 

SAN  JOSE,  SANTA  CLARA  CO..  CAL. 
— Residences.  1  and  2  story,  frame. 
Cost  not  stated.  Architect,  none.  The 
following  Day  Labor  jobs  are  reported 
as  about  to  be  started  In  San  Jose;  A. 
Desmet,  338  North  11th  street,  five- 
room  cottage.  $2,000;  Reese  Williams, 
445  South  15th  street,  six-room  cot- 
tage. $2,000,  and  F.  O.  Nelson.  Imperial 
Hotel,   five-room  cottage.  $1,800. 

PIEDMONT.  ALAMEDA  CO.,  CAL.— 
Residence.  1  story  and  base,  frame. 
$3,000.  Architect.  Alvin  J.  Stern.  1542 
Broadway.  Oakland.  Owner.  Charles 
S.  Wheeler.  The  dwelling  will  be 
erected  on  Sunnyside  avenue,  and  has 
been  designed  to  contain  six  rooms 
and  bath.  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  In  the  living  room,  din- 
ing room  and  reception  ball.  There 
will  be  furnace  heat  and  open  fire 
place.  Mantel  will  be  of  tile  or  brick. 
Bath  room  and  kitchen  will  have  tile 
wainscot.  Exterior  of  the  dwelling 
will  he  covered  with  cement  plaster 
on  metal  lath.  An  automatic  water 
heater  will  be  installed.  Plans  are 
complete   and    figures   are   being   taken. 

PIEDMONT.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  Claude  B. 
Barton,  Security  Bank  Bldg.,  Oakland. 
Owner.  E.  L,  Reed.  The  dwelling  has 
been  designed  for  a  six-room  house 
and  will  be  erected  in  Piedmont.  In- 
terior finish  will  be  of  pine  and  red- 
wood with  some  hardwood  veneer. 
Oak  floors  will  be  used  In  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  An  automatic  water 
heater  will  be  Installed.  Bath  room 
will  have  tile  wainscot  and  composi- 
tion floor.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  ami 
subfigures  are  being  taken  by  the  ar- 
chitect. 


OAKLAND.  CAL. — Residence.  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
cliitect.  William  A.  Newman.  David 
Hewes  Bldg.,  S.  F.  Owner.  Ray  J. 
Davis.  The  dwelling  will  be  erected 
at  the  corner  of  Manor  Drive  and 
Holly  street,  and  has  been  designed 
for  a  seven-room  house  with  bath.  In- 
terior finish  will  be  of  pine  and  red- 
wood with  some  hardwood  floors. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile. 
Eath  room  will  have  tile  wainscot  and 
composition  floor.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures   are    being   taken. 

LIVERMORE.  ALAMEDA  CO.,  CAL. 
— Residence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  Claude  B. 
Barton,  Security  Bank  Bldg.,  Oakland. 
Owner,  J,  C.  McKown.  The  dwelling 
has  'been  designed  to  contain  seven 
rooms  and  bath.  Interior  finish  will 
be  largely  of  pin«.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  will  have  tile 
wainscot  and  composition  floor.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

SACHAMENTO.  CAL.— Residences,  1 
story,  frame.  Cost  not  stated.  Archi- 
tect, none.  The  following  Day  Labor 
jobs  are  reported  as  about  to  be  start- 
ed in  Sacramento;  A.  S.  Gibbens,  1043 
McCullough  avenue.  1  story,  frame, 
$1,000,  and  Silvia  Lavenxi,  50th  and  J 
streets,   four-room    frame    cottage.    $800. 

PIEDMONT.  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame 
and  plaster,  $30,000.  Architect,  Albert 
Farr,  Foxcroft  Bldg..  S.  F.  Owner,  Dr. 
Graham.  The  dwelling  will  contain 
In  the  neighborhood  of  fourteen  rooms, 
three  baths  and  sleeping  porch.  The 
design  Is  In  the  Mission  style.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood with  hardwood  and  inlaid  floors 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  A 
vacuum  cleaning  and  hot  water  sys- 
tem will  also  be  installed.  Bath  rooms 
will  be  finished  in  tile  and  will  be 
equipped  with  showers.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  A  clay 
tile  roof  will  be  used.  Plans  are  com- 
plete  and    figures    are   being   taken. 

RICHMOND.  CONTRA  COSTA  CO.. 
CAL. — Residences.  6,  1  and  2  story, 
frame.  $2,000  to  $3,500.  Architect, 
none.  Owners.  California  Home  Build- 
ing Co..  1321  MacDonald  avenue.  Rich- 
mond. These  houses  will  be  erected 
in    dlfl'erent    sections    of    the    city    and 


will   con 
Interior 


frc 


flv 


will  be  largely  of  pine 
with  some  redwood.  Oak  floors  will 
he  used  in  the  principal  rooms.  Bath 
rooms  and  kitchens  will  have  tile 
wainscot.  Automatic  water  heaters 
win  be  installed.  Exteriors  will  be 
covered  with  rustic,  shiplap  and  ce- 
ment plaster.  Plans  are  complete  and 
In  the  hands  of  the  owners  who  will 
do    the   w^ork   by   Day   Labor. 

Contracts   Awarded. 

CAPISTRANO,    ORANGE    CO..    CAL.— 
Residence,    2     story     and  base,   hollow 


Wednesday,     April      15,      19U. 

tile  construction,  $26,000.  Arcliltects, 
Walker  &  Vawter,  Hihernian  Bldg.,  L. 
A.  Owner.  Miss  Grace  iJoli)li.  Con- 
Iractor.  John  L.  Connor.  4.-.5  Wen  31s[ 
street,    L.    A.      Contract    price.   $i.i.i)O0. 


BUILDING   AND  INDUSTRIAL  NEWS 


.SAN  PRA.^iri.SCO— Exhiljit  hiiiljing, 
:;  stor.v.  frame  and  plaster.  Cost  not 
stated.  Arcliltect.  Oakeshott.  417 
.Market  street,  room  207.  Owners.  State 
"t  Australia.  Architect  Oakeshott  has 
arrived  in  this  city  witli  complete 
working  drawings  for  tlie  exhibit 
building  to  be  erected  by  Australia 
and  will  shortly  call  for  flgures.  The 
building  will  be  one  of  the  largest  to 
be  erected  by  the  foreign  countries. 
Further  mention  will  be  made  when 
bids  are  called. 
SAN  FRANCISCO^State  exhibit  build- 
ing. 2  story,  frame  and  plaster.  Cost 
not  stated.  Arcliltect,  Frederick  Whit- 
ton.  231  Kearny  street.  S.  F.  Owners, 
State  of  Iowa.  Frederick  Whitton 
spent  Monday  with  the  Governor  and 
delegates  of  llie  Iowa  State  Commis- 
sion to  the  Panama-Paciflc  Exposition 
in  selecting  a  site  for  the  Jjullding. 
Plans  will  be  prepared  at  once  and 
construction  will  be  carried  on  under 
tlie  direction  of  Mr.  Whitton.  The 
building  will  he  a  two-story  frame  and 
plaster  structure  and  will  cost  In  the 
neighborhood    of    $50,000. 

SAN  FRANCISCO  —  State  Exhibit 
liuildlng.  2  story,  frame  and  plaster. 
Cost  not  stated.  Architect's  name  not 
given.  Owners,  state  of  Massachu- 
setts. Plans  submitted  by  the  Massa- 
chusetts State  Commissioners  have 
been  approved  by  the  Division  of 
Works  of  the  Exposition  Co..  and  .Ig- 
uies  will  be  called  for  at  once.  The 
stiucture  will  be  a  replica  of  the  State 
Capitol  at  Boston.  Commissioners  C. 
n.  Power  and  F.  L.  Wells,  of  the  .Mas- 
sachusetts State  Commission,  are 
stopping    at    the   St.    Francis    Hotel. 

SAN  IFRANCISCO  —  Piled  roadway 
and  sheet  piling  bulkhead.  Cost  not 
stated.  Engineer,  Director  of  Works. 
Service  Bldg.,  S.  F.  Owners,  Panama- 
Pacific  International  Exposition  Co. 
Plans  have  been  completed  tor  the  con- 
struction of  a  piled  roadway  and  sheet 
piling  bulkhead  at  the  Fulton  Basin 
Gardens  of  the  Exposition  Grounds. 
Bids  are  now  being  called  for  and  will 
be  opened  on  April  21st.  An  ofBolal 
proposal  appears  In  another  column  of 
this    issue. 

SAN  FRANCISCO— Asphalt  paving, 
etc.  Cost  not  stated.  Engineer.  Direc- 
tor of  Works,  Service  Bldg..  S.  F.  Own- 
ers, Panama-Paclllc  International  Ex- 
position. Plans  for  laying  a  sheet 
asphalt  wearing  surface  on  the  Main 
Concession  Roadway  and  the  Chestnut 
Street  Plaza  have  been  completed  and 
are  now  out  for  figures.  Bids  will  be 
opened  on  April  2Sth.  Plans  and  speci- 
fications can  be  secured  from  the  of- 
fice    of     the     Director     of    Works. 
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lontractors,  Lange  &  Bergstron 
on  Bldg.,  S.  F.     Contract  price. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 


PANAMA  -  PACIFIC         EXPOSITION 
WORK. 


track 


SA.N  FRANCISCO — Railrc 
work,  moving  freight  sheds,  etc,  $30,- 
Ono,  Architects,  Engiineering  Depart- 
ment, Southern  Pacific  Co.,  Flood  Bldg.. 
S.  F.  Owners.  Southern  Pacific  Co. 
The  Southern  Pacific  Co.  will  start 
work  at  Tliird  and  Townsend  streets 
within  a  few  days.  The  first  work  to 
be  undertaken  will  be  the  moving  of 
six  sheds,  a  portion  of  tlie  old  passen- 
ger depot  and  construction  of  tempo- 
rary office  quarters.  The  company 
fixes  the  cost  of  this  work  at  $30,000. 
Bids  may  be  called  for  or  the  work 
be  done  by  the  company  under  tlie  Day 
Labor  system. 


SCHOOLS. 


SUISUN,  SOLANO  CO..  CAL.— School, 
2  story  and  base,  reinforced  concrete, 
$40,000.  Architect,  Henry  C.  Smith. 
Humboldt  Bank  Bldg..  S.  F.  Owners! 
Sulsun  Grammar  School  District.  The 
building  will  be  a  two-story  and  baso- 


ned 


style 


the 


nd  of  semi-fireproof  construc- 
tion. There  will  be  eight  class  rooms, 
large  assembly  hall  and  principars  of- 
fice. Interior  finish  will  be  of  pine 
with  maple  floors  in  the  class  rooms. 
Plans  provide  for  steam  heat,  oil  burn- 
ing furnace  and  a  modern  system  of 
ventilation.  Program  clocks  and  vac- 
uum cleaning  are  also  specified.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  bids  will  be  called  for  as 
soon   as  bonds  can   be   sold. 

FRESNO,  FRESNO  CO..  CAL.— State 
Normal  School.  2  story  and  base,  brick 
and  steel,  $300,000.  Architect,  State 
Architect  George  B.  McDougail,  Sac- 
ramento. Owners.  State  of  California. 
Final  plans  for  the  main  building  have 
been  forwarded  to  Fresno  and  have 
received  the  approval  of  the  Superin- 
tendent. These  plans  show  a  large 
structure  in  the  shape  of  the  letter  H. 
Bids  will  be  called  for  as  soon  as 
plans  and  specifications  receive  the  ap- 
proval of  the  State  Board  of  Control. 
SACRAMENTO,  CAL— School,  1  and 
2  story  and  base,  reinforced  concrete. 
$200,000.  Architect.  J.  J.  Donovan.  Se- 
curity Bank  Bldg.,  Oakland.  Owners. 
City  of  Sacramento.  The  Board  of 
Education  has  approved  the  final 
plans  of  Architect  Donovan  for  the 
new  building  to  be  erected  on  the 
property  at  the  corner  of  Cypress  and 
Madrono  avenues.  The  building  has 
been  designed  or  a  combination  pri- 
mary and  grammar  school.  Rids  will 
he  called  for  shortly.  Further  nien- 
llon    will  he   made   of   the    woik. 


official    proposal    appe 


colu 


this  Issue. 
Contracts  Awarded. 

SAN  FRANCISCO  —  State  Exhibit 
building,  1  story,  frame  and  plaster, 
$20,000.  Architecfs  name  not  given. 
Owners,  state  of  North  Dakota.  Con 
tractors.  Strehlow,  Freeze  &  Peterson. 
S.    F.      Contract    price,    $20,000. 

SAN  FRANCISCO — Exhibit  biillrting, 
2  story  frame  and  plaster.  Cist  not 
stated.  Architect,  August  Nordin, 
Mills    Bids.,    S.    P.      Owners,      Sweden. 


STORES  &  OFFICE  BUILDINGS 

SA.\     FUA.NCISCl  I— Stores     aiul     lofts 


will  be  class  A  with  a  complete  steel 
frame  and  brick  curtain  walls.  Upper 
floors  will  be  arranged  for  lofts,  oui 
so  designed  that  they  may  be  turned 
into  offices  without  much  further  out- 
lay. Interior  finish  will  be  of  pine. 
There  will  be  steam  heat,  freight  anu 
passenger  elevators,  a  hot  water  sup- 
ply and  metal  window  sash  and 
frames.  Patent  store  fronts  are  also 
specified.  Exterior  of  the  building  will 
he  faced  with  pressed  brick  and  terra 
cotta.  Plans  are  nearly  complete  and 
figures  will  be  called  tor  at  once. 

SAN  FRANCISCO— Stores  and  dance 
hall,  2  story  and  base,  brick  and  steel, 
$30,000.  Architect.  Henry  H.  .Meyers. 
Kohl  Bldg.,  S.  F.  Owners,  Henry  In- 
vestment Co..  The  building  will  be 
erected  at  the  northwest  corner  of 
Capp  and  16th  streets,  covering  an 
area  of  73  by  143  feet.  The  first  floor 
will  be  arranged  for  a  number  of 
stores,  while  the  entire  second  floor 
will  be  given  over  to  a  dance  hall.  In- 


iple    flo 


I'm    be    of 
the    dance 


ith 


hall.  There 
will  be  steam  heat.  Patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  flgures 
are    being   taken. 

SAN  PRANCISCO-^tores.  1  story 
and  base,  brick,  $12,000.  Architects, 
Rousseau  &  Rousseau,  Monadnock 
Bldg.,  S.  F.  Owners.  The  Eisenbach 
Co.  The  'building  will  be  erected  on 
the  south  side  of  Sutter  street  west  of 
Jones,  having  a  frontage  of  35  feet 
and  a  depth  of  88  feet.  There  will  be 
several  modern  stores  with  plate  glass 
display  windows  and  patent  store 
fronts.  Floor  will  be  of  cement.  Pine 
and  hardwood  interior  finish  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete   and    flgures   are    being   taken. 

SAN  FRANCISCO— Bakery,  1  story 
and  base,  brick.  $6,000.  Architect 
.Matttew  O'Brien.  Poxcrott  Bldg..  S.  P. 
Owner,  James  L.  McLaughlin.  244 
Kearny  street.  The  building  will  he 
erected     on    the    north     side    of    Jessie 


St    of 
SO   feet. 


Ith. 


ng 


or  will  be  fin- 
ed in  pine.  A  cement  floor  will  be 
d.  Exterior  of  the  building  will 
faced  with  pressed  brick.     Plans  are 


nple 


nd    till 


ill    be 


y    Day   Labor. 

.STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
-Stores  and  lofts.  3  story  and  base 
rick  and  steel.  Cost  not  stated.  Ar- 
liitect.  Walter  King,  Elks'  Bldg.. 
tockton.  Owner.  Dr.  W.  W.  Stock- 
'ell.      The  ■building   will    cover   a   con- 


ible 


and    ha 


sto 


the 


first  floor  and  lofts 
Interior  finish  will  be  of  pine 
)Ut.  Patent  store  fronts  are 
Modern  plumbing  and  elec- 
■k  are  specified.  Exterior  of 
ling  will  be   faced  with   pressed 


Pla 


nple 


nd     flg- 


nd    ba! 


Cla 


tlon.  Cost  not  stated.  Architect.  Al- 
fred Henry  Jacobs.  110  Sutter  street. 
S.  F.  Owner.  Charles  Sch  lesslnger. 
The  building  will  be  erected  on  the 
south  side  of  Market  street  just  west 
of  Second  street,  having  a  frontage  of 
30  feet  on  (Market  street  tind  a  depth 
of  about  120  feet.  The  property  is  one 
of  the  last  pieces  of  unimproved  Mar- 
ket  street  propert.v.     The  construction 


ores   are    being   taken. 

LOS  ANGELES.  CAI^Stores  and  of- 
lices.  S  story  and  base.  Class  A  con- 
struction. $400,000.  Architects,  Mor- 
Kan.  Walls  &  Morgan.  Van  Nuys  Bldg.. 
L.  A.  Owner,  William  6.  Kerckhoff. 
Tl  e  1  uilding  will  be  erected  at  the 
northwest  corner  of  Sixth  and  Los 
.Angeles  streets,  covering  an  area  of 
121  by  143  feet.  There  will  he  nine 
stores  on  the  first  floor,  light  lofts  on 
the  second  and  third  floors.  The  Sant.T 
Fe    Railroad    Co.    has    taken      a      long- 


:erm    lease    on 
vhich    will    be 


the 


uppe 


fiv 


inged      for     offices. 
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Construction  will  be  of  tlic  reinforced 
concrete  type  with  reintorco,!  con- 
crete walls,  noors.  roof  slalis  and 
stairways.  Interior  will  be  Hnished 
in  birch  Ibroughout  witli  marble  and 
tile  lloors  and  wainscot  in  the  corri- 
dors and  lobby.  Plans  provide  for 
steam  beat,  four  passenger  and  one 
freight  elevator,  bot  water  system, 
vacuum  cleaning  and  mail  chutes. 
.Metal  window  sash  and  frames  and 
hollow  tile  and  metal  latb  and  plaster 
imrtitlons  will  be  used.  There  will  be 
patent  store  fronts  and  sidewalk 
doors,  lifts  and  lights.  E.\terior  of 
the  building  will  be  faced  with  enam- 
eled brick.  Plans  are  complete  and 
ligures   are   now    being   taken. 


BUILDING  AND  INDUSTRIAL  NEWS 


THEATRES. 


S.-\X  FKANCi.:.CO— Tlieatrc.  1  story 
and  base,  brick  and  frame.  $6,000  or 
more.  Architect,  Paul  F.  De  Martini. 
2123  Powell  street.  S.  F.  Owner's  name 
nithheld.  The  building  will  'be  erected 
In  what  is  known  as  Carville,  near 
the  beach.  It  has  not  been  fully  de- 
termised  whether  brick  or  frame  con- 
struction will  be  used.  Interior  will 
be  Itnished  In  pine  with  some  orna- 
mental plaster.  The  theatre  will  seat 
about  400  people.  Exterior  will  be 
covered  with  cement  plaster.  Only  pre- 
liminary plans  have  been  prepared. 
Further  mention  will  be  made  of  the 
work. 

OAKLAND,  CAL.— Theatre.  1  story, 
frame  and  plaster,  13.000.  Architect. 
Harvey  P.  Smith,  Blake  Bldg..  Oak- 
land. Owner,  A.  Saba.  The  building, 
designed  for  a  moving  picture  thea- 
tre, will  be  erected  at  the  corner  of 
7th  and  .\deline  streets,  covering  an 
area  of  30  by  SO  feet.  Interior  finish 
will  be  of  pine  throughout,  A  modern 
system  of  ventilation  will  be  in- 
stalled. Special  electric  work  is  specl- 
licd.  'Exterior  of  tlie  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  ligures 
are   being   taken. 


SEALED  PROPOSALS. 


I'ltlUM 


I'Oit     III  II 


IIING. 

IFING." 


liriLijiNG   ASH   Fii;Eri;c 

Sealed  proposals,  indorsed  -'Proposals 
for  Fireprooflng  Pattern  Shop."  will 
he  received  at  the  bureau  of  yards  and 
docks.  Navv  Department.  'Washington, 
D  C.  until  11  o'eloek  n.  in.  May  3,  1914. 
and  then  and  there  publicly  opened 
for  partial  reconstruction  and  flre- 
prooflns  building  No.  39  at  the 
yard.  Puget  Sound.  Wasli.  Bstii 
cost,    $12,000. 


olita 


the 


appl 


lated 
tlons 
,    the 
ndant    of    the 


STANFORD,    chief    of    bu 


INTERIOR  DE"ORATION.S — Treas- 
rv  Department.  Supervising  .\rchi- 
»cfs  Office.  'W'ashington.  D.  C— Sealed 
roposiils  will  be  received  at  this  ot- 
ce  until  May  1,  11H4,  for  interior   dec- 


cisco.  Cal. 
address  O. 
architect. 


WENDEROTH, 


pnOPOSAI.S    FOR    STEEL. 

STEEL  Fiilt  MARINE  RAILWAY— 
Bureau  "f  Ya'd«  and  nn.'ks.  Nivy  De- 
partment \VasbinKt"n.  D  C — The  date 
for  opening  prcimsals  for  structural 
steel  for  marine  railwnv  for  nav.sl 
academy.  Pearl  Harbor.  Haw.Til.  speci- 
fication No.  20rin.  is  postponed  from 
.*I«HI  4  to  llay  ».  I»I4.  W.  M.  SMITH 
acting   chief    of    bureau. 


W     It     BROrilO     Pres,  LOUIS  R.   H"I-M.  Sec.        R     .1-    I'.U' iDi:,    Mce-1'rcs. 

BRODE   IRON   WORKS 

Esloblished  1886— Incorporoled  1913 

Tel       Kc.rny     2tr.  I. 

Fabricators  and  Conlraclors  of  Struclural  Sleel  and  Ornamenlal  Iron  Work 

Offic.  a  Works:  31-37  Hawthorne  St.,  b«l.  Howard  a  Folsom  SIS.,    San  Francisco,  Cal. 


PROPOSALS    FOR    BUILDING. 

BUILDING,  ETC. — Sealed  proposals 
indorsed  "Proposals  tor  Chief  Opera- 
tor's Quarters"  will  be  received  at  the 
bureau  of  yards  and  docks.  Navy  De- 
partment, Washington,  D.  C  until  11 
o'clock  a.  m.  .May  I),  1914,  and  then  and 
there  publicly  opened,  for  chief  opera- 
tor's quarters  at  the  United  States  naval 
radio  station,  Tatoosh  Island,  Wash, 
Estimated  cost,  $3,500.  Plans  and 
specifications  can  be  obtained  on  ap- 
plication to  the  bureau  or  to  the  com- 
mandant of  the  Puget  Sound  navy 
yard.  Bremerton.  Wash.  H.  R.  STAN- 
FORD, chief  of  bureau. 


PROPOS.4LS     FOR     CANAL    SUPPLIES. 


CANAL  CIRCULAR  839— Proposals 
for  Refrigerating  Machines,  Drinking 
Fountains,  Untreated  and  Creosoted 
Lumber  and  Creosoted  Piles. — Sealed 
proposals  will  be  received  at  the  office 
of  the  general  purchasing  officer.  Pan- 
ama (Janal,  Washington,  D.  C,  until 
10:30  P.  m.  April  34,  1014,  at  which 
time  thev  will  be  opened  in  public  for 
furnishing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to   thi  '  


(No.   S39) 
O'btained    from   this   office   or   the  of- 
of   the   assistant   purchasing   agent. 


10S6  North  Point  street.  San  Fr 
Cal.;  also  from  the  U.  S.  engineer  of- 
fices in  the  following  cities:  Seattle, 
Wash.;  Los  Angeles,  Cal.  F.  C.  BOCMJS. 
major,  corps  engineers.  U.  S.  A.,  gen- 
eral   purchasing    officer. 


NOTICE   TO    CONTR.\CTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed bv  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
213.  in  the  Service  Building,  Fillmore 
and  Cheftnut  Streets,  San  Francisco. 
California,  at  10:00  A.  M..  Tue»€lay. 
April  21,  1014,  fur  Plied  ilniiilnny  anif 
Sheet  PllloK  nulkhenil,  Fiiltnn  Banln 
OardeiiH  in  accordance  witli  plans  and 
specifications  on  file  in  the  office  of 
tlie    Director    of    Works. 

Each    proposal    must    b 


tified  check  payable 
i-der  of  the  Panama-Pacific 
onal  P.xposition  Company 
am  of  ten  (Wit  per  cent  of  th< 


Inte 


the 


ill  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  will 
the  accepted  proposal  or  bid.  whic 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  tlie  contract 
and  filing  tlie  required  bond.  A  bon-l 
In  the  sum  of  fiftv  (50)  per  cent  of  tl  c 
contract  price  will  be  retiuired  for  t'  c 
faithful  performance  of  the  conlrnct; 
the  sureties  thereon  must  be  sat.sfi.- 
tory  to  the  Buildings  and  Grounds 
Committee  ot  the  Panama-Pacific  In- 
ternational   Exposition    Company. 

Progressive  payments   will   be   made. 

The  right  is  reserved  to  reject  any 
ami  all  bids  and  to  waive  technical  de- 
fects if  in  the  Interest  of  the  Exposi- 
tion  Company. 

Plans  and  specifications  for  the 
work  may  be  obtained  from  the  Di- 
rector of  Works,  Room  207  Service 
Building.  Fillmore  and  Chestnut 
Streets,  San  Francisco,  by  depositing 
$10.00.  which  will  be  refunded  upo 


of    the    plans    and    spe 
in    good    condition. 

By      order    of      the      Buildings 
Grounds  Comn 


nd 


WILLIAM  H.   CROCKER. 


PROPOSALS   FOR    STEF-L   RARS. 

STEEL  BARS — Department  of  the 
Interior,  U.  S.  Reclamation  Service. 
Washington.    D.    C— Sealed      proposals 


1914,    for    fu 


d  at  the  office  ot  the  u. 
n  Service.  Washington, 
o'clock    p.    nl.    April     IS, 

Ishlng      about       2,610,620 
ire  cold   twisted  steel   re- 
NEWELL,   di- 


ent   bars.     F.   H, 


NOTICE   TO    CONTR.\CTORS. 

PANAMA-PACIFIC       INTERNATIONAL 
EXPOSITION. 

SEALED  PR0POS.4LS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  tlie  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
213,  in  the  Service  Buikling,  Fillmore 
and  Chestnut  Streets,  San  Francisco. 
California,  at  10:mi  .\.  M..  'I'liCNday, 
April  38,  1U14.  (or  sli.-et  Anplialt  H  cur- 
ing Surface  of  the  >liilu  ConceHMliinH 
Roadway  and  the  chcMlniil  Street  Plaza 
in  accordance  with  plans  and  specifica- 
tions on  file  in  tlie  office  of  the  Director 
ot  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  clieck  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  tlie 
sum  of  ten  (I'O)  per  cent  ot  the  amount 
hid,  or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  cliecks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  win 
the  accepted  proposal  or  bid,  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond,  A  bond 
in  the  sum  of  fifty  (501  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract 
the  sureties  tliereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  tlie  Panama-Pacific  In- 
ternational   Exposition    Company. 

Progressive   ixiyments   will   be   made. 

The  right  is  reserved  to  reject  any 
anc  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work  may  be  obtained  from  the  ^,- 
rector  of  'Works.  Room  207  Service 
Building.  Fillmore  and  Chestnut 
Streets  San  Francisco,  bv  depositing 
$10.00,  which  will  be  refunded  upo-    "• - 

return    of   the    pla  "    

in   good  conditio 


and    specific 
Buildings 
"WILLIAM   H,   CROCKER, 


Cha 


PROPOS.\LS    FOR    MARBLE. 


OFFICE  OF  THE  BOARD  OF  PUU 
Ik-  Works  of  the  City  and  County  o 
San    Francisco. 

Sealed  proposals  will  be  received  a 
this  office  between  the  hours  ot  . 
oVltvcfc    p.    m.    and    3    o'clock    p.    m. 


cdncNday,  the  2»th  day  of  April,  1014, 

tor   doing   the   following   work,    includ- 
ing    the     furnishing     of     the     necessary 
labor  and   materials   therefor,   to   wit: 
The   marble    work    for    the    t^ity    Hall 
Progressive   payments   will   be   made. 
Said   work    must    be   done   in    accord- 
ance   with    the    specifications    on    file    in 
the  office  of  the  Board  of  Public  W  orks. 
to    which     reference    '>!     '"^rtfiv  .  ^f^,' 
and  must  be  commenced  within  five  (5) 
calendar  days  from   the  receipt  of  wrt- 
ten    notice    from    the    Board    of    Public 
Works,      and      completed      within      four 
hundred    (400)      calendar     days     there- 

The  amount  of  bond  for  faithful  per- 
formance ot  contract  has  been  fixed  as 

"proposition   No.   1—   $75,000.00, 
Prop      "        "'     " 


$50,000.00. 
Proposition  No.  3 —  $50,000.00. 
Proposition  No.  4—  $50,000.00. 
Proposition  No.  5—  $1)0,001). 00. 
Propositi^ 
Propo 


$50,000.00. 

No.   7 — $100,000.00. 

Proposition   No.   S— $100,000,00. 


Proposition   No.   9— $1  00.000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible   bank,    payable    to    the    order 


TVcdn 


sday 


April      15 


1914. 


of  the  Clerk  o£  the  Supervisors  fur  an 
amount  not  less  than  ten  per  lejit  of 
the  aggregate   of   the   proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application  at 
Ihe  office  of  the  Architect,  end  all  pro- 
posals must  be  made  upon  sucli   forms. 

The  Board  of  Public  Works  reserves 
the   right   to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works.  RICHARD  J.   CLINE. 

Secretary. 


SKALEU  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  High- 
way Commission,  515  Forum  Bldg.. 
Sacramento,  Cal.,  until  the  time  herein- 
after noted,  at  which  time  they  will  be 
publicly  opened  and  read,  for  construc- 
tion in  accordance  with  the  specillca- 
lions  therefor,  to  which  special  refer- 
ence is  made,  portions  of  State  liigh- 
way  as   follows: 

lintll  2  oVlock  P.  M.,  April  27,  1»I4. 

Siskiyou  County  from  Hornbrook  to 
llie  Oregon  Line  (lI-Sis-3-C),  about  S 
miles   in   length,   to  be  graded. 

Shasta  County  from  La  Moine  to 
Hazel  Creek  P.  O.  (II-Sha-3-D).  about 
11.9  miles  in  length,  to  be  graded. 

Tehama  County  from  the  southerly 
boundary  to  Corning  (H-Teh-i-A), 
les  in  length,  to  be  built  of 


tbou 
Portlai 

Butte     County   from   Lindo     Channel 
to    the    northerly    boundary    (III-But-3- 
ibout    11.2    miles    in    length,    to    be 


rtherly 


of   Portia 
County 


fron 


Grapit     t 
laary  (III-GIe 

length,  to   be   hi 


-C), 


abou 

Portland    _.        __.    

Sonoma  County  from  the  northerly 
boundary  to  Cloverdale  (IV-Son-l-Ji. 
about  4.S  miles  in  length,  to  be  graded. 

Plans  may  be  seen,  and  forms  of 
proposals,  bonds,  contract,  and  speci- 
fications may  be  obtained,  at  the  said 
office  and  they  may  be  seen  at  the  of- 
Division    Engineers   of  th 


BUILDING  AND  INDUSTRIAL  NEWS 

labor,  and  doing  the  work  required  for 
the  construction  and  erection  of  tlie 
elevator  work  of  the  building  known 
as  the  Female  Building,  at  the  Stock- 
ton State  Hospital,  Stockton,  Califor- 
nia, in  accordance  with  the  plans  and 
speciflcatlons  therefor,  copies  of  whicli 
may  be  obtained  on  application  to  tlie 
State  Department  of  Engineering,  Sac- 
ramento,  California. 

Such  bids  will  be  received  for  the 
Entire  Work. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

A  deposit  of  Five  Dollars  ($5.00)  will 
be  required  on  plans  and  specifications, 
tlie  deposit  to  be  returned  immediately 
on  the  return  of  tlie  plans  and  specl- 
flcations  to  the  State  Department  of 
Engineering,  at  S<icramento,  Califor- 
nia, in  good  condition. 

Tlie  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any  and 
all  bids  and  to  waive  any  Informality 
in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F, 
.MoCLURB.  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope  "Proposals-  for  Elevator 
Work.  Stockton  State  Hospital,  Stock- 
ton, California," 

(Signed)  W.    F.   McCLURE. 

State  Engineer.    (•  i 


NOTICE    TO    CONTRACTORS. 


Building,  Sacramento,  Californh  . 
nnd  Ineliidlnf^  13  o'clock,  noon,  Mon- 
day, April  27,  1914,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
fdr  furnishing  all  plant,  materials,  and 
labor,   and  doing  tlie  work   required   for 


sions   in  which   the 


ed.      The  Di\ 


ork 


iltuat- 


Englneers'  offices  _.  _ 
Willlts,  Redding,  Sacra- 
rrancisco,  San   Luis  Obispo, 


No   bid    will   be 


of  prospect! 
"Notice    to 
he  blank   for 


be  do 


to    biddii 
etc. 


;  bidders  is  called  to 
ontractors"  annexed 
of   proposal,   for   full 


quantitii 


I    Department    of    Eng 
s    the    right    to    reject    anv    ni-    a 
or    to    accept    the    bid    deemed    f( 
est  interests  of  the  State 
CHARLES  D.   BLAXEY, 
NEWELL  D.   DARLINGTON. 
CHARLES  F.  STERN. 
California    Highway    Commissio 


NOTICE    TO   CONTR.tCTORS. 

TREASURY  DEPARTJIENT,  Suiier- 
vlsing  Architect's  Office.  Washington. 
II.  C.  March  27,  1914.— SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
S  P.  M.,  May  0,  1014,  for  th^  construc- 
tion complete  (including  mechanl'cal 
equipment,  interior  lighting  fixtures 
and  approaches)  of  the  United  Stiites 
Post  Office  at  Grass  Valley,  Cal.  The 
building  is  one  story  and  basement, 
with  a  ground  area  of  approximately 
4,450  square  feet;  stucco  facing:  slate 
roof:  nonflreproof  construction.  Draw- 
ings and  specifications  mav  be  obtain- 
ed from  the  custodian  of  site  at  Grass 
Valley,  Cal.,  or  at  this  office,  in  the  dis- 
cretion of  the  SupervisingArchitPct.  O. 
WBNDEROTH.     Supervising     Architect. 


NOTICr    TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  bv 
W.  F.  McClure,  State  Engineer.  Capitol 
Building.  Sacramento.  California,  up  tn 
an  Including  12  o'clock  noon,  Tiicsdoy, 
April  21««,  1914,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,   materials  and 


the 


nstr 


Agnew,  California,  in  accorda 
plans  and  specifications  therefor,  copies 
of  which  may  be  obtained  on  applica- 
tion to  the  State  Department  of  En- 
gineering.   Sacramento,    California. 

Such  bids  will  be  received  for  the 
Entire  Work. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany   each   bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifica- 
tions, the  deposit  to  be  returned  im- 
mediately on  the  relurn  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering  at  Sacramento. 
California,  in   good  condition. 

The  State  Department  of  Engineer- 
ing reserves  tlie  right  to  reject  anv 
and  all  bids  and  to  waive  any  Infor- 
mality in  any  hid  received. 

All  bids  must  be  addressed  to  W.  F 
McCLURE,  State  Engineer,  Sacramento. 
California,  and  plainly  marked  nn  the 
envelope;  "Proposals       for       Nurses' 

Home,    Agnews   State    Hospital,    Agnew. 
California." 

(Signed)  W.  F.  McCLURE. 

State    Engineer.     (•! 

♦ 

NOTICE   TO    CONTRACTORS. 


Building.  .Sacramento.  Callfo 
nnd  InclnfUng  12  o'clock,  noon,  Tues- 
day, April  2.S,  1914,  said  bids  then  and 
there  to  be  puhliclv  opened  and  read 
for   furnishing  all   plant,   materials 


and  doing  tlie 
the      construct 
building  to  be 
Cot 


otio 


ed  fo 
of 


at    th 


Hospital.  Agnew.  Califo: 
cordance  with  plans  and  specifications 
therefor,  copies  of  which  mav  be  ob- 
tained on  application  to  the  State  De- 
partment of  Engineering.  Sacramento. 
Cfilifornla. 

Such  bids  will  be  received  tor  the 
Entire  Work. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each   bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifica- 
tions, the  deposit  to  be  returned  Im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineerlne  at  Sacramento, 
California,   in   good   condition. 

The  State  Department  of  Engineer- 
ing   reserves    the    right    to    reject   any 


19 

Ive    any    infor- 
ed. 

.\ll  bids  must  be  addressed  to  W.  F. 
.M'l-I.URE,  State  Engineer,  Sacramento 
California,  and  plainly  marked  on  the 
envtloiie:  "Proposals  for  Worker's 
I  lit tage— Female— at  the  Agnews  State 
Hospital,    Agnew,    California." 

I  Signed)  W.  F.   McCLURE. 

State  Engineer,      t') 

PROPOSALS    FOR    SALE    OP   VESSELS. 


NAVAL    VESSELS.- 


Navy 


SALE    OF   U, 
Sealed    proposi 

1  of  supplies  and  accounts^ 
irtment,  Washington.  D.  C. 
clock,  noon.  May  14,  1914, 
when  they  will  be  publicly  opened  for 
the  purchase  of  the  following  vessels; 
U  S.  S.  Manila,  at  navy  yard.  Mare 
Island,  Cal.,  appraised  value  $10,000:  U 
S.  S.  Restless,  at  naval  torpedio  station 
Newport,  R.  I.,  appraised  value  $2,000. 
The  Manila  will  be  sold  for  cash  to  the 
highest  .bidder  and  the  Restless  to  the 
bidder  offering  the  highest  price  above 
the  appraised  value.  Forms  of  pro- 
posal and  bond  and  information  con- 
cerning the  vessels  and  the  terms  and 
conditions  of  sale  may  be  obtained 
upon  application  to  the  bureau  of  sup- 
plies and  accounts.  JOSEPHUS  DAN- 
IELS   Secretary   of  the  Navy. 


NOTICE   TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  by  W 
'.    McClure.      State    Engineer,      Capitoi 
"   '"         a.    up   to 


fu 


-.  Callfor 

Including   12  o'clock,   noo_.    

April  23rd,  1914,  said  bids  then  £ 
be   publicly    opened   and    ri 
isning   all    plant,    materials   e 
d  doing  the  work  required 


ucti. 


Wa 


kton   State   Hospital.   Stockton.   Cal 
■  '  with    pi, 

copies   0 


specifications  therefi 

may    he   obtained    on ,..._. 

State   Department  of  Engin 
ramento,   California. 

Such    bids    will    be    received    for    th 
Entire  Work. 

Cash       a  bidder's  bond,  or 
check   in   the  sum     of  ten  p^.      ,^. 
(10%)    of  the   amount    of   the    bid   i 
accompany  each  bid. 

A  deposit  of  Ten   ($10.00)   Dollars 
d   on  plans  and  specificat 


nd 


'ing,   Sac- 


tified 


deposit  to  b( 
he  return  of  the  plans  and  s 
3ns  to  the  State  Department  c 
erlng  at  Sacramento,  Califorr 
1  condition. 

State   Departmet   of   Engini 


tely 
jecifl- 
f  En- 


bids 


the 
nd    to 


■ight  to 
alve   I 


eived 

-      nust  be 

.McCLDRE.    State    Engin 

th 


Informality 


all 


ny    bid 

ed   to  W.  F. 

Sacramen- 

Callfornia.  and  plainly  marked  on 
nvelope;  "Proposals  for  Ward  25, 
e   Stockton   State   Hospital    Stock- 


W.    F. 


NOTICE   TO    CONTRACTORS. 

OFFICE  CONSTRUCTING  QUAKTER- 
.M.\STER,  Fort  Mason,  CaU  April  It, 
l;ll  I,— SEALED    PROPOSALS.    In    tripli- 

Stahles  at  the  Presidio  of  San  Fran- 
cisco, Cal..  will  be  received  until  11  A. 
M..   May   11,   1914,     and     then      opened. 


posals  to  be  enclosed  in  sealed  en- 
velopes and  addressed  to  LIEUT.  COL. 
GEO.   McK.   WILLIAMSON,   Q.   M.   C.    ( 

I NCOR  P<>R,\TIONS. 

Californra        Muvaii        Co.  Capital 

Slock,  $100,000:  subscribed,  $5:  shares, 
81  each.  Directors — W.  S.  Brano.  C.  .\. 
Turner.  F.  Artiguea.  C.  P.  Knights.  H. 
H.  Maundrell,  1  share  each.  Place  of 
business.   San   Francisco. 

International  '  Sales  Corporation. 
Capital  Slock,  $'00,0110:  suhscrlbed.  $.1: 
shares,  $1  each.  Directors — W.  .T.  Mor- 
gan. J.  A.  Stuart,  E.  B.  Ragsdale.  1 
shares  each.    Place  of  business,  S.  F. 
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Wednesday,      April      16, 


1914. 


Flnnn  denlrlnK  newB  from  cvrtala  Urnlltlen  like  Soa  Francisco,  l.»«  Angeles. 
PoTtlnnil,  Senltle.  eir..  nlH  and  aU  Imoli  Itrmn,  rommeacine  oa  this  paee,  all 
carefully  clanHifled  at  to  lo4^atl*B.  These  Name  Itetnn  are  repeated  la  th« 
fore  part  of  the  nciv..i  department,  under  dl-tlnet  headlaBS.  "ueh  as  Baak« 
Churches.   Hatels,  rte. 


SAN  FRANCISCO. 

EXHIBIT  BUILDING  —  2  story, 
frame  and  plaster.  Cost  not  stateu. 
San  Francisco.  Arcliitect.  Oakesliott, 
■117  Market  street,  room  207,  Owners. 
State  of  Australia.  Architect  Oake- 
sliott has  arrived  in  this  city  with 
complete  working  drawings  for  the 
exhibit  building  to  he  erected  by  Aus- 
tralia .ind  will  sliortly  imII  tor  figures. 
The  building  will  he  one  of  the  largest 
to  he  erected  by  tlie  foreign  countries. 
Further  mention  will  he  made  when 
bids    are    called. 

STATE  EXHIBIT  BUILDING  —  2 
story,  frame  and  plaster.  Cost  not 
stated.  San  Francisco.  Architect. 
Frederick  Whitton,  251  Kearny  street, 
S.  F,  Owners,  State  of  Iowa.  Fred- 
erick Whitton  spent  Monday  with  the 
Governor  and  delegates  of  the  Iowa 
State  Commission  to  the  Panama-Pa- 
ciflflc  Exposition  in  selecting  a  site 
for  the  ihuilding.  Plans  will  be  pre- 
pared   at    once    and    construction    will 


he 


■led 


th. 


of 


Mr.  Whitton.  The  building  will  be 
a  two-story,  frame  and  plaster  struc- 
ture, and  will  cost  In  the  neighbor- 
hood  of    toCOOO. 

STATE  EXHIBIT  BUILDING  —  2 
story,  frame  and  plaster.  Cost  not 
stated.  .San  Francisco.  Architect's 
name  not  given.  Owners,  State  of 
Massachusetts,  Plans  submitted  by 
the  Massachusetts  State  Commission- 
er have  been  approved  by  the  Division 
of  Works  of  tlie  Exposition  Co,,  and 
figures  will  he  called  for  at  once.  The 
structure  will  be  a  replica  of  the  State 
Capitol  at  Boston.  Commissioners  C. 
O.  Power  and  F.  L.  Wells  of  the  Massa- 
chusetts State  Commision  are  stopping 
at  the   St.   Francis  Hotel. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $20,000.  San  Francisco. 
Architects,  Rousseau  &  Rousseau.  Mo- 
nadnock  BIdg,.  S.  F,  Owners,  Rous- 
seau Realty  Co.  The  building  wi.i  be 
erected  at  the  southeast  corner  of  Page 
and  Fillmore  streets,  covering  an  area 
of  30  by  81  feet.  The  building  has 
been  arranged  for  one  store  on  the 
first  noor  besides  the  entrance  to  the 
apartments.  Upper  floors  will  be  ar- 
ranged for  seven  suites  of  two,  tiiree 
and  four  rooms.  All  apartments  will 
lave  wall  beds  and  private  bath 
room.s.  Interiors  will  he  finished  in 
pine  and  elm  panels.  Some  oak  floors 
will  be  used.  There  will  be  steam  heat 
an  1  a  hot  water  system.  Bath  rooms 
w:il  have  composition  floors  and  tile 
wainscot.  Exterior  of  the  building 
will  be  covered  with  brick  veneer. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

APARTMENT  HOUSE  ALTERA- 
TION—3  story  and  base,  frame,  »3,000, 
San  Francisco,  Architect,  none.  Own- 
er. Patrick  Lynch,  1116  Hampshire 
street,  .S.  F,  This  work  will  consist  of 
the  alteration  of  a  two-story  frame 
buldlng  at  571  Natoma  street  into  a 
three-story  apartment  house.  Suites 
will    be    of    two    and    three    room    type. 
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ing. Tlie  outside  of  the  building  will 
be  covered  with  rustic  and  shiplap. 
Plans  are  in  the  hands  of  the  owner 
and  work  will  be  done  by  Day  Labor. 
APART.MENT  HOUSE— 3  story  and 
base,  frame,  110,000.  San  Francisco. 
Architect.  Paul  P,  De  Martini,  2123 
Powell  street,  S,  F.  Owner,  G.  Romano. 
The  building  will  be  erected  on  Pacinc 
street  near  Taylor  and  will  contain 
six  suites  of  two  and  three  rooms.  In- 
terior will  be  finished  In  pine  and  red- 
wood. There  will  be  wall  heds  and 
private  baths.  Plans  also  provide  for 
a  hot  water  system.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken.       Bids    will    close    in 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  }15,000.  San  Francisco. 
Architect,  none.  Owner,  E.  M.  Fritz. 
1101  .Masonic  avenue,  S.  F.  The  build- 
ing will  he  erected  at  the  northeast 
corner  of  Frederick  and  Delmar 
streets,  covering  an  area  of  29  by  105 
feet.  Interior  has  been  arranged  for 
a  total  of  eleven  suites  of  two,  three 
and  four  rooms.  All  Interior  finish 
will  be  of  pine  and  hardwood.  Suites 
will  have  private  bath  rooms  and  wall 
beds.  Plans  provide  for  steam  ITeat 
and  a  hot  water  supply.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Portable  vacuum  cleaners 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  A  klinker 
brick  base  is  also  specified.  Plans  are 
complete  and  work  will  be  done  by 
Day  Labor.  All  materials  are  now  be- 
ing   purchased. 

APARTMENT  HOUSE—',  stoiy  .iiid 
base,  reinforced  concrete,  $30,000.  San 
Francisco,  Arcliitect,  T.  Patterson,  3]  0 
California  street,  S,  F.  Owner,  S. 
Zussman.  The  building  will  be  erect- 
ed on  the  north  side  of  Post  street 
west  of  Larkln.  There  will  be  a  num- 
ber of  two  and  three  room  suites  all 
of  which  will  have  private  bath  rooms 
and  wall  beds.  Interior  finish  will  be 
of  pine  and  redwood  wltli  some  elm 
panels  and  oak  floors.  Plans  provide 
for  steam  heat  and  a  liof  water  supply. 
An  automatic  elevator  will  be  in- 
stalled. Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  a  contract  will  be  awarded 
shortly. 

APARTMENT  HOUSES — 2,  3  story 
and  hase,  frame,  $12,000  each.  San 
Francisco.  Architect,  none.  Owner,  J, 
Sockolov,  1857  O'Farrell  street,  S,  F. 
Tliese  two  buildings  will  he  erected  on 
adjoining  property  on  the  north  side  of 
California  street  east  of  Broderick 
and  will  cover  an  area  of  40  by  122 
feet.  The  two  buildings  will  contain 
a  total  of  12  suites  of  three  and  four 
rooms.  Interior  finish  will  he  of  pine 
and  elm  panels  with  beam  ceilings  and 
some  hardwood  floors.  There  will  be 
steam  heat  and  a  hot  water  supply. 
Bath   rooms  will   have  lile  wainscot  and 


composition  floors.  All  apartments  will 
he  equipped  with  wall  beds.  Exteriors 
of  the  buildings  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    Labor, 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  Louis  Creyer,  2030 
Larkin  street,  S,  F,  The  dwelling  will 
he  erected  on  Uth  avenue  near  Judah 
street,  and  has  been  designed  for  a 
six-room  house  with  bath.  Interior 
finish  will  he  of  pine  and  redwood 
with  hardwood  floors  In  the  principal 
rooms.  There  will  be  a  large  open 
fire  place  and  tile  mantel  in  the  living 
room.  Bath  room  and  kitchen  will 
have  tile  wainscot.  An  automatic 
water  heater  will  he  installed.  Ex- 
terior of  the  dwelling  will  be  covered 
with  rustic.  Plans  are  complete  and 
in  the  hands  of  the  owner  wlio  will  do 
the  work  'by  Day  Labor.  Materials  are 
being   purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect. Cliarles  C.  Prye,  20  Montgomery 
street,  S  F.  Owner's  name  withheld. 
The  dwelling  has  been  designed  for  an 
eight-room  house  with  two  baths  and 
will  be  erected  on  Commonwealth 
avenue  in  Jordan  Park.  Interior  will 
be  finished  in  pine  with  some  elm  pan- 
els.     Hardwood    floors    will    be    used    in 
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furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors  and  will  be  equipped  with 
sliowers.  An  automatic  water  heater 
will  be  Installed,  xterlor  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared. 
RESIDENCE  —  2  story  and  base, 
frame.  $5,000,  San  Francisco.  Archi- 
tect, William  H.  Crim,  Jr.,  426  Kearny 
street,  .S,  F,  Owner,  .Mrs,  Henel  S, 
Treat.  The  dwelling  will  be  erected 
on  ISth  avenue  hetween  California  and 
Lake  streets,  and  has  'been  designed 
lor  an  eight-room  house  with  two 
b.iths.  Interior  finish  will  be  of  pine 
and     redwood    with       some       hardwood 


II 0 


■ill     be 


ace     he 


and  open  fil-e  places.  Mantels  will  be 
of  tile  or  brick.  An  automatic  water 
heater  will  be  installed.  Bath  rooms 
win  have  tile  wainscot  and  composi- 
tion floors.  Exterior  of  the  houte  will 
he  covered  with  cement  plaster  on 
metal  lath.  plans  are  complete  and 
bids   will   be   called  tor   shortly. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000,  San  Francisco,  Arc.n- 
tect,  Paul  F,  De  .Martini,  2123  Powell 
street,  S,  F,  Owner,  Robert  McGalile. 
The  liouse  will  be  erected  on  16th  ave- 
nue north  of  Lake  street,  and  has  been 
designed  tor  six  large  rooms  and  bath. 
Interior  will  be  finished  in  pine  and 
hardwood  with  hardwood  floors  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  he  furnace  heat 
and  open  Are  places.  Mantels  will  bo 
of  tile.  An  automatic  water  heater 
will  be  installed.  Bath  room  will  have 
tile  wainscot  and  composition  floor. 
Exterior  of  the  dwelling  will  be  cov- 
ered wntli  rustic  and  cement  plaster  on 
metal   lath.     Plans  are   being  prepared. 

RESIDENCES— 3.  2  story  and  base, 
frame.  $3,000  each.  San  Francisco.  Ar- 
chitect, none.     Owner.  Edward  B.   Man- 
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veneer  bases.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will 
do  the  work  by  Day  Labor.  Materials 
are   now   being  purchased. 

CHURCH— 2  story  and  base.  Cl.iss 
C  construction,  $60,000.  San  Franci.sco. 
Architect.  William  H.  Crim,  Jr..  425 
Kearny  street,  S.  F.  Owners.  Second 
Church  of  Christ.  Scientist.  The  build- 
ing will  be  erected  at  the  corner  of 
Dolores  and  Cumberland  streets,  and 
has  been  designed  in  the  classic  style. 
The  main  auditorium  will  have  a  seat- 
ing capacity  of  1,000  people.  Interior 
finish  will  be  ot  pine  and  ornamental 
plaster.  There  will  be  a  central  heat- 
ing system.  Art  and  leaded  glass  is 
also  specified.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Working  drawings  are  nearly  complete 
and  bids  will  be  called  for  within  a 
month.     Further  mention  will  be  made 


ork. 


CENTRAL.  FIRE  ALARM  STATION 
— Cost  not  stated.  San  Francisco.  Ar- 
chitect. City  Department  of  Architec- 
ture, Temporary  City  Hall  Bldg..  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Bids  opened  by  the  Board  of 
Public  Works  for  this  building  show 
the  Clinton  Fireproofing  Co  low  at 
136.500.  They  will  probably  be  award- 
ed the  contract.  A  complete  list  of  the 
bids  received  will  be  found  under  the 
heading  of  San  Francisco  in  this  issue. 

WAREHOUSE— 2  story  and  base, 
brick  and  steel,  $27,000.  San  Francisco. 
Architect.  William  H.  Crim,  Jr..  425 
Kearny    street,     S.     F.      Owner.      C.    G. 
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FLATS— 5.  2  story  and  base,  frame,. 
$20,000.  San  Francisco.  Architect. 
William  H.  Crim.  Jr..  425  Kearny 
street,  S.  F.  Owner.  John  McConagby. 
These  houses  will  be  erected  at  the 
corner  of  Army  and  Serpentine  streets 
on  adjoining  property.  Each  building 
hsa  been  designed  to  contain  two 
modern  flats  of  five  and  six  rooms 
with  bath.  Interiors  will  be  finished 
in  pine  and  redwood.  Some  oak  floors 
will  be  used.  There  will  be  open  fire 
places  In  each  of  the  living  rooms. 
Mantels  will  be  of  tile.  Automatic 
water    heaters    will    be    installed.      Bath 


ill     ha 


composltH 


tile 
Ext 


■  t     and 
ill      be 


metal     lath. 


prepared. 

FLATS- 
$3,000. 


BUILDING  AND  INDUSTRIAL  NEWS 

(ith  aveiiuc.  S.  F.  The  l)ulldins  will 
be  erected  on  the  east  side  of  Belve- 
dere street  north  of  17th  and  has  been 
designed  to  contain  two  flats  of  five 
and  six  rooms  with  bath.  Interiors 
will  be  finished  in  pine  and  redwood 
with  some  elm  panels  and  oak  floors. 
There  will  be  large  open  fire  places 
and  tile  mantels.  Automatic  water 
beaters  will  be  installed.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Exterior  of  the  building 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  in 
the  hands  of  the  owner  and  the  work 
will  be  done  by  Day  Labor.  Materials 
are  now  being  purcliased. 

FLATS — 2  story  and  base,  frame, 
$6,000.  .San  Francisco.  Architect,  E. 
E.  Young,  2.il  Kearny  street,  S.  F. 
Owner.  W.  A.  Breen.  The  building 
will  be  erected  on  the  west  side  ot 
20tb  avenue  north  of  Balboa,  covering 
ann  area  of  23  by  70  feet.  Each  flat 
will  contain  flve  rooms  and  bath.  A 
garage  will  occupy  the  basement.  In- 
teriors will  be  flnlshed  in  pine  and 
hardwood  veneer  with  some  hardwood 
floors.  There  will  be  open  fire  places 
in  each  living  room.  Mantels  will  be 
of  tile  or  brick.  Bath  rooms  wlil  have 
tile  wainscot  and  composition  floors. 
Automatic  water  heaters  will  be  in- 
stalled. Exterior  of  the  building  will 
be  covered  with  rustic  and  shiplap. 
Plans  are  complete  and  work  will  be 
done  by  Day  Labor. 

FLATS — 2  story  and  base,  frame. 
$4,500.  San  Francisco.  Architect,  none. 
Owner.  Charles  W.  Higglns.  1306  Shra- 
der  street.  .S.  F.  The  building  will  be 
erected  on  17th  avenue  north  of  Cali- 
fornia, covering  an  area  of  26  by  60 
feet,  and  has  been  designed  to  contain 
two  modern  flats  of  five  and  six  rooms 
with  bath.  Interior  finish  will  be  of 
pine  and  redwood  with  some  elm  pan- 
els and  hardwood  fioors.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels.  Bath  rooms  will  have  tile 
wainscot  and  comiposltlon  floors.  Au- 
tomatic water  heaters  will  he  installed. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster 
with  a  brick  veneer  base.  Plans  are 
complete  and  In  the  bands  ot  the  own- 
er who  will  do  the  work  by  Day  Labor. 
Materials  are  now  being  purchased. 

FLATS — 3  story  and  base,  frame. 
$7,000.  San  Francisco.  Architect.  E. 
E.  Young.  251  Kearny  street,  S.  F. 
Owner,  Capt.  George  H.  Goodell.  The 
building  will  be  erected  on  3rd  aven- 
nuc  near  Hugo,  covering  an  area  of  25 
by  80  feet,  and  has  been  arranged  to 
contain  six  flats  ot  four  and  flve  rooms. 
Interiors  will  be  flnlshed  in  pine,  red- 
wood and  elm  panels.  Hardwood 
floors  will  be  used  In  the  principal 
rooms.  Mantels  will  be  of  tile.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  ot  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done   by   Day  Labor. 

RAILROAD  TRACK  WORK.  MOV- 
ING FREIGHT  .SHEDS.  ETC— $30,000. 
San  Francisco.  Architects.  Engineer- 
ing Department,  Southern  Paciflc  Co.. 
'Flood  Bldg..  .S.  F.  Owners.  Southern 
Pacific  Co.  The  Southern  Pacific  Co. 
will  start  work  at  Third  and  Townsend 
streets  within  a  tew  days.  The  first 
work  to  he  under  taken  will  be  the 
moving,  of   six   sheds,  a   portion   of  the 
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old  passengci-  depot  and  construction 
of  temporary  office  quarters.  The  com- 
pany fixes  the  cost  of  this  work  at 
$30,000.  Bids  may  be  called  for  or  the 
work  may  be  done  by  the  company 
under    the   Day   Labor   system. 

STORES  AND  LOFTS— 6  story  and 
base.  Class  A  construction.  Cost  not 
stated.  San  Francisco.  Architect.  Al- 
fred Henry  Jacobs,  110  Sutter  street, 
S.  F.  Owner.  Charles  Schlesslnger. 
The  building  will  be  erected  on  the 
south  side  ot  Market  street  just  west 
of  Second  street,  having  a  frontage  of 
30  feet  on  Market  street  and  a  depth 
ot  about  120  feet.  The  property  is  one 
ot  the  last  pieces  of  unimproved  Mar- 
ket street  property.  Construction  will 
be  class  A  with  a  complete  steel 
frame  and  brick  curtain  walls.  Upper 
floors  will  be  arranged  for  lofts,  but 
so  designed  that  they  may  be  turned 
into  offices  without  much  further  out- 
lay. Interior  finish  will  be  of  pine. 
There  will  be  steam  heat,  freight  and 
psasenger  elevators,  a  hot  water  sup- 
ply and  metal  window  sash  and 
frames.  Patent  store  fronts  are  also 
specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
terra  cotta.  Plans  are  nearly  com- 
plete  and    figures   will  be  called   for  at 

STORES  AND  DANCE  HALL  —  2 
story  and  'base,  brick  and  steel,  $30.- 
000.  San  Francisco.  Architect.  Henry 
H.  .Meyers.  Kohl  Bldg..  S.  F.  Owners. 
Henry  Investment  Co.  The  building 
will  be  erected  at  the  northwest  corner 
of  Carp  and  16th  streets,  covering  an 
area  ot  73  by  143  feet.  The  first  floor 
.vlll  be  arranged  tor  a  number  of 
stores,  while  the  entire  second  floor 
will  be  given  over  to  a  dance  hall.  In- 
terior flnish  will  be  ot  pine  with  a 
miple  floor  In  the  dance  hall.  There 
will  be  steam  heat.  Patent  store 
fronts  are  specified.  Exterior  ot  the 
liuikllng  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are    being    taken. 

STORES— 1  story  and  base,  brick, 
$12,000.  San  Francisco.  Architects, 
Rousseau  &  Rousseau,  Monadnock 
Bldg..  S.  F.  Owners.  The  Eisenbach 
Co.  The  building  will  be  erected  on 
the  south  side  ot  Sutter  street  east  of 
Jones,  having  a  frontage  of  35  feet  and 
a  deptli  of  88  feet.  There  will  be  sev- 
eral modern  stores  with  plate  glass 
display  windows  and  patent  store 
fronts.  Floors  will  be  ot  cement  Pine 
and  hardwood  interior  finish  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete    and    figures    are    being    taken. 

THEATRE — 1  story  and  base,  brick 
or  frame,  $6,000  or  more.  San  Fran- 
cisco. Architect.  Paul  F.  De  .Martini. 
2123  Powell  street.  S.  P.  Owner's  name 
withheld.  The  building  will  be  erected 
in  what  is  known  as  Carville.  near  the 
beach.  It  has  not  been  fully  deter- 
mined whether  brick  or  frame  con- 
struction will  be  used.  Interior  will 
be  finished  in  pine  with  some  orna- 
mental plaster.  Only  preliminary  plans 
ha\e  been  prepared.  Further  mention 
will    be   made   ot   the   work. 

PILED  ROADWAY  AND  SHEET 
PILING  BULKHEAD— Cost  not  stated. 
San  Francisco.  Engineer.  Director  of 
Works,  Service  Bldg..  .S.  F.  Owners. 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  have  been  completed 
tor  the  construction  of  a  piled  road- 
way  and   sheet   piling  bulkhead  at   the 
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Wednesday, 


15. 


1314. 


Fulton  Basin  Gardens  cm  the  Kxpusi- 
tion  Grounds.  Bids  are  now  being 
nailed  for  and  will  be  opened  on  April 
21st.  An  official  proposal  appears  in 
anotlier  column    of   tliis   issue. 

APARTMENT  HOUSE — 3  story  and 
base,  frame,  $10,000.  San  Francisco, 
Arcliitect,  M.  Mattanovicli,  David 
Hewes  Bldg.,  S.  F.  Owner,  Mrs.  Ryan. 
The    building    will    be    erected    on    the 


west    side    of    Cole    street    r 
and    has  been   designed    to 
suites    of    four    rooms    and 
Interior    will    be    finished    ii 
hardwood  with   oalc   floors  ir 


The 


ill    be 


r  Fulton 
main  six 
ith  eacli. 
pine  and 
he  living 
lieat,     a 


hot  water  supply  and  portable 
cleaners.  Bath  rooms  will  liave  tile 
floors  and  wainscot.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  iatii.  Plans  are  com- 
plete   and    figures   are   l>eing   taken. 

APARTMENT  HOUSE — I  story  and 
base.  Class  C  construction.  Cost  not 
stated.  San  Francisco.  Architect,  Da- 
vid C.  Coleman.  Merchants'  National 
Banlc  Bldg.,  .S.  F.  Owner,  Mr.  Osborn. 
Clunie  Bldg.  The  building  will  oe 
erected  on  Leavenworth  street  ad- 
joining the  corner  of  Geary.  Plans  pro- 
vide for  a  total  of  90  rooms  arranged 
in  two  and  three  room  suites  with  pri- 
vate baths.  Interior  finish  will  be  ot 
pine  and  elm.  There  will  he  steam 
heat  and  a  hot  water  supply.  An  au- 
tomatic elevator  will  also  be  installed. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  All  apartments 
will  be  equipped  with  wall  beds.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 

WAREHOUSE — 2  story  and  base, 
brick  and  steel,  $10,000.  San  Francisco. 
Architect,  William  H.  Crim.  Jr.,  425 
Kearny  street,  S.  P.  Owner.  C.  G. 
Lathrop.  The  building  will  be  erected 
at  the  southwest  corner  of  19th  and 
York  streets,  covering  an  area  of  40  by 
96  feet.  Interior  will  be  finished  in 
pine.  There  will  be  metal  window 
sash  and  frames  and  spiral  chutes. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  being  taken  on 
the  work. 

ICE.  AND  COLD  STORAGE  PLANT — 
3  story  and  base,  brick  and  steel.  $150.- 
000.  San        Francisco.        Architects, 

O'Brien  Bros..  Clunie  Bldg..  S.  F.  Own- 
er, F.  E.  Knowles.  The  building  will 
erected  at  the  corner  of  Bryant  and 
l.ith  streets,  covering  an  area  ot  120 
by  200  feet.  The  plant  is  intended  for 
one  of  the  largest  and  most  modern  ice 
and  cold  storage  plants  on  the  coast 
and  will  be  equipped  with  the  latest 
and  most  approved  machinery.  Inte- 
rior of  the  building  will  be  finished  in 
pine.  Metal  window  sash  and  frames 
are  specified.  Exterior  will  be  faced 
with  red  pressed  brick  trimmed  with 
granite.      Plans    are    complete    and    all 


ill   be    let   by 


the 


ner 


Brick    work    is   i 

FLATS — 2.    2 
$4,000 


jtory 


Ilo 


;atcr 


installed.  Exteriors 
will    be    covered   with 

ent  plaster  on  metal 
complete    and    in    the 

vner  who  will  do  the 
Materials  are  now 


Iieaters  will 
of  the  buildi 
rustic  and  ' 
lath.  Plans 
hands  of  the  owr 
work  by  Day  Labt 
being  purchased. 

HOTEL  AND  STORES — 3  story  and 
base.  Class  C  construction,  $20,000. 
San  Francisco.  Architects,  P.  Schwerdt 
&  Co..  Phelan  Bldg.,  S.  F.  Owners,  H. 
and  I.  Wolf.  The  building  will  be 
erected  on  Sixth  street  south  of  How- 
ard and  has  been  arranged  for  stores 
on  the  first  floor  and  a  number  of 
single  rooms  and   baths    on    the    upper 


two  floors.     I 
pine  through( 


The 

hot    wate 


finish  will  be  of 
e  will  be  steam 
■  supply.  Bath 
inscot  and  com- 


San  Franisco.  Architect 
none.  Owner.  C.  Rushton.  714  9th  ave- 
nue, S.  F.  These  buildings  will  each 
cover  an  area  of  2o  by  55  feet,  and  are 
to  be  erected  on  the  west  side  ot  Ninth 
avenue  near  Cabrillo.  Each  building 
will  contain  two  five-room  flats.  Inte- 
rior finish  will  be  of  pine  and  redwood 
with  some  hardwood  floors.  There  will  ' 
be  open  fire  places  and  tile  mantels. 
Bath  rooms  will  have  tile  wainscot  and 


heat    : 

rooms  will  have 
position  floors.  Patent  store  fronts  are 
specified.  Exterior  of  the  building  win 
be  faced  with  pressed  brick.  Plans  have 
been  revised  and  figures  are  now  being 
taken  from  among  the  three  lowest 
firms  who  originally  figured  the  work. 
ASPHALT  PAVING,  ETC. — Cost  not 
stated.  San  Francisco.  Engineer.  Di- 
rector of  Works.  Service  Bldg..  S.  F. 
Owners.  Panama-Pacific  International 
Exposition.  Plans  for  laying  a  sheet 
asphalt  wearing  surface  on  the  Main 
Concession  Roadway  and  the  Chestnut 
Street  Plaza  have  been  completed  and 
are  now  out  tor  figures.  Bids  will  be 
opened  on  April  2Sth.  Plans  and  speci- 
fications can  be  secured  from  the  office 
of  the  Director  ot  Works.  An  ofBcial 
proposal  appears  in  another  column  ot 
this  issue. 


story 


BAKERY- 

$6,000,  San  Fra 
Matthew  O'Brien.  F 
Owner,  James  L 
Kearny  street.  Th 
erected  on  the  no 
street  west  of  7th. 
50  by  SO  feet.     Inte 


and  base,  brick. 
:isco.  Architect, 
jcroft   Bldg..   S.    F. 

McLaughlin.      244 


lildlng 


ill    be 


■th 


ot    Jess 


will  be  finished 
r  will  be  used. 
Exterior  ot  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    Labor. 

Contracts   Awarded. 

STATE  EXHIBIT  BUILDING  —  1 
story  frame  and  plaster.  $20,000.  San 
Francisco.  Architect's  name  not  given. 
Owners.  State  ot  North  Dakota.  Con- 
tractors. Strehllow.  Freeze  &  Peter- 
son.   S.    F.      Contract   price.    $20,000. 

APARTMENT  HOUSE  ALTERA- 
TION AND  ADDITION — 3  story,  frame, 
$S,000.  San  Francisco.  Architect. 
Charles  J.  Rousseau.  46  Kearny  street, 
S.  F.  Owners.  Mr.  and  Mrs.  L.  S. 
Churich.  Contractor.  J.  Eric  Johanson, 
2726  20th  street.  S.  F.  Contract  price, 
$8,000. 

EXHIBIT  BUILDING — 2  story,  frame 
and  plaster.  Cost  not  stated.  San 
Francisco.  Architect,  August  Nordin, 
Mills  Bldg..  S.  F.  Owners.  Sweden. 
Contractors.  Lange  &  Bergstrom. 
Sharon  Bldg.,  S.  P.  Contract  price. 
$30,000. 


City  Bids  Opened. 

Central  Fire  Alarm  Stnlion  lu  JcfTeTN 

S(|liare       Attraets    .sixteen       ItidilerN 

For  Tile  AVork. 


The  Clinton  Firepr 
mitted  the  lowest  figur 
day  afternoon  meeting 


ofing  Co.  sub- 
at  the  Wednes- 
ot  the  Board  of 


Public  Works  for  the  construction  ot 
the  reinforced  concrete  ibuilding  to  be 
used  as  a  central  fire  alarm  station  and 
which  will  be  erected  in  Jefferson 
Square.  Sixteen  bids  In  all  were  sub- 
mitted. Following  is  a  complete  list 
of  the  figur«s: 

Fire  Alarm  Station. 

Carnahan    &    Mulford $42,151 

Pringle,  Dunn  &  Co. 46.800 

O.    C.    Holt 42,020 

Elmer  Carlson    42,500 

T.   W.   McClenahan  Co 41.290 

W.    A.    Newsom 3S.900 

Bluxome    &    Co 45,686 

P.  Gallagher    43,200 

Frank    M.    Garden    Co 39.873 

J.    W.    Carr 40.000 

Monson   Bros 39.937 

Howard   S.   Wilson 37.950 

Clinton    Fireprooflng   Co 36.5IT0 

C.    L.    Wold 39,950 

Grant    Fee    43,790 

R,    A.    Chisholm 44,434 

Bids  were  also  opened  at  the  same 
meeting  for  furnishing  machine  equip- 
ment for  the  Municipal  pipe  yards. 
Harron,  Rickon  &  McCone  were  the 
only  biclders  for  a  horizontal  bending 
machine  at  $30,096  with  additional 
equipment  at  $3,096.  Two  bids  were 
received  for  a  portable  electric  track 
drill:  Eccles  &  Smith  bid  $240.  and  the 
Pacific  Tool  Supply  Co.  bid  $365.  The 
following   bids    were   received    for    fur- 


old 


etal 


off  machine: 

Circular    Saw    Cut    off    Machine. 

Manning.   Maxwell   &  Morre.  .$1,319 

Pacific    Rolling    Mills 1.625 

Eccles  &   Smith 1,145 

Berger    &    Carter 1,063 

Pacific   Tool   Supply  Co 725 


Building  Contracts   Awarded. 


SAN    FRANCISCO     COUNTY. 


1125 
1126 
1127 
1128 
1129 
1130 
1131 
1132 
1133 
1134 
1135 
1136 
1137 
1138 
1139 
1140 
1141 
1142 
1143 
1144 
1145 
1146 
1147 
1148 
1149 
1150 
1151 
1152 
1153 
1154 
1155 
1156 
1157 
1158 
1159 
1160 
1161 


11S6 
1167 
1168 
1  169 
1170 
1171 
1172 
1173 
1174 
1175 


O^rner  Contractor 

Olsen     Carlson 

Porrazzo     Lima 

Hooper     Hooper 

Solari     Demartini 

Antipa     Sarraille 

Burton      Loveland 

Harder     Woolf  rey 

Lynch     Lynch 

Harder     Woolf  rey 

Same     Same 

Same     Same 

Bergren     Bergren 

Creyer     Greyer 

Pinlayson     Flnlayson 

Proctor     Proctor 

Hooker     Martin 

Heuter    Stand    Elec 

Same     Looney 

Flood     Stewart 

Same    Pac    Mfg 

Same   Am  M  &  M 

Gartenlaub     . .  .Gartenlaub 

Meyer     Meyer 

Powers     Powers 

Hendrickson    .Capital    Mtl 

HirsCh     Moller 

Wickstrum     Ward 

Keong     McClenehan 

Wright     Wright 

Fogarty  Meek 

Gtr  City   Lbr Grahn 

Spence     Feerlck 

Same     Same 

Saliou     Becaas 

Torney     Martin 

Del    Sarto    Ferrone 

Hildebrand     Pierson 

Levy     Fletcher 

Del'Ryana    Sterner 

Yellowstone     Monk 

Rippe     Lurmann 

Breen     Breen 

Goodell     Goodell 

Ciper     Hooper 

Devincenzi     . .  .  Devlncenzi 

Havard     Hill 

Goetjen  Goetjen 

Kellogg  Marcussen 

Scanlon   Scanlon 

Witte  Martin 

Same  Same 


605  It 

3900 

5365 

2000 

3000 

2000 

20000 

2000 

2800 

3000 

5000 

7800 

5500 

500 

960 

1625 

6773 

1600 

1000 

1000 

500 

400 


1500 
1900 
1875 
2550 
3213 
7000 
4680 
2180 
9500 

54000 
4860 
6000 
.7000 
2400 
75100 
3000 
3850 
3000 
3600 

10000 
6000 


■il   IS 


IIUJ. 


U7(i 
1177 
1178 
1179 
1180 
1181 
11S2 


118 

1185 
1186 


1196 
1197 
1198 
1199 

i::oo 

1201 


1224 
1225 
1226 
1227 
122S 
1229 
1230 
1231 
1232 
1233 
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Gartenlaub      .  ..Gaitenlaulj 

McDonald     Schroder 

Jordan      Riddle 

Von     Erkelens     Owner 

Getz     Klein 

Dozier     Fischer 

Lake     New-bert 

Fanin     Little 

Aubury     Auburv 

Parkside   Bldg   Co.. Owner 

Black     Black 

Skance     Skance 

Kusich      Kusich 

St.    Ingatius    ...Wn   Bldrs 

Moller     Secor 

Churich      Johanson 

Byrne     Pao    Plaster 

Same     Kiernan 

Same     Clark 

Stark      Little 

Herbert     Victor 

Same     Lettich 

Yellowstone     .  ..Pinkerton 

Dessenfant     Daniels 

Boggs     Boggs 

S  P  Co S  P  Co. 

Schwartz     Bletch 

Lillis     Lillis 

McNear     Fulton 

Haufe     Eckert 

Schmid     Miller 

Tie    Yick    Hofmeister 

Schultz     Hofmeister 

Gevian     Gevian 

Fritz     Fritz 

Schleicher     Kearns 

Burtt     Burtt 

Drew     Drew- 
Wagner     Aydukovich 

Castagnini      Castagnini 

McLaughlin     ..McLaughlin 

iManseau     Manseau 

Same     Same 

Same     Same 

Rushton     Rushton 

Same     Same 

Getz     McEachern 

Same     Same 

Whittell     Sarraille 

Reipetti     Carraro 

Campl     Carraro 

Sockolov     Sockolov 

Same     Same 

Eschen     Yates 

Same     Same 

Same     Same 

Same     S«ime 

Same     Same 

Same     Same 

Hyman     Finlayson 

Hechinger     Moren 


8000 
5000 
2000 
2700 
1800 
1000 
20000 
20000 
2000 
5000 
2800 
4000 
1550 
2800 
7000 
3100 
5300 
750 


4731 
1000 
1000 
1000 


4000 
4000 
3500 
3500 
3000 
2700 
2700 
12000 
12000 
2900 
2900 
2900 
2900 
2900 
290.) 
2O00 
5700 


(Citrreetlon   In   Cost) 

(1117)      W    PRESIDIO    75    N    Sacramen- 
to.     One-story   frame  shop. 
Owner Ross   Forsyth,   Care   Archi- 
tect. 
Architect  ..  .O.    R.    Thayer,      Merchants 
National   Bank   Bldg.,   S.   F. 
Contractor.  .Hosher  Glahn.   517   Crocker 
Bldg..   San   Francisco. 

COST,     ,.011 

11125)  COMG.  AT  PT.  56-S',4  SE 
Chapullepec  and  75  NE  Henrietta  NB 
25  SE  56-8%  S  25.56  NW  to  beg,  'be- 
ing E  Ml  Lot  222  Jacob  Heyman's  Su'b 
Cobb  Tract.  All  work  for  one  and 
one-half-story    frame    cottage. 

Owner Carl  and   Clara   Olsen. 

Architect  . .  .None. 

Contractor.  .Gus   Carlson,    216    Richland 
Ave.,   San  Francisco. 

Filed  Apr.  6,  '14.     Dated  Apr.  4,  '14. 
Frame   up   &    root  sheathing  on..  $600 

Rough     plaster     on 600 

Completed    a 
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ipleted    und    accepted 1000 

TOTAL  COST.  $3000 
none.  Limit,  June  I,  '14.  Forfeit. 
Plans   and  specifications   filed. 


Li  I 


accepted 

TOTAL  COST, 
lit,  90  days.  Fi 
specifications    fi 


1126)      NO.    1025    OCEAN    AVE.      Wood 


rk,     plastering,     p<tintii 


and    electr 


rk    for 


plumb- 
\-o-story 


frame  store  and  flat. 

Owner Michael    Porazzo, 

Ave..    San    Francii 
Architect  .  .  .None. 


Co 


ctor.  .Salv 


Filed  Apr.   6,  '14.      Dated  Mar.   I,   '14. 

Frame   up    $1000 

Plastering    completed    1000 


(I12S)  E  TAYLOR  150  S  Union  S  25x 
E  SS-9.  Concrete,  grading,  flnish 
liardware,  gas  and  electric  fixtures, 
mantels,  cement  walks,  shades  for 
tliree-story  and  basement  frame 
fl-ats. 

Owner Emil    and    Ida    Solari,    362 

Delano,    San    Francisco. 

-Architect  ...None. 

Contractor.  .Frank    Demartini      &     Co., 
274    29th.    San  Francisco. 

Piled   Apr.   6,   '14.      Dated  Feb.    19,  '14. 

Frame     up $1512.50 

Brown    coated     1512.50 

Completed    and    accepted 1512.50 

Usual    35    days 1512.50 

TOTAL  COST,   $6050.00 

Bond,  $3025.  Surety.  Paul  F.  De  Martini 

Limit,    90    days.      Forfeit,    none.      Plans 

and   specifications   filed, 

NOTE:— First  report  March  21,  No.  895 


(1129)  SW  ANZA  AND  25TH  AVE 
2.5x70.  AH  work  except  gas  and 
electric  fixtures  and  window  shades 
for    two-story    frame    store    and    flat. 

Owner Nicholas     Antipa,     —     25th 

Ave.,   S<in    Francisco. 
Architect  ..  .J.     Murray,     627     5th     Ave., 

S.   P.    (Uncertificated.) 
Contractor.  .Sarraille     &     Lagomarsino, 
2115    Powell,    S.    F. 

Filed    Apr.    6,    '14.      Dated   . 

Frame    up    $975 

Brown    coated    975 

Completed    and    accepted 97'5 

Usual     35     days 975 

TOTAL  COST,  $3900 
Bond,  $1950.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  75 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


220     W    Pill- 
-story  frame 


I.   L. 


(1130)      N    GREENWICH 

more.      All   work   for  tw. 

flats. 
Owner I.  L.  and  Mrs. 

Architect  .  .  .None. 

Contractor.  .F.   L.  Loveland,   2899     Val- 

lejo,    San    Francisco. 
Piled  Apr.  6,  14',     Dated  Mar.  30,  '14. 

Frame   up    $1000 

When    plastered    1000 

When    finished     lOOOO 

Usual    35    days Balance 

TOTAL  COST,  $5365 
Bond,  none.  Limit,  90  days  after  April 
10.  Forfeit,  none.  Plans  and  specifi- 
cations   filed. 

(1131)      N    RICHLAND    450    W    Mission. 
Two-story  and  basement  frame  dw)g. 
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.L.   G.   Harder,   252.S  .Mission, 
San   Francisco. 
.None. 

.Jolin      B.      Wooltrey,      3168 
21st,    San    Francisco. 

COST,   $2000 


frame  residence. 

Owner Annie    E.    Hooper,    450    12th 

.^ve..    San   Francisco. 

Architect  ..  .Plans   by    Contractor. 

Contractor.  ,B.      J.    Hooper,      450      12tli 
Ave..  San  Francisco. 

Filed    Apr.    6,    '14.      Dated    Apr.    4,    '14. 

Frame     up      25% 

Brown    coated     25Vo 

Completed    and    accepted 25% 

Usual    35    days 25% 

Contractor  to  receive  10%  of  Total  Cost 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications    filed. 


11132)      NO.    571    NATOMA.      .ilter   two 
story   frame    building   into    (6)    apart 


Patrick 

Lynch, 

1146 

Hampshi 

■e,    San    Fran 

Cisco 

ect  . .  .None. 

work. 

COST, 

$3000 

Da 


(1133)      N    RICHLAND    475    W    Mission. 
Two-story  and  basement  frame  dwlg. 

Owner L.  O.  Harder,  252.5  Mission, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .John      B.      Woolfrey,      3168 
21st,    ,San    Francisco. 

COST.   $2000 


(1134)  N    RICHLAND    500    W    Mission. 
Two-Story  and  basement  frame  dwlg. 

Owner L.  G.  Harder,  2528  Mission, 

San   Francisco. 
Arcjiitect  .  .  .None. 
Contractor.  .John      B.      Woolfrey.      3168 

21st.  San   Francisco. 

COST,   $2000 

(1135)  N    RICHLAND    425    W    Mission 
Two-story  and  basement  frame  dwlg. 

Owner L.  G.  Harder,  2528  Mission, 

San   Francisco. 
Arcliitect  ...None. 
Contractor.  .John      B.      Woolfrey,      3168 

21st,   San   Francisco. 

COST,   $2000 


E  TWENTY-FIFTH  AVE  150 
ring.  Two-story  and  basement 
(  dwelling. 

G.  N.  Bergren.  10  2nd  Ave., 

San   Francisco 
ct  ..  .None. 


Contractor 

.L.    G.    Bergrt 

n    &    Son,    209 

Sanchez,  San 

Francisco. 
COST,   $2800 

(1137)      W 

ELEVENTH 

AVE      75      N 

Juilah. 

Two-story      a 

nd       basement 

frame    re 

sidence. 

Owner 

.Louis   Greyer 
San    Francisc 

2030   Larkin, 

Architect  . 

.None. 

Days'  work 

COST,  $3000 

(1138)      B  BELVEDERE  324-1%   N  17th 
Two-story    and    basement    frame    (2) 


nay's    work.  COST,    $500(1 

(1139)  S  SEA  CLIFF  155-33  W  25th 
.■\ve.  Two-story  and  basement  frame 
residence. 

Owner John    W.    Proctor,    54    Pine, 

San   Francisco, 
.Architect  ..  .Willis      Polk,      1325      Mer- 
chants'      Exchange       Bldg,. 
San  Francisco. 
Day's    work.  COST.    $7S0n 

.XOTB: — Job   started. 

11140)      S  PACIFIC  AVE  185   E   Walnut, 


epaii 


.Mr 


P.    Ho 


Kathe 

3277  Pacific  Ave.,  S.  P. 
.Willis  Polk,  Merclu 
Exchange  Bldg.,  S.  F. 
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CoulrauCor.  .Will.      Maitin.    ilO      Jessie, 
San    Francisco. 

COST.    $550(1 
NOTE:— Job    started. 

(IHt)  S  BUSH  S6-6  E  Polk  63-6x120. 
Installation  of  electrical  work,  con- 
duits and  wiring  for  two-story  and 
basement  garage. 

Owner E.   L,.    Hueter,    S16   JMission, 

San   Francisco. 
Architect  ..  .Zanolini     &     Jewett,       604 

Montgomery,   S.   F. 
Contractor.  .Standard   Elec.   Constr.   Co., 
60    Natoma,   San   Francisco. 
Filed  Api".  7.  IM.     Dated  Apr.  6,  '14. 

Payments  of    75% 

Rougliing   in   done    

Completed    and    accepted 

Usual    35    days 25% 

TOTAL  COST,  J500 
Bond,  none.  Limit,  none.  Forfeit,  Jll). 
Plans  and  specifications,  none. 

(1142)  PLUMBING    ON    ABOVE. 
Contractor.  .J.  Looney  Co.,  Inc.,  SB   City 

Hail  Ave.,  San  Francisco. 
Filed    Apr.    7,   '14,      Dated   Apr.    3,   '14. 

75%  as  follows: 

Roughed    in     

Fixtures  delivered  at  building... 

Completed     

Usual     35     days 25% 

TOTAL  COST,  I960 
Bond,  limit,  none.  Forfeit,  $10.  Plans 
.Tnd   specifications,   none. 

(1143)  N  BROADWAY  6S-9  W  Web- 
ster W  148-9xN  275.  Stairs  of  quarter 
sawed  oak  for  two-story  Class  "A" 
residence. 

Owner Jas.  L.  Flood. 

Architect  ...Bliss      &      Faville,    Balboa 

Bldg.,  San  Francisco. 
Contractor.  .J.    K.    Stewart,    Army    and 

Alabama,   San    Francisco, 
Filed   Apr.   7.  '14.      Dated  Mar.   25,  '14. 

On    1st   of  each    month 75% 

Usual    35    days 2„i<, 

TOTAL  COST.  $1625 
Bond.  none.  Limit,  30  days.  Forfeit, 
$50.      Plans  and   specifications    filed. 

(114)  MILL  WORK  FOR  SERVICE 
portion  of  building,  etc.,  on  above. 

Contractor.  .Pacific    Mtg.    Co.,    177    Ste- 
venson,  San   Francisco. 

Filed  Apr.  7,  '14.     Dated  Mar.  24.  '14. 

Payments    same    as   above 

TOTAL    COST,    $6773 

Guaranty      bond      In    favor    of      owner. 

Sureties,    Fred    H.    Beaver    and    D.    O. 

Druftel.      Limit,    50    days.      Forfeit,    $50. 

Plans   and   specifications    filed. 

(1145)  MARBLE  WORK  FOR  VESTI- 
bule  and  vestibule  floor  at  main  en- 
trance on  above. 

Contractor.  .American  Marble  &  Mosaic 

Co.,  25  Columbia  Sq.,  S.  F. 
Filed   Apr.   7,   '14.     Dated  Mar.   24,   '14. 

TOTAL  COST,  $1500 
Bond,  $750.  Surety,  Globe  Indemnity 
Co.  Limit,  30  days.  Forfeit,  $50.  Plans 
and    specifications    filed. 

(1146)  NO.  28*3  FILLMORE.  Repair 
and  additions  to  residence. 

Owner A,   Gartenlaub,  2300  Vallejo 

San  Francisco. 
Architect  ..  .Bernard      J.      Joseph,      1st 

National    Bank    Bldg..   R.    F. 
Day's    work.  COST.    $1000 

(1147)  S  GREENWICH  155  E  Mont- 
gomery.     Two-story   frame    (2)    flats. 


BUILDING   AND   INDUSTRIAL  NEWS 

San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1000 


(IHS)      NO.    2857    BUSH.      Add    4    rooms 
in   basement. 

Owner Edw.    Powers,    Premises. 

Architect  .  .  .None. 

Day's  work.  COST,   $500 


(1149)      NW    HOWARD      AND      THIRD. 
Erect    marquise. 

Owner Wm.   Hendrickson   Jr..    1009 

Shreve   Bldg.,   S.   F. 
Architect  .  .  .None. 

Contractor.  .Capital    Sheet   Metal    Wks., 
1927    Market.    ,S.    F. 

COST,    $40(1 


(1150)      1535       GRANT       AVE.  Alter 

stores  and  change  front. 
Owner Hirsch    Bros.,    1S5    Steven- 
Architect  ,.,None. 
Contl'actor..R.    W.    Moller,    185    Steven- 

COST,   $500 


(1151)      NO.    J902    GREEN.      Brick    and 
concrete  foundation  and  rat  proof. 

Owner Lawrence   Wickstrum,    1902 

Green,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .Ward      &      Goodwin,       110 
Jessie,   San   Francisco. 

COST,    $500 


(1152)    E  FIFTH   137-6  S  Folsom.  Alter 
shed. 

Owner Oscar  Keong  Brass  Works. 

431-41    Folsom,    S.    F. 
Architect  .  .  .None. 

Contractor.  .T.    W.    McClenehan    &    Co., 
110  Jessie,  San  Francisco. 

COST,    $1000 


(1153)      NO.    566   ANDERSON.      Add   one 
story    frame. 

Owner Mrs.    E.   Wright,    82    Bernal 

Ave.,   San   Francisco. 
Architect  .  .  -None. 

Contractor..!.    J.     Davis,     714     SIi(lm.nn, 
San    Francisco. 

COST,   $550 


(1154)  NO.  1122  MARKET.  Alter 
front  and   rat  proof. 

Owner Fogarty  &   Gough,   Prem. 

Architect  .  .  .None. 

Contractor.. T.   H.   Meek   Co.,    1157    Mis- 
sion, San  Francisco. 

COST.   $500 

(1155)  N  SHORT  93-3  E  Mona.  One- 
story  and   Ixisement  frame  dwelling. 

Owner Greater    City    Lumber    Co., 

Army  and   Alabema,  S.   F. 

Architect  . .  .None. 

Contractor.. Wm.    H.    Grabn,    2840    Bry- 
ant, San  Francisco. 

COST,    $1500 

(1156)  E  NINETEENTH  AVE  275  S 
Ama..  Two-story  and  basement  frame 
dwelling. 

Owner Spence   &   Feerlck.   537   25tb 

Ave.,    San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $1900 

(1157)  E  NINETEENTH  AVE  300  S 
Anza,  Two-story  and  basement  frame 
dwelling. 

Owner Spence  &   Peerick.   537    25th 

Ave.,    San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $1875 


Wednesday,      April      15,      1914. 

(115S)  IN  REAR  NO.  947  WEBSTER. 
All  work  except  sliades,  gas  fixtures 
and  finisii  hardware  for  two-story 
frame    (2)    flats. 

Owner J.   Saliou. 

Architect  ..  .Fabre      &      Bearwald,     625 
Market,  San  Francisco, 

Contractor.  .B.      Becaas,      915      Pacific, 
San  Francisco. 

Filed   Apr.    s,   '14.     Dated   Apr.    8,  "14, 

Roof    on    $650 

Brown    coated    6571 

Completed   and  accepted 600 

Usual   35  days 650 

TOTAL    COST,    $2550 

Bond.    none.      Limit,    60   days.      Forfeit, 

none.     Plans  and  specifications  filed. 

111591  N  GREEN  110-10  W  Baker  E 
4IIXN   60-6.     All  work   for   frame   resi- 

Owner Jeanette    W.    Torney. 

Architect  ..  .Frederick      D.      Boese.      45 

Kearny,    San    Francisco. 
Contractor.  .Wm.    Martin,      110      Jessie, 

San  Francisco. 
Filed    Apr.    8,    '14,      Dated   Apr.    7,    '14. 
Frame  up  &  rough  plumbing  in. $1303 
Brown    coated    and    enclosed....    130.1 

Completed  and   accepted 1303 

Usual    35    days 1304 

TOTAL  COST,  $5213 
Bond,  none.  Limit,  90  days.  Forfeit, 
$5.     Plans  and  specifications  filed. 

(1100)  W  OCTAVIA  82-6  N  Lombard 
30x82-6.  All  work  except  mantel, 
Iiardware,  gas  and  electric  fixtures, 
and  window  shades  for  three-story 
and    basement    frame    apartments. 

Owner Gioiele      and      Emeneglrda 

Del  Sarto,  1759  Filbert,  S.  F 
Arclilteot  .  ..O.    E.    Evans.    2367   Mission, 

San   Francisco. 
Contractor. .G.    Ferrone      &    Sons,    709 

Lomtoard,    San    Francisco, 
Filed   Apr.   8.  '14.     Dated   Mar.   30,   '14. 

Frame    up  and    root   on $1600 

Rough    coat   plaster   on 1750 

Completed    and   accepted 1750 

Usual    35    days 2000 

TOTAL  COST,  $7000 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(1161)  W  LARKIN  72-6  N  Union  N  25 
xW  93-4  W  A  25.  Carpenter,  lumber, 
slairs,  deafening,  rough  hardware 
and  mill  work  for  three-story  and 
basement  apartment  house. 

Owner Ernest        H.        Hildebrand, 

Crocker  Bldg.,  S,  P. 

Architect  . .  .None. 

Contractor.  .H.  Walters  &  H.  B.  Plerson 

Filed  Apr.   8,   '14.     Dated   Mar.    IS,   '14. 

Frame   up  and  enclosed $1169.60 

Brown    coated     1169.50 

Completed    and    accepted 1171.50 

Usual    35    days 1169.50 

TOTAL  COST,    $4680.00 

Bond,   $2340,     Surety,   Chicago   Bonding 

&  Surety  Co.     Limit,   90  days.     Forfeit. 

$5.      Plans   and    specifications   filed. 

(1102)  W  THIRD  75  N  Harrison  N  25 
xW  SO.  All  work  for  one-story  store 
building. 

Owner Sylvaln    Levy. 

Architect  ...Sidney   B.  Newsom,  Nevada 
Bank  Bldg.,  S.  P. 

Contractor.. Jas.   P.   Fletcher.  Lick   Bldg 
San    Francisco. 

Filed   Apr.   8,   '14.      Dated   Apr.   3,   '14. 

Composition    roof    on $545 

Plastering    completed     545 

Completed    and    accepted 545 


NEW  HALL  OF  RECORDS  FOR  COLUSA  COUNTY 
Colusa,  Cal. 


Henry  C    Smith,  Architect 
San  Francisco 


Building  and  Industrial  News 
April  15,  1914 


1 


r=^^-jr^^    y=^=^^-=       ^xz-^^^^"  Mm.      -^tiat         ^'s^^ 


I 


PP'ig  '^u 


PROPOSED  NEW  GRAMMAR  SCHOOL 
Suisun,  Cal. 


Henry  C.  Smith,  Architect 
San  Francisco 


Building  and  Industrial  News 
April  15,  1914 


Wcd.iesdiiy,      Ajjiil      15,      UI14. 

Usual    3j    da>s ^45 

TOTAL.  COST,  $21SU 
Bond,  J1090.  Sureties,  Win.  F.  Yates  & 
a.  Berson.  Limit,  50  days.  Forfeit, 
J5.     Plans  and  specifications  filed. 

(1163)      N    CALIFORNIA    S2-6    W    Fifth 
Ave  N  110-6H   W  25  S  112  E  25-2  3-16 
Ail  worlt  tor  tlirce-story  fiame  store 
and  apartments. 
Owner J.  V.   De  Ryana,  4429  Cali- 
fornia,  San    Francisco. 
•  Architect  ...Sidney  B.   Newsom,   Nevada 
Banlc   Bidg..  S.  F. 
Contractor.  .S.   J.   Sterner,    125    4tli    Ave., 

San  Francisco. 
Filed  Apr.  S,  'H.     Dated  Mar.   27.  'U. 
Frame   up  and   roof  completed  ..  J237.", 

Plastering   completed    237." 

Completed    and    accepted 2375 

Usual     35     days 2375 

TOTAL  COST,  |95iifl 
Bond,  $4750.  Sureties,  Chas,  Monson  & 
Chas.  Olsen.  Limit,  90  days.  Forfeit, 
»I0.     Plans  and  specifications  filed. 

(1164)  EXPOSITION  SITE.  Carpenter 
worli    for    Yellowstone    Park    conces- 

Owner Union  Pacific  System  Yel- 
lowstone Park  Concession 
(by  J.  R.  Kathren),  Hearst 
Bids.,  San  Francii-co. 

Architect  .  ..E.    J.    Austin. 

Engineer  ...C.  H.  Snyder. 

Contractor.  .John  Monk.  Exposition 
Site.   San  Francisco. 

Filed  Apr.   S,   '14.     Dated   Apr.    7,  '14. 

On  10th  of  each  month 75% 

Usual    35    days 25% 

TOTAL   COST,    $54,000 

Bond.  $27,000.     Surety,  American  Surety 

Co.   of  New  York.     Limit.  Oct.   9,    1914. 

Forfeit,    $50.      Plans    and    specifications 

filed. 

(1165)  W  SHOTWELL  80  S  16th  W  60 
xS  30.  All  work  for  two-story  and 
basement   frame   (4)   flats. 

Owner John  Rlppe,  1455  15th.  S.  F. 

Architect  .  .  .None. 

Contractor.. F.  W.  Lurman,  1134  Hyde. 
San  Francisco. 

Filed   Apr.   S.   '14.      Dated   Apr.   7,   '14. 

Frame    erected     $1215 

Enclosed  and   Brown   coated....    1215 

Completed   and   accepted 1215 

Usual    35    days 1215 

TOTAL   COST.    $4860 

Bond,  none.     Limit.  90  days  from  April 

7.     Forfeit,   $4.       Plans  and     speclflca- 

llons  filed. 

(1166)  W  TWENTIETH  AVE  200  N 
Balboa.  Two-story  and  basement 
frame  (2)   flats. 

Owner W.  A.  Breen,  1227  5th  Ave.. 

San  Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San  Franicsco. 
Day's    work.  COST.    $6000 

(1167)  NE  THIRD  AVE  AND  HUGO. 
Three-story  and  basement  frame  (6) 
flats. 

Owner Capt.   Geo.   H.   Goodell,   1264 

3rd   Ave.,  San   Francisco. 

Architect  ..  .E.  E.  Young.  251  Kearny. 
San    Francisco. 

Day's   work.  COST,    $7000 

(1168)  E  FIFTH  AVE  325  S  Cabrillo 
being  Lot  3  Blk  3S4  Trevor  Tract.  All 
work  for  one  and  one-half-story 
frame  cottage. 

Owner Rose  L.  Clper,  Nevada  City. 

California. 


BTTILDING   AND   INDUSTRl.VL  NEW.S 
-Architect  . .  .Plans    by   Contractor. 
Contractor.  .B.  J.  Hooper,  450  12th  Ave.. 

San    Franicsco. 
Filed  Apr.  9,  '14.     Dated  Mar.   16,  '14. 


■  Bernard   J.    Joseph,    002    1st 

National    Bank    Bidg.,    s.    F. 

COST,    $2500 


Frame    u_  ^,^,^^ 

Brown    coated    goQ 

Completed    and    accepted 600 

Usual    35    days jOO 

TOTAL  COST.   $2400 


Bond,    limit,    forfeit,    ni 

3ne.      Plans 

and 

specifications  filed. 

225    N    Bra 

(1169)      E   BOARDMAN 

nnnn 

Three-story  and   base 

ment    frame    (6) 

flats. 

Owner G.   Devince 

nzi,    Premis 

es 

Architect  .  .  .O.   E.   Evan 

IS.    2367    Mis 

sion 

San   Francii 

SCO. 

Contractor.  .Louis    .\I.    Devincenzl, 

415 

Girard.   San 

Francisco. 

COST,    j 

(7000 

<1177)  SE  DUBOOE  AND  WALTER, 
Tliree-story  and  basement  frame  i5) 
apartments. 

°"'"'"' E.    J.    McDonald,    Premises, 

Arclutect  ...O.    R,    Thayer,      Merchants 
National   Bank   Bidg.,   s.   F. 
Contractor.  .Schroder    &    Mcintosh,    765 
Fplsom,    San    Francisco. 

COST,   $8000 


(1170)  W  TWENTY-FIFTH  AVE  125 
N  Irving.  Two-story  and  basement 
frame  dwelling. 

Owner Havard  &  Hill,  20  Frank- 
lin.  .San    Francisco. 

Architect  ..  .E.    E.    Young,    251    Kearny. 


Day'i 


COST.    $3000 


(1171)    NB   MCALLISTER   &    WEBSTER 

Alterations,   additions   and    repairs. 
Owner N.    Goetjen,     906     Webster, 

.San   Francisco. 
Architect  ...Falch    &   Knoll,   715   Hearst 

Bidg..    San    Francisco. 
Day's   work.  COST,    $3850 


(1178)  E  PALM  AVE  100  N  Geary. 
Two-story  and  basement  frame  resi- 
dence. 

""''"''■ Jeanette      J.      Jordan,      201 

Euclid   .^ve.,  San  Francisco 

Architect  ...None, 

Contractor.  .L.     V.     Riddle,     201     Euclid 
Ave.,    San    Francisco. 

COST,   $500J 

(1179)  N   JAMESTOWN   250    W   Ingalls 


0«'ner Henry    Von    Erkelens.    1034 

Jamestown  Ave.,  s.  F. 

Architect  ...Ivon      C.      Fuchstod,      2812 
13th    Ave.,   Oakland. 
'^-  COST,    $2000 


Da 


(1172)     NE       LAGUNA     AND       UNION. 
Excavate   for  basement,  extend   floor. 


pla 


and 


for   stores. 

Owner Mrs.    Ann 

keley. 
Architect  ..  .Frank    S.    Van    Trees 
Hyde,   San   Francisco. 
Contractor.  .Marcus   Marcussen.    19    De- 
vlsadero,    San    Francisco. 

COST.    $3000 


(1180)  E  THIRTY-FIFTH  AVE  225  N 
Balboa.  Two-story  and  basement 
frame  dwelling. 

Owner Sol  Getz  &  Sons,  Chronicle 

Bidg.,  San  Francisco 
Architect  ...None. 

Contract.)r..F.  A.  Klein,  1423  24th  Ave. 
San    Francisco. 

COST.   $2700 


Kellogg,    Ber- 
3.    1925 


(1173)  N  GEARY  126  E  Lyon.  Two- 
story  and  basement  frame   (2)    flats. 

Owner J.    Scanlon.       2466      Geary, 

Architect  ...J.  C.  Flugger,   811   Crocker 

Bidg..    San   Francisco. 
Day's    work.  COST,    $3500 

(1174)  NE  ELEVENTH  AVE  &  GEARY 
Three-story  frame  stores  and  apart- 
ments. 

Owner Mrs.      Bertha      Witte,      238 

Collingwood.    S.    P. 

Architect  ...E.  A.  Neumarkel,  948 
Market,    San    Francisco. 

Contractor..  Wm.      Martin,    110      Jessie. 

COST,    $10,000 


11181)      NO.    2514    GREEN.      Repair    in- 
terior of  residence. 

Owner Thos.    Dozier,    1st   National 

Bank   Bidg.,   San   Francisco 
Architect  . .  .None. 

Contractor.  .Fred    P.   and   L.   F.   Fischer, 

180   Jessie,   San   Francisco. 

COST,    $1800 


(1182)  SW  ANDOVER  &  HIGHLAND. 
General  repairs  to  Interior  and  ex- 
terior   of    factory    and    dwelling. 

•!I.  L.ake,  33  Henerv,  .S.  F. 


ichi 


.No 


(1175)      E       ELEVENTH    AVE 
Geary.        Two-story      and      bai 
frame  dwelling. 

Owner Mrs.      Bertha      Wltt( 

Collingwood,  S.   F. 
Arcihtect  . .  .E.       A.       Neumarkel 

Market.  San   Francisco. 
Contractor..  Wm.      Martin,    110      Jessie 


948 


COST.    $5000 

(1176)  No,  2300  VALLEJO.  Remove 
metal  lath  and  plaster  exterior  and 
substitute  clinker  brick,  new  front 
porch,    new    windows,    frames,    sash. 


etc. 
Ownei 


.A.     Gartenlaub.    Pre 


tiises. 


Contractor.. F.  W.  Newbert,  34  Powers, 
San    Francisco. 

COST,   $1000 

(1183)  E  TWENTY-FIRST  AVE  225  N 
Lake.  Two-story  and  basement 
frame   residence. 

Owner James  H.  Fanin. 

Architect  ...B.    E.    Young,    251    Kearny, 

San    Francisco. 

Contractor.  .M.  A.   Little,   1347   4th   Ave.. 

San    Francisco. 

COST,  $20,000 

(11S41  S  MARKET  75  E  Seventh. 
One-story  Class    "C"  mining  exhibit. 

Owner Lewis    E.     Aubury.     Easton 

P.   O.,   San   Mateo. 

Architect  ..  .C.  W.  Ayers.  1644  Wash- 
ington,   San    Francisco. 

Day's    work.  COST,    $20,000 

(1185)  W  THIRTY-FIRST  AVE  175 
N  Ulloa.  One-story  and  basement 
frame   dwelling. 

Owner Parkslde     Home       Building 

Co..  408  Crocker  Bidg.   (for 
H.   A.    and   lone   J.   Taylor.) 
Architect  ..  .J.    M.    Geary,    23rd    &    Fol- 
soin,  San  Francisco. 


2(5 

Contractor.. Parks:<le      Home      Building 

Co     40S   Crocker  Bldg..   S.F. 

COST,  {2000 


BUILDING   AND   INDUSTRIAI.  N?:;WS 


VVcilnesdiiy.      April 


liU. 


(1156)  W  GUERRERO  30  S  2.itli.  Two 
storv    frame   flats. 

Owner W.       J.    Black,       475       Fair 

Oaks,  San  Francisco. 

Arcliitect  ...Havens  &  Toepke,  40 
Kearny,    San    Francisco. 

Days    worl..  COST,    JiiOOO 

NOTE:— Frame  up. 

(1157)  N  BRYANT  lOfl  W  Eightli;  No. 
494  Eightli.  Grade  lot,  erect  concrete 
walls,  move  and  alter  one-story 
store   and    flat. 

Owner John     Skance,    Premises. 

Architect  . .  .None. 

Contractor.. M.  Klahn.  27  Chenery. 
San  Francisco. 

COST,    $2S0O 


lllSS)  S  PACIFIC  154-G  W  Powell. 
Three-story  and  basement  frame  (2) 
nats  and  .stores. 

Owner Mrs.    V.    Kusich    and    V.    J. 

Kusicli. 
Architect  ..  .M.       Mattanovich.      Hewes 

Bldg.,   San   Francisco. 
Day's   work.  COST,   $4000 

(1189)  LOCATION  NOT  GIVEN.  Or- 
namental compo  work  for  Saint 
Ignatius   Roman   Catholic   Church. 

Owner None  given   (see  note). 

Architect  ...C.      J.    I.      Devlin,      Pacific 

Bldg..  San  Francisco. 
Contractor.  .Western     Builders'     Supply 
Co.,  Inc..     15.1  New     Mont- 
gomery.   San    Francisco. 
Suh-Conlractor.. Sullivan       &       Nutting 
(as  Spencer  Street  Planing 
Mill),  50  Spencer.  S.  F. 
Filed   Apl'.    10,  '14.     Dated   Apr.   7,  '14. 

Payments    not    given 

TOTAL  COST,  $1550 
Bond,  none.  Limit.  June  15.  Forfeit, 
none.  Plans  and  specifications,  none. 
NOTE:— Owner,  The  President  and 
Board  of  Trustees  of  St.  Ignatius  Col- 
lege. Location.  N  E  Fulton  and  Parker 
Ave.   E    175xN   275. 

(1190)  N  CASBLLI  AVE  25  B  Clover 
Alley  E  25xN  62.  All  work  except 
light  fixtures,  mantels  and  shades  tor 
alterations  and  additions  to  make  a 
two-story    frame    building    (flats). 

Owner John    H.    and   Lucie    Moller. 

86  Casein  Ave..  S.  F. 
Arciiitect  ..  .Kldd       &       Anderson,       251 

Kearny.   San   Francisco. 
Contractor.  .L.  A.  Secor,  SO  Caselll  Ave., 

San   Francisco. 

Filed  Apr.  10,  '14.     Dated  Apr.  9,  '14. 

House    raised    and    frame    up    for 

new   story    J'"" 

Brown    coated    J"" 

Completed   and   accepted 700 

Usual   85   days '""> 

TOTAL  COST.  $2800 
Bond,  $1400.  Sureties,  H.  G.  Dodds  and 
H.  F.  Secor.  Limit,  90  days  after  Apr. 
15.  Forfeit,  none.  Plans  ?,nd  specifi- 
cations filed. 

(1191)  NO.S.  1446.  1448,  1450  JACKSON 
Alterations  and  additions  of  three- 
story  frame  building  into  apartments 

Owner L.   S.   and     Melia     Churlch, 

650  Laguna,   San   Francisco. 
Arcihtect  .  .    Chas.       J.       Rousseau,       46 

Kearny,    San    Francisco. 
Contractor.    J.  Eric  Johanson,  110  Jessie 
San    Francisco. 

Dated   Apr.   8,  '14. 


Ready     for     lather i^f 

White    coated     J;[°" 

Completed    and    accepted 1 '  5U 

Usual    35    days HI" 

TOTAL  COST.  $7000 
Bond,  $3500.  Sureties,  Anna  K.  Johan- 
son and  Gustaf  Erikson.  Limit,  SO 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

(1192)  W  -WEBSTER  Sl-G  S  Pacific 
Ave  46-2'AxllO.  Lathing  and  plaster- 
ing, exterior  cement  work  and  orna- 
mental plaster.  Caen  stone  and  stall 
for  three-story  and  basement  frame 
apartments. 

Owner A.  M.  Byrne.  2111  Webster. 

San  Francisco. 
Arcihtect  ...Dunn     &  Kearns,     Monad- 
nock   Bldg..   S.   F. 
Contractor.  .Pacific    Plastering    Co. 
Piled  Apr.  10.  '14.     Dated  Mar.  12.  •14^_ 

Lathed,   interior  and  exterior $775 

Brown    coated    ' '  ■* 

Completed   and   accepted 77,5 

Usual    35    days "•" 

TOTAL  COST.  $31011 
Bond,  $1550.  Surety,  Globe  Indemnity 
Co.  Limit,  fast  as  possible.  Forfeit, 
none.     Plans  and  specifications  filed. 


(1193)  SEWERING.  PLUMBING.  GAS 
fitting,  heating,  oil  burning  plant,  etc. 
on  above. 


Contractor.  .Kler 


&     O'Brien,    1751 
San   Francisco. 
Filed  Apr.  10,  '14.     Dated  Mar.  12.  '14. 

Roughed    in    *2325 

Finished    and    accepted 1650 

Usual    35    days 1325 

TOTAL  COST.  $5300 
Bond,  none.  Limit,  fast  as  possible. 
Forfeit,  $1",  Plans  and  specifications 
filed. 


ON 


Filed  Apr.    10 


(1194)  TERRA       COTTA    WORK 

Contractor.. N.    Clark    &    Sons.    116    Na- 

toma,   San   Francisco. 
Filed  Apr.  10.  "14.     Dated  Mar.  12,  '14, 

Terra    cotta    set $562.50 

Usual    a5    days 187.50 

TOTAL  COST.  $750.00 
Bond.  none.  Limit,  SO  days  from  Mar. 
12.  Forfeit,  $10.  Plans  and  specifloa- 
tions  filed. 

(1195)  NE  UNION  AND  PIERCE  L  30 
xN  100.  All  work  for  three-story 
frame   apartments. 

Owner Bertha  W'.  Stark,  1065  Sut- 
ter, San  Francisco. 
Architect  ..  .A.    Reinhold   Denke,    Hum- 
boldt   Bank    Bldg.,   S.    F. 
Contractor.  .John    Little,    1371    5th    Ave., 

San  Francisco. 
Filed  Apr.   10.  '14.     Dated  Apr.   10.  '14. 

2nd  floor  Joists  on $2456 

Enclosed   and    roof  on 245G 

1st    coat    plaster    on 2456 

Completed    and   accepted 245Y 

Usual    35    days 3275 

TOTAL  COST.  $13,100 
Bond,  none.  Limit.  90  days.  Forfeit. 
$1.      Plans   and   specifications   filed. 

(1196)  SW  JONES  AND  CLAY  W  120x 
S  33-9.  Steam  heating  system,  hot 
water,  oil  tank  for  three-story  and 
basement    frame   apartments. 

Owner A.   H.   Herbert,   151  Powell, 

San    Francisco. 
Architect  ...O'Brien    Bros.,    Inc..    Clunie 

Bldg.,   San    Francisco. 
Contractor.. Victor    Eng.    Co.,    21    Spe.nr, 

San    Francisco. 

Filed  Apr.  10,  '14.     Dated  Mar.  31,  '14. 

Heating   system   roughed   In   and 


hot    water    heater    on    site $633.75 

Completed    and    accepted 633.75 

Usual    35    days 422.50 

TOTAL  COST,  $1690.00 
Bond,  $845.  Surety,  Chicago  Bonding  « 
Surety  Co.  Limit,  90  days  after  April 
1.  Forfeit,  none.  Plans  and  specifica- 
tions  filed. 

(1197)      PLU.MBING,    SEW'ERING    AND 

gas   fitting  on   above. 
Contractor.  .J.    M.    Lettlch,    205S    Taylor. 

San    Francisco. 
Filed  Apr.  10,  '14.     Dated  Mar.  — ,  '14. 

Roughed    in    $1681.26 

Plumbing    fixtures    delivered.      800.00 

Completed    and    accepted 881.00 

Usual    35    days 1120.75 

TOTAL  COST,  $4483.00 
Bond.  $2245.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  100 
days  on  completion  of  brick  basement 
walls.  Forfeit,  none.  Pian.-s  and  speci- 
fications filed. 

I  1198)      EXPOSITION     SITE.         Plumb- 
ing work  for  Yellow  Stone  Park  con- 
Owner J.    R.    Kathrens,      Manager 

Union    Pacific    System    Yel- 
lowstone   Park    Concession, 
Hearst  Bldg.,  S.  F. 
Architect  ..  .B.  J.  Austin. 
Engineer  ...C.    H.    Snyder. 
Contractor.. James    H.    Pinkerton.    226C 

Fulton,   San    Francisco. 
Filed  Apr.   10,  '14.     Dated  Apr.   8.  '14. 
Progressive  payments  on   10th   of 

tach    month    of '5% 

Usual    35    days Balance 

TOTAL  COST,  $4*731 
Bond,  $2366.  Surety.  Fidelity  &  De- 
posit Co.  Limit,  120  days.  Forfeit,  $10 
Plans  and  specifications,  none, 

(1199)  NO.  35S  THIRD  AVE.  Add  five 
rooms  to  basement. 

Owner P.   J-  Dessenfant,   Premises 

Architect  .  .None. 

Contractor.. Daniels   &    Reese.    526    Cle- 
ment, San  Francisco. 

COST.   $1000 

(1200)  N  WASHINGTON  128-9  B  Jones. 
General  repairs,  alterations  and  ad- 
ditions to  dwelling. 

Owner Boggs       &  Boggs.        1266 

Washington.  San  Francisco 
Architect  .  .  .None. 

Day's  work.  COST.    $1000 

(1201)  S  TOWNSEND  140  W  Tliird. 
Erect  temporary  baggage  and  wait- 
ing rooms. 

Owner Southern    Pacific    Company. 

Architect  . .  .None. 

Day's    work.  CO.ST.    $1000 

(1202)  NO.  1536  GEARY.  Add  one- 
story  frame  of  four-room  to  dwlg. 

Owner N.      Schwartz,      1537      Mc- 
Allister,   San    Francisco. 

Architect  . .  .None. 

Contractor.  .Bletch     &    Hofmeister.    463 
O'Farrell.    San    Francisco. 

COST.   $600 

(1203)  N  VALLEJO  87%  E  Webster. 
Three-story  and  basement  Class  "C" 
brick  residence. 

Owner S.    C.    LllIIs,      2150    Vallejo. 

San   Francisco. 
Architect  ..  .None. 
Contractor.  .L.     C.     Llllis.     1401     Jones. 

San  Francisco. 

COST,    $18,000 


Wednesday.      April      15.      1:114. 

(liUO      No.    433      CALIFORNIA.        CoJi- 

sli-uct   offices. 
Owner Geo.      McNear   Co..      Sacra- 
mento and  Battery,  .S.  F. 
Architect  . .  .None. 

Contractor.  .T.  M.  Fulton  Co..  301  Front, 
San  Francisco. 

COST.    $10110 

(120.1)  NW  ANZA  &  TWENTY-FOURTH 
Ave.  Two-story  ana  baseinent 
frame  residence. 

Owner C.    W.    Haute.    2900    Bush, 

San  Francisco. 
Architect  ..  .None. 

Contractor.  .Haufe  &  Eckert.  2900  Bush 
San  Francisco. 

COST,   $2,500 

(1206)  NO.  545  VAN  NES.«  AVE.  Erect 
partition. 

Owner Schmid   Jeftrers   Co..    Prem. 

Architect  . .  .None. 
Contractor.  .Fred    Miller. 

COST.    $400 

11207)  NO.  757  GRANT  AVE.  Repair 
pent   house   on    roof. 

Owner Tie    Yick    Co..    Premises. 

Architect  . .  .None. 

Contractor.  .Hofmeister    &    Berdahl.    70S 
Webster,  San  Francisco. 

COST,    1400 

(1208)  NO.  524  BELVEDERE.  Alter 
front   for  garage. 

Owner F.  W.  Schultz.  Premises. 

Architect  . .  .None. 

Contractor.  .Hofmeister    &    Berdahl.    70S 
Webster,  San  Francisco. 

COST.    $400 

(1209)  NO.  338  ALVARADO.  Install 
doors  for  garage. 

Owner John  J.  Gevian. 

Architect  . .  .None. 

Days    work.  COST.    |400 

(12110)  NE  FREDERICKS  &  DELMAR 
Three-story  and  basement  frame  (11) 
apartments. 

Owner B.   N.   Fritz.   1401      Masonic 

Ave.,   San    Francisco. 

Architect  . .  .None. 

Day's  work.  COST.  $13,000 

(1211)  N  GEARY  137-6  E  Larkin.  Add 
rooms  in   basement. 

Owner A.      F.       Schleicher,       1124 

O'Farrell,  S.   F. 
Supt.  ...J.    H.    Barnes,    26    Montgomery. 

San    Francisco. 
Contractor.  .Kearn  &  Finegan. 

COST.    $4  00 

(1212)  W  DOLORES  214  N  15th.  One- 
story   and   basement    frame   dwlg. 

Owner Mrs.   C.    Burtt,    156    Dolores. 

.San    Francisco. 
Architect  .  .  .None. 
Day's  woi-k.  COST.  $1620 

(1213)  E  SIXTEENTH  AVE  85  N  .ludah 
One-story   frame  dwelling. 

Owner C.    B.      Drew.    1S40      Market. 

San    Francisco. 
Arch  itect  .  .  .  None, 
Day's  woik.  COST.  $1000 

(U'14)  N  HOLLISTER  30  E  Rail  Road 
Ave.      One-story    frame    grocery. 

Owner Chas.    Wagner.     Yountville. 

Napa  Co.,  Cal. 
Architect  ...None. 

Contractor.. L.    Aydukovich.    1238    Hol- 
llster,    San   Francisco. 

COST,   $275 
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(12115)  S  CAMBRIDGE  25  W  Folsom. 
One-story   and   basement   frame  dwlg. 

Owner Augustine    Castagnini.    24(; 

Ocean  Ave.,  S.  F. 
Architect  . .  .None. 
Day's  work.  COST.   $4  00 

(1216)  N  JESSIE  80  W  Seventh.  One- 
story  and  basement  brick  factory. 

Owner J,       L.       McLaughlin,       244 

Kearny,  San  Francisco. 

Architect  ..  .Matthew  O'Brien,  GS  Post, 
San    Francisco. 

Day's   work.  COST,   $5900 

(1217)  E  THIRTY-FIFTH  AVE  50  N 
Irving,  Two-story  and  basement 
frame   residence. 

Owner Bdw.  E.  ManseaD,  1278  35tb 

Ave..  San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST.  $2500 

(1218)  E  THIRTY-FIFTH  AVE  75  N 
Irving.  Two-story  and  basement 
frame   residence. 

Owner Edw.  B.  Manseau,  1278  35th 

Ave.,    San    Francisco. 
Architect  .  .  -None. 
Day's  work.  COST,  $2500 

C12I9)  E  THIRTY-FIFTH  AVE  25  N 
Irving.  Two-.«tory  and  basement 
frame  residence. 

Owner Edw.  B.  Manseau.  127S  35tli 

Architect  . .  .None. 

Day's  work.  COST,  $2500 

(1220)  W  NINTH  AVE  275  S  Cabrillo. 
Two-story  and  basement  frame  flats. 

Owner C.    Rushton.    714    9th    Ave., 

San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $4000 

(1221)  W  NINTH  AVE  250  S  Cabrillo. 
Two-story  and  basement  frame  flats. 

Owner C.    Rushton.    714    9th    Ave.. 

San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST.  $4000 

(1222)  W  TWELFTH  AVE  200  N  Bal- 
boa. Two-story  and  basement  frame 
dwelling. 

Owner B.  Getz.   122  Chronicle  Bldg 

Architect  . .  .None. 

Contractor.  .J.  McEachern.  309  7th  Ave. 
San  Francisco. 

COST.   $3501, 

(1223)  W  TWELFTH  AVE  225  N  Bal- 
boa. Two-story  and  basement  frame 
dwelling. 

Owner B.  Getz,  122  Chronicle  Bldg 

Architect  . .  .None. 

Contractor.  .J.  McEachern.  309  7th  Ave. 
San  Francisco. 

COST,   $3500 

(1224)  S  SACRAMENTO  160-5  E  Jones 
One-story  and  basement  frame 
dwelling. 

Owner Whittell    Realty     Co..      166 

Geary,   San    FrancLsco. 

Architect  ..  .W.  L.  Schmolle,  168  Geary, 
San  Francisco. 

Contractor.  .Sarraille  &  Lagomarsino. 
2115  Powell,  S.  F. 

COST.    $3000 

(1225)  B  OAKW'OOD  238  S  ISth.  Two 
story   and   basement   frame    (2)    flats. 

Owner G.      Repetti.    47      Oakwood. 

San    Franicsco. 
Architect  . .  .None. 


F. 


COST.    $2 


I.IO 


(1226)      E  OAKWOOD  263  S  18th.     Two 
story   and    basement   frame    (2)    flats. 

Owner L.      Campi,      51      Oakwood, 

San   Franicsco. 


Aivhite 
Contr.K 


-Non 


Car 


S.    F. 


COST.    $-l'"10 


J      N   CALIFORNIA    130    E   Erode 
Three-story  and  basement   frari 

I   apartments. 

1- J.  Sockoiov,    1S57   O'Farre 

San    Franicsco. 

lect  . .  .None, 
work.  COST.  $12,0 


ri22S)  N  CALIFORNIA  110  E  Broder- 
irk.  Three-story  and  basement  frame 
(12)   apartments. 

Iwner J.   Sockoiov,    1857   O'Farrell. 


chitect  . 


(1229)  E  COLLINS  121-S  N  Geary.  Two 
story   and   basement    frame   dwelling. 

Owner L.  Escnen  &  Co.,  Collins  & 

Geary,  San  Francisco. 
Arhltect  . .  .None. 
(•rintr:ictor..Wm.      F.    Yates.      333      21st 

COST.   $2900 

(1230)  B  COLLINS   14S-6   N  Geary.   Two 


nd    b: 


nt    tr 


irelling. 

Owner L.  Eschen  &  Co.,  Collins  & 

Geary,   San  Francisco. 
Arhltect  . .  .None. 

Contractor.. Wm.     F.   Yates,     335      21st 
Ave.,  San  Francisco. 

COST.   $2900 


(1231)   W  COLLINS  215  N  Geary.     Two 
story   and    basement    frame    dwelling. 

Owner L.  Eschen  &  Co..  Collins  & 

Geary,    San    Francisco. 
Arhltect  .  .  .None. 

Contractor.  .Wm.      F.    Yates.      335      21st 
Ave.,   San   Francisco. 

COST,   $2900 


(12321    W   COLLINS  24u   N  Geary.     Two 
story   and    basement   frame   dwelling. 

Owner L.   Eschen   &  Co..  Collins   & 

Geary,  San  Francisco. 
Arhltect  ..  .Mone. 
Contractor.. •Wm.      F.    Yates,      335      21st 


Ave 


Sar 


iclsco. 
COST.   $2900 


(12?.:!l    B   COLLINS    24-6    N    Geary.  Two 
story   and    basement    frame   dwelling. 

Owner L.  Eschen  &  Co.,  Collin.,  & 

Geary.  San   Francisco. 
Arhilert  .  .  .None. 

Contr:Mtor.  .Wm.      F.   Yates,      385      21st 
Ave.,  San  Francisco. 

COST.   $2900 


(12311    R  COLLINS  2T1-8   N  Geary.  Two 
story    and    basement    frame    dwelling. 

Owner L.  Eschen   &  Co..  Collins   & 

Geary,   San    Francisco. 
Aril  itect  .  .  .None. 

Con'-ractor.  .Wm.      F.    Yates.      335      21st 
Ave.,  San  Francisco. 

COST.   $2900 


(12351  NO.  2918  LYON.  All  work  ex- 
cept light  fixtures  and  shades  for 
alterations  and  additions  one-story 
frame  into  two-story  store  and  dwlg. 


28 

Owner M.  &  Gussie  Ujnian,  Preni. 

Architect  . .  .None. 

Contractor.. M.  M,  Flnlayson,  242S   Val- 
lejo,  San  Francisco. 

Filed  Apr.  11.  '14.     Dated  Mar.  17.  '14. 

Frame    up    $500 

Roof  on  and   brown  coated 500 

Completed     500 

Usual    35    days 500 

TOTAL.    COST,    $2000 

Bond,  none.     Limit,  70  days  from  filing. 

Forfeit,  none.     Plans  and  specifications 

filed. 

NOTE:lst  report  Mar.  21st,   No.   894. 


(1236)  E  GOUGH  S3-S  S  Lombard  S 
31-CxE  100.  Grading,  concrete,  car- 
penter, mill,  lathing  and  plastering, 
tinning,  tile,  roofing,  etc..  for  two- 
story  and  basement  frame  and  plaster 
construction   apartments. 

Owner L.  and   A.  Hechinger. 

Architect  ...John   J.   Foley,   46   Kearny, 
San    Francisco. 

Contractor.  .George  G.   Morcn,   125  Fal- 
con  Ave..   .San   Francisco. 

Filed  Apr.   11,  '14.      Dated   Apr.   9,  '14. 

Frame  up  and  roof  on JH25 

Blown    coated,    enclosed    and    ac- 
cented         It-.. 

Completed   and   accepted 1425 

Usual    35    days 1425 

TOTAL  COST,    $5V(ffl 

Bond,   $2850.     Sureties,  H.  A.  Numan  & 

P.  Gomel  sal.     Limit,   90  days.     Forfell, 

none.     Plans  and  spetincations  filed. 


COMPLETION  JfOTICES. 


San   Francisco. 

Apr.  3,  I9U— NW  PEIFFEIt  AND 
Bellair.  O  Roscelli  to  G  GhazzI  and 
C   Fiorini Apr.   3,    1914 

Apr.  3,  1914— NW  ECKER  &  JESSIE 
N  C2xW  115.  Wm  H  Crocker  to 
J    D   Hannah Apr.    1,    1914 

Apr.  4,  1914— EXPOSITION  SITE. 
Panama-Pacific  Internatnonal  i^x- 
position  Co  to  E  C  McDougal  &  Co 
March    25.    1914 

Apr.  4,  1914 — E  BAKER  S7-6  N  Green 
N  25xB  87-6.  Alice  V  Robertson  to 
Ira    W    Coburn April    1,    1914 

Apr.  4,  1914— S  VALLEJO  112-6  W 
Leavenworth  W  25xS  78-1.  Minnie 
and  Edward  Palmer  to  J  T  Mc- 
Innls    Apr.  2,    1911 

Apr.  6,  19X4— W  DIAMOND  211  l-l 
19th    W    125xN   51.      Maria   Corville 

to    Brockhage    Foley    &    Green 

-March    20.    1914 

Apr.   6.   1914— LOT   62   Gift  Map  No.   1. 

Rose   Kleffer   to   Gus   Carlson 

March     28,     1914 

Apr,  6,  1914— E  TENTH  AVE  150  ft 
"O"  N  25xE  120.  John  BJorkman 
to  whom  it  may  concern. Apr.   4,   1914 

Apr.  6,  1914 — NE  WASHINGTON  & 
Octavia  E  137-6.\N  127-8%.  A  B 
Spreckels  to  whom  it  may  con- 
cern     Completed    — 

Apr.  6,  1914— NW  EDDY  &  MASON 
N   55xW    S2-G.      The    Estate   of   J   K 

Prior   to    Macdonald    &    Kahn 

April    2,    1914 

Apr.  6,  1914— E  TWENTY-SIXTH 
Ave  250  N  Judah  N  25x120.  J  T 
Johnston.  T  A  Cuthbertson  and  J 
E  Branagh  to  whom  it  may  con- 
cern     April   3,   1914 

Apr.    6,    1914 — E   TWELFTH  AVE    175 
S    Anza    25x120.         A    R    Lapham    to 
whom    it    may    concern ..  .Apr.    4,    1914 
Apr.    6,    1914— GREEN   NO.    1060.      The 

Geo  A  Bos  Co  to  Thos  W  Alton 

April     3.     1914 

Apr.     7,     1914 — N    CALIFORNIA     77-6 
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W    Front    W    eo-SVSxN    127-li.      The 

Hind   Estate   Co   to  L  J    Ne.l 

April    3.    1914 

Apr.  8,  1914— SW  OLIVER  196-6  SE 
Mission  SE  53-3xSW  178,  West  End 
Hd.  W  L  Boyer  to  whom  it  may 
concern    March   25.   1914 

Apr.  8,  1914— B  TWENTY-FOURTH 
Ave  100  S  Clement  S  25xW  100. 
Vincenzo  Del  Tredici  to  Hantzsche 
&    McKay Apr.    7.    1914 

Apr.  8,  1914 — W  LEAVENWORTH  63 
N  Ellis  N  74-6XW  77-6.  Calvin  E 
Knickerbocker  and  H  R  Bostwick 
to  whom  it  may  concern. .  .Apr.  1,  '14 

Apr.  8,  1914— E  DEVISADERO  25  S 
Haight   E   106xS  24.     Laura  Nippert 

to  whom   it   may  concern 

March    25,    1914 

Apr.  8,  1914 — N  ALMA  175  E  Cole  25 
xl24.  P  A  Nelson  to  whom  it  may 
concern    April    2,    1914 

Apr.  8,  1914— N  BUSH  adj  East  side 
Mills  Bldg  and  having  frontage  on 
Bush  of  08-9.  Ogden  Mills  to 
Floodherg   &   -McCaftery .  .Apr.    7,    1914 

Apr.  8,  1914— W  EIGHTH  AVE  150 
S  CabrlUo  S  25x120.  Jeanette 
Yates  to  Wm  P  Yates Apr.  7,  1914 

Apr.  9.  1914— N  HOWARD  36  E  Russ 
B  28xN  100.  Ida  Ooldblatt  to  whom 
it   may   concern Apr.   8,   1914 

Apr.  9,  1914— N  TWENTY-NINTH  SO 
W  Castro  W  25xN  103.  Arthur  T 
Jannson  to  whom  it  may  concern.. 
April    9.    1914 

Apr.  9,  1914— SW  MARKET  365  SW 
Brady  SW  34  SW  124  and  intersed- 
ing  NW  Stevenson  at  a  pt  371  SW 
Brady  NE  23  NW  124  m  or  1  sub  15 
of  M  B  14.  Carmel  Fallon  to  Ed 
Mooney,  Apr  8;  H  Maundrell,  Apr. 
3:  H  L  Petersen Apr.   8.   I9I4 

Apr.  9,  1914— E  FOLSOM  &  SIXTH 
NE  lOOxSE  90.  Est  Andrew  M 
Davis,  dec'd  by  George  M  Davis, 
Exter   to   E   K   Pearson.  .Feb.   10,   1914 

Apr,  9.  1914— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Dyer  Bros  Golden 
West  Iron  Works,  Apr.  1;  Prlngle- 
Dunn   &   Co Apr.   6,    1914 

Apr.  9,  1914 — W  FIFTH  AVE  226  N 
Clement  N  25xW  120.  John  Dowd 
to  F  Roy  Murray Apr.  7.   1914 

Apr.  10,  1911 — E  NINTH  AVE  175  N 
"J"  N  25xE  120.  R  C  Bingley  to  C 
M  Brown  &  Son Apr.  2,   1914 

Apr.  10,  1914 — LOT  43  BLK  5  Crocker 
Amazon    Tract.      George    Holden    to 


Wcdncsdai 


ril 


19U. 


vho 


.Ma 


31,    1914 


Apr  10,  1914— W  SPEAR  &  HOWARD 
NW  137-6XSW  GS-9.  Orville  C  Pratt 
Jr  to  Stockholm  &  Allyn  and  Pacific 
Fire   Extinguisher   Co Apr.    6.    1914 

Apr.  10,  1914 — W  SIXTEENTH  AVE 
100  N  Fulton  N  25xW  120.  Helen  E 
McLane    to   Geo    Parker.. Apr.    7,    1914 

Apr.  10,  1914— SE  EDINBURGH  225 
NE  Excelsior  Ave  NE  50xSE  100. 
Bmil  and  Elsie  Nelson  to  whom  it 
may    concern Apr.    4,    1914 

Apr.  10,  1914— W  FOURTH  &  JE.SSIE 
NW  75xSW  75.  Mary  L  Phelan  to 
John  G  Sutton  Co Apr.  10.  1914 


LIENS  FILED. 

San   Francisco. 

Apr.  4.  1914 — W  BRODERICK  130  .S 
Lomhnrd  S  25xW  100-3.  Redwood 
.Manufacturers  Co  vs  John  A.  Car- 
dinell,  John  F  Haner,  James  Tar- 
bett    and    Fred    Knott $588.2 

Apr.  4,  1914 — W  BRODERICK  130  S 
Lombard  S  25xW  106-3.     J  H  Kruse 


vs  John  A  Cardlnelli.  Jas  Tarbett 
and  Fred  Knott  (.Tarbett  &  Knott) 
$205.65 

Apr.  6,  1914 — W  BRODERICK  130  S 
Lombard  S  25xN  120.  The  Watson 
.Mantel  &  Tile  Co  vs  John  A  Car- 
dinal, J  F  Haner,  Jas  Tarbett  and 
Fred    Knott     $77 

Apr.  S,  1914 — N  FILBERT  133-9  W 
Broderick  —  25  N  137-C  E  25  S 
137-6.  Western  Builders  vs  Mollie 
B  Jackson  and  Elliot  G  Jackson 
$740.07 

Apr.  8  ,1914— E  VAN  NESS  AVE  75 
N  Green  N  25xE  125.  C  Bloom  vs 
E  and  L  Autard  and  Peter  Hansen 
•••: $220 

Apr.  9,  1914— S  PINE  137-6  E  Leaven- 
worth E  37-6.XS  137-6.  J  S  Hannah 
vs  Clara  K  Sutro  and  Adolphine 
Sutro     $853.64 

Apr.  9,  1914— E  FILLMORE  59.075  N 
Bay  N  1007xE  475  and  Exposition 
Site.  MacGruer  &  Co  vs  H  H  Law, 
Hartland  Law,  Chas  LiUie,  Adcle 
Lillie,  City  &  County  of  S  F  and 
Panama-Pacific  International  Bx- 
posilion    Co    $19.90C 

Apr.  9,  1914— B  FILLMORE  59.075  N 
Bay  N  1067  E  475  S  1067  W  475  m 
or  1  and  Exposition  Site.  Nephi 
Plaster  &  Mtg  Co,  cpn  vs  H  E  Law, 
Hartland  Law,  Chas.  Lillie,  Adele 
Lillie,  City  and  County  of  S  P  and 
Panama-Pacific  International  Ex- 
position   Co $1060.02 

Apr.  9,  1914 — W  BRODERICK  130  S 
Lombard.  J  Gibbs  vs  John  S  Car- 
dinell      $203.50 


OAKLAND  AND  ALAMEDA 
COUNTY. 


APARTMENT  HOUSE  FURNISH- 
I.NGS.  FIXTURES,  ETC— Cost  not  stat- 
ed. Oakland.  Cal.  Architect,  Clay  N. 
Burrell,  Albany  Bldg.,  Oakland.  Own- 
ers, Sommarstrom  Bros!  The  three- 
story  frame  apartment  house  at  toe 
corner  of  16th  and  Alice  streets  is 
nearing  completion,  and  the  owners 
will  shortly  award  contracts  for  fur- 
nishing, store  fixtures,  lighting  fix- 
tures etc.  Marble  and  tile  work  are 
now   being   figured. 

RESIDENCE.?- 6,  2  story  and  base, 
frame.  $6,000  to  $9,000.  Oakland,  Cal. 
Architect,  Charles  W.  McCall,  Central 
Bank  Bldg..  Oakland.  Owner's  name 
withheld.  These  dwellings  will  be 
erected  on  property  in  various  loca- 
tions in  both  Oakland  and  Piedmont. 
Each  house  will  contain  from  seven  to 
nine  rooms  with  from  one  to  three 
baths.  Interior  finish  will  be  of  pine, 
redwood  and  hardwood.  Oak  fioors  will 
he  used  in  the  principal  rooms.  All  of 
the  dwellings  will  have  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick  or  tile.  Automatic  water 
heaters  will  be  installed.  Bath  rooms 
will  have  composition  fioors  and  tile 
wainscot.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath.  ,^ 
Plans   are    being  prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  James  Rountree. 
5439  Ygnacio  avenue.  Oakland.  The 
dwelling  has  been  designed  for  a  seven 
room  house,  and  will  be  erected  at  the 
corner  of  Belvedere  and  Ygnacio  ave- 
nues. Interior  will  be  finished  in  pine 
and  redwood  with  some  hardwood 
floors  and  elm  panels.  There  will  be  a 
large  open  fire  place  in  the  living 
room    with    a   tile   mantel.      Bath    room 


I'ednesday.      April      15.      1914. 

ill  have  tile  wainscot  and  compos 
on  floor.  An  automatic  water  lieatt 
ill    be      Installed.      Exterioi 


the 


ill    be 


red 


th 


plaster  on  metal  lath.  Plans  are  in 
tlie  hands  of  the  owner  and  the  work 
will  be  done  by  Day  Labor.  .Materials 
are  being  purchased. 

RESIDENCE  —  ■>  story  anil  base, 
frame.  P.OOD.  Piedmont.  Alameda  Co., 
Cal.  Architect,  none.  Owner,  R.  A, 
.McWllliams,  5S45  Avala  avenue,  Oak- 
land. The  dwelling  has  been  designed 
tor  a  six-room  house  with  bath  and 
sleeping  porch,  and  will  be  erected  on 
Ricardo  and  Arrova  avenues.  Inte- 
rior finish  will  be  largely  of  pine. 
Hardwood  floors  will  be  used  in  the 
living  room  and  dining  room.  There 
will  be  open  fire  places  and  tile  man- 
tels. Bath  room  and  kitchen  will  have 
tile  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  ot 
the  house  will  'be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  in 
the  hands  of  the  owner  and  the  work 
will  be  done  by  Day  Labor. 

UUNGALOW — 1  story,  frame,  $2,;il0. 
Albany,  Alameda  Co.,  Cal.  Architect, 
Clay  N.  Burrell,  Albany  Bldg.,  Oak- 
land. Owner,  Antonio  Dutro.  The 
house  has  been  designed  for  a  six- 
loom  dwelling  with  bath.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Oak 
tlooi-s  will  be  used  in  the  living  room 
and    dining    room.      There    will    be    an 


fir 


plac 


ith 


tile 


ntsl. 


automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  rustic  and  shingles. 
Plans  are  complete  and  work  will  be 
done  by    Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley, 
Alameda  Co.,  Cal.  Architect,  John  Hud- 
son Thomas,  First  National  Bank 
m.lf,-..  Berkeley.  Ownei-.  H.   L.  Johnson. 
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i;i03IDENCE  —  ■>  story  an 
ri.LUie,  $10,300.  Oakland.  Cal.  Archi- 
tects, Hutchinson  Bros.,  470  13th  street, 
Oakland.  Owner,  i.\lrs.  Shores.  The 
dwelling  will  be  erected  in  East  Pied- 
mont Heights,  and  has  been  designed 
for  an  eight-room  house  with  baths 
■  ind  sleeping  porch.  Interior  finish 
will  be  of  pine,  redwood  and  hard- 
wood. Hardwood  lloors  will  be  used 
m  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
-Mantels  will  be  ot  tile  or  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  rooms  will  have  tile 
Hoors  and  wainscot.  Exterior  of  tlie 
hou.':e  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing   prepared. 

RESIDENCE  —  S  story  and  base, 
frame.  Cost  not  stated.  Berkeley.  Ala- 
meda Co..  Cal.  Architect.  John  Hud.^on 
Thomas.  First  National  Bank  Bldg.. 
Hcrkplcy.  Owner.  E.  A.  Kruse.  The 
ilwelling    will    be   erected    in    Thousand 


BUILDING  AND  INDUSTRIAL  NEWS 

Oaks  Tract,  and  has  been  designed  to  subn 
contain  eight  rooms,  two  baths  and  seve 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  hardwood.  Oak  i^ 
floors  will  be  used  in  the  principal  1 
rooms.  There  will  be  furnace  beat  -■ 
and  open  fire  places.  Mantels  will  be  r 
of  tile  or  brick.  Bath  rooms  will  have  I 
tile  wainscot  and  composition  floors.  s 
An  automatic  water  heater  will  be  in-  .' 
stalled.  Exterior  of  the  house  will  be  i 
coveted  with  cement  plaster  on  metal  r 
lath.  Plans  are  complete  and  figures  a 
are   being   taken.  ii 

WAREHOUSE— li      story      and      base, 

reinforced    concrete   and    brick.    |.-.ll.OOO.  t' 


•d   including 
ory    hotel. 
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othe 


HliTiiL  FITTINGS,  ETC.— 7  story. 
lass  A  construction,  |135,000.  Oak- 
iind.  Cal.  Architect,  Clay  N.  Burrell. 
.Ibany  Bldg.,  Oakland.  Owners,  Mor- 
is &  Muller.  The  architect  has  com- 
leted  plans  for  the  hotel  fittings  and 
toie    fixtures   for   the   seven-story   class 

hotel  and  store  building  now  near- 
ig  completion  at  the  northwest  cor- 
er  of  nth  and  Jefferson  streets.  Bids 
re  now  being  taken  on  the  above 
entloned    work. 

THEATRE— 1  story,  frame  and  plas- 
•r.    $3,000.      Oakland,    Cal.       Architect. 


Oakland,  Cal.  Architect,  Walter  Reed,  Harvey  P.  Smith,  Blake  Bldg..  Oakland. 
Oakland  Bank  of  Sa,vings,  Oakland. 
Owners,  W.  P.  Fuller  &  Co.  The  build- 
ing  will  be  erected  at  the  southwest 
corner  of  3rd  and  Jackson  streets, 
covering  a  large  area.  Consti-uction 
will  he  fireproof.  Metal  window  sash 
and  frames  and  fii-eproof  doois  are 
specified.  Interior  finish  will  be  of 
pine.  There  will  be  spiral  chutes.  Ex- 
terior   of    the    -building    will    be      faced 


ith    pressed    brick. 
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prepared  and  figures  will  be 
shortly. 

GARAGE— 1  story,  frame  and  con- 
crete, $20,000.  Oakland,  Cal.  Archi- 
tect, Walter  D.  Reed,  Oakland  Bank 
of  Savings  Bldg.,  Oakland.  Owner. 
Walter  Arnstein.  The  building  will  be 
erected  at  the  gore  corner  of  Broad- 
way and  Webster  streets,  covering  a 
considerable  ground  area.  Besides  the 
garage  the  building  will  contain  sev- 
eral stores.  There  will  be  a  concrete 
floor  and  patent  store  fronts.  Interior 
finish  will  be  of  ipine  throughout.  Ex- 
terior of  the  building  will  he  faced 
with  cement  plaster  on  metal  lath. 
Working  drawings  arc  nearly  complete 
and   figures   will    be   called   for   shortly. 

HOTBI^ —  7  story  and  base,  steel 
and  reinforced  concrete.  $55,000.  Oak- 
land, Cal.  Architect.  Clay  N.  Burrell, 
Bldg..  Oakland.  Owners  'name  with- 
held. The  building  will  be  erected  in 
the  downtown  business  district,  cov- 
ering an  a3-ea  ot  33  by  100  feet.  There 
will  be  a  store  besides  the  hotel  lobby 
in    the    first    floor.      Upper    floors    will 


ing  taken. 
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with  cement  plaster  on  metal  lath. 
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stalled.  Pltns  are  complete  and  fig- 
ures .tre  being  taken. 
""KESIDENCB  —  2  story  and  base, 
frame.  Cost  not  stated.  Piedmonl. 
Alameda  Co..  Cal.  Architect,  Claude  B. 
Barton.  Security  Bank  Bldg.,  Oakland. 
Owner.  E.  L.  Reed.  The  dwelling  has 
been  designed  for  a  six-room  house 
and  will  be  erected  in  Piedmont.  Inte- 
rior finish  will  be  ot  pine  and  redwood 
with  some  hardwood  veneer.  Oak 
floors    will    be    used    in      the      principal 


Pla 


pr 


tor  fu 


ill 


tile 


wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  will  be  completed  short- 
ly and   figures  will  be  taken. 

HOTBI,-  7  story  and  base,  steel 
and  reinforced  concrete.  $75,000.  Oak- 
land, Cal.  Architect,  Clay  N.  Burrell, 
Bldg..  Oakland.  Owners  'name  with- 
held. The  building  will  be  erected  in 
thes  downtown  district  in  the  same 
block  as  another  seven-story  hotel 
structure  mentioned  in  this  issue.  This 
building  will  cover  an  area  ot  50  by 
SO  feet.  All  guest  rooms  will  have 
connecting  baths.  Plans  provide  for 
ir-team  heat,  elevator  service,  a  vac- 
uum cleaning  system  and  hot  water 
supply.  Interior  will  be  finished  in 
pine  and  elm.  There  will  be  tile  wain- 
scot and  composition  floors  in  the 
bath  rooms.  Exterior  ot  the  building 
will    be      faced      with      pressed      brick 
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Get  It  Kpom  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Ju^  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Coatradtors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 


38-40  NATOMA  STREET 


Telephone  Sutter  1675 
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Boildiu^  Contracts   Aivarded. 


Ihiklund. 


Cook     
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.111" 

Ferrel      

Ferrel 

6U11 

Wilson     

.  ...Grummett 

1700 

Auditorium 

..Christenson 

19G360 

Neal     

Pearce 

200n 

Lloyd     

Wiggins 

1500 

McWllliams 

..JlcWilliams 

3000 

.Sheridan     .. 

Sheridan 

1600 

Carleton 

ISOO 

Myer     

Converse 

3700 

Morrison     . . 

Zolski 

450 

Doane     

ISOO 

Denney     .  . . 

Foster 

500 

Rountree     .. 

Rountree 

3000 

Boa;-dman     ■ 

Legault 

2000 

Kennedy     . . 

.  ..Warehouse 

Fenn 

2947 

Cianciaralo 

Baccus 

15190 

Chambers     . 

Sullivan 

910 

Same     

Bradlev 

5  SO 

Ambrose     .  . 

Hunter 

1.T4S 

Havens     . . . 

Broad 

500 

Eva     

Kulchar 

l.'.Od 

Seller     

Scott 

BOfi 

Cady     

Pinkham 

1900 

S9S  Hoffsclineider     Owner  400 

S99  Williams     Williams  1000 

900  Keating     Nunes  2830 

901  Costodio     Costodio  2400 

908  Berlinger     Button  4SSU 

911  Henshaw    Bay    City  400 

912  Anderson     Anderson  1000 

913  Blake     Frazee  900 

914  Anderson     Anderson  2000 

915  Barber     Corbett  400 

91C  Townsend     Townsend  3475 

917  Matthew     Blelbroad  501 

919  Kennedy     Chambers  2000 

920  Potts     Potts  ISOO 

921  Neal     Pearce  2150 

922  Helstroiu     Helstrom  3000 

(S53)  -NO.  311S  E-TWE.NTY-SEVE.NTH 
Oakland.      Alterations. 

Owner Hy    Jensen,    Premises. 

Architect  ..  .None. 

Contractor.  .G.    W.    Stcfren,       052       Sth, 
Berkeley. 

COST.   $55(1 

isr,))      XO.   1153   HIGH,    Oakland.      Alter 

Owner .Mr-<.    J.    W.    Cook. 

Architect  ...Nunc. 

Day's   worK.  Cij.<T,    ?:■:,'< 

(S5ol  W  EIGHT Y-FlltST  AVE  253  .S 
"B."  Oakland.  One-story  4-room 
dwelling. 

Owner H.    M.    Ferrel.       1223       Slst 

Ave..    Oakland. 

Architect  ...None. 

Day's    work:  COST,    (SUM 

(S50)  E  THIRTV-SEVENTH  AVE  75" 
N  E-14th,  Oakland.  One-story  Hvc- 
room  dwelling. 

Owner Mrs.     Clara     Wilson,       1132 

37th     Ave..    Oakland. 
Architect  .  .  .None. 

Contractor.  .Jno.     Grummett.     32CO     On- 
kota,  Oakland. 

COST,   $1700 


Wednesday.      Aprrl      15,      1914. 

(S57)  TWELFTH  AND  FALLON,  Oak- 
land.     Concrete   and   granite. 

Owner Oakland    Auditorium. 

Architect  ..  .John   J.    Donovan,   Security 

Bank   Bldg..  Oakland. 
Contractor.  .Christenson        Bros.,        237 
Wayne   Ave.,   Oakland. 

COST,     $196,360 

iM;ii)  .\'W  EIGHTY-SECOND  AVE  200 
W  Boulevard,  Oakland.  All  work 
except  painting  for  one-story  Hve- 
room    dwelling. 

Owner Harriet  A.   and   Nancy   Neal 

2245    ^9th    Ave.,    Oakland. 

.\rchitect  ..  .None. 

Cjntiactor.. Joseph     C.    Pearce,    Okd. 

Filed  Apr.   6,  '14.     Dated  Jan.  31,  '14. 

I' lame    up    '„ 

Itough     plastered     </, 

Completed     Vi 

Usual    35    days ',.i 

TOTAL     COST,     $2000 

Bond,    $1000.      Surety,    U.    S.    Fidelity    & 

Guaranty       Co.       Limit,     July       1,     1914. 

Forfeit,    $1.         Plans    and      speciliations 

nied. 

(S61)  E  FAIRFAX  272  S  Monticello, 
Oakland.      One-story    5-room    dwlg. 

Owner W.    F.    Lloyd,    3720    Bout   - 

vard,  Oakland. 
.Architect  ...None. 
Contractor..  W.   H.   Wiggins. 

COST.   $loOO 

(S02)  RICARDO  &  ARROY.\  -WES.. 
Piedmont.       Two-stoi-y     residence. 

owner R.       A.     .McWilliams,       5S45 

Ayala,  Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $3000 


(S63)  W  SIXTY-FOURTH  AVE  bet 
Virginia  and  Harmon.  Oakland.  1 
story    five-room   dwelling. 

Owner M.    Sheridan,    1020    Broad 

way,    Oakland. 

.\rchitect  . .  .None. 

Day's  work.  COST,  $160 


i64)      S    ARTHUR      200    B    G9th      .^\ 
Oakland.     One-story  5-room  dwlg. 

wner Miss  Annita  Carleton,   21 

69th  Ave,,  Oakland. 


.No 


6996      Weld, 
COST.    $1S00 


(S65)  W  FAIRBANKS  AVE  100  E 
Crofton  Ave..  Oakland.  Two-story  7 
room  dwelling. 

Owner E.  E.  Myer,  2S7  2Sth.  Okd. 

Architect  ...A.    W.    Smith,    1010    Broad- 
way,   Oakland. 
Contractor.  .Wm.    Converse.    2710    Hille- 
gass    Ave..    Berkeley. 

COST,    $37011 


(SO 


(SG7I  W  SIXTY-SIXTH  AVE  SKI  S 
Fairview.  Oakland.  One-story  5-room 
dwelling. 

Owner C.  A.  Doane,  662  35th,  Okd. 

Architect  .  .  .None. 

Day's    work.  COST,    $lsno 

(SfiS)  NO.  1014  WASHINGTON.  O.ik- 
land.      Alterations. 

Owner R.  G.  Denney  &  Bros..  11th 

and    Webster,    Oakland, 


Wednesday,     April      15,      1914 
Conti 


B.  H.  Foster.  563  17tli,  Okd 
COST,    J50n 


SW    BELVEDERE    &    YGNAOIO 
.,     Oakland.       Two-storv     7-rnnm 


COST.    $2000 
&      WASH- 


BOILDING  AND   INDUSTRIAL  NEWS 

Casualty  Co.     Limit.   70   days.     Forfeit, 
t5.     Plans  and  speclflcations  filed. 


(S91)      PAINTING.       TINTING        AND 

papering  on  above. 
Contractor.  .W.  B.  Bradley.  3S11  Ayala, 

Oakland. 
Filed  Apr.  S.  '14.     Dated  Mar.  27,  '14. 


■J] 

..Frank    P.    Keating,    Apgar 

and  Wesl,  Oakland. 
.  .None. 
..Geo.    W.    Nunes,    721      5,1tli, 

Oakland.  COST,    $2350 


Primed 


.$217 


i77)      NE    THIRTEKN'TH      & 
ington,  Oakland.     Alterations. 

i^'ier Boardman    Est.,    Premises. 

icliitect  .  .  .J.    Henry    Boehrer.    Delgei 

Bldg..    Oakland, 
jntractur.. Boehrer  &   Legault,    Delger 

Bldg..    Oakland. 

COST,    $2000 

7ti)    NO.    23311   E-FOUKTEENTH.   Oak- 
land,    Alterations  and  repairs, 
vner Catherine   Kennedy. 


2500    Grove,    Oakland. 

COST,    $500 

IS7'.I1  W  EVERETT  56  N  Wellington, 
iiakland.      Two-story    6-room   dwlg. 

""■"<^'' Kate       S.      Stevens,       ISU 

Brusii,   Oakland. 
Architect  ...None. 

Contractor.. Theo.   Fenn.    749   61st.   Okd. 
COST.    $2947 

iwii  W  BROADWAY  125  N  Birnic  N 
2.-,.\W  127-S,  Oakland.  Cement,  con- 
crete foundation  and  walls.,  brick 
work,  T  and  G  roof,  sheet  metal 
work,  rough  and  finish  carpentry, 
electric  work,  glass  and  glazing, 
lathing  and  plastering,  side  walks, 
side  walk  doors  and  light.f,  basement 
Iloor,  marble  and  composition  floors, 
etc.,.  for  two-story  Class  "C"  store 
and  office  building. 

Owner B.    and    .\I.    Clanciarulo,    700 

Clay.  Oakland. 
Anliltect  .  .  .Wm.    Wilde,    Albany    Block, 

Oakland. 
Cc.ntractor.  .Wm.   Baccus  &  F.   Kennedy 

520    Oakland    Ave..    Okd. 
Filed    Apr.    S,    'It.      Dated    Apr.    6.    '14. 
Foundation  work  completed.. $  SOO.OO 
Reinforced    concrete    walls    coni- 

I'liJlcd     1600.00 

Floor  joists  &  rough  floors  in   1000. 00 

lliick    work    completed 2600.00 

1st    coal    plaster    on 2100.00 

Completed    and    accepted 3292. .iO 

Usual    35    days 3797.50 

TOTAL  COST,  $15,190.00 
Bond.  $7600.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  67  days.  For- 
feit. $10.  Bonus.  $10.  Plans  and  speci- 
ficiitions  filed. 

(S90)    SW  iMONTE  CRESTO  AVE  61  NW 
Kingston    Ave    NW    60xSW    120.    0<ik- 


Completed    and    accepted 217.50 

SIS    days    after 145.00 

TOTAL  COST,  $5S0.00 
Bond.  none.  Limit,  70  days.  Forfeit, 
$5.      Plans   and   specifications   filed, 

(S92)      W    FORTY-EIGHTH   AVE    260   S 
B-14tli,    Oakland.      One-&tory    5-room 


(001)  W  BROADWAY  400  N  41st,  Oak- 
liinil.  Two-story  6-room  dwelling 
aiirl    .-tore. 

'^'""i'' J.   J.   Costodio.    4141    Broaa- 

way,  Oakland. 

Archilecl  ...None. 

IJiiy's     woi'k.  CiLST.     $2400 


.J.      O.    Hunter 
Ave..  Oakland. 


COST.   $1345 


(S931      SW   EIGHTH  AND   BROADWAY 

Oakland.     Repairs. 
Owner J.   W.     Havens,   2631      Ben- 
venue   Ave.,   Berkeley. 
Architect  ...None. 

Contractor.  .A.    H.    Broad.      2117      Kitt- 
ridge,   Berkeley. 

COST.    $500 

(SO)      NO.    1003    BROADWAY,    Oakland. 
Alterations. 

Owner James   Eva  Estate,  S.  P. 

Architect  ..  .Chas.  F.  Mau,  Macdonough 

Bldg,,  Oakland. 
Contractor.  .S.   Kulchar,    518    4th,   Okd. 
COST.    $1500 


(90S)  N  FORTY-FIFTH  205  W  West 
T5.V100,  Oakland.  Two  1-story  frame 
dwellings. 

Owner M.     Berlingen.     44IS     West. 

Oakland. 
Architect  ...Theo.     W.     Lenzen,     Hum- 

■boldt   Bank    Bldg.,   s.   P. 
Contractor.  . I.    W.    Button,      5930      Tele- 
graph Ave.,  Oakland. 
Filed   .=\pr.   9,   '14.      Dated  Apr.    9,   '14. 

Frames    up    $.ioo 

Brown    coated    isM 

Completed   and   accepted 1200 

Usual   35   days 1220 

TOTAL  COST.  $4SS0 
Bond,  none.  Limit.  70  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


(595)  NOS.       514-516       TIIIRTEENTH, 
Oakland.     .^Iterations. 

Owner H.    Seller,    27    Wayne    Ave., 

Oakland. 
Architect  ...None. 

Contractor.  .G.  A.  Scott,   6S5   23rd.  Okd. 
COST,   $600 

(596)  NO.    1225    BROADWAY.   Oakland. 


.A.   Jonas.      17lh    &      Broad- 
way, Oakland. 
.None. 


.  .Sclinebly,  Ilostrawser  & 
Pedgrltt.  Gth  and  Jackson. 
Oakland. 

COST,    $400 


S97)      NE     IIAMPEL       &        WOODRUF, 
Oakland.      One-story   3-room  dwelling 

>"ncr Mrs.    E.    D.    Cady.    709    3Sth. 

Oakland. 
Architect  ..  .None. 
Jontractor.  .G.       A.        Pinkhai 
Waverly,  Oakland. 

COST,   $1900 


9101  N  FORTY-THIRD  IS5  W  Tele- 
grapl)  Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner S.  Benedetti,  530  43rd,  Okd. 

Arcliitect  ..  .None. 

Day's   work.  COST,    $1500 

(9111      NO.    1320   BROADWAY.   Oakland 
AUcrations. 

Owner W.    G.    Henshaw,    Premises 

Architect  ...None. 

Cunliaitor.  .Bay    Oil.,-    Cabinet   Co.,    lOsO 
5th,  Oakland. 

COST,    $400 

19121      S   LOCKWOOD   275    E   73rd   Ave., 
Oakland.      One-story   4-room  dwlg. 

"wncr A.    S.    Anderson,    5233    Boyd 

Ave..    Oakland. 
Architect  ...None. 
Days    work.  CO.ST.    $1000 

(913)      NO.    316    ELEVENTH,      Oakland. 
Alterations. 

Owner Blake    Estate. 

Architect  ...Walter         Mathews.         922 

Broadway,    Oakland. 
Contractor.  .U  D.  Frazee.  699   36tli.  Okd 
COST.    $900 


2353 


!.    gas    and    Pittsburg    h 
story   basement   and   at 


dwcllh 


frai 


Owner Mrs.     Elizabeth     Chanrhers. 

624    Walsworth    Ave..    Okd. 

Arcliitect  ..  .D.    C.    Coleman.    Merchants' 

National    Bank    Bldg..    S.    F. 

Contractor.. E.    J.      Sullivan.      661      9th, 

Oakland. 
Piled    Apr.    S.    '14.      Dated    Mar.    8.   'U. 
Sewer    and    rough    plumbing    in 

place   and   approved $340.25 

Completed    and    accepted 340.25 

:»«    ilny«    nftecr 230.00 

TOTAL    COST.    $910.50 
Bond,       $500.        Surety.      Pacific      Coast 


(S98)      NW    THIRTEENTH    AVE    &    E- 
12th,  Oakland.     Alterations. 

Owner W.    M.    Hoffschneider.    1514 

Broadway.  Oakland. 
Architect  .  .  .None. 
Day's   work.  COST.   $400 


(S99)  SW  FORTIETH 
Ave..    Oakland.  On 

dwelling. 

Owner.- C.    J.     Willi, 

Oakland. 

Architect  ...None. 

Day's  work. 


&      CERRITO 


COST.  $1000 


(900)  S  E-EIGHTEBNTH  100  W  9th 
Ave..  Oakland.  One  and  one-half- 
stnry  six-room  dwelling. 


(914)      N    WALNUT    AVE    120    W    Lilac. 

Oakland.      One-story   5-rooni   dwlg. 
Owner L.    W.   Anderson,    1225   Rus- 
sell.   Berkeley. 
Architect  .  .  .None. 
Day's  work.  COST.   $2000 

(913)      NO.    1431    BROADWAY.   Oakland. 
AUcrations. 

Owner Edgar    H.    Barber    Co.,    1431 

Broadway,    Oakland. 
Architect  ...None. 

Contractor.. Corbett      ct      Bayliss,      1110 
Franklin,    Oakland. 

COST.    $400 

l',li;i      LOT    17    BLK    1    Thousand    Oaks. 

Oakland   Tp.     Glass  enclosed  porch. 
Owner Allan    P.    Mathew,    Indian 

Trail     E  of  The     Alameda, 

Berkeley. 
Architect  ..  .Warren         Perry,         263614 

Dwight   Way,    Berkeley. 
Cnntriulcir.  .n.    T.    Blelhroad.    1712    Mil- 

vin.    Berkeley   . 


32 

FI.ed   Apr.    11.   'H.     Dated  Apr.   6,  '14. 

ConiDlcted     JSel 

TOTAl^  COST,  $561 
Bond,  1300.  Sureties,  L.  B.  Huston  and 
R.  H.  Milcr.  Limit,  30  days.  Forfeit, 
none.     Plans   and   speciflcations   tiled. 

(919)  E  BROADWAY  232  N  Floren.-e 
(or  Napa),  Oakland.  One-story  five- 
room  dwelling. 

Owner Gertrude  Kennedy.  949  14tli 

St.,  Pacific  Grove. 
Archilect  . .  .None  . 

Contractor.  .J.       F.       Chambers.       1542 
Broadway,   Oakland. 

COST.    $2000 


(920)  B  SEVENTY-THIRD  AVE  148  S 
Hamilton.  Oakland.  One-story  five- 
room   dwelling. 

Owner W.    F.    Potts,    2247      Grove, 

Oakland. 
Architect  ..  .E.   W.   Stilwell.      Los     An- 
geles. 
Day's  work.  COST,  JISOO 


(921)  W  EIGHTY-SECOND  AVE  200 
below  Boulevard,  Oakland.  One-story 
5-room  dwelling. 

Owner H.      A.    and      Nancy      Neal, 

2245    89th   Ave..   Oakland. 
Architect  ..  .None. 

Contractor.. J.   C.     Pearce.   6932     Lock- 
wood,   Oakland. 

COST,   J213.) 


(922)  B  THO.MAS  AVE  400  N  N.xpa, 
Oakland.  One  and  one-halt-story  7- 
room  dwelling. 

Owner Ciias.    Helstrom.    493      36th, 

Oakland. 
Architect  ..  .Elite      Planners.    I,'<44      .',th 

Ave..    Oakland. 
Day'.«  v-rk.  COST,  $31100 


Itiiil(liii);   Coiitriicts   .Vwiirded. 
Berkeley. 

No.  Onncr                    Contractor  .\nit. 

K49  Jackson     Warren  4ii' 

850  Smitli      Smitli  U"" 

S51  Larsen      Kringler  IfiOn 

852  Westminster    Ch..Farwe!l  1950 

858  Mailanen     Mallanen  3000 

839  Browne     .\hnefeld  5400 

869  Berkeley     Nelson  43011 

870  Sjoblom     Sjoblom  400 

871  Berkeley     Pinkerton  4280 

872  Bell     Whidden  4.S0O 

S73  Nassas     Cox  400 

.'!74  S  P  Co S  P  Co.  1400 

S75  Kawneer     Gutleben  12271 

SSO  Phi    Delta     Schmidt  20468 

881  Same     Nelson  3290 

8S2  Same    Elec    Constr  609 

SS3  Same     Kyle  222.1 

884  Same     Neal.  1035 

902  Daalittle     Daallttle  00 

903  Knox     Knox  400 

904  Snencer     Donaldson  140O 

905  Berkeley     Gaspard  4316 

906  RatclifC     Sorenson  407'2 

907  Kawneer     Gutleben  13271 

909  Alpha    Tau     Schmidt  14690 

910  Bencdetli     Benedetti  1500 

918  McKibben     House  5450 

(549)  N  FIFTH  AND  CARLTON.  Ber- 
keley.     Two-story    frame    office. 

Owner Byron    .lackson    Iron    Wks., 

357    Market,   San    Francisco. 

.Architect lames    W.    Plachek.    Ache- 
son.    Berkeley. 

Contractor.  .C.    H.   Warren.   2200  Ather- 
ton.    Berkeley. 

C0,«;T.   $1000 

(550)  E  CURTIS  350  N  University 
Ave.,  ncrkeley.  Two-story  six-room 
dwelling. 


BUILDING   AND   INDUSTRIAL  NEWS 

Owner .lames    Smith.     1907    Curtis. 

Berkeley, 
.^rcliitect  ...None. 
Contractor.  .J.    Smith. 

COST,    $1500 

(S31)  N  OILMAN  200  B  Steinage,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner Olaf   Larsen,    715    5th    Ave.. 

Oakland, 
.^irchitect  ...None. 

Contractor.. John    Kringler,    72S    E-I4th 
Oakland.  COST.    $1600 

(852)  E  EIGHTH  70  S  Bristol.  Ber- 
keley. Two-story  2-room  addition 
to    cliurch. 

Owner Westminister    Presbyterian 

Church,    Premises. 
Architect  . .  .None. 

Contractor.  .W.    W.    Farwell.    2230    9th. 
Berkeley.  COST,  $1950 

(S3S1  S  JOSEPH  AVE  SO  E  Monterey 
Berkeley.      One-story    6-room    dwig. 

Owner Otto    Mailanen,    Paul    Gus- 

tafson    and      Angus    Laine, 
2429    9th.    Berkeley. 
Architect  . .  .None. 

Contractor.  .Otto    Mailanen.     2429     9th. 
Berkeley. 

COST.    $30011 

(859)  SW  CHESTNUT  AND  BRISTOL 
running  S  36  feet;  (2)  W  Chestnut  72 
S  Bristol,  running  S  36  feet;  (3)  >. 
Chestnut  144B  Bristol,  running  S  36 
feet,  Berkeley.  One  1% -story  six- 
room  dwelling  and  2  1-story  5-room 
dwellings. 

Owner D.   P.   Browne.    1622    Oxford 

Berkeley. 

Architect  . .  .None. 

Contractor.  .Henry         Ahnefeld,         3005 
King,   Berkeley. 

Filed  Apv.  6.  '14.     Dated  Mar.  24.  '14. 

Frames    up     'A 

tpt    coat    plaster    on V4 

Completed     Vi 

Usual    33    days Vt 

TOTAL    COST.    $5400 

Bond,    none.      Limit.    75    days.      Forfeit, 

none.      Plans    and    specifications    filed. 

(S(19l  E  c'LAHE.MONT  112  S  Russell. 
Berkeley.  Two-story     4-room     lire 

house. 

Owner City    of    Berkeley. 

Architect  ...W.    H.    Ratcliff.    1st    Nafl. 

Bank   Bidg.,  Berkeley. 
Contractor.  .H.    P.    Nelson,    2241    Grove. 
Berkeley.  COST.   $4  3oo 

IS70  1  W  SEVENTH  170  S  Grayson. 
Berkeley.     Repairs. 

Owner Carl      Sjoblom,      2S12      7th. 

Berkeley. 
Ardiitect  ..  .None. 
Day's   work.  COST.    $1011 

(871)  E  LE  ROY  176  N  Cedar.  Ber- 
keley.     One-story    Hre    house. 

Owner City    of    Berkeley. 

.\rcbUect  .  .  .W.    H.    Ratcliff.     1st    Nal'l. 

Bank    Bldg..   Berkeley. 
Contractor.  .J.       A.        Pinkerton.       1931 
Berryman,  Berkeley, 

COST,    $4280 

(S721  LOT  2S  BLK  2  Berkeley  Heights 
Tr<ict.  Berkeley.  All  work  for  two- 
story  and  basement  frame  dwelling. 

Owner    George    L..    Susan    W.    and 

Golden    W.    Bell.  1  546  Euclid 
Ave..  Berkeley. 
Architect  ..  .Julia     Morgan.     Merchants' 

Exchange    Bldg..    S.    P. 
Contractor.. G.    R.    Whidden. 


Wednesday,      April      15,      1914. 

Filed  Apr.   7,   '14.      Dated   Apr.   4,   '14. 
Frame  up  and   boarded,   chimneys 

up   and    rough    plumbing   in Vt 

1st  coat  plaster  on Vi 

Completed    and    accepted Vi 

Usual    35    days 'A 

TOTAL  COST.  $4800 
Bond,  $2400.  Surety,  Maryland  Casu- 
alty Co.  Limit,  90  days.  Forfeit,  none. 
Plans  and  specifications  filed. 

(873)  E  SHATTUCK  100  N  Center. 
Berkeley.     Alterations. 

Owner H.    Nassas,    2123    Shattuck 

Ave.,  Berkeley. 
Architect  . .  .None. 
Contiactur.  .C.     R.     Cox,     2003    Addison. 

Berkeley. 

COST.    $400 

(874)  E  SHATTUCK  AVE  —  N  Center, 
Berkeley,     -\leer   depot. 

Owner Southern  Pacific  Co. 

Architect  .  .  .None. 

Day's  work.  COST.  $1400 

(875)  S  DWIGHT  WAY  B  Cor.  Sth, 
Berkeley.  One-story  Class  "C"  fac- 
tory. 

Owner Kawneer      Mfg.      Co.,      420 

Eddy.  San  Francisco. 

Archilect  ...C.   H.   Miller,   Dalziel   Bldg,, 
Oakland. 

Contractor.  .Gutleben  Bros.,  Monadnock 
Bldg.,   San    Francisco. 

COST,     $13,271 

(880)  NW  HEARST  AVE  &  HIGH- 
land  Place  W  lOOxN  144.63,  Berkeley. 
Brick  work,  carpentry,  mill  work, 
glazing,  lathing  and  plastering,  roof- 
ing, ornamental  iron,  sheet  metal 
work  for  three-story  and  basement 
frame  fraternity  house. 

Owner Phi      Delta      Thetu,       2401 

Durant,   Berkeley. 

Architect  ..  .John    Reld    Ji'.,    Clironicle 
Bldg..    San    Francisco. 

Contractor.  .P.   N.  Schmidt. 

Filed   Apr.   8,    1'4.     Dated   Apr.   2.   '14. 
Fiame   up  and  i-oof  sheatlied  .$■''.000.00 
Exterior  sheathing  on  and  roof 

completed     3000.00 

Plastering  interior  &  exterior  330(F.00 

Completed    and    accepted 6000.00 

Usual    33    days 3168.50 

TOTAL    COST,    $20,468.50 

Hond.    $10,233.      Surety.   Fidelity   &   De- 

I>oslt     Co.       Limit,     120     days.       Forfeit. 

$10.      Plans    and    specific-ations    filed. 

(881)  EXCAVATION.  CONCRETE, 
tile   drains,    grading,   etc.,   on   above. 

Contractor.  .F.    E.   Nelson,    lOU   Frank- 
lin, Oakland. 

Filed  Api-.  8.  '14.     Dated  Apr.  2,  '14. 

loth   day   of  each   month 739i 

»(S    <In>s    after 25% 

TOTAL   COST.    $3290 

Bond.   $1643.     Surety,  U.  S.  Fidelity  Co. 

Limit.     21     days.    'Forfeit.    JJO.       Plans 

and   specifications   filed. 

ISSJI      ELECTRIC    •WORK    ON    ABOVE 
Contractor.  .The    Bleo.    Constr.    Co.,    312 

12th,   Oakland. 
Filed    Apr.    8,    '14.      Dated   Apr.    2.    '14 
Wiring   completed   &   accepted  ...  $300 

Completed    and    accepted 155 

Usual     35     days 134 

TOTAL  COST.  $609 
Bond  $303.  Surety.  Fidelity  &  De- 
posit Co.  Limit.  5  days.  Forfeit.  $2. 
Plans  and   specifications   filed. 

ISS31  PLUMBING  AND  GAS  FITTING 
on    above. 


CoiUiactor.  .  H.    I.    Kyle. 

Filed    Apr.    S.    '14.      Dated    Apr.    2.   '14. 

Roughed    in     $834 

Completed    and    accepted S34 

Usual   35   days 537 

TOTAL  COST,  J2225 
Bond,  $1100.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  16  days.  Forfeit,  {^. 
Plans  and   speeiflcations   filed. 

(SS4)      PAINTUNG,     STAININp.     TINT- 

ing.   etc.,   on   above. 
Contractor.. L.      J.    Neal,       461       Hayes, 

San    Francisco. 
Filed   Apr.    8,   '14.      Dated   Apr.   2.   '14. 

lOtli  day  of  each  month 75% 

■M   (lays    altrr 25% 

TOTAL  COST,  J1035 
Bond,  $51.S.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit.  15  days.  Forfeit, 
none.      Plans   and    speclHcatlons    nied. 

(902)  W  HARPER  201-8  S  Russell. 
Berkele}'.     .Addition. 

Owner N.   R.   Daalittle,   2918   Harp- 
er, Berkeley. 
Architect  ...None. 
Day's   work.  COST,    $4  00 

(903)  W  BENVENUE  200  S  Derby, 
Berkelely.     Garage. 

Owner Mr.    Knox. 

Architect  . .  .None. 

Day's   work.  COST,    $4  0o 

(904)  W  C.4LIF0RNA  50  S  Ward,  Ber- 
keley.    One-story  4-room  dwelling. 

Owner Mrs.    Eliza    Spencer,    Prem. 

Architect  .  .  .None. 

Contractor.  .D.      T.        Donaldson,        1637 
Stuart,    Berkeley. 

COST,    $1400 

(905)  B  ELLIS  75-7%  N  Alcatraz,  Ber- 
keley. Two-story  7-room  frame  fire 
house  . 

Owner City  at  Berkeley. 

Architect  ..  .W.  H.   Ratcliff  Jr.,   1st  Na- 
tional   Bank     BIdg.,     Bkly. 

Contractor.. Gaspard    &    Hammond,    425 
Sharon  Bldg,,  S.  F. 

COST,    $4316.58 

(906)  E  ROBLE  ROAD  70  S  Tunnel 
Road  being  Lot  1  Blk  18.  Claremont 
Park,  Berkeley.  All  work  except 
foundations,  grading,  brick  work, 
plastering,  plumtoing,  sewer,  leaders, 
tile  roof,  malthoid,  paper,  tile  floors, 
marble,  electric  work,  painting  and 
finish  .lardware  for  two-story  and 
l.asiment    frame   dwelling. 

Owner W.    H.   Ratcliff   Jr.,    1st   Na- 
tional    Bank     Bldg.,     Bkly. 
Architect  ..  .W.  H.  Ratcliff  Jr.,   1st  Na- 
tional   Bank     Bldg.,    Bkly. 
Contractor.  .Walter       Sorensen,         3219 

Ellis,  Berkeley. 
Filed   Apr.   9,   '14.      Dated   Apr.    7,   '14. 

Frame   up  and   root  lioarded $1000 

1st   coat   plaster    on 1000 

Completed   and   accepted 1000 

Usual    35   days 1072 

TOTAL  COST,  $4072 
Bond,  limit,  forfeit,  none.  Plans  and 
specificatlo'is  flied. 

(907)  SE  DWIGHT  WAY  &  EIGHTH. 
Berkeley.  All  work  except  plumbing 
electric  wiring  and  office  fixtures  tor 
one-story  Class  "C"  factory. 

Owner Kawneer  Mfg.  Co.,  20  Turk 

San    Francisco. 
Architect  ..  .C.   H.   Miller,   Dalzlel   Bldg., 

Oakland. 
Contractor .  .Gutleben  Bros.,   Monadnock 

Bldg.,  San  Francisco. 


BUILDING   AND   INDl'STRLAL   NKWS 

Filed  Apr.   9,   '14.      Dated  Apr,   6,    14. 

Steel     frame     up $4800 

Completed     5121 

Usual     35     days S350 

TOTAL  COST,  $13,271 
Bond,  $6636.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  60  days.  Forfeit, 
none.      Plans   and   specifications    filed. 

(909)  N  LE  CONTE  AVE  150  W  Euclid 
Ave  W  lOOxN  125,  Berkeley.  All  work 
for  three-story  and  basement  frame 
fraternity  house  (excavating  and 
grading  done). 

Owner Alpha    Tau     Omega     House 

Ass'n.,      2230   College      Ave., 
Berkeley. 
Architect  ,,  .Wm.      C.    Hays,      Poxcrott 

Bldg.,  San  Francisco. 
Contractor.  .Peter  N.  Schmidt,  -Alameda 
Filed  Apr.  9,  '14.     Dated  Apr.  8.  '14. 

Frame    up    $2500 

Plastering  and  exterior  wall  cover- 
ing  completed    4000 

Completed   and   accepted' 4000 

Usual    35    days 2'5% 

TOTAL  COST,  $14,690 
Bond,  $7345,  Sureties,  Wm.  Makin  and 
J.  E.  McCormac.  Limit,  90  days.  For- 
feit, $25.     Plans  and  specifications  filed. 

(916)      E       SHATTUCK      AVE      300      S 
Indian  Rock.   Berkeley.     Two-story  6 
room   dwelling. 
Owner Fred  Townsend,   2954  Mag- 
nolia Ave.,  Berkeley. 
Architect  ..  .Olin    S.    Grove,    2911    Tele- 
graph  Ave.,  Berkeley. 
Day's  work.  COST,   $3475 

(91S)  N  60  LOT  5  BLK  2-1850  Map 
Kearney  Tract.  Berkeley.  All  work 
for  two-story  basement  and  attic 
frame  dwelling. 

Owner Florence        G.       McKibben, 

Berkeley. 
Architect  ..  .Harris     Allen,     2514    Hille- 

gass  Ave,,  Berkeley. 
Contractor.  .Jacob    House,    ISIS    Hearst 

Ave.,    Berkeley. 
Filed  .\,pr.   11,  '14.     Dated  Apr.   11,  '14. 

Frame    up    14 

1st  coat  plaster  on 14 

Completed    and    accepted % 

Usual   35   days 14 

TOTAL  COST,  $54  50 
Bond,  none.  Limit,  SO  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


Biiildiiiu'  Coiitrnets   .Iwarded. 
Aliinivda. 


Xo.  Owner  Contractor 

SS5  Corv     Amstun 

886  McCJorlnan      Allen 

887  Nelson     Nelson 

888  Davies     Roberts 


A  nit. 

2600 
ISOO 
ISOO 
1800 


(Correetlon  In  Owner's  Name.) 

(824)  S  S-\NTA  CLARA  AVE  182  E 
Union  E  50xS  20714,  Alameda.  All 
work   for   one-story   6-room   dwlg. 

Owner Mrs.    Sophie     Lutgen.      ISIS 

Santa   Clara   Ave..   Ala. 
Architect  .  .  .None. 

Contractor.  .Powell     Bros.     Constr.    Co., 
Harrison    Ave    &    Fruitvale 
Canal     Bridge,     Alameda. 
Filed  Apr.   2,  '14.      Dated   Mar.    31,   '14. 

Ready    for   plaster $1SOO 

Completed   and   accepted ISOO 

Usual    35    days 25% 

TOTAL  COST,  $4800 
Bond.  none.  Limit,  90  days.  Forfeit. 
$10.     Plans   and   specifications   filed. 
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(SS5)      NO,      1340      EIGHTH,      Alameda. 
Two-story  8-room  dwelling. 

Owner B.    B.     Cory,     1001     Taylor 

Ave.,  Alameda. 
Arciiitect  ..  .None. 
Contractor.  .C.    Amstun. 

COST,    $201111 

(SS(l)      NO.    141S    NINTH,    Alameda.   One 
story    dwelling. 

Owner Kate    McGorman. 

Arcliitect  .  ..None. 

Contraclor.  .M.   Allen.  S29   52nd,  Okd. 

COST.   $1800 

1S.S7)      NO.    2251    BUENA    VISTA    AVE., 
Alameda.      One-story    6-room    dwlg. 

Owner H.    C.      Nelson.    1808      Elm, 

Alameda, 
Architect  ...None. 
Day's    work.  COST,    $1800 

(SSS)     NO.    ISSO      EIGHTH,      Alameda, 

Oiie-story   5-room   dwelling. 
Owner R.    E.      Davies,    150      Lake, 

Oakland. 
Arcliitect  . .  .None. 
Contractor.  .P.    L.      Roberts,    1811       Stil, 

.-Mameda.  COST.  $1S00 

COMPLETION  NOTICES. 

ALAMEDA     COUNTY. 

Mar.  31,  1914— GROVE  NOS.  3718-24, 
Okd.       Christine    Dorothea    Mohr- 

dieck  to  whom  it  may  concern 

.    March     30,     1914 

Mar.  31  .1914— LOT  32  Map  Coronado 
Tract,  Okd.  Arthur  Hargrave  (by 
J  W  Rounthwaite)  to  J  P  Sllva 
March    20,    1914 

Apr.  1,  1914 — S  WARD  340  E  Ells- 
worth, Bkly.  F  R  Peake  Co  to 
whom  it  may  concern ..  .Mar.  31,  1914 

Apr.  1.  1914— PTN  LOT  21  BLK  "D" 
Map  Piedmont  Knoll,  Okd.  East 
Bay  Home  Bidrs  to  whom  it  may 
concern Mar.    30,    1914 

Apr.  1.  1914— W  LEE  Ptn  Plot  21 
Kellersberger  Map  of  Ranches  V 
&  D  Pcralta,  Oakland  Tp.  Edward 
Beck  to  Schnebly,  Hostrawser  & 
Pedgrift Mar.    27,    1914 

Apr.  2,  1914— BDED  ON  E  AND  N  BY 
San  Luis  Rd;  on  W,  NW,  SW  by 
Arlington  Rd;  on  S  by  Blk  2  Map 
Arlington  Villa  Sites,  Oakland  Tp. 
Jolin  H  Spring  to  Patrick  Nelson 
Bldg    Co Mar.    31,    1914 

Apr.  3,  1914— SW  SIXTEENTH  AND 
Clay  S  60xW  100,  Okd.  M  Fried- 
man Realty  Co  to  Vulcan  Iron 
Works    Mar.    31,    1914 

Apr.  4,  1914 — NE  ELEVENTH  AND 
Franklin,  Okd.  Mrs.  B  Streit  (by 
W  Wilde,  Architect)  to  B  Ander- 
son     Mar.    27,    1914 

Apr.  4,  1914— LOT  17  BLK  3  Arling- 
ton Oakes,  Bkly.  W  R  Gettemy  to 
L  J  Deibel Apr.  3,   1914 

Apr.  4,  1914— B  TWENTY-FIFTH  AV 
260  N  E-27th  N  35xE  100,  Okd. 
Georgia  F  and  David  Cantor  to  T 
L    Heitt Mar.    30.    1914 

Apr.  4,  1914— N  CENTRAL  AVE  243-2 
E  5th  E  34xN  100,  Ala.  G  W  Ebren- 
pfort  and  George  P  Schroeder  to  W 
G  Le  Boyd Mar.   13,  1913 

Apr.  S,  1914— LOT  2  BLK  23  Map  Mel- 
rose Heights,  Okd.  J  C  Gualcn  to 
H    F    Sydcs Mar,    16.    1914 

Apr.  6,  1914 — NE  ELEVENTH  AND 
Franklin  E  lOOxN  3714,  Okd.  Bar- 
bara Streit  (by  W  M  Wilde)  to 
Judson   Mfg  Co,   Inc Apr.   6.   1914 

Apr.  6,   1914 — W  PARK  WAY  30  S  E- 
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loth,  Oeing  Lot  12  BIk  II.  liigleys 
Map  of  Clinton,  Okd.     Ausu^ta  K"i- 

gdahl  to  Angus  I  Belletontaine 

April    6,    1914 

Apr.  7,  1914— L.OT  6  BLK  IS  Map 
Northbrae.    Bkly.      Sequoia    Constr 

Co    to    whom    it    may   concern 

April    6,    1914 

Apr.  7,  1914— NE  DWIGHT  WAY  & 
Piedmont  Ave,  Bkly.  T  M  Shear- 
man  to  George  Stoddard. Apr.   3,   1914 

Apr.  S.  1914— LOT  5  BLK  18  Map 
Nortlibrae,    Bkly.      Sequoia    Constr 

Co   to   whom   it   may   concern 

April    6,    1914 

Apr.  S,  1914— LOT  29  BLK  10  Boule- 
vard Park,  Okd.  Sims  &  Le  Baron 
to  whom  it  may  concern. Apr.  9,  1914 

Apr.  9.  1914— LOTS  1  AND  2  Map  Re- 
sbdvn  Lots  18  to  27.  inclusive,  of 
Map  of  Crocker  Tract,  Piedmont. 
Mountain  Development  Co  to  Isaac 
Penny    Apr.    S,    1914 

Apr.  9.  1914— SE  FIFTY-NINTH  AND 
Hearn  S  lOOxE  40,  Okd.  Wm  A 
Prval    to    O    M    Bullock.  .Apr.    S,    1914 


BUILDING  AND  INDUSTRIAL  NEWS 

59. .iO  \V  JO  S  119  til  along  24tli  SL 
to  pt  beg,  Okd.  Burnham-Stande- 
ford  Co  vs  Spencer  Brusli  &  Bruce 
B    Burnett     »619 

Apr.  9,  1914 — N  NINTH  60  W  Madi- 
son W  75xN  100.  Okd.  C  L  Cum- 
mins vs  George  E  Tuman,  Sarah  J 
Hastings,  N  A  Thompson  and  L  T 
Cook     ?277 

Apr.  9.  1914 — NE  DWIGHT  WAY  & 
Piedmont  Ave  E  70  N  111.50  W  to 
Piedmont  Ave  S  to  pt  beg,  Bkly. 
McKibben  &  Taylor  vs  T  M  Shear- 
man  and   H   D   Koch JUS 

Apr.  10,  1914— E  GRAND  AVE  409.33 
N  Lake  Park  Ave  N  50  E  96.94  S  50 
W  93.5,  Okd.  Carl  T  Doell  vs  Frank 
A   Briggs  and   Bruce   Burnett ..  .$46.71 

April  10,  1914— NW  COR  TWENTY- 
fourth  and  Broadway  th  along 
Broadway  61.42  W  11.42  N  59.50  W 
40  S  119  E  136.25,  Okd.  J  F  Ellis 
(National  Roofing  Co),  1254.10;  W 
J  Rigney(Oakland  Mantel  Co),  ?565 
vs  Broadway  Development  Co. 
.Spen.er  Brush  and  Bruce  B  Buriiftt 


April      15. 


LiE>S   FILED. 


AL.AME1DA    COUNTY. 


Apr.  1,  1914— S  FIFTV-NINTH  60x140 
being  No.  101  59th.  Okd.  R  M  Tut- 
tle.  J94.76;  H  Hughes,  $128  vs  W  A 
Pryal    and   Jane   Doe   Pryal 

Apr.  6.  1914— E  15  FT.  LOT  9  AND 
Lots  10  and  11  Blk  653  Map  Ptn 
Ppty  Harmon  Estate,  Okd.  S  T 
Johnson    vs    D    Miller $557 

Apr.  6.  191— S  VINEYARD  -IVE  at 
stake  at  common  cor  plots  13  and 
14  Map  Pleasanton  Homestead  Plot 
SW  S.S9  ch  NW  2.32  ch  NJV  4.30 
ch  NW  1.38  ch  SW  287  ch  NW  .77 
ch  NE  10.83  ch  SE  4.17  ch,  Pleas- 
anton. Charles  A  Bruce  vs  The 
Burr  Mcintosh  Moving  Picture  Co, 
Claude  Smallwood,  Jas  R  Cruik- 
shank  and  Chas  A  Gale  (Trustees) 
$576.14 

Apr.  6,  1914 — N  NINTH  60  W  Madison 
W  75xN  100,  Okd.  Pacific  Mfg  Co 
vs   G  E   Tuman $1965   and   $638.88 

Apr.  7,  1914— NW  TWENTY-FOURTH 
and  Broadway  thence  along  Broad- 
way 61.42  W  111.42  N  59.50  W  40  S 
119  B  136.25,  Okd.  Jepsen  Bros  vs 
Broadway  Development  Co  and 
Bruce    B    Burnett $1194 

Apr.  7.  1914 — LOT  7  BLK  1  Sbdvn  Y 
of  Moss  Tract,  Okd.  Walter  F 
Lloyd   vs  Grace   M   Hammond.  .$245.75 

Apr.  8,  1914— LOT  3  BLK  "D"  Elm- 
crest.  Okd.  John  P  Maxwell  vs  Geo 
E    Weil    $29.70 

Apr  8,  1914— NW  TWENTY-FOURTH 
and  Broadway  th  along  Broadway 
01.42  W  111.42  N  59.50  W  40  S  119 
E  136.25.  Okd.  Judson  Mfg  Co. 
$285;  Robert  Swan.  $356.50;  W 
Makin,  $760;  C  L  Cummins.  $325  vs 
Bruce  B  Burnett  and  Broadway 
Development  Co    

Apr  8.  1914- NW  TWENTY-FOURTH 
and  Broadway  th  along  Broadway 
61.42  W  111.42  N  59.50  W  40  S  119 
E  136.25.  Okd.  E  K  Wood  Lumber 
Co  vs  Broadway  Development  Co 
and    Spencer    Brush $882.33 

Apr  9,  1914— NW  TWENTY-FOURTH 
and  Broadway  N  61.42  W  111.42  N 
59.50  W  40  S  119  th  along  24th  St. 
to  pt  beg.  Okd.  California  Plate  & 
Window  Glass  Co  vs  Broadway  De- 
velopment  Co   &    B    B   Burnett. $474. 20 

Apr  9,  1914— NW  TWENTY-FOURTn 
and   Broadway   N   61.42    W    111.42   N 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY 


frai 


RESIDEXCE.s— 1  and  .'  i 
Cost  not  stated.  San  Jose.  Santa  Clara 
Co..  Cal.  Architect,  none.  The  fol- 
lowing Day  Labor  jobs  are  reported 
as  about  to  be  started  in  San  Jose:  A 
Desmet,  338  North  11th  street,  five- 
room  cottage,  $2,000;  Reese  Williams. 
415  South  15th  street,  six-room  cot- 
tage. $2,000.  and  F.  O.  Nelson.  Im- 
perial   Hotel,    live-room    cottage.    $1.S00. 

COLUMBARIUM  —  1  story,  rein- 
forced concrete,  $100,000.  Mt.  Olivet 
Cemetery.  San  Mateo  Co.,  Cal.  Archi- 
tect, William  H.  Crim,  Jr.,  425  Kearny 
street.  S.  F.  Owners,  Mt.  Olivet  Cem- 
etery Co.  This  building  has  been  de- 
signed in  the  Greek-Doric  style,  and 
will  be  of  the  fireproof  type  of  con- 
struction. Interior  will  be  finished  in 
pine,  ornamental  plaster,  marble  and 
caen  stone.  Exterior  will  be  faced  with 
cement  plaster.  Only  a  portion  of  the 
building  will  be  erected  at  the  present 
time.  Working  drawings  are  com- 
plete and  bids  will  be  taken  by  the 
architect  witiiin  a  week  or  ten  days. 

CHURCH— 2  story.  frame,  $20,000. 
Santa  Cruz,  Santa  Cruz  Co..  Cal.  Ar- 
chitect. W.  J.  Wythe.  Central  Bank 
Bldg..  Oakland.  Owners.  Methodist 
Church  of  Santa  Cruz.  The  building 
has    l;een    designed    in    the    Mision    style 


and 


vill 


ntail 


uflito 


seating  500  people  besides  a  large  Sun- 
day school  room  and  pastor's  study. 
Interior  finish  will  be  of  pine,  redwood 
and  ornamental  plaster.  There  will  be 
a  central  heating  system.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Art  glass 
windows  will  be  installed.  Plans  are 
complete  and  figures  are  being  taken. 
Bids   will    be   opened   on    April    ISth. 


BCIEDING  CONTRACTS. 

SANTA     CLARA     COUNTY. 


Ov 


ARCADIA  TRACT.  San  Josi 
ork  for  one-story  frame  dwlg, 
R.      J.    Rowley.    155 


th 


Mo 


San 


Architect  ..  .A.   Wien,  San  Jose. 
Contractor...;.    J.    Hanson,    140    N-lf.th, 

San  Jose. 
Filed  Mar.  24,  '14.     Dated  Mar.  23.  '14. 


up 


Building    enclosed    V4, 

Building    finished     'A 

Usual    35    days >A 

TOTAL  COST.  $17.s., 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


dwelling. 

Owner Arthur   Roller,    Palo   aUo. 

Architect  . ,  .None. 

Contractor.  .H.   J.   Ross,   Palo   Alto. 

Filed  Mar.  24,  '14.     Dated  Mar.  20,  '14. 

Building    under    roof $720.00 

Building    plastered    720.00 

Usual    35    days 722.50 

TOTAL    COST,    $2162.5u 

Bond,    none.      Limit,    60   days.      Forfeit, 

none.      Plans   and    specifications   filed. 


UN  OLD  AONEWS  RANCH  near  Santa 
Clara  on  Alviso  Road.  All  work  for 
dairy  barn  and  remove  three  build- 
ings  now  standing. 

Owner C.   C.  'Barrahart,   San   Jose. 

Architect  .  .  .None. 

Contractor..!.    H.    Morse,    San    Jose. 

Filed    Mar.    31,    '14.      Dated   .    '14. 

Foundation    in     $500 

Building    ready    for    roof...' 500 

When    completed,    balance 616 

TOTAL   COST,    $1016 

Bond,    limit,   forfeit,    none.      Plans   and 

specifications  filed. 


Ad- 


NO.    268    B-ST.    JAMES,  San    Jo: 
dition  and  repairs  on  cottage. 

Owner S.    Barbarla,    Premises. 

Arciiitect  .  .  .None. 

Da.v's  work.  COST,  $.-.1111 

NO.     43     N-RIVER.     San     Jose.       Repair 
residence. 

Owner S.    Rancelle. 

Architect  .  .  .None. 

Contractor.  .S.  F.  Bennett.  269  Post  St.. 
.San    Jose. 

COST.    $400 


NO.     557       N-SIXTEENTH.      San       Jose. 
Five-room    cottage. 

Owner A.    Desmet,    33S    N-llth    St.. 

San  Jose. 
Architect  . .  .None. 
Day's  work.  COST,  $2000 


NO.    445   S-FIFTEENTH.   S,Tn   Jose.      Six 
room  cottage. 

Owner Rees    Williams,    Premises. 

Architect  . .  .None. 

Day's  work.  COST.  $20011 


NO.  456  N-SIXTEENTH,   San   Jose.   Five 
room  cottage. 

Owner F.      O.      Nelson,      Imperial 

Hotel,    jl-Flrst,     San    Jose. 
Architect  ...None. 
Day's    work.  COST,    $1800 


NO.    201     W-HAWTHORNE    WAY,    t 
Jose.     Six-room  cottage. 

Owner I.  J.   Rowley,   Premises. 

Architect  .  .  .None. 

Contractor.  .J.    J.     Hanson,     Willows. 
COST,    $17 


NO.    14S    N-FIFTEE.NTH    ST.,    San    Jose. 
Repair    an<3    remodel    residence. 

Owner W.    E.    Marber.    Alum    Eock 

Ave..  San  Jose. 
Architect  .  .  .None. 

Contractor.  .H.     W.     Dangerfield.     51     S- 
22nd   St.,    San   Jose. 

COST,   $1200 


Weillusday.       Ai.ril       15.       1;1H 

LIENS  FILED. 


BUILDING   AND  INDUSTRIAL  NKWS 
LIEXS   FILED. 


SAIV   MATEO    COUNTY. 

RECORDED  AMOUNT 
Apr.  -.1.  1914— BALDWIN  AVE  &  EL 
•aamlno  Real,  being  iptn  Blk  1 
Weslern  Add'n  to  San  Mateo.  J  c 
Lemmei(as  California  Boiler  Wksj 
vs  St.  Matthews  Red  Cross  Hospital 
and    Thos    W    Alton SJ7S  s.i 


MARIN    COUNTY 


MARIN,  CONTRA  COSTA  AND 
SONOMA   COUNTIES. 


RESIDENCE  —  2  story  .and  Imse, 
frame.  Jln.OOtl.  Belvedere,  Marin  Co.! 
Cal.  Architect,  Louis  C.  Mulgardt, 
Chronicle  BIdg.,  S.  F.  Owner,  J.  \V. 
MaiUiard.  The  dwelling  has  been  de- 
signed for  an  eight-room  house  with 
two  baths  and  sleeping  porch.  Inte- 
rior nnish  Will  be  of  pine  and  hard- 
woods. There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Hardwood  floors  will 
he  used  in  the  principal  rooms.  Bath 
rooms  will  be  finished  in  tile.  Auto- 
matic water  heaters  are  specified.  E.\- 
terior  of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lat... 
Plans  are  now  being  prepared. 

RESIDENCES  6,  1  and  2  story, 
frame,  J2.000  to  '|3,5U0.  Richmond, 
Contra  Costa  Co.,  Cal,  Architect,  none. 
Owners.  California  Home  Building  Co.. 
1321  MacDonald  avenue,  Richmond. 
These  houses  will  be  erected  in  diffei- 
ent  sections  of  the  city  and  will  con- 
tain from  five  to  seven  rooms.  Inte- 
rior finish  will  be  largely  of  pine  with 
some  redwood.  Oak  floors  will  be  used 
In  the  principal  rooms.  Bath  rooms 
and  kitchens  will  have  tile  wainscot. 
-4ulomatic  water  heaters  will  be  In- 
stalled. Exteriors  will  be  covered 
with  rustic,  shiplap  and  cement  plas- 
ter. Plans  are  complete  and  in  tlie 
hands  of  the  owners  who  will  do  tlie 
work    by   Day  Labor, 

SCHOOL— 2  story  and  base,  rein- 
forced concrete.  $40,000.  Suisun.  So- 
lano Co..  Cal.  Architect,  Henry  C. 
Smith,  Humboldt  Bank  Bldg,.  S.  P. 
Owners,  Suisun  Grammar  School  Dis- 
trict, The  building  will  be  a  two- 
story  and  basement  structure,  de- 
signed in  the  classic  style  and  of  semi- 
fireproof  construction.  There  will  he 
eight  class  rooms,  large  assembly  hall 
and  principal's  otBce.  Interior  finish 
will  be  of  pine  with  maple  floors  in  the 
class  rooms.  Plans  provide  for  steam 
heat,  oil  burning  furnace  and  modern 
system  of  ventilation.  Program  clocks 
and  vacuum  cleaning  are  also  specified. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  bids  will  be  called  for  as 
soon   as  bonds  can  be  sold. 


RECORDED  AMOUNT 

Apr.    6,    1914- BUSH  TRACT,   San  An- 

selmo.        Raymond      E      Bawley    vs 

Robt      Dodds,    Francis      W    Huller. 

et    a!     t24,60 

Apr,  7,  1914— PTN  LOT  23  D  AND  24 
B,  Bush  Tract,  San  Anselmo.  Prank 
Paolinelli  ts  Robert  Dodds  and 
Francis  W  Huller  (building  erect- 
ed by  Western  Union  Home  Bldrs, 
OaKland)     ju,, 


COMPLETION  NOTICES. 

MARIN    COUNTY. 

RECORDED  AMOUNT 

Apr.    7,    1914 — PACHECO    TCT,    Piar- 

fax,      Annie    Porteores    to    whom    it 

may    concern Apr,    3,    1911 

Apr.  6.  1914— LOT  1  Pearl  Tct,  Ross 
Valley.  Geo  F  Laulnger,  Extr  Est 
of  Predk  Lass,  dec'd  to  Nelson  & 
Sandberg Apr,    3,    1914 


LIENS   FILED. 

MARIN    COUNTY 

RECORDED  AMOUNT 

Apr.   S,    1914— PTN  LOT   23   D  &   24   B, 

Bush  Tract,  San  Anselmo.  C  Weber 

vs    Robert    Dodds    and      Francis    W 

Huller     5100 

Apr.  S,  1914— PTN  LOTS  23-D  &  24-B 
Bush  Ti-act,  San  Anselmo,  E  Casta- 
gnino  vs  Robert  Dodds  and  Francis 
W  Huller  (Bldg.  erected  by  West- 
ern Union  Home  Bldrs,  Oakland.) 
JlOO 


COMPLETION  NOTICES. 

CONTRA  COSTA  COUNTY. 


RECORDED  ACCEPTED 

Apr.    4,    1914— LOT    30    BLK    134,    City 

of  Richmond.     Hoyt  &  Greene.   Ine 

to   C    D    Knoity Mar,    30,    1914 

Apr,  4,  1914— LOT  25  .4ND  S  1,58  ft. 
Lot  24  Blk  6  Map  of  Richmond 
Villa  Tract,  Hoyt  &  Greene,  Inc  to 
C  D  Knoity Mar.  30,   1914 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


APART.MEXT  HOUSE— 2  story  and 
base,  frame  and  plaster,  $8,000.  Vi- 
salia,  Tulare  Co.,  Cal.  Architect,  H.  Y. 
Davis,  Visalia.  Owner.  Mrs.  A.  W. 
Gilbert.  The  building  has  been  de- 
signed to  contain  a  number  of  three 
and  four  room  suites.  Interior  finish 
will  be  of  pine  throughout.  All  suites 
will  have  wall  beds  and  private  baths. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Exterior  of 
the  building  will  be  faced  with  cement 
.plaster  on  metal  latli.  Plans  are  be- 
ing   prepared. 

■lAIL — 2  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Bakers- 
field.  Kern  Co..  Cal.  Architect,  O.  L. 
Clark.  Brower  Bldg..  Bakersfield.  Own- 
ers, Kern  County,  Contractor,  Cald- 
well &  Son,  S,  P.  Contract  price.  $97,- 
476.  The  contractors  are  now  taking 
figures  on  the  various  parts  of  the 
work. 

STATE  NORMAL  SCHOOI^-2  story 
and  base,  brick  and  steel,  $300,000. 
Fresno.  Fresno  Co.,  Cal.  Architect. 
State  Architect  George  B,  McDougall, 
Sacramento,  Owners,  State  of  Cali- 
fornia, Final  plans  for  the  main 
building  have  been  forwarded  to  Fres- 
no and  have  received  the  approval  of 
the  Superintendent,  These  plans  show 
a  large  structure  designed  in  the  shape 
of  the  letter  H.  Bids  will  be  called 
for  as  soon  as  plans  and  specifications 
receive  the  approval  of  the  State  Board 
of   Control. 


SACRAMENTO.    SIOCKTON    & 
NORTHERN  CALIFORNIA. 

IIAI.I,  OF  UECUUIi,S_2  story  and 
base,  reinforced  concrete,  $60,000  Co- 
lusa. Colusa  Co.,  Cal,  Architect,  Henry 
C.  Smith.  Humboldt  Bank  Bldg..  S.  P. 
Owners,  Colusa  County.  The  building 
will  be  erected  on  property  adolning 
the  present  County  Court  House,  and 
has  been  designed  in  the  classic  style. 
Construcnon  will  be  fireproof  through- 
out w;th  reinforced  concrete  walls, 
floors,  hollow  tile  interior  parlitions. 
metal  window  sash  and  frames  and 
metal  lovered  doors.  Interior  finish 
will  be  of  pine  and  liardwood  with 
<  onsiderable  marble,  tile  and  ornamen- 
tal iron.  Special  fireproof  vaults  will 
be  installed.  There  will  be  a  Rector 
system  of  heating.  Exterior  of  the 
building  will  be  faced  witli  cement 
plaster.  Plans  are  complete  and  will 
go    out    for   figures   shortly. 

LIBRARY— 3  story  and  base,  rein- 
forced concrete,  $100,000.  Sacramento, 
Cal.  Architect,  none.  Owners,  City  of 
Sacramento.  City  Librarian.  L.  W. 
Ripley  of  Sacramento  has  reported  to 
the  Library  Trustees  as  to  the  most 
suitable  type  of  building  to  he  con- 
structed. His  report  favors  a  rein- 
forced concrete  buiioing  three  stories 
high  with  a  frontage  of  95  feet  and  a 
deptli  of  100  feet.  About  $100,000  is 
•  ivailable  for  construction  and  $20,000 
for  equipment.  No  architect  has  been 
selected. 

APARTMENT  HOUSE  ALTERA- 
TION—3  story  and  base,  brick,  $20,000. 
,Sacramento,  Cal,  Architect,  J.  Seadler, 
Forum  Bldg..  Sacramento.  Owner's 
name  withheld.  The  work  will  consist 
of  both  interior  and  exterior  altera- 
tion. Included  In  the  work  will  be  new 
interior  partitions,  plastering,  mill  and 
carpenter  work,  electric  work,  plumb- 
ing and  painting.  Patent  store  frSnts 
will  be  used.  Exterior  will  be  faced 
with  pressed  brick.  The  apartments 
will  all  have  wall  beds  and  private 
batlis.  Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  Plans  are 
being   prepared. 

RESIDENCE  —  2  story  and  base, 
frame.  $10,000.  Stockton.  San  Joaquin 
Co.,  Cal.  Architect.  John  J.  Foley.  46 
Kearny  street.  S,  F,  Owner,  Father  L. 
Murphy.  The  dwelling  has  been  de- 
signed for  a  parochial  residence,  and 
will  contain  eight  rooms  and  two 
baths.  Interior  finish  will  be  of  pine 
and  redwood  with  hardwood  floors  in 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  An  au- 
tomatic water  beater  will  be  installed. 
Bath  rooms  will  be  finished  in  tile. 
Exteiior  of  the  dweling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.      Plans  are  being  prepared. 

RESIDENCE  —  1  story  and  base, 
frame.  $2,500.  Stockton,  San  Joaquin 
Co,,  Cal.  Architect,  Ralph  P.  Morrelt. 
Odd  Fellows  Bldg..  Stockton.  Owner. 
George  Butterlick.  The  dwelling  will 
be  erected  In  the  Sperry  Addition,  and 
will  contain  six  rooms  and  bath.  Inte- 
rior nnish  will  be  of  pine  throughout. 
Oak  floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  an 
open  fire  place  and  tile  mantel.  Bath 
room  will  have  tile  wainscot.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  rustic.  Plans  are  complete  and 
figures  are  being  taken. 
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Veneered  Panels  that 
ARE  good—- order 
today  from 


Wybro  Panels  keep 
their  smooth  finish. 

One  feature  of  the  famous  Wybio  Pan- 
els is  that  they  have  a  beautiful  SMOOTH 
finish— a  finish  which  RETAINS  its  smooth- 
ness. 

Wybro  Panels  are  everlastingly  good 
and  cost  no  more  than  ordinary  ones. 


White  Bpotheps 


5th  and  Brannan  Streets 


San  Francisco 


RESiriENCE  —  J  stoiy  an.l  base, 
frame,  $3.IJU0.  Stockton.  .San  Joatiuin 
Co,.  Cal,  Architect,  Ralph  P.  Morrell, 
Odd  Fellows  BIdg,.  Stockton.  Owner. 
Walker  Glenn.  The  dwelling  wi'l 
erected  in  the  Yoseniite  Terrace  Tract, 
and  has  hecn  designed  to  contain  seven 
rooms  and  bath.  Interior  finish  will 
be  of  -pine  and  redwood.  Hardwood 
noors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  placee.  Mantels  will  be 
of  tile.  Bath  room  will  have  tile  wain- 
scot and  composition  doors.  An  au- 
tomatic water  heater  is  specifled.  Ex- 
terior of  tlie  house  will  be  coverea 
with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared. 

RESIDENCE  —  2  story  and  base, 
hollow  tile.  $5,000.  Stockton,  San  Joa- 
duin  Co..  Cal.  Architect.  Ralph  P.  Mor- 
rell. Odd  iFellows  Bldg..  Stockton.  Own- 
er, Ben  R.  Farrar.  The  dwelling  will 
be  erected  in  the  Yosemite  Terrace 
Tract,  and  has  been  designed  for  a 
seven  room  house  with  hath  and  sleep- 
ing porch.  Interior  will  be  finished  In 
pine  and  hardwood.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  liall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater  will 
be  installed.  Bath  room  will  have  tile 
wainscot  and  floor.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster.  Plans  are  nearly  complete 
and  the  work  will  be  done  by  Day 
Labor. 

CHURCH— 2  story  and  base,  brick 
and  steel.  J25.000.  Stockton.  San  Joa- 
quin Co..  Cal.  Arcliltect.  John  J.  Foley. 
46  Kearny  street,  S,  F.  Owners,  at. 
Gertrude's  Parish.  The  building  will 
be  designed  in  the  Renaissance  style 
and  will  be  faced  with  pressed  brick, 
trimmed  with  terra  cotta.  Interior 
will  be  -finished  in  pine  and  ornamen- 
tal plaster.  Plans  provide  for  steam 
heat  and  an  oil  burning  plant.  Tnc 
main  auditorium  will  seat  550  people. 
Art  glass  and  considerable  marble 
work  will  be  used  Preliminary 
sketches  have  been  approved  and 
working  drawings  will  be  completed  at 
once.  Construction  will  not  be  under- 
taken   until    summer. 

CAPITOL,  ADDITION— 5  story.  cTass 
A  construction.  Cost  not  stated.  Sac- 
ramento. Cal.  Architect.  State  Depart- 
ment of  Architecture.  Sacramento. 
Owners.  State  of  California.  News 
comes  from  Sacramento  that  land  is 
being  sought   on   whicli    to   construct   a 


livc-stHry  Hrcproof  building  to  lu.iisc 
the  ovei-now  from  the  State  Capil"!. 
Some  five  or  six  parcels  of  land  will 
be  submitted  to  Oie  Board  of  Control 
on  April  Sth.  Plans  for  the  new  build- 
ing will  be  prepare  dby  the  State  De- 
partment of  Engineering.  The  build- 
ing is  to  have  25.000  square  feet  of 
floor  area  on  each  of  the  floors.  Fur- 
ther mention  will  be  made  of  the  work. 

COURT  HOUSE— 2  story,  base  and 
dome,  reinforced  concrete.  $90,000.  Al- 
turas.  Modoc  Co.,  Cal.  Architect.  F.  J. 
De  Longchamps.  Reno,  Nev,  Owners, 
.Modoc  county.  Bids  opened  for  this 
work  show  C.  G.  Sellman  ol  Reno  low 
nn  the  general  construction  at  $S7.- 
3S5,  and  the  Savage  Heating  and 
Plumbing  Co..  also  of  Reno,  low  on  tlie 
heating  and  plumbing  at  $7,296.  Even 
with  these  figures  the  building  cannot 
be  constructed  within  the  amount 
available  and  all  bids  were  rejected. 
Tile  architect  will  probably  be  allowed 
to  revise  tlie  plans  and  new  figures  will 
he  called.  A  complete  list  of  the  bids 
submitted  will  be  found  under  the 
heading  of  Sacramento.  Stockton  and 
Nortliern  California  in   this   issue. 

RESIDENCES— 1  story,  frame.  Cost 
not  stated.  Sacramento,  Cal.  Archi- 
tect, none.  The  following  Day  Labor 
.iobs  are  reported  as  about  to  be  start- 
ed in  Sacramento:  A.  S.  Gibbens,  1043 
McCullough  avenue.  1  story,  frame. 
$1,000,  and  Silvia  Lavenxi  50th  and  J 
streets,  four  room  frame  cottage.   $80(t. 

SCHOOL — 1  and  2  story  and  base, 
reinforced  concrete.  $200,000.  Sacra- 
mento, Cal.  Architect  J.  J.  Donovan.  «■- 
curity  Bldg.,  Oakland.  Owners.  City  of 
Sacramento.  The  Board  of  Education 
has  approved  the  final  plans  of  Archi- 
tect Donovan  for  the  new  building  to 
be  erected  on  the  property  at  the  corner 
of  Cypress  and  .Madrone  avenues.  The 
buikling  has   been    designed    for  a   com- 


ary 


schi 


sho 


Fur 


STORES  AND  LOFTS— 3  story  and 
tiase.  brick  and  steel.  Cost  not  stated. 
Stockton.  San  Joaquin  Co.,  Cal.  Ar- 
cliltect. Walter  King.  Elks'  Bldg.. 
Stockton.  Owner.  Dr.  W.  W.  Stock- 
well.  The  building  will  cover  a  con- 
siderable area  and  has  been  designed 
for  stores  on  the  first  floor  and  lofts 
above.  Interior  finish  will  be  of  pine 
tiirougliout.  Patent  store  fronts  are 
specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick, 
are  complete  and  figures  are  being 
taken. 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

61  !i  Phslan  Building,        San  f^ranclso 


Reject  All  Figures 
Modoc  Court  House. 


nil!      «if    F'Hirleen       I 

?   Amount  Available  a 

mil    lie   Revised. 


(By   Special    Wire.) 

ALTURAS,  Modoc  Co.,  Cal.,  April  Sth, 
1914. — Fourteen  sets  of  bids  were 
oped  by  the  Board  of  Supervisors  for 
the  construction  of  the  new  County 
Court  House  in  this  city,  as  designed 
by  Architect  F.  J.  De  Longchamps  of 
Reno,  Nevada.  All  figures  submitted, 
including  plumbing,  were  above  the 
amount  available  for  construction.  All 
figures  have  been  rejected  and  plans 
will  be  revised  when  new  bids  will  be 
called. 

The  following  is  a  complete  list  of 
all   bids   received: 

Modoc  County  Court  Houne. 
C.    J.    Matthews,    Sacramento. .  .$102,600 

I.    Underwood.    Lakeview 90,500 

Caldwell  &  Son,  S.  F 92.587 

Beach  &  Hefternan.  S,  F 122.334 

Campbell  &  Turner,  Sacramento   100,500 

W,    N.    Concanon,    S.    F 98,872 

C.    G.    Sellman,    Reno 87,385 

Plumbing   and    Heating,    Modoc    County 
Court   Honae. 

W,    N.    Concanon.    S.    F $   8.084 

William    Wagner.    Reno 7,524 

Savage  Heating  &  Plumbing  Cn,, 

Reno     7,296 

Reno  Plmbg.  &  Heating  Co,  Reno     9.500 

Gilley-Schmid  Co..  S.  F 9.053 

Robert   Dalzlel   Jr.   .S.   F S.3S4 

Latourette   FIcal   Co..   Sacramento   10.000 

♦ 

BUILDING  CONTRACTS. 

SACRAMENTO    COUNTV. 

N  V4  OF  S  %  LOT  S.  T,  12TH  &  13TH 
Sts.,  No.  W09  12th  St.,  Sacramento. 
One-story    five-room    frame    dwelling. 

Owner B.    E.    Scoble,    620    14th    .St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .B.   E.    Scoble,    520    14th    St., 
Sacramento, 

COST,    $2000 


E    60    FT.    LOT   4,  J.   K,    3RD   AND    4TH 
Sts.,      Sacramento,        Metal      furring, 
lathing    and    plastering    on    ten-story 
reinforced    concrete    store. 
Owner Merchants'    Imp.    Co..    Sac- 
ramento. 
Architect  ...None. 

Contractor.  .Ransome  Concrete  Co.,  506 
P.  and  M.  Bank  Bldf..  Sac- 


ll 


Sub-Contractor.  .H.    A,    Chalmer.    Inc. 
Filed  Apr.  3,  '14.     Dated  Mar.   U',  '14. 

COST,    $IS,535 

N    Vi    LOT  S,   M,  N.  4TH  AND  5TH  STs.. 
Sacramento.     Alter   building. 

Owner M.    Muramoto. 

Arcliitect  . .  .None. 

Contractor.  .'Siller    Bros.,    1614    13th    .>t., 

Sacramento. 
Filed   Apr.    2.  '14.      Dated   Mar.   31.   '14. 

COST,    t'.iol 


ough    Tract 


LOT    1253    Wright   &    Ki; 

27,   No.    2420   Miller   Ave.,   Sacramento. 
One-story   6-room   frame  dwelling. 

Owner Dora   Motfatt,   Auburn.  Cal 

Architect  , ,  .None. 

Contractor.  .W.  and  K.  Bldg.  Dept.,  SI" 
J    St.,   Sacramento. 

COST,    I2.-.U0 

E  Vi  LOT  6,  P,  Q,  25TH  &  ■'HTll  STS.. 
Sacramento.  One-stor.v  5-room  frame 
addition. 

Owner C.    Wells,    2523    Q    St.,    Siic- 

ramento. 
Architect  .  ..None. 

Contractor.  .11.   M.   Smith,    2017    ISth    St., 
Sacramento. 

COST,    $400 

S  40  FT.  OF  E  40  FT.  LOT  8.  Q,  R, 
lOTH  AND  UTH  STS.,  Sacramento. 
Hollow   terra  cotta  tile  for  four-room 


.R.     Harder,     173'     10th 
Sacramento. 
.None. 

.R.     Harder,     1721     10th 
Sacramento. 

COST,   J  I 


,     N    40    FT.    LOTS      7    AND      S,    Allen 
I         Leitch    Tract,    Nos.    33-34    Allen    j 
Sacramento.     One  and   one-half-s 
frame  dwelling. 

Owner James      Clark    and    S. 

Pliillips.    4011   Cypress   j 
Sacramento. 
Architect  ..  .None. 
Contractor..  W.     B.     Pliillips.     4011 


Av 


Sac 


ento. 
COST,    t200u 


■■^  \-  -N  ',4  LOT  4,  W,  X,  5TH  AND  6TH 
Sts.,  No.  2304  6th  St.,  Sacramento. 
One-story  5-room  dwelling. 

Owner Toney   Silva,   4th,   S  and   T 


Sts..    Sac 
.rchitect  . 


nto. 


COST,  $!;o(l 

LOT    5    Marsliail    Cour 

t,    No.    3422    Mar- 

shall    Ave.,   Sacramei 

ito.      One-story    . 

room   residence. 

owner O.   H.    Moo 

re,   2903   33th   ,-... 

Sacrament 

o. 

N   %    LOT     4.  L,   M,      29TH  AND      30TH 
Sts.,    No.    2930    L    St.,    Sacramento.   One- 
story  public  garage. 
Owner Fred     ProcHi.     1214     I     St., 


C 


3315     I     t 
COST,   »15 


N  Vi  LOT  S,  V,  W,  17T1I  &  ISTH  ST.?.. 
Sacramento.  One  and  one-half-story 
5-room   dwelling. 
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Owner Abe    Sllverstone,    1824    lOth 

St.,    Sacramento. 
Architect  ..  .None. 
Contractor.  ..4.    Hollenbeck,    1631    K    St., 

Sacramento. 

COST,    $15110 

E  26%  FT.  OF  W  55  OF  SOUTH  OF 
42%  ft.  of  Lot  5,  Front  and  Second. 
R  and  S  Sts..  Sacramento,  one-story 
4-room    frame   dwelling. 

Owner Frank  Reco. 

Architect  ..  .None. 

Contractor.  .M.  Simas.  511  R  St..  Sac- 
ramento. COST,    $S00 

LOTS  436  AND  437  Wright  &  Kim- 
brough  Tct  17,  Sierra  Ave  nr  Schley 
Ave.,  Sacramento.  Two-story  frame 
dwelling. 

Owner Harry    Tliorp,    Care    Wein- 

stock-Lubin,     Sacramento. 

Architect  ...None. 

Contractor.  .J.      E.    Harris,    114      P    St.. 


Sac 


COST,   $1200 


W  Vs  LOT  S,  S,  T,  14TH  AND  15TH 
Sts,,  No.  1411  T  St.,  Sacramento.  One 
story   4-room   dweling. 

Owner Fred    Lachenmyer.    1223    T 

St.,    Sacramento. 
Arohitect  .  .  .None. 

Contractor..—    Hanson,    1921     14th    St., 
Sacramento,         COST,     $250 


E    60    FT.   LOT   4.   J.    K.    3RD   AND    4TH 
Sts.,    .Sacramento.         Plumbing,      etc.. 


info 


store    building. 
Owner Merchants'         Improvement 

Co.,  Saci-amenlo. 
Architect  . .  .None. 
Contractor.  .Ransome  Concrete  Co..   506 

F.    &    M.    Bank    Bldg.,    Sac- 


Filed    Apr.    S,    '14.      Dated    Apr.    6,    '14. 

COST,    J25.9S4 


E  1,4  LOT  7,  D,  E,  23RD  AND  2ITH 
Sts..  Sacramento.  One-story  frame 
dwelling. 

Owner Mrs.    Louise     Kelley.      1S26 

loth    St.,    Sacramento. 

Architect  .  .  .None. 

Contractor.  .J.   M.   E.   Morrill,    1002  X  St. 

Filed    Apr.    S,    '14.      Dated    Apr.    6,    '14. 

COST,    $25S7 


LOT    279    Wright    &    Kimbrough    Add'n 
No,     14,    Upper    Stockton    Road    near 
High,    Sacramento.       One-story    five- 
room  frame  dwelling. 
Owner Ed.    Houston.    General    De- 
livery,   Sacramento. 
Architect  .  ..None. 

Contractor.  .D.     Lamone,     219    Stanford 
Ave.,  'Sacramento. 

COST,    $1500 


E  %  OF  N  100  FT.  LOT  i.  N.  O.  4TH  & 
5th  Sts.  Sacramento.  Two-story 
brick  stores  and  lodgings. 

Owner Chan   Ho,   428   P  St.,   Sacra- 


COST,   $6000 

.•SOUTHERN   PACIFIC  SHOP  ORiiUNMS 
Sacramento.  One-story        concrete 

building    (Hammer   sliop). 
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Owner,   Southern   Pacific   Co..   S.    F. 

Arcjiilect  .  .  .None. 

Contractor.  .Eng.   Dept.   S.  P.   Co. 

COST,   $11,030 

20X64  FEET  LOT  4,  K,  L,  3RD  &  4TH 
Sts..  Sacramento.  Brick  and  concrete 
store   and   rooming  house. 

owner M.  Barnard,  San  Francisco. 

Architect  ..  .P.      H.      Schardin,      Forum 

Bldg.,    Sacramento. 
Contractor.  .L.    G.      Barton    and      L.    E. 
Hite    (Barton   &   Hite),    902 
L   St.,    Sacramento. 
Filed  .\pr.   7.  '14.     Dated  Apr.   6,  '14. 

COST,    $5675 

12  WEST  CURTIS  OAKS,  First  Ave  and 
22nd  St..  Sacramento.  Two-story  7- 
room   frame  dwelling. 

Apmnts,   Sacramento. 
Architect  ..  .None. 
CoMtractoi-.  .  W.    F.      Feagan,      Merrium 

Apmnts.   Sacramento. 

COST,    $2750 

E  '2  LOT  7,  D,  E,  23RD  AND  24TH  STS 
S.uraniento.      One-story    frame    dwig. 

Owner Mrs.  Louis  Kelly.  1826  lOtli 

St.,   Sacramento. 
Architect  ...None. 

Contractor..  J.     M.     E.     Morrill.     1002    X 
St.,    Sacramento. 

COST,    $2600 

E  </,  LOT  S  .\ND  W  10  FT.  LOT  7,  H,  I. 
12th  and  13th  Sts.,  No.  1221  I  St.,  Sac- 
ramento. Two-story  carriage  repair 
shop. 

Owner Wm.    Bowman,    1223    I    St., 

Sacramento. 
Architect  ...None. 

Contractor.  .A.    W.    Norris,    400    21st    St., 
Sacramento. 

COST.    $2100 

E  '/j  LOT  5,  F,  G.  27TH  AND  2STH  STS.. 
No.  2721  G  St.,  Sacramento.  One  anB 
nne-halt-story   7-room   frame  dwIg. 

Owner H.    E.   Desentants,   Prem. 

Architect  ...Alden     W.    Campbell,    3405 
J  St.,  Sacramento. 
.R.    V.    Koker,    813%    J    St„ 


Sac 


nto. 


COST,     $2000 


S  y  LOT  1,  K.  L,  23RD  AND  24TH  STS., 
No.  1115  23rd  St..  Sacramento.  One- 
story  5-room   frame  dwelling. 

Owner Mrs.     S.    Sturmcr,     2300    K 

St.,  Sacramento. 
Architect  ..  .None. 

Contractor.  .W.   R.   Saunders,   2810   1   St.. 
Sacramento. 

COST,    $2000 

NO.  ,S15  ELEVENTH  ST.,  bet  H  and  I, 
Sacramento.  Addition  to  Central  .M. 
E.   Church    Building. 

Owner The      H    Street      Methodist 

Episcopal  Church. 
Architect  . .  .None. 
Contractor.  .John   M.   B.  Morrell,   1002  X 

St.,    Sacramento. 
Filed    .Apr,    7,   '14.     Dated   Apr.   4.   '14. 

COST.    $1298 

LOT  1221  Wright  &  Kimbrough  Tract, 
No,  25:  No.  1043  McCullough  Ave.. 
Sacramento.      One-story    frame    dwIg. 

Owner A.    S.     Gibbens.     Premises. 

Architect  .  .  .None. 

Day's    work.  COST.    $1000 
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Day': 


nd  bath  frame  dwlg 


COST.   J600 


S  V4  LOTS  1  AND  2,  C.  D.  16TH  &  17TH 
Sts..  No.  31 C  Utb  St..  Sacramento. 
Office  and  milk  depot. 

Owner Albert  Meister.  232  16th   St. 

Sacramento. 

Architect  ...None. 

Contractor.. C.    W.    McKay.    lOlS    T   St., 


Sacr 


COST.  $300 


B  20  FT.  LOT  7,  I.  J.  HTH  AND  12TH 
Sts..  Sacramento.  Alter  store  front 
and  show  windows. 

Owner Schwab    &    Keyes.    1115    .1 

St.,  Sacramento. 
Architect  . .  .None. 

Contractor.. Geo.  E.  Baumgartel,  1410% 
Q   St.,   Sacramento. 

COST,    $300 


LOS    ANGELES    AND    SOUTH- 
ERN  CALIFORNIA. 

SCHOOL  ADDITION— 2  story  and 
base,  brick  and  frame.  $25,000  to  $30,- 
000.  San  Fernando.  Los  Angeles  Co., 
Cal.  Architects,  Austin  &  Pennell, 
Wright  and  Callender  Bldg..  L.  A.  Own- 
ers. San  Fernando  School  District.  The 
new  portion  of  the  building  will  con- 
tain eight  class  rooms  which  will  be 
finished  in  pine  with  m-,iple  floors.  The 
present  heating  system,  steam,   will  be 


extended    Into    the    n 

w    portion   of   the 

building.     Exterior   v 

rill   be   faced   with 

red    pressed    brick. 

Plans    are      being 

prepared.       Further 

mention    will       oe 

made  of  the  work. 

RESIDENCE  —   2 

story     and     base. 

frame.    $2,i.000.      Holl 

vwood,  Los   Ange- 

les  Co..  Cal.  Architect,  Arthur  S. 
Heineman,  Fernando  Bldg.,  L.  A.  Own- 
ei-,  Mrs.  Russak.  The  dwelling  will 
cover  an  area  of  80  by  60  feet  and  will 
contain  fifteen  rooms,  three  baths  and 
sleeping  porches.  A  garage  will  also 
be  erected  on  the  property.  Interior 
will  be  finislied  in  pine  and  hardwood. 
There  will  lie  a  central  heating  system, 
probably  furnace  lieat.  and  open  lire 
places.  Mantels  will  be  of  tile.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Bath  rooms  will  have 
tile  wainscot  and  floors  and  will  be 
equipped  witli  showers.  Considerable 
art  glass  and  ornamental  grilles  will 
be  used.  Exterior  of  tlie  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  nearly  com- 
plete and  figures  will  be  called  for 
sliortly. 

BANK  AND  OFFICES— .5  story  and 
biise.  brick  and  steel.  Cost  not  stat- 
ed. Long  Beach.  Los  ..ngeles  Co..  Cal. 
Architects,  Kremple  &  Erkes.  Henne 
Bldg..  U  A.  Owner.  William  Prestin. 
The  building  will  be  erected  at  L..e 
corner  of  Pine  avenue  and  Broadway. 
covering    an    area    of    30    by    150    feet. 


Wliile 


plans 
•story 
ily  thr 


prepared    for 
t    is      possible 


urcture  it  i! 
stories  will  be  erected 
at  this  time.  The  first  floor  will  con- 
tain three  stores  and  a  banking  room, 
occupied  by  the  Marine  Commercial 
and  Savings  Bank.  Twenty  offices  have 
been  provided  for  on  each  of  the  upper 
stories.  There  will  be  a  steel  frame 
and  brick  exterior  walls.  Interior  par- 
titions will  be  of  metal  lath  and  plas- 


BUII.DING  AND  INDUSTRIAL  NEWS 

ter.  Elevator  service,  special  bank 
flxtures.  vaults  and  metal  window  sash 
and  frames  are  specified.  Exterior  of 
tlie  building  will  be  faced  with  pressed 
brick.      Plans    are    being   prepared. 

APARTMENT  HOUSE.  HOTEL  AND 
OFFICES — 1  story  and  base,  brick  and 
steel,  $45,000.  Venice.  Los  Angeles  Co., 
Cal.  Architects.  Western  Architectural 
and  Building  Co.,  Coulter  Bldg..  L.  A. 
Owners.  Adiel  B.  Tomlison  and  F.  A. 
Ripley.  The  building  will  be  erected 
at  the  corner  of  Westminster  and 
Ocean  avenues,  covering  an  area  of  40 
by  110  feet.  There  will  be  stores  on 
the  first  floor.  Upper  floors  will  be  ar- 
ranged for  hotel  rooms,  apartments 
and  offices.  Interior  finish  will  be  of 
pine  throughout.  Plans  provide  for 
steam  heat,  elevator  service  and  a  hot 
water  supply.  Stores  will  have  patent 
fronts.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
being  prepared.  Excavating  and  foun- 
dation work  has  been  awarded  to  L. 
G.    Block. 

APARTMENT  HOUSE- 3  story  and 
base.  Class  C  construction.  Cost  not 
stated.  Los  Angeles,  Cal.  Architects. 
Blanchard  &  Tifal,  California  Bldg.,  L. 
A.  Owner.  A.  S.  O'Neill.  The  building 
will  be  erected  at  the  corner  of  Pigue- 
roa  and  Diamond  streets,  and  has  been 
designed  to  contain  120  rooms  which 
will  be  arranged  in  two  and  th^-ee 
room  suites.  Interior  finish  will  be  of 
pine  and  elm.  Some  hardwood  floors 
will  be  used.  Plans  provide  for  steam 
heat,  a  not  water  system  and  vacn'um 
cleaning.  All  apartments  will  have 
wall  beds  and  private  bath.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing will  i  e  faced  with  pressed  brick. 
Plans  will   go  out   for   figures   in  about 

APART.MENT  HOUSE— 1  storv  and 
lase,  brick  and  sleel.  Cost  not  stated. 
Los  Angeles,  fal.  Architect.  C.  C.  Rit- 
tcnhouse.  Washington  Bldg.,  L.  A. 
Owner.  A.  L.  .Jamison.  Black  Bldg..  L. 
A.  The  building  will  be  erected  on 
,  Curnnilolct  street  near  Ninth  and  will 
cover  an  area  of  106  by  133  feet  Plans 
provide  for  a  total  of  100  rooms  ar- 
ranged in  two  a.id  three  room  suites 
with  private  baths.  Interior  finish  will 
le  of  pine  and  redwood  with  some 
hardwood  floors.  There  will  be  steam 
:  eat.  elevator  service  and  a  hot  water 
suppLv.  Ball!  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  tie  building  will  be  faced 
with  pressed  brick.  Plans  are  beiiig 
J)repared. 

HOTEL — 5  story  and  base.  Class  B 
construction.  $143,000.  Los  Angeles. 
Cal.  Architect.  John  Brown.  Holllngs- 
worth  Bldg..  L.  A.  Owner.  Dr.  Hamil- 
lon  Forline.  The  building  will  be 
erected  on  Flgueroa  street  near  6th. 
covering  an  area  of  100  by  165  feet. 
Tlere  will  be  a  number  of  modern 
stores  on  the  first  floor  besides  the 
hotel  entrance  and  lobby.  Upper  floors 
will  contain  a  total  of  210  guest  rooms, 
a  large  per  cent  of  which  will  have 
private  baths.  Interior  will  be  fin- 
islied in  pine  redwood  and  hardwoods. 
There  will  l.e  steam  heat,  elevator 
service,  a  vacuum  cleaning  plant  and 
hot  water  supply.  All  bath  rooms  wiii 
be  finished  in  tile.  Metal  window  sash, 
frames  and  patent  store  fronts  are 
specified.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Prelim- 
inary plans  have  been  prepared. 


Wednesday 
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HOTEL — 3  story  and  base,  brick  and 
steel.  Cost  not  stated.  Los  Angeles, 
Cal.  Architect.  Joseph  H.  Rhodes.  Cen- 
tral Bldg.,  L.  A.  Owner,  R.  F.  Bennett. 
The  building  has  been  designed  to  con- 
tain stores  on  the  first  floor  and  a  total 
of  60  guest  rooms  and  10  baths  on  the 


uppe 


flo 


ave 


near  5th  street  has  been  secured,  cov- 
ering an  area  of  38  by  lOO  feet.  Inte- 
rior finish  will  be  of  pine  throughout. 
Plans  provide  for  steam  beat  and  t 
Lot  water  supply.  All  bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  in  the  hands  of  the  o'.vn- 
er  who  will  do  the  work  by  Day  Labor. 
Materials  are  now  being  purchased. 

HOTEL— 4  story  and  base.  Class  C 
construction.  Cost  not  stated.  Los 
Angeles.  Cal.  Architects,  Walker  & 
Vawter,  Hibernian  Bldg..  L.  A.  Owner. 
D.  F.  Hill.  The  building  will  be  erect- 
ed at  tne  northwest  corner  of  Sixth 
and  Wall  streets,  covering  an  area  of 
79  by  120  feet,  and  has  been  designed 
to  contain  stores  on  the  first  floor  he- 
sides  the  main  hotel  entrance  and 
lobby.  Upper  floors  will  be  arranged 
for  a  total  of  110  guest  rooms  and  40 
baths.  Interior  finish  will  be  of  pine 
and  redwood.     Plans  provide  for  steam 


ing  system  and  hot  water  .supply.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken. 

STORES  AND  OFFICES— S  story  and 
base.  Class  A  construction.  $400,000. 
Los  Angeles,  Cal.  Architects.  Morgan. 
Walls  &  -Morgan,  Van  Nuys  Bldg.,  L, 
A.  Owner.  William  G.  Kerckhoft.  Tlie 
building  will  be  erected  at  the  north- 
west corner  of  Sixth  and  Los  Angeles 
streets,  covering  an  area  of  121  by  143 
feet.  There  will  he  nine  stores  on  the 
first  floor,  light  lofts  on  the  secon.l 
and  third  floors.  The  Santa  Fe  Rail- 
road Co.  has  taken  a  long-term  lease 
on  the  upper  flve  floors,  which  will  be 
arranged  for  offices.  Construction  will 
be  of  the  reinforced  concrete  type 
with  reinforced  concrete  walls,  floors 
roof  slabs  and  stairways.  Interior 
Bill    be    finished    in    birch    throughout. 


ith 


rble 


and 


scot  in  the  corridors  and  lobby.  Plans 
provide  for  steam  heat,  four  passenger 
elevators  and  one  freight  elevator, 
hot  water  system,  vacuum  cleaning 
and  mail  chutes.  Metal  window  sash 
and  frames  and  hollow  tile  and  metal 
lath  and  plaster  partitions  will  be 
used.  There  will  be  patent  store 
front^  and  sidewalk  doors,  lifts  and 
lights.  Exterior  of  the  building  will 
be  faced  with  enameled  brick.  Plans 
are  complete  and  figures  are  now  be- 
ing   taken. 

Contracts   Awarded. 

APARTMENT  HOUSE— 1  i^loly  an. I 
base,  brick  and  steel.  $lno.O00.  Los 
Angeles.  Cal.  Architect.  Frank  M.  Ty- 
ler. Black  Bldg..  L.  A.  Owner.  Rupert 
Johnson.  Contractors.  Hublard  & 
Gardner.  Douglas  Bldg..  L.  A,  Con- 
tract  price.    $100,000. 

RESIDENCE  —  2  story  and  base, 
hollow  tile  construction.  $23,000.  Cip- 
istrano.  Orange  Co..  Cal.  Architects. 
Wa'ker  &  Vawter.  Hibernian  Bidg..  L. 
A.  Owner.  Stiss  Grace  Dolph.  Con- 
tractor. John  L.  Conner.  435  West  31st  i 
street.    L.    A.      Contract    price.      $25  000, 


Wednesday,      April      15.      1914. 

PORTLAND  AND  OREGON. 


THEATRE  AND  OFFICES— 4  .story 
and  liase.  reinforced  concrete,  $100,000. 
Portland,  Ore,  Architect,  Aaron  Gould, 
Henry  Bldg,.  Portland.  Owner,  Mclvln 
G.  Winstock.  The  building  will  be 
erected  at  the  corner  of  Park  and 
Stark  streets,  covering  an  area  ot  100 
feet  square.  There  v/ill  be  eight  =tores 
besides  the  theatre  on  the  first  door. 
UiJper  floors  will  each  contain  20  mod- 
ern offices.  Construction  will  be  Are- 
proof  throughout.  Interior  finish  will 
be  of  pine  and  Jiardwood.  marble  anu 
tile.  The  theatre  v/iil  have  a  seating 
capacity  of  2.000  people.  Plnns  provide 
for  steam  licat,  elevator  service,  pat- 
ent   store    fronts,    metal    window    sas.i 

system.  Exterior  ot  the  building  will 
be  faced  witli  cement  plaster,  fians 
will  be  out  for  figures  within  two 
weeks. 

riniDGE— Steel  and  concrete,  $30,- 
01)0.  Kellog,  Ore.  Engineer.  Horace  C. 
Hall.  Grants  Pass.  Ore.  Owners.  Doug- 
las County.  There  will  be  two  spans 
each  200  feet  in  length  with  a  third 
connecting  span  of  125  feet.  Ap- 
proaches will  be  of  reinforced  con- 
crete. The  roadway  will  be  sixteen 
feet.  Plans  are  now  being  prepared 
and    figures   will    be   called   for   shortly. 

CHURCH— 1  story  and  base,  rein- 
forced concrete,  $40,000,  McMinnville, 
Ore.  Architect,  B,  B.  Ostlin,  MciMinn- 
ville.  Owner's  name  withheld.  The 
building  will  cover  an  area  of  60  by 
120  feet  with  a  nave  of  50  by  SO  feel. 
A  spire  120  feet  in  height  will  also  be 
constructed.  Interior  of  the  audito- 
rium will  be  finished  in  pine  and  or- 
namental plaster.  There  will  be  steam 
heat,  art  glass  windows  and  marble 
work.  Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
being  prepared,  Fui-thei-  mention  will 
be  made  of  this  work  when  figures  arc 
called. 

rontracts    .\wardcd. 

FACTORY— 6  story  and  base.  rein- 
forced concrete.  $70,000.  Portlaiul.  Ore. 
.\rchitects.  Jacobcrger  c&  Smith,  Boiird 
of  Trade  Bldg..  Portland.  Owners. 
Duernbecker  Mfg.  Co.  Contractor, 
.lames  P.  Taylor,  .Macleny  Bldg..  Port- 
land.     Contract    price,    $70,000. 

HOTEL — 2  story  and  base,  brick. 
$32,200.  Pendelton.  Ore.  Architects, 
Tourtellottee  &  Hummell,  Rothclnld 
Bldg.,  Portland.  Owners.  PendelTon 
Hotel  Co.  Contractor.  J.  S.  Winters. 
Couch  Bldg..  Portland.  Contract  price. 
$32,200. 


SEATTLE  AND  WASHINGTON. 

APARTMENT  HOQSB- 4  story  and 
base,  brick  and  steel,  $35,000.  Seattle, 
Wash.  Architect,  V.  W.  Voorbees, 
Eitel  Bldg.,  Seattle.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed at  the  corner  ot  4tli  avenue  and  Bell 


onta 


40 


ranged  in  two  and  three  room  apart- 
ments. All  suites  will  have  wall  beds 
and  private  bath  rooms.  Interior  fin- 
ish will  be  ot  pine  and  redwood.  Oak 
lloors  will  be  used  in  the  principal 
rooms.  A  central  heating  system,  pro'b- 
.bly  steam  heat,  will  be  installed.  Bath 
rooms  will  liave  tile  wainscot  and 
composition  floors.  Exterior  of  the 
1  uilding  will  be  faced  with  pressed 
h'ick,     plans   are  now  being  prepared. 


BUILDING   AND  INDUSTRIAL  NEW. 

APARTMENT  HOUSE — 3  story  and 
base,  brick,  $35,000.  Seattle,  Wash, 
Architect,  Frank  H,  Fowler,  Central 
Bldg.,  Seattle.  Owner,  D.  O.  Boyd.  The 
Building  will  cover  an  area  ot  73  by 
120  feet,  and  has  been  designed  to  con- 
tain 35  suites  of  two  and  three  rooms. 
Interior  finish  will  be  largely  of  pine 
with  some  hardwood  floors.  All  apart- 
ments will  have  wall  beds  and  private 
bath  rooms.  Plans  provide  for  steam 
heat  and  a  hot  water  supply.  Bath 
rooms  will  be  finished  in  tile  with  com- 
position floors.  Entrance  will  have 
tile  and  marble  wainscot.  Exterior  of 
the  tiuilding  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
will  be  called   for  at  once. 

WAREHOUSE— 4  story  and  base,  re- 
inforced concrete,  $200,000.  Seattle, 
Wash.  Architect,  Port  of  Seattle  Com- 
mission, Central  Bldg,,  Seattle.  Own- 
ers, State  ot  Washington.  The  ware- 
house will  be  erected  on  Whatcom  ave- 
nue between  Seacey  and  Lander,  and 
will  cover  an  area  of  78  by  138  feet. 
Construction  will  be  fireproof.  The 
building  will  be  equipped  with  all  mod- 
proof  doors,  metal  window  sasli  and 
frames.  Plans  are  complete  and  figures 
are  being  called.  Bids  will  be  opened 
on  April  15th.  Alternate  bids  may  be 
submitted  on  plans  prepared  by  the 
bidders  and  accomplishing  the  purpose 
of  the  design  furnished  by  the  Port  of 
Seattle   Commission. 

RESIDENCE— 2%  story  and  base, 
tile,  $30,000,  Seattle,  W-ash.  Archi- 
tect, Carl  Gould,  Boston  Bldg..  Seattle. 
Owner,  J,  H.  Bodell,  The  dwelling 
will  le  erected  on  Harvard  Boulevard, 
covering  an  area  of  40  by  62  feet  with 
a  wing  25  by  35  feet.  There  will  be 
in  the  neighborhood  of  twelve  rooms, 
several  baths  and  a  garage,  Mucn 
landscape  work  is  also  contemplated. 
Interior  of  the  dwelling  will  be  fin- 
ished in  pine  and  hardwoods.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  steam  heat 
and  a  hot  water  supply,  Portalile  vac- 
uum cleaners  are  also  specified.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  of  the 
dwelling  will  l.e  coveied  with  cement 
plaster.  Plans  are  complete  and  ready 
for   figures. 

STORES  AND  OFFICES— 22  story 
and  base,  steel  and  reinforced  con- 
crete, $750,000,  Seattle.  Wash,  Archi- 
tect, E.  W.  Houghton.  Collins  Bldg., 
Seattle.  Owner,  C.  H.  Jones,  represent- 
ing Chicago  capital.  The  building  will 
be  erected  at  the  northeast  corner  of 
Second  avenue  and  Marion,  covering 
an  area  of  108  by  122  feet.  The  inte- 
rior first  floor,  except  that  portion  de- 
voted to  the  entrance,  will  be  occu- 
pied by  a  high  class  moving  picture 
theatre.  Upper  floors  will  contain  a 
total  of  420  oflices.  Construction  will 
be  fireproof  throughout  with  a  com- 
plete steel  frame,  reinforced  concrete 
walls,  floors  and  roof  sla'bs.  Interior 
partitions  will  be  ot  hollow  tile  and 
metal  lath  and  plaster.  Interior  of  the 
theatre  will  be  handsomely  finished  in 
ornamental  plastei'.  Metal  trim,  hard- 
woods, marble  and  tile  will  be  used 
tor  finish  throughout  the  office  portion 
of  the  building.  Basement  of  the 
building  will  be  occupied  by  a  cafe. 
The  plans  provide  for  seven  passenger 
elevators,  steam  heat,  hot  water  sys- 
tem, vacuum  cleaning  and  mail  chutes. 
Exterior  will  be  faced  with  marble  and 
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concrete,      $300,- 


of  the  work. 

DOCK — Reinforced  concret 
0011.  .Seattle,  Wash.  Engineer,  Engi- 
neering Department  Standard  Oil  Co.. 
Standard  Oil  Bldg.,  S.  F.  Owners. 
Standard  Oil  Co.  The  work  will  con- 
sist of  the  construction  of  a  175-foot 
dock  on  the  east  side  of  Bast  Water- 
way. A  corrugated  iron  shed  will  also 
be  constructed.  Plans  are  now  being 
prepared  and  figures  will  be  called  for 
shortly. 

FACTORY,         WAREHOUSE         A  N  D 
UOL'KS— Concrete      construction.      Cost 


chitect. 


not  stated.  Seattle.  Wash. 
Charles  H.  Bebb,  Denny  Bldg..  Seattle. 
Owners.  National  Producers  and'  Con- 
sumers' Alliance  Co.,  Inc.  This  proj- 
ect is  one  of  the  largest  schemes  yet 
conceived  to  bring  about  an  alliance 
between  the  producer  and  consumer. 
Included  in  the  project  is  the  construc- 
tion of  factories  and  warehouses,  ice 
and  cold  storage  plants.  The  promo- 
tors  claim  to  have  secured  a  largo 
tract  of  valuable  land  and  to  have 
hundreds      of       thousands      of      dollars 
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Contracts  Awarded. 

THEATRE— 3  story  and  base.  Class 
.\  coiislruction,  $80,000.  Seattle.  Wash. 
Architect.  H.  Ryan,  Northern  Bank 
lildg.,  Seattle.  Owners,  Blaine  Estate. 
Contractor,  H,  D.  Stewart,  American 
Bank  Bldg..  Seattle.  Contract  price. 
$.SO.OOO.  Note:  The  contractor  is  now 
tiil.lng   subflgures   on   the   work. 

APPRO.\CH  FOR  STEEL  WO'RK— 
$3110.000.  Hope,  B,  C.  Engineer's  name 
not  given.  Owners.  Kettle  Valley 
Railroad.  Hope,  B,  C.  Contractors, 
tractors,  Canadian  Bridge  Co.,  Hope, 
B.    C.      Contract   price.    $300,000. 


.M'ed    <il    Ailililiimiil    .\ri'lille<'tiiriil    Srrv- 

ii-i-    mill    rropiLsed    lli'tliiHlH    fur 

Sci-iirliiK    II. 

Jiibn  Hall  Itnnkln.* 

•Architect.  Philadelphia.  Pa.  Chair- 
man of  the  committee  on  government 
architecture.  Associated  with  him 
were  J.  L.  .Mauran.  .VI.  B.  .Medary,  Jr„ 
Egerton  Swartout,  Breck  Trowbridge 
and    Walter    Cook,    ex-officio. 

The  government  at  the  close  of  1912 
was  left,  through  the  repeal  of  the 
Tarsney  act,  without  any  means  of 
procuring  architectural  service  outside 
of  the  office  of  the  supervising  archi- 
tect of  the  Treasury  and  such  other 
bureaus  for  the  preparation  of  plans  as 
are  maintained  by  otlier  departments, 
beyond  some  isolated  instances  where 
authority  to  make  other  arrangements 
had  Ijeen  attached  by  Congress  to  au- 
tliori/.ations  for  public  buildlngsi  There 
was  much  difference  of  opinion  in  the 
profession    as    to    what    should    be    done 
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advised  the  enactment  of  a  law  similar 
to.  but  more  comprehensive  than  the 
Tarsney  act:  while  others  felt  that  the 
certainty  of  intolerable  conditions 
A-hich  would  soon  confront  the  gov- 
ernment, made  it  desirable  tor  the  In- 
slituie  to  take  advantage  of  the  wave 
of  discontent  that  this  state  of  affairs 
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must  inevitably  bring  about.  As  it 
turned  out.  members  of  Congress  at- 
tending the  extra  session,  found  upon 
Inquiry   and   investigation,   that    the   su- 


ng 
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up  any  new  worlt  for 
several  years.  This  created  a  general 
demand  in  Congress  for  some  sort  of 
action.  Various  members  of  the  In- 
stitute reported  tliat  they  found, 
when  discussing  the  question  witn 
members  of  Congress  that  there  was 
a  latent  sentiment  of  great  dissatis- 
faction and  it  was  believed  that  per- 
haps this  could  be  brought  to  a  focus 
behind  some  form  of  legislation. 
C*on|!rrei*Mlonal   Committee   on   Biill<UnBfi. 

That  a  genei-al  feeling  exists  in 
Congress  that  the  whole  public  build- 
ing question  is  in  wretched  shape  is 
indicated  by  a  provision  in  the  public 
buildings  bill,  approved  .March  4  .Illlj. 
which  is  as  follows: 

"A  coinmlssion  composed  of  the  Sec- 
retary of  the  Treasury,  the  Postmaster 
General,  the  Attorney  General,  two 
members  of  the  committee  on  public 
lu'ldlngs  and  grounds  of  the  Senate 
to  be  appointed  l)y  the  President  of 
the  Senate,  and  two  members  of  the 
comiTiittee  on  public  buildings  and 
grounds  of  the  House  of  Hcprcsenta- 
tlves,  to  be  appointed  by  the  Speaker 
of  the  House,  shall,  wltli  the  aid  of 
the  supervising  architect  of  the  Treas- 
ury, present  to  Congress  a  connected 
scheme,  involving  annual  appropria- 
tions for  tile  construction  and  com- 
pletion of  public  buildings  hcreinto- 
fore  authorized  with  a  reasonable  time, 
and  shall  ti-ame  a  standard  or  stand- 
ards by  which  the  size  and  cost  of  pub- 
lic buildings  shall,  as  far  as  practi- 
cable, be  determined,  and  shall  report 
as  to  the  adaptability  in  size,  accom- 
modations, and  cost  of  buildings  hith- 
erto authorized  to  the  requirements  of 
the  communities  in  which  they  are  to 
be  located,  and  also  whetl^er  the  ex- 
isting appropriatior.s  sliould  be  in- 
creased  or  diminished   to  meet   such   re- 
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From  this  it  would 
United  States,  which  has  under  way 
and  in  contemplation  more  building 
than  any  other  government  in  the 
world,  is  diifling  aimlessly  in  respect 
to  this  worlt.  and  without  definite  pol- 
icy regarding  what  is  to  be  an  im- 
portant part  of  the  enduring  evidences 


OTTO  SCHRADER,  Prosidont 


OTTOR.  SCHRADER,  Sscrglary 


STRUCTURAL  STEEL 
CONTRACTORS 

Worlts  at  HARRISON  ST.,  bel.  8th  &  9th 
Telephone  Market  33T  San  Francisco 


of  the  taste  and  cultivation  of  our 
time.  It  is  to  be  hoped  that  the  com- 
mission just  referred  to.  consisting 
entirely  of  government  officials  and 
employees,  may  seek  the  advice  and 
counsel  of  the  profession  for  whose 
work  it  Is  charged  with  tiie  responsi- 
bility of  pi'eparing  a  connected  scheme. 

There  are  a  number  of  courses  which 
the  Institute  may  follow  in  order  to 
assist  in  getting  the  question  of  gov- 
ernment architecture  placed  on  a  basis 
commensurate  with  its  importance,  it 
being  assumed  at  the  outset  that  the 
Institute  owes  it  to  itself  and  to  the 
government  to  take  the  initiative  in 
a  matter  so  directly  Involving  its  aims 
and  ideals.  These  may  be  briefly  out- 
lined   as    follows: 

First — Conditions  being  so  generally 
unsatisfactory  to  Congress  Itself,  we 
may  confidcntally  await  results  with 
the  certainty  that  some  action  will  be 
taken  by  the  government  in  the  near 
future,  free  from  any  responsibilitj- 
concerning  whatever  measure  of  re- 
lief may  be  decided  upon.  It  seems  so 
obviously  the  duty  of  the  Institute  to 
point  the  way.  however,  that  this  sug- 
gestion may  well  be  rejected  as  un- 
worthy  of  serious   consideration. 

Second — The  idea  of  a  department  of 
line  arts,  or  a  board  of  works,  or  a  bu- 
reau of  arts  and  buildings,  under  which 
all  government  expenditures  for  ai-t  in 
any  ,form  may  be  Iiandied,  has  most 
deservedly  held  an  important  place  in 
the  minds  of  those  interested  in  archi- 
tecture and  other  arts.  Legislation 
leading  to  tlie  establishment  of  such 
a  department,  that  would  have  juris- 
diction over  all  buildings,  sculpture, 
objects  of  art.  and  all  woi-ks  involving 
these,  has  been  the  dream  of  many  of 
our  most  earnest  members,  and  it  lias 
many  advantages.  It  would  Imme- 
diate'y  place  the  question  of  govern- 
ment architecture  and  related  arts  in 
a  position  of  gi-eat  importance,  and 
would  perhaps  enable  many  things  to 
be  done  properly  w.liich  are  now  done 
in  a  slip-shod  and  slovenly  way.  On 
the  other  hand  there  are  objections  to 
such  a  plan,  which  might  delay  in- 
detinllely  its  enactments  into  la.w.  H 
would  he  opposed  by  all  departments 
of  the  government  for  the  reason  that 
no  depaiMment  desires  to  i-elinqulsh 
control  of  its  work  to  another  depart- 
ment.     Its    adoption    would      probably 


mean  that  all  government  architecture 
must  necessarily  be  put  on  a  compet- 
itive basis,  because  no  other  arrange- 
ment seems  possible  for  work  of  such 
volume  as  that  now  conducted  under 
the  supervision  of  the  Treasury  De- 
partment, and  it  would  be  difflcult  or 
impossible  to  make  distinctions.  As  it 
now  stands,  any  government  depart- 
ment, except  the  Treasury  Department, 
can  employ  architects  hy  direct  selec- 
tion, and  it  is  a  question  whether  the 
Institute  should  advocate  a  measure 
that  would  make  it  impossible  for  the 
government  to  employ  private  arcni- 
tects  except  by  competition.  The  draft- 
ing of  a  bill  to  create  a  department 
such  as  would  be  necessary  to  ta^e 
care  of  all  this  work,  would  be  a  task 
of  great  dltnculty  and  could  only  be 
done  properly  with  tlie  assistance  of 
the  best  legal  and  legislative  experi- 
ence, after  considerable  study  and  re- 
search. Therefore,  while  this  plan  has 
much  merit,  and  wliile  its  consumma- 
tion at  some  future  time  is  to  be  looked 
forward  to,  the  Institute  should  care- 
fully consider  whether  it  covers  the 
needs   of   the   immediate   future. 

Third — The  Tarsney  act  proved  to  be 
a   workable  law,  and   there  appears   no 


why 


rith 


slight  but  important  modifications, 
would  not  be  entirely  practical  and 
satisfactory  as  far  as  the  Treasury  De- 
partment work  is  concerned,  for  tiie 
near  future  at  least.  The  enactment  of 
such  a  law  giving  the  additional  au- 
thority to  the  Secretary  of  the  Treas- 
ui-y  to  einploy  juries  In  each  competi- 
^on.  to  pay  fees  to  competitors  and 
juries,  requiring  him  to  apply  it  to 
all  1-ulUlings  above  a  certain  cost  ami 
to  conduct  the  competitions  and  pay 
the  successful  architects  In  accordance 
with  the  best  practice,  may  well  be 
considered  as  a  relief  from  present 
conditions,  wliile  further  thought  could 
in  the  meantime  he  given  to  the  de- 
signing of  a  plan  and  working  out  the 
details  of  a  proposed  department  of 
line    arts. 

Whether  such  a  bill  could  pass  Con- 
gress as  at  present  constituted  is  not 
now  certain.  A  bill  was  di-afted  by  the 
committee  during  the  present  year,  not 
for  Introduction  for  pasage.  but  at  the 
request  of  a  member  of  Congress  tn 
enable  him  to  make  ;<  canvass  of  the 
House.— From  Pacific  Builder  and  En- 
gineer. 
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JAMES  CAHILL  &  CO. 


lncorporat«d 


DEA  L  KRS  1  : 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVlanulaclurers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
339-841  MISSION  ST.  San  Francis 


Plans  and  Specifications 

Prepared  for  Contracftors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addrsn  ma  by  phona  at  San  Franclaco,      Franklin  2907 
Oakland,  Oakland  S94  I 


TELEPHONE    MERRITT     1900 

Dow  C. 
Golden 

,.,     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   Utii  Avenue 

East  Oakland,  Cal. 


PeerlesiS  Ironing  Board. 

Disappearsin  the  Wall 


PEERLESS  /PON/NG  BOARD 
SHOWmO  CABINET  _. 

Ser  M  PARTITION  r 

CASED  UP 


The  Peerless  Ironing  Board 
nience.  Inexpensive  but  vei 
lidences.     Helps  to 

The  Pet 


ell  I 


,  flats 


Prices  ST. SO  . 

C  ombioation  Ire  nin 
ning  boftrd  s 


Id  SS.OO 

ne  Boord  and  Kitchenette  Toble 
disappearing  table  in  the  most 
lent   form.     Invalu&b'e  for  the 
small  kitchen. 

Price  $10.00 

Write  for  circular.       Agents  wanted. 

PEERLESS  IROIVJIMG  BOARD 

S60  Plielan  BIdg.  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradlors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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Catarrh  ^anje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  £0  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVEROALE  CALIFORNIA 


"II  Is  AlmoSl  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
anb  Spring 


Still  on   Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air   Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  sije  o(  Door;  also  projecftion  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  afier  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Clcerdale  California 


Telephone  Douglas  1794  "«"'''" 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  BIdg.,  San  Franusco 


January  1st.  1914. 


New  Prices  In  Effect 

Hi-  sure   viiur  tiles  coiilaiii    niir   new   ( 'alaln^iiis 
and  Discdiint  Shc-etii. 

Havi-  you  srcu  \W 

"BUNGALOW" 

That   lilll,' 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farreli  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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Flaherty  &  Ogle 


Fletch 
Ginley.  _Ed 
Glaze, 


Jan 
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od,     Chas 


H  e  a  1  y  -  TIbbltts 

Constr.  On. 
Ueaphv.  J.  J. 
Hcckenroth  & 

Schell 
lli-nnlngs.    Adolt 


,es.   Fred  C. 
■nek.    F.    J. 

enlW.  C^  J.  tJ. 


Berg 
ank   P. 


On..    T     W 


MEMBERS. 


Monson    Brob. 
Munster    &     Bon 

holdt 
Neal.   Joseph 
Nfeldick.    Frank 
Ne'wsom.     World 

&     Kohn 
Nielsen.    N.    F. 
O'Brien,  J.   J. 
Olson,    Andrew 
Owsley,    Burt   T. 
Peterson,    W.    O. 
Petterson   A   Pen 

•Pratt,  J.  J. 
Quinn.  P.  p. 
Ran.^ome   Concrel 


ell.    Sylvester 


Schulz 
Sjogren  Br 
Siller  Erotl 
.«peidel.    P. 


Strehlow.      1 

Sc    Peterso 

Tavlor  *  Go 

Terrill.     W. 


\V:iIker. 

Seth 
Ward   ,^- 


Wright.  Cha 


Hlllard 
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T.'eil    Tror 


enkopf 
IS.    r. 

H  Kloe 


Co..    C 
Works 


S   P    Metal    S': 


Bean  Co. 
McNear  I 
Slelger  Ter 


Ar<  CelllDea. 

Uerger  Mtg.   Co. 
Art  Glasa. 


nlene 

Pioneer    Pate      & 

Window  Gldss  Co. 

Schnarz    &     Gott- 
lieb 

.Irtlellc         PloHter 
Decoratlona. 

Benkman,    Ed.    G. 

Banner    Thoodore 

I^arson.  O.   F. 

Upp  &  Co..  I.  P. 
Co. 

AabeMtoM  MaterialM 

Johns     -     Manvllle 
Co.,   H.   W. 

Magnesia     Asbes- 
tos Supply  Co. 

Western    Asbestos 
Magna 


We 


Bviilde 


Supply    Co. 
Anphall    &    Bllnni. 


Pav 


Nugent.    Robins 

Attorue^H. 
Aitken    &    Altken 
Auto  Delivery. 
Holland.    J.    P. 
Star    Con.    Co. 
Aiitoinoblle 

SnpplleK. 
Burgers.    Pred    W. 

Bollera. 
Deasy   Utilities 
.^gen 


Co 


Company 
Boiler  &  Pipe  Cov- 
rrlae. 

Johns    -    Manville 

Co..  H.  W. 
Lewis.  W.  S. 
Magnisia  Asbestos 

Supply  Co 
iVestern    Asbestos 

Masnesia    Co. 
'loildN  A  InMlirauee 
Arp,    Chas    W. 
Ageney      Company 


Life  In 
al  Ac( 

Corp. 


'dt 


Assi 

Glass. 

Hayburn,    Jas.    C. 

Illinois  Surety    Co. 

Lloyd    *    Spengier 

IfaeAleans.    H.    V. 

Meherin  H  Son. 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 


Pacific 
Welisti 
fopp 
Rriek 


ty    C. 

All- 


\T<-h. 

Ter 

rn   f"tta 

Pinn.nl'a 
holm 

Calif. 

Pn 

Iter 

V     Co. 

G  i  1  oei 

C.nrne 

Kle 

BrI 

ck    .« 

Johns 

Poll 

nr, 

Gil.'son     . 

Cl.nrk 

& 

.Son 

IS.    N 

H:insen 

Diomond 

nil 

ck  Co 

Holding 

Gladd 

ing 

Mc- 

man 

Koldenstrodt.    P. 
Mc   Whlrter,   W.  J. 
Mealey 


O'Rourk, 
Reed  &  White 
Tlngberg.    .John 
W.it.'jon    Br5.s. 
Whitney  &  Davtes 

Brick    Dculcra. 

Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    & 

Pottery  Co. 
City   Supply   Co. 
Clark    &    Sons.    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
Golden   Gate  Brick 

Co 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta&Potterv  Wks 
United      Materials 

Co. 
Vallejo      Brick      & 
Western     Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 

Biiildeni 

Inatrnmcnta. 

Keutfel  &EsserCo 
Bullulne    JonroaU 

Architect     &    En- 

Bulldilfg  and  In- 
dustrial    News. 

Dally  Pacific 

Builder 

Bulldlue  .Haferialii 

Algelting.T.    E. 


AIs 

C"i 
Bake 


land 


Portl 
Co. 
Hamil 


Bay    Develop.    Oo 
Berger   Mfg.    Co. 
Bird  &  Son.   P.   W. 
Cal.     Bldg.     Mate- 
rial   Co. 
Cal.    Pottery      Co.. 

Inc. 
City    Supply    Co. 
Cal     Lime     «.     ■[..■ 

drale    Co. 
Carnegie    Brick    .t 

Pottery    Co. 
Gomyn.       Mockjjl 

and   Company. 
I'.iwll     Lime     ai.l 

Cement   Co..   H. 
Diamond     Brick  Co 
Dwan    Co..    .1.    E. 
Falls    Mfg     Co. 
Fuller    &    Co.,W^P. 
Gladding      -      Mc- 

Bean    Co. 
Gross    Co..    Fell.t 
Giierln  *  Co..  .1.  .S. 
Holloway       B  .•?  p. 

Melal    Lath    Co. 
Holmes     Lime    Co. 
Holland.   .1    P. 
Johns     -     Manville 

Co..    H,    W. 
Jorgcnren  &  Co..C 
Lennon   Co..   .7.    R 
Lilley   ,^.   Thurston 


George 
Lime    C 
on.   M.   T. 


Standard    Porllanrl 

Cement   Co. 
Steiger  Terra   Cot- 

•a  &  Pofv  Wks 

Sinner.    O.    W. 

Brick      S.- 


Magnesla    Co. 

Western  Builders- 
Supply   Co. 

Western  Develop- 
ment   Syndicate, 

Western  Lime  <4 
Cement  Co. 

Whittler  -  Coburn 
Co. 

Woods  &  Hud- 
dart 

Cenieut    Dealcrn. 

Algelllnger,    E. 
Alsens       Portland 

Cement    Co. 
l.'ity   Supply    Co. 


Holland,  J.  P. 
Lennon  Co..  J 
Lilley  &  Thurs 

Co. 
.Meyer,   Adolph 
P.aciric        Portl 

Cement  Co. 
Standard    Portl 


Chimoera,    Patent 

Clawson  Co..  L.  E. 
Dresser    -    McDon- 
nell   Co. 
Dunlevy    &    Gettle 
Hughes.   H,   J. 

Cold    Storage  Inau- 
lation 

Van    Fleet.     M.     V. 

Concrete    Coulrac* 


Barrett   &    HUn 
Camp   &   CarriUon 
Chase.     S.     A. 
Ciescent    Concrete 

Co. 
Dillon.     H. 
Gass    Bros.    Co. 
Gnecco.    M.    H. 


Ilai 


C.    C.    W. 


Hurley. 
Leonard,   J.   P. 
.McCabe    &    Brown 
Mission      Concrete 

&    Mosaic     Wks. 
Moroncelli,    John 
Nilson  &  Arras 
New     Era     .Marble 

&    Concrete    Co. 
agent.    Robin 


Co.. 


Peterson 

Chas.  T. 
Ras.mussen.  A. 
Riboni.  Henry 
San         Francisco 

Concrete    Co. 
S.hlosser,    Max 
Schmidt    *    Son.   J 
Sundherg   &    Scnol 
Sparge,     .lohn 
Szoke.    Francis 
Thomas    &    Sands 
-Vesterlund,    J.    V. 
Zimmerman.  L.  M 
Concrete        Machy. 
Bacon    S-    Co..    E.  R 

Road  Machv.   Co 
Lansing  Co. 
LlUey  &   Thurston 


Eqlilpni 

A      L.     Young 
fhinerv    Co. 
B.I,  on    &   Co..    R 
II. mine.     E.     R 
Lansing    Co. 
Longford.   Felt 


Or 


My.j 


Works 
,tlas     Heating     it 

Ventilating  Co. 
larth  Cor,  Wks. 
^•^  p  1  t  o  1       Sheet 

Metal    Works 
■onlin    &   Roberts. 


Comyns  &  Nygren 


Gi-      &      M.      Sheet 

Metal    Works 
Hioernla    Sheet 

Metal    Works 
Hughes,    H.    J. 
Huiabeille     Bros. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.    A. 
Modern  Sheet 

Metal    Works 
Morrison    &    Co. 
Olive  &  Leary 
United         Metal 

Products   Co. 
W'estern     Furnace 

&  Cornice  Co. 
S.    P.   Me  - 


Cor 


Co. 


Crude  Oil   Burnera 

Bill     &     Jacobsen 
Sherman.     Kimball 
&    Co. 
Cruafaed     Roci£. 

Bay    Devel.    Co. 
Cal.    Building  Ma- 
terial    Co. 
Cassarretto.     John 
Citv    Supply   Co. 


J.    P. 


Sir 


Damp     ProoHnK 

Brickley.     P.    J, 
Pox,    John    L. 
Imperial       Wate 

proofing  Co. 
Reigle     &     Jame 


L. 


Whittler  -   Cobu 
Company. 

Door     Oiiener     fi 
Cloaer. 

Rlschmuller.     G. 


Gas     &     Ele 


Globe       Elec 

Works 
Hanbridge.     W. 


Manhattan       Ele 


Ridley.    A     R    B 
Rochdale     vilecCo 
Schimetschek.    M 


We1cl   Electric  Co 

Olevator    niillder> 

Otis     Elevator     en 
S.    F.     Elevalnr    m 
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'k.  &.  P. 

H. 
-  Peterson 
A.  K 


Watsonlte    Co 
Fluors.     HiirJwo* 

Hardwood    Int.   C 
Inlaid    Floor   Co. 
Pac.     Floor    Sane 
Ins  Co. 

GslvaBlir<        Iro 

BaUer     &     Haml 

ton  .., 

Berger    Mfg.    Co 


Gaa    HmIIbk    Sy«- 

P«ctor     System 
Gas     Heating  Co 

Gaaollnc    Taokn    * 

Demlng,    E.  '  R. 


sllcht    &    Dln- 
;nlcht  & 


Carlln   Bros. 
Cassaretto.     John 
lievlncenzl    &    Co.. 

L. 
Dillon        Teaming 

Co. 
Glorgl    Co.,    G. 
Hartnett    J     n. 
Holland.  J. 


Lenn....    .  -.. 

Leffler.    Fred 

McGHnchey 

Monohan 


J.    E. 


Graham        Granl 

ro. 
Leed    Granite    C 

Pacific  Granite  C 
rlncer    Granite  f 

CSrBTel. 

Bay    Devel.    Co. 


John 
Co. 
ushcd 


Rock   Co 
'  Company. 


Hardwood       Deal- 


Meyer,    Adoph 
Norman     &     Sons. 

F.   G. 
Palace   Hd'wareCo 
S.    F.    Hd'ware    Co 
Smith    Co..    P.    A. 

Hot     <£     Grain 
AlB^ltinger.     E. 

Ileatlus    «&    I'entl- 

Alilhacli    &  'Mayer 
Atlas     Heating     & 

Ventilating  Co. 
Kiernan  &  O'Brien 
Hurley  Co..  J.  C. 
L.awson.  Herman 
Looney  Co..  J. 
jVIangrum    &   Otter 


W. 


Co., 


Houa«a    Mavera    A 
Ra4aera. 

Hatch.    H.    L. 
Pearson.    N.    H. 
Sulllyan.    D.    J.ftT. 


InJald   Floor  Co. 
Pac.    Floor    Sand- 
ing  Co. 


Lime      &      Plaaler 

Arden    Plaster    Co. 
Cal.    Lime    &    Hy- 


Guerln  &  Co.,  J.  S. 
Holland.   J.    P. 
Lennon  Co.,  J.  E. 
jPaclflc       Portland 

Cement  Co. 
Western    Lime      & 

Cement  Co. 

Ijiiniber  Dealera. 

.^-unie    Lumber    Co. 
Christenson    Lum- 
ber Co- 
Columbia     Lumber 


Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,   J.  H. 

Hooper  Lumber  Co 

HiggJns      Lumljerr 


MacDonald      Lur 

ber  Co. 
Moore      Mill      and 

Lumber  Co. 
Olson     -     Mahony 

Lumber    Co. 
Peterson.    E.   T. 
Pope  &  Talbot 
Relnhart    Mill      * 

Lumber  Co. 
Ryan.    GeorE* 


Foun- 


Steiger     6.     Kerr, 
Stove    &    Foun- 
dry   Co. 
Iroa     ^t     Strel. 

Baker    &    Hamll- 

Dawson  &  Noyes 
ludson  Mfg.  Co. 
Pacific  Coast  Steel 

Company. 
Trussed     Concrefte 

Sleel     Company. 
w..ods   ,it    Huddarl 

Iron    AVorka. 

Erode   Iron    Wks. 
Bros, 


Eur 


Wir 


Iron    Wks 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard    Co..   C.   J. 
Keil     Iron     Works 
Michel    &    Pfetter 


Sunset  Lumber  Co. 
Tlerman&  Beronlo 
Van    Arsdale-Har- 

rls   Lumber  Co. 
Wilson    Bros.&  Co. 
Wall.   Jos.   P. 
Wood  Lumber  Co.. 

E.  K. 
YntpR     Wm     F 

lltiKDealte     Flaor- 
laK. 

Artollth     Mfg.     Co. 


Flaherty     R.&P.Co 

B.    H. 
fioodmanson.    A.  K 
Mallott    &     Peter- 


Mo 


Works 
Ralston  Iron 

Works 
.S.   F.   Iron   Works 


Wire    Works. 
Stelger       &      Kerr 

Stove    &     Foun- 

dr^    Co. 
Vulcnn    Iron   Wks. 
West    Coast    Wire 

,<-   Iron   Works 


Tile  Co. 

Marble  and  »Io»alc 
Work. 

Gnecc,  .    ,vl     H 
Orassl    Xr   Co..    P 
Mission        Concrete 

*    Mn^...fc    -WVo 
Mission  Marble 

Works. 
Mnsto       Snns-Kep- 


Melal     l.n<1 

Atlantic        Fl 
prooflne    Co 


l.athrm.     AVood     * 
Metal. 

Balzke.    Roht. 


Lynch.  Richard 
McABee.  E.  T. 
nd.   Wi 


Llllev    R-    Thn 

Co. 
Roehlines 


OIlH     and    Greasea. 

Hatcli.     J.     G. 
Standard  Oil  Co. 
Ornamental     Pla«- 
terlng. 

Benkman.     Ed.     G. 


Pnlnte 


ud   Dec 


Iroa    Foundry.  Santa    Fe    Lumber       Zellnsky 


Baker    Co..    W.    T. 
Bernstein.    Wm. 
Blum.    Louis 
Brock    &.    James 
Burns   Bros 
Clark    &    Dickson 
Cramer    Bros. 
Connor.   E.   J. 
Copnick.    T.    W. 
Dahl.  T.  H. 
Donovan.   V.   J. 
Erlcksen.  Wn 
Hansen.     Elliing  A 
Lewis.   S. 
Miller.    I» 
Miller.  J.   A. 
McCubbln.    James 
Manning.    John 
Neal,  L.  J. 
Quandt   &   Son 
Kuderman.   I 
Salisbury.     Ben 
Schafer.   Wm. 
Simon   Neilson    Co 
Smith.  J.   S. 
Sovlg.   C.    B. 
Spark       *        Sons 

John   H. 
Swanson.    Peter 
Walker,    Mayer 
Wagner,  Fred 
Wegner    Bros 


Paints,  OIU   Vnrn- 
lahea,  E»e. 

Clark   &   Dickson 
Cohn    &    Co..    Mar- 
lon   D. 
Fuller  Co..   W     P 
O'Brien.   J.   S 
Parafflne  Palm  f" 
Pratt    &   Lambfrt 
Wlhittler  -   Cohurn 

Co. 
Patent     ChlFnnpr- 
Clawson   Co     I,    i' 
Dresser    -    Mr-n..!, 
Hughes.   H.    J. 
Dunlevy    &    Oml- 

Pile       Drlvlnir 

Lamburth,    C.     E. 


Atla 


Plan 


Mill     Co 
Birth    Co..    L-    H 
Builders'        Supply 

Depot 
CaL  Door   Co. 
Ca,l-    Planing    Mil; 
Emanuel,    L.    &E 

(Inc.) 
Empire        Planinc 

Mill 
Hermann.    A. 
Herring's   Mill 
Hnlden    -    Deuprev 

Co. 
Lorden     Mill      Cn,, 

J,  P. 
Main     Sf       Plnnlnir 
Moore   Mill  &Lnm- 

her  Co. 


Pre 


Pin 


Mill 
Relnhart      Lumho, 

ft   Planing   Mill 
Ryan,     GeoiKe 


lev  Mill   X-  Liim- 

<3,,eTicer    «t      Plan- 

Ine   Mill 
Tnvlor   X-   Co. 
ITsona    Mfcr    Cn 
Western       Planlne 

Mil! 
Vevhle     .<-     Cnlllns 
Yates.    Wm     F. 

Plaaterera 

Bosch.     Herman 
Bradley  *  O'RelllT 
Brennan.    James 


Ch&lmerB,     H.     A. 
(Inc.) 

Fay.    J  oho 
Greenback,  Joe. 
Connel   Co.,    J.    E. 
Daly,   J.   H. 
Duthle.    Chas. 
Fraser.    Simon 
Fry.   A. 


Knowles.    A. 
Leaf    &    Kaiser 
Lyden    &    Bickel 
.MaoGruer    &    Co. 
Moivvat    Donald 
Orford.  J.   A. 
Philbin,    J.    J. 
Sexton,    T.    D. 
Terranova,    .vl.    J. 
Th«     Pecjnc    Plas 


Ahlbach    &    Mayer 
Alton.    Thom.    W. 
Boscus   Bros. 
Bernard,  Geo.  F. 
Condon    &    Band 
Dunn,    Nell    H. 
Empire    Plumbing 

Co. 
Gosa.    Wm.    P. 
Grondona,     A. 
Houston.    J.    J. 
Kara.  F.   E. 
Kiernan  &  O'Brien 
Klrscbbaum.    W.  F 
Lacey   Bros. 
Lauder,    H.    I. 


La 


He 


Penkerton.    J.    H. 
Perazzl.  H.  J. 
Skelly.   Thomos 
Shears.   John 
Snook       &       Co.. 

Fred    W. 
Stewart.  James  K 
Turner   Co.,   The 
Wetzel.    Theo. 
Wilson   &  Co.W. 

Plnmkera   An|»pllea 

Mark-Lally    Co. 
Nelson   Mtg.    Co. 

Ilallroad         .4<j;ent. 

Freight    *    Pas- 

aenger. 


thur  Koppel   Co 

KlKKlniE. 

Lamburth.    C.    E. 
.Markley.     James  t 


Bender  Roofing  ,i 
Paving   Co 

CaL   Roofing  Co. 

Cantley   &   Co.,   J 

Enterprib-e  Roof- 
ing Co. 

FIbresooe  & 
Roofing    Co. 

Flaherty.    R.   H. 


Lovett   Bros 
Malott     &Peterson 
Parry    &    Co..H.  M. 
Rapheld       Roofing 


Co. 
Watsonlte   Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 

Hooflne     (Slate    & 
Tlle.i 

Graham.  R.  G. 
White,    Ed.     A. 


Rooflnic    Haterlala. 

Bird  &  Son.   F.   W. 

Johns  -  ManvilU 
Co..  H.  W. 

i'aratline  Paint  Co 

Waterhouse  & 

Price 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply  Co. 

Whlttler  -  Coburn 
Co. 

Kana,   Gravel,   Etc. 

Bay    Develop.    Co. 

Cal.  Building  Ma- 
Material    (Jo. 

Holland,   J.    P. 

McMullin   Bros. 

Stone  Co.,   E.   B.  & 


terlal  Co. 
Western    Develop- 
ment   Syndicate. 

sanltarr     GarbaiE* 
C'liUi.eB. 

Bill   &    Jacobsen 
Uia.llnK. 


Mc 


VV. 


Sheet    Meial    Wka. 

Appman        Cornice 

Atlas  Heating  & 
Ventilating   Wka 

Earth  Cornice 

Works 

Capitol  Sheet 
Metal   Works 

Comyns  &  Nygren 

Cornice 


Works 

G.  &  M.  Sheet 
Metal    Works. 

Gulltoy        Cornice 

HHiernla  Sheet 
.'Wetal    Works 

Hughes.    H.    J. 

Hurabeldle  Bros. 

Ideal  Cornice  Wks 

Korell  &  Co..  J.  A. 

Modern  Sheet  Met- 
al Works. 

Morrison   &   Co. 

S.  F.  Metal  Stam- 
ing  &  Corr-  Co. 
Metal 


Produc 

ertern     Furnat 

&.   Cornice   Co. 


Mdenalk        Llicbta. 

Jackson  Co.,  P.  H 
Dwan  &  Co..  J.  E. 
McGulgan     *;     Co.. 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouse  A 

Price 

Stair  Buildera. 

Bishop    &    Peralno 
Boiler.  John 
Jacobsen.    J. 
Johnson.    C.    W  ra. 
Porter.   W.   F. 
Stewart.  J.   K. 

Stationery. 

Foster   &   Short 
Wright.    J.     H. 

Meel     Hara. 
Baker     &     Hamll- 


Street    Contra. 

Conningham      and 
Elliot. 
*tore  Prvnia 


Stinietnral         Steel 
Contraetnra. 

Judaon     Mfg.    Co. 
Schraeder's        Iron 


W( 


Wt 


on  Sup- 


ply Co. 
Woods   *   Huddart 

Stovee. 
Mangrum     4  Otter 
Stelger    ^    Kerr 


structural        8tt)«] 
Contrmctom. 

Erode    Iron    Wks. 
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Wright  Co..  J.  H 
Tiling. 

Ginsberg  &  Co.,  S. 

Mangrum    &   Ottc- 

Peerless    Agenol^-  arlckley,    f.    J. 

Relgle  &  Jameison 
Taylor.    L.    A. 
Window    Cleaolug. 


Sibley   Teaming    & 

Grading    Co. 
Schmld.    A. 
Star      Contracting 


Bill  &  Jai-.ib<>-r 
Hyde  Henry  C. 
United    Elec    Co, 


United      Window 

Clean    Co. 
Wlndoivs,    Patent. 

Birtb    Co.,   L.   H. 
Simplex     Window 
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DIRECTORS 
Robt.    Dewar 
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Carquinez  Br: 
Pottery  Co. 
McNear  Brick   Co 


MEMBEB8. 

k  & 


Concrete. 

Chase.   Silas   A. 
Camp  &  Carillon 


Erode  Iron  Works 
Central  Iron  Wits. 
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Holland,  J.  P. 
McClure.  H.  N. 
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Wire  Works. 
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Wire    Works. 

Eureka  Wire  & 
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Free  E^imating  Bureau 

If  you  want  climates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  boitom  of  this  page  and  send  your  plans  to  us.      \^  e  will 
save  money  for  you.    No  charge  for  our  services. 


To  Building  and  Industrial  Nevvs 


Without  any  obligation  on  my  part,  gtt  estimates  for  me  for  the  fulowng: 


Address    

Business    Date 


Issued  Weekly,  $3.00  Per  Year  t  Fourteenth  Year,  No.  16 

BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Indu^rial  Atftivities  of  the  Pacific  Coa^ 


Successors  to 

"CALIFORNIA  ARCHITECT" 

"INDUSTRIAL  NEWS  OF  ALAMEDA  CO." 

"BUILDER  .^Ni)  CONTRACTOR" 

"WESTERN  BUILDER" 


THIS  WEEK'S   ILLUSTRATIONS:- 


Perspective  View  of  the  Completed 
Brownlee  Apartments,  One  Of  San 
Francisco's  Finest  Apartment  Houses, 
Together  With  the  Main  Entrance  as 
Shown  in  Detail. 


WEDNESDAY,  APRIL  22,  1914. 

SAN  FRANCISCO  AND  OAKLAND,  --  --  CALIFORNIA 
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Combination  m 

Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  of  America 

Successors  lo  JOHN  WOOD  MFC.  CO. 
218-21   Pacific  BIdg.    447-49  E.  3rd  SI.    33  I -339  Cyprsss  SI. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


T 

Blephor 

e  Market  1935 

Fine  and  Sanitary 
PLUMBING 
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^idlirUJ!^ 
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•a/^ 

^^. 

¥^ 

221 

OAK 

STREET 

Bo 

t.  Cough 

and  Octav 

la 

SAN  FRANCISCO,  CAL. 

Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
866  Union  Street  San  Francisco 


When  Your  Blood  is  Right 

Your  Whole  System  is  Right. 

If  You  Have  any  Blood  or  Skin   Disease 
Do  INJot  Deley  until  it  is  too  late  but  Order 

XO-day! 

THE  HOT  SPRINGS  REMEDY  a  Complete  and  Positive 
Remedy  for  Syphilis,  Eczema,  Erysipelas,  Acne,  Malaria,  Rheu- 
matism, and  all  other  Forms  of  Blood  and  Skin  Diseases. 

Hot  (Spring?  Pliy,';ician.s  pronounce  this  tlie  Greatest  Blood  anil  Skin  Remedy 
ever  plat-ed  on  the  Market. 

Full  Course  Treatment— Six  Bottles— $18.00     Single  Bottle— $5.00 

We  Prepare  a  Remedy  for  Every  Liisease.     Our  Treatment  for  Female  Ills  is  the 

the  Greatest  of  its  Kind  Ever  Offered  Suffering  Women. 

Write  us  your  Troubles.     All  Correspondence  Strictly  Private 

HOT  SPRINGS    IVIEDICIIME  COIVIPANY 

803  1-2  Central  Ave.  Hot  SprinQS,  Ark. 


BUILDING    AND   INDUSTRIAL  NEWS 


NILES  SANB  6RAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 


Clean  River  Sand 

Gravel  and  Crushed  Boulder 


to    3^  inch 

p      I/3  inch  to  1  inch 

1  inch  to  1}4  inch 

1^  inch  to  2j^  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Moderr  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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Ihe  Hotel  is  only 

as 

good  as  its  service 

And  its   service  can   be  only    as 

The  new  RiU-Carhon 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  its  elevatoi-s — which   is 
one  good  reason   why    hosteh-ies 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

ed  by  the  Otis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Tnimbauer 

Choosing    from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain   which  are 

fect  service — can  equip  all  build- 

Otis equipped— 

ings  of  all  classes    in  accordniice 

The  Ritz-Carlton. 

New  York 

with  their  needs. 

The  Ritz-Carlton. 

Give    a    building    unsatisfactory 

Montreal 
The  Plaza.  Buenos  Aires 
Grand  Hotel  et  de  la  Plage 
Guiruja.   near  Santos, 

elevator  service,  and  its  other  ex- 
cellence  can    not    overcome    the 
handica]).     Our  offices  in  ninety- 

Brazil 

The  Carlton.  L.ondon 
The  Riti,  London 

one   cities   ill    the    United  States 
are  always  at  the  Architect's  call 

The  Hyde  Park.  London 

and  can  assist  you  in  making  your 

The  Ritz.  Paris 

elevator     specifications     100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts.         | 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walla  22  ft.  high.  Cement  plastered  ot 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL.    Geary     nr    Taylor, 
Righetti   &    Headman.    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY    CITT    HALL.    San    Francises 
Wright.    Rushford    &    Cahill.    Architects 
!rior  waterproofed  with  Imperial  and  color  effects  with  Imperial 


KAHN    BROS.     DEPARTMENT    STORE.OAKLAND 

C.     W.     Dickey.     Architect- 

vent7-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 


A   Few  of  the  Buildings  on   which   IMPERIAL   WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products   are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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BUILDING   AND   INDil.STRI.M,  NEW; 


Phone    Oakland    1TS8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=^AND  TILES= 

Fire    Sets,    Andiron  a, 
Fender   Portable   Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731  Seventh  Street  Cor.  Brush 

IRVING  A.  COOKE.  Mu«Car 
Ralidonc*  Phone,  O^I«Dd  48«> 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  IS  ihe  HOTEL  ROSSLYN,  S  F. 

.  E.  KriJfl  Cj  Son,  Architecli.  O.  C.  Holt,  BIdr. 


a  R  CUNNINGHAM.  Mg 


■  liCivi-'sMi 

Mirin  2BB 


y9li^.^:i_J^MSz-:'--  :?R  FIGHTH    ST 


38  EIGHTH    ST 
San  Francisco,  Cal,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

OKice 

110  Jessie  St. 

Reiidence 

1139  Kansas  St. 

San  Francisco 
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PALACE  HABDWAKE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 
WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 
by  the  above  companies. 


"Duplex",  "Idt'al"  and  "Van  Dorn"  Steei 
Joist  Hangers.  Post  Caps  and  Bases. 

"Pasoliall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E.'  Welsh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — ".\nti-SIip''  and  "Carbor- 
undum" Safet.v  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing  Devices. 

"Drouve"  Anti-Piuvius  Skylights. 

"(irant"  Pulleys,  Pivot  Lifts  and  Case- 
ment   Devices. 

"Turner"   Drawer  Slides. 

"Home"    Safety    Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages.  Schools,  Gymnasiums,  etc. 

"Phoenix"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

".American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothe,s  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window"  Coal  Chute — Ornamental 
and  Necessary. 

Asbestos  Theatre  Curtains, 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
••Quilt." 

Building   Papers,   Deadening   Felts,   etc., 
of  all  kinds. 
".\II-Metal"    Doors,   Windows   and   Trim. 


"Liijuid  .Stone".  The  Paint  Eternal. 

"Wainri.i^ht"  Concrete  Curb  and  Corner 
bar. 

"Oraphilatum"    for  Roofs. 
"Herringbone"    Expanded   Steel    and    Ingot 
Iron    Lath. 

"Hannon",  "Hul>"  and  "Goodwin"  Metal 
Corner    Bead. 

"Best's"   Keene's  Cement — For  Gauging 
Plaster  and   Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stone. 

"A'ictoria"    Keene's   Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

»'La  Farge"  Non-Staining  Cement. 

"Cabot's"   Mortar  Color  Pulps. 

"Kbc-o"  Curb  Bar — For  Edges  of  Cement 
Curbs,    Stairs,    etc. 

"Whalebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote   Shingle   Stains. 

"t^ilMjt's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conservo'^    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Kubber-Mica"    Ready    Roofing. 

Tbo  Kuberoid  Kooflng, 

"Kcxtile"    Rubber    Shingles. 

"Diamond"   Ball  bearing  Door  Hangers. 

".Metalcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling   doors   and    partitions. 

Venitian   Blinds. 

"White    Hou-e"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 
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San  Francisco,  APRIL  22,  1914 

Editorial  Comment. 

Building  construction  for  the  month 
of  March  went  along  at  about  an  even 
pace  compared  with  the  same  month  of 
last  year.  For  San  Francisco  the  fig- 
ures amounted  to  just  about  3V4  mil- 
lions and  the  figures  tor  last  year 
amounted  to  about  the  same  sum.  To 
be  accurate  the  total  tor  the  month  of 
.March.  1914.  amounted  to  $3,507,763, 
while  the  figui-es  for  the  same  month 
last  year  reached  $3,576,376, 

Separating  tlie  figures  of  last  month 
into  different  headings  the  following 
figures  represent  the  amount  ot  con- 
struction: Brick  and  concrete,  $1,974,- 
469:  frame,  $722,374:  alterations  and  ad- 
ditions, $137,202.  Total  for  private  con- 
struction $2,834,045.  To  this  is  added 
the  Panama-Pacific  contracts.  $I40.96i; 
City  construction— Municipal  Rail  Road 
$268,511,  and  strctts  and  sewers,  $41.- 
806—:  State  work.  $220,187;  U.  S.  Gov- 
ernment. $2,250  making  a  grand  total 
of  $3,507,763. 

The  figures  for  San  Francisco  com- 
pare with  the  general  condition 
throughout  the  country.  Reports  from 
about  73  different  cities  throughout  the 
country,  made  to  the  American  Con- 
tractor. Chicago,  show  a  slight  gain 
over  last  year.  But  the  gain  is  so 
slight  that  it  is  hardly  more  than 
would  be  expected  from  the  natural 
growth  of  the  country  and  the  in- 
crease ot  population.  The  following  Is 
a  comparative  table: 

March  March 

City  1914.  1913. 

-'ikron     $       288.160      $       235,060 

-\lbany     9)7.900  400.235 

Baltimore     918.362  814,871 

Berkeley     263,550  334,850 

Birmingham     ...  236,595  949,725 

Boston      3,067,110  1,304,350 

Bridgeport     685,061  250,653 

Buffalo     660.000  1.694.743 

Cedar    Rapids     ..  170.850  151.000 

Chattanooga      ...         111.410  66.290 

Chicago     8,115.600  7.690.600 

Cincinnati     863.810  791.310 

Cleveland     4.070,255  2,296,4!'0 

Columbus     655,995  307  328 

Dallas     807.213  1.054,640 

Dayton     335.100  41.775 

Denver     311,610  S22.400 

Detroit     2,290.915  2.295.S25 

Dululh      263.541  1,797,205 

East    Orange    ...         214.608  154.132 

Bvansville     107.615  102.463 

Fort   Wayne    170,475  207,472 

Grand    Rapids    ..      1.239.253  184.750 

Hartford     481.345  453,505 

Indianapolis     ....         782. 3S4  754.305 

Kansas   City    1.516.380  911.260 

IJncoln      72.500  85.67.1 

I-os   Angeles    2.179.756  3,034,213 

Louisville      661,525  291.010 

Manchester     136.610  91.480 

Memphis     370.300  573,321 
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Milwaukee     694,924  649.391 

.Minneapolis     2,093,915  765,885 

Newark   321,240  1,173,888 

New    Haven     425.380  289,482 

New    Orleans    ...  230.609  553,301 
New  York- 
Manhattan     .  .  .  7,912,254  9,287,233 

'■'■onx     1.831,168  3,290,178 

I:roaklyn     3,736.130  3,018,295 

l:oro    of  Queens  2,831,855  2,463.550 

Boro  ot 

Itichmond     ....  136,255  176.405 

T"tal      16.447,662  18,235-661 

Oakland     625,907  917,022 

""'aba     .      321,165  265,575 

Paterson     100,347  137.287 

Pasadena     221,491  i75,822 

Peoila     500,285  106,000 

Philadelphia     ...  5,179,030  6,206,500 

Pittsburgh      958,618  716,817 

Kicbniond     539,848  615,236 

Rochester     775,030  731,941 

Sacramento     236,174  569.177 

Salt    Lake    City..  307,150  121,700 

San    Antonio    204.540  193,830 

San   Diego    ., 262,686  492,840 

.San    Francisco    ..  3,507.763  3.576,376 

'^an    Jose    79,315  63,132 

St.    Joseph     44,736  78,370 

^L    I-ouis    1,450.034  1.452,939 

■~^'-    r-aul    2,343.702  1,063,286 

Scranton     48,808  86,306 

'^'*a"le     923,480  768,850 

Slireveport     122,503  97,407 

Sioux    City    286,536  155,545 

South    Bend     67,055  33,802 

Spokane     86,335  159,920 

Springfield,    111...  79.140  40.705 

Stockton     105. 4S1  83,6o9 

Syracuse     143.7X10  264.165 

Tacoma     137,968  123,423 

Toledo      556,928  282,255 

Topeka     37,320  128,125 

Troy     16.999  93.135 

Washington     1,344.778  760,950 

Wilkes-Barre      ..  44.303  167.311 

Worcester     351.228  469.812 

Total     $75,429,900     $71,502,747 

♦ 

PRODUCTION    OF    ALUMINUM    ORE    IN 

1»13. 

The  demand  tor  aluminum  in  the 
United  States  in  1913  showed  a  steady 
and  rapid  growth,  according  to  W.  c. 
Pbalen  of  the  United  States  Geological 
Survey.  This  resulted  in  a  marked  in- 
crease in  the  production  ot  bauxite  or 
aluminum  ore.  the  output  ot  which,  ac- 
cording to  final  survey  figures,  was 
210,241  long  tons,  valued  at  $997,698, 
an  increase  ot  50.376  long  tons,  or  31.5 
per  cent  and  $228,766  or  29.8  per  cent 
re«pectivel.v,  over  the  figures  for  1912. 
This  growth  of  the  aluminum  industry 
Nils    been    marked   by   health    expansion 
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u  in  the  spring  ot  1914  and  prog- 
;  In  the  work  on  new  power  sites 
ire  largely  increased  hydro-eleotric 
t>r  for  use  in  the  rerturtinn  of  the 
;il  will  be  in  operation  duiing  the 
t   few  years. 
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IVIanufacture  and  A.pplication  of  Paints. 


From    the    Western 

An   interesting   a: 

on    paints    and    the 

read    before    a    rec^ 


instructive  paper 
applications  was 
t  meeting  of  the 
Vancouver  branch  of  the  British  Co- 
lumbia Society  of  Architects  by  H.  H. 
Welch,  local  manager  of  th-e  British 
American  Paint  Company,  Vancouver, 
who  is  recognized  in  British  Columbia 
as  an  authority  on  matters  pertaining: 
to  this  subject.  Mr.  Welch  opened  his 
discourse  by  describing  the  properties 
of  corroded  white  lead,  under  the 
heading  of  "Pigments,"  his  remarks 
•being   as    follows: 

"Corroded  wiiite  lead  (defined  basic 
carbonate  of  lead)  is  really  a  combi- 
nation of  liydrated  lead  oxide  with 
lead  carbonate,  in  tiie  proportions  of 
one  of  the  former  to  two  of  the  latter, 
though  these  proportions  are  varied 
extremely.  A  theoretically  correct 
composition  of  white  lead  is  very 
dense  and  opaque,  and  Is  quite  white, 
though  not  so  white  as  oxide  of  zinc, 
and  any  excess  of  either  chemical  con- 
stituent impairs  its  color  and  quality. 
There  are  several  methods  of  corrod- 
ing lead.  The  oldest,  and  perhaps  the 
best,  is  the  old  Dutcli  or  'Stack'  pro- 
cess. The  metallic  lead  is  melted,  cast 
into  perforated  discs  or  buckles,  about 
six  inches  in  diameter,  wlilch  are  put 
in  earthen  pots  containing  about  a 
pint  of  vinegar  or  dilute  acetic  acid. 
These  are  placed  in  i-noms  liolding 
several  layers  of  many  liundred  pots. 
The  pots  are  covered  with  boards,  and 
layers  of  spent  tan  bark,  or  horse 
dung,  are  placed  between  each  layer 
of  pots.  The  rooms  or  slacks  are  kept 
closed  for  about  one  hundred  days, 
during  wliicli  period  tlie  lieat  and  car- 
bonic acid,  generated  by  tlie  fer-menta- 
tlon  of  tlie  spent  tan  bark  with  the 
acid  vapors,  comliine  to  corrode  the 
lead  into  a  llaky  white  substance. 
After  this  is  ci-ushed.  screened,  floated, 
washed  in  water  and  dried — the  result 
being  the  white  lead  of  commerce 
which  is  afterwards  ground  in  raw  or 
refined  linseed  oil.  and  sold  for  general 
painting    purposes. 

"Anotlier  process  of  manufacture  Is 
the  'Cylinder'  or  quick  process:  In  this 
metho''  the  molten  lead  is  blown  into 
fine  granules  by  steam.  The  fine,  pow- 
dered lead  is  put  into  large,  slowly  re- 
volving wooden  cylinders,  moistened 
with  dilute  acetic  acid,  then  for  sev- 
eral days  sulxiected  to  tlie  action  of 
air  and  corbonic  acid  derived  from 
burning  coke.  It  then  goes  through 
much  the  same  process  of  grinding, 
washing,  etc.,  as  in  the  old 'Dutcli  pro- 
cess. The  resultant  corroded  lead  also 
is  chemically  very  similar  to  the  stack 
or   old   Dutch    lead. 

"A  third  method  is  the  Dahl  process, 
which  consists  in  slowly  poui-ing  the 
molten  lead  into  cold  water,  thus  re- 
ducing it  to  a  thin,  fluffy  condition. 
This  is  then  placed  in  stationary  tanks, 
through  which  a  stream  of  diluted 
acetic  acid  is  continually  (lowing, 
which  eventually  takes  it  up  .-iiid  con- 
verts it  into  basic  aceUte  of  lead.  A 
stream  of  carbonic  gas  is  passed 
through    this    solution,    thereby    precip- 


itating the  lead  In  the  form  of  basic 
carbonate.  Lead  corroded  by  this  pro- 
cess is  finer  and  wliiter  and  takes  up 
more  oil  in  grinding  than  any  other 
leads,  but  lacks  the  dense  apacity  of 
corroded  lead.  There  are  other  pro- 
cesses of  obtaining  white  lead,  but 
these  are  the  methods  generally  used. 
CharacterlstlCH  of  Basic  Carbonate  of 
Lead. 

"The  outstanding  characteristics  of 
basic  carbonate  white  lead  are:  It  is 
very  opaque;  indeed  It  is  one  of  the 
most  opaque  of  all  white  pigments — 
this  being  largely  due  to  the  small 
quantity  of  oil  needed  to  reduce  it  to 
a  painting  consistency.  But.  on  the 
other  hand,  its  spreading  power  is  cor- 
respondingly small  because  the  lead 
hydrate  contained  in  it  unites  with 
the  linseed  oil  to  form  a  lead  soap, 
which,  while  helping  it  to  brush  out, 
reduces  its  durabilit.v.  In  our  cities, 
where  sulphurated  hydrogen  gas  Is 
almost  universally  present,  this  kind 
of  paint  changes  (on  exposure)  into 
black  sulphide  of  lead.  This  is  why 
pure  white  lead  seldom  retains  its 
original  color.  White  lead  is  a  valu- 
able and  useful  pigment  on  account  of 
its  opacity  and  working  qualities,  yet 
it  is  a  treacherous  one  on  account  of 
its  deficient  durability  and  sensitive- 
ness to  atmospheric  conditions.  After 
one  or  two  years  good  white  lead 
paints  will  begin  to  disintegrate  on 
the  surface  and  wear  off  in  the  form 
of   a    white    powder. 

•A  mixture  of  40  per  cent  zinc  and 
1)0  per  cent  lead  is  more  durable  than 
pure  white  lead.  A  small  percentage 
of  inert  pigments  added  to  lead  and 
zinc  has  been  proven  by  the  .Master 
Painters'  Association,  working  in  con- 
junction with  the  United  States  Gov- 
ernment, to  be  far  superior  to  either 
pure  white  lead  or  pure  white  zinc. 
The  results  of  exhaustive  tests  in  dif- 
ferent parts  of  the  United  States  have 
upset  the  old  theory  that  pure  lead 
and  linseed  oil  is  the  best  paint.  Based 
on  these  and  other  tests  is  my  reason 
for  advocating  the  use  of  ready  mixed 
paints.  Most  of  the  leading  paint 
manufacturers  of  mixed  paints  are 
now  making  their  paints  on  the  for- 
mulas which  have  proven  more  dura- 
ble than  pure  white  lead  and  Unseen 
oil, 
ObJectlouH  of  Palntrrn  to  Mixed   PalntK. 

•■The  painter  is  loath  to  use  any- 
thing but  lead  and  oil,  claiming  it  is 
better  because  he  knows  what  is  in  it. 
I  venture  to  say  that  not  one  painter  in 
one  hundred  has  ever  taken  the 
trouble  to  test  out  paints  made  with 
other  pigments  and  watch  their  results 
as  compared  with  pure  lead.  Another 
reason  why  the  painter  dislikes  mixed 
paint  is  that  it  is  a  little  harder  to 
brush  out  than  his  paint.  He  wants  a 
paint  that  will  spread  easily,  and 
makes  it  with  this  end  in  view,  often 
sacrificing  the  quality  of  the  paint  to 
make  it  easy  to  apply, 

".\s  to  the  vehicle,  it  is  conceded  by 
all  paint  authorities  that  of  all  the 
drying  oils,  linseed  or  flax  seed  oil  is 
the    most   trustworUiy    and    is,    in    fact. 


the  life  of  the  paint.  Tlie  purity  of 
the  linseed  oil  used  is  of  the  utmost 
importance.  This  oil  is  often  sold  in 
an  adulterated  form,  the  common 
adulterants  being  rosin  oil,  petroleum 
oil  and  fish  oil.  Petroleum  oil  has  no 
virtue,  except  as  a  cheap  adulterant, 
Kosin  oil  will  cause  the  paint  to  be- 
come brittle  and  chip  off,  while  fish 
oil  never  thoroughly  dries,  and  is  al- 
ways tacky  when  the  surface  is  ex- 
posed to  the  sun,  thus  collecting  any 
flying  dirt  and  grit  that  may  come  its 
way.  Linseed  oil  is  sold  in  two  forms; 
raw  and  boiled.  The  i-aw  is  just  as  it 
comes  from  the  crushed  seed.  On  ac- 
count of  natural  moisture  in  our  humid 
atmosphere,  it  dries  too  slowly  unless 
there  is  an  excess  of  dryers  added. 
The  dryers  do  not  improve  the  paint. 
In  view  of  this  tact.  I  would  recom- 
mend boiled  oil  tor  all  outside  work, 
that   is,    if   the   oil    is   properly    boiled. 

"In  regard  to  the  boiling  of  oil,  you 
are  largely  at  the  mercy  of  the  manu- 
facturers. There  are  several  methods 
of  boiling;  a  prevailing  one  is  what  is 
called  'bung  liole  boiling,'  which  is  a 
pernicious  practice,  as  no  good  lasting 
job  can  result.  Another  method  is  to 
boil  the  raw  oil  with  rosin  dryers. 
This  also  is  only  a  substitute,  and  lias 
nothing  to  recoinmend  it.  except  its 
cheapness.  It  leaves  the  boiled  oil  a 
very    light    amber    color. 

"One  of  the  best  methods  is  to  boll 
the  oil  at  a  sufficient  heat  to  evapor- 
ate all  the  moisture,  and  add  nothing 
hut  such  dryers  as  red  lead  and  oxide 
cif  manganese.  By  this  method  you  can 
eel  a  paint  vehicle  which  allo.ws  the 
perfect  oxidation  and  drying  of  the 
paint. 

"The  oxidation  of  paint  is  of  the  ut- 
most Importance  because  the  absorp- 
tion of  oxygen  by  tlie  linseed  oil  en- 
tirely changes  it  from  a  fluid  to  the 
tough,  leathery  coating  so  necessary 
for  purposes  of  preservation.  In  this 
process  of  oxidation  the  linseed  oil 
gains   in    weight   about   16   per   cent. 

"The  life  of  a  good  paint  will  vary, 
but  should  not  he  less  than  three 
years.        Atmospheric      conditions     and 
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have  much  to  do  in  determining  its 
durability.  All  new  work  should  have 
three  coats,  namely:  primer,  interme- 
diate  and    finishing   coats. 

Metlif»<lM  of  Apitlicatlon  of  PalntH. 
"Never   use  a   cheap   primer.      It   is  a 
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not  the  case,  especially  when  the  dry 
ochre  is  mixed  by  hand,  since  all  dry 
colors  are  much  bulkier  in  the  dry 
state  than  when  properly  ground  and 
combined  with  oil.  so  that  when  the 
hand  mixture  is  combined  without 
without  pressure,  the  outside  particles 
only  are  coated  with  the  oil.  and  when 
the  paint  is  applied  to  the  surface,  the 
wood,  having  a  greater  attraction  for 
the  oil  than  the  pigment,  absorbs  the 
oil  alone,  thus  leaving  a  dry,  porous 
application  to  which  .euhsequent  coats 
cannot    successfully     bind       themselves. 


pr 


It 


?r  a   wet   or  dam 
ound    to     blister; 


"O'ednesda 


blls 


April 


1914. 


IS  caused  by  heal  vuijuiiz- 
ing  the  underlyingr  moisture.  The 
paint  then  becomes  brittle  and  scales 
oft.  Before  applying  the  second  coat 
be  sure  the  Hrst  one  is  bone  dry.  This 
coat  should  not  be  too  oily  or  it  will 
cause  the  finishing  coat  to  crack,  peel 
and  flatten.  Where  light  shsdes  are 
used  for  trimming,  better  results  will 
be  obtained  by  applying  tlie  trimming 
color  on  both   tlie  middle  and   finishing 
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it.  causing  the  paint  to  drv  flat  or 
without  lustre.  This  coat  should  have 
practically  no  turpentine  in  it,  and 
should  be  well  brushed  out,  not  flowed 
on. 

.Some  NoteH  on  Stnlnn  aDd  VarnlNliea 
■•Creosote  stains  for  shingles  have 
been  very  popular  (or  a  number  of 
years,  but  the  leading  manufacturers 
of  stains  and  paints  who  have  given 
this  question  serious  consideration  by 
exhaustive  tests,  have  come  to  the 
conclusion  that  creosote,  while  a  good 
wood  preserver,  is  a  poor  binder  for 
the  pigments  used  in  making  stain. 
Creosote  is  very  penetrating,  with  the 
result  that  the  vehicle  penetrates  into 
the  cedar  an*  leaves  the  coloring  mat- 
ter on  the  surface  witli 
hold    it   on.      Creo 

is  far  superior  to  creosote  made  1 
coal;  the  latter  creosote  contains 
much  coal  tar  acid  that  It  blea 
and  destroys  the  colors.  The  coal 
acid  attacks  the  chemicals  used  in 
manufacture  of  greens,  yellows 
blues,    thereby   changing    the    color 
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oil  stain  made  of  linseed  oil  with  sul 
flcient  penetrating  thinners,  gives  th 
best  results.  The  linseed  oil  binds  th 
coloring  matter  on  the  sliingles  an 
prevents  it  washing  off.  Furtliermon 
linseed  oil  has  no  cliemical  action  o 
any   of   the  pigments. 
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oil,  and  turpentine  or  benzine,  accord- 
ing to  the  purpose  for  which  the  var- 
nish is  required  and  the  price  at  which 
it  Is  sold.  The  gums  are  produced 
from  South  America,  the  Islands  of  the 
Pacific,  India  and  New  Zealand.  Kauri 
gum  is  one  of  the  high  grade  gums 
and  comes  from  the  latter  country. 
.Most  of  the  high  grade  varnishes  are 
made  from  this  gum  on  account  of  its 
hardness     and     durability.       It     Is     dug 
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ive  stood.  The 
gum  is  found  in  pockets  just  as  it  has 
run  from  the  tree  years  ago.  The 
older  the  gum.  tlie  better  it  is  for  van- 
nish  making;  also  the  condition,  color 
and  freedom  from  dirt  regulates  Its 
value  and  price.  After  being  mined, 
it  Is  scraped,  cleaned  and  sorted,  then 
shipped  to  New  York  or  London.  From 
these  centers  it  is  distributed  to  the 
varnish  makers  of  the  world.  Large 
quantities,  however,  are  now  being 
shipped  direct  to  the  western  states 
and  British  Columbia.  The  compli- 
cated process  of  varnish  making,  wfth 
its  different  grades,  would  he  difficult 
to  describe,  but  the  fundamental  tact 
stands  out.  that  one  cannot  produce 
good  varnish  from  cheap  or  pom 
gum.s.  Siitflce  It  to  say  that  in  th« 
better  varnishes,  the  gums  are  melted 
in    kettles    over    open     Arcs.       the      oils 
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added,  and  cooked  at  different  tem- 
peratures, according  to  the  varnlsn 
that  is  being  made,  the  turpentine  be- 
ing added  after  the  boiling  is  done  and 
before  the  varnish  cools.  It  is  then 
■packed  away  tor  a  long  period  of  time 
to  settle  out  and  properly  mature. 
Good  varnish,  like  good  wine.  Im- 
proves  with    age. 

The       cheaper       (urniture       varnishes 
and   gloss   oils   are   made    in    somewhat 


stead  of  gum.  much  less  oil,  and  ben- 
zine in  lieu  of  turpentine.  These 
cheap  varnislies  should  never  be  used 
on  good  work,  as  they  are  brittle, 
easily  scratched,  and  are  lit  only  to 
be  used  as  a  size  on  plaster  for  kal- 
sominlng.  A  good  varnish  size  should 
contain  no  rosin  and  very  little  gum, 
the  lime  or  hard  wall  finish  absorbs 
the  thin  oil  and  leaves  nothing  but 
the  gum  or  rosin,  with  the  result  that 
It  has  no  binder,  consequently  it  does 
not  make  a  good  ground  or  surface 
on  which  to  apply  kalsomine  or  wall 
finish,  A  good  priming  size  tor  walls 
should  be  made  almost  entirely  of  lin- 
seed of  China  wood  oil  varnish.  The 
wall  absorbs  considerable  of  the  thin- 
ners, but  leaves  a  tough  oil  varnish  on 
which    to   apply    either   paint,    wall    fin- 
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A  good  foundation  on  which 
Ply  flat  finish  Is  to  apply  a  c 
shellac,   one  coat    of  good    gloss 


ap- 


terior  varnish,  then  one 
finish.  This  gives  better 
a  coat  of  shellac  and  two 
finish.  The  question  of  d 
the  plastered   walls  is  atti 
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old  fashioned  kalsomine,  made 
of  glue  and  whiting.  Is  fast  being  re- 
placed by  the  more  modern  washable 
wall  finishes.  These  wall  finishes 
usually  contain  no  lead,  are  therefore 
non-poisonous,  dry  hard  with  the  same 
dull  enrect,  and  can  he  washed.  Kal- 
somine. as  soon  as  the  glue  has  per- 
ished, has  to  be  washed  off  and  re- 
tinted.  The  cost  of  washing  off  the 
old  kalsomine  is  as  much  as  that  of 
applying  another  coat.  I  predict  that 
in  a  tew  years  the  new  wall  finishes 
will    almost    universally    supercede    kal- 


PLANS  WANTED. 

Supervising  Architect  W.  D,  Coates. 
Rowell  Bldg..  Fresno,  Cal.,  states  that 
plans  tor  the  first  of  Fresno's  new 
schools  will  he  called  for  shortly.  He 
is  now  engaged  in  preparing  a  sched- 
ule which  will  put  all  competitors  on 
an  even  footing.  The  first  of  the  new 
buildings  to  he  erected  will  cost  In  the 
neighborhood  ot  $150,000.  The  Board 
of  Education  are  reported  as  being 
greatly  in  favor  of  securing  plans 
from    Fresno    architects    if   possible. 

Visalla.  Calitornia,  is  to  have  a  new 
school  byildlng  costing  in  the  neigh- 
borhood of  $25,000.  The  Board  ot  Su- 
pervisors have  approved  a  bond  issue 
of  that  amount  tor  the  Tipton  District. 
A  smaller  issue  for  the  Manzanillo  Dis- 
trict was  also  approved  by  the  Super- 
visors. Competitive  plans  will  proba- 
bly  he   called    tor   both    buildings. 

The  Board  of  Education  at  Pet.ilumfi, 
California,     has    adopted     a     resolution 


11 

calling  for  a  special  election  which  Is 
to  he  held  on  May  17th  at  which  time 
the  people  will  vote  on  a  bond  issue  ot 
$110,000  (or  the  construction  of  a  new 
school  building.  Schools  are  badly 
overcrowded,  and  from  reports  there 
appears  to  be  little  or  no  opposition 
to  the  bonds.  Competitive  plans  will 
he    called. 

W.  T.  Giles,  supreme  secretary  ot  the 
Royal  Order  of  Moose,  has  reported  to 
his  committee  as  favoring  Tucson, 
Arizona,  as  a  suitable  site  for  tlie 
order^s  proposed  $2,000,000  sanitarium 
tor  the  treatment  of  tuberculosis.  Mr. 
Giles  has  recently  visited  Tucson  and 
the  special  committee  in  cliarge  ot  the 
project  will  make  a  final  trip  of  in- 
spection within  a  short  time.  No 
plans  for  the  building  have  been  se- 
cured and  architects  interested  should 
take    the    matter    up    with    Mr.    Giles. 

Financing  of  the  proposed  $140,000 
civic  building  in  Sacramento,  Califor- 
nia, has  been  put  Into  the  hands  of 
two  committees,  both  of  which  report 
favorable  progress.  The  structure  is 
to  be  an  eight-story  building,  and  will 
be  erected  on  7th  street  between  I  and 
.1  streets.  A.  Bonnhelm  and  Albert 
Elk  us  are  the  committee  appointed  to 
secure  a  $100,000  loan,  while  D.  W. 
Carmlchael  and  D.  S.  Waserman  are 
getting  in  touch  with  prospective  ten- 
ants. Architectural  plans  have  not 
been    secured. 

■♦ 
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sympathy.  At  best,  the  conten- 
tion that  it  is  an  interstate  and  not  a 
local  corporation,  is  a  purely  technical 
question,  one  that  will  not  be  ot  long 
avail  with  the  expected  improvement  ot 
national  liability  laws.  No  matter  what 
administration  Is  in  power  at  Wash- 
ington, liability  legislation  much  like 
that  now  in  operation  in  California 
cannot    be    very    tar   off. 


Thi 


of 


orkn 


is 


asiest,  both  from  the 
employer's  and  employe's  point  ot  view, 
in  the  railroad  business.  Not  only  is 
the  hazard  more  directly  connected 
with  the  occupation  there  than  any- 
where else,  but  the  employer  can  In 
this  case  better  protect  itself  by  shitt- 
ing the  load,  than  in  any  other  occupa- 
tion. The  expense  ot  employer's  in- 
surance is  a  feature  of  railroad  ex- 
pense that  would  be  most  readily  rec- 
ognized. The  company  will  add  the 
cost  to  its  regular  operating  expenses, 
and  the  public  will  pay,  in  the  long 
run,  (or  the  accidents  o(  the  railroad 
enifiloyes  through  passenger  (ares  and 
(reightage    costs. — Fresno    Republican. 


According  to  archaeologists,  eleva- 
tois  were  used  In  the  imperial  palace 
at  K.ime  2,000  years  ago,  probably 
operated   by   slave   power. 

The  highest  building  in  the  Unllcd 
Slates  is  the  tower  (or  wireless  telegra- 
phy that  has  just  been  finished  on  the 
New  .lersey  coast.  It  is  82.5  (eet  high 
;ind    only    20    (eet   in    diameter.    75    feet 


higher  thai 
New  York. 


the  Woolv 


iilWing   In 


BUILDING  AND  INDUSTRIAL  NEWS 


plraui  deslrlD 
Ckarches.  Scho< 
irrvaned     under 


uch 


■  ■d 


g    Brw>    ••    arMUI    clusn    mt     bnlldlnKi, 
,1..      Hotels,    etc.,      will  lad     moh        Item.       «11     clM»l«ed 
proper     headings     Mmnienclns    on     «hl»     page.         Tfce.e    «■ 

Htnui     are     aBaIn     repeated     ander    "LOCAI^TIES"    la      «h.      la.t    part    at    aa 

aefTN    department. 


Wednesday,     April     22, 

Seattle.  Owner.  J.  N.  Shaw.  Co 
tors,  Walter  &  White.  1626  1th  a: 
Seattle.      Contract    price.    J50.000. 


APARTMENT  HOUSES. 

S.4.N     FR.-V.NClSCll— Apartment    house. 

4  story  and  base,  brick  and  steel,  J70,- 
000.  Architect.  Alfred  Henry  Jacobs, 
no  Sutter  street,  S.  F.  Owner.  Eman- 
uel Levy,  71T  Market  street.  S.  F.  The 
building  will  be  erected  on  Van  Ness 
avenue  near  Vallejo,  and  will  cover  a 
considerable  ground  area.  Apartments 
will  consist  oi:  live  and  six  rooms  with 
from  one  to  two  private  baths.  Inte- 
riors will  be  handsomely  finished  in 
pine  and  hardwoods  with  some  oak 
floors.  There  will  be  steam  heat,  ele- 
vator service,  a  vacuum  cleaning  sys- 
tem and  hot  water  supply.  All  bath 
rooms  will  have  tile  floors  and  wain- 
scot Wall  beds  are  specified.  En- 
trance of  the  building  will  be  finished 
in  tile  and  marble.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.     Plans  are  being  prepared. 

SAN  FRANCISCO— Apartment  house. 
3  story  and  base,  frame.  Cost  not  stat- 
ed. Architect.  none.  Owner,  A.  C. 
Lomellno.  1705  Hyde  street.  S.  F.  The 
building  will  contain  six  apartments 
of  four  rooms  each,  and  will  be  erected 
on  the  north  side  of  Pacific  street  west 
of  Hvde.  Interior  finish  will  be  of 
pine  throughout.  There  will  be  a  hot 
water  supply,  wall  beds  and  private 
bath  rooms.  Entrance  will  be  finished 
in  marble  and  tile.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

SAN  FRANCISCO— Apartment  house. 
3  story  and  base,  frame.  120.000.  Ar- 
chitect. Carl  Geiltuss.  46   Kearny  street. 

5  P  Owner.  L.  A.  Bacciocco.  The 
building  will  be  erected  on  Vallejo 
street  near  Van  Ness  avenue.  The 
building  will  have  a  frontage  of  30 
feet  1  inch  by  a  depth  of  122%  feet. 
There  will  be  a  total  of  nine  apart- 
ments each  of  four  rooms.  .\11  rooms 
will  have  outside  exposures  and  will 
receive  an  abundance  of  sunlight  and 
fresh  air.  Each  apartment  will  have 
a  reception  hall  from  which  all  rooms 
except  the  baths  may  be  entered.  All 
rooms  are  exceptionally  large  and  will 
be  liandsomely  finished  in  pine  with 
hardwood  panels,  beam  ceilings,  built- 
in  book  cases  and  hardwood  floors. 
Plans  iirovide  for  steam  beat  and  a  hot 
water  system.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Kitchens  will  be  etiuipped  with  all 
modern  improvements,  including  pat- 
ent ironing  tjoards.  coolers  and  ,  ice 
chests.  The  l.uilding  will  be  entered 
from  the  sidewalk  level,  the  entrance 
and  lobby  being  finished  in  marble  and 
tile.  Basement  will  contain  private 
storage  space  for  each  apartment, 
laundry,    amusement   room    and    furnace 
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cement  plaster  on  metal  lath. 

SAN  FRANCISCO — Apartment  house. 
4  story  and  base,  reinforced  concrete. 
J32.000.  Architects.  Rousseau  &  Rous- 
seau, Monadnock  Bldg..  S.  F.  Owners. 
E.  V.  Lacoy  and  .1-  B,  Ueite.     The  build- 
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Post  street  90  feet  west  of  Larkin. 
having  a  frontage  of  25  feet  and.  a 
depth  of  120  feet.  Interior  has  been 
arranged  for  a  total  of  27  suites  of 
two  and  three  rooms  with  private  batlis 
and  wall  beds.  Pine  and  hardwood 
trim  will  be  used.  Plans  provide  for 
steam  heat,  elevator  service  and  a  hot 
water  supply.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Entrance  will  be  'finished  in  marble  and 
tile.  Exterior  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
segregated  figures  are  now  being  taken 
on  the  various  parts  of  the  work. 

LOS  ANGELES.  CAL  —  Apartment 
house.  4  story  and  base.  Class  C  con- 
struction. Cost  not  stated,  .\rchltects. 
Blanchard  &  Tifal.  California  Bids.,  L. 
A.  Owner.  Elbert  L.  Miller.  The  build- 
ing will  be  erected  on  Ingraham  street, 
covering  and  area  of  60  by  100  feet. 
There  will  be  a  total  of  100  rooms  m - 
ranged  in  two  and  three  room  suites 
with  wall  beds  and  private  baths.  In- 
terior finish  will  be  of  pine  and  nard- 
wood.  Plans  provide  for  steam  lieat 
and  a  hot  water  supply.  There  will  he 
forty  batlis  with  tile  waln-scot  and 
composition  floors.  Exterior  of  the 
building  will  be  faced  with  pressed 
and  glazed  brick.  Plans  are  now  be- 
ing  prepared. 

SA.V  FRANCISCO — Apartment  house. 
3  story  and  base,  frame.  J7.000.  Archi- 
tect, none.  Owners,  C.  J.  and  W.  .T. 
Keenan.  Grove  and  Masonic  streets.  S. 
P.  The  building  will  be  erected  at  tlie 
southeast  corner  of  Grove  and  Masonic 
streets  and  has  been  designed  to  con- 
tain six  modern  apartments  of  four 
rooms  each.  Interior  finish  will  be  of 
pine  with  some  elm  panels  and  hard- 
wood floors.  There  will  be  steam  he.M 
and  a  hot  water  system.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  All  apartments  will  he 
equipped  with  wall  beds.  Entrance 
will  be  finished  In  marble  and  tile.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath.  A 
brick  veneer  base  is  specified.  Plans 
are  complete  and  in  the  hands  of  the 
owners  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

SAN  FRANCISCO — Apartment  house. 
3  story  and  base,  frame,  J25.000.  .Ar- 
chitect. Frederick  H.  Meyer.  Bankers' 
Investment  Bldg..  S.  F.  Owner.  Mrs. 
Bertha  Overfeld.  The  building  will  be 
erected  at  the  corner  of  Fillmore  and 
Green  streets.  There  will  be  a  number 
of  two.  three  and  four  room  apart- 
ments with  private  baths  and  wall 
beds.  Interiors  will  be  finished  In  pine 
and  hardwood  with  some  oak  floors. 
Plans  provide  for  steam  heat  and  a  hot 
water  supply.  Bath  rooms  will  be  fin- 
ished In  tile  and  will  have  composi- 
tion floors.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal    lath.      Entrance    will    be    finished 

prepared. 

Contracts   Awarded. 

SEATTLE,     WASH— Ap.irtment  house, 

3  story  and  base,  brick.  $50,001).     .\rchi- 

oftects    Walter  &  White,   162B  4tli   avenue. 


CHURCHES. 


STOCKTON.  SAN  JOAQUIN  CO..  CAL. 
—Church.  I  story  and  base,  brick,  J20.- 
000,  Architect.  Joe  Losekan,  San  Joa- 
quin Bldg.,  Stockton.  Owners,  Clay 
street  Methodist  church,  Rev.  Smith. 
Pastor.  A  new  site  has  been  secured 
at  the  northeast  corner  of  San  Joaquin 
and  Clay  streets,  and  construction  will 
be  started  as  soon  as  plans  can  be  com- 
pleted. The  new  church  will  be  de- 
signed In  the  Mission  style  and  will 
contain,  besides  the  main  auditorium. 
Sunday  school  rooms  and  pastor's 
study.  Interor  finish  will  be  of  pine 
and  ornamental  plaster.  There  will  be 
0  central  heating  system.  probably 
warm  air.  Art  glass  is  specified.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  A  clay  tile  root 
will  be  used.  Plans  are  now  being 
prepared. 


COURT  HOUSES, 

Ol.>Ll-'SA,  COLUS.V  CO..  C.\L.— Hall  of 
Records.  2  story  and  base,  reinforced 
concrete,  $60,000.  Architect,  Henry  C. 
Smith,  Humboldt  Bank  Bldg,,  S.  F. 
Owners.  Colusa  County.  The  building 
will  be  erected  on  i  and  6th  streets 
on  property  adjoining  the  County 
Count  House.  Construction  will  be  fire- 
proof throughout  with  reinforced  con- 
creet  walls,  fioors  and  Interior  parti- 
tions of  hollow  tile  and  metal  lath  and 
plaster.  Interior  finish  will  be  of  pine. 
Iiardwoods  and  metal  trim.  Metal  win- 
dow sash  and  frames,  fireproof  doors 
and  metal  shelves  and  furniture  will 
be   used.     There   will   be   steam   heat,   a 
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supply.  Exterior  of  the  building  w 
he  faced  with  cement  plaster.  Plans 
are  coinplete  and  figures  are  being 
taken.  Bids  will  be  opened  on  May 
6th.        An     ufli.ial     proposal     alJlitars     in 


othi 


111" 


FACTORIES  &  WAREHOUSES. 


SAN  FRANCISCO- Ice  and  cold  stor- 
age plant,  a  story  and  base,  brick  and 
steel,  J60.000.  Engineer.  Charles  Wal- 
lace, Kansas  City.  Mo.  Owners.  Na- 
tional Ice  and  Cold  Storage  Co.  This 
is  the  second  building  to  be  erected  on 
the  company's  property  at  *he  corner 
of  Sansnme  and  Union  streets.  A  four- 
story  building  is  now  nearing  comple- 
tion and  the  new  five-story  building 
will  be  connected  with  this  structure 
by  an  arcade.  The  two  buildings  com- 
bined will  give  the  company  approxi- 
mately 1.000.000  cubic  feet  of  refriger- 
ation. The  proposed  building  will  cov- 
er an  area  of  120  by  17714  feet.  Exte- 
rior will  be  faced  with  pressed  brick. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  do  the  work 
partly  by  Day  Labor  and  partly  by 
contract. 

SAN  FRANCISCO— I..aundry,  2  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architects,  Fabre  &  Bear- 
wald.  Merchants'  National  'Bank  Bldg., 
S.  F.  Owner.  'Mr.  Laronl.  The  build- 
ing will  be  erected  on  Post  street  be- 
tween Larkin  and  Polk  and  has  been 
urranged    for    the    laundry    on    the    first 
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finish 
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lloor  will  be  used  on  the  grnund  Moor. 
Special  machinery  will  he  installed. 
Exterior  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  flg- 
ures   are   being   taken. 

.SAN  FRANCISCO— -Municipal  asphalt 
Plant,  1  story,  reinorced  concrete.  $22,- 
SJJ.  Architect,  City  Department  of 
Architecture,  Temporary  City  Hall. 
Owners.  City  and  County  ot  San  Fran- 
cisco. Bids  opened  at  the  last  meet- 
ing of  the  Board  of  Public  Works  for 
the  construction  of  a  Municipal  asphalt 
plant  on  Florida  street  show  Frank  M. 
Garden  Co.  low  at  $22,844,  and  he  will 
probably  be  awarded  the  contract.  A 
complete  list  ot  tlie  flgures  suhmitled 
will  be  found  under  the  heading;  of 
San  Francisco   in   tlils  issue. 

FIRE  HOUSES. 

SAN  FRANCISCO— Fire  house.  2 
story  and  base,  brick  and  steel,  $.1.i,000. 
Architects,  Ward  &  Blohme.  Alaska 
Commercial  Bldg.,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  Bids 
opened  at  last  Wednesdays'  session  of 
the  Board  of  Public  Works  for  the 
construction  of  Engine  House  No.  )2 
show  C.  L.  Wold  low  on  the  general 
construction.  S.  W.  Band  low  on  the 
plumbing  and  gas  fitting,  National 
Electric  Co.  low  on  the  electric  wiring, 
and  T.  E.  Davis  &  Son  low  on  the  brick 
work.  A  complete  list  of  the  bids 
opened  will  be  found  under  the  head- 
ing of  San  Francisco  in  this  issue.  The 
low  men  will  probably  be  awarded  the 
contracts. 


PLATS. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $3,600,  Architect,  none. 
Owners,  E.  and  G.  Cicerone.  71  Valpa- 
raiso street.  S.  F.  The  building  will 
be  erected  on  Varennes  street  nortli  ot 
Green,  and  has  been  designed  to  con- 
tain two  flats  of  five  rooms  each.  In- 
terior finish  willbe  of  pine  and  red- 
wood with  some  oak  floors.  There  will 
be  gas  grates  and  tile  mantels.  Bath 
rooms  and  kitchens  will  have  tile 
wainscot.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  in  the  hands  of  the 
owners  and  the  work  will  be  done  by 
Day  Labor.  iMaterials  are  now  being 
purchased. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $2,000.  Architect,  none. 
Owner.  Mrs.  Higgins.  639  Natoma 
street.  S.  F.  The  building  will  contain 
two  flats  of  'five  rooms  each.  Interior 
finish  will  be  ot  pine  and  redwood. 
Tbere  will  be  open  fire  places  and  tile 
mantels.  Bath  rooms  and  kitchens  will 
have  tile  wainscot.  A  portion  of  an 
old  residence  will  be  utilized.  Exte- 
rior will  be  covered  with  rustic  and 
shiplap.  Plans  are  complete  and  a 
contract  will   be   let  by  the   owner. 

SAN  FRANCISOO— Flats  3  story  and 
base,  frame,  $6,500.  Architect,  Edward 
E.  Young.  25  Kearny  street.  S.  F.  Own- 
er, Fred  Roettger.  The  building  will 
he  erected  on  the  north  side  of  Lake 
street  west  of  7th  avenue,  covering  an 
area  of  28  by  61  feet.  There  will  be 
three  modern  flats  of  five  and  six 
rooms.  Interiors  will  be  finished  in 
pine,  redwood  and  hardwood  veneer 
with  some  oak  floors.  All  living  rooms 
will  have  open  fire  places  and  tile 
mantels.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Au- 
tomatic water  heaters  will  be  installed. 


Exterior  of  the  building  will  he  cov- 
ered with  cement  plaster  on  metal 
laUi.  Plans  are  complete  and  work 
will  be  carried  on  by  Day  Labor.  Ma- 
terials  are   now   being  purchased. 

SAN  FRANCISCO— Flats.  2  story  and 
base,  frame,  $3,500.  Architects.  Falcli 
&  Knoll.  Hearst  Bldg.,  S.  F.  Owner,  F. 
Devltt.  The  building  will  be  erected 
at  the  corner  of  London  and  Italy 
streets  and  has  been  designed  to  con- 
tain two  flats  of  four  rooms  each.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Oak  floors  will  be  used  in  the 
living  rooms  and  dining  rooms.  There 
will  be  open  fire  places  and  tile  man- 
tels. Automatic  water  heaters  will  be 
installed.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  being  prepared  and  fig- 
ures   will    be    taken    shortly. 

SAN  FRANCISCO— Flats.  2  story  and 
base,  frame.  $6,000.  Architect,  none. 
Owner.  E.  Peterson.  1205  10th  avenue. 
S.  P.  The  building  will  be  erected  on 
the  east  side  of  23rd  avenue  south  of 
Taraval.  having  a  frontage  of  25  feet 
and  a  depth  of  70  feet.  Each  flat  will 
contain  six  rooms  and  bath.  Interior 
will  be  finished  in  pine  and  hardwood 
veneer  with  oak  floors  in  the  principal 
rooms.  There  will  be  large  open  fire 
places  and  tile  mantels.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Automatic  water  heaters 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  in 
the  hands  of  the  owner  wJio  will  do  the 
work  by  Day  Labor.  Materials  are 
now  being  purchased. 

OAKLAND,  CAL.— Flats,  2  story  and 
base,  frame.  $8,000.  Architect.  none. 
Owner,  H.  .N.  Turrell.  841  Walker  ave- 
nue. Oakland.  The  building  will  be 
erected  at  the  southwest  corner  of  Al- 
eatraz  and  Dana  street,  and  has  been 
designed  to  contain  fourteen  rooms 
which  will  be  arranged  In  two  seven- 
room  flats.  Interiors  will  be  finished 
in  pine,  blue  gum  and  hardwood  ve- 
neer. Hardwood  floors  will  be  used  in 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Automatic  water  heat- 
ei-s  will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner. 
The  work  will  be  done  by  Day  Labor. 
All  materials  are  now  being  purchased. 
OAKLAND,  CAL.— Flats.  2  story  and 
base,  frame,  $5,000.  .Architect,  none. 
Owner.  H.  N.  Turrell.  841  Walker  ave- 
nue. Oakland.  The  building  will  be 
erected  on  Alcatraz  south  of  Dana 
street,  and  will  contain  twelve  rooms 
arranged  In  two  six-room  flats.  Inte- 
rior finish  will  be  of  pine  and  redwood 
with  hardwood  floors  throughout. 
There  will   be  open   flre  places  and   tile 
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with  cement  plaster  on  metal  lath 
Plans  are  complete  and  the  work  wil 
he  done  hy  Day  Labor.  Materials  ar< 
now    being    purchased. 


GARAGES. 


.--.  lii,.,,itacl.er.  Fust  National  Bank 
Bldg.,  S.  F.  Owners.  Taxicab  Co.  of 
California.  The  building  will  be  erect, 
ed  at  the  northeast  corner  of  Bush 
and  Larkin  streets,  covering  an  arei  ot 
137%  by  UTA  feet  and  has  been  de- 
signed for  one  ot  the  largest  commer- 
cial garages  In  the  west.  Construction 
will  be  of  the  Cla.ss  A  type  through- 
out with  a  complete  steel  frame,  brick 
exterior  walls  and  concrete  floor.  The 
main  portion  of  the  building  will  be 
one  story  high  and  will  be  occupied  hy 
the  garage  and  storage  space.  The 
two-story  portion  will  contain  modern 
machine  and  repair  shops,  office  will 
be  finished  In  pine.  Plans  provide  tor 
metal  window  sash  and  frames  and 
two  large  gasoline  storage  tanks.  -An 
plevator  capable  ot  lifting  the  largest 
machines  will  be  Installed.  Exterior 
of  the  building  will  be  faced  with 
presse.l  brick.  Working  drawings  are 
now    being   prepared. 

SAN  FRANCISCO- Garage,  1  story 
and  base,  reinforced  concrete  or  brick, 
$20,000.  Architect,  Matthew  O'Brien 
Foxcroft  OBldg.,  S.  F  Owner.  Mrs.  w' 
I.  Gallagher.  The  building  will  be 
erected  on  Grove  street  between  La- 
guna  and  Buchanan  streets,  and  has 
been  designed  for  a  commercial  ga- 
rage. Both  reinforced  concrete  and 
brick  and  steel  construction  are  being 
considered.  The  will  be  a  cement  floor, 
special  gasoline  storage  tanks,  metal 
window  sash  and  frames.  Interior 
nili  be  finished  in  pine  throughout. 
Plans  provide  tor  storage  space  and  a 
machine  shop.  Exterior  of  the  building 
will  be  faced  with  either  pressed  brick 
or  cement  plaster.  Plans  are  complete 
and   figures  are   being  taken. 

SAN  FRANCISCO— Garage,  1  story 
and  base,  reinforced  concrete  or  brick 
and  steel,  $15,000.  Architects,  Falch 
&  Knoll,  Hearst  Bldg.,  s.  F.  Owner's 
name  withheld.  Lessee.  Mr.  Emanuel 
The  building  will  be  erected  on  the 
north  side  ot  Post  street  west  ot 
Franklin  street,  having  a  frontage  of 
8.1  feet  and  a  depth  of  13714  feet.  Bids 
will  be  taken  for  both  the  reinforced 
concrete  and  brick  type  ot  construc- 
tion. Storage  space  and  office  will  oc- 
cupy the  greater  portion  of  the  build- 
ing while  the  rear  will  contain  a  ma- 
chine shop.  Foundations  are  already 
in.  Interior  finish  will  be  ot  nine 
There  will  be  a  cement  floor  and  spe^ 
cial  steel  gasoline  storage  tanks.  Ex- 
terior will  be  faced  with  cement  plas- 
ter.     Plans  are  being   prepared. 


SAN  FRANCISCO— Garage.  1  and  2 
story  and  base.  Class  A  construction. 
Cost    not    stated.      Architect,      Sylvaln 


GOVERNMENT   WORK   AND 
SUPPLIES. 

PrOHnectlve   Bidden. 

Specifications  for  work  under  the 
office  ot  the  supervising  architect  have 
been  furnished  to  the  following  firms 
in  addition  to  those  previousl.v  noted 
in   these  columns: 

Grn»»  Valley,  Cal.,  Conntniotlon,  Mar  «. 
E.  F.  Burke,  43  Sussex  street  San 
Francisco,    Cal. 

F.  .1.  Amweg  Co.,  Marston  Building 
San    Francisco,    Cal. 

Southern  Construction  Co..  425  Wood- 
ward    Building,    Wa.shington.     D     C 

William  Simpson  Construction  Co.. 
.■.",   Timken  Building,  San  Diego,  Cal. 

Herman  Voights.  I25I  N.  2Sth  street 
Philadelphia,  Pa. 

King  Lumber  Co.,  Charlottesville,  Va 

Eugene   Schuler,  Pasadena,   Cal. 
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The  HiBh  Line  Unit. 

The  Secretary  of  tlie  Interior  has 
authorized  the  Reclamation  .Service  to 
undertalce  the  construction  ot  theHlgh 
Line  unit  ot  the  Strawljerry  Valley  ir- 
rigation project.  Utah,  as  soon  as  cer- 
tain conditions  have  l>een  complied 
with.  At  least  16,000  acres  ot  lands 
privately  owned  and  irrigable  by  grav- 
ity flow  must  be  pledged  to  return  the 
co.st  of  the  project,  the  executed  water 
right  applications  showing  tlie  gov- 
ernment to  have  a  first  lien  on  the 
lands  then  being  placed  on  tlie  county 
records.  All  water  right  applications 
made  shall  include  all  the  land  in  the 
unit  owned  by  applicant,  and  appli- 
cants awning  irrigable  land  in  excess 
of  SO  acres  shall  execute  appropriate 
trust  deeds  for  the  disposal  of  such 
excess  to  qualified  water  right  appli- 
cants within  a  reasonable  time  to  be 
fixed  hereafter.  About  24.000  acres  are 
included   in   the   unit. 

The  government  will  construct  a  dis- 
tributing system  of  sufficient  extent  to 
supply  water  by  gravity  to  the  highest 
point  ot  each  quarter  section  contain- 
ing land  for  which  water  right  appli- 
cation has  been  accepted,  or  to  such 
other  convenient  point  as  in  the  opin- 
ion of  the  project  manager  will  enable 
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reasonable  amount  of  work.  The  gov- 
ernment does  not  undertake  to  con- 
struct any  drainage  works  for  lands 
within  the  area  of  the  project  which 
now  or  may  hereafter  become  seeped 
or   waterlogged. 

The  main  High  Line  canal  has  its 
intake  at  the  lower  end  ot  the  power 
canal  in  Spanish  Fork  Canyon,  about  3 
miles  southeast  of  Spanish  Pork.  It 
will  extend  southwest  about  17  miles, 
its  capacity  ranging  from  200  to  250 
second  feet.  Its  cost  will  he  about 
J343,000,  and  the  distribution  system 
as  planned  will  cost  JlSO,ono. 

Steel    Erection    at   Pearl    Harbor. 

The  bid  of  the  Honolulu  Planing  Mill. 
Ltd.,  of  Honolulu,  T.  H.,  $54,900  In 
amount,  has  been  accepted  for  erect- 
ing the  structural  steel  for  the  coaling 
plant  at  Pearl  Harbor. 

I>oeoniotlve,    Etc.,    Peurl    Harbor. 

The  following  awards  have  been 
made  under  bids  opened  March  14  at 
the  bureau  of  yards  and  docks.  Navy 
Department,  for  compressed  air  loco- 
motive, etc.,  to  be  delivered  at  Pearl 
Harbor:  H.  K.  Porter  Co.,  Pittsburgh, 
Pa„  item  2.  $2,755:  6,  $1,450;  IngersoU- 
Rand  Co.,  New  York  City,  item  3.  $2,- 
270:  Magor  Car  Co.,  30  Church  street. 
New    York   City,    item   4,    $1,700, 

Denver,    Colo,,    Meehnnienl    Equipment. 

All  bids  received  February  16  tor  the 
mechanical  equipment  of  the  U.  .?.  post 
office  at  Denver,  Colo.,  have  been  re- 
jected  and    the   work    readvertised. 


Th 


Denver,  Colo,,  Interior  Fininh, 

e    supervising    architect.    Trea! 
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opened  September  22,  has  been  award- 
ed to  the  Omaha  Structural  Steel 
Works,  Omaha.  Neb.,  at  $53,600;  time  to 
complete    1,S0   days. 


Dronse   Plates. 

The  following  bids  were  opened  un- 
der reclamation  advertisement  3SS  for 
bronze  plates  for  the  Salt  River  proj- 
ect: 

Pulton  Engine  Works,  $990:  25  days. 

National  Brass  Works,  $1,19.S.50;  15 
days. 

Llewellyn  Iron  Works.  $I.J2t:  14 
days. 

Acme    Brass   Foundry,    $1.33C. 

James   Jones   Co.,    $1,4S5:   30  days. 

Baker    Iron    Works.    $1,718;    3    weeks. 

All  bidders  of  Los  Angeles,  Cal..  anil 
all   deliveries  Los  Angeles. 


Department,  Washington,  D.  C,  has  re- 
jected all  bids  received  February  16 
for  minor  outside  work  and  interior 
finish  of  tlie  U.  s.  post  office  at  Denver. 
Colo.  A  new  advertisement  has  been 
issued  tor  this  work  calling  for  bids 
to  he   opened  .^tiril   23. 

Inillan    Oilier.    .Steel    Bridges. 

The  contract  ffr  the  construction  ot 
two  steel  bridges  across  the  Gila  and 
San  Carlos  Rivers,  bids  for  which  were 


Pearl    Harbor,    Metal    Work. 

The  date  for  the  opening  of  bids  for 
fabrication  and  delivery  of  structural 
steel  and  miscellaneous  metal  work  for 
a  marine  railway  at  the  U.  S.  naval 
station.  Pearl  Harbor,  H.  T.,  has  been 
postponed   from  April  4  to  'May  9. 


Wednesday.      April      22,      1911. 

awarded  to  the  Campbell  Building  Co., 
of  Salt  Lake  City,  Utah,  at  $196,922; 
less  alternate  3,  using  granite  in  lieu 
of  lava  stone  for  certain  steps,  but- 
tresses, door  sills,  etc.,  and  tor  the  cor- 
ner stone,  for  using  marble  in  lieu  of 
lava  stone  for  certain  saddles,  column 
and  pilaster  bases,  base  in  portico  log- 
gia, and  stair  hall,  etc.,  stucco  finished 
concrete  in  lieu  of  all  other  lava  stone 
in  the  building  proper;  cement-finished 
concrete  in  lieu  of  marble  treads,  ris- 
ers, and  base  of  all  stairs  except  those 
from  the  first  to  second  floor  in  stair 
halls,  stucco  finish  concrete  in  lieu  of 
lava  stone  for  all  copings  around 
driveway  and  basement  entrances  and 
wall  coping  of  west  entrance  and  ce- 
ment finished  concrete  in  lieu  of  lava 
stone  for  the  basement  entrance  and 
rear  entrance.  $6,000;  less  alternate  5. 
using  cement  finished  concrete  in  lieu 
of  lava  stone  for  all  steps  and  borders 
and  stucco  finish  concrete  in  lieu  of 
lava  stone  for  all  wall  copings  tor  ter- 
races and  approaches  from  the  streets, 
$3,400;  using  Hawaiian  sand  for  con- 
crete only,  $2,000;  net  amount,  $185,- 
522;  time  April  12,  1916. 


Reclninatlon  Work. 

The    Reclamation    Service    is      asking 
for  proposals   for  the  excavation   ot  the 


construction  ot  the  north  dike,  Van- 
dalia  diversion,  in  connection  with  the 
Milk  River  irrigation  project.  Mont., 
involving  approximately  160.000  cubic 
yards  of  material.  The  work  is  sit- 
uated on  the  north  side  ot  .Milk  River 
adjacent  to  the  main  line  of  the  Great 
Northern  Railway,  about  3%  miles 
from  Vandalla  station  and  adjacent  to 
the  V.  S.  Reclamation  Service's  siding 
at  Vandalla  dam.  The  bids  will  be 
opened  after  2  o'clock  p.  m.  May  12. 
1914,  at  the  office  ot  the  Reclamation 
Service,  Malta,  Mont, 


Mlnot,   N.   D.,  Pout   Office, 

The  contract  for  the  construction, 
complete,  ot  the  U.  S.  post  office  at 
Mlnot,  N.  D.,  has  been  awarded  to  John 
I^auritzen,  Fergus  Falls,  Minn.,  at  $124.- 
650,  using  limestone  for  all  stonework, 
except  where  granite  is  required,  ami 
reinforced    concrete   for   floor   construc- 


Pireproofln^     Building,     Puget     Sound. 

Bids  are  to  be  opened  May  20  at  the 
bureau  of  yards  and  docks.  Navy  De- 
partment, Washington.  D.  C.  for  fire- 
proofing  and  partially  reconstructing 
building  No.  59  at  the  navy  yard,  Puget 
Sound,  Wash.  The  contract  will  con- 
sist in  part  of  the  removal  of  wooden 
structures  within  the  building,  the  re- 
laying of  a  new  wooden  floor  and  sleep- 
ers, and  the  installation  ot  hot  water 
lleating    and    electric    lighting    systems 


the 
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•rete  ot  existing  steel  columns  and 
ers  and  the  Installation  ot  a  rein- 
ed concrete  second  floor:  the  In- 
lation  of  1  hand-power  elevator 
1  an  automatic  gate,  and  automatic 
nkling  system  in  second  story;  a 
al  stairway,  and  all  other  work 
installation    necessary.      The    gen- 


dli 


of    the    building    referred 
n.S    feet    5    inches    long    a 


abi 


Hilo,  H.  T.,  Po»t  Office. 

rhe  contract  for  the  consti 
nplete.  ot  the  U.  S.  post  ofli 
itom    house   at    Hilo,   H.   T..    h: 


SAN  FRANCISCO — .Stables,  5,  1  story, 
brick  or  reinforced  concrete.  Cost  not 
stated.  Engineer,  Constructing  Quar- 
termaster Department,  Fort  Mason. 
Owners,  United  States  Government. 
These  buildings  have  been  mentioned 
here  a  number  ot  times  before.  Work- 
ing drawings  are  complete  and  figures 
will  be  opened  on  May  'Ith.  Each 
structure  will  cover  an  area  of  68  by 
ISo  feet  and  will  have  accommodation 
for  100  head  of  stock.  Cement  and 
composition  floors  will  be  used.  Plana 
provide  tor  modern  electric  work, 
plumbing  and  special  stable  features. 
If  brick  is  used  the  five  buildings  will 
require  900,000  stock  brick  and  120,- 
000  paving  brick.  Plans  and  specifica- 
tions can  be  secured  from  the  office  of 
the  Constructing  Quartermaster  at  Fort 
Mason.     An  official  proposal  appears  In 


colu 


thi 


-HALLS  &  SOCIETY  BLDGS— 


OAKLAND.  CAL. — Lodge  hall,  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architects,  Cunningham  & 
Politeo.  First  National  Bank  BIdg.,  ^ 
F,  Owners,  Sons  of  St.  George.  The 
building  will  be  erected  at  the  north- 
east corner  of  25th  and  Grove  streets, 
covering  a  considerable  ground  area. 
The  entire  structure  will  be  occupied 
by  the  owners  and  will  be  arranged  for 
lodge  rooms,  offices  and  library.  Inte- 
rior flnlsn  will  be  of  pine  and  hard- 
woods. There  will  be  steam  heat  and 
a  modern  system  of  vacuum  cleaning. 
A  maple  floor  will  be  used  in  the  ball 
room.  Exterior  will  be  faced  with 
pressed  brick  and  stone.  Plans  are 
complete   and    figures  are   being   taken. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Faculty  club,  2  story  and  base,  frame, 
$12,500.  Architect,  Warren  C.  Perry. 
2636%  Dwight  Way,  Berkeley.  Own- 
ers, Faculty  Club,  The  present  build- 
ing will  undergo  repairs  and  a  two- 
story  addition  will  be  made.  Interior 
finish  will  be  of  pine  and  hardwood 
with  hardwood  floors  throughout. 
There  will  be  a  central  heating  system 
and  open  fire  place.  Mantel  will  be  of 
tile  or  brick.  Exterior  of  the  building 
will    be    covered    with    cement    plaster 


We.hi 


April 


1911. 


on  metal  latli.  Plans  are  now  l.elng 
prepared. 

OAKLAND,  CAD. — Munlrlpal  Audito- 
rium, granite  and  architectural  cotta. 
Cost  not  .stated.  Arcliitect,  .J.  .1.  Don- 
ovan. Security  Bank  Bklg.,  (Oakland. 
Owners.  City  of  Oakland.  Bid.s  were 
opened  Tuesday  by  ti]e  Oakland  City 
Council  for  the  granite  work  an. I  set- 
ting and  tor  the  architectural  terra 
cotta  work  on  the  Oakland  Auditorium. 
The  California  Granite  Co  .suhinitted 
the  lowest  bid  for  granite  work  and 
setting,  also  for  the  alternate  propo- 
.sitlon  of  using  limestone  in  place  of 
sianl'te.  N.  Clark  &  Son  were  low  on 
the  ai'chltectural  terra  cotta.  A  com- 
lilete  list  of  the  bids  submitted  will  he 
found  under  the  heading  of  Oakland 
and  Alameda  County  In   this  Issue. 

SEASIDE,  ORE.— City  Hall.  2  story 
and  base,  brick  and  concrete.  120,000. 
Architect,  O.  G.  Brubaker.  Seaside. 
Owners,  City  of  Seaside.  The  building 
will  be  designed  in  the  classic  style 
and  will  cover  a  considerable  ground 
area  The  first  floor  will  contain  po- 
lice and  Are  departments,  city  offlce? 
and  two  flrcproot  vaults.  Second  floor 
will  be  arranged  for  the  Mayors  of- 
fice, council  chamber  and  offices.  There 
will  be  steam  heat.  Interior  will  be 
finished  in  pine  throughout.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  A  general  contract  will 
be  let.  Plans  are  complete  and  figures 
are    now   being   taken. 


HOSPITALS 

SAN  FRANCISCO— iMorgue  and  U 
oratories,  1  and  2  story.  Class  A  ct 
structlon,  }60,000.  Architects.  Righe 
&  Headman,  Phelan  Bldg.,  S.  P.  Ov, 
ers.  City  and  County  of  San  Francis 
These    architects    have    been     comm 


ned    to 


•epare  plans  for  the  two 
lildings  which  are  to  com- 
I  Francisco  Hospital  group 
avenue  between  21st  and 
Construction  will  be  of 
type.      Interiors    will      be 


inished  in 
vood.  C< 
vlll   be   us 


tile 


nd   hard- 
marble 


Exteriors  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  now  being  prepared. 
Bids  will  be  called  for  by  the  Board  of 
Public    Works. 

SAN    FRANCISCO— Hospital    lighting 


and  yard  work, 
ed.  Architect,  City  Department 
chitecture.  Temporary  City  Hall 
S.  P.  Owners.  City  and  County 
Francisco.  Plans  have  been  cor 
for  Installing  lighting  fixtures 
San  Francisco  Hospital  group  a 
the  yard  work.  Bids  are  being 
and  will  be  opened  on  May  6th 
Board  of  Public  Work.-;.     Olfliial 


appe 


t  stat- 
of  Ar- 
Bldg., 
of  San 
ipleted 
In    the 


thii 


Contracts   Awarded. 

LA  GRANDE,  ORE— Hospital,  3  story 
and  base,  brick,  $l.i.O00.  Architects, 
Tourtellotte  &  Hummeli,  Rothchild 
Bldg..  Portland.  Owners.  Grand  Sonde 
Hospital.  Contractor.  C.  H.  Rust,  La 
Grande.  Contract  price.  {l.i.OOn. 
« 

HOTELS. 

SAN  FRANCISCO— Hotel,  S  story  and 
base,  brick  and  steel,  $23,000.  Archi- 
tects. Rhodes  &  Marisch.  3372  16th 
street.  S.  F.  Owner,  C.  F.  Hornung. 
The  building  will  be  erected  on  Valen- 
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cia  street  south  of  IStli  street  and  has 
been  arranged  for  a  restaurant  on  the 
first  floor  and  a  number  of  private 
rooms  and  baths  above.  Interior  finish 
will  be  of  pine  throughout.  Plans  pro- 
vide tor  .steam  heat,  elevator  service 
and  a  hot  water  supply.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Exterior  of  the  building 
will  be  -faced  with  pressed  brick.  Pat- 
ent store  fronts  are  specified.  Plans 
are  being  prepared  and  figures  will  be 
called   for  shortly. 

SAN  FRANCISCO — Hotel.  7  story  and 
base,  steel  and  brick.  $110,000.  Archi- 
tects, Smith  &  Stewart,  244  Kearny 
street,  S.  P.  Owner,  A.  O.  Stewart.  The 
building  will  be  erected  on  the  north 
side  of  Ellis  street  east  of  Mason  and 
will  have  a  frontage  of  50  feet  by  a 
depth  of  137%  feet.  There  will  be  two 
stores  on  the  flrst  floor  besides  the  of- 
fice, lobby  and  amusement  room.  Upper 
floors  will  contain  a  total  of  120  guest 
rooms,  all  of  which  will  have  private 
baths.  A  complete  steel  frame  will  be 
used.  Plans  provide  for  steam  heat. 
elevator  service,  a  'hot  water  system 
and  vacuum  cleaning.  Interior  finish 
will  be  of  pine  and  liardwood  with  or- 
namental plaster  In  the  lobby  and  of- 
fice. Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  Exterior 
of  the  building  will  be  faced  with  a 
cream  colored  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

LOS  ANGELES,  CAL. — Hotel.  4  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect.  Anton  Relf,  Hig- 
gins  Bldg..  L.  A.  Owners.  John  G.  Orth, 
Susan  B.  Campbell  and  Ben  Welngart. 
The    building    will    be    erected    on    Saii 


Julii 


betv 


5th 


6th 


streets,  covering  an  area  of  66  by  134 
feet.  Plans  provide  for  a  total  of  194 
rooms  with  two  baths  and  two  show- 
ers on  each  floor.  Interior  finish  will 
he  of  pine  throughout.  There  will  be 
steam  heat,  elevator  service  and  a  hot 
water  supply.  Bath  rooms  will  be  fin- 
ished in  tile.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

LOS  ANGELES,  CAL.— Hotel.  3  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect. C.  F.  Skilllng.  Garland  Bldg., 
L.  A.  Owners,  Mrs.  Wagner  and  Mrs. 
Fullerton.  The  building  will  be  erect- 
ed on  West  8th  street,  covering  an  area 
of  50  by  90  feet.  There  will  be  a  total 
of  40  rooms.  50  per  cent  of  which  will 
have  private  baths.  Interior  finish  will 
he  of  pine  and  redwood.  There  will  be 
steam  heat  and  a  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete    and    figures    are    being    taken. 

LOS  ANGELES.  CAI^Hotei.  10  story 
and  base.  Class  A  construction.  $210.- 
000.  Architect,  Lyman  Farwell,  Story 
Bldg.,  L.  A.  Owner,  J.  W.  Brunton. 
The  building  will  be  erected  on  6th 
street  between  Hope  and  Flower 
streets  and  will  have  a  frontage  of  T.i 
feet  by  a  depth  of  104  feet.  Construc- 
tion will  be  of  reinforced  concrete  and 
steel  with  concrete  floors,  walls  and 
roof  slabs  and  fireproof  interior  parti- 
tions. Plans  provide  for  three  stores 
besides  the  hotel  office  and  lobby  on 
the  flrst  floor  and  a  total  of  218  guest 
rooms.  70  per  cent  of  which  will  have 
private  haths,  on  the  upper  floors.  In- 
terior finish   will  be   of   birch   and    ma- 
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hog.iny.  There  will  be  sleam  heat,  a 
hot  water  supply,  vacuum  cleaning  and 
two  elevators.  All  bath  rooms  will 
have  tile  floors  and  wainscot.  Patent 
.store  fronts  and  metal  sash  and  frames 
are  specifled.  Lobby  and  office  will  be 
hnished  in  ornamental  plaster,  mar- 
ble and  tile.  Exterior  of  the  building 
will  be  faced  with  glazed  brick  an.i 
terra  cotta.  Plans  are  now  being  pre- 
pared. 

LODI.  SAN  JOAQUIN  CO.,  CAL,— 
Hotel,  4  story  and  base.  Class  C  con- 
struction.    Cost     not     stated.     Architect. 

E.  B.  Brown,  Stockton.  Owners,  Lodi 
capitalists.  The  building  will  be  erect- 
ed on  a  corner  site  and  will  contain, 
besides  the  hotel  lobby  and  offices,  a 
store  and  banking  quarters.  Upper 
floors  will  be  arranged  for  65  guest 
rooms  and  a  number  of  baths.  The 
building  will  cover  an  area  of  85  by 
1011  feet.  Considerable  steel  will  be 
used.  Interior  will  be  finished  in  pine 
and  redwood.  Plans  provide  for  steam 
beat,  oil  burning  plant,  a  hot  water 
•supply  and  patent  store  fronts.  Spe- 
cial interior  finish  will  be  used  in  the 
bank  and  fireproof  vaults  are  also 
specified.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotta.      Plans    are    now    being    prepared. 

Contracts    Awarded. 

SEATTLE.  WASH. — Hotel.  5  story 
and  base,  brick  and  steel.  $60,000.  Ar- 
chitect, I.  B,  Johnson,  3S3S  Evanston 
street,  Seattle.  Owner,  Hotel  Buttrlck, 
Contractor,  I.  B.  Johnson,  3838  Evan- 
ston street,  Seattle.  Contract  price 
$60,000. 

LOS  ANGELES,  CAL.— Hotel.  4  story 
and  base,  brick  and  steel,  $60,000.  Ar- 
chitects.   George    F.    Costerisan    and    J. 

F.  Kavanaugh,  California  Bldg.,  L.  A. 
Owner.  J.  B.  Solomon.  Contractor. 
Fred  W.  Siegel,  Stlmson  Bldg.,  L.  A. 
Contract  price,  $60,000.  Note:  This 
contract  has  been  taken  on  a  percent- 
age basis  and  working  drawings  are 
not  yet  complete. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRAN-CISCO  —  State  exliibit 
building.  2  story  and  base,  frame  and 
plaster.  Cost  not  stated.  Architect 
Thomas  H.  F.  Burditt.  Service  Bldg.,  S. 
P.  Owners.  State  of  California.  The 
building  will  be  the  largest  and  finest 
of  the  exhibit  buildings  to  be  erected 
by  the  states.  Design  is  in  the  Mission 
style  with  the  exterior  covered  with 
cement  plaster  on  metal  lath  and  root 
of  clay  tile.  The  structure  will  cover 
an.I  area  of  737  by  540  feel  and  will 
cost  between  $400,000  and  $500,000. 
Interior  will  be  arranged  for  approxi- 
mately   140.000    square    feet    of    display 


space  for  the 
hall 


s  counties,  a  large 
department  for  the  Militia 
and  Executive's  quarters.  Plans  are 
<omplete  and  figures  are  being  called 
for  which  will  be  opened  on  April  30th. 
Separate  bids  are  being  taken  for  the 
seuaral  construction,  plumbing,  water 
supply,  gas  fitting,  heating  and  venti- 
lating, electric  work  and  elevators.  An 
offlclai  proposal  appears  in  another  c,,i- 
umn  of  this  issue.     . 

SAN  FRANCISCO  —  State  exhibit 
liulldlng.  2  story,  frame  and  plaster. 
Cost  not  stated.  Architect,  Director  of 
Works,  Service  Bldg.,  S.  F.  Owners. 
State  of  Massachusetts.  Plans  for  the 
building  svhlch  Is  to  house  the  Massa- 
chusetts State  Exhibit  have  been  com- 


|.U' 


aste 


waifled  to  the  Director  of  Wuiks  tor 
approval  and  to  secure  local  ligures. 
The  building  will  be  a  duplicatt  of  the 
Massachusetts'  State  Capitol.  Plans 
are  now  out  for  figures  which  will  be 
opened  by  the  Panama-Pacific  Mana- 
gers tor  'Masachusetts.  Trenton  Bldg.. 
Boston,  on  May  11th  at  11  o'clock  east- 
ern time.  Plans  can  be  secured  from 
the  Director  of  Works.  Service  Bldg. 
An    official   pioposal  appear.s    in   .inotlier 


colli 


of  th 


POST  OFFICES. 


PAI.0  ALTO.  SANTA  CLARA  CO.. 
CAL.— Post  ofHce,  1  story  and  base, 
brick  and  frame.  $20,000.  Architects. 
Bakewell  &  Brown,  251  Kearny  street, 
S.  F.  Owners.  Leland  Stanford.  Jr.. 
University.  The  building  will  be  erect- 
ed  on  the  Campus  of  the  University, 
and  has  been  designed  for  a  brandl 
post  office  to  be  used  exclusively  by  the 
college.  Interior  will  be  finished  in 
l)ine  and  hardwood.  Special  cabinet 
work  will  be  required.  Tliere  will  be 
steam  heat.  Exterior  of  the  huiiaing 
win  be  faced  with  cement  plaster. 
Plans  are  now  being  completed  and 
figures   will   shortly  be   called. 

HANFORD,  KINGS  CO..  CAL.— Post 
office.  2  story  and  base,  brick  and  con- 
crete, »60,000.  Architect,  Supervising 
Architect  Oscar  Wenderoth.  Washing- 
ton, D.  C.  Owners.  United  Stales  Gov- 
ernment. Word  comes  from  tlie  Super- 
vising Architect's  office  tliat  working 
drawings  are  nearly  complete  for  the 
new  post  office  which  is  to  be  erected 
at  Hanford.  The  building  will  be  of 
semi-flreproof  construction  with  press- 
ed brick  facing  trimmed  with  terra 
cotta.  Interior  finish  will  be  of  pine, 
hardwood  and  tile.  There  will  be 
steam  heat  and  an  oil  burning  furnace. 
Special  fixtures  and  cabinet  work  will 
be  Installed.  Plans  will  be  forwarded 
to  the  west  for  figures  about  May  1st. 
Further  mention  will  be  made  of  the 
work. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SAN  FRANCISCO  —  Municipal  rail- 
road work.  Trolley  poles  and  track 
specials.  Cost  not  stated.  Engineer, 
City  Engineer,  Temporary  City  Hall, 
S.  P.  Owners.  City  and  County  of  San 
Francisco.  Bids  opened  at  the  last 
Wednesday  afternoon  session  of  the 
Board  of  Public  Works  tor  reinforced 
concrete  trolley  poles  for  the  Van  Ness- 
Cbestnut  Line  show  H.  S.  Tittle  low  at 
$35..'!3  per  pole.  Bids  were  also  opened 
for  furnishing  track  specials  at  a  cost 
of  approximately  {30.000  and  for  cast 
iron  cross  arms  and  manhole  covers. 
A  complete  list  of  tlie  bids  will  ue 
found  under  the  heading  of  San  Fran- 
cisco  in   this  issue. 

Coutracts  Awarded. 

VANCOUVER.  B.  C— Car  barns.  1 
and  2  stoi-y.  reinforced  concrete  and 
steel.  $100,000.  Architect's  name  not 
given.  Owners.  British  Columbia 
Electric  Co..  Vancouver.  Contractors, 
Church,  Kerr  &  Co.,  Metropolitan  Bldg., 
Vancouver.  Contract  price.  $400.0(10. 
♦ 

SCHOOLS. 

DAVIS.  YOLii  CO.,  CAL.— Class  room 
building.  2  stor',  and  base,  brick.  Cost 
not   stated.      Arciltects.    Cunningham   & 
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Politeo.  First  National  Bank  Bids..  S 
P.  Owners.  Regents  ot  tlie  University 
of  California.  Plans  jiave  been  com- 
pleted for  a  two-story  class  room 
building  which  is  to  be  erected  at  the 
University  Farm.  The  structure  will 
cover  an  area  of  00  by  1j2  feet  and 
will  contain  in  addition  to  the  class 
rooms  a  large  assembly  hall  and  li- 
brary. Interior  finish  will  be  ot  pine 
throughout.  There  will  be  steam  heat. 
Special  cabinet  work  will  be  required. 
.  -\  slate  root  will  be  used.  Exterior  ot 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  out 
for  figures.  Bids  will  be  opened  by 
the  Regents  ot  tlie  University  on  April 
30tb.  An  official  proposal  appears  in 
another  column  ot  this  issue. 

CHICO,  BUTTE  CO.,  CAL.— School.  2 
story  and  base,  brick  and  tile,  $50,000. 
-Architect,  A.  J.  Bryan,  Chico.  Own- 
ers, Oakdale  School  District.  The  build- 
ing will  contain  eight  class  rooms,  as- 
sembly hall,  teachers'  rooms  and  prin- 
cipal's office.  Interior  finish  will  be 
of  pine  with  maple  floors  in  the  class 
rooms.  There  will  toe  steam  beat  and 
an  oil  burning  plant.  Vacuum  clean- 
ing and  program  clocks  will  be  in- 
stalled. Exterior  ot  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  separate  figures  are  now 
being  taken  tor  tlie  general  construc- 
tion and  heating  and  ventilating.  These 
bids  will  be  opened  on  April  30th.  On 
the  same  day  the  Board  ot  Education 
will  open  figures  for  a  four-room  ad- 
dition to  the  4th  and  Cleander  Street 
School,  and  for  a  one-story  reinforced 
concrete  addition  to  the  Chico  School. 
Plans  can  be  secured  from  the  archi- 
tect. 

PATTERSON.  STANI.SLAUS  CO..  CAL. 
— School,  2  story  and  base,  reinforced 
concrete,  $50,000.  Architect.  Henry  C. 
Smith,  Humboldt  Bank  Bldg..  S.  F. 
Owners.  Patterson  Union  High  School 
District.  Bids  were  opened  Saturday. 
April  ISth,  by  the  Board  ot  Ed-ucation 
of  the  Patterson  School  District  for 
the  construction  of  a  two-story  and 
basement  reinforced  concrete  school. 
Caldwell  &  Son  of  this  city  submitted 
the  lowest  general  figure  at  $46,950 
and  were  awarded  the  contract.  The 
Standard  Electric  Time  Co.,  were 
awarded  the  program  clock  work,  and 
Peterson  &  Wilson  were  awarded  tHe 
heating  and  ventilating.  A  complete 
list  ot  these  figures  will  he  found  un- 
der the  heading  ot  Fresno.  Modesto. 
Stanislaus    and    Central    California. 

ALHAMBRA.  LOS  ANGELES  CO.. 
CAL.— School  buildings.  7.  1  and  2 
story  and  base,  brick.  Cost  not  stated. 
Architect,  Norman  F.  Marsh.  Broadway 
Central  Bldg..  L.  A.  Owners.  Alhambra 
School  District.  The  group  will  con- 
sist ot  seven  buildings  ot  one  and  two 
stories.  Only  three  of  these  buildings 
will  be  erected  at  the  present  time, 
one  of  which  will  be  the  central  heat- 
ing plant.  Exteriors  will  be  faced 
with  cement  plaster.  Detail  informa- 
tion ot  the  work  cannot  be  given  at 
this  time  as  only  preliminary  sketches 
have   been   completed. 

SACR.4MENTO,  CAL.  —  School.  2 
story  and  base,  reinforced  concrete 
$200,000.  Architects.  Shea  &  Lotquist. 
Bankers'  Investment  Bldg..  S.  P.  Own- 
ers. City  ot  Sacramento.  This  building 
lias  been  out  tor  figures  before  hut 
overrun  the  estimated  cost  consider- 
ably. Plans  have  been  revised  de- 
creasing the  height  by  about  two  feet 
and    lightening    the      construction      In 
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Mune  particulars.  Interior  linisli  will 
he  of  pine  tlirougliout  with  maple 
ilonrs  in  the  class  rooms.  Manual  train- 
ing departments  and  domestic  science 
rooms  are  also  included.  There  will 
he  steam  heat  and  oil  burning  plant. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  an  official  advertisement  has 
licen  published  calling  for  bids  which 
are  to  be  opened  on   May  1st. 

STOCKTON.  SAN  JOAQUIN  CO..  CAL. 
—Academy  building,  2  story  and  base- 
ment, brick.  Cost  not  stated.  Archi- 
tects, Stone  &  Wright,  San  Joaquin 
Bldg.,  Stockton.  Owners,  St.  Agnes 
Academy.  The  following  bids  were 
opened  by  Father  McGough  for  the 
construction  of  the  new  academy 
building  to  be  erected  tor  St.  Agnes 
Parish  in  Stockton.  The  structure  will 
be  a  two-story  building  and  was  de- 
signed by  Architects  Stone  &  Wright, 
.lames  L..  McLaughlin.  $55,793:  Ward 
&  Goodwin,  49,200;  Chirhardt  &  Ny- 
stedt.  $45,446;  Anthony  &  Meyers.  $f4.- 
975;  John  Kuykendall,  $44,530;  F,  J. 
Klenek,  $43,197;  James  Mulcahy.  $36,- 
9S4. 

Contracts  Awarded. 

SAN  FRANCISCO— School.  2  story 
and  base,  reinforced  concrete.  Cost  not 
stated.  Architect.  Albert  Pissis.  Flood 
Bldg.,.  S,  F.  Owners.  City  and  County 
ot  San  Francisco.  The  Board  ot  Pub- 
lic Works  has  made  the  official  award 
of  contract  tor  the  general  construc- 
tion ot  the  Oriental  School  to  Elmer 
Carlfon  on  his  bid  ot  $87,285.  The 
Botte  Engineering  and  Electric  Co. 
■\as  awarded  the  electric  work  on  the 
s,lmc  at  $2,387.  Scott  Co.  was  awarded 
liie  Keating  and  ventilating  at  $3,260; 
the  plumbing  and  gas  'fitting  were 
awaided    to    Charles    Wright    at    $6,200 


RESEDENOES. 


SAN  FRANCISCO— Residences,  2,  2 
story,  frame,  $2,000  each.  Architect, 
none.  Owner,  A.  T.  Morris.  616  9th 
avenue,  S.  F.  These  two  houses,  each 
designed  to  contain  six  rooms  and  bath, 
will  be  erected  on  the  west  side  of 
11th  avenue  north  ot  Anza  street.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
large  open  fire  places  in  the  living 
rooms.  Mantels  will  be  of  tile.  Auto- 
matic water  lieaters  will  be  installed. 
Tile  wainscot  will  be  used  in  the  Bath 
rooms  and  kitchens.  Exteriors  ot  the 
houses  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  In  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

SAN  FRANCISCO  —  Bungalow.  IVz 
story  and  base,  frame.  $2,500.  Archi- 
tect, none.  Owners.  Oscar  Heyms^n  & 
Bros.,  742  Market  street,  S.  P.  The 
dwelling  will  be  erected  on  Huron 
street  near  Sickles,  and  has  been  de- 
signed to  contain  six  rooms  and  bath. 
Interior  finish  will  be  largely  of  pine. 
Hardwood  fioors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  an  open  fire  place  and  tile  or  brick 
mantel.  Bath  room  will  have  tlie 
wainscot  and  composition  floor.  An 
automatic  water  heater  will  be  In- 
stalled. Exterior  ot  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the   work   will    be   done   by   Day   Labor. 
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Aiihltect.  o.  E,  Evans.  2367  .Mission 
street.  S.  F.  Owners,  Guerrero  Realty 
Co.  Tliese  six  houses  will  be  erected 
on  Douglas  street  near  23rd  street  and 
eaili  has  been  designed  to  contain  six 
rnnms  and  bath.  Interiors  will  he  fln- 
islied  in  pine  anil  redwood.  Oak  floors 
will  be  used  in  the  principal  moms.  A 
large  open  fire  place  and  tile  mantel 
will  be  used  in  the  living  rooms.  Bata 
rooms  and  kllclicns  will  have  tile  wain- 
scot. Automatic  water  lieaters  will  he 
installed.  Exteriors  will  be  covered 
with  rustic  and  shiplap  with  some  ce- 
nient  plaster  on  metal  lath.  Pl:ins  are 
being  prepared  and  wlien  conipkte  the 
work    -.vill   be  done   by   Day    l,ahirr. 

SAN  FRAXCI.SCO  —  Bungalow,  1 
story  and  base,  frame.  |l..i(jn.  .\rchi- 
tects.  Rhodes  &  Marisch,  ?,:',7-^  16th 
street.  S.  F.  Owner.  A.  Neuscliwander. 
The    dwelling    will    be    erected    on    Ar- 
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SAX  FRANCISCO— Residence,  J  story 
and  base.  frame,  $2, .500.  .Vrchitect. 
none.  Owners.  Johnson  and  .lolinson, 
jo-A  Devisadei-o  street.  S.  F.  The 
ilwelling,  designed  tor  a  si.\-rooni 
Mouse  with  bath,  will  be  erected  on 
the  east  side  of  23rd  avenue  nortil  of 
Irving  street.  Interior  fini.sh  will  be 
of  pine  and  redwood  nltli  some  hard- 
wood floors.  Open  Are  places  with  tile 
or  brick  mantels  will  be  installed. 
Bath  room  will  have  tile  wainscot  and 
composition  floor.  An  automatic  water 
heater  is  specified.  Exterior  of  the 
bouse  will  be  covered  wilii  cement 
plaster  on  metal  lath  and  rustic.  Plans 
are  complete  and  in  the  hands  .if  the 
owners  who  will  do  the  work  by  Day 
I-abor.  Materials  are  now  beins:  pur- 
chased. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame.  $3,000.  .Architect, 
none.  Ownei'.  A.  R.  Lapham.  1S5.'.  Mc- 
Allister street.  S.  F.  The  dwelling  Has 
been  designed  or  a  seven-room  liouse 
and  will  be  erected  on  the  west  side  of 

and  redwood  interior  finish  will  be 
used.  Hardwood  floors  will  he  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  he  furnace 
beat  and  open  Are  places.  .Mantels  will 
be  of  tile.  Bath  room  will  have  tile 
wainscot  and  composition  floor.  An 
automatic  fater  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  arc  complete 
and  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  .Materials 
are    now    being   purchased. 

SAX    FRANCISCO    —    Residences.      6. 


Beam  ceilings  are  also  specified.  Bath 
room  anj  kitchen  will  have  tile  wain- 
scot. -An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  complete  and  the  work 
will  be  done   by  Day  Labor. 

OAKLAND.  CAL.— Residence.  2  stoiy 
and  base.  frame,  14,000.  Architect, 
none.  Owner,  P.  w.  -Morehouse.  1441 
Broadway.  Oakland.  The  dwelling  has 
been  designed  for  a  seven-room  house 
and  will  be  erected  on  the  west  side  of 
Spruce  street  near  Prospect  avenue.  In- 
terior finish  will  be  of  pine  and  hard- 
wood veneer.  Oak  floors  will  be  used 
in  the  living  room,  dining  loom  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  .Mantels  will 
he  of  tile  or  brick.  Bath  room  will 
have    tile    wainscot      and      composition 
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ill 
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be  installed.  Exterior  of  the 
will  be  covered  with  cement  pla 
metal  lath.  Plans  are  complete 
the  hands  of  the  owner  who  will 
work  by  Day  Labor.  Materials  are 
being  purchased. 

BERKELEY.  ALAiMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
$.1,000.  Arcliltect.  James  W.  Plachek. 
Acheson  BIdg..  Berkeley.  Owner.  Thom- 
as CuUilIl.  The  dwelling  will  be  erect- 
ed on  Spruce  street  and  has  been  de- 
signed to  contain  seven  rooms,  balh 
and  sleeping  porch.  Interior  finish 
will  be  of  pine  and  hardwood  veneer 
with  beam  ceilings  and  hardwood 
floors  in  the  principal  rooms.  Plans 
provide  tor  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or  brick 
Bath  room  will  have  tile  wainscot  and 
compo.sltion  floor.  An  automatic  water 
heater  will  be  Installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken. 

OAKLAND.  CAL.— Residence.  2  story 
and  base,  frame.  $12,000.  Architect. 
Charles  Mau,  Macdonough  BIdg,.  Oak- 
land, Owners,  Misses  Mary  and  Mar- 
garet Dunn.  ■  The  dwelling  will  he 
erected  at  the  northest  corner  of  Belle- 
vue  and  Van  Buren  avenues  and  has 
been  designed  to  contain  ewelve  rooms, 
three  baths  and  sleeping  porches.  In- 
terior finish  will  be  of  pine,  redwood 
and  hardwood.  There  will  be  furnace 
heat  and  oiien  fire  places.  .Mantels  will 
be  of  tile  and  brick.  Hardwood  floors 
will  be  used  In  the  living  room,  dining 
room  and  reception  liall.  Bath  room 
will   have   tile   floors  and   wainscot.      An 
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ish  will  he  of 
pine  throughout.  There  will  l.e  an 
ojien  fire  place  and  tile  mantel.  An  au- 
tomatic water  heater  will  he  installed. 
Exterior  of  the  liouse  will  be  .overed 
with  shingles.  Plans  are  bi-ins  ore- 
pared.  Work  will  be  done  hv  Day 
Labor. 

.SA.N  FRANCISCO— Residence.  2  story 
and  base,  frame.  $2,000.  .Architects. 
Rhodes  &   Marisch.   3372   16lh    street.   S. 


Ov 


M. 


J.      Ter 


The 


dwelling  will  be  erected  at  the  south- 
east corner  of  Paris  and  Persia  streets 
and  has  been  designed  to  cont.iin  six 
rooms  and  bath.  Interior  will  l.e  fin- 
ished   in    pine    tliroughout.       Hardwood 
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The 
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stalled.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being  taken. 

HOLLI.STER.  SA.N  BENITO  CO  .  CAL. 
— Residence.  2  story  and  base,  frame. 
$20,000.  Architect.  W.  H.  Weeks.  7.", 
Post  street.  .S.  P.  Owner,  fieorge  E. 
Syker.  The  dwelling  has  been  designed 
tor  a  modern  ranch  house,  and  will  be 
erected  on  the  PaJeines  Ranch  near 
Holllster.  There  will  be  twelve  living 
rooms,  three  batbs  and  sleeping 
porches.  Interior  will  be  finished  •* 
pine  and  redwood  with  hardwood  floors 
In  the  principal  rooms.  There  will  be 
furnace  heat  and  a  hot  water  supply. 
Open  fire  places  and  tile  mantels  will 
he  used  In  the  principal  rooms.  Rath 
rooms  will  be  finished  in  tile  and  will 
be  equipped  with  showers.  Exterior 
of  the  dwelling  will  be  covered  with 
.•ement    plaster    on    metal    lath.      A    red 


C    ille   roof   will   be 
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SAN  FRANCISCO— Residences.  6.  2 
story  and  base,  frame,  $3,500  to  $li,000. 
.Arcliltect,  Frederick  H.  Meyer.  Bank- 
ers' Investment  BIdg..  S.  F.  Owner. 
Captain  Edwards.  Tliese  houses,  de- 
signed to  contain  from  six  to  eight 
rooms,  will  be  erected  in  Ashbury 
Heights.  Interiors  will  he  finished  in 
pine.  '  redwood  and  hardwoods.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal    rooms.      The    larger    houses      will 
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ces.  Mantels  will  I. 
..  Automatic  water 
tailed   in  all   the   hou 


ope 


of  brick  and 
mters  will  be 
s.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath, 
sliingles  and  rustic.  Plans  are  being 
prepared  and  when  complete  the  work 
will  be  done  by  Day  Labor. 

Ooiitraels    Awnrded. 

PASAD.BNA,  LOS  ANGELES  CO.. 
I'AL.- Residence,  2  story  and  base, 
frame  and  plaster,  $21,240.  Architect. 
Klmer  Grey,  Wright  and  Callender 
Hhlg.,  L.  A.  Owner,  W.  H.  Bropby. 
Contractor.  W.  A.  Taylor,  966  Eliza- 
betli  street,  Pasadena.  Contract  price. 
$21,240. 

OAK  KNOLL.  LOS  ANGELES  CO.. 
CAL. — Residence,  2  story  and  base, 
frame  and  brick,  $29,410.  Architects 
Hudson  &  Munsell,  Stimson  BIdg.,  L. 
.A.  Owner.  Morris  Cobn.  Contractor. 
John  U  Conner.  433  West  31st  street, 
L.   A.     Contract  price.  $29,410. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

-  ALIFORNI.A  —  Highway  construc- 
t  ...1  Cost  not  stated.  Engineer.  High- 
w.iy  Commission.  Forum  BIdg..  Saci-a- 
niciilo.  Owners.  State  of  California, 
i-ii's  opened  by  the  Highway  Commis- 
sion   in    Sacramento    for   highway    con- 


tion    In 
s).    Ventur 


Sola 


Alameda 
Ker 


III    he 


nd    unde 


the 


(two 
Counties 
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^<a^   Fianci.-co  in  this  issue. 

PRESIDIO  OF  SAN  FRANCISCO. 
CAL. — Asphalt  road  work.  Cost  not 
stated.  Engineer.  Constructing  Quar- 
termaster. Fort  .Mason.  Owners.  United 
^'tate5  Government.  Plans  are  com- 
1  .ete  and  bids  will  be  opened  on  April 
2:'.id  '.or  the  construction  of  2.200  feet 
of  25-foot  highway  in  tlie  Presidio  of 
San  Francisco.  The  work  will  reifulre 
a  2-incb  binder  and  a  I»4-inch  top. 
Plans  and  specifications  can  be  se- 
.  I. red  from  the  office  of  the  Construct- 
ins  Quartermaster  at  Fort  Mason. 
—    .    * 

STORES. 

V.OOI-LANfJ.  YOLO  Co..  CAl,.— iit- 
Mc  s.  2  slciy  and  base,  reinforced  coii- 
.rele.  Cost  not  stated.  Architects. 
Ward  &  Blohme.  Alaska  Commercial 
Hbl.g..  S.  P.  Owners.  Yolo  Water  Co. 
Thr  building  will  be  designed  to  con- 
lain  the  i.-)m|ieny's  offices  on  the  first 
lini.r  and  an  attorney's  offices  on  the 
SHI, in  J    ficor.      Interior  will    he   finished 
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ood 
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i.ii  bronze  grilles, 
be  a  Clnti .-  1  heating  systei 
e  ft  tlic  building  wMI  b. 
remtnl  p'aster.  I'Inns  ai 
and  III..  ,vork  w  fll  |.  r.l,: 
by    Day    Labor. 


Thi 


Iti   , 


OAKLAND,  CAL.— Stores  and  offices, 
3  story  and  base.  Class  A  construc- 
tion, $60,000.  Arcliitect.  C.  \V.  Dickey. 
Central  Bank  Bldg..  Oakland,  Own- 
ers, Moody  Estate.  The  building  will 
be  erected  on  the  north  side  of  14th 
street  between  Clay  ana  Jefferson 
streets,  and  has  been  designed  with 
foundations  and  steel  heavy  enough  to 
carry  five  additional  stories.  The  first 
floor  will  contain  stores  and  the  upper 
doors  will  be  arranged  for  a  number 
of  modern  offices.  There  will  be  a 
complete  steel  frame,  concrete  or  brick 
exterior  walls  and  fireproof  interior 
.  Interior  finish  will  be  of 
hardwoods    with    metal    trim 
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ash  are  specified.  There 
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^ill  be  faced  with  pressed 
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FRESNO,  FRESNO  CO.,  CAL.— Auto- 
mobile exhibit  building,  brick  con- 
struction, $10,000,  Architect.  Eugene 
.Mathewson,  Forsythe  Bldg.,  Fresno. 
Owners,  Fresno  County  Agricultural 
Association.  The  building  will  cover 
an  area  of  95  by  120  feet  and  will  be 
20  feet  high.  Interior  will  he  finished 
In  pine  and  hardwoods  with  a  cement 
and  tile  floor.  Steam  heat  and  mod- 
ern plumbing  and  electric  work  will 
be  installed.  Patent  store  fronts  are 
specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Pre- 
liminary   plans    are    being    prepared. 

THEATRES. 

BURLINGA.ME,  SAX  .M.STEO  CO., 
CAL.— Theatre,  1  story  and  base.  Class 
C  construction,  $25,000.  Aichltecl,  Har- 
ris Allen,  Central  Bank  Bldg..  Oak- 
land. Owner's  name  witliheld.  The 
building  will  be  erected  on  one  of  the 
main  strets  in  San  Maleo  and  will  have 
a  seating  capacity  ot  about  son  people. 
Interior  finish  will  be  of  pine  with 
some  ornamental  plaster.  A  m.idern 
system  of  heating  and  ventilation  will 
be  installed.  Special  electric  work  will 
be  specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
cement  plaster.  Plans  are  now  being 
prepared. 

LOS  ANGELES,  CAL,— Gi-eek  theatre, 
reinforced  concrete  construction.  Cost 
not  stated.  Architects,  S.  Tllden  Nor- 
ton and  J.  H.  Wallis.  Title  Insurance 
Bldg..  L.  A.,  associated  with  Ai-chl- 
tects  Heath  &  Gove,  Tacoma,  Wash. 
Owners,  Cily  of  Los  Angeles.  The 
theati-e  will  be  erected  In  Griffith  Park. 
A  proposed  science  observatory  is  also 
a  part  of  the  pro.1ect.  The  new  theatre 
win  be  one  of  the  largest  Greek  thea- 
tres In  the  ITnltei  States.  Complete 
plans  will  be  submitted  to  the  City 
Council  within  a  week  or  ten  days  and 
Mds  will  be  called  or  at  once.  Further 
fnention   will   be   made   of   the  work, 

HOOD  RIVER.  ORE.— Theatre,  1 
story  and  base,  brick,  $15,000.  Archi- 
tect. Aaron  H.  Gould,  Heni-y  Bldg., 
Portland.  Owner.  William  Baker.  The 
huilding  has  been  designed  or  a  motion 


ill 


area 


■  If  50  by  100  feet.  Besides  the  main 
floor  plans  provide  for  a  balcony  which 
will  give  the  house  a  combined  .seating 
capacity  of  650  people.  Interior  finish 
will  be  of  pine  throughout.  Modern 
heating   and    ventil.Ttion    will      be      in- 
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stalled.  Special  electric  work  Is  also 
specified.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  will  go  out  for  figures  in  about 
one  week.  A  general  contract  will  be 
awarded. 

PORTLAND,  ORE.  —  ineatre  and 
stores,  3  story  and  base,  reinforced 
concrete,  $50,000.  Architect,  W.  B.  Bell. 
Sherlock  Bldg.,  Portland.  Owner,  A.  C. 
Ruby.  The  building  will  be  erected  at 
the  corner  ot  5th  and  Burnslde  streets. 
covering  an  area  of  80  by  100  feet.  Con- 
struction will  be  fireproof  throughout 
witli  reinforced  concrete  walls,  floors 
and  roof  slabs.  Interior  partitions  will 
be  of  metal  lath  and  plaster  and  hol- 
low tile.  There  will  be  five  stores  on 
the  ground  floor  besides  the  main  audi- 
torium and  entiance.  The  theatre  will 
seat  650  people.  A  portion  of  the  upper 
floors  will  be  arranged  for  hotel  rooms, 
there  being  69  rooms  and  several  baths. 
Interior  finish  will  be  of  pine  Ihrough- 
out  with  some  ornamental  plaster  in 
the  theatre.  Plans  provide  for  steam 
heat,  ventilating  system  and  a  not 
water  supply.  Exeerior  of  the  build- 
ing will  be  faced  with  cement  plaster 
Plans  are   now   being   prepared. 

PORTLAND,  ORE,— Theatre,  1  story 
and  base,  brick,  $20,000.  Architects, 
Emu  Schaoht  &  Son.  Commonwealth 
Bldg.,  Portland.  Owner,  Joseph  Clos- 
sett.  The  building  will  be  erected  at 
the  corner  of  First  and  .\Iain  streets, 
covering  an  area  of  .-,0  by  100  feet,  and 
has  been  designed  for  a  motion  picture 


house.  Interior  will  be  finished  in 
pine  and  ornamental  plaster.  The  main 
portion  of  the  building  will  have  a 
seating  capacity  of  500  people.  Plans 
provide  for  one  small  store  besides  the 
theatre.  There  will  be  steam  heat  and 
a    modern    system    of    ventilation.      Ex- 


tern 


of    the 


lldin 


ith 


nt    pla 


flc 


6  story 


nd  ba 


struction.    $500,000.      Ar 
cus    Pretlca.      Empire 
Owner,    Alex    Pantage.s. 
will  be  erected  on  one 


vill     he     faced 


■hilect.  B.  .Mar- 
Bldg.,  Seattle, 
building 
principal 


if   th( 
vill 


area  of  111  by  120  feet.  Constructii 
will  be  Class  A  throughout  with 
complete  steel  frame,  reinforced  co 
Crete  walls,  floors  and  roof  slabs,  I 
terlor  partitions  will  be  ot  hollow  ti 
and  metal  lath  and  plaster.  The  ma 
portion  of  the  building  will  be  occi 
pied  by  the  theatre,  which  will  have 
seating  capacity  of  2.000  people.  Uppi 
floors  will  contain  twelve  offices  to  tl 
floor.  Interior  of  the  theatre  will  1 
finished  In  the  French  Renaissan. 
style.      Plans    provide    for    steam    hea 


ele 


'ice 


node 


atila 


Int 


■ill   be  finished 


Marble 
tens 


nd    tile 


vely 


will    be    faced    wil 

cotta.      Plans   are 

are  being   taken. 

BKLLINGHA'M, 


of  the  offices 
pine  and  hardwood. 
11  also  be  used  ex- 
r  of  the  building 
white  glazed  terra 
omplete  and    figures 


Wc-lnesc.ii 

ing  at  this  time, 
however,  that  con 
the  Class  A  type  : 
will  have  a  seatii 
people.  Further  m 
of   the  work. 


April      22.      19H. 

he  report  states, 
iction  will  be  of 
that  the  theatre 
capacity  of  1,500 
ion   will   be   made 


stor\ 


and    ha 


$135,000.  Architec 
Belllngham.  Own 
Amusement  Co.  A 
this  company,  whicl 
Columbia  firm,  has 
in  Belllngham  and  ' 
tion  on  a  large  tliea 
three  months.  The 
other  details  of  con 


WASH.- 

;lass   A   c 
ct,      Stan 


The 


SEALED   PROPOSALS. 

PROPOSAi,S     FOR     CANAL     SUPPLIES. 


Ill  start  constr 


Drink- 


fo 

Valves.    Nails.    Water    Coole 

ing   Glasses,   Leather,   Cotto 

Railway    Flags.    Rules,    Record    Books, 

Binder's      Board,       Padboard,     Chipped 

Soap,    Silica    Sand,      Calcium      Carbide, 

Chloride   of   Lime,    Turpentii 


Oil, 


Linseed 
Lard  Oil,  Gasoline,  Varnish,  Shellac 
Chrome    Yellow. — Sealed    proposals 


win  be  received 
general  Durchasing 
Canal,  Washington, 
n.  ni.  Avril  SO,  1»14, 
opened  in   p 


the 


und    general 


of    the 

er,      Panama 

until    10:3<l 

ch  lime  they 

for  furnshing 


elati] 


Blanks 


Point   street,    San    Fr 
from   the  U.   S.    eng" 
following    cities:     ' 
Angeles.      Cal.      I 
corps  of  engineer 
purchasing  officer 


obtained 
or  the  offices  of  the  as- 
ing    agent,     1086 


Cal.;   also 

offices   in   the 

Seattle.    Wash.;    Los 

BOGG.S.      major. 

3.  army,  general 


RECLAMATION  W 
ment  of  the  Interior.  1 
Service,  Washington.  I 
posals  will  be  recei\c, 
the  United  States  r.  . 
Malta.  Montana,  until 
May  -A  1914,  for  the  . 
auxiliary  spillway  ch, 
construction    of    the    N 


—   Depart- 
ncclamation 

<,.r.lr-,l    pro- 


iDlversii 
),000 


ubic 


ted 


niately  1 

The  work 

of    .Milk    River    adja 

line    of    the    Great    .\ 

about   Shi    miles  from    v 

and   adjacent  to  the    i 

particulars    address    li  ■ 
reclamation  service,   w 
Great    Palls,    Montana 
tana,      F.   H.   NEWBLI,, 


CANAL  WORK — Department  of  the 
nterlor.  United  States  Reclaipalion 
ervice,  Washington.  D,  C. — Sealed  pro- 
osals    will    be    re. Hived    ;it    the    office    of 

he  United  Stiii.  -  !:■  ■  !  itn  iti.ni  Service, 
irland,   Cal..    n:  i       -    ..■■  I."  k    i>.   iii.   May 

,    1914,    for    lii.  i  -"    of    about 

of  di^ii  ii'"i  i"ti    ,  ,111, lis  and  lat- 


The 
of  a 


at    llu 


material  and  is  situated  near  the  town 
of  Orland,  Cal.  For  particulars  ad- 
dress the  United  States  Reclamation 
Service,  Washington,  D.  C;  Portland. 
Ore.     or   Orland.    Cal.      F,    H.    NEWELL, 


I'UOPOSALS     FOR     f'ANAL     SIIPPLIE.S. 

PANAMA  CIRCULAR  810— Proposals 
for  the  purchase  of  Scrap  Chain,  Mal- 
leable Iron,  Tool  Steel,  Wrought  Iron 
and  Steel  offered  for  sale  by  the  Pan- 
ama Canal  and  whicli  is  no  longer 
needed. — Sealed  proposals  will  he  re- 
"    It  the  office  of  the  general  pur- 


ng    offic 


Isthn 


Washlngto 


ill    be 


the 


Can 


Blank 

ing  to  this  circular  (No.  840)  n 
obtained  from  this  office  or  the 
of  the  assistant  purchasing  agen 
North  Point  street.  San  Franciscc 
also  from  the  U.  S.  engineer  offl 
the  following  cities:  Seattle.  ^ 
Los  Angeles.  Cal.  P.  C.  BOGGS, 
corps  of 


offic 
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\V.    R.    ERODE.    Pres.         Ij  ais  R.   HOL.M,  Sc-c.         R,    J,    BROliE,    Vice-Pie 

BRODE   IRON   WORKS 

Cstabliihed  1886 — Incorporated  1913 

Tel.     Kearny     iMiil. 

Fabricators  and  Contractors  of  Structural  Steel  ard  Ornamental  Iron  Work 

OHIcs  &  Works:  31-37  Hawlhorne  St.,  but.  Howard  &  Folsom  Sis.,    San  Francisco,  C 


SEAL.ED  proposals  for  fuinisliing 
eight  metal  book  racks  for  Ihe  (tall  of 
Records  will  he  opened  in  open  session 
of  the  Board  of  Supervisors.  San  Fran- 
cisco. April  27th,  1»14,  at  3  i>.  in.  Pro- 
il    blanks    furnished    on    application. 


LiVSSlCJ 
PROl'dSAI.! 


OFEICE  OF  THE  BOARIl  CJF  PUB- 
lic  Works  of  the  Citv  and  County  of 
San   Francisco. 

Sealed  proposals  will  be  received  at 
this  offlce  between  the  hours  of  2 
o*oloek  p.  m.  and  S  o'clock  p.  tn.,  on 
WcdneiHlay,    the   (Ith    dar   of   May,  1914, 
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ing    the    furnishing    of      the 

labor  and  materials  therefor 
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I    file   In 
Works. 


calendar  days 
ten  notice  fr. 
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ced 
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The 


from  tl: 
m  the  Board  of  Public 
t>mpleted  within  ninety 
days  thereafter. 

of  bond  for  faiihful  per- 


formance of  contract  hi 
»o.0O0.00. 

All  proposals  offered  must  he 
panled  by  a  check  certified  t, 
sponsible  bank,  payable  to  th 
of  the  Clerk  of  the  Supervisors 
amount  not  less  than  ten  per 
the  aggregate  of  tlie  proposal. 


fixed 


ished 


al    forr 

sly 


vill 


offlce   of   the    Archite 
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forms. 

Tlie   Boa 
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Board 
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Publl 

Works. 

RICHARD    J. 

I'l, 

INB. 

PKOPOSAI.S   FOn    YARD   n  <IRK. 

PUB- 


Progresive  payments  will  he 

made 

Said    work    must    be    done    in 

aceorc 

ice    with    the    soecifications    or 

file   I 

e  offlce  of  the  Board  of  Public 

Work 

which     reference    is      herch 

■    mad 

day 


from    the 


■  f    Public 
Id  completed   within   time  lim- 
ovided    in    specifications, 
lount  of  bond  for  faithful  per- 
of  contract   lias  been   fixed  at 


$12,500.00. 
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at    the    offlce    of 
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RICHARD    .1 

CI- 

XE. 

Secretary. 

XOTICE   TO    roXTH.tfTORS. 


th. 


SEAI^EIJ     BIDS     will     be 


Ifflc 


of    thi 


olle 


ved 


iUfornia. 

before  lu  .%.  M.,  Thur:«ilaT,  .\prll  :tOtli, 
IUI4.  for  the  erection  i>f  a  tno-ntor; 
brlek  Claim  Roohi  Building  at  DavlM, 
Cal,,  as  per  plans  and  .-ipeclficalions  on 
Hie  at  said  Offlce.  A  .leposlt  of  $;.oo 
will  he  required  for  each  sot  of  plans 
and  specifications,  whii-h  will  be  re- 
funded upon  return  of  said  plans  and 
speci;ications. 

No  bids  will  be  received  unless  ac- 
companied by  a  certified  check  or  bond 
in  favor  of  the  undersigned,  equal  to 
ten  per  cent  of  the  bid.  to  secure  ex- 
ecution of  contratrt  by  successful  bid- 
■ight   is   reserved      to   reject 


C,F   CAI^IFORNIA. 


NOTICE  TO    CO.NTRACTOKS. 


COUNTY  OF  KER.V.  State  of  Califor- 
nia.— Sealed  proposals  addressed  to  the 
Board    of      Supervise 


tor 
ushing    Plan 


at    Ke 


and   Install- 


Woodford  on  the  Southern  Pacific  K; 
road"  will  be  received  by  the  Board  of 
Supervisors  of  Kern  County  at  their 
offlce  In  the  County  Court  House  until 
t>vo  (2)  o'clock  p.  ra.  on  May  12th,  1014, 
and  at  that  time  and  place  will  be  pub- 
licly  opened   and   read. 

Competitive  designs  and  bids  to  he 
submitted  by  contractors  for  an  eler- 
ricaily     eiiuipped     plant     of     1000     tons 


I  maps  of  the  quirrv  sit< 
lained  at  the  .ifflce  (  Ih. 
Hlghi 


meat,  giving  manufactur 
catolog  identification  and  must  give 
the  price  proposed  both  in  writing  and 
In  figures  signed  by  the  bidder  with 
his  address. 

Each  proposal  must  he  accompanied 
by  a  certified  or  cashier's  check 
amounting  to  at  least  ten  (10)  per 
cent  of  the  amount  of  the  bid  payable 
to  the  Chairman  of  tlie  Board  of  Su- 
pervisors, such  check  to  be  returned 
to  the  bidder  unless  forfeited  under 
tlie    conditions    herein    stipulated. 

A  bond  will  be  required  for  the  faiti 


sum    equal     to 
amount   of   the 


ct    in 


-half    («,)    of 


tiK 


ill    be 


rlaln 


ed     for 
nd    lahi 


the 


The 


ity 


of- 


ties   on    both    bonds   must    be    appro 
by  the    Board   of  Supervisors. 

The  bidder  to  whom  the  conti 
may  be  awarded  will  he  required 
appear  at  the  offlce  of  the  said  Be 
of  Supervisors  with  the  sureties 
fered  by  him  and  execute  a  contract 
within  ten  (10)  days  after  it  is  award- 
ed to  liim.  In  case  of  failure  or  neg- 
lect to  do  so.  he  may  be  considered  as 
having  abandoned  it.  and  the  check 
accompanying  the  proposal  may.  at  the 
option  of  the  Board  of  Supervisors  be 
forfeited    to   the   County   of   Kern. 

All     bids     will     he     compared     on     the 


BOAR     OF    .SUPERVISORS    OF    KKRX 
COUNTY 

Bv    H.    A.    .TA.STRO.   Chairman, 


NOTICE   TO    COXTR  ACTOR*. 


Supervisors,    Colusa   Co.,    Cal.,    at    their 


19 

I  he  nth  day  of  May,  1014,  up  to  10  A.  M. 
of  Nald  day,  for  furalHhlng  the  labor 
anil  material  to  conntruct  a  new  Reln- 
f'l-rced  Concrete  Hall  of  RecordH  Build- 
in;;,  In  the  Totvn  of  ColuHa,  ColuMa  Co.. 
"Ml.,  on  the  square  facing  Jay  and  6th 
siieets.  The  building  to  be  situated 
lirectly  in  back  of  present  Court  Hou«e 
firing  Jay  St..  south  of  6tli  St.  west. 

The  plans  and  specifications  for  the 
>aij  proposed  new  Hall  of  RecorBs 
building  are  on  file  in  the  offices  of  W. 
.1.  King,  County  Clerk  and  Ex-offlclo 
Clerk  of  the  Board  of  Supervisors  in 
the  Town  of  Colusa.  Colusa  Co.,  Cal. 
and  also  In  the  offlce  of  Henry  C.  Smith, 
the  authorized  al-chitect,  7S5  Market 
St..  San  Francisco.  Cal..  where  copies 
of  the  same  may  be  obtained  by  bidders 
on  deposit  of  the  sum  of  Twenty-five 
i»-5.0li)  Dollars.  Reference  is  hereby 
made  to  such  plans  and  specifications 
for  mode  of  bidding.  Blank  forms  for 
bidding  will  be  furnished  by  the  County 


lerk  or  architect  upon  applii 
re  bids  are  received. 
Each    bid    must   be   accompanied    by 


certified  check  or  bidder's  bond  for  ten 
(10%)  per  cent  of  the  amount  of  the 
bid.  said  clieck  or  bond  to  be  made 
payable  to  W.  J.  King,  County  Clerk 
and  Ex-Offlcio  of  the  Board  of  Super- 
lisors.  The  Board  reserves  the  right  to 
reject   any    or  all    bids   . 

iMl  general  bidders  will  be  allowed  to 
retain   the   plans  and   specifications   for 

prepare  figures,  but  arrangements  may 
be  made  upon  payment  of  $10.00  to  re- 
tain same  until  opening  of  bids,  which 
amount  will  be  deducted  from  the  de- 
posit made  of  $25.00  when  the  plans  and 
specifications  are  returned. 

DATKD  the  8th  Dav  of  April.  1914. 
W.M.  J.    KIXG. 
County  Clerk.     (•> 


NOTICE   TO    CONTRACTORS. 


SEALED  PROPOSAI-S  will  be  receiv- 
ed by  the  Board  of  Panama-Pacific 
Managers  for  -Massachusetts  at  Room 
30.1.  in  the  Tremont  Building.  Boston. 
.Massachusetts,  at  lIsOO  .\.  M.  iBaHtern 
Time),  .Monday  May  II,  1»14,  for  Con- 
Htmctlnic  the  .MaMHachaHettH  Pavilion 
at  the  I-'anama-Pacifii-  International  Bx- 
posltum  in  accordance  with  specifica- 
tions on  file  In  the  offlce  of  the  Board  of 
Panama-Pacific  .Managers  for  -Massa- 
chusetts In  Room  30.i.  Tremont  Bund- 
ins.   Boston.   Massacliusetts.   and   in   the 


Exposition      Grounds,      San      Francis 

California. 

Each  proposal  must  be  accompanied 
by  a  certified  tlieck  payable  to  the 
order  of  the  Board  of  Panama-Pacific 
.Managers  for  ^Massachusetts  in  the  sum 
of  ten  (10)  per  cent  of  the  amount  hid. 
or  the  same  will  not  be  considered. 
When  the  award  of  contract  Is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  tliat  filed  with 
tlie  accepted  proposal  or  hid.  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract  and 
filing  the  required  bond.  A  bond  in 
llie  sum  of  fifty  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract- 
the  sureties  thereon  must  he  satisfac- 
tory to  the  Board  of  Panama-Pacific 
Managers    for    Massacliusetts. 

Progressive  payments  will  be  made. 


The 


•ight 


may  he  obtained  from  the  Board  of 
Panama-Pacific  .Managers  for  fMas.sa- 
chusetts.  Room  SO.i  Tremont  Building. 
Bn.iton.  Massachusetts,  or  from  the  Dl- 
r,-ctor  of  Works.  Room  207  Service 
Building.  Fillmore  and  Chestnut 
.■-streets.  San  Francisco,  bv  depositing 
S2i.00.  which  amount  will  he  refunded 
lo  contractors  upon  the  return  of  plans 
and    specifications    in    good   condition. 

r.v    order   of    the     Board    of    Panama- 
Pi'ific  .Managers  for  .Alassachusetts. 

PETER.  H.  conn. 

Chairman. 
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NOTICE  TO  CONTRACTORS. 

INTERNATIONAL 


BUILDING  AND  INDUSTRIAL  NEWS 

Estimated  cost,  $3,500.  Plans  and 
specifications  can  be  obtained  on  ap- 
plication to  tlie  bureau  or  to  tlie  com- 
mandant of  tlie  Paget  Sound  navy 
yard,  Bremerton.  Wash.  H.  R.  .ST.\X- 
FORD,   cliief   of   bureau. 


mittee  of  the  Panama-Pacific  Inter- 
national E.\position  Compan\  at  Room 
J13,  in  the  Service  Builiiini;.  I>']llmore 
and  Chestnut  Streets,  .San  1  rancisco, 
California,  at  lOiOO  A.  »!.,  'I'liiirsdar, 
.\prll    :M),    1014,    for      CnnNtriKling      The 


Cullfurnla   Bnlldlne 

of  Wi 


tile    in 


rdai 


offlc 


ith 


propoj:al.s  will  be  allowed  on 
Plumbing,  Water  Supply  and  Gas  Fit- 
ting, Heating  and  Ventilating,  Electric 
Wiring,   and   Elevators, 

j3a<  h  proposal  must  be  accompanied 
iiy  a  ccrUfied  ciieck  payable  to  the 
order  of  the  Panama-Pacific  Inlerna- 
tionai  Exposition  Company  in  the 
sum  of  ten  i:0)  per  cent  of  the  amount 
bid,  or  the  .'ame  will  not  be  considered 
When  the  award  of  contract  is  made 
ail  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
accepted    proposal    or    bid,    which 


Che 


ill    be    retu 


ned 


the 


iigning 


bidder 
and  filing  the  required  bond, 
in  the  sum  of  fifty  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract- 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Company. 
Progressive  payments  will  be  made. 
The  right  is  reserved  to  reject  any 
nd  all  bids  and  to  waive  technical  de- 
of   the   Exposl- 


fect 

tion  Cotnpan 

Plans      and      specifications      for 
work    may    be    obtained    from    th 
Works.     Room   207      S( 


Building, 
Streets,    San 
$50.00,   which 


Che 


All 


ctors 


itting 


the 


fide 


:<klng      .__    

nd    falling   to   submit      liona    fide      bids 
■ilj    forfeit    tlie    deposit    of    Fifty    Dol- 
Exposition    Company. 

Buildings     and 

WILLIAM   H.  CROCKER, 

Cliairman.      («) 
PROPOSALS    FOR    BUILDING. 

BUILDING  AND  FinEPROOFINO.— 
ealed  proposals,  indorsed  -Proposals 
"-     " ---«--  ..        ..     ^^,,1 


Depa 


bur 


nl,    Washi 


rds 


D.  C  until  II  oVIark  i 
Hnd  then  and  there  publicly  ope 
for  partial  reconstruction  and  fl 
IM-oofing  building  No,  .")9  at  the  in 
yard,  Paget  Sound,  Wash.  Estinia 
i-osl.    $12,000.      Plans    and    speclficati. 


applii 


STANFORD,    chief    of   bur 

VTKRIOR      DECO- 


INTERIOR 
y    licpartnie 
■fs   Oflice.    \ 
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PltOPOSALS    FOR    STEEL. 

STKEI,  FOR  MARINE  RAILWAY— 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment. Washington,  D.  c.— Th<^  date 
for  opening  proposals  for  structural 
steel  for  marine  railway  for  naval 
academy.  Pearl  Harbor.  Hawaii,  speci- 
fication No.  2056.  is  postponed  from 
.*l>rU  4  to  May  »,  ini4.     W.   M.   SMITH 


PROPOSALS    FOR    BITILDING. 

BUILDING,  ETC. — .Sealed  proposals 
idorsed  "Proposals  for  Cliief  Opera- 
or's  Quarters"  will  be  received  at  the 
iireau  of  yards  and  docks  Navy  De- 
artment.  WashinKton.  D,  C  until  II 
VIook  a.  iiK  May  1>.  1»I4,  and  then  and 
publicly  opened,   for  chief  opera- 


NOTICE    TO    CONTR.\CTORS. 

PANAMA-PACIFIC        INTERNATIONAL 

EXPOSITION. 

SEALE,D  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
213,  in  the  Service  Buiiaing,  Fillmore 
and  Chestnut  Streets,  San  Francisco, 
California,  at  lOiOO  \.  M.,  Tuesday, 
April  28,  1914,  for  Sheet  Asphalt  W« 
~      "  *     the  Main     ConcesHi 

■  Chestnut  Street  PI 
til  plans  and  specifica- 
tions on  file  in  the  office  of  the  Director 
of  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  In  the 
sum  of  ten  (W)  per  cent  of  the  amount 
bid,  or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  tlie  re- 
spective bidders,  except  that  filed  wit* 
the  accepted  proposal  or  bid,  wliich 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond,  A  bond 
in  the  sum  of  fifty  (SO)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful     performance     of   the 


the 
tory 


the 


Buildings  and  Gioun.i 
Committee  of  the  Panama-Pacific  Ii: 
ternational     Exposition    Compan>. 

Progressive   payments   will   be   made. 

The  right  is  reserved  to  reject  an 
anc  all  bids  and  to  waive  technical  de 
fects  if  in  the  interest  of  the  ExposI 
tion  Company. 

Plans  and  specifications  for  th 
work  may  be  olitained  from  tlie  ... 
rector  of  Works.  Room  207  Servic 
Building.  ■  Fillmore  and  Cliestni: 
Streets,  San  Francisco,  by  depositin 
$10,00,  which  will  be  refunded  upon  tli 
return  of  the  plans  and  specification 
in   good   condition, 

Bv  order  of  the  Buildings  an 
Grounds  Committee. 

WILLIAM   H.   CROCKER. 
Chairman.    (• 


PROPOSALS    FOR    MARBLE. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

"Sealed  proposals  will  be  received  at 
thft  office  between  the  hours  of  s 
o*cloek  p.  ni.  and  3  o*eloek  p.  m.  on 
Wednesday,  the  2»<h  day  of  April,  1914, 
for  doing  the  following  work,  includ- 
InE  the  furnisliing  of  the  necessary 
labor  and  materials  therefor,  to  wit: 
The  marble  work  tor  the  City  H-jll 
Progressive  payments  will  be  made. 
Said  woi-k  must  be  done  In  accord- 
ance with  the  specifications  on  flic  in 
the  office  of  the  Board  of  Public  Works 
to  whicli  reference  is  hereby  made, 
and  must  be  commenced  within  five  (5i 
calendar  days  from  the  receipt  of  writ- 
ten notice  from  the  Board  of  Public 
Works,  and  completed  within  four 
hundred    (-100)      calendar     days     there- 


follows: 

Proposition   No.   1 —   $75,000.00. 

Proposition  No.  2 —  $50,000.00, 

Proposition   No,   3—  $50,000.00. 

Proposition  No.  4 —  $50,000.00. 

Proposition   No.   6 —   $60,000.00. 

Proposition    No.   6—  $50,000.00. 

Proposition   No.   7 — $100,000.00. 

Proposition   No.    8 — $100,000.00. 

Proposition   No.   9 — $100,000,00. 

All  proposals  offered  must  be  <iccom 
pariied  by  a  check  certified  by  a  re 
sponsible  bank,  payable  to  the  orde 
of  the  Clerk  of  the  Supervisors,  for  a 
aipount  not  less  than  ten  per  cent  o 
the  aggregate  of  the  proposal. 

Printed  proposal  forms  will  be  fur 
nished  gratuitously  upon  application  a 
the  office  of  the  Architect,  and  all  lu-n 
posals  must  be  made  upon  sucti   fot-ui- 

The  Board  of  Public  Works  rescr\e 
the   right   to    reject   any   and   ail    bid.-!. 


Wednesday,      April      22,      1914. 
NOTICE    TO    CONTRACTORS. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Wasliington, 
D.  C,  March  27,  1914.— SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
3  P.  M.,  May  «,  1»I4,  for  the  construc- 
tion complete  (including  mechanical 
equipment,  interior  lighting  fixtures 
and  approaches)  of  the  United  States 
Post  Office  at  Grass  Valley,  Cal.  The 
building  Is  one  story  and  basement. 
witn  a  ground  area  of  approximately 
4,J50  square  feet:  stucco  facing:  slate 
roof:  nonfireproot  construction.  Dra-w- 
ings  and  specifications  may  be  obtain- 
ed from  the  custodian  of  site  at  Grass 
Valley,  Cal.,  or  at  this  office,  in  the  dis- 
cretion of  the  SupervisingArchitect,  O. 
WBNDEROTH,  Supervising  Architect. 
(•) 


NOTICE    TO    CONTR.ICTORS. 

OFFICE  CONSTRUCTING  QUARTEH- 
.MASTER,  Fort  Mason,  Cal,.  April  II. 
191).— SEALED   PROPOSALS,    in    tripli- 


fo 


arte 


Stables  at  the  Presidio  of  .San  Fr_ 
Cisco,  Cal..  will  be  received  until  11  A. 
M.,  May  11,  1914,  and  then  opened. 
Plans,  specifications,  etc.,  can  be  ob- 
tained here.  Deposit  of  $25.00  required 
to  insure  return  of  plans,  etc.  Pro- 
liosals  to  be  encloiSed  in  sealed  en- 
velopes and  addressed  to  LIEUT.  COL. 
<tEO.  McK.  willi.\mson,  Q.  M.  C.   I 


I'ROPOSALS    FOR   SALE    OF    VESSELS. 


SALE  OF  U.  S.  NAVAL  VESSELS.— 
Sealed  proposals  will  be  received  at 
the  bureau  of  supplies  and  accounts. 
Navy  Department.  Washington.  D.  C 
until  IZ  o'eloek,  noon.  May  14,  1914, 
when  they  will  be  publicly  opened  for 
the  purchase  of  the  following  vessels: 
U.  S.  S.  Manila,  at  navy  yard,  Mare 
Island,  Cal,,  appraised  value  $10,000:  U. 
S.  S.  Restless,  at  naval  torped'o  station, 
Newport,  R.  I-.  appraised  value  $2,000. 
The  Manila  will  be  sold  for  cash  to  the 
liighest  bidder  and  the  Restless  to  the 
bidder  offering  the  highest  price  above 
tlie  appraised  value.  Forms  of  pro- 
posal and  bond  and  information  con- 
cerning the  vessels  and  the  terms  and 
conditions  of  sale  may  be  obtained 
U[ion  application  to  the  bureau  of  sup- 
plies and  accounts.  JOSEPHUS  DAN- 
IELS   Secretary  of  the  Navy. 


NOTICE  TO   CONTRACTORS. 

SEALED  BIDS  will  be  received  by  W. 
F.  McClure,  State  Engineer.  Capilol 
Building,  Sacramento.  California,  nw  to 
and  Including  12  oVloek,  noon,  Tues- 
day,  April   38.  1914.   said    bids   tlien 


to  be  publicly  oiieiied  and  read 
furnishing  all  plant,  materials,  and 
or.  and  doing  the  work  required  for 
construction  and  erection  of  a 
vn  as  the  Worker's 
t   the  Agnews  StafS 


liiiilding  to  be  : 
Cottage — Femal 
1-Inspltal.  Agnew.  Califo 
lordance  with  plans  and  specifications 
tlierefor.  copies  of  which  may  be  ob- 
tained on  application  to  the  State  De- 
partment of  Engineering.  Sacramento. 
Cilifornia. 

Such  bids  will  be  received  tor  the 
Entire  'Work. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
110%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  he  required  on  plans  and  specifica- 
tions, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering  at  Sacramento. 
California,  in  good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  anv 
and  all  bids  and  to  waive  any  intor- 
iiiality  in  anv  hid  received. 

All  bids  must  be  addressed  to  W.  F, 
McfLURE.  State  Engineer.  Sacramento. 
California,  and  plainly  marked  on  the 
oiu-clope:  "Proposals  for  Worker's 
Cottage- Female— at  the  Agnews  State 
Hosnital.    Agnew,    California." 

(Signed) 


BIILDING   AND   INDUSTRIAL  NEWS 


Finns  d«Mlrlng:  ncTrn  fron 
Portland,  Seattle,  etc..  ivill 
carefully    clannifled    an    to    lu 


certain  l»calltleH  II 
nd  all  racb  Itemii. 
ti*n.  TheHC  aamf 
iiieni,   under    dittli 


I  Franclaco,  Lo«  Aneelea, 
enelns  on  this  pa^e,  all 
M  are  repeated  la  the 
adlngH,    Mueb    aa    Bankii 


SAN  FRANCISCO. 

STATE  EXHIBIT  BUHLDl.N'c;— 2  0tory 
and  base,  frame  and  plaster.  Cost  not 
stated.  San  Francisco.  .\ichitecl, 
Thomas  H.  F.  Burditt,  .Service  Bldg.,  S. 
F,  Owners.  State  of  Cullf.jrnia.  The 
huildlng  will  be  the  largest  and  finest 
of  the  exhibit  buildings  to  lie  erected 
by  the  states.  Design  is  in  the  MIs- 
."lon  style  with  the  exterlr.r  .  nvered 
with  cement  plaster  on  metal  lath  and 
luof  of  clay  tile.  The  structure  will 
■over  an  area  of  737  by  .".in  feet  and 
will  cost  between  $40(1.000  and  S;oo,(»00. 
Interior  wiU  be  arranged  for  ai)proxl- 
mately  1 40,000  square  feet  (,f  display 
space  for  the  variou.s  counties,  a  large 
'■all  room,  department  for  the  .Militia 
uid  Executive's  quarters.  Plans  are 
•  omplete  and  figures  are  being  called 
for  which  will  be  opened  on  .\pril  30th. 
.Separate  bids  are  being  taken  for  the 
general  construction,  plumbing,  water 
supply,  gas  titling,  heating  an.l  venti- 
lating, electric  work  and  elevators. 
An  official  proposal  appears  in  another 
column   of   this   issue. 

APART.VIENT  HOUSE— 4  .«tory  and 
base,  brick  and  steel.  $70,000.  San 
Francisco.  Architect,  Alfred  Henry 
.lacobs,  110  Sutter  street,  S.  F.  Own- 
er, Emanuel  Levy.  717  .Market  street, 
.S.  F.  The  building  will  be  elected  on 
Van  Xess  avenue  near  Vallejo,  and  will 
cover  a  considerable  ground  area. 
Apartments  will  consist  of  live  and  six 
rooms  with  from  one  to  two  private 
baths.  Interiors  will  be  hadsomely 
finished  in  pine  and  hardwoods  with 
some  oak  floors.  There  will  be  steam 
heat,  elevator  service,  a  vacuum  clean- 
ing system  and  hot  water  sui.|,ly.  All 
bath  rooms  will  have  tile  Ib.ors  and 
wainscot.  Wall  beds  are  specified. 
Entrance  of  the  building  will  be  fin- 
ished in  tile  and  marble.  E.vterior  of 
the  building  will  be  faced  witli  pressed 
brick.      Plans    are   being   prei.ared. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architect,  none.  Owner.  A. 
C.  Lomellno,  1705  Hyde  street.  S.  F. 
The  building  will  contain  six  apart- 
ments of  four  rooms  each  ami  will  be 
erected  on  the  north  side  of  Pacific 
street  west  of  Hyde.  Interior  finish 
will  be  of  pine  throughout.  Tbere  will 
he  a  hot  water  supply,  wall  beds  and 
private  bath  rooms.  Entrance  will  be 
Hnisbed  in  marble  and  tile.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  In 
the  hands  of  the  owner  wh.,  will  do 
the    work   by    Day   Labor. 

APARTMENT  HOUSE— .-i  story  and 
base,  frame.  $20,000.  San  Francisco. 
Architect,  Carl  Qeilfuss.  Ill  Kearny 
street,  S.  F.  Owner,  L  A.  I'.:icciocco. 
The  building  will  be  erecte.l   on   Vallejo 


reet 


The 


building  will  have  a  frontage  of  30  feet 
1  inch  by  a  depth  of  122%  feet.  Th'ere 
will  be  a  total  of  nine  apartments  each 
of  four  rooms.  All  rooTns  will  have 
outside  exposures  and  will  rereive  an 
abundance    of    sunlight    and    fresh    air. 


Each  apartment  will  have  a  reception 
hall  from  which  all  rooms  except  the 
baths  may  be  entered.  .All  rooms  are 
exceptionally  large  and  will  be  hand- 
somely finished  in  pine  with  hardwood 
panels,  beam  ceilings,  built-in  book 
cases  and  hardwood  floors.  Plans  pro- 
vide for  steam  heat  and  a  hot  water 
system.  Bath  rooms  will  have  file 
wainscot  and  composition  floors.  Kitch- 
ens will  be  equipped  with  all  modern 
Improvements,  including  patent  ironing 
boards,  coolers  and  ice  chests.  The 
building  will  be  entered  from  the  side- 
walk level,  the  entrance  and  lobby  be- 
ing flnished  in  marble  and  tile.  Base- 
ment will  contain  private  storage  space 
for  each  apartment,  laundry,  amuse- 
ment room  and  urnace  room.  Exterior 
will  be  covered  with  cement  plaster  on 
metal   lath, 

APART.MENT  HOUSE— 4  story  and 
base,  reinforced  concrete,  $32,000.  .San 
Francisco.  Architects.  Rousseau  & 
Rousseau.  .Monadnock  Bldg.,  S.  F. 
Owners.  B.  V.  Lacoy  and  J.  B.  Reite. 
The  building  will  be  erected  on  the 
south  side  of  Post  street  90  feet  west 
of  Larkin,  having  a  frontage  of  25  feet 
and  a  depth  of  120  feet.  Interior  has 
been  arranged  for  a  total  of  27  suites 
of  two  and  three  rooms  with  private 
baths  and  wall  beds.  Pine  and  hard- 
wood trim  will  be  used.  Plans  provide 
for  steam  heat,  elevator  service  and  a 
hot  water  supply.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Entrance  will  be  finished  in 
marble  and  tile.  Exterior  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  segregated  figures  are  now 
being  taken  on  the  various  parts  of  the 
work. 

ICE  AND  COLD  STORAGE  PLANT— 
5  story  and  base,  brick  and  steel,  $60.- 
000.  San  Francisco.  Engineer,  Charlis 
Wallace,  Kansas  City.  .Mo.  Owners. 
National  Ice  and  Cold  Storage  Co.  This 
Is  the  second  building  to  be  erected  on 
the  company's  property  at  the  corner 
of  Sansome  and  Union  streets.  A  four- 
story  building  Is  now  nearing  com- 
pletion and  the  new  flve-story  building 
will  be  connected  with  this  structure 
by  an  arcade.  The  two  buildings  com- 
bined will  give  tlie  company  approxi- 
mately 1,000.000  cubic  feet  of  refriger- 
ation. The  proposed  building  will  cov- 
er an  area  of  120  by  177'y4  feet.  Ex- 
terior will  be  faced  with  pressed  brick. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  do  the  work 
partly  by  Day  I-abor  and  partly  by  con- 
tract. 

LAUNDRY— 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Architects.  Fabre  &  Bear- 
wald.  Merchants'  National  Bank  Bldg.. 
.S.  F.  Owner.  i.Mr.  Laronl.  The  huildlng 
will  be  erected  on  Post  street  between 
Larkin  and  Polk,  and  has  been  ar- 
ranged for  the  laundry  on  the  first 
floor  and  rooms  above.  Interior  finish 
will  be  of  pine  throughout.  A  cement 
floor  will  be  used  on  the  ground  floor. 
Special  machinery  will  be  insulled. 
Exterior  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken. 
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iijiy.  reinforced  concrete.  $22,844,  San 
'lancisco.  Architect,  City  Department 
1  .\rchitecture,  Temporary  City  Hall, 
'wners.  City  and  County  of  San  Fran- 
isro.  Bids  opened  at  the  la.st  meet- 
ng  of  the  Board  of  Public  Works  for 
iie  construction  of  a  .Municipal  as- 
ibalt  plant  on  Florida  street  show 
"rank  .M.  Garden  Co.  low  at  $22,844, 
nd  he  will  probably  be  awarded  the 
ontract.  A  complete  list  of  the  figures 
ubmltted  will  be  found  under  the 
eading  of  San  Francisco  in  this  Issue. 
FI.,ATS — 2  story  and  base,  frame, 
■l.liOO,  San  Francisco.  Architect,  none, 
iwners,  E,  and  G.  Cicerone,  71  Valpa- 
al.so  street,  S.  F.  The  building  will 
e  erected  on  Varennes  street  north 
f  Green  and  has  been  designed  to  con- 
ain  two  flats  of  five  rooms  each.  In- 
erlor  finish  will  be  of  pine  and  red- 
,-ood  with  some  oak  floors.  There  will 
e  gas  grates  and  tile  mantels.  Bath 
ooms  and  kitchens  will  have  tile  wain- 
cot.  Exterior  of  the  building  will  be 
overed  with  rustic  and  shiplap.  Plans 
re  in  the  hands  of  the  owners  and  the 
rork   will    be  done  by   ay   Labor.      Ma- 


ials 


be 


g    purcl 
and     ba 
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fran 


FI-ATS — 2      i 
$2,000.      San  .P) 
owner,  Mrs.  Hlggins.  639  Natoma  street 
•s.    F.      The    building    will    contain    two 


la  Is  of  five  room 
S.I1  will  be  of  pin 
rill  be  open  fire 
els.  Bath  roomi 
ave  tile  walnsct 
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tillzed.  Exte- 
itb  rustic  and 
iplete      and      a 
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si. Iplap  Plans  are  i 
contract  will  be  let  by  the  owner. 

FLATS— 3  story  and  base,  frame 
$6,.tOO.  San  Francisco.  Architect.  Ed 
ward  E.  Young,  251  Kearny  street,  S 
r.      Owner.   Fred    Roettger.      The   build 


ing    will    be 
r»f  Lake  stree 


cted 


the 


side 


St  of  7th 


cov- 

g  an  area  of  28  by  61  feet.  There 
be  three  modern  fiats  of  five  and 
rooms.  Interiors  will  be  flnished 
>ine,  redwood  and  hardwood  veneer 
1  some  oak  floors.  All  living  rooms 
have  open  fire  places  and  tile  man- 
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with 
Plans 
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in    plaster 
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tile 
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installed.      Exte- 
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al      lath. 
■Ill    be 
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stated. 


Day    Labor, 
are   now   being  purchased. 

GARAGE— I  and  2  story 
Class  A  construction.  Cost 
San  Francisco.  Architect.  Sylvain 
Schnaittacher,  First  National  Bank 
Bldg.,  S.  F.  Owners,  Taxicab  Co..  of 
California.  The  building  will  be  erect- 
ed at  the  northeast  corner  of  Bush  and 
Larkin  streets,  covering  an  area  of 
v:T\i  by  13714  feet,  and  lias  been  de- 
signed for  one  of  the  largest  commer- 
cial garages  in  the  west.  Construc- 
tion    will   be      of     the  Class     A      type 
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ash  and  frames  and  two  large  gaso- 
ne  storage  tanks.  An  ele\-ator  capa- 
le  of  lifting  the  largest  machines  will 
e   Installed.      Exterior   of    the    building 
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will  be  faced  with  presed  lirick.  Work- 
ing drawings  are  now  being  pi-er>ared. 
GARAGE — 1  story  and  Ijase,  rein- 
forced concrete  or  Ijrick.  »20.00(i.  San 
Francisco.  Architect,  Matlicw  OBrien. 
Foxcroft  Bldg..  S.  F.  Owner.  Mrs.  W. 
.1.  Gallagher.  The  building  will  be 
erected  on  Grove  street  between  La- 
guna  and  Buchanan  streets  and  has 
been  designed  or  a  commercial  garage. 
Both  reinforced  concrete  and  brick  and 
sleel  construction  are  being  consid- 
ered. There  will  be  a  cement  floor, 
special  gasoline  storage  tanks,  metal 
window  sash  and  -rames.  Interior  will 
be  finished  in  pine  throughout.  Plans 
provide  or  storage  space  and  a  ma- 
chine shop.  Exterior  of  the  building 
will  be  aced  with  either  pressed  brick 
or  cement  plaster.  Plans  are  complete 
and   figures  are  being  taken. 

STABLES— i),  1  stor.v.  brick  or  rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Engineer.  Constructing 
Quartermaster  Department.  Fort  Ma- 
son. Owners,  United  States  Govern- 
ment. These  buildings  Iiave  been 
mentioned  here  a  number  of  times  be- 
fore. Working  drawings  are  complete 
and  figures  will  be  opened  on  May 
nth.  Each  structure  will  cover  an 
area  of  6S  by  IS.t  feet  and  will  have 
accommodations  for  100  head  of  stock. 
Cement  and  composition  floors  will  he 
used.  Plans  provide  for  modern  elec- 
tric work,  plumbing  and  special  stable 
featurea  If  brick  is  used  th«:  five 
buildings  will  require  900.000  stock 
brick  and  120,000  paving  brick.  Plans 
and  specifications  can  be  secured  from 
tlie  office  of  the  Constructing  Quarter- 
master at  Fort  Mason.  An  official  pro- 
posal appears  in  another  column  of 
this   issue. 

■MORGUE  AND  LABORATORIES— 1 
and  2  story.  Class  A  construction, 
$60,000.  San  Francisco.  Architects, 
Righettl  &  Headman,  Phelan  Bldg.,  S. 
F.  Owners,  City  and  County  of  San 
Francisco.  These  architects  have  been 
commissioned  to  prepare  plans  for  the 
two  remaining  buildings  which  are  to 
complete  the  San  Francisco  Hospital 
group  on  Potrero  avenue  between  21st 
and  23rd  streets.  Construction  will  be 
of  the  Class  A  type.  Interiors  will  be 
finished  In  pine,  metal  trim  and  hard- 
wood. Considerable  tile  and  marble 
will  lit  used.  Exteriors  will  be  faced 
V  ith  pressed  brick  trimmed  with  terra 
cntta.  Plans  are  now  being  prepared. 
Bids  v.ill  be  called  for  by  the  Board  of 
Public   Works. 

HOSPITAL  LIGHTING  FIXTURES 
AND  YARD  WORK— Cost  not  stated. 
San  Francisco.  Architect,  City  De- 
partment of  Architecture,  Temporary 
City  hall  Bldg,  3.  F.  Owners.  City  and 
County  of  .Sa,i  Francisco.  Plans  have 
been  completed  for  installing  lighting 
fixtures  In  the  San  Francisco  Hospftal 
group  and  for  the  yard  work.  Bids 
arc  being  taken  and  win  be  opened 
on  May  6th  bv  tlie  Board  of  Pulilic 
^^"o^ks.  Otliclal  proposals  appear  in 
.nolher  coiuu.ii   of   this   issue. 

HOTEI^— 7  story  and  base,  steel  and 
brick,  }1 10,000.  San  Francisco.  Archi- 
tects, Smith  &  Stewart.  244  Kearny 
street,  S.  F.  Owner,  A.  O.  Stewart.  The 
building  will  be  erected  on  the  north 
si.le  of  Ellis  street  east  of  Mason,  and 
will  have  a  frontage  of  50  feet  by  a 
depth  of  137V4  feet.  There  will  be  two 
stores  on  the  first  floor  besides  the  of- 
fice, lobby  and  amusement  i-oom. 
Upper    floors    will    contain    a    total    of 
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120  guest  rooms,  all  of  which  will  have 
private  baths.  A  complete  steel  frame 
will  be  used.     Plans  provide  for  steam 
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tern  and  vacuum  cleaning.  Interior 
finish  will  be  of  pine  and  hardwood 
with  ornamental  plaster  in  the  lobby 
and  office.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  faced 
with  a  cream  colored  pressed  brick. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

STATE  EXHIBIT  BUILDl.SLr  —  i 
story,  frame  and  plaster.  Cost  not 
stated.  San  Francisco.  -Architect.  Di- 
rector of  Works,  Service  Bldg.,  S.  F. 
Owners,  State  of  Massachusetts.  Plans 
for  the  building  wliich  is  to  house  the 
Massachusetts  State  Exhibit  have  been 
completed  by  eastern  architects  and 
forwarded  to  the  Director  of  Works 
for  approval  and  to  secure  local  fig- 
ures. The  building  will  be  a  dupli- 
cate of  the  Massachusetts'  State  Cap- 
itol. Plans  are  now  out  for  figures 
which  will  be  opened  by  the  Panama- 
Pacilflc  Managers  tor  '.Miassachusetts. 
Trenton  Bldg.,  Boston,  on  May  mh 
at  11  o'clock  eastern  time.  Plans  can 
be  secured  from  the  Director  of  Works. 
Service  Bldg.  An  official  proposal  ap- 
pears  in   another  column  of  this   issue. 

APART.MENT  HOUSE — 3  story  and 
base,  frame,  17,000.  San  Francisco. 
Architect,  none.  Owners,  C.  J.  and  W. 
J.  Keenan.  Grove  and  .Masonic  streets, 
S.  F.  The  building  will  be  erected  at 
the  southeast  corner  of  Grove  and 
Masonic  streets  and  has  been  designeTl 
to  contain  six  modern  apartments  of 
four  rooms  each.  Interior  finish  will  be 
of  pine  with  some  elm  panels  and 
hardwood  floors.  There  will  be  steam 
heat  and  a  hot  water  system.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  All  apartments 
will  be  equipped  with  wall  beds.  En- 
trance will  be  finished  in  marble  and 
tile.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  A  brick  veneer  base  is  specified. 
Plans  are  complete  and  in  the  hands  of 
the  owners  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

FLATS— 2  story  and  base,  frame. 
¥3,500.  San  Francisco.  Architects, 
Falch  &  Knoll.  Hearst  Bldg..  S.  F. 
Owner.  F.  Devltt.  The  building  will 
be  erected  at  the  corner  of  London  and 
Italy  streets  and  has  been  designed  to 
contain  two  fiats  of  four  rooms  each. 
Interior  finish  will  be  of  pine  and  red- 
wood. Oak  fioors  will  be  used  in  the 
living  rooms  and  dining  rooms.  There 
will  oe  open  fire  places  and  tile  man- 
tels. Automatic  water  Iieaters  will  be 
installed.  Exterior  of  the  building  will 
be  covered  with  rustic  and  shlplap. 
Plans  are  being  prepared  and  figures 
will  be  taken  shortly. 

FLATS— 2  story  and  base,  frame. 
je.OOO.  San  Francisco.  Archltecc.  none. 
Owner.  E.  Peterson.  1205  10th  avenue, 
S.  F.  The  building  will  be  erected  on 
the  east  side  of  23rd  avenue  south  of 
Taraval.  having  a  frontage  of  23  feet 
and  a  depth  cf  70  feet.  Each  fiat  will 
contain  rlx  rooms  and  bath.  Interior 
will  be  finished  in  pine  and  hardwood 
veneer  with  oak  floors  in  the  principal 
rooms  There  will  be  large  open  fire 
places  and  tile  mintels.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Automatic  water  heaters 
will    be      Installed.      Exterior      of"    the 


house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now   being  purchased. 

GARAGE— 1  story  and  base,  rein- 
forced concrete  or  brick  and  steel,  $15,- 
000.  San  Francisco.  Architects,  Falch 
&  Knoll,  Hearst  Bldg.,  S.  F.  Owner's 
name  withheld.  Lessee,  Mr.  Emanuel. 
The  building  will  he  ei-ected  on  the 
north  side  of  Post  street  west  of 
Franklin  street,  having  a  frontage  of 
So  feet  and  a  depth  of  137%  feet.  Bids 
will  be  taken  for  both  the  reinforced 
concrete  and  brick  type  of  construc- 
tion. Storage  space  and  office  will  oc- 
cupy the  greater  portion  of  the  build- 
ing while  the  rear  will  contain  a  ma- 
chine shop.  Foundations  are  already 
in.  Interior  flnlsh  will  be  of  pine. 
There  will  be  a  cement  floor  and  special 
steel  gasoline  storage  tanks.  Exte- 
rior will  be  faced  with  cement  plaster. 
Plans  are  being  prepared. 

RESIDENCES— 2.  2  story,  frame. 
$2,000  each.  San  Francisco,  .\rcliltect, 
none.  Owner.  A.  T.  Morris,  616  9th 
avenue,  S.  F.  These  two  houses,  each 
designed  to  contain  six  rooms  and 
hath,  will  be  erected  on  the  west  side 
of  nth  avenue  north  of  Anza  street. 
Interior  finish  will  be  of  pine  and 
redwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms  There 
will  be  large  open  fire  places  In  the 
living  rooms.  Mantels  will  be  of  tile. 
Automatic  water  heaters  will  he  in- 
stalled. Tile  wainscot  will  be  used 
in  the  bath  rooms  and  kitchens.  Ex- 
teriors of  the  houses  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

BUNGALOW— 1%  story  and  base, 
frame.  $2,500.  San  Francisco.  Archi- 
tect, none.  Owners,  Oscar  Heyman  & 
Bros.,  742  Market  street,  S.  F.  The 
dwelling  win  be  erected  on  Huron 
street  near  Sickles,  and  has  been  de- 
signed to  contain  six  rooms  and  bath. 
Interior  finish  will  be  largely  of  pine. 
Hardwood  fioors  will  be  used  in  the 
living  and  dining  roms.  There  will  be 
an  open  fire  place  and  tile  or  brick 
mantel.  Bath  room  will  have  tile 
w-ainscot  and  composition  fioor.  An  au- 
tomatic water  heater  will  be  Installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will   be  done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $2,500.  San  Francisco.  Archi- 
tect, none.  Owners.  Johnson  &  John- 
son. 55-A  Devisadero  street.  S.  F.  The 
dwelling,  designed  for  a  six-room 
house  with  bath,  will  be  erected  on 
the  east  side  of  23rd  avenue  north  of 
Irving  street.  Interior  finish  will  be 
of  pine  and  redwood  with  some  hard- 
wood floors.  Open  fire  places  with  tile 
;or  brick  mantels  :will  be  installed. 
Bath  room  will  have  tile  wainscot  and 
composition  fioor.  An  automatic  water 
heater  is  specified.  Exterior  of  fTie 
house  will  be  covered  with  cement 
plaster  on  metal  lath  and  ruatlc.  Plans 
are  complete  and  in  the  hands  of  the 
owners  who  will  do  the  work  by  Day 
I*ahor.  Materials  are  now  being  pur- 
chased. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner.  A.  R.  Lapham.  1853 
McAllister  street,  S.  F.  The  dwelling 
has    been    designed    for    a    seven-room 
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house  and  will  be  erected  on  the  west 
side  of  12tli  avenue  near  Anza  street. 
I^ine  and  redwood  interior  finisli  wni 
he  used.  Hardwood  floors  will  he  used 
in  the  living  room,  dining  room  and 
leception  hall.  There  will  Ije  furnace 
iieat  and  open  fire  places.  Mantels  will 
he  of  tile.  Bath  room  will  have  tile 
wainscot  and  composition  floor.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  bouse  will  he  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  tbe 
work  by  Day  Labor.  Materials  are 
now    being:  purchased. 

RESIDENCES — 6.  2  story  and  base, 
frame.  |2,600  each.  San  Prancisrn.  Ar- 
chitect. O.  E.  Evans.  2367  Mission 
street,  S,  F.  Owners.  Guerrero  Realty 
Co.  These  six  houses  will  be  erected 
on  Douglas  street  near  2Srct  street,  and 
each  has  been  designed  to  contain  six 
rooms  and  bath.  Interiors  will  he  fin- 
ished in  pine  and  redwood.  Oak  floors 
will  be  used  in  tbe  principal  rooms,  A 
large  open  tire  place  and  tile  mantel 
will  be  used  in  the  living  rooms,  Bath 
rooms  and  kitchens  will  liave  tile 
wainscot.  Automatic  water  heaters 
will  be  Installed,  Exteriors  will  be 
covered  with  rustic  and  shiplap  with 
some  cement  plaster  on  metal  lath. 
Plans  are  being  prepared  and  when 
complete  tbe  work  will  be  done  by  Day 
Labor, 

BUNGALOW  —  1  story  and  base, 
frame,  |1,500.  San  Francisco.  Archi- 
tects, Rhodes  &  Marisch,  3372  16th 
street,  S,  F,  Owner,  A,  Neusch wander. 
The  dwelling  will  be  erected  on  Ar- 
lington street  near  Farragut,  and  has 
been  designed  to  contain  five  rooms 
and  bath.  Interior  finish  will  be  of 
pine  throughout.  There  will  he  an 
open  flre  place  and  tile  mantel.  An  au- 
tomatic water  beater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  shingles.  Plans  are  being  pre- 
pared. Work  win  be  done  hv  Day 
Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,000.  San  Francisco.  Archi- 
tects. Rhodes  &  Marisch,  3372  16th 
street,  S,  F,  Owner,  M,  J,  Terranova, 
The  dwelling  will  be  erected  at  the 
southeast  corner  of  Paris  and  Persia 
streets  and  has  been  designed  to  con- 
tain six  rooms  and  bath.  Interior  will 
be  finislied  in  pine  tbroughout.  Hard- 
wood floors  will  be  used  in  the  living 
room  and  dining  room.  There  will  be 
open  flre  places  and  tile  or  brick  man- 
tels. Beam  ceilings  are  also  specified. 
Bath  room  and  kitchen  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
shiplap.  Plans  are  complete  and  the 
work   will  be  done   by  ay  Labor 

FIRE  HOUSR— 2  story  and  base, 
brick  and  steel,  $35,000,  San  Francisco, 
Architects,  Ward  &  Blohme,  Alaska 
Commercial  BIdg.,  S,  P,  Owners,  City 
=  nd  County  of  San  Francisco,  Bids 
orme.J  at  last  Wednesday's  session  of 
the  Buaid  of  Public  Works  for  the 
construction  of  Engine  House  No,  12 
show  C,  L.  Wold  low  on  the  general 
construction:  S.  W.  BanI  low  on  ihe 
plumbing  and  gas  fitting;  .National 
Electric  Co.  low  on  the  electric  wiring, 
and  T.  E.  Davis  &  Son  low  on  the  brick 
work.  A  complete  list  of  the  bids 
onend  will  he  found  under  the  lieading 
of    San    Francisco    In    this    issue.      The 
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low  men  will  probably  be  awarded  the 
contracts. 

APARTMENT  HOUSE— 3  story  and 
base,  fi-ame,  $25,000.  San  Francisco. 
Architect.  Frederick  H.  Meyer.  Bank- 
ers' Investment  Bldg.,  S,  P,  Owner, 
Mrs,  Bertha  Overteld.  The  building 
will  be  erected  at  the  corner  of  Pill- 
more  and  Green  streets.  There  will  be 
a  number  of  two,  three  and  four  room 
apartments  with  private  baths  and 
wail  beds.  Interiors  will  be  finished 
in  pine  and  hardwood  with  some  oak 
floors.  Plans  provide  for  steam  heat 
and  a  hot  water  supply.  Bath  rooms 
will  be  flnished  in  tile  and  will  have 
composition  floors.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Entrance  will 
be  finished  in  marble  and  tile.  Plans 
are    being    prepared. 

RESIDENCES— 6.  2  story  and  base, 
frame,  $3,500  to  $6,000.  San  Francisco! 
Architect,  Frederick  H,  Meyer,  Bank- 
ers' Investment  Bldg..  S.  F.  Owner. 
Captain  Edwards.  These  houses,  de- 
signed to  contain  from  six  to  eight 
rooms,  will  be  erected  in  Ashbury 
Heights.  Interiors  will  be  finished  in 
pine,  redwood  and  hardwood.s.  Hard- 
wood floors  will  be  used  In  the  prin- 
cipal rooms.  The  larger  houses  will 
have  furnace  heat  as  well  as  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  Automatic  water  heaters  will  be 
installed  in  all  houses.  Bath  rooms 
will  have  tile  wainscot  and  composi' 
lion  floors.  Exteriors  will  he  covered 
with  cement  plaster  on  metal  lath, 
shingles  and  rustic.  Plans  are  now 
being  prepared  and  wben  complete 
the  work  will  be  done  by  Day  Labor. 
HIGHWAY  CONSTRUCTION  —  Cost 
not  stated.  California.  Engineer,  State 
Highway  Commission,  Forum  Bldg., 
Sacramento.  Owners,  state  of  Cali- 
fornia, Bids  opened  by  the  Highway 
Commission  in  Sacramento  for  high- 
way construction  in  Solano,  Alameda 
(two  pieces),  Ventura  and  Kern  Coun- 
ties will  be  found  under  the  heading  of 
San   Francisco  in   this  isaue. 

ASPHALT  ROAD  WORK— Cost  not 
stated.  Presidio  of  San  Francisco,  Cal. 
Engineer.  Constructing  Quartermaster. 
Fort  Mason.  Owners.  United  States 
Government.  Plans  are  complete  and 
bids  will  be  opened  on  April  23rd  for 
the  construction  of  2,200  feet  of  ?5- 
foot  higliway  in  the  Presidio  of  .San 
Francisco,  The  work  will  require  a  2- 
Inch  binder  and  a  114-inch  top.  Plans 
and  s.peciflcations  can  be  secured  from 
the  oflUce  of  the  Constructing  Quarter- 
master   at    Fort    Mason. 

HOTEI, — 5  story  and  base,  brick  and 
steel.  $25,000.  San  Francisco.  Archi- 
tects. Rhodes  &  Marisch,  3372  I6th 
street,  S,  P.  Owner.  C.  P.  Hornung. 
The  building  will  be  erected  on  Valen- 
cia street  south  of  16th  street  and  has 
been  arranged  for  a  restaurant  on  the 
llrsl  floor  and  a  number  of  private 
looms  and  baths  above.  Interior  fin- 
ish will  be  of  pine  throughout.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice and  a  hot  water  supply,  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Patent  store  fronts  are  speci- 
fied. Plans  are  being  prepared  and 
figures  will  be  called  tor  shortly. 
Contracts  Awarded. 
SCHOOL— 2  story  and  base,  rein- 
forced  concrete.      Cost   not   stated.    San 


23 

'rancisco.  Architect.  Albert  Pissis, 
'lood  Bldg,,  S.  F.  Owners,  City  and 
ounty  of  San  Francisco,  The  Board 
f  Public  Works  has  made  the  official 
ward  of  contract  for  the  general  con- 
truclion  of  the  Oriental  School  to  El- 
ler  Carlson  on  his  bid  of  $87,286,  The 
utte  Engineering  and  Electric  Co. 
•ere  awarded  the  electric  work  on  the 
line  at  $2,387.  Scott  Co.  were  awarded 
le  heating  and  ventilating  at  $3,260, 
nd  the  plumbing  and  gas  fitting  was 
warded    to    Charles    Wright    at    $6,200, 


City  Bids  Opened. 

Bonnl    of    Public    W  orku    Consider    Bids 

Pot  Engine  Holme  No.  12  and  Ulneli 

Other    City    «ork. 


Bids  for  a  large  amount  of  City  work 
were  opened  at  the  Wednesday  after- 
noon session  of  the  Board  of  Public 
Works,  The  general  construction  of 
fire  house  No,  12.  with  the  figures  sub- 
mitted for  the  other  parts  of  this  work, 
.iltracted  the  greater  number  of  bid- 
'leiH,  C,  L.  Wold  submitted  the  lowest 
ligure  at  $35,485:  S.  W.  Band  was  low 
on  the  plumbing  and  gas  fitting  at 
JB.lfiu:  the  National  Blec.  Constr.  Co. 
was  low  on  the  electric  work  at  $1,060 
and  T.  E.  Davis  &  Son  were  low  on  the 
hrlck  work  at  $13, OH,  No  contracts 
were  awarded. 

Other  bids  opened  were  for  the  cut- 
ting and  dressing  of  granite  curbs 
from  the  old  City  Hall  site,  track 
specials  for  the  Municipal  Railroads, 
iron  casting  for  the  same,  reinforced 
concrete  trolley  poles  for  the  Van  Ness 
avenue  Municipal  Road  and  for  the 
general  construction  of  the  Municipal 
Asphalt  plant. 

A  complete  list  of  all  bids  received 
follows: 

■])nelne  House  No.  12,  General  Conatmc- 
tlon. 

Elmer     Carlson     $36,745 

J.    W.    Carr 39,034 

Frank   M.    Garden    Co 37.443 

Williams   Bros.   &    Henderson   42,430 
C.    L.    Wold 35.485 

E.  W.    Elliott 40,900 

Heckenroth    &    .Schell 35,571 

PlumhiDS  *  Gns  Pitting  D:n|t:lne  No.  12. 

A.    Lettich     $7,138 

J,    E,    O'M'ara 6,680 

Herman    Lawson    6.800 

William   P.   Wtlson  Co 7.693 

F.  W.    Snook    Co 7.'l55 

Ahlbach    &   Mayer   Co 7.000 

S.    W.    Band 6.400 

Kiernan    &    O'Brien 6.593 

Scott    Company     6,950 

Wittman,   Lyman   &  Co 7,461 

Elet'tric  Work,  Bnelne  House  No.  12. 

Butte  Eng,   &   Elec.  Co $1,084 

General    Elec.    Constr.    Co 1,349 

National   Elec.  Constr.  Co 1,060 

H.    S,    Tittle i.26f 

Brick  M^ork,   Engine  House   No.   12. 

Itced    &    White $14,693 

T.   J.   Campbell is, 293 

.1.    W.    Carr 14,580 

O'Connor    &    Collins 16,186 

lames   F.   Fennell 15,290 

Fi'ank  M.  Garden  &  Co 16,243 

T,    B.   Davis   &   Son 13.0H 

('■itthiff     and       Dressing     Curlis        Froiu 

Granite  at  Old   City  Hall. 

McSheehy  Bros,   (ai   $.49:   (h)  .$7!i:   (c) 

$.69. 

.lohn    Spargo     lal     $.B0:     (b)     $.90:     fc) 

$.76. 


24 


p.    .M.    I'll  il  lips     (a 


J  a 


I)    $.31; 


.)    $-99;    (0) 


Trnek    SpeoialH,   Manielpnl    I.ioes. 

Only  two  firms,  the  United  States 
Steel  Products  Co.  and  the  Pennsyl- 
vania Steel  Co..  submitted  figures  for 
this  work.  The  contract  will  approxi- 
mate   $30,000.      All    prices    were    submit- 


ted 


it  ba 


Iron  CnstlnsR,  Mimleliial  Rnilroadfh 

Price  per  pound  was  asked  for  on  this 
fork.  Proposition  A  calls  for  furniSii- 
ng  cast  iron  maniioles  and  Prop,   B  for 
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iron  pipe.  Portland  cement.  Itroken 
stone  for  shoulders,  sand  and  coarse 
aggregate  for  concrete.  Total.  $1S.- 
819.71. 

ALAMEDA  CO.  DIV.  4  ROUTE  5  SEC.  D 
Ransome-Crummey    Co..    Okd..$53.26.">.60 
Clark.   Henery  Constr  Co.,  Stock- 
ton         62. 779. GO 

Ensineer's    Entlmate,    «S9,T»3.«I. 

.Materials    furnished    by    State:      Pipe 

railings,    reinforcing    steel,    con-ngated 


fur 


ng 


iron 


.Toshua  Hendy  Co   (a)   $.024:    (bl   $.045. 
Enterprise  Foundry  Co.  (a)   $.021;   (b) 
$.0475. 

I'aclfic    Rolling    .Mills    Co.    (al    $0,245; 


Vulcai 


W( 


(T>) 


$.0470. 

Ajax    Brass    Foundry    &    Iron    Works 
(a)    $.0235;    (b)    $.07. 

Municipal   Asphalt   Plant. 

JlcSheehy   Bros $24,442 

R.     A.     Chisholm 2S,960 

T.    W.   McClenahan    &  Co 24.330 

J.    W.    Carr 24.376 

William    A.    Newsom 23.351 

Frank   M.   Garden   Co 22.844 

Iteinforced  Concrete  Tr4»lley  Poles. 
A  number  of  different  propositions 
were  called  for  on  this  work,  but  only 
bids  on  the  main  proposition  follow. 
This  proposition  called  for  furnishing 
and  finishing  all  reinforced  concrete 
trolley  poles  for  the  Van  Ness  Avenue 


Each 

Commary.    Peterson    Co $42.00 

H.    U     Peterson 35.00 

T.    W.     McClenahan 44.00 

Robert  C.   Storrie   &  Co 110.00 

H.     S.     Tittle 33.55 


Open  Highway  Bids 
For  Five  Counties. 


HIellnay    Work    to    Be    Starte. 
iiieda,    Kern,      .Solano    and 
Countlen   at    Once. 


Bids  were  opened  in  Sacramento  by 
lie  State  Highway  Commission  for 
onstructing  state  highways  in  the  fol- 


lowing counti. 
(two  pieces), 
complete  list  c 
with  the  engii 
and  a  list  of  tin 
the  State   tollov 


rs    together 
ate    of    cost 


lit    pr 


for    thi: 


by  calli 


1  offlc 


secure 


SOL.4NO   CO.    DIV.   3   ROUTE  7    SEC.  A. 

Tieslau   Bros..   S.   F $   64.432.00 

T.    M.    Burns,    Sacramento....      79.2S0.00 

Fred    Leffler.    S.    F 137.392.50 

Daniel  O'Day.  S.  F 79.055.00 

Raisch    Imp.   Co..   S.   F 113.310.00 

Engineer's  Estimate,  $«0,9«9.S.'> 
Materials  furnished  by  the  State: 
pipe  railing,  reinforcing  steel,  corru- 
gated iron  pipe.  Portland  cement,  sand 
for  subgrade.  sand  and  coarse  aggre- 
gate for  concrete.  Total.  $43,911.21. 
ALAMEDA  CO.  DIV.  4  ROUTE  5  SEC.  C 
Bates.   Borland  &  Ayer,  Okd..  .$26,155.00 

Tieslau   Bros..   S.   F 19.538.05 

Fred    Leffler.    S.    F 37.242.50 

Engineer's    Estimate,    $34,163.57. 

Materials    furnished    by    State:      Pipe 

railing,     reinforcing  steel,      corrugafea 


pipe 


rtla 


for 


Id    and 
Total. 


coarse   agg 
$2,158.40. 

VENTURA    CO.    DIV.    7    ROUTE   2    SEC. 
P.  AND  G. 

Carl    Leonardt.    L,    A $43,911.35 

Lynn  S.   Atkinson.  L.   A 47,040.25 

A.    .1.    Ford,    L.    A 40.040.90 

Leigh    G.   Garnsey.   L.   A 59.695.35 

Modern    Constr.    Co.,    L.    A 35.516.35 

Eneiuecr's    Estimate,    $41,741.11. 

Materials    furnished    by    State:      Pipe 
railings,    reinforcing    steel,    corrugated 
Iron  pipe,   Portland  cement.   Total.   $16.- 
27S.05. 
KERN    CO.   DIV.  8   ROUTE  4   SEC.   F. 

Lynn    S.    Atkinson.    L.    A $4S.110 

Richard    Rothwell,    L.    A 56.323 

Taylor  &    Berliner.   L.   A 58,884 

Engineer's    Estimate.    $48,709.20. 

Materials  furnished  by  State:  Pipe 
railings,  reinforcing  steel,  corrugated 
iron  pipe,  Portland  cement,  sand  and 
coarse  aggregate  for  concrete.  Total. 
$39,264. 


Bnildiiig   Contracts   Awarded. 


SAN    FRANCISCO     COUNTY. 


1237 
1328 
1239 
1240 
1241 


1259 
1260 
1261 
1262 


shed  by  {11^ 


1274 
1275 
1276 
1277 
1278 
1279 
1286 
1281 
1282 
1283 
1284 
1285 


1293 
1294 
1295 


Owrner  Contractor 

SJiipman     Marcusson 

Yellowstone     ....Mangrum 

Quinn     Houle 

Eichler     Bell 

Xjanzendorf     .Montgomery 

St.  Ignatius    Spencer 

Kusich     Splletok 

McManus     Savage 

Dante     Rolandi 

Lapham     Lapham 

Throckmorten     ..Enggulst 

Grace     Grace 

Adams     Gllmour 

City  &  Co  S  F Carlson 

Same     Butte 

Same     Scott 

Same     Wright 

Yates     Riddle 

Bschen     Yates 

Same     Same 

Same     Same 

Lees .Jacobs 

Reinertsen     Anderson 

Kellogg    Marcussen 

Burbank      Nathan 

Same     Joost 

Same     Coburn 

Same     Vermont 

Same     Tile 

Same     Coleman 

Same     Ralston 

Same     Atlantic 

Same    Cal    PI    Glass 

Same    Van   Emon    Elev 

Same    W'n    Furnace 

•Same     Erode 

Same     Morehouse 

Same     Rex 

Same     Clarke 

McPhall     Cleese 

McGreal     Smith 

Scatena     De    Benedetti 

Bernhelm     Bernheim 

Morrison     Page 

Weinstein     Weinsteln 

Terranova     .  .  .  .Terranova 

"Lacey     Reite 

Johnson     Johnson 

Geschi     Hager 

Wolf     Watson 

De    Reiter    Elrldge 

Irvine     Nelson 

Pratt     Pratt 

■Merchants    Ice    Owner 

Same     Same 

Same     Same 

Johnson     Demarais 

McCann     Brunswick. 

Same  Penny 


2498 
3250 
4500 
7000 


5000 
2900 
2900 


5990 
6743 
1340 

18700 
4543 
5154 
2600 
3277 

12800 
1000 
1000 
1000 
2000 

31900 
2500 
500 
500 
1000 
1800 
2.5O0 
3600 


60000 
2150 
3750 
2011 


Wr 


.  Ver 


1298 
1299 
1300 
1301 
1302 
1303 
1304 
1305 
1306 
1307 
1308 
1309 
1310 
1311 


1316 
1316 
1317 
13  IS 
1319 
1320 
1321 
1322 
1323 
1324 
1325 
132G 


Trowbridge     La^ 

Skanoe     Mitrovich 

ILavenzo     Demartini 

De    LaFontaine.  ..  .Johnson 

Boettger     Boettger 

Go-an-/.     Brandon 

Hotaling     Letter 

Hill     Sullivan 

■Noonan     Parry 

'Pugliese     Pugliese 

Harvey     Crotbers 

McLaughlin     Old 

Voorman     Walker 

Ostlund     Haun 


Bur 


.Bur 


ster 


Fish     Hughe 

Hendrickson     Secor 

•Morris     Morris 

Same     Same 

Heyman     Heyman 

Keenan     Keenan 

Peterson     Peterson 

Gartland     Petersen 

Same     Spencer 

Same     Klimm 

Cath    Archh    ...Cal   Constr 

Dutton     Hippely 

Flahe 


Henry    In 


Co. 


ook 


Same     MacGruer 

Same   ...Paraffin  Paint  Co 
Same     Wagner 


1331  Same 


.Tittle 


2900 
2425 
4383 
6500 


450 
400 
450 
1900 
1900 
2300 
7000 
6000 
3460 
6400 
15474 
21175 
1925 
1500 
1000 


1318 
11573 
11656 

1133 


(1237)  LOT  8  BLK  3  St.  Francis  Wood. 
All  work  for  frame  residence. 

Owner Ida   F.   Shipman. 

Architect  ..  .Henry      H.      Gutterson.      SO 

Post,   San    Francisco. 
Contractor.. Marcus    Marcusson.    19    De- 

visadero.    San    Francisco. 
Filed  Apr.  13,  '14.     Dated  Apr.  10,  '14. 

Roof    boards    on $1323 

Ready   for   plaster 1323 

Completed   and   accepted 1323 

Usual   35   days 1764 

TOTAL  COST,  $7056 
Bond,  $3528.  Surety.  Aetna  Accident  & 
Liability  Co.  Limit.  100  days  after 
.\pril  18.  Forfeit.  $5.  Plans  and  speci- 
fications filed, 

(1238)  EXPOSITION  SITE,  Heating 
for  Yellowstone  Park  Concession. 

Owner Union    Pacific   System    Yel- 
lowstone   Park    Concession 
by   J.    B.      Kathrens.     Mgr.. 
Hearst  Bldg.,  S.  F. 
Architect  ...C,     H.     Snyder     and     E.     J. 

Austin. 
Contractor.  .Mangrum  &  Otter  Inc..  561 

Mission,    San    Francisco. 
Filed  Apr.  13,  '14.     Dated  Apr.   11,  '14. 

im  10th  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $2056 
Bond,  none.  Limit,  Oct.  9.  Forfeit.  $5. 
Specifications  only  filed. 

(1239)  E  TWENTY-SIXTH  AVE  125  S 
Lincoln  Way  S  25xE  120.  All  work 
for   six-room   and   bath    residence. 

Owner W.  J.  Quinn. 

-Architect  . .  .None. 

Contractor.  .David    Houle.    600    Market. 

San    Francisco. 
Filed  Apr.   13.  '14.     Dated   Apr.   10.  '14. 
Frame  up  and  rafters  set $661 


a  ted 


661 


Co 


iplcted     661 

Usual    35   days 661 

TOTAL  COST.  $2644 
Blind,  none.  Limit.  86  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

(1240)  E  TWENTY-THIRD  AVE  125  S 
Clement  E  125xS  25.  All  work  for 
two-story    frame    flats. 

Owner Georgie      C.   'Eichler.       1 9th 

Ave.  and  Lake,  S.  F. 
Architect  , ,  .None. 

Contractor.  .Bell    &    Rosslow.    550    Noe, 
San  Francisco. 
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PLATE  B 


Wednesday,     Apiil      :l'      iSh. 

Filed  Apr.   13,  '14.     Dated  Apr.   10,    14. 

Frame  up  to  celling  Joist t  937.50 

Brown  coated    937.50 

White    coated    937.50 

Completed  and  accepted 937.50 

Usual    35    days 1250.00 

TOTAL  COST,  {5000.00 
Bond.  none.  Limit,  70  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

CI  241)  S  BONITA  134-50  W  Polk.  All 
work  except  finish  hardware,  gas  and 
electric  fixtures,  walls  bed.s  and 
shades  tor  two-story  and  hasement 
frame   residence. 

I'wner Ernst        Lanzendorf,        1.-|34 

Vallejo,   San    Francisco. 
Engineer  ...O.      W.      Lanzendorf.      1534 

Vallejo,  San   Francisco. 
Contractor.  .B.      .1.      Montgomery.      1318 

Broadway,    San    Francisco. 
Filed  Apr.   13.  'H.     Dated  Apr.   11,  'H. 

Frame    up    $.1.-,0 

Enclosed     500 

1st  coat  paint  on 500 

Completed    and   accepted 535 

Vsual   35   days (;24 

TOTAL  COST,  I243S 
Bond,  J624.50.  Sureties,  Chas,  Schles- 
inger  and  Jno.  Brickwedel.  Limit,  July 
15.    1914.      Forfeit,    none.  Plans    and 

specifications  filed, 

11242)  NE  PULTON  &  PARKER  AVE 
E  175xX  275,  Construction  and  in- 
stallation of  7  entrance  doors  for 
brick  church. 

Owner President      and    Board      of 

Trustees      of    St.      Ignatius 
College,   Inc. 
Architect  ..  .Chas.    J.    L    Devlin,    Pacific 

Bldg.,  San  Francisco. 
Contractor.  .Spencer       Street       Planing 

Mill,    50    Spencer,    S,    P. 
Piled  Apr.  13,  '14.     Dated  Apr.  11,  '14. 
Doors,  door  frames  and  jamb  panls. 

dellvereld     {■  juO 

Balance    material    delivered 1500 

Completely     Installed     400 

Usual    35    days 8j0 

TOTAL  COST,  {3250 
Bond,  {1625.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  June  1. 
Forfeit,  {25.  Plans  and  specifications 
filed. 

(1243)  S  PACIFIC  154-6  W  Powell  W 
20-6XS  60.  All  work  except  lighting 
fixtures  and  window  shades  for  three 
story  frame  flats  and  store. 

Owner Vincente  J.  and  Vlncenza  ,L 

Kusich. 
Architect  . .  .None. 

Contractor..!.    Kusich,    I.   Spiletak    and 
D.    Vukovich.    1488    VaHejo, 
San   Francisco. 
Filed  Apr.   13,  '14.     Dated  Apr.   10,  '14, 

Frame   up    {   S43.75 

Brown    coated    843.75 

Mill    work    installed 843.75 

Completed     and     accepted 843.75 

Usual    35    days 1125.00 

TOTAL  COST,  {4500.00  • 
Bond,  {2250.  Sureties,  G.  B.  Podesta  & 
L.  S.  Rodovlch.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications  filed 
NOTE:  M.  Mattanovich,  Hewes  Bldg., 
is   the   Architect., 

(1244)  N  CALIFORNIA  45  W  21st  Ave 
W  50xN  70.  All  work  for  2  two-story 
and  hasement  frame  flats. 

Owner J.    P.    McManus,       IS]       21sf 

Architect  . .  .None. 

Contractor.  .W.   A.   Savage,      1222      I2th 
Ave.,  San  Francisco. 
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Filed  Apr.    13,   '14.     Dated  Apr.   11,  '14. 

1st  floor  joists   up {   500 

Rafters    on     1250 

Brown    coated    17,50 

Completed     i7,!;o 

Usual    35    days 1751) 

TOTAL   COST,    {7000 

Bond,      {3500,        Surety,      Pacific      Coast 

Casualty    Co.      Limit,    20   days.      Forfeit. 

none.      Plans   and   specifications   filed. 
NOTE:— One    building    to    be    erected 

N  California  70  W  21st  Ave. 


1245)      N.     536     BROADWAY.       Altera- 
tions and  additions  to  saloon,  etc. 

Owner Dante        Restaurant,      Inc., 

Premises. 
Architect  ..  .Louis      Mastropasqua.      5So 

Washington.  S.   P. 
Contractor.. F.       Rolandl,        550      Mont- 
gomery, San  Francisco. 

COST.    {2500 


(1246)      w  TWELFTH  AVE  225  S  Anza. 
Two-story  and   basement  frame  dwlg. 
O*^"*'' A.      R.   Lapham,     1853      .Mc- 
Allister,   San    Francisco, 
Architect  . .  .None. 
Day's  work.  COST.   {2750 


(1247)      E   FOUTY-SECOND   AVE    100   S 
Geary.     Raise  dwelling  and   add    two 

Owner p.   Throckmorlen,    Premises 

Architect  .  .  .None. 

Contractor..  B.    H.   Bngguist,      531      43rd 
Ave.,   San   Francisco. 

COST,    {750 


(1248)      SE    MOSCOW      250    NE      Persia. 
One-story  and  basement  frame  dwlg. 

Owner John  T.  Grace,    1013  Rhoue 

Island,  San  Francisco. 
Architect  . .  .None. 
Day's  work  COST,  -{1000 


(1249)      NW   WEBSTER    &      JACKSON. 
Lath   and  plaster  front. 

Owner Chas.    S.    Adams,   Humboldt 

Bank  Bldg.,  San  Francisco. 
Architect  . .  .None. 

Contractor.. W.   G.  Gilmour,    180   Jessie, 
San   Francisco. 

COST,   $550 


(1250)  S  WASHINGTON,  bet.  Powell 
and  Stockton.  Construction  of  brick 
school    (Oriental). 

Owner City  &  County  of  S.  F. 

Architect  .  ..Albert   Pissls.   Flood   Bldg.. 

San  Francisco. 
Contractor.  .Elmer  Carlson.    209      Pros- 
pect Ave.,  San  Francisco. 

COST,  {87,285 


ctor..L.    V.   Riddle,      201      EucliH 
Ave.,  San  Francisco. 

COST,    {5000 


11251)      ELECTRIC  WORK  ON  ABOVE. 
Contractor.  .Butte  Eng.  &  Eiec.  Co.,   683 
Howard,  San  Francisco. 

COST,   {23ST 


(12521    HEATING    AND    VENTILATING 

on  above. 
Contractor.  .Scott  Company. 

COST.    {3260 


(1253)  PLUMBING  AND   GAS    FITTING 
on  above. 

Contractor.  .Chas.   Wright. 

COST,   {5200 

(1254)  E      PALM     AVE    290   N     Geary. 
Two-story  and  basement  frame  dwlg. 

Owner Jeanette    Yates,    201    Euclid 

Ave.,  San  Francisco. 

Architect  ...J.  M.  Geary,  23d  &  Folsom, 
San  Francisco, 


E      COLLINS    196-8      N      Geary. 
)-story  and  basement  frame  dwlg. 

' L.  Eschen  &  Co.,  Geary  and 

Collins,    San    Francisco, 
cfl  . .  .None. 

i.t„r..Wm.   Yates,   325    2Ist     Ave., 
San   Francisco. 

CCST.  {2900 

E      COLLINS  .221-8      N      Geary, 
i-story  and  basement  frame  dwlg 

■ L.  Eschen  &  Co..  Geary  and 

Collins,    San    Francisco. 
ect,..None. 

Mtor..Wm.    Yates.    335    21st    Ave., 
San  Francisco. 

COST,    {2900 

E      COLLINS    171-S      N      Geary, 
-.■itory  and  basement  frame  dwlg 

L.  Eschen  &  Co.,  Geary  and 

Collins,    San    Francisco. 


Arcltitect .  .  -Non 
Contractor..  Wi 


Yate 


33 


21st    Ave., 
COST.    {2911(1 


(125S)    Nm   CALIFORNIA   &   STOCKTON 


Cu 


open 


alls 


Owner Mrs.      Margaret      Lees,    7,'i5 

Market,  San  Francisco, 

Architect  ...Henry  C.  Smith,  785  Mar- 
ket, San  Francisco. 

Contractor.  .Jacobs,  Bald  &  Levingston 
COST,   {800 

(1259)  E  SIXTH  AVE  50  N  Kirkham. 
Ail  work  for  two-story  and  basement 
frame  flats. 

Owner J.  and  Selma  Relnertsen. 

Arcliltect  ...O.  E.  Evans,  2367  Mission, 
San  Francisco. 

Contractor.. S.    R.    Anderson. 

Filed  Apr.   14,  '14.     Dated  Apr.   14,  '14. 

Frame  up    {1025.00 

Brown   coated    1025.00 

Standing   finish    on 1025.00 

(Completed   and   accepted 1027.50 

Usual    35    days 1367.50 

TOTAL  COST,  {5470.00 

Bond,    none.      Limit,    70    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(1260)  NE  UNION  AND  LAGUNA  N  45 
XB  60.  Alterations  and  additions  to 
two-story  and  basement  frame  bldg. 

Owner Annie    E.    Kellogg. 

Architect  ..  .Prank  S.  Van  Trees,  1925 
Hyde,   San   Francisco. 

Contractor.. Marcus  iMarcussen,  19  De- 
visadero,    San    Francisco. 

Filed   Apr.    14,   '14.     Dated   Apr.   4,  '14, 
Completion      of     work   in     base- 

"'""    {1000 

Completed   and    accepted looo 

Usual    35   days 1051, 

TOTAL   COST,    {3050 

Bond,  none.     Limit,   60  days  from  April 

6.      Forfeit,  none.     Plans  and  speciflca- 

NOTE:— 1st   report  April   11,  No.   1172. 

(12611  NW  POST  AND  STOCKTON  N 
137-6XW  137-6.  Plumbing  accessories 
for  steel  and  concrete  hotel  building. 

Owner Blanche  M.  Burbank,  Union 

Square    Hotel,    S.    F. 

Architect  ..  .Macdonald  &  Macdonald, 
Holbrook    Bldg,.    S,    F. 

Contractor.  .Nathan-Dohrman  Co.,  Sut- 
ler  Bldg..    San   Francisco. 

Filed   Apr.   15,   '14.      Dated   Apr.   8,  '14. 


2fi 

On   1st  and   loth  of  eacl)   month     75% 

Usual    35    days 25% 

TOTAT^  COST,  $741 
Bond.  none.  Limit,  on  oonipletion  of 
haridware.  Forfeit,  $.iil.  PI.^Ils  and 
specifications  flled. 

(1262)      HARDWARE    OX    ABOVE. 
Contractor.. Joost    Bros.,     vr.t     Market, 

San  Francisco. 
Filed   Apr.    15,  '14.      Dated   Apr.   6.   '14. 

Payments    same   as    above 

TOTAL  CO.ST.  $2701) 
Bond.  none.  Limit.  90  days.  Forfeit, 
$50.     Plans  and  specifications   flled. 

(12G3)      WOODWORK    ON    ABOVE. 
Contractor.. Ira        W.        Coburn,        Inc., 

Hearst  Bids..  S.  F. 
Filed  Apr.  15,  '14.     Dated  Apr.   S,  '14. 

Payments    same    as    above 

TOTAL  COST.  $28,000 
Bond,  $14,500.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  30  days.  Forfeit. 
$50.     Plans  and  specifications   Hied. 

(1264)  MARBLE    V^ORK    ON    ABOVE. 
Contractor.. The    Vermont     .Marble    Co., 

244   Brannan.  S.  F. 
Filed  Apr.  15,  '14.     Dated  .Mar.   31,  '14. 

Payments    same    as    above 

TOTAL  COST,   $540 

Bond.    none.      Limit,   as   required.      For- 
feit. $50.     Plans  and  speclflcations  filed. 

(1265)  TILE    WORK    ON    ABOVE. 
Contractor.. Tile      Manufacturing      Co., 

526   Bay.   San   Franicsco. 
Filed  Apr.  15.  '14.     Dated  Mar.  30,  "14. 

Payments    same    as    above 

TOTAL  CO.ST.  $2850 
Bond,  $1425.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  as  re- 
quired. Forfeit.  none.  Plans  and 
specifications  flled. 

(126G)      PLUMBING    ON    ABOVE. 
Contractor.  .Alexander       Coleman,       706 

Filed  Apr.  15,  '14.     Dated  .Mar.  23.  '14, 

Payments    «ame    as    above 

TOTAL  COST.  $19,448 
Bond,  $9724.  Surety.  Fidelity  &  DS-' 
posit  Co.  of  Maryland.  Limit,  as  re- 
quired. Forfeit,  $50.  Plans  and  speci- 
fications   flled. 

(1267)      STEEL   WORK    ON    ABOVE. 
Contractor.. The   Ralston    Iron    Works, 

20th    and    Indiana.    S.   F. 
Filed  Apr.  15,  '14.     Dated  Mar.  20,  'U. 

Payments    same    as    above 

TOTAL  COST.  $25,000 
Bond,  $12,500.  Surety.  The  Aetna  Ac- 
cident &  Liability  Co.  Limit.  70  days 
after  May  23.  Forfeit.  $50.  Plans  and 
speclflcations  filed. 


(I'JSS)      LATHING   ON    ABOVE. 
Contractor.  .The    Atlantic    Fireprooflng 

Co..    Pacific    Bldg..    S.    F. 
Filed  Apr.  15,  '14.     Dated  Mar.  21,  '14. 

Payments    same    as    above 

TOTAL  COST,  $5400 
Bond,  $2700.  Surety.  Maryland  Casu- 
alty Co.  Limit,  as  required.  Forfeit, 
$50.     Plans  and  specifications  filed. 


(1269)      GLAZING    ON    ABOVE. 
Contractor.   California  Plate  &  Window 
Glass  Co..  864  Mission.  S.  F. 
Filed  Apr.  15.    U.     Dated  Mar.  26,  '14. 

Payments    same    as    above 

TOTAL  COST.  $1987 
Bond;  $993.50.  Surety.  Maryland  Casu- 
alty Co.  Limit.  5th  day  after  notifica- 
tion. Forfeit.  $50.  Plans  and  specifica- 
tions flled. 


U'lLDlNG   AND    INDUSTRIAL  NEWS 

(1270)  FURNISHING     AND     SETTING 

Co^ntrTct°o".  ."van  Emon  Elevator  Co.,  60 

Natoma,    San    Francisco. 
Filed  Apr.  15,  '14.    Dated  Mar.  21,  '14. 

Payments    same    as    above 

TOTAL  COST,  $5990' 
Bond,  $2995,  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  as  required.  For- 
fe'u.  $50.     Plans  and  specifications  flled. 

(1271)  ROOFING   AND  SHEET   METAL 
work   on   above. 

Contractor.. Jas.    T.    Conway    (as    West- 
ern Furnace  &  Cornice  Co.) 
1645  Howard.  S.  F. 
Filed  Apr.  15.  '14.     Dated  Mar.  25.  '14. 

Payments    same    as    above 

TOTAL  COST.  $6743 
Bond.  $3372.  Surety,  The  Aetna  Acci- 
dent &  Liabiitiy  Co.  Limit,  as  requir- 
ed. Forfeit.  $50.  Plans  and  specifica- 
tions filed. 

(1273)      ORNAMENTAL    IRON      WORK 

on  above. 
Contractor.. Erode       Iron       Works.       31 

Hawthorne.  S.   F. 
Filed  Apr.  15.  '14.     Dated  Mar.  21.  '14. 

Payments    same    as    above 

TOTAL  COST,  $1340 
Bond  $700.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  none. 
Forfeit,  $50.  Plans  and  specifications 
filed 

(1273,      PLASTERING   ON    ABOVE. 
Cotractor.  .C.     C.     Moreliouse.     Crocker 

Bldg..    San    Francisco. 
Filed  Apr.  15.  '14.     Dated  Mar.  21,    H. 

Payments    same    as    above 

TOTAL  COST.  $18,700 
Bond,  $9350.  Surety.  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  as  re- 
quired. Forfeit.  $50.  Plans  and  speci- 
fications  filed. 

(1274)  ELECTRIC  WORK   ON   ABOVE 
Contractor.. Rex    Elec.    &     Constr.    Co., 

Monadnock    Bldg.,   S.   P. 
Filed  Apr.  15.  '14.     Dated  Mar.  24.  '14. 

Payments    same    as    above. 

TOTAL  COST.  $4543 
Bond  $2271.  Surety.  Southwestern 
Surety  Ins.  Co.  Limit,  as  required. 
Forfeit.  $50.  Plans  and  specifications 
filed. 

(1275)  PAINTING    ON    ABOVE. 
Contr.ictor..  Clarke      &      Dickson.      1754 

Haight.   San   Francisco. 
Filed  Apr.  15,  '14.     Dated  Mar.   23.  '14, 

I'ayments    same    as    above 

TOTAL  COST.  $5154 
Bond.  $2577.  Surty.  Chicago  Bonding  & 
Surety  Co.  Limit,  as  required.  Forfeit. 
$50.     Plans  and  specifications  filed. 

(1276)  E  TWENTY-FIRST  AVE  200 
N  Anza  N  25xE  120.  All  work  for 
two-story    frame    residence. 

Owner W.  J.  and  wife  Ella  M.  Mc- 

Phail.   464    21st   Ave.,   S.   F. 
Architect  ...George   F.   Cleese   . 
Contractor.. George  F.  Cleese.   524   2(th 

Ave..  San  Francisco. 
Filed  Apr.  15.  '14.     Dated  Apr.   14.  '14. 

Frame   up    »«5J; 

Brown   coat   mortar   on 6-^ 

Completion     of    building 6a0 

Usual   35   days 650 

TOTAL  COST.  $260'- 
Bond,  none.  Limit.  30  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(1277)  S  TWENTY-SECOND  200  E 
Guerrero  E  25xS  114.     Repairing  and 


'>'>'ednesday.      April      22.      1914. 

renovating  three-story  and  basement 
frame  flats. 

Owner Patrick   MoGreal,    3259    22d, 

San  Francisco. 
Architect  ..  .Chas.    J.    I.    Devlin,    Pacific 

Bldg..   San   Francisco. 
Contractor.. J.      W.Smith,      180      Jessie, 

San   Francisco. 
Filed  Apr.  15.  '14.     Dated  Apr.  15,  '14. 
On  1st  and  15th;  comg  May  next     75% 

Usual  35  days,  25% .$819.25 

TOTAL  COST.  $3277.00 
Bond,  $1700.  Sureties.  A.  Lynch  and  D. 
.).  Sullivan.  Limit,  40  days.  Forfeit. 
$10.     Plans  and  specifications  filed. 

(1278)  S  GREENWICH  192-6  E  Fill- 
more E  27-6x8  120.  All  work  for 
three-story  and  basement  frame  flats. 

owner Fortunate      and    Francesco 

Scatena,      634    Washington. 
San    Francisco. 
Architect  ...Chas.  Fantoni.  916  Kearny, 

San    Francisco. 
Contractor.  .A.  DeBenedetti  &  G.  Cuneo 

20  Cotter.  San  Francisco. 
Filed  Apr.  15.  '14.     Dated  Apr.  9,  '14. 

Building    roofed    $3200 

Brown    coated    •*200 

Completed   and    accepted 3200 

Usual   35   days 3200 

TOTAL  COST,  $12,800 
Guaranty  bond  in  favor  of  owner. 
Sureties,  Pio.  De  Martini  and  A.  Crovo. 
Limit.  90  days  after  April  14.  Forfeit. 
$6.     ""lans  and  specifications   filed. 

11279)  S  PINE  81-3  W  Webster.  One- 
story   Iirick    garage. 

Owner H.    W.    Bernheim.    Grenoble 

Apartments.  1'    F. 
.Architect  .  .  .None. 
Day's  work.  COST.  $1000 

(1280)  NO.  22  SADOWA.  Add  one- 
story  to  dwelling  and  minor  changes. 

Owner Minnie       Fisher      Morrison, 

Premises. 
Architect  .  .  .None. 

Contractor.  .C.      W.      Page.    12      Sadowa. 
San  Francisco  . 

COST,   $1000 

1281)  NO.  1041  MARKET.  Cut  open- 
ing in  floors  and  install  windows. 

Owner Weinstein   Co.,   Premises. 

.Architect  .  .  .Wm.        Knowles,        Hearst 

Bldg..  .San  Francisco. 
Day's  work.  COST.  $1000 

(1282)  SE  PARIS  275  S  Persia.  Two- 
story  and  basement  frame  dwelling. 

Owner M.    J.    Terranova,    68    Post, 

San    Francisco. 
Architect  ...Rhodes  &  Marish.  3372  16th 

Day's    work.  COST.    $2000 

(1283)  S  POST  90  W  Larkin.  Four- 
story  and  basement  Class  "C"  con- 
crete  (27)   apartments. 

Owner E.  V.  Lacey  and  J.  B.  Reite 

Architect  ..  .Rousseau   &   Rousseau,   437 

Monadnock    Bldg..    .S.    F. 
Day's    work.  COST.    $31,900 

(1284)  E  TWENTY-THIRD  AVE  175 
N  Irving.  Two-story  and  basement 
frame  dwelling. 

Owner .lohnson    &    Johnson.    55-A 

Devisadero.  S.  F. 
.Architect  .  .  .None. 
Day's  work.  COST.  $2500 

(1285)  NO.  3001  STEINER.  Minor 
changes   in  saloon. 

Owner Peter  Ceschl,    Premises. 


Architect  ...L.        Weisemanii,        i-„iiic 

Bldg.,   San    Francisco 
Contractor...!.    Hager. 

CO.ST,    J.-,oo 

I12S6)      S  SUTTER    150    W   Larkln    Un 
derpln   one-story  brick  store. 

°'^"'^'' ■"■<>"  &  HoUman,  37  -Mont- 

gomery,    S.   F.    (Agents) 
Arcliuect  ...W,    H.    Crlm    Jr. 
Contractor... Sidney    Watson,    ISO   Je.-ssje 
•San    Francisco. 

COST,   $500 

(12S7)      W   HOLUSTER      175   S  Griffith 
One-story    frame    dwelling. 

°"'"'''' Virginia     De   Relter.      urn 

Hollister,   San   Prancl.Jco 
Arctiltect  .  ..None.  '      ' 

Contractor..!.  B.  Elridge,  923  Hollister 
San   Francisco. 

COST.   $1000 

I12SS)      SE    BUSH   &   LEAVENWORTH 

Enlarge  and  add  rooms  and   2  baths.' 

'^"'"^'' James  Irvine,  Crocker  BI.ls 


BUILDING   ,\ND   INDrSTRIAL   NEWS 


TOTAL  COST,   $215 
t.   90  (lays  ufte 


and   spe 


Completed 
:tO  dnyn  ofte 

Bond,  none.  ] 
6.  Forfeit,  no 
tlons  Hied. 

<12»5)  NB  JACKSON  AND  CHERfiV 
No.  20  Cherry.  Tearing  out  and  all 
new  wood  work  and  panel  work 
doors,  mirrors,  .setting  of  finish    hard- 


ri 


27 

~n-;::;:;;;;::::;;;  ^ 

TOTAL  COST.  $2901) 
iie.  Limit,  30  rtriy.s.  Forfeit 
ins  and  specincaliuns  liled 


for 


alte 


Owner.... 
Architect 


Contr 


Contractor.. Holger  &  Carl  Nelson    JI.tO 
21st.  San  Fiancisco. 

COST,   $I,SOO 

I12S9)  E  THIRTT-SEVENTH  AVE 
'10  N  Cabrillo.  Two-story  and  base" 
ment   frame   dwelling.    . 

°'^"^'- J-      J.    Pratt,    6737      Geary. 

San   Francisco 
Architect  .  .  .None. 

Contractor.. Roy  A.  Pratt  &  Co..  6632 
Geary,  San  Francisco. 

COST,   J2500 

(1290)      E    VARENNES    77V4     N    Green. 

Two-story    and    basement    frame    (2) 

°""" E.  andO.  Cicerone,  71  Val- 

pariso,  San  Francisco 
Architect  .  .  .None. 
Days  work.  COST.   $3600 

(1291)  SE  LOMBARD  &  MONTOaMERY 
Two-story   frame   stable. 

°""*-- Merchants'      Ice      &      Cold 

Stoi-age  Co.,  Lombard  and 
^'>"<^i'y.    San    Francisco 

Architect  ..  .Edmund  Kollofrath.  560 
Belvedere,  San  Francisco 

^''''  '   '^°*-         COST,    $1000 

(1292)  SE  LOMBARD  &  MONTGOMERY 
One-story   Class   "A"   engine   house 

°""'"- Merchants-      ice      &       Cold 

Storage  Co.,  Lombard  and 
'Battery,   San   Francisco. 

Architect  ...Edmund  Kollofrath,  560 
Belvedere,    San    Francisco 

fays   work   .  COST.    $2750 

(1293)  SE  MONTGOMERY  &  LOMBARD 
Five-story  and  basement  Class  -C" 
ice  and   cold   storage   building. 

°""'*'' Merchants-      Ice      &       Cold 

Storage  Co.,  Lombard  and 
Battery,    San   Francisco. 

Auh.tect  ...Edmund  Kollofrath.  560 
Belvedere,    San    Francisco. 

uays    work.        ^ COST,    $60,000 

(1294)  W  TEXAS  155  N  20th   N  -'S  

AH  work  for  frame  cottage. 

O^ner Albert   Johnson.    315    Texa^ 

San    Francisco  ' 

Architect  . .  .None. 
Contractor.. B.  w.  Demarals,   732  Page 

San  Francisco, 
filed  Apr.   16.  -14.     Dated  Apr.   1.  -14 
Koof  on    .  ._„ 
$539 


W.   D.  .McCann. 
.Houghton    .Sawyer,    Slirevc 
Bldg.,   San   Francisco. 
■  Tile   Brunswick    Balke   Col- 
lender      Co.,      765      Mission 
San  Fxanclsco. 
Filed  Apr.  16,  -14.     Dated  Mar.  IS,  -14 
As    woik    progresses    on     1st    of 
each    month    payments    of...  7,», 

Usual    35    days '      .,5^° 

Ttr.    ,,      .,0-  TOTAL  CO.ST,   $3"750° 

■Bond,  $1S75.  Surety.  Fidelity  &  De- 
Posit  Co.  of  Maryland.  Limit  as  fast 
as  required.  Forfeit,  $10.  plans  n„,i 
specifications  filed.  ' 

(1296)      STEEL    WORK,    IRON    WORK 

brick,    dampproofing,      roofing,      sheet 

metal,        carpenter,      framing       rnnf 

Sheathing,   stairs,  plaster,     pfumbing 

^  wiring  and  heating  on  above 

Contractor.. Isaac   Penny,    Phelan    Bldg 

San   Francisco 
Filed  Apr.   16,  -14.     Dated  Mar    9    -J4 
Payments    same    as    above. 

„      ..  TOTAL  COS-r,"j2o'll  30 

Bond,  $1005.  Surety.  United  states  Fi- 
delity &  Guaranty  Co.  Limit  as  fast 
as  required.  Forfeit,  $10.  Plans  and 
specifications    filed. 

(1297)  SE  YORK  &  TWENTY-THIKi, 
All  work  tor  one-story  and  base' 
ment  frame  building. 

Owner Mrs.  Rose  Wrlnn 

Architect  .  .  .None. 

Contractor.. J.    H.      Verner.    1921      23rd 
San   Francisco 

Piled  Apr.  16,  -14.     Dated  Apr.  16,  -14 
35  da.vs   after  completion $1,575 

RnnH  TOTAL  COST,    $1575 

Bond,    none.      Limit,    60    days.      Forfeit, 

none,     l-lans  and  specifications  filed. 

"IVU''J°^'^  ^""^  SHANNON  S 
92-6XE  5,-6.  Plumbing  for  seven- 
story  and   basement  Class   -C"   bide 

""^"^ H.  O.Trowbridge  I-  unused 

Realty  Co  (by  Cameron  & 
Archi,  .  ^.'^^'onl.  ISO  Jessie,  s.  F. 
Architect... Predk.   H.    Meyer,    Bankers' 

Investment  Bldg.,  s.  F 
Contractor.. Herman     Lawson.     344'  4th 

Ave.,  San   Francisco 

^'o^  f"^/-"-  ''*■     Dated  Apr.  I's,  -14. 

On   1st  of  each   month..  7,„ 

Usual    35    days...  !,-^ 

Bond,$95S..  Sure^^';:-L:S 
J-  P.  Leonard.  Limit  none  Fo^,»(7 
10.     Plans  and  specifications,   none. 

(1298)  NW  BRYANT  50  NE  Converse 
NE  25XNW  75.  Alterations  and  addU 
mns   tor   two-story   frame   store   and 

Owner John  Skance    4')4    Sth     <?    V 

Architect  ...None. 

Contractor..  J.    I.    Mltrovich    Bldg.,    Co. 

Piled  Apr.  17,  -14.     Dated  Apr.  4    -14 

On   signing   contract $500 

As  work  progresses  weekly  pay- 


"-"'■11  .V  BROADWAY  137-6  W  Ma.son 
"  -T-6.VN  137-6.  All  work  ^xc'ept 
"""d.nions,  cement  floors  In  base- 
"■-iil,  shades,  gas  and  electric  flx- 
tirifs  f,„.  two-story  frame   Hats. 

"■"" Stephen      P.      Lavezo      and 

Prank     Rossi,   93s     Broad- 
way, San  Francisco 
.Ai'ri,it,-,.i  ..  .None. 

l'"ntia<i,,,...Demartlnl    &    Co.,    274    'gth 
San  Francisco  "'      ' 


Stic 


iiastering    completed    2aV 

i-omplcted    and    accepted o=J 

"■•'"="    ^'    ^^y^ ;     2»% 

,,      ^  TOTAL  COST,   $24'-, 

t:nnd^  none.      Limit,    70    days.      ForfeU, 
»•'■      Flans   and   specifications   filed. 

'l;»ini^  E  NINTH  AVE  325  N  Fulton  , 
,■;;."'/''  '■"■  ,  Excavation,  grading,  con- 
me.  brick,  carpenter  work,  etc.,  for 
ino-.stiiry   frame   flats. 

""■'"■'' -Jos-  A,  De  La  Fontaine 

Architect  ...J,  E.  Krafft  &  Sons,  Phelan 

Bldg.,    San    Pranicsco. 
i-"ntractor..J.  Harold  Johnson    73'   911, 
,,.,  -*^'e-.  San  Francisco 

I'.led  Ap,.   17-14.     Dated  Apr.   9,   -14. 
Roo     sheathed   &   floors    laid.$  900.00 
"001    on,    plastering   finished   and 

completed     ^ 

•l«    ilajM    nf»er jjgj  ,. 

n.     ,      .,„  TOTAL  COST,' $4383.'75 

Bond,  $2200.  Surety,  Fidelit;  ■&  De- 
P-i.  Co.  Of  Maryland.  Limit'  Aug  1. 
Po-^eu.  none.     Plans  and  specifications 

.-li 


(13011 
Thr. 


(130 


N'     LAKE      30    W    Tenth      Ave. 
e-.xtory  and   basement   frame    (3) 

'^'•ea     Roettger,     612     Mills 

Bldg.,  San  Francisco 

'^     "  f^n^rl"""''    '"'    '^■'''™>-- 
''"'■''■  COST,    $6600 


W    FILLMORE    137-6    s    Grove 
Lnderpin  wall. 

'!h'^l  ■■;■■■?.'"''   °''''"'-   l^lnuba,   Cal. 
iimcpt  .  .  .i<rank      s.      Holland,       lo-" 

Haight,  San   Francisco 
inlr.icioi-.  .Brandon      &      Lawson     Sll 

Hearst  Bldg..  s.   P. 

COST,    $400 


(I.'inj) 


Architect 
Contracto 


.S^H-^IOHT   40   E  Stanyan,      Re- 

Hotaling  Estate  Co..  Mer- 
chants- Exchange  '  Bldg., 
ban    Pranolsco. 

t  .  .  .None. 

'"  "it,'  ,T-  ^'^^'  *  Sons,  303 
Sheldon    Bldg.,   s.   P. 

COST,    $1500 
NO.       1251     .JONES.         Underpin 


■  ■^'^-       Harry       Hill,       3660 
Washington,'  San   Francisco 

•■-V.     Blaisdell.     255     Califor- 
nia, .San  Francisco. 
•D.   J.    and    T.   Sullivan    and 
Brandon      &    Lawson       ISO 
■Tessie,    San    Francisco. 

COST,    $500 
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11305)      N      GKAKTON    Oil 


Add  one 

room  n 

ad 

new 

roof. 

o 

wner. 

.Mrs. 

M. 

J. 

.\oonan. 

Raym 

ond 

San 

Franci 

jCO. 

A 

rchitect  . 

..None 

r 

on  tractor 

.  .T.   H. 

Pa 

rry. 

222   Ray 

mond. 

San  Franclscc 

1306)      NC 

COST 
IO>T. 

S400 

1 

).      227 

MISS 

Minor 

COST.   $1900 


On 


changes  in   store  . 

Owner G.    Pugliese.    Premises. 

Arcliitect  ...J.  A.  Porporato.  619  Wash- 
ington.   San    Francisco. 
Day's  work.  COST.   J400 

(130T)      NOS.     1217-1219     MCALLISTER. 
Minor  changes  and   repairs   on   stores 

Owner Captain       Harvey,      Mission 

Street  Wharf.  S.   F. 
Architect  . .  .None. 

Contractor.  .F.    Crothers,    H26    10th    Ave 
San   Francisco. 

COST.     $830 


11316)      W   HURON   200   S  Sickles. 

and      one-half-story     and      basement 

frame  dwelling. 

Owner Oscar  Heyman  &  Bro.,    |42 

Market,  San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $2300 

(1317)  BE  GROVE  AND  MASONIC. 
Three-story  and  liasement  frame  (6) 
apartments. 


Day 


COST,   $7000 


(131S) 


In- 


(1308)  N    .JESSIE    SO    W    Sev 
stall  bake  oven. 

Owner T.  L.  McLaughlin. 

Architect  . .  .None. 

Contractor.  .John  Old.   13S   Beulah,  S.  F. 
COST,  $10011 

(1309)  NE  FOURTH  AND  MISSION. 
Wire  mesh  ajjd  pine  floor,  new  front 
and  windows. 

Owner Voorman    &    Co.. 

ket,    San    Francisco. 
Architect  ...W.    J.     Miller.     45     Kearny, 

.San   Francisco. 
Contractor.. P.  J.   Walker  Co..   1073   Mo- 

nadnock   Bldg.,  S.  F. 

COST.   $400 


E  TWENTY-THIRD  AVE  125 
S  Taraval.  Two-story  and  basement 
frame   (2)  flats. 

Owner E.  Peterson,  1205  10th  Ave., 

San  Francisco. 
Architect  . .  .None. 
Days   work.  COST.    $6000 


Mar- 


(1310)      N    SANCHEZ    11 


N    nth;    No. 
ining  walls. 

Owner John    Ostlund.    Premises. 

Architect  . .  .None. 

Contractor.. C.  C.  W.   Haun,   ISO  Jessie, 
San  Francisco. 

COST,  $4  00 


(1311)  NE       EDDY     AND       STEINER. 
Add    two    rooms    and    minor    repairs. 

Owner A.    Burmeister.    15S2    Eddy. 

San   Francisco. 
Architect  .  ..Floulkes       &       Hildebrand. 

Ills   Crocker   Bldg.,  S.   F. 
Day's  work.  COST.  $450 

(1312)  NO.   4122  GEARY.     New  front. 
Owner C.      Fish.    600      Fife      Bldg.. 


COST,   $400 
(1313)      NO.    376- SUTTER.      Kepair    fire 


(1319)      SW    GEARY    AND    LABKIN    W 
76xS    120.      Steam    heating   and    steam 
fitting   for   six-story     and      basement 
hotel    building. 
Owner P.    J.    Gartland,    467    Guer- 
rero, San  Francisco. 
Architect  ...Rousseau  &  Rousseau,  Mo- 

nadnock   Bldg.,   S.   F. 
Contractor.  .Petersen-James      Co..      710 

Larkin,    San    Francisco. 
Filed  Apr.  IS,  '14.     Dated  Apr.  16,  '14. 

On    10th    of   each   month 75% 

Usual    35    days 25% 

TOTAL  COST.  $3460 
BorJ.  $1730.  Sureties,  R.  W.  Kinney 
and  J.  H.  Wright.  Limit,  as  soon  as 
possible.  Forfeit.  none.  Plans  and 
speciflcations  filed. 

(1320)      MILL    WORK    ON    ABOVE. 
Contractor.. Spencer      Street       Planing 

Mill.  50  Spencer,  S.  F. 
Filed  Apr.  18,  '14.     Dated  Apr.   16,  '14. 
All     outside     frames     and     sashes 

delivered     $1600 

Inside    mill     work    delivered 1600 

Mill  work  completed  &  accepted  1600 

Usual    35    days 1600 

TOTAL  COST.  $6400 
Bond,  $3200.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  as  fast 
as  required.  Forfeit,  none.  Plans  and 
specifications  filed. 


damage. 


lOO'J 


Owner Wm.   Hendricks 

Shreve  Bldg..  S.  F. 

Architect  . .  .None. 

Contractor.. L.    A.      Secor,    SO      Casselii, 
San  Francisco. 

COST,   $450 

(1314)      W  ELEVENTH  AVE  50  N  Anza 


San  F 
Architect  . .  .None. 
Contractor.  .A.   T. 


616  9th  Ave.. 
COST.   $1900 


13151      W  ELEVENTH  AVE  25  N  An: 
Two-story  and  basement  frame  dwl 

„.ner A.   T.    Morris,    616    9th   Ave 

San    Francisco. 


(1321)  PLUMBING,  SEWERAGE,  GAS 
fitting,   etc..   on   above. 

Contractor.  .Frank   J.   Klimm,   221   Oak. 

San  Francisco. 
Filed  Apr.   IS.  '14.     Dated  Apr.   IS,  '14. 
Roughing  In  of  plumbing  done. $7000 

Completed  and   accepted 4605 

Usual    35    days 3869 

TOTAL  COST.  $15,474 
Bond,  $7750.  Sureties.  Jeremiah  Dono- 
van and  David  Lyons.  Limit,  as  soon 
as  possible.  Forfeit,  none  Plans  and 
specifications   filed. 

(1322)  N  MISSION.  bet.  'Inird  and 
Fourth.  Structural  steel,  cast  iron 
bases  for  St.  Patrick's  Church. 

Owner Roman  Catliolic  Arch- 
bishop of  S.  F..  1100  Frank- 
lin.  San  Francisco. 

Architect  ...Shea  &  Lotquist.  742  Jones 
San  Francisco. 

Contractor.  .California  Constr  .  Co. 
(cpn).,  Monadnock  Bldg., 
San  Francisco. 


Wednesday.      April      22,      1914. 

i'ilcd    Api:    IS,    '14.      Haled    Apr.    9.    'H. 
When    completed    and    ready    for 

erection,    value    ot    material 50% 

Completed  and  accepted,  value  ot 

material    erected    75% 

Usual    35    days 25% 

TOTAL  COST,  $21,175 
Bond,  $10,587.50.  Surety,  Pacific  Coast 
Casualty  Co.  Limit.  110  days  from 
April  14.  Foi-feit,  $25.  Bonus.  $25  a 
day.     Plans  and  speciflcations  filed. 

(1323)  NW  CALIFORNIA  AND  DE- 
visadero  W  82-6x45.  Alterations  and 
additions,  except  wiring,  electric  fix- 
tures and  shades  or  two-story  fi-ame 
dwelling. 

Owner Mary   E.    Dutton,    Insurance 

Exchange  Bldg..  S.  F. 

Architect  ..  .Nathaniel      Blaisdell,        235 
California,   San    Francisco. 

Contractor.  .L.  Hippely,  1464  Grove,  S  F 

Filed  Apr.   IS.  '14.     Dated  Apr.   16,  '14. 
Framing  &   enclosure   completed  .$480 
New   windows   ready   for   glazing  4S0 

Completed    and   accepted 483 

Usual   35   days ■'82 

TOTAL   COST,    $1925 

Bond,    $963.      Surety,    Royal    Indemnity 

Co.     Limit,  40  day.s.     Forfeit.  $10  .Plans 

and  speciflcations  filed. 

(1324)      N    CLEMENT    32-6    E    25th    Ave 
E    25x100.      All    work    for    one-story 
frame    store    building    and    move    cot- 
tage   from    ffont    to    rear    ot    lot    and 
construct       basement       under       same, 
painting,    gas    and    electric     fixtures, 
excepted. 
Owner Jos.   P.   and    Mary    A.  Flah- 
erty,  2348  Clement,   S.   F. 
Architect  . .  .None. 
Contractor.  .Thos.   Hamill.   26S   25th    Ave 

San    Francisco. 
Filed  Apr.  18.  '14.     Dated  Apr.  11.  '14. 

Frame  up  and  roof  on $375 

Brown    mortar    on 

Completed    and    accepted 375 

Usual    35   days 

TOTAL  COST,  $1500 
Bond,  none.  Limit.  35  days.  Forfeit, 
none.      Plans    and    speciflcations    flled. 

1,1325)      NE    BIXTEBNTH     AND    IMIS- 
slon       N       260xE       240.  Plumb 

drains,  gas  fltting,  plumbing  fixtures, 
etc.,  for  two-story  dancing  pavilior 
and   alterations   to   present   building. 

Owner Henry    Investment    Co..    Isl 

and    -Market.   San   Franciscc 
Architect  ..  .Henry       H.    Meyers,      Kohl 

Bldg.,  San  Francisco. 
Contractor.  .F.      W.    Snook.      596      Clay, 

San   Francisco. 
Filed  Apr.  IS.  '14.     Dated  Apr.  14.  '14. 

Rough    piping    in $400 

Completed     and     accepted 

Hit    ilnyK    after 

TOTAL  COST,  $1000 
Bond.  $500.  Surety.  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  20  days. 
Forfeit,  $20.  Plans  and  specificatii 
filed. 

(1326)  WOOD   AND   METAL  LATHING, 
plastering,    etc..   on   above. 

Contractor.  .MacGruer    &    Co.,    252    Mis 

souri,    San    Francisco. 
Filed  Apr.  18.  '14.     Dated  Apr.  14.  'It. 

On   10th   of   etach    month 751 

Usual    35    days 2B? 

TOTAL  COST.  $335 
Bond.  $1675.  Surety.  Maryland  Casu 
alty  Co.  Limit,  30  days.  Forfeit.  $20 
Plans  and   specifications   filed. 

(1327)  ROOFING,  FLASHINGS,  ETQ; 
on  above. 


Wednesday,      April      22,      1914. 

Contraclor..Paraftlne   Paint  Co..   ;;4    ist 

San   Francisco. 
Filed   Apr.   IS,  'H.     Dated  Apr.  14,  'H. 

Completed    and    accepted |35,i.50 

:!«    dayii    after 118.50 

TOTAL,  COST,  1474.00 
Bond,  none.  Limit,  10  days  after  roof 
boards  on.  Forfeit,  $10,  Plans  and 
specifications   tiled. 

(ISl'S)      PAINTING,     ETC.,    ON    AUOVE. 

Conlrattor.  .Wagner    Bros.,     110    .Jessie, 
San   Francisco. 

Filed   Apr.   IS.  '14.     Dated  Apr.   14.  'll. 

One-halt    work    completed $404.23 

Completed    and    accepted 494.25 

Usual    35    days .129.50 

TOTAL    COST,    $131.S.00 

Bond,       $«;9.         Surety,      Southwestern 

Suiety    Ins.    Co.      Limit,    15    days    after 

standing  finish   on.     Forfeit,   $20.  Plans 

and    specifications    filed. 

(13291      EXCAVATING,         CONCKETE, 
ratprooflng,     brick,     work,     iron     and 
steel    work    on   above. 
Contractor.  ., lames      S.       Fennell,       1S3 

Stevenson,    San    Francisco. 
Filed  Apr.   IS,  'H.     Dated  Apr.   14,  'H. 
Concre,te    /foundation    jcompileted 
and    ready  for   1st   floor  joists. .  .$2000 
Iron   and  steel  work   erected   anil 

wrought     iron     delivered 1900 

Brick   work    completed- ready   for 

2nd     floor    Joists 1500 

Brick  walls  completed  and  ready 

for     celling    joists 1500 

Completed   and    accepted 1779 

3«    duTA    lifter 2S91 

TOTAL  COST,  $11,573 
l-'ond.  $57SC.30.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  50 
days.  Forfeit,  $20.  Planr  and  specl- 
flcatior.B  filed. 

C1330)  CAHPENTER.  i.MIM^.  OLA.SS. 
hardware.       .stairs,        coiling        d.)ors, 

and   tile   work,   composition   floors   on 
above  . 
Lontractor.  .George    B.    Relchley    &    W. 
B    Knowles.       353       Halght, 
San    Francisco. 
Filed  Apr.  IS.  '14.     Dated  Apr.  l4.  '14. 

On    loth    of  each    month .- 75% 

Usual    S3    days,    25% ..$2914 

TOTAL  COST,  $11,656 
Bond.  $3828.  Surety.  Aetna  Accident 
&  Liability  Co.  Limit,  50  days  from 
completion  of  brick  walls.  Forfeit, 
$21.1.      Plans   and    specifications    filed. 

(1331)  BLECTRJC  WIRING,  CON- 
duits,  switches,  panel  boards,  switch 
boards,   etc..  on  above. 

Contractor.  .H.    S.    Tittle.       J45      .Minna. 
San    Franlcsco. 

Filed   Apr.   18.    14.     Dated   Apr.   14,   '14. 

Rough     conduits     Installed 529 

Completed     and     accepted 320 

3(1    aayn    after 2S4 

TOTAL    COST.    $1133 

Bond,    $366.50.      Surety.    Aetna    Accident 

&    Llahlllty    Co.      Limit,    10    days    after 

standing   finish    on.      Forfeit.   $20.    Plans 

and   specifications   filed. 

IXCORPOKATIONS. 
S.tN     FRANCISCO    COITNTV. 

iMtcrnational  Anrerican  Oil  Co.  iCap- 
ilal  stock,  $5,000.  Subscribed.  $3;  shares 
ill  each.  DIrector.s — W.  C.  Mikiillch.  K. 
II.  Morrow,  E.  W.  Madden.  1  share 
each.   Place  of  business,  San    Francisco. 

Desmond    Supply    Co.      Capital    stock. 


BUILDING  AND  INDUSTRIAL  NEWS 

$50,000.  Subscribed,  $30;  shares,  $lii 
each.  Directors — G.  D.  Perry.  F.  T. 
Poore.  R.  T.  O'Connell,  1  share  each 
Place   of   business,   San   Francisco. 

Standard  Syndicate.  Capital  stock. 
$200,000.  Subscribed.  $50;  shares,  $10 
tacli.  Directors — J.  Mitmer,  I.  H.  Gold 
myer.  M.  A.  Smythe,  E.  A.  Israel,  M.  L. 
Williamson,  1  share  each.  Place  of 
business,  San  Francisco. 
.Harbor  Pharmacy.  Capital  stock,  $25.- 
OOO;  shares.  $10  each;  subscribed.  $3ii. 
Directors— J.  B.  Hussey  and  E.  E. 
Bacon.  1  share  each.  Place  of  busi- 
ness. San  Francisco.  Attorney — F.  J. 
Truman,  Jr. 

Hawaiian  Cigar  Co.  Capital  stock, 
$30,000;  shares.  $1  each;  subscribed. 
$25.  Directors — G.  St.  John,  J.  R.  Wil- 
son, J.  L.  Daniels,  H.  A.  Ynzuk  and  C. 
W.  Reed.     Place  of  business,  San  Fran- 

Wilson-Sanford  Non-Skid  Tire  Co. 
Capital  stock.  $1,000,000;  shares  $1 
each;  subscribed,  $5.  Directors — J.  A. 
Sanford.  G.  Sanford.  C,  R.  G.  W.  Wil- 
son. C.  Wilson.  C.  Burtschell,  1  sliare 
each.   Place  of   business,  San    Francisco. 

Motor  Transportation  Co.  Capital 
stock,  $1,000,000;  shares,  $100  each, 
subscribed,  $300.  Directors — O.  E. 
Jones  F.  Bonetti  and  E.  OGara.  1  share 
ea;h.  Place  of  business.  San  Francisco. 
.'Vttorney — J.    P.    Sweeney. 

Automatic  Burglar  Proofing  Co.  Cap 
ital  stock.  $1,000,000;  shares.  $1  each. 
Directors — A.  B.  Colby,  C.  C.  Cook,  and 
A.  W.  Miskell,  1  share  each.  Place  of 
business,  San  Francisco,  Attorne.^ — 
L,    C.    Comegys.  ^ 

American  Dredging  Co.  Certified 
copy  of  articles. 

St.  Francis  Home  Building  Co.  Cap- 
ital stock,  $50,000;  shares,  $100  each;  .< 
subscribed.  $500.  Directors — D.  McDuf- 
fie,  C.  C.  Young.  E.  J.  Rowell.  C.  G. 
Dall,  and  W.  E.  Crted,  1  share  each. 
Place  of  business,  San  Francisco.  At-  j 
torney— Titus,   C.   &    D. 

Rudolph  Wurlitzer  Co.  of  California. 
Capital  stock,  $10,000;  shares,  $100 
each;  subscribed.  $300.  Directors — G. 
H.  Leatherby,  W.  E.  Creed  and  C.  G. 
Dall.  1  share  each.  Place  of  business, 
San   Francisco.   Attorney^Titus  C.   &  D. 

Western  Fountain  Co.  Capital 
Stock,    $100,000;      subscribed,      $100,000; 
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Broadwell,  50,000  shares;  J.  B.  Young. 
C.  Schiffer,  25,000  shares  c^ach.  Place 
of   business.   San    Francisco. 

John  C.  Siegfried  &  Co.  Capital 
Stock,  $100,000;  subscribed.  $100,000; 
shares.  $100  eac4i.  Directors— J.  C. 
Siegfried.  99S  shares;  C.  J.  Siegfried. 
K.  Taylor,  1  share  each.  Place  of 
business.   San   Francisco. 

Martin  Cement  Gun  Co.  Capital 
Stock,  $200,000;  subscribed,  $30;  shares, 
$10  each.  Directors — J.  S.  Martin,  H. 
A.  Mimton.  A.  J.  Dibblee.  A.  M.  Dono- 
van. A.  C.  Henning.  1  share  eacli. 
Place  of  business,  San  Francisco. 

-Marteil-Whited  Co.  Capital  Stock, 
$11,000;  subscribed.  $30;  shares.  $10 
each.  Directors — H.  G.  Martell.  W.  S. 
Alexander.  J.  M.  Whited.  1.  I.  Kellogg, 
ci.  P.  Oakford.  1  sliare  each  Place  of 
business.    San    Francisco. 

Valley  Pipe  Line  Co.  Capital  Stock. 
$10, 000.000;  ,  Subscribed.  $500;  shares. 
$100  each.  Directors— W.  M.  Smith.  .1. 
Lawson.  B.  D.  Adamson,  J.  C.  van  Eck. 
H.  R.  Gallagher,  1  sliare  each.  Place  of 
busltess,  San   Francisco. 


nictils     on     leased     property...... 

♦ 

I'OMPLETION  NOTICES. 

San   Francisco. 

Apr.  II.  1914- NINTH  AVE.  I.et.  Fuj- 
loii    and    Cabrillo.      J    Harold    John- 

snii   to  whom  it  may  concern 

April    1 1,    1911 

Apr.  11,  1914 — W  THIRTY-FIFTH  AV 
2S     s   Balboa;     No.    707    33th      Ave. 

Henry   Harris  to   W   A  Savage 

April    10,    1914 

Apr.  11,  1914 — W  THIRTIETH  AVE 
100  S  California.     Martin  Nelson  to 

Martin    Nelson Apr.    4.    I9M 

Apr.  13.  1914 — NW  BALBOA  &  FIFTH 
Ave    N    50xW    95.      John    Parrell    to 

J   .VI   Ploeger Apr.   13,   1914 

Apr.  13.  1914— N  G'FARRELL  112-6 
W  Taylor  W  23xN  87-6.  Andrew 
Allen  to  Reite  &  Hailing.  .  Apr.  10,  'M 
Apr.  13,  1914— S  SEVENTEENTH 
152-10  W  Cole  W  26-5xS  114-4.  N 
J    Nelson   to   whom   It   may   concern 

April    11,    1914 

Apr.  13.  1914— SW  NINETEENTH  & 
Diamond  S  SoxW  37-6.  V  Filisetti 
10    P    Carmlgnani    &    J    Martlnclli.. 

April     11.    1914 

Apr.  13,  1914— SW  VALENCIA  &  Mc- 
Coppln  W  90xS  75.  Carpenters'  Hall 
.\ss"n.   Inc  to   Robert  Dewar  &   Son 

April    8.    1914 

Apr.  13.  1914— W  CERES  175  N  Wil- 
liams  Ave  N   25xW    100.      August   H 

Eickhoff  to  Stevenson  &  Gowan 

April    13,    1914 

Apr.  13.  1914— LOT  28  BLK  "K"  Mis- 
sion   Street    Land    Co.      Homestead 

Realty  Co  to  William  H  Grahn 

April    10,    1914 

Apr.  14.  1914— SW  BRITTON  &  VISI- 
lacion  Ave  S  37-SxW  110:  Lot  7  Blk 
23.  Sunnyvale  Hd.  Pletro  and 
Carlotta  Ferro  to  G  Gloardo.  V  Gar- 
ibaldi and  L  Stagnaro.  .Apr.  10.  1914 
Apr.  14.  1914— S  HAIGHT  110  W 
Pierce   W   27-SxS   87-6.     O  Garibaldi 

to  Ellingson  &   Holt Apr.   11.  1914 

Apr.  14,  1914— W  ELEVENTH  AVE 
loo  N  Clement  N  63xW  120,  Robt 
and    Robt   W    Murray      to    whom      it 

may   concern Apr.    13,    1914 

Apr.  H.  1914— LOT  G  BLK  "J"  Mis- 
sion Terrace.  Wilson  and  Amy  J 
Rogers  and  Felix  and  Adelaide 
Marie    Calmette    to    whom    it    may 

concern    Apr.   4,    1914 

Apr.  14.  1914 — NW  GREEN  AND 
Baker       W       70-10x50-6.  Millie 

I.angley    Wright    to   E    T   Leiter   & 

Son Apr.    8,    1914 

Apr.    15.    1914— S    PINE    55    E    Octavia 

S    120XE    55.       Buddhist    Church    of 

S  F   to  Frasler  &   Prasier.Apr.   10,  '14 

lipr        15,     1914— E       THIRTY-FIFTH 

Ave    100   N   Irving  -j^  25x120.      Bdw 

E    Manseau    to'  E  "E   Manseau 

,y-'..r.' April    10.    1914 

Apr.  15,  ish— NW  COLUMBUS  AVE 
(Montgomery)  &  S  Adler  W  along 
S  Adler  46-4%  S  20  E  63-0%  NE 
25-10%   50  V  B  87,     Martha  Wagner 

.Mueller    to    Charles;    Fleischer 

Sept.   15.   1913 

.\pr,  15,  1914— SE  SUTTER  &  JONES 
S  lOOxE  72.  S  L  M  Starr  and  I,  C 
Liirsen     (as    Starr      &    Larsenl       to 


.lose 


San 


BIILDING    AND    INDUSTRIAL   NEWS 


Get  It  From  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Ju^  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contradtors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 


38-40  NATOMA  STREET 


Telephone  Sutter  1675 


San  Francisco 


WeOnesday 
m    and   Frai 


April 


1914. 


1 

structural  Steel 

K^i 

& 

Contractors 

mi 

m 

Works  at 
HARRISOM  ST., 

'"^  vy/SS 

bet.  SIh  &  »lti 

San  Francisco 

---^ 

Telephone   IVlarkel  33T 

cisi-o  Concrete  Co)  Apr  1;  Alexander 
i^oleman    April    1.   1914 

Apr.  16.  1914— S  PACIFIC  .-VVE  32-S 
E  Walnut  E  llOxS  l:iT-S",.  Kutli- 
iirine  P  Hooker  to  Farrell  &  Reed 
April    7,    I9U 

Apr,  10.  1911— E  SBVENTEK.N'TH  AV 
511  N  Anza  N  2.ixE  91).     .los  C  Kirby 

to    «-liom    it    may    concern 

April    IB,    1914 

Apr  16.  1914— E  TWENTY-THIRD 
Ave  2F0  N  California.  Clia.s  A  Hall 
to  wliom  it  may  concern. Apr.  16.  1914 

Apr.  16.  19H — E  TWENTY-THinD 
Ave  275  N  California.  Clias  A  Hall 
to  wliom  it  may  concern. Apr.  16,  1914 

Apr.  16,  iai4— LOT  16  BIjIv  22  Forest 
Hill.  He'en  LaJd  .N'ichols  to  .M 
Fisller Apr.    13,    1914 

Apr.  16,  1914— E  TWENTY-FIRST 
Ave  250  N  Geary  S  25x120.  Geo  A 
Ducker  to  Wm  F  Yates..  Apr.  14,  1914 

Apr.  16,  1911— W  SPEAR  &  HOWARD 
NW  137-f.x.SW  68-9.  Orville  C  Pratt 
Jr  to  Otis  Elev  Co,  Albach  &  Mayer, 
and  ConliiM  &  Rohert!>.  .  .  Apr.   16.  1914 

Apr.  16,  191  1—N  MORAGA  53  E  10th 
Ave    E    25xX    100.      Edw    P    Kearny 


and  Nellie  G  Kearney  to  Alfred 
Jol.nson Apr.    15,    1914 

,pr,  16,  1914— S  PACIFIC  AVE  45  E 
Buclianan  S  127-8V4  xW  45  W  .K  240 
Alice  D  McAllister  (by  John  W 
Carey)   to  Henry  Jacks..  Apr.  13,  1914 

.Jir,  17  ,1914— .S  TWENTIETH  155  E 
C  nrch  E  25xS  114.  Patrick  Roddy 
to   H   W   .\rnold Apr.    14,    1914 

ipr.  17  .1914— S  CALIFORNIA  82-6  E 
2itli  Ave  E  oOx.S  100.  John  Gray  to 
wliom  it  may  concern ..  .Apr.   15.   101 

ipr.  17,  I9M— N  SACRAMENTO  31-9 
W  Stelner  W  29xN  103.  .Morris  and 
Mina  Green  to  Ratio  &  Giannini.. 
April     16,     1911 

ipr.  17,  1914— W  STONE  77-6  N 
Washington.  Lee  .Moon  Heung  to 
Brandt    &    Stevens Apr.    16.    19U 

ipr.  17.  1914— W  STONE  77-6  N 
Washington.  Lee  .Moon  Heung  to 
Rrandt   &   Stevens., Apr.    16,   1914 

ipr.  17  ,1914— SE  GABRIEL  AVE 
238,05  NE  Santa  Rosa  Ave  NE  30.10 
SE  125.45  SW  30.10  NW  parallel 
vi\\\\  NE  line  iLot  S  Elk  ■■E"  125.45 
Lot  S  and  NE  5.01  feet  Lot  9  BIR 
•■E"  Mission  Terrace.  Maylielle 
Lucy    Ellis    (wf    Rnht    H    Ellis l     to 


William    and   Francis    Smith 

April    15,    1914 

.pr.  17  ,1914— s  BUSH  183-4  E  Stock- 
ton E  31-SxS  126.  '.Mrs  A  Rudgear 
to  Frank  M  Garden,  Apr,  S;  Fihre- 
stone  &  Roofing  Co,  Apr.  S;  Chas  A 
Hock,  Apr.  8:  Richmond  Cut  Stone 
Co April    8,    1914 

.pr.  17,  1914— N  BROADW.W  68-9  >. 
Webstir  W  14S-9xN  275.  James  L 
F:ood.-to  Pacific  Mfg  Co,  ."Vpr.  IG:  C 
C  .Mopehouse,  Apr.  S;  Camp!  ell  Bros 
., .^pril    S,    1914 

ipr.  17iil»14— SW  POST  &  POWELL 
\V  137-6  S  63-6  E  69-7  N  6-6  K 
OT-11  .W  57.  Crocker  Hotel  Co  lu 
Jo.,n  "ilcGuigan  &  Co Apr.   15,    1 II I  I 

\pr.  17,  1914— S  GEA...  137-6  IC 
.Martin      E    37-6x8    137-6.        Chas      A 


Wi 


.Apr 


LIENS   FILED. 

San   Francisco. 

Apr.  4.  1914— W  BRODERICK  130  S 
Lomljard  S  25xW  106-3.  Redwood 
Manufacturers  Co  vs  John  A.  Car- 
dinell,  John  F  Haner,  James  Tar- 
hett    and    Fred    Knott $588.21 

Apr.  4.  1914— W  BRODERICK  130  S 
Lombard  S  25xW  106-3.  J  H  Kruse 
vs  John  A  Cardinelli,  Jas  Tarbett 
and  Fred  Knott  (Tarbett  &  Knott) 
»205,05 

Apr.  6,  1914- -vV  BRODERICK  130  S 
Lombard  S  25xN  120.  The  Watson 
Mantel  &  Tile  Co  vs  John  A  Car- 
dinal, J  F  Haner,  Jas  Tarbett  and 
Fred    Knott     J77 

Apr.  5,  1914— N  FILBERT  133-9  \v 
Br>^erlck  —  25  N  137-6  E  25  S 
137-6,  Western  Builders  vs  .MoUle 
B  Jackson  and  Elliot  G  Jackson 
$740.07 

Apr.  8  .1914— E  VAN  NESS  AVE  75 
N  Green  .V  25xE  125.  C  Bloom  vs 
E  and  L  Autard  and  Peter  Hansen 
$220 

.\|ir  9.  1914— S  PINE  137-6  E  Leaven- 
worlli  E  37-S.\S  137-6.  !  S  Hannah 
vs  Clara  K  Sutro  and  Adolphlne 
Su«i^  ' $S53.64 

Apr.  9,  1914— E  FILLMORE  59.075  N 
1,1a y' .N'-  1067xB  475  and  Exposition 
Sit*.  MacGruer  &  Co  vs  H  H  Law. 
Hartlahd  Law,  Chas  Llllie,  Adele 
Lillie.  City  &  County  of  S  F  and 
Paiiama-Paciflc  International  Ex- 
posiUon    Co    J19,900 

Apr.  9,  1914— E  FILLMORE  59.075  N 
Bay  N  1067  E  475  S  1067  W  475  m 
or  1  and  Exposition  Site.  Nephi 
Plaster  &  Mfg  Co.  cpn  vs  H  B  Law, 
Hartland  Law,  Chas.  Lillle,  Adcle 
Llllie,  City  and  County  of  S  F  and 
Panama-Pacific  International  Ex- 
position   Co $1666.02 

Apr.  9.  1914 — W  BRODERICK  130  S 
Lombard.  J  Gibbs  vs  John  S  Car- 
dlnell     $203.5 

Apr.  Ill,  1914— W  BRODERICK  130  S 
Lombard  S  25xW  107-6.  Columbia 
Liupber  Co  vs  James  Tarbett,  Fred 
Knott    and    John    A   Cardinell ,  .$947.14 

Apr.  11.  1914 — W  BRODERICK  130  S 
Lombard  S  25  W  107  th  r  a  W 
J07-6.  Bin  &  De  Tredici  vs  John  A 
CiiSllnall     $15 

Apr.  11,  19',  4— W  BRODERICK  130  S 
Lombard  S  25x\V  106-3.  Redwood 
Manufacturers  Co  vs  John  A  Car- 
dinell, John  F  Haner.  James  Tar- 
bett  and    Fred   Knott $58S.2l 

Apr.  13,  1914— W  PRENTISS  75  N 
Powhattan  —  25  W  70  S  25  E  70. 
Morton   Bldg  Co   vs  J  S  and  Susan 


Wedne5day,      April      22,      1914. 

Roe   McCarthy,    August   S   Lily    and 

Geo  S  Lily $27 

Apr.  15,  1914— S  HAIGHT  90  E  Clay- 
ton B  l'S-1014xS  100.  Sltley  Grad- 
ing &  Teaming  Co  vs  J  W  .lolinson 

and    W   F   V/indeler »305.60 

Apr.  17  .1914— S  LINCOLX  WAY  .".T  W 
IStli     Ave.         .M    Bertolino      vs      H 

Moheim    $45 

Apr.  17  ,1914 — N\V  LAWRENCE  AVE 
and  DC  Wolf  N  lOOxW  25.  Panama 
Constr    Co    vs    Mabel    Reynolds.    Jas 

Collowey    &    McBwen    Bros I482.S0 

Apr.  17,  1914— W  BRODERICK  130  S 
Lombard  S  25xW  106-3.  P  G  Nor- 
man &  Sons  vs  John  A  Cardlnell. 
.las  Tarbett  and  Fred  Knotl  (Tar- 
bett    &    Knottl fL:0.70 

OAKLAND  AND  ALAMEDA 
COUNTY. 

LODGE  HALL — 2  stoiy  and  liase. 
brivk  and  steel.  Cost  not  stated.  Oak- 
land, Cal.  Architects.  Cunnlngbani  & 
Politeo.  First  National  Bank  Bldg..  .S. 
P.  Owners.  Sons  ot  St.  George.  The 
building  will  be  erected  at  tlie  north- 
east corner  of  25th  and  Grove  streets, 
covering  a  considerable  ground  area. 
The  entire  structure  will  be  occupied 
by  the  owners  and  will  be  arranged 
for  lodge  rooms,  offices  and  library. 
Interior  finish  will  be  of  pine  and 
hardwoods.  There  will  be  steam  lieat 
and  a  modern  system  of  vacuum  clean- 
ing. .Maple  floor  will  be  used  in  tlie 
ball  room.  Exterior  will  be  faced  with 
pressed  brick  and  stone.  Plans  are 
complete  and  figures  are  being  taken. 
FACULTY  CLUB— 2  story  and  base, 
frame,  $12,500.  Berkeley,  Alameda  Co.. 
Cal.  Architect.  Warren  C.  Perry, 
2636%  Dwight  Way.  Berkeley.  Own- 
ers, Faculty  Club.  The  present  build- 
ing will  undergo  repairs  and  a  two- 
s-tory  addition  will  be  made.  Interior 
finish  will  be  of  pine  and  hardwood 
with  hardwood  floors  tlirougliout. 
There  will  be  a  central  heating  system 
and  open  fire  places.  Mantel  will  be  of 
tile  or  brick.  Exterior  ot  the  building 
will  be  coveied  with  cement  plaster 
on  metal  lath.  Plans  are  being  pre- 
pared. 

MUNICIPAL  AUDITORIUM— Granite 
and  arcliitectural  terra  cotta.  Cost  not 
staled.  Oakland.  Cal.  Architect.  J.  J. 
Donovan.  Security  Bank  Bldg.,  Oak- 
land. Owners,  City  of  Oakland.  Bids 
weie  opened  Tuesday  by  the  Oakland 
'■it>  Council  for  the  granite  work  and 
!-'tting  and  for  the  architectural  terra 
irii:,  work  on  the  Oakland  Audito- 
iium.  The  California  Granite  Co.  sub- 
mitted the  lowest  bid  for  granite  work 
and  setting,  also  for  the  alternate 
proposition  of  using  limestone  in  place 
of  granite.  N.  Clark  &  Son  were  low 
on  the  architectural  terra  Cotta.  A 
complete  list  of  the  bids  submitted  will 
be  found  under  the  beading  of  Oak- 
land and  -Alameda  County  in  this  issue. 
FL.\TS— 2  story  and  base,  frame, 
»S,000.  Oakland.  Cal.  Architect,  none. 
Owner.  H,  N.  Turrell,  841  Walker  ave- 
nue. Oakland.  The  building  will  be 
erected  at  the  southwest  corner  ot  Al- 
catraz  smd  Dar.a  streets,  and  has  lv?en 
designed-  to  contain  fourteen  rooms 
which  will  be  arranged  in  two  seven- 
room  flats.  Interiors  will  be  finished 
in  pine,  blue  gum  and  hardwood  ve- 
neer.    Hardwor.d    floors   will   bo   used    in 
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rooms'  win  have  tile  wainscot  and 
composition  floors.  Automatic  water 
heaters  will  be  installed.  Exterior  ot 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  bands  of  the  owner. 
The  work  will  be  done  by  Day  Labor. 
All  materials  are  now  being  purchased. 
FLATS — 2  story  and  base,  frame. 
$5,000.  Oakland.  Cal.  Architect,  none. 
Owner,  H.  N.  Turrell.  S4I  Walker  ave- 
nue, Oakland.  The  building  will  be 
erected  on  Alcatraz  avenue  south  of 
Dana  street  and  will  contain  twelve 
rooms  arranged  in  two  six  room  flats, 
inlerior  flnisJi  will  be  of  pine  and 
redwood  with  hardwood  floors  through- 
out. There  will  be  open  fire  places 
and  tile  mantels.  Bath  rooms  will 
hH\e  tile  wainscot  and  composition 
floors.  Automatic  water  heaters  will 
be  installed.  Exterior  ot  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
.Materials  are  now  being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,000.  Oakland.  Cal.  Archi- 
tect, none.  Owner,  P.  W.  .Morehouse. 
1444  Broadway.  Oakland.  The  dwelling 
has  been  designed  for  a  seven-room 
house  and  will  be  erected  on  the  west 
side  of  Spruce  street  near  Prospect 
avenue.  Interior  flnish  will  be  of  pine 
and  hardwood  veneer.  Oak  floors  will 
be  used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace beat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Bath  room 
will  have  tile  wainscot  and  composition 
floor.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  tlie  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
lieing   purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $5,000.  Berkeley,  Alameda  Co., 
Cal.  Arcliitect.  James  W.  Plachek. 
Acheson  Bldg..  Berkeley.  Owner. 
Thomas  Cuthill.  The  dwelling  will  be 
erected  on  Spruce  street,  and  has  been 
designed  to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  finish  will 
be  of  pine  and  hardwood  veneer  with 
beam  ceilings  and  hardwood  floors  in 
the  principal  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Bath  room 
will  have  tile  wainscot  and  composi- 
tion floor.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  $12.0000.  Oakland,  Cal.  Archi- 
tect, Charles  Mau.  Macdonough  Bldg.. 
Oakland.  Owners.  .Misses  .  .Mary  and 
.Margaret  Dunn.  The  dwelling  will  be 
erected  at  the  northeast  corner  of 
Bellevue  and  Van  Buren  avenue,  and 
has  been  designed  to  contain  twelve 
rooms,  three  baths  and  sleeping 
porches.  Interior  finish  will  be  of  pine, 
redwood  and  hardwood.  There  will  le 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  rom  and  reception  hall. 
Bath  rooms  will  have  tile  floors  and 
wainscot.  An  automatic  water  heater 
wHl  be-  installed.  Exterior  of  the  house 
will  he  covered  witli  cement  plaster  on 
metal.  lath.  Plans  are  (-.iniplete  and 
figures  are  being  taken. 
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-■^TORBS  AND  OFFICES— 3  story  and 
base.  Class  A  construction.  $60,000 
Oakland.  Cal.  Architect.  C.  W.  Dickey. 
Central  Bank  Bldg.,  Oakland.  Owners. 
-Moody  Estate.  The  building  will  be 
erected  on  the  north  side  of  14th 
street  between  Clay  and  Jefferson 
streets,  and  has  been  designed  with 
foundations  and  steel  lieavy  enough 
to  carry  Ave  additional  stories.  The 
first  iioor  will  contain  stores  and  the 
upper  floors  will  be  arranged  for  a 
number  of  modern  offices.  There  will 
be  a  complete  steel  frame,  concrete 
or  brick  exterior  walls  and  fireproof 
interior  partitions.  Interior  finish 
will  be  of  pine  and  hardwoods  with 
metal  trim  and  marble  and  tile.  .Metal 
window  frames  and  sash  are  specified. 
There  will  be  patent  store  fronts, 
sidewalk  doors,  lifts  and  lights.  Exte- 
rior of  the  building  will  be  faced  witli 
pressed  brick  and  terra  cotta.  Plans 
are  complete  and  figures  will  be  called 
tor   at    once. 


Bids  For  Oakland 
Granite  Work  In. 

California  GraDlte  Co.  Low  For  Griinilc 

ami  LlmeMtone.     X  Clark  Jt  Son  Low 

on  Terra  Cotta. 

Bids  were  opened  Tuesday  by  the 
Oakland  City  Council  for  tile  granite 
work  and  setting  and  for  the  archi- 
tectural terra  cotta  work  on  the  Oak- 
land Auditorium.  The  California 
Granite  Co.  submitted  the  lowest  bid 
for  granite  work  and  setting  and  also 
for  the  alternate  proposition  using 
limestone  in  place  of  granite.  N  Clark 
&  Son  were  low  on  the  architectural 
terra  cotta.  A  complete  list  ot  the  bids 
follow: 

Granite    M^rk    and    Setting. 
Bidder  Granite    Limestone 

California   Granite   Co... $71,857     $57,142 

Arthur    T.    Hunt 59,650 

Raymond   Granite  Co....  75.500       bj,500 
.\rchUeetural   Terra    Cotta. 

Gladding    McBean    Co $24,750 

N.   Clark    &    Son 23.900 

No  award   of  contract  has  been  made. 

« 

Buildiiit!'   Contracts   .iwardcd. 

Oakland. 

No.  Owner  Contractor  ,\itit. 

926  Bensen      Bensen  2.-,00 

927  Morehouse     Morehouse  3Ho 

92S  Gatgens     .McChesney         400 

92!t  Cinnamond     Owner         400 

9.10  Columbia      Foster  2500 

931  Derry     Derrv  1600 

932  Baird     Walker  2"' 

933  Sudoha     Anderson  1863 

934  Becker     Flittner  40R4 

935  .s-treit    S    F    Elevator  l.SOo 

93S  Colt     Colt  600 

939  Keating     Riddle         .son 

940  P.awling     Poreer         BOO 

941  Kratz    Bold  500 

942  Fleming     Fleming         650 

943  Couerrges     Elliott         500 

950  Moylan     Anderson  3000 

9.1 3  Scbmitz     Schmitz  200ii 

954  Ptrang     pfrang  2500 

955  .^anie     Same  2500 

956  Woodward     : McPhee  3000 

957  East    Bay    Bldrs Owner  IHO" 

958  Filben .Mager  SOe,? 

959  Parish      Hopper  3109 

960  Russell     Russell  2000 

961  Hudson     Hudson  2000 

962  Schmidt     Schmidt  1200 

963  Ander.itn    Anderson  2000 

964  Brakoumatsos     ..Williams  5000 

966  Cottrell lunk  loo,) 

967  Myer     Brasch  2500 

965  Ferreira     Silvn  1006 


971      Felg     Hinddiaw  500 

973  Powell     Carr  900 

974  Spicer     Bainett  400 

975  Uncy     Ilney  400 

979     Capeljni      VnuKlin  22o0 

950  Turrell     Tmiell  5000 

951  Same     Sirne  8000 

982  Raffetto     Leiter  5000 

983  Ferrelro     .Sllva  102S 

986  Blake     Blake  3000 

987  Parrv     Sullivan  3190 

989  Calderwood     Lovejoy  1600 

990  Kessler     Kessler  2000 

991  Varnie     Campomenoiii  1000 

9;.2     Ulh      Utli  400 

9j3     PetsrsoTi     P,-terson  2500 

995     Sherwood     Flitlner  1332 

<926)      W     DOLORES     50     N     El     Centro, 

Oakland.     Two-story    7-rooni   dwlg. 

Owner Fred      Bensen.    J106  Mon- 
tana.  Oakland. 
Architect  .  .  .None. 

Day's   work.                                   OUST.  $2500 


(927)      W    SPRUCE    50   S   Prospect   Ave.. 
Oakland.     Two-story    7-room  dwlg. 

Owner P.      W.      Morehouse.      1444 

Broadway.    Oakland. 
Architect  , .  .None. 
Day's    work.  COST.    $3900 


(928)     N  CALMAR  500  E  Paloma,  Oak- 
land.    Garage. 

Owner D.   B.   Gatgens,   778   Calmar 

Ave.,  Oakland. 
.\rchitect  . .  .None. 

Contractor.  .W.       E.    McChesney,      2605 
Etna,  Oakland. 

COST,  $400 


(929)      NO.    234    E-BIGHTEE.\'TH,    Oak- 
land.    Alterations. 

Owner S.  J.  and  Ethel  Cinnamond. 

Premises. 
Architect  . .  .None. 
Day's   work.  COST,    $400 


(930)  W  GREENWOOD  AVE  300  S 
Brighton  Ave..  Oakland.  (Ine-story  5 
room  dwelling. 

Owner Columhia  .M.   n.  &   I...  Ass'n, 

812    Broadway,    Oakland 
Arcliilect  ...None. 

Contractor.. J.    E.      Foster.    1715      Tele- 
graph Ave.,  Oakland. 

COST,   $25011 


(931)    NE  106TH  AVE  &  LONGFEI-LOW 
Ave.,    Oakland.       One-story     6-room 
dwelling. 

Owner J.    M.    Uerry.    I'lenilses. 

Architect  .  .  .None. 

Day's  work.  COST.  $1000 


(932)  SE  FOURTF.KNTH  .\VK  A.Vll 
Hopkins.  Oakland.  One-sl.uy  four- 
room   dwelling. 

owner P.  E.   Baird.  171.-,  Telegrapli 

Ave..  Oakland. 

Arcliitcct  ...None. 

Contractor.  .W.    A.    Walker.    161S    Tele- 
grapli   Ave.,  Oakland. 

COST.   $2000 

(933)  SW  SEVENTH  AND  ADELINE 
53.111(1.  Oakland.  Alter  one-story 
frame  building  to  moving  picture 
theatre. 

Owner K.    Sudaha   and      A.      Saba, 

Oakland. 
Architect  .  .  .  H.    P.   Smith. 
Contractor.  .W.    A.    Anderson.    4(0    La- 

guna    Ave.,    Oakland. 
Filed   Apr.  13.  '14.     Dated  Apr.  10.  '14. 
10  days  after  work  commences. .  $400 
20  days  after  work  commences..   400 

Completed     .ind     accepted 597 

Usual    35    clav.'i 466 

TOTAL    COST.    $1863 
Bond.    $932.      Surety.    National      Surety 


HI  ILDI.NtJ     \NU    INULSrUI.M.   N'KWS 

Co.     Limit,  40  days  after  Apr.   10.     For- 
feit, $5.      Plans  and  spc-iflcations   flled. 

(934)  SW  WOOD  AND  GOSS  100  on 
Wood  by  105  on  Goss,  Oakland.  Re- 
pairs, alterations  and  additions  to  1- 
story  frame  store  building. 

Owner Miss       Elizabeth        Becker, 

2485  Folsom,  S.  F.  and  Mrs. 
Maria  Sander,  St.  Helena. 
Architect  . .  .None. 
Contractor..  Jos.      Flittner.      1700      35tli 

Ave.,    Oakland. 
Filed   Apr.    13,   '14.     Dated   Apr.   9.   '14. 

Frame    up    V-t 

1st    coat    plaster    on Vi 

Completed   and   accepted '4 

Usual    35    days 'A 

TOTAL  COST,  $40S( 
Bond,  $2042.  Surety.  Southwestern 
Surety  Ins.  Co.  Limit.  70  days  after 
April  13.  Forfeit,  $10.  Plans  and 
specifications    filed. 

(935)  ELEVENTH  AND  FRANKLIN. 
Oakland.       Passenger     elevators       tor 

hotel. 

Owner Barbara  Streit. 

Architect  ..  .W.   M.    Wilde,   All>any    Blk., 

Oakland. 
Contractor.  .S.  F.  Elevator  Co..  800  Fol- 
som,   San    Francisco. 
Filed  Apr.  13,  '14.     Dated  .Mar.   IS,  '14. 

Overhead    and    guides    up M 

Machine    delivered    % 

Running    and    accepted Vi 

Usual   35   days % 

TOTAL  COST.  $1SUII 
Bond.  $925.  Surety,  Maryland  Casualty 
Co.  Limit.  forfeit,  none.  Specifica- 
tions  only    filed. 

(938)  N  GRAND  AVE  200  B  Perkins. 
Oakland.     Alterations  and  repairs. 

Owner Colt  Invst.  Co.,  1542  Broad- 
way, Oakland, 

.\rchitect  . .  .None. 

Contractor.  .Roger  Coit,  1512  Broad- 
way. Oakland. 

(;o.ST,  $i;iiM 

(9391      W    FKUITVALE    AVE    130    S    E- 

27tli,  Oakland.     One-story  oHlce. 
Owner J.    J.    Keating.    2657    Fruit- 
vale  Ave.,  Oakland, 
.rchilect  ...None  . 

Jontractor.  .J.  S.  Riddle,  2ilS  Shorniaii, 
Healdsburg,   Cal. 

COST,    $81111 

(9)liJ      No.    1119    SANTA    UOSA.   Oakland. 

Alteralinns. 
Owner lane      P.       Rawlings,      Los 

Oatos,  Cal. 
Architect  .  .  .None, 
Contractor.  .H.    H.    Porter.    2616    Cedar. 

Oakland.  COST,    $600 

(9411  NO.  3347  BOULEVARD,  Oakland 
Addition. 

Owner L.   Kratz. 

Architect  .  .  .None. 

Contractor.  .Bold  &  Son.  19S4  .■Minne- 
sota   Ave.,   Oakland. 

COST.   $.-)00 

(942)  SW  QUIGLEY  &  LOMA  VISTA 
Ave..  Oakland.  One-story  4-room 
dwelling. 

Owner G.  T.   Fleming,   151   9th,  Okd 

Architect  .  .  .None. 

D.iy's    work.  Cii.'iT.    $ii.-,li 

(9l:'.l  NO,  17C5  ElGHTY-THlRIi  AVE., 
Oakland.      Addition. 


Wednesday.      April      22,      1914, 

Owner R.    Couerrges,    Premises. 

Architect  .  .  .None. 

Contractor.  .Robt.      Elliott.      1905      Slst 
Ave.,    Oakland. 

COST.  $500 

(950)  .','  GRAND  450  S  Orange,  Pied- 
mont.     Two-story    frame    residence. 

Owner J.    H.      Noylan,    256      Euclid 

Ave..    Berkeley. 
Architect  .  .  .C,    H.   Miller,   Dalziel   BId.j., 

Oakland. 
Contractor.  .W.    A.    Anderson,    440    Lag- 
unitas    Ave.,    Piedmont. 

COST,    $3000 

(953)  E  CLARBMONT  AVE  100  N 
Forest,  Oakland.  One  and  one-haif- 
story  6-room  dwelling. 

Owner C.      iSchmitz.    467      Hudson. 

Oakland. 
Arcliilect  .  .  .None. 
Day's   work.  COST,    $2000 

(954)  S  CLIFTON  150  E  Manila.  Oak- 
land.    One-story  5-room  dwelling. 

Owner C.    J.    Pfrang.    5487    Clare- 

mont  Ave.,  Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,  $2300 

(933)  S  AILEBN  150  W  Dover,  Oak- 
land.    One-story   5-room  dwelling. 

owner C.    J.    Pfrang,    5487    Clare- 

mont   Ave.,   Oakland. 
Architect  .  .  -None. 
Day's   work.  COST,    $2o00 

(9361  NO.  H34-40  SAN  PABLO  a  v  ii,.. 
(lakland.      Alteration    to   frame  bldg. 

owner F.    J.    Woodward.      Oakland 

'Bank   of  Savings.   Oakland. 
-\rchitect  .  .  .None. 

Contractor.  .A.  .1.   McPhee,   2111    E-27t(i. 
Oakland. 

COST,    $30(1(1 

(9371  NE  SlXTV-SECONIl  .WE  AND 
Virginia.  Oakland.  One-story  4-rooni 
dwelling. 

Owner 'ISast  Bay  Home  Bldrs.,  1734 

Broadway,    Oakland. 

.Vr.hltect  .  .  .None. 

Hay's    woik.  COST,    $ISO(i 

I95S)  SE  AYALA  AVIC  115  NE  Martin 
E  36.\S  133,  Oakland,  All  work  ex- 
cept finish  hardware,  wall  .  beds, 
sliades  and  electric  light  fixtures  for 
two-story  and  basement  frame  dwlg. 

owner Mrs.   A.   Fllhen.  Oakland. 

Architect  ...Albert      Schroepfer,       Fox- 
croft   Bldg.,   S.   F. 

Cuntraclor.  ..Mager      Bros.,    110      Jessie, 
.San    Francisco. 

Filed   Apr.   13.  '14.     Dated  Apr.   14.  '14. 

Frame    up    $600 

Brown    coated    800 

Completed    and    accepted 868 

Usual    35    days 800 

TOTAL    COST.    $3068 

Bond.   $1600.     Sureties,   D.   B.   Macdonald 

MMd    Scvcrriii    .Mager:        Limit.    75    days. 

Forfeil.   i..uie.      Plans  and   specifications 


(959)  NW  SANTA  RAY  AVE  350  NE 
Vine  Ave  NE  50xNTV  110.  Oakland. 
All  work  except  finisli  hardware, 
electric  fixtures,  window  shaSTes  and 
heating  for  two-story  and  b'asement 
frame   dwelling. 

Owner J.   E.   Parish,   1541   36th   Ave 

Oakland. 
Architect  ..  .F.     D.     Voorhees.     Cenfral 

Bank    Bldg..    Oakland. 
Contractor.  .M.    E.    Hopper    &    Sons.    90 
Glen  Ave.,  Oakland. 


Mi 


«  l'.)! 


Api 


I      2:;.      i:iii. 
Dated  Apr. 


Filed  Api:    l.",, 
1st  duy  of 

i;suai  ^5  .lays.....::::::::;' •  '4'^ 

TOTAL  COST,  $:;3U9 
Bond,  >l,0(j.  Surety,  u.  S.  Fidelity  & 
Guai-anty  Co.  Limit,  SO  days.  Forfeit 
none.     Plans  and  specifications  Hied. 

(960)  N  LINDA  AVE  235  W  Ecl.o  Ave 
Oakland.     One-story  6-room  dwJs       ' 

'?"'"«'■ J-  B.  Russell,  56.5  47tl,.  Okd. 

Architect  . .  .None. 

Day's   work.  COST,    Jl'iliio 

(96U  W  EVERETT  AVE  130  S  Ham- 
Pel,  Oakland.  One-story  Hve-room 
dwelling. 

'^"'"*'' L.    a.    Hudson,    1957    E-3Stli 

Oakland. 

Architect  .  .  .None. 

Day's   work.  COST,    J2II00 

(962)  W  GLENN  AVE  750  N  E--nil 
Oakland.      One-story    4-room    dwlg 

°"'"«'' E.   A.   Schmidt.    1484    Har   ■ 

Oakland. 


BUILDING  AND  INDUSTRIAL  NKW.^ 

(973)      NO.    571    TWENTIETH.    Oaklaiul. 
Fire    repairs. 

Owner Mrs.    J.    M.    Powell,    53    ...a- 

nila   Ave.,   Oakland. 
Architect  . .  .None. 

Contractor.. W.    H.   Carr.    1617    5tli    Ave.. 
Oakland. 

C(JST,    $900 


Archite 
Day's   V 


..No 


COST,    $1 


(963)      NO.    1835    EIGHTH    AVE      Oak- 
land.    Alter  dwelling  into  apartments 

'-''''"*'' Isabella   C.    Anderson,    1967 

Franklin.   Oakland. 
Architect  , .  .None. 
Day's    work.  COST,    fiuuo 


(964)      N   E-FOURTEENTH    100    E    97th' 
Ave.,  Oakland.     One-story  theatre 

OW"*"' Jno.       Brakoumatsos,     9715 

E-14th,    Oakland. 
Architect  ...E.   P.   IVhitman,     San     Le- 


Cont 


.E. 


Williams,    1644    Au- 
ive.,  Oakland. 

COST,   $5000 


(966)  S  SIXTY-FIRST  4»o  W  Colby 
Oakland.     Two-story  6-room  dwelling 

Owner F  G  Cottrell,  Cr  Contractor 

Architect  .  .  .None. 

Contractor..  Junk-Riddell        Co.,        2247 

Telegraph    Ave.,    Berkeley. 

COST,   $4000 

(967)  .W  MANILA  &  CLIFTON.  Oak- 
land.    One-story  5-room  dwelling. 

Owner P.    Myer,    5836    Ocean    View 

Drive,  Oakland. 
Architect  .  .  .None. 
Contractor..*!.    P.    Brasch,    5836    Ocean 

View  Drive.  Oakland. 

COST.   $2500 

(968)  N  E-NINTH  50  W  2Sth  Ave., 
Oakland.  All  work  for  one-story  4- 
room  dwelling. 

°'>'"«"' Manuel    L.    Ferreira,    Okd. 

Architect  .  .  .None. 

Contractor. 'Silva  &  Luzane,  2,S69  Ford, 
Oakland. 

Filed  Apr.   16,  '14.     Dated  Apr.   14.   '14. 

Fi-ame   up    ' .  .      ^t 

1st  cOat  plaster  on 14 

Completed    and   accepted 14 

Usual     35     days {4 

TOTAL  COST.    1006.50 

Bond.   none.     Limit,   60   days  after   Apr. 

23.      Forfeit,    $2.      Plans    and    specifica- 
tions filed. 

(971)  NOS.  S40-42-44-46  FOURTEENTH 
Oakland.     Alterations. 

Owner -n-m.  Peig.  San  Francisco. 

Architect  ...None. 

Contractor,  .-n'm.    Hindshaw,    1100    Cl.iv. 
Oakland. 

COST,    $500 


(9741      NO.     130S    SEVENTH,       Oakland 
Alterations. 

Owner B.   Spicer,   1072   Sth,   Okd 

Arcliitect  ...None. 

Contractor.  .L.    S.      Barnett,    895      22nd, 
Oakland. 

CO.'^T,    $4  00 

(975)      NO.    9318    "D."    Oakland.        One- 
story    three-room    dwelling. 

Owner August    Uney,    Premises. 

Architect  . .  .None. 

Day's  work.  COST.   $400 


(979)      S  SIXTY-FIRST   210   E   Canning, 
Oakland.     One-story    5-room   dwlg.  ° 

Owner G.      J.    Capellnl,      441      61st, 

Oakland. 
Architect  .  .  .None. 

Contractor.. M.    C.    Vaughn,    5833   Ayala, 
Oakland. 

COST,    $2250 


(980)      S    ALCATRAZ    AVE    50    S    Dana, 
Oakland.     Two-story   12-room   dwlg. 

Owner H.   N.   Turrell,    841    Walker 

Ave..    Oakland. 
Architect  . .  .None. 
Day's  work.  COST.  $5000 


(981)      SW    ALCATRAZ    AVE    &    DANA, 
Oakland.     Two-story   14-room   flats. 

Owner H.    N.    Turrell,    841    Walker 

Ave.,  Oakland. 
Architect  . .  .None. 
Day's  work,  COST,  $8000 


(982)  E  PARK  VIEW  DRIVE  248  N 
Grand  Ave.,  Oakland.  Two-story  6- 
room  dwelling. 

Owner W.  F.  Ratfetto,  511  Adeline 

Oakland. 
Architect  . .  .None. 

Contractor.  .E.  T.   Leiter  &   Sons,   Shel- 
don   Bldg.,    San    Francisco. 
COST,   $5000 


(983)  N  E-NINTH  50  W  28th  Ave., 
Oakland.      One-story    4-room    dwlg. 

Owner Manuel     L.   Ferreira,     2701 

Boehmer,     Oakland. 
Architect  .  .  .None. 

Contractor.. Silva  &  Luzane.   2869   Ford. 
Oakland.  COST.    $1025 

I9S6)  NO.  516  ELEVENTH,  Oakland, 
Alterations. 

Owner M.  J.  Blake  Estate  Co.,  352 

Blake   Blk..  Oakland. 
Architect  . .  .None. 
Day's    work,  COST,    $3000 

(987)  LOT  10  BLK  "F"  Map  Central 
Piedmont  Tract,  Piedmont.  All  work 
for  two-story  frame  dwelling. 

Owner John    J.    Parry.    Oakland. 

Architect  .  .  .None. 

Contractor.  .'Sullivan     Bros.,     6452     Har- 
mon Court,  Oakland. 
Filed  Apr.  17,  '14.     Dated  Apr.  14.  '14. 

Frame    up    14 

1st   coat  plaster  on % 

Completed    and     accepted % 

Usual    35    days y 

TOTAL  COST.  $3190 
Bond,  none.  Limit.  90  days  after  April 
20.  Forfeit,  none.  Plans  and  specifi- 
cations filed. 


■■i-i 

i''^:ii  .\  MANILA  AVE  IIJ  E  I'MlluBe 
Ave,  Oakland.  One-sl.iry  1-ioum 
dw-Ilins. 

""■n" Mrs.      M.    Calderwood.      S39 

53i-d,   Oakland. 
Architect  ...None. 

Contractor.  .W.    H.    Lovejoy,    2701     12th 
Ave.,   Oakland. 

COST,    $1600 

''•ISO)  ^  JAIMES  AVE  SO  N  Clifton, 
Oiikiand.       One-story     5-room     ilwlg. 

"wner J,    Kessler. 

Arcliilect  .  .  .None   . 

I 'ay's    work.  COST,    $2000 

I9H1I  No.  408  CAVOUR,  Oakland, 
(Jne-story  3-room  dwelling. 

Owner c.    Varnle,   Premises. 

Architect  . .  .None. 


Can 


Jomenosl.         5I68 
Oakland. 

COST,    $1000 


Alt 


NO.    1307    MAGNOLIA,    Oakland. 


Owner Mrs.  E.  Bingham  Uth,   1307 

Magnolia,   Oakland. 
Architect  . .  .None. 
Day's    work.  COST.    $400 


(9931      N    BOULEVARD       110    ift'       55th 

Ave.,  Oakland.  One-storv  6-room 
dwelling. 

OKue-v T.       S.  Peterson,       2035% 

Parker,  Berkeley, 

Arcliltcct  ...None. 

Day's   work.  COST.  $2500 

(9951    VV   THIRTY-EIGHTH  AVE   429.73 
SW    Old    County    Road    W    265.31    SW 
6.04    SW    60.22    SE    180.5    SE    71.55    NE 
'<2.73.    Oakland.       All    work    for    one- 
story    five-room   dwelling. 
Owner .Mrs.      California    S.      Sher- 
wood,   1829    3Sth    Ave.,   Okd, 
Architect  ...None. 
Contractor.  ,  Jos,      Fllttner,      1700      35th 

Ave,.  Oakland. 
Piled  Apr.   18,  '14.     Dated  Apr.   16,  '14. 

Frame    up    1^ 

1st   coat  plaster  on 14 

Completed    and    accepted 14 

Usual     35    days 1^ 

TOTAL  COST,  $1332 
Bond.  $666.  Surety,  Southwestern 
Surety  Ins,  Co.  Limit,  60  days.  For- 
feit. $1.     Plans  and   specifications   filed. 


Bnildini?  Contracts    AwartJed. 
Berkeler. 


Fife     Kidder 

-Mereen     Mereen 

Bartlett     Bartlett 

Dunn     Manly 

Hildebrandt    Button 

Wright     Engler 

Bonestell     Wiley 


itt 


Pearson 

Heide     Heide 

Wingate     :..  .Montgomery 

Nettelmann     Keueter 

Ala  Home  Bldrs.Mailanen 
No  Bkly  Cong  Ch.Wllkle 
'  .Ayer 


Contractor       Am«. 

425 
lOOOO 
1100 
2000 
4000 
13000 
4500 
17875 
10663 
1000 
2900 
4000 
3000 


.Alle 


Hale 


.Rlchter 


994 


Ineall     Thaxter 


3ut'pn     Button 

Demblgh     Patrick 

Peters     Sheridan 


Correction    In    Lot    Nnniber.) 

906)  E  ROBLE  ROAD  70  S  Tunnel 
Road  being  Lot  U  Blk  IS,  Claremont 
Park,  Berkeley.  All  work  except 
foundations,  grading,  brick  work, 
pla.'tering,    plumibing,    sewer,    leaders. 


34 

tile   roof,   malthoid,   iiai.er.   tile   floors, 
marble     electric    work,    painting    and 
flnlsU    .laniware   for     two-story     and 
l,a=inienl   frame   dwelling. 
Owner       ...W.  H.   Ratclift  Jr..   1st  Na- 
tional   Bank     Bldg..    Bkly. 
Architect... W.   H.   Ratclift  Jr..    1st  Na- 

tlonal    Bank     Bldg..    Bkly. 
Contractor..  Walter        Sorensen.         3219 

Ellis,  Berkeley. 
Filed  Apr.   9,  '14.     Dated   Apr.    7.   'U 

Frame   up  and   roof  boarded flOOO 

1st  coat  plaster  on 1000 

Completed   and   accepted 1000 

Usual   35  days 1072 

TOTAL  COST.  J4072 
Bend,  limit,  forfeit,  none.  Plans  and 
speciflcatioas  iiied. 


BIILDING   .\ND   INDliSTRIAb  NKWS 


Contractor..  F.  10 
Filed  Apr.  14,  H 
Frames  up  . .  . 
Brown  coated 
Completed  and 
Usual    35    days. 


;i|  11^1  Ilk  BUiS.,  Bkly. 
Allen,  4I1S  34th,  Okd. 
Dated  Apr.  13,  'H. 


Bond. 


Li 


TOTAL  COST.    $17,875 
it.   120  days.     Forfeit, 
nd  specifications  filed. 


Wednesday. 

\pril 

i:ii  1. 

1,972;      \A 

EVELYN 

■5 

.S    Gill 

lan, 

Ber- 

keley. 

Alterations 

Owner.  . 

...Geo.       A 

■e 

,     1304 

E 

.-elyn 

Ave..    Be 

•keley. 

Architect 

.  .  .None, 

Day's  w 

rk. 

COST. 
LE     AVE.. 

$45n 
Ber- 

(976)      NO.     51     OAKVA 

keley. 

Two-story 

2 

room 

store 

.inii 

servan 

;s'    rooms. 

Owner.. 

. .  .Charles 

B. 

Hale. 

Frei 

.949)      S   DURANT     AVE   100   W      Ells- 
worth   S 
work  for 


(923)      NO.    2728      REGENT. 
Alter  and  add. 

(jwner W.    C.   Fife,    Pren 

Architect  • .  .None. 
Contractor.  .Kidder  &  McCull 
Artfiison, 


Berkele 


Contracto 
Filed  Ap 


COST,    $42 


(924)      N    RUSSELL      150   —   Claremont 
Blvd..    Berkeley.     Two-story    12-room 
dwelling. 
Q^.ner Arno      Mereen,    2701      Ben- 
venue   Ave..   Berkeley. 
Architect  ...Mitchell      &      Hodges.    742 

Market.    San    Francisco. 
Day's   work.  COST.   »10,000 


;wo-story  frame  apartments 
Mrs.     H.   J.     Merritt.     2211 
Fulton.    Berkeley. 
.Julia    Morgan.    Merchants 
Exchange  Bldg..  S.  F. 
.Ben     Pearson. 
Berkeley. 
.  14.  '14.     Dated  Apr.   11.  ' 
up  and  boarded  in,  chim- 
neys up  and  rough  plumbing  in.. 

1st  coat  plaster   on 

Completed   and   accepted 

Usual    35    days ■/■' 

TOTAL  COST.  flO.OGS 
Bond.  {5331.50.  Surety,  National  Surety 
Co.  Limit.  100  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


Architect  .  .  .None. 

Contractor.. F.   C.    Rlcbler.      1912      Vine, 
Berkeley. 

COST.    $4  0(1 


Grant. 


■K 


Owner.  .  .  . 
,\rchitect  , 


SHATTUCK      AVE.. 


rhaxter.    2454    Ash- 
Berkeley. 

COST,    $4nu 


(97S1  LOT  1  BLK  18,  Claremont,  Ber- 
keley. All  work  except  interior 
painting  for  two-story  and  ba 
dwelling. 


Ob 


.  E.   A.   Nicke 


2908 


chitect 


O'S)  -W  BELVEDERE  AVE  373.12  S 
Cedar.  Berkeley.  One-story  4-room 
dwelling. 

Owner 'W.   C.   Bartlett.    1334   Stan- 

nage   Ave..   Berkeley. 
None. 

COST.   $1100 


N    RUSSELL  150   E  Sacramei 
eley.     One-story  4-room  dwlg. 
.....Andrew  Helde,  1511  Rus 
Berkeley. 
Architect  ..  .None. 


(951) 

Bei 

Owns 


:to. 


Day 


ork. 


COST.    $1001) 


Berkeley. 

.W.      R.    Ratcliff    Jr..       1st 
National   Bank   Bldg..    Bkly. 
Contractor.  .Walter         Sorensen.         3219 

Ellis.  Berkeley. 
Filed  Apr.   16.  '14.     jJated  Apr.   15.  '14. 
Frame   up   and    roof   boarding   on      V, 
1st   coat    plaster    on    interior    and 


A  re  hi 


(936)      W  DOHR  40  S  Oregon.  Berkele 
One-story   5-room   dwelling. 


952)  E  COLUS.\  140  S  Sonoma  Ave,, 
Berkeley.  One  and  one-half-story  i.- 
room   dwelling. 

)„ner D.    P.   Wingate,    2339    Ward, 

Berkeley. 

Architect  .  .  .None. 


Completed    and    accepted 'A 

Usual     35    days Vi 

TOTAL  COST.  $23,063 
Bond,  $11,531.50.  Surety,  Maryland 
Casualty  Co.  Limit.  110  days.  Forfe.L. 
none.      Plans   and   specifications    filed. 


Oontr 


.W. 


Mo 


Ward.   Berkeley. 


E  Sc 


Architect 

...None 

r..C,   M 

Manly.  Be 

keley. 

COST, 

$2000 

(937)      W 

LE    ROY    AVE      50 

s 

Buena 

Vista. 

Berkelej 

Two-sto 

ry    " 

dwelling. 

Owner... 

...Joel 

dildebrandt 

Architect 

...Jame 
Bldg. 

s      Plachek 
Berkeley. 

A 

heson 

Contracto 

r..F.  B 

iitton.      1625 

Sl.attuck 

Ave., 

Berkeley. 

COST 

$4000 

Class 


(944)  SE  GARBER  &  OAK  KNOLL 
Terrace.  Berkeley.  Two-story  and 
attic   15-room  dwelling. 

Owner H.  M.  Wright.  Channing  & 

Warring.  Berkeley. 

\rchitect  ...Albert  Farr.  68  Post,  S.  F. 

Contractor.. Louis      Bngler.    2728      Ben- 

COST.  $13,000 

(9451  N  GARBER  260  E  Claremont 
Blvd..  Berkeley.  Two-story  S-room 
dwelling. 

Owner C.    K.   Bonestell     Jr..      2S4.T 

Garber.   Berkeley. 
Architect  . .  .None. 

Contractor.. J.   M.      Wiley.    1718     Hearst 
Ave..  Berkeley. 

COST.   $4500 

(948)  LOTS  9  AND  10  BLK  7,  Clare- 
mont, Berkeley.  All  work  for  two 
two-story  and  basement  frame  dwell- 
ings and  two  garages. 

Owner H.  L  Johnson,  Berkeley. 


(9G5)  W  SHATTUCK  AVE  291.61  S 
Los  Angeles  Ave,.  Berkeley.  Two- 
story   il-room  dwelling. 

Owner Wm.   H.   Nettelmann,      2011 

Yolo  Ave.,  Berkeley. 
Architect  . .  .None. 

Contractor.. Adolph    Klueter.    2011    Yolo 
Ave.,   Berkeley. 

COST.   $4000 

(969)  W  GRANT  50  N  Addison  N  40x 
\V    100.    Berkeley.      All    work    for    two 


l9S4)      N  LE  CONTE  200 
Berkeley.     One-story 
••C"   kitchen   and   furnace    room. 

Owner Jessie    Ure.    2419    Le    Conte 

Berkeley. 
Architect  ...A.    W.    Smith,    1010    Broad 

way,  Oakland. 

Contractor.. Sampson   &   McCreary,   6506 

Wheeler.  Oakla 

COST.   $2000 


Day 


HILLCREST  ROAD  90 
nt  Ave..  Berkeley.  Shed. 
.  .  .Mrs.      L.    E.      Button.      3147 

Claremont   Ave..    Berkel 
.  .  .None. 
,.v  COST.    $400 


Hon 


Owner Alameda       Cc 

Builders,  Inc..   1st  National 
Bank  Bldg.,  Berkeley. 
Architect  . .  .None. 
Contractor.  .Otto    Malianen.      2429      9lh 

Berkeley. 
Filed  Apr.  16,  '14.     Dated  Apr.  14.  '14. 

Frame    up    ^A 

Rough   plastered    Vt 

Completed   and   accepted ',4 

Usual    35    days Vi 

TOTAL    COST.    $3000 
Bond.    none.      Limit.    60    days.      Forfeit. 

none       Plans    and    specifications    filed. 
(970)      SE  CEDAR  AND  O.vFORU   Ber- 
keley.    Alterations. 
Owner North    Berkeley    Congrega- 
tional   Church.    Premises. 

Co..   Clunle   Bids 

COST.    $760 


Archil 


.No 


(988)     (i)NE  Mckinley    ave    and 

Channing  Way  N  80  E  37;  (2) 
Channing  Way  74  E  McKinley  Ave 
SOxE  37;  (3)  N  Channing  Way  148  E 
McKinley  Ave  N  120  E  36.96  S  120  W 
37.68.  Berkeley.  All  work  for  three 
one-story    5-room   dwellings. 

Owner Basil      K.      Denbigh,      201 

Shattuck    Ave..   Berkeley. 

Architect  ..  .None. 

Contractor.. Patrick    Nelson    Bldg.    Co.; 
2011  „.iattuck  Ave..  Bkly. 

Filed  Apr.  17,  '14.     Dated  Apr.   17.  '14. 

Frames    up    

1st  coat  plaster  on 'A' 

Completed    and    accepted % 

Usual   35   days 14 

TOTAL   COST.    $5550 

Bond.    $2775.      Surety,    U.    S.    Fidelity    & 

Guaranty  Co.     Limit.  70  days  after  Apr. 

15,      Forfeit,    $3.      Plans   and    specifica- 
tions filed. 


Weil  11 


(Sll)4)  PTN  LOTS  7  AND  S  University 
Terrace,  Bei-lteley.  lOne  two-story 
and  basement  S-room  dwelling  and 
one  two-story  5-room  dwelling. 

Owner E.    R.    Peters.    2619    Dwig.ht 

Way,   Berkeley. 
-\n-liiteot  .  .  .John    Hudson    Thomas.    1st 
National   Bank    Bklg..    Bkly. 
Contractor.  .Phil     Sheridan.     1.-.10     Har- 
mon.   Berkeley. 
Filed  Apr.  17,  '14.     Dated  Apr.    IS.  'H. 

Frames    up    ^ 

Brown    coated    >4 

Completed    and    accepted 14 

Usual     35     days i/t 

TOTAL  COST,  $766S 
Bond.  $3S34.  Surety.  U.  S.  Fidelity  & 
Guaranty  Co.  Limit.  120  days.  Forfeit 
none.      Plans   and    specifications    filed. 


Building  Contracts   .Iwariled. 


947     Joseph    Gilston 


TOO 

(946)      NO.    1314    CAROLINE,    Alameda. 
One-story  6-room  dwelling. 

Owner Mrs.    Westernman,   S.    F. 

Architect  .  .  .None. 

Contractor.  .F.   N.   Strang,    1334   Eighth, 
Alameda.  COST,    |2900 


(947)      NO.   508   SANTA     CLARA     AVE., 
Alameda.     Add  to  dwelling. 

Owner C.  B.  Joseph,  Premises. 

Architect  ...None. 

Contractor.. H.   Gilston.   1505   Sixth,   Ala 
COST,   $700 


0.*KI,AND'S     BUILDING     SIIMM.4RY. 


February,   1914. 

No.    of 

Bldgs.  Cost. 

^w    constru(Jtion  162     $387,929.00 

teratlons,   additions 

and   repairs  127  41,263.20 


Total  279     $429,192.20 

Mprch,    1014. 


Jratlons.  additions 

Id  repairs                       179 

56,616.00 

Total                                  38S 

$62.^, 

.907. .in 

f'OMPLETION  NOTICES. 

ALAMF.DA     COUNTY. 

Apr.  4.  1914 — NE  ELEVENTH  AND 
Franklin.  Okd.  (Building  owned 
by  Mrs.  B.  Streit).  E  Anderson  to 
G    Warner Mar.    27,    1914 

Apr.   4.   1914 — E  SHATTUCK  AVE   200 

5  Los  Angeles,  being  No.  1015  Shat- 
tuck  Ave,  Bkly,  Edgar  E  Jamieson 
to   E  J  Aalto Mar.    1.    1914 

Apr.  10,  1914— NE  THIRTEENTH  & 
Webster  E  lOOxN  50,  Okd.  H  A 
Powell  to  A  M  Poulsen.  .  Apr.   10,   1914 

Apr.  10.  19'14— LOT  99  Amended  Map 
Alta  Piedmont  Tract,  Piedmont.  J 
L  Rankin  to  E  W  Larmer..Apr.  9.  '14 

Apr.  13.  1914— LOT  11  BLK  6  East 
Piedmont  Heights,  being  No.  S14 
Calmar  Ave..  Okd.  John  Van  Sick- 
len   to  H  M  Swalley Apr.   2.   1914 

Apr.  13,  1914— E  THIRTEENTH  AVE 
300  N  Wellington  Ave,  Okd.  J  E 
Cochran  to  B  W  Woodard.Apr.   13,  'U 

Apr.    13   ,1914- LOTS   SO   AND   81    BLrv. 

6  Map   Havenscourt,    Okd.      Emil   J 


BUILDING  AND  INDUSTRIAL  NEWS 

and  Josephine  M  Metzler  to  whom  it 

may  concern Apr.   9,   1914 

Apr,    14,    1914— LOT    11    Map    Latimer 

Tract,    Okd.      Sophie    M   Steenbergh 

to  whom  it  may  concern. Apr.  14.  191  1 

Apr.    14.    1914— W  CLAY,   bet   3rd  and 

4tli,  Okd.  John  Hansen  and  J  C  Mc- 

Dermed   to  John  Anderson 

; April    14,    1914 

Apr.  15.  1914— LOT  11  BLK  7  Map 
.Melrose  Heights,  Okd.  East  Bay 
Home  Bldrs  to  whom  it  may  con- 
cern     Apr.   15.    1914 

Apr.  15,  1914— S  25  LOT  7  BLK  23 
Map  McGce  Tract,  Bkly.  East  Bay 
Home  Bldrs  to  whom  it  may  con- 
cern     Apr,    15,    1914 

Apr.  15,  191.5— N  40  LOT  situated  on 
NE  Cor  Alcatraz  Ave  and  Dana. 
Okd.     J   O  H     Beamer   to     Alex   C 

Wleben    Apr.   7,   1914 

Apr.  15.  1914— LOTS  1  AND  2  BLK  5 
Amended  iMap  Ptn  Blks  4  and  5 
■Map  Cragmont,  Oakland  Tp.  D  E 
and   Mary  M   Wiseman   to   whom   it 

may   concern Apr.    1,    1914 

Apr.  16,  1914— S  TWENTY-SECOND 
360  B  Webseer  E  51xS  162,  Okd. 
California    Door    Co    vs    D    Miller.. 

$1588.2.5 

Apr.  16,  1914^LOT  46  BLK  5  Map 
uMelrose  Heights,  Okd.  Melrose 
Lumber  &  Supply  Co  vs  Gordon 
Wiser  and  Howard  J  Piersol.  .$249.1  5 
Apr..  15,  1914 — LOT  12  Map  Piedmont 
by-the-Lake.  Okd.  John  P  Max- 
well   vs    F    A    Briggs      and      Bruce 

Burnett     $29.50 

Apr  16.  1914— SE  CEDAR  &  WALNUT 
Okd.  North  Berkeley  Congrega- 
tional    Church     to    Andrew     Wllkle 

Co April    14,    1914 

Apr.  16.  1914— LOT  19  BLK  15  North- 
brae,  Bkly.     L  Beauman  to  Patrick 

Nelson   Bldg  Co Apr.    14.    1914 

Apr.  17  ,1914— SE  SIXTEENTH  AND 
San  Pablo  Ave  NE  18.6S  SE  80.10 
SW  36.42  SW  75.19  N  67.46,  Okd.  1st 
Trust  &  Savings  Bank  (by  P  J 
Walker    Co.    Agents)     to    American 

Marble    cS:   Mosaic   Co Apr.    16,    1914 

Apr.  17,  1914 — NE  SEVENTEENTH  & 
Broadway  N  60xE  56-2,  Okd.  Lucy 
Fay   Thomson    (by    P  J    Walker   Co, 

Agents)    to    W    D    Henderson 

April    8,    1914 

Apr.  17,  1914 — NE  FORTIETH  LOT  1 
Blk  12  Boulevard  Park,  Okd.     Sorcn 

C   BIsgard    to   Alex   C    Wleben 

April     16,    1914 

Apr  17,  1914 — NW  TWENTY-FOURTH 
and  Broadway  N  61.42  W  111.42  N 
59.50  W  40  S  119  E  136.25.  Okd. 
Christopher  and  James  H  Hamp- 
ton (Hampton  Bros)  vs  Broadway 
Development  Co  and  Bruce  B  Bur- 
nett     $530 

Apr.'  17,  IJH— LOT  45  BLK  5  Map 
Melrose  Heights,  Okd,  Powell 
Bees:  Constr  Co  vs  Mary  L  and 
Howard      J    Pelrsol      and      Gordon 

J    Wiser    $143.25 

Apr.  17,  1914 — S  TWENTY-SECOND 
360  E  Webster  E  51xS  162,  Okd.     B 

C   White   V8  D  Miller $567.52 

Apr.  17,  1914 — LOT  118  Fremont  Tct, 
Okd.     T  W  Leydecker  vs   Prank   P 

Holmes   $25 

Apr.  17,  1914— ^N  NINTH  60  W  Madi- 
son W  75xN  100,  Okd.  Pacific  Fuel 
&  Bldg  Material  Co  vs  George  E 
Tuman.  Sarah  J  Hastings.  N  A 
Thompson,    E    M    Rcagh    and    W    F 

Karrlger     $108.15 

Apr.  17,  1914 — LOTS  7,  8,9  AND  10 
Broadway  Villa  Tct,  Okd.  Rector, 
Wardens      and    Vestrymen      of    St. 


3t, 


LIEN.S   FILED. 


AI^MBDA    COUNTY. 


Apr.  11.  1914— N  NINTH  60  W  Madi- 
>'in  W  75xN  100,  Okd.  A  K  Good- 
miinrlson  vs  George  E  Tuman. 
aid    E   .M   Reagh $252 

Apr.  13,  1914— E  15  LOT  9  AND  W  36 
Lot  10  and  W  36  of  N  19  Lot  20  Map 
Part  Ppty  Harmon  Estate  and  E  14 
Lol  10  and  Lot  11  and  ptns  Lots  IS 
and  19  Map  Part  Ppty  Harmon  Est, 
(ikd.  Howard  Co  vs  D  .Miller .  $1  054.1  7 

Alir  14.  1914— NW  TWENTY-FOURTH 
and  Broadway  W  61.42  W  111.42  N 
59.50  W  40  S  119  E  136.25,  Okd. 
Sunset  Lumber  Co  vs  Broadway  De- 
velopment Co,  Bruce  B  Burnett  and 
S     Brush $60.47 

A|)r  14,  1914 — NW  TWENTY-FOURTH 
and  Broadway  N  61.42  W  111.42  N 
59,50  W  40  S  119  B  136.25,  Okd. 
■lolin  P  Maxwell  vs  Broadway  De- 
velopment Co,  Bruce  B  Burnett  and 
S    Brush    $132,91 

Apr,  14,  1914 — S  TWENTY-SECOND 
360  E  Webster  E  51xS  162,  Okd, 
John  P  Maxwell  vs  D  Miller  and  E 
H    Parker    $10,1. 4i; 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY, 

RE-SIDENCE  —  2  story  and  base, 
frame,  $20,000.  Hollister.  San  BenlEo 
C.i,  Cal.  Architect,  W.  H.  Weeks,  75 
Post  .street,  S.  F.  Owner,  George  E. 
•Syker.  The  dwelling  has  been  de- 
signed for  a  modern  ranch  house  and 
will  be  erected  on  the  Palclnes  Ranch 
near  Hollister.  There  will  be  twelve 
living  rooms,  three  baths  and  sleeping 
porches.  Interior  will  be  finished  In 
pine  and  redwood  with  hardwood  floors 
in  the  principal  rooms.  There  will  ^be 
furnace  heat  and  a  hot  water  supply. 
Open  fire  places  and  tile  mantels  will 
he  used  in  the  principal  rooms.  Bath 
rooms  will  be  finished  in  tile  and  will 
he  eqiiip.ied  with  showers.  Exterior  of 
the  (Iw^jlllng  will  be  covered  with  ce- 
ment j.lastcr  on  metal  lath.  A  red  clay 
tile  roof  Hill  be  used.  Plans  are  com- 
plete .md  flgures  will  be  taken  at  once. 

THEATRE— 1  story  and  base.  Class 
C  construction.  $25,000.  Burllngame. 
San  Mateo  Co.,  Cal.  Architect,  Harris 
Allen,  Central  Bank  Bldg.,  Oakland, 
Owner's  name  withheld.  The  building 
will  be  erected  on  one  of  the  main 
streets  in  San  Mateo  and  will  have  a 
seating  capacity  of  about  800  people. 
Interior  finish  will  be  of  pine  with 
soni,-  ornamental  plaster.  A  modern 
system  of  heating  and  ventilation  will 
be  installed.  Special  electric  work  will 
be  .specified.  Exterior  of  the  building 
will  he  faced  with  pressed  brick  and 
fenieiit  plaster.  Plans  are  now  being 
prepared. 

Pd.ST  OFFICE— 1  story  and  base, 
hriik  and  frame,  $20,000,  Palo  Alto, 
."^anta  Clara  Co.,  Cal.  Architects.  Bake- 
well  *  Brown,  251  Kearny  street.  S.  F, 
Owners.  Leland  Stanford.  Jr.,  Univer- 
sin.  Tile  building  will  be  erecled  on 
the  Campus  of  the  University  and  has 
been  designed  for  a  branch  post  office 
tn  lie  used  exclusi^'ely  by  the  college. 
Interior  will  be  finished  in  pine  and 
hardwood.  Special  cabinet  work  will 
he  required.  There  will  be  steam  heat. 
Exterior   of   the   building   will   be   faced 
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Veneered  Panels  thai 
ARE  good— -order 
today  from 


Wybro  Panels  keep 
their  smooth  finish. 

One  feature  of  the  farnous  Wybro  Pan- 
els is  that  Ihey  have  a  beautiful  SMOOTH 
finish— a  finish  which  RETAINS  its  smooth- 
ness. 

Wybro  Panels  are  everlastingly  good 
and  cost  no  more  than  ordinary  ones. 


Wliite  Bpotl^eps 


SIh  and  Brannan  Streets 


lia 


being  completej  anil   figures  will  slioit- 

Iv  be  called.' 

■    — ♦ 

BUILDING  COMRICTS. 

S.4XTA   CL.\RA    COl  XTV. 

LOT  6,  Lenzen  Sub..  San  Jose.  All  work 
for  five-room  frame  building. 

Owner J.      P.    .Jensen.      2S    Lenzen 

Ave..   San   Jose. 
Architect  ..  .L.    Lenzen.     110      .'^--Second. 

San   Jose. 
Contractor.  .J.    P.      Jorgensen.      H.5      S- 

2^tli,  San  Jose. 
Filed   Apr.   4,   '14.     Dated   Apr.    2.    '14. 

Frame   up   and   root   on $706.25 

Enclosed  and  1st  coat  stain  on    706.25 

When    completed     706.2S 

Usual    35    days 706.25 

TOTAL,  COST.  $2825.00 
Bond.  $1412.50.  Sureties.  P.  Jorgensen 
and  J.  H.  Moellering.  Limit,  85  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

N  SAN  FERNANDO.  Bet.  Third  and 
Fourth  Sts.,  San  Jose.  All  work  for 
one-story  brick  and  frame  store  bldg. 

Owner Lizzie    Fennell,    103    E-San 

Fernando,   San   Jose. 

Architect  . .  .None. 

Contractor.  .J.  H.  Miller,   1041   S-Second 
St..   San   Jose. 

Filed    Apr.    6,    '14.      Dated    Apr.    2.    '14. 

Brick    work    %    story $669.25 

Brick    woik    completed tu9.2S 

Building    completed    669.25 

Usual    35    days 669.25 

TOTAL  COST,   $2677.00 

Bond.    $400.  ,  Sureties,    F.    B.    Hubbard 

and    W.    A.    Beall.      Limit,    forfeit,    none. 

Plans  and   specifications  filed. 

LOT  9  BLK  2.  Shottenhamer  Sub.  No.  2 
San  Jose.  All  work  for  live-room 
frame  cottage. 

Owner P.    Mullaly,     121S    Orchard, 

San  Jose. 

Architect  . .  .None. 

Contractor.  .J.   A.   Weldon.     tSSi     Willis 
Ave..  San  Jose. 

I'^iled    Apr.    7,     14.      Dated    Apr.    6,    '14. 

Frame    up    $500 

Mortar    on     500 

When    completeil     500 

Usual    35  .days 500 

TOTAL  COST.   $2000 

Bond.    none.      Limit.    July    7.      Forfeit, 

none.      Plans   and    specifications   filed. 

COR.     EIGHTH     AND     SAN     ANTONIO. 

San    Jose.      All    w.nk    for    one -story 

frame  cottage. 

Owner Theo.    Bams.    14:)    E-Santa 

Clara.    San    Jose. 
Designer  .  .  .L.   I.   Kelle:- 


San  Francisco 


I'ontractor.  .1.,      1     Kellty.      i;    MaycHen 
Ave.,    San    Jose. 

Filed   Apr.   9,   '14.      Dated  Apr.   8,   '14. 

Frame    up    $265 

Brown    plaster    on 365 

wiien    completed    865 

:t5    <l»y«    after 635 

TOTAL  COST.    $1460 

Bond,    none.      Limit,    50    days.      Forfeit. 

none.      Plans   and   specifications   filed. 

AGNEWS,  CAL.  All  work  for  one- 
story  frame  galvanized  iron  roof 
building. 

Owner Western   Grain  &  Sugar  Pro- 
ducts,   Inc. 

Architect  .  .  .None. 

Contractor.  .F.   L.    Hoyt.   San    Francisco. 

Filed  Apr.  9.  '14.     Dated  Apr.  9.  '14. 

Root    completed     $871.75 

Completed    and    accepted 871.75 

TOTAL   COST.    $1743.50 

Bond.    none.      Limit.    30    days.      Forfeit. 

none.      Plans   and   specifications   filed. 

THIRTEENTH,  bet.  San  Fernando  and 
San  Antonio,  Naglee  Park.  San  Jose. 
All    work    for   one-story   frame   dwlg. 

Owner F.    O.    Reed,    27    S-llth    St.. 

San  Jose. 
Ai-chitect  .  .  .F.    D.    Wolfe.    1st    National 

Bank    Bldg..   San   Jose. 
Contractor.  .Geo.   Lindblom.    519    W-San 

Carlos.   San   Jose. 
Filed   Apr.    10.  '14.      Dated   Apr.   6.   '14. 

Frame    up    $1125 

1st   coat   plaster   on 1125 

Building    completed     II25 

Usual    35    days 1125 

TOTAL  COST.  $4500 
Bond.  $2250.  Surety.  Globe  Indemnity 
Co.  Limit,  75  days.  Forfeit,  $5.  Plans 
and  specifications  filed. 

NO.  23  SOUTH  FIRST.  San  Jose.  All 
work  for  installing  saloon. 

Owner Joe      Schutte,       42       W-San 

Fernando.    San   Jose. 
Architect  .  .  .None. 

Contractor.  .Home   Mfg.   Co..   543    Bran- 
nan.  San  Francisco. 
Filed   Apr.   11,   '14.      Dated   Mar.    5.   '14. 

On  arrival   of  goods $1600 

Every   30  days   until    paid 500 

Last  7  payments  secured  by  notes 
bearing      legal    rate    of      interest 

eacli    payment    500 

TOTAL  COST,  $5000 
Bond,  none.  Limit.  By  April  25.  For- 
feit, none.  Plans  and  soecifications 
filed. 

IN   THE    WILLOWS   W    of   Lupton    Ave. 

vs  Minnesota  &  Pine  Aves.  San  Jose. 

All  work  for  one-stnry  frame  cottage. 

garage  and  tank   bouse. 
Owner W.    W.    Kelleran,    125    .Mar- 
tin St.,  San  Jose. 


Chalmer  Monday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny   2622 

61E  Phalan  Builillng,        San  Francisc 


Aniiitect  .  . -C.     S.     McKenzie.     509     San 

Jose   Bank    Bldg..   San    Jose. 

(■untractor.  .J.   P.   Jorgensen,   145   S-24tb 

San   Jose. 
Filed  Apr.   11,  '14.     Dated  Apr.  7,  '14. 

As    work    progresses 75% 

Usual    35    days $1049 

TOTAL  COST.  $4196 
Bond,  $2200.  Sureties.  C.  Pallison  and 
F.  F.  Boes.  Limit,  80  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

ST.    JOHN    ST..    bet.    10th    and    11th    Sts. 

San     Jose.      All    work   for      five-room 

cottage. 

Owner J.  S.  Mlse,  1B6  Santa  Teresa 

St..   San   Jose. 
.Architect  .  .None. 
Contractor.  .Baggott  &  Son.  820  Spring 

St.,  San  Jose. 
Filed  Apr.   11,  '14.     Dated  Apr.   9.  '14. 

Building    plastered    :.''% 

;tO    UnjB    after V4 

TOTAL  COST,  $1725 
Bond.  $864.50.  Sureties.  F.  B.  and  A, 
U  Hubbard.  Limit.  110  days.  Forfeit, 
none.      Plans   and   specifications    filed. 

No.  485  S-SIXTEENTH.  San  Jose.  One 
and  one-half-story  residence. 

Owner Mrs.    M.    E.    Hewlett,    47    E- 

Santa  Clara,  San  Jose. 
Architect  ..  .0.    M.    Voorman,    68    S-7tb, 
San  Jose. 
San  Jose. 
Contractor.  .W.     R.     Latta.     444    N-llth, 
COST.    $5500 

N  BIRD  AYE,  3rd  Lot  N  of  Palm  Haven 
Ave.,  Saai  Jose.  Five-i-oom  cottage 
and   sleeping   porch. 

Owner G.   R.   Wightman,   Prem. 

Architect  ...None. 

Day's    work.  COST,    $2500 

NOS.    228    TO    246    N-FIRST,    San    Jose. 

One-stor^   garage. 
Owner Olsen      &McFarlenit     Aulo 


.NO.    182   ACCASIA,   San   Jose.   Five-room 
cottage. 

Owner J.  R.  .Mini.  Premises. 

Architect  . .  .None. 

Conlrator.  .C.   H.   .S.   Hastings,  75  Sunole 
San   Jose. 

COST.    $1S00 

NE   GRANT  AND  ORCHARD.   ,San   Jose. 
Four-room    cottage. 

Owner Kelley    Bros..    Premises. 

Architect  ..  .None. 

Hay's  work.  COST.   $1200 


Flv 


i 
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FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 
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LIl'.NS   FILED. 

SANTA  CLARA   COUNTY. 


RECORDED  AMOUNT 

Apr.   6,   19H— E    li    OP  SB    14    OF  SEC 

H  Tp  7  South   of  Range  2  West  M 

D    M    (containing    20   acres),      o    P 

Mills    vs   Geo    Leonard 14'' 50 

Apr.  6,  1911— LOT  12  BLK  6  East  San 
Jose  Homestead  Add'n,  San  Jose. 
C  P  Montgomery  vs  Minnie  Favors 
$173 


COMPLETION  NOTICES. 

SANTA  CLARA   COUNTY. 


SCHOOI^— 2  story  and  base,  rein- 
forced concrete.  |,J0,00ll.  Patterson 
Stanislaus  Co..  Cal.  Architect,  Henry 
C.  Smith,  Humboldt  Bank  Bldg.  s  F 
Owners,  Patterson  Union  High  .Scliooi 
District.  Bids  were  opened  Salurdav. 
April  ISth,  by  the  Board  of  Education 
of    the     Patterson     School     District     tor 


"-    Monson    45,93; 

Caldwell    &    Son 46  <I50 

Peterson    &    Wilson 4SU(J 

Howard    S,    Williams 49,'20() 

Heating;  and  PInniblni;. 

'-'•    •^">"^on    4)i,937 

Peterson    &    Wilson 3,500 

J.    C.    Hurley ^'q^j 

Paciflc   Blower   &   Heating  Co.    ^\ii-^ 
Program     Cloekii. 


Stii 


idard     BIc 


of 


lOOl. 

tted 


RECORDED  ACCEPTED 

•Ml-.   2S,    1914— NEAR   LOS   GATOS.      M 

Bleibler  to  H  J  Ross .Mar    ''4    1914 

Apr.    4,    1914— LOT    6    of    Schaad    Sub 
San  Jose,     T  Bruch  to  E  B  Weldoii 

,    ■■■■,■, Apr.    2.    1914 

-\pr.  11.  1914— LOT  13  BLK  3  Shot- 
tenhamer  Tract  No.  2,  San  Jose.  J 
A  Weldon  to  J  A  Weldon.Apr  II  '14 
•^pr.  11,  1914— LOT  -E"  BLK  2,  Shot- 
tenliamer  Tract  No.  2,  San  Jose  W 
F  Puller  to  whom  it  m»v  .„„...„ 


•  -iprll    11,    1014       be  stear 


the    constri 

basement  reinforced  conci-ete  ; 
Caldwell  &  Son  of  this  city  sub 
the  lowest  general  flgure  at  ! 
and  were  awarded  the  contract,  Th( 
Standard  Electric  Time  Co,  was  award 
ed  the  program  clock  work,  and  Peter- 
son &  Wilson  were  awarded  the  heat- 
ing and  ventilating.  A  complete  list 
of  these  figures  will  be  found  unde. 
the  beading  of  Fresno.  Modesto.  Stan- 
islaus and  Central  California. 

POST  OFFICE— 2  story  and  base 
brick  and  concrete.  $60,000.  Hanford 
Kings  Co.,  Cal,  Architect.  Supervising 
Architect  Oscar  Wenderoth,  Washing- 
ton, D.  C.  Owners.  United  States  Gov- 
ernment. Word  comes  from  the  Su- 
pervising Architect's  office  that  work- 
ing drawings  are  nearly  complete  for 
the  new  post  office  which  is  to  be 
erected  in  Hanford.  The  building  will 
be  of  semi-fireproof  construction  with 
pressed  brick  facing  trimmed  witli 
terra  cotta.  Interior  finish  will  be  of 
hardwood    and     tile.       There    will 


MARIN,  CONTRA  COSTA  AND 
SONOMA    COUNTIES. 

BUILDING   CONTRACTS. 

CONTRA    COSTA    COUNTY. 

DE.SCRI-BED  TRACT  in  City  of  Pitts- 
burg. All  work  for  ,5-room  cottage. 
""*'■ C.  A.  Hooper  &  Co..   Balboa 

Bldg.,   San   Francisco, 
A.-chitect  ...G.      B.      Ashcroft.      Balboa 

Bldg.,  San  Francisco. 
Lonlractor.  .Wm.      B.      Green    and      B 

Vestnys        ,as        Green        & 

Vestnys). 
Filed    Apr.    U,    14,       u-ated    Apr.    13,    '14, 


Flo 
Roof  CO) 
Building 
ITsual    35 


■  %i 


ipleted     __ 

ipleted     422 


days 


423 


TOTAL  COST.  $16_ 
Bond,  t844.50.  Sureties,  A.  O.  Deiber 
and  J.  Royce.  Limit,  70  days.  Forfeit 
?1  per  day.  Plan! 
died. 


specifl 


nace.      Spe 


III    bu 


BUILDING  CONTRACTS. 

S.\N    M.4TEO    COUNTY. 

J2  BLK  4  2.  Easton  .-^dd'n  to 
ame  No.  3.  All  work  for 
n  cottage. 

■ N.    B.    Boucke.    2521 

San  Francisco. 

&    Wisnom. 


ab 


1      fl.\tures 
york   will   be  installed.      1 
orwarded     to    the    west 
ut    May   1st.      Further 
made    of    the    work. 


UE.S 


will  be 
figures 
on    win 


:HrBED    TRACT    in    City    of   Pitts 
■g.     All  work  for  5-room  cottage. 

■" C*-  A.  Hooper  &  Co..   Balbo; 

Bldg..   San   Francisco. 

tect...G.         B.         A.<ihr.rnft  o„ii,„. 


AUTOMOBILE  EXHIBIT  BUILDING 
—Brick  construction,  $10,000,  Fresno 
Fresno  Co.,  Cal.  Architect. 
Matliewson.  Forsythe  Bldg., 
Owners,    Fresr 


51dg.,   Sa 


-Wi 


Eugene 


.\rcbitect  . . 
Contractor.  .Cald 

Mateo. 
Filed   Apr.    lo,   'H.      Dated   Ai 


■II. 


.$700 


Rough   fran 

Enclosed  and    1st   coat   plaster   on    700 

Completed    and     accepted 700 

Usual   33   days 705 

TOTAL  COST,  $2800 
>nd,  $1400.  Sureties.  Robert  Wisnom 
d  Wm.  F.  Turnbull.  Limit,  70  days 
irfeit.   none.      Plans   and   sDeciti,-:,tion.= 


no  County  Ag 
-Association.  The  building  w 
an  area  of  93  by  120  feet  am 
20  feet  high.  Interior  will  b( 
in  pine  and  hardwoods  with 
and  tile  floor.     Steam  heat- an. 


ultural 


111 


-$391.00 


plumbi 


nd     ele 


nodern 
■ill    be 


istalled.      Patent       store _ 

Jecified.  Exterior  of  the  buildrn'g 
ill  be  faced  with  pressed  brick.  Pre- 
mlnary    plans    are    being    prepared. 


Vestnys). 
Filed   Apr.    14,    14.      D'ated    Apr 

Floor   joists    laid 

Roof   completed    [[', 

Building    completed    39L00 

L.-^ual    35    days 39-M3 

TOTAL  COST,  $1,565  J  :, 
Sureties,  A,  O.  Deiber 
imit.  none.  Forfeit,  $1 
ind  specifications  filed. 


Bond.  $782.60. 
and  J.  Royce. 
per  day.     Plan 


COMPLETION  NOTICES. 

S-4X    M.*TEO    COUNTY. 


RECORDED  ACCEPTED 

Apr.  3,  1914— LOT  S  BLK  14.  Hill- 
crest.     Gustaf  \  Johnson   to  Gustaf 

A   Johnson Apr.    2.    1914 

Apr.  8,  1914— LOT  19  BLK  IS.  Crock- 
er Estate  Tract,  Sub  No.  1.  ^\m 
F   Dreyer    to   whom    it   may   concern 

March    28.    1914 

1914— COUNTY  ROAD  Adj.  St. 
■Matthew's  Church.  San  Mateo.  St. 
Matthew's    Red    Cross    Hospital    to 

Thos    Alton Apr.    8.    1914 

ir-  9.  ISIJ— COUNTY  ROAD  Adj  St. 
Matthew's  Church,  San  Mateo,  .^Jt, 
Matlhew's  Red  Cross  Hospital  to 
Ti'o«    Alton Apr.    S,    11114 


Ap 


Patterson  School 

Work  Awarded. 


(nl.lnell    &    Son    „f    tl.i»    City    Aivnr.leil 

General      Conxtriietion.        Pliiiubins 

Ooe«    to   Peter.S(iu    &    M'Hmoh. 

Bids  were  opened  Saturday  afternoon 
by  the  Board  of  Education  of  the  Pat- 
terson School  District  tor  the  construc- 
tion of  a  two-story  and  basement  re- 
inforced concrete  school.  Caldwell  & 
Son  of  this  city  submitted  the  lowest 
general  figure  at  $46,930,  and  was 
awarded  the  contract.  The  Standard 
Electric  Time  Co.  were  awarded  the 
program  clock  work  and  Peterson  & 
Wilson  were  awarded  the  heating  and 
ventilating.  The  buildings  was  de- 
signed by  Architect  Henry  C.  Smith.  A 
complete  list  of  the  bids  follow: 
Patterson  HIkIi  Srimol. 
Benson     &     Johnson $.'i4,727 


DESCRIBED    TR.4CT 

burg.      All    work    fo 

P^ner C   .4.  Hoc 


City    of   Pilts 


jper  &  Co..  Balb 

Ashcroft. 
Bldg,,  San  Francisco, 


Iboa 


,Wi 


E. 


-il   .4pr 


Vestnys 
Vestnys). 
14,    14.      D'l 


& 


ted    Apr.    13,    '14. 

;:,"-";'■  ■'°'^'=  '^'i $300.00 

Koof  completed    350  „„ 

Bu.klmg    completed     360.00 

Lsual    3o    days.... 35,3, 

TOTAL  COST,  $1441  33 
Bond  $720.70.  Sureties.  A.  O.  Deiber 
and  J,  Royce.  Limit,  70  days.  Forfeit 
$1    per    day.      Plans    and    specifications 


COMPLETION  NOTICE.S. 

CONTRA  COSTA  COUNTY. 

RECORDED  ACCEPTED 

Apr.    11.   -914— LOT   4    ELK   "C"  Town 

of  Crockett.     A  A  Paul,  E  O  Cliapel 

\V   A    Davis    (for   1st   C'ongre=-ational 

Church     of    Crockett)     to    whom     it 


may    concern Mar.    16,    !aJ4 

.vur.  11,  1914— I>OT  12  AND  PTN  LOT 
U  Blk  21,  Henderson  Tapscott  Tct 
No.     1.       Abhott       &    Cluni-.ock       to 

Abbott   &   Chinnock .Mar.    1,    19H 

— « .- 

LIENS  FILED. 

CONTRA    COSTA    COliNTY. 

RECORDED  AMOUNT 

Api-.    10.    19U— LOT    16    RACE    TRACT 

Sbdvn    to    Concord.       Oren-McGuire 

Lumber  Co  Vs  R  N  Bureess  Co  and 

Chas    KauBelt     1288.38 

.\pr.  10.  1911 — LOTS  2a  AND  26  Olsen 
Sbdvn  to  Walnut  Creek.  Oren-Mc- 
Guire  Lumber    Co   vs    R    N    Burgess 

Co  and   William    Pearson J140.15 

* 

LIENS   FILED. 

MARIN    COUNTY. 


RECORDED  AMOUNT 
Apr.  15.  1914— LOT  23-D  A.ND  24-3, 
Bush  Tract.  San  Anselmo.  N  Cal- 
etti  &  Co  vs  Robert  Dodds  and 
Francis  W  Auller  (erected  for 
Western  Union  Home  Bldrs  ot  Oak- 
land      J37.72 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA.. 

CHURI-'H— 1  .st.jry  mid  liase,  brick, 
»2ll.OOO.  Stockton,  San  Joafjuin  Co. 
Cal.  Architect,  Joe  Losekan.  San  Joa- 
quin Bldg.,  Stockton.  Owners.  Clay 
Street  Methodist  Church.  Rev.  Smith. 
Pastor.  A  new  site  has  been  secured 
at  the  northeast  corner  of  San  Joaquin 
and  Clay  streets  and  construction  will 
be  started  as  soon  as  plans  can  be 
completed.  The  new  church  will  be 
designed  in  tlie  Mission  style  and  will 
contain,  besides  tlie  main  auditorium, 
Sunday  school  i-ooms  and  pastor's 
study.  Interor  llniah  will  be  of  pine 
and  ornameneal  plaster.  There  will  be 
a  central  heating  system.  probably 
warm  air.  Art  glass  is  specilied.  Ex- 
terior ot  the  building  will  be  faced 
with  cement  plaster.  .\  clay  tile  roof 
will  be  used.  Plans  are  now  being  pre- 
pared. 

HAILI.  OF  RECORDS — 2  story  and 
liase.  reinforced  conci-ete.  $60,000.  Co- 
lusa, Colusa  Co..  Cal.  Arcliitect.  Henry 
C.  Smitli,  Humboldt  Bank  Bldg..  S.  F. 
Owners.  Colusa  County.  The  building 
will  be  rected  on  Jay  and  6tli  streets 
on  property  adjoining  tlie  County  Court 
Hnui-e  Construction  will  be  hreproof 
ihrou-linut  with  reinforced  concrete 
walls,  lloors  and  interior  partitions  of 
hollow  tile  and  metal  latli  and  plaster, 
Inlerior  finish  will  be  of  pine,  hard- 
woods and  metal  trim.  iMetal  window 
sash  and  frames,  fireproof  doors  and 
metal  shelves  and  furniture  will  be 
used.  There  will  be  steam  beat,  a  vac- 
uum cleaning  system  and  water  supply, 
of  tlie  building  will    he  faced 


ith 


pli 


Pla 


plete  and  figures  are  being  taken.  Bids 
will  be  opened  on  May  6th.  An  official 
proposal  appears  in  another  column  of 
this   issue. 

CLASS  ROOM  BUILDING  —  2  story 
and  base,  brick.  Cost  not  stated.  Da- 
vis. Yo'o  Co.,  Cal.  .Architects.  Cunning- 
ham &  Politeo,  First  .National  Bank 
Bldg.,  S.  F.  Owners.  Regents  of  the 
University  r,f  Caiifornl.i.  Plans  have 
been  complelc-d  for  a  twn-story  class- 
room   building    uhich    is    lo    he   erected 


BUILDING  AND  INDUSTRIAL  NEWS 

at  the  Un.\e.5.ly  Fjrm.  T..e  structure 
will  cover  an  area  ot  90  by  152  feel, 
and  will  contain.  In  addition  to  the 
class  rooms,  a  large  assembly  hall  and 
library.  Interior  Hnish  will  be  ot  pine 
throughout.  There  will  lie  steam  heat. 
Special  cabinet  work  will  he  required. 
A  slate  roof  will  be  used.  Exterior  ot 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  out 
for  figures.  Bids  will  be  opened  by 
the  Regents  of  the  University  on  April 
:iutli.  An  official  proposal  appears  in 
another   column    of   this   issue. 

SOH0OI^2  story  and  base,  brick 
and  tile.  150,000.  Chico.  Butte  Co..  Cal. 
Architecl.  A.  J.  Bryan.  Chico.  Owners, 
Oakdale  School  District.  The  building 
will  contain  eight  class  rooms,  assem- 
bly hall,  teachers'  rooms  and  princi- 
pal's office.  Interior  finish  will  be  of 
pine  with  maple  floors  in  tlie  class 
rooms.  There  will  be  steam  heat  ana 
an  oil  burning  plant.  Vacuum  clean- 
ing and  program  clocks  will  be  in- 
stalled. Exterior  ot  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  separate  figures  are  now 
being  taken  for  the  general  construc- 
tion and  heating  and  ventilating. 
These  bids  will  be  opened  on  April 
30th.  On  the  same  day  the  Board  ot 
Education  will  open  flgures  for  a  four- 
room  addition  to  the  4th  and  Cleinder 
Street  School,  and  for  a  one-story  re- 
inforced concrete  addition  to  the  Chico 
School.  Plans  can  be  secured  from  the 
architect. 

OFFICES— 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated. 
Woodland.  Yolo  Co.,  Cal.  .Architects. 
Ward  &  Blohme,  Alaska  Commercial 
Bldg.,  S.  F.  Owners,  Yolo  Water  Co. 
The  building  will  be  designed  to  con- 
tain the  company's  offices  on  the  first 
floor  and  an  attorneys  offices  on  the 
second  floor.  Interior  will  be  finished 
in  pine  and  hardwood  with  some  oi- 
namental  iron  and  bronze  grilles. 
There  will  be  a  central  heating  system. 
Exterior  ot  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  the  work  will  probably  he 
done   by   Day  Labor. 

HOTEL — 4  story  and  base.  Class  C 
construction.  Cost  not  stated.  Lodi. 
San  Joaquin  Co.,  Cal.  Architect.  B.  B. 
Brown.  Stockton.  Owners.  Lodl  capi- 
talists, The  building  will  be  erected 
on,  a  corner  site  and  will  contain,  he- 
sides  the  hotel  lobby  and  offices,  a 
store  and  banking  quarters.  TTpper 
floors  will  he  arranged  tor  65  guesl 
rooms  and  a  number  of  baths.  The 
building  will  cover  an  area  of  S5  by 
100  feet.  Considerable  steel  will  be 
used.  Interior  will  be  flnislied  in  pine 
and   redwood.     Plans  provide   for  steam 

supply  and  patent  store  fronts.  Spe- 
cial interior  Hnish  will  be  used  In  tlie 
liank.  and  fireprnof  vaults  are  also 
specified.  Exterior  ot  the  building 
will  he  faced  with  pressed  Iirick  ami 
terra    cotta.      Plans      are      now      being 

SCHOOI^2  story  and  base.  rein- 
forced concrete.  {200.000.  Sacramento. 
Cal.  Architects.  Shea  &  Lofquist. 
Bankers'  Investment  Bldg.,  S.  F.  Own- 
ers, City  of  Sacramento.  This  building 
has  been  out  for  figure^  before  but 
overrun  the  estimated  cost  consider- 
ably. Plans  have  been  revised  de- 
creasing the  height  by  about  two  feet 
and  lightening  the  construction  In 
some  particulars.  Interior  finish  will 
be    of   pine      throughout      with      maple 
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lours    in    the      class 
raining    departments 


nts      and      domestic 
also   included.  There 


science  roor 
will  be  steam  heat  and  an  oil  burning 
plant.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  an  official  advertise- 
ment has  been  published  calling  for 
bids  which  are  to  be  opened  on  May  1. 
ACADEMY  BUILDING — 2  story  and 
basement,  brick.  Cost  not  stated.  Ar- 
chitects, Stone  &  Wright,  San  Joaquin 
Bldg..  Stockton.  Owners,  St.  Agnes 
.\cademy.  The  following  bids  were 
opened  by  Father  McGough  for  the 
construction  of  the  new  academy 
building  to  be  erected  for  St.  Agnes 
Parish  in  Stockton.  The  structure  will 
be  a  two-story  building  and  was  fle- 
signed  by  Architects  Stone  &  Wright: 
James  L.  .McLaughlin.  $55,793;  Ward  & 
Goodwin,  $19,200;  Chlrhardt  &  Nystedt, 
$45,446;  Anthony  &  Meyers.  $44,975; 
John  Kuykendall,  $44,530;  F.  J.  Klenck, 
$43,197;    James    iMulcahy,     $36,984. 


BUILDING   CONTRACTS. 


SACRAMENTO    COUNTY. 


S  20  FEET  LOT  2  AND  ALL  LOT  3  SB 
G  and  Railway  Co  sub.  E  Oak  PaHt, 
Sacramento.  Two-story  brick  store 
building  and  office,  lodging  house  on 
second  story. 

Owner Ernest  A.  Thiele.   1601   21st 

St.,  Sacramento. 

Architect  ...Geo.  E.  Sellon,  1005  K  St., 
Sacramento. 

Contractor.  .R.    M.   Smith.    271S    ISth    St.. 


COST.    $13,001 

E    V4    LOT    7    S,    T,    17TH    AND    18    STS. 

No.    1715    T    St..    Sacramento.      Fram^ 

dwelling.  2   flats  of  four  ro 

apartment  of  7  rooms. 
Owner Miss    N.    Bader.    716    P    St. 


d  1 


.Sac 


cliite 


Sa 


W.   R.   Saunders,    2S10   J 
to. 

COST.   $1 

I   HIgli  Sch 


One 


rto 


ooi   Tc 

dwig, 

31: 

Bros.,     3126     T 
COST,    $2J.-,0 
11  High   School  Tel. 


CllST.   $2150 

20  FT.  LnT  Sli  ANIl  E  2(1  FT.  LOT  .S.I 
II  J  Goethe  Co..  Add'n..  Sacramenlo. 
One-story   5-room   frame    dwelling.  ' 

vner H.    F.    Carstens,    1S31    I    St., 

Sacramento. 


Chile 


.None. 
.H.    F.    Ca 


1S31    I    St.. 
Sacramento. 

COST,   $1SD{I 

E  40  FT.  LOT  86  H  J  Goethe  Co.  Add'n.. 

.Sacramento.    One-storv    5-room    frnmc 

.Iwelling. 

owner H.    F.    Carstens.    1&31    1    SI.. 

Sacramento. 


April      22,      1914. 


I  S3 1     I    St., 
COST.  $1800 


N  51  FT.  LOT  1.5  East  End  Add'n,  34th 
.St..  bet.  T  and  U  Sts.,  Sacramento. 
One-story    tour-room    frame    <lwl.?. 

Owner O.      G.    Hopkins.       70ii    21st 

St.,  Sacramento. 


chite 


.None. 

.J.  Jennings,   719  J   St.,  Sac- 
ramento. 

COST.   $13011 


LOT  177  BOULEVARD  PARK  No,  BOI 
21st  St.,  Sacramento.  One-story 
frame  garage. 

Owner .John    W.  Ott.   Premises. 

Aroliitect  .  .  .None. 

Day's   work,  COST.    $ 

LOTS  73  AND  76  BLK  "C"  Oak  Crove, 
No.  3206  4th  Ave.,  Sacramento.  Rrecl 
concrete  bakery. 

Owner R.  G,  Kaeser,  Premises. 


Architect 
Contracto 


c-ell  &   Haley,     Oclisner 
Bldg.,    Sacramento. 

COST,    $7200 

W  1,4  LOT  S,  J,  K,  27TH  AND  2S  STS., 
No.  2701  K  St.,  Sacramento.  Two- 
story    five-room    frame    dwelling:. 

Owner August    Klutz,    Premises. 

Architect  .  .  .None. 

ContracliOr.  .Henry     'W'ynn.     1022     2i7th 


St.. 


COST,    $3570 


N  120  FT.  LOT  1.  K.  S.  27TH  AND  2STH 
Sts.,  No.  2700  R  St.,  Sacramento. 
Erect   repair  sliop. 

Owner N.  D.  Hulse  &  Son.  Pi  em. 

Architect  .  .  .None. 

Day's   work.  COST.    $500 

LOT  14  NEIL  TRACT,  Elmliurst  Ave., 
Sacramento.  One-story  three-room 
frame  dwelling. 

Owner P.  H.  Preston,  424  lOtli  St.. 


Sac 


LOT  256S  OAK  TERRACE  No.  3616 
5tli  Ave.,  Sacramento.  One-story  5- 
rdom   frame  dwelling. 

Owntr M.  A.  Walsh,  36IS  3t]i   Ave., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .C.      E.       .Mendenhall.       3729 

Madrone    Ave.,    ,Sacramento. 

COST.   $1500 

E  M  IJIT  7.  G.  H.  27TH  AND  2STH  STS 
No.  2715  H  St..  Saciamento.  One- 
story   cement  block   private   gara^^e. 

Owner C.    W.    Griffith,    Premises. 

Arcli  ttct  ...None. 

Day's  work.  COST.   $500 

E    37Vi    FT.    LOT      2,    Tullar    Tract,      No. 

3S26  J  St..   Sacramento.      One-story   6- 

room    frame   dwelling: 
O'.vncr Inllan    Ferraut,   3S14    .1    St., 


Sa( 


Architect  .  .  .None. 

Contractor.. W.      J.    Frazer.    615      .M.nt- 
clalr    Ave.,    Sacramento. 

COST.    *:;00 

E  3  FT.  \V  It  OF  S  %  LOT  12,  E.Uvin 
Tullar  Tract,  Sacramento.  One- 
story  frame  blacksmith  shop. 


BUILDING  AND  INDUSTRIAL  NEW, 

Owner Joe      Cayocca,  Bo.k       816 

Catherine    Av.,  Sacramento 
Architect  . .  .None. 

Day's   work.  COST,    $250 
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K  V4  LOT  1  AND  S  SO  FT.  OP  W  30  FT. 
Lot  2,  J,  K,  lltli  and  12tli  Sts.,  Sac- 
ramento. One-story  and  basement 
building. 

Owner C.  J.  Chenu,  L.  L.  Gillis,  K. 

M.    Richardson    and    Philip 
S.      Driver,    F.    &    M.      Bank 
Bldg.,  Sacramento. 
Architect  .  .  .None. 
Contractor.  .Harry    A.    Hendren.    2915    I 

St.,  Sacramento. 
Piled  Apr.   11,  '14.     Dated  Apr.   9,  'M. 

COST,   $2331 


BUILDING  CONTUACTS. 

SAN    JOAQUIN    COUNTY. 

N-HUNTBR  ST.  BLK  70  LOTS  Ul,  15 
and  16,  Stockton.  All  work  for  two- 
story    brick    garage. 

Owner Aimer     B.   Eslibach.      West 

Fremont.   Stockton. 

Archileet  ...Ralph    P.    Morrell.    12-15    I. 
O.    O.    F.    Bldg.,    Stockton. 

Contractor.  .James    Mulcahy,    Stockton. 

Filed   Apr.   9,   '14.      Dated. Apr.   8,   '14. 

1st    lloor    completed $4000.00 

Brick   ready   tor  trusses 3990.25 

Root    ready    tor    rooter 5000.00 

Plastering,     wood     completed.- 5000.00 

Usual    35    days 5996.25 

TOT.\L  COST,   $23,987.00 

Bond,    $12,000.      Sureties,    A,    J.    .McPhee 

and     P.  E.     Goodell.       Limit,  90     days. 

Forfeit,    none.      Plans   and  speclflcafons 

filed. 

LOTS  1.  3,  5  AND  13  BLK  106  E.  Stock- 
ton,     Foundation   for   brick   scliool. 

Owner W,    E.    McGough,    203    East 

Washington,    Stockton. 
Architect  ..  .Stone  &   Wright,   San   Joa- 
quin   Bldg.,    Stockton. 
Contractor.  .James    Mulcahy. 

COST.    $ 

.NOTE;   Building   will   cost  about  $40,000 

LOT  6  BLK  "C."  M.-Lleou's  Addll.on 
Stockton.  All  work  lor  one-s'oiy 
frame  bungalow. 

Owner J.   G.    Smith. 

.\rchitect  .  .  .W.    B.    Thomas.      Yosemitf 
Bldg..    Stockton. 

Contrator..A.   J.  iMcPhee.    11    California, 
Stockton. 

Filed    Apr.    14.   '14.      ated    Apr.    13.    '11. 

Plaster    completed     $1000 

Usual    35    days 1167 

TOTAL  COST,  $2167 

Bond,    $1000.      Sureties,    H.    P.    Fisclier 

and    Louis   Casslnetla.     Limit,    90    days. 

Forfeit,   none.      Plans   and   specifications 

filed. 

OAK    AND    EAST    STS.,    Stockton.      All 

work    for   two-story   brick   school. 
Owner.  ....  .East   Side  Grammar  School 

Stockton. 
Architect  ..  .Stone    &    Wriglrt.    16    Sooth 

California,     Stockton. 
Conti-actor.  .0.      B.    Ackerman      &    Son, 

1752    69th    Ave.,   Oakland. 
Filed  Apr.   14,   1'4.     Dated  Apr.   13,  '14. 

1st   day   of   each    month 75% 

Usual    35    days,   25% $16,831.25 

TOTAL  COST,  $67,285.00 
Bond,  $34,000.  Surety,  Chicago  Bond- 
ing &  Surety  Co  of  Illinois.     Limil.  -•"" 


eit,   $10.      Plans 


COMPLETION  NOTICES. 

SACRAMENTO    COUNTY. 


KECORDED  ACCEPTED 

Apr,   11  ,i9t4_N   Vt   LOT  8.  F.  G.  2'6TH 

anil    27th   Sts.,   Sacramento.      Gilbert 

\V    Richards    to    The    Capitol    p'alnt 

C. March     30.     1914 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 

.\I'.\UT.\IENT  HOUSE— I  storj  and 
base..  Class  C  construction.  Cost  not 
staled.  Los  Angeles,  Cal.  Architects, 
Blanchard  &  Tlfal.  California  Bldg..  L. 
A.  Owner,  Elbert  L,  Miller.  The  build- 
ing will  be  erected  on  Ingraham  Street, 
covering  an  area  of  60  by  100  feel. 
Tliere  will  be  a  total  of  100  rooms  ar- 
ranged in  two  and  three  room  suites 
with  wall  beds  and  private  batlis.  In- 
terior finish  will  be  of  pine  and  liard- 
wood.  Plans  provide  for  steam  heat 
and  a  hot  water  supply.  There  will  be 
forty  baths  wltli  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  and 
glazed  brick.  Plans  are  now  being 
prepared. 

HOTBI^l  story  and  base,  brick  and 
steel.  Cost  not  stated.  Los  Angeles. 
Cal.  Architect,  Anton  Reif,  Higgins 
Bldg..  L.  A.  Owners.  John  G.  Ortli. 
Susan  B.  Campbell  and  Ben  Welngart. 
The  building  will  be  erected  on  San 
Julian  street  between  5th  and  6tli 
streets,  covering  an  area  of  66  by  134 
feet.  Plans  provide  for  a  total  of  194 
looms  with  two  batlis  and  two  showers 
on  each  floor.  Interior  finish  will  be 
of  pine  throughout.  There  will  he 
steam  heat,  elevator  service  and  a  hot 
water  supply.  Bath  rooms  will  be  fin- 
ished in  tile.  E.\terlor  of  the  building 
will  be  faced  with  pressed  hrlck.  Plans 
arc  complete  and  figures  are  being 
taken. 

HOTEL — 3  story  and  base,  frame. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
chitect, C.  F.  Skllling,  Garland  Bldg.. 
L.  A.  Owners,  Mrs.  Wagner  and  -Mrs. 
Fullerton.  The  building  will  be  erect- 
ed on  West  Sth  street,  covering  an  area 
of  50  by  90  feet.  There  will  be  a  total 
of  90  rooms,  30  per  cent  of  which  will 
have  private  baths.  Interior  flnlsli  will 
be  of  pine  and  redwood.  There  will  be 
steam  heal  and  a  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot  and 
.uiiiposltion  floors.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures   are    being   taken. 

HOTElj — 10  story  and  base.  Class  A 
ciiiiMructlon,  $210,000.  Los  Angeles. 
Cal.  Architect,  Lyman  Pa'rwell,  Story 
Hide .  L,  A.  Owner.  J.  W.  Brunton. 
The  building  will  be  erected  on  6th 
street  between  Hope  and  Flower 
strcfts.  and  will  have  a  fronlage  of  75 
feet  by  a  depth  of  104  feet.  Construc- 
tion will  be  of  reinforced  concrete  and 
steel  with  concrete  floors,  walls  and 
roof  slabs  and  fireproof  Interior  par- 
litions.  Plans  provide  for  three  stores 
besides  the  hotel  office  and  lobby  on 
the  first  floor  and  a  total  of  218  guest 
rooms.  70  per  cent  of  which  will  have 
private  baths,  on  the  upper  floors.  In- 
terior finish  will  be  of  birch  and  mn- 
losany.  There  will  be  steam  heat,  a 
III, I    writer  supply,   vacuum  cleaning  and 


40 

two  elevators.  All  b.itli  rooms,  will 
-4»ave  tile  llnors  and  waliisiot.  Bfttent 
store  fronts  and  metal  .-^asli  and  frames 
are  specified.  Lobby  and  office  will  be 
finislied  in  ornamental  planter,  marble 
and  tile.  Exterior  of  llie  building  will 
lie  faced  with  glazed  brick  and  terra 
cotta.     Plans   are   now   being   prepared. 

SCHOOL  BU1LDI.\G.<— T  1  and  2 
story  and  base,  bricit.  Cost  not  stated. 
Alhambra.  Los  Angeles  C^...  Cal.  Ar- 
chitect. Norman  F.  .Marsh.  Broadway 
Central  BIdg..  L.  A.  Owners,  Ailiam- 
bra  School  District.  The  group  will 
consist  of  seven  buildings  of  one  and 
two  stories.  Only  three  of  these  build- 
ings will  be  erected  at  the  present 
time,  one  of  which  will  be  the  central 
heating  plant.  Exteriors  will  be  faced 
witii  cement  plaster.  Detail  informa- 
tion cannot  be  given  at  this  time  as 
only  preliminary  sketches  iiave  been 
completed. 

GREEK  THEATRE — Reinforced  con- 
crete construction.  Cost  not  stated. 
Los  Angeles,  Cal.  Architects,  S,  Tll- 
den  Norton  and  J,  H.  Wallis.  Title  In- 
surance Bldg..  L.  A.,  associated  wUh 
Architects  HeaUi  &  Gove,  Tacoma. 
Wash.  Ownel-s,  City  of  Los  .\ngeles. 
The  theatre  will  be  erected  in  Griffith 
Park.  A  proposed  science  observatory 
is  also  a  part  of  the  project.  The  new 
theatre  will  be  one  of  the  largest 
Greek  theatres  in  the  United  States. 
Complete  plans  will  be  submitted  to 
the  City  Council  witiiin  a  week  or  ten 
days,  and  bids  will  be  called  for  at 
once.  Further  mention  will  be  made 
of   the   work. 

Contracts   .4  warded. 

HOTEL— 4  story  and  base,  brick  and 
steel.  160.000.  Los  Angeles.  Cal.  Ar- 
chitects. George  F.  Costerisan  and  J.  F. 
Kavanaugh.  California  Bldg..  L.  A. 
Owner.  J.  B.  Solomon.  Contractor. 
Fred  W.  Siegel.  Stimson  Bldg.,  L,  A. 
Contract  price.  $60,000.  .Vole:  This 
contract  has  been  taken  on  a  percent- 
age basis  and  working  drawings  are 
not   yet   complete. 

RESIDENCE  —  2  story  and  base, 
frame  and  plaster,  (21.400.  Pasadena, 
Los  .\ngeles  Co.,  Cal.  .\rchitect.  Elmer 
Grey.  Wright  and  Callender  Bldg.,  L. 
A.  Owner,  W.  H.  Brophy.  Contrac- 
tor, W.  A.  Taylor,  966  Elizabeth  street. 
Pasadena.      Contract   price.    $21,240. 

RESIDENCE  —  2  story  and  base, 
frame  and  brick.  $29,410.  Oak  Knoll. 
Los  Angeles  Co.,  Cal.  Architects.  Hud- 
son &  Munsell.  Stimson  Bldg.,  U  A. 
Owner.  .Morris  Cohn.  Contractor.  John 
L.  Conner.  43.5  West  3Ist  street.  L.  A. 
Contract    price.    $29,410. 


BUILDING  AND  INDUSTRIAL  NEWS 

THE.\TRE — 1  story  and  base,  brick, 
$15.0(10.  Hood  River,  Ore.  Architect, 
Aaron  Gould,  Henry  Bldg.,  Portland. 
Owner.  William  Baker.  The  building 
lias  been  designed  for  a  motion  picture 
house  and  will  cover  an  area  of  50  by 
100  feet.  Besides  the  main  floor  plans 
provide  for  a  balcony  which  will  -give 
the  house  a  combined  seating  capacity 
of  650  people.  Interior  finish  will  be 
of  pine  throughout.  .Modern  heating 
and  ventilation  will  be  installed.  Spe- 
cial electric  work  is  also  specified. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  will  go 
out  for  figures  in  about  one  week.  A 
genera!    contract    will    be    awarded. 

THEATRE  .\ND  STORES — 3  story 
and  base,  reinforced  concrete,  $.'t0.000. 
Portland,  Ore.  Architect.  W.  B.  Bell, 
Sherlock  Bldg..  Portland.  Owner,  A. 
C.  Ruby.  The  building  will  be  reeled 
at  the  corner  of  5th  and  Burnside 
streets,  covering  an  area  of  SO  by  100 
feet.  Construction  will  be  fireproof 
throughout  with  reinforced  concrete 
walls,  floors  and  roof  slabs.  Interior 
partitions  will  be  of  metal  lath  and 
plaster  and  hollow  tile.  There  will  be 
five   stores   on   the   ground   floor   besides 
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Tile  theatre  will  seat  650  people.  A 
portion  of  the  upper  floors  will  be  ar- 
ranged for  liotel  rooms,  there  being 
69  rooms  and  several  baths.  Interior 
flnish  will  be  of  pine  throughout  with 
some   ornamental    plaster    in    the    thea- 


Pla 


for 


ventilating  system  and  a  hot  water 
supply.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  now  being  prepared. 

THEATRE — 1  story  and  base,  brick, 
$20,000.  Portland,  Ore.  Architects, 
Emil  Schacht  &  Son,  Commonwealth 
Bldg..  Portland.  Ownel',  Joseph  Clos- 
sett.  The  building  will  be  erected  on 
the  corner  of  First  and  -Main  streets, 
covering  an  area  of  50  by  100  feet, 
and  has  been  designed  for  a  motion 
picture  house.  Interior  will  be  fin- 
ished in  pine  and  ornamental  plasfer 
The  main  portion  of  the  building  will 
have  a  seating  capacity  of  500  people- 
Plans  provide  for  one  small  store  be- 
sides the  theatre.  There  will  be  steam 
lieat  and  a  modern  system  of  ventila- 
tion. Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
complete    and    figures    are    being    taken. 

Contracts    .\narded. 

Ho.^PITAI. — 3  story  and  base,  brick. 
SI  5.000.  La  Grande.  Ore.  Architects. 
Tourtellotte  &  Hummell.  RothchiTu 
Bldg.,  Portland,  Owners.  Grand  Bonde 
Hospitiil.       Cnntrai-tor.     C.     H      Rust,     I..T 


!.>'■ 


$1.-. 


POBTLAND  AND  OREGON.    SEATTLE  AND  WASHINGTON. 


CITY  HALI^2  story  and  base,  brick 
and  concrete.  $20,000.  Seaside.  Ore. 
Architect.  O  G.  Brubaker.  Seaside. 
Owners.  City  of  Seaside.  The  building 
will  be  designed  in  the  classic  style 
and  will  cover  a  considerable  ground 
ar«a.  The  first  floor  will  contain  po- 
lice and  fire  departments,  city  offices 
and  two  fireproof  vaults.  Second  floor 
will  be  arranged  for  the  Mayor's  of- 
fice, council  chamber  and  oflices.  There 
will  be  sleam  heat.  Interior  will  be 
finished  In  pine  throughout.  Exterior 
of  the  buibliii.g  will  be  faced  with 
pressed  brick  .\  general  contract  will 
he  let.  Plans  .ire  complete  and  figures 
are  now  being  taken. 


THEATRE  .\ND  OFFICES — 6  story 
and  base.  Class  A  construction.  $500.- 
000.  Architect.  B.  Marcus  Pretica. 
Empire  Bldg..  Seattle.  Owner.  Alex 
Pantages.  This  building  will  be  erect- 
ed .on  one  of  the  principal  business 
corners,  and  will  cover  an  area  of  HI 
by  1211  feet.  Construction  will  be  class 
A  tiiroughout  with  a  complete  steel 
franie.  reinforced  concrete  walls,  floors 
and  roof  slabs.  Interior  partitions  will 
be  of  hollow  tile  and  metal  lath  and 
plaster.  The  main  portion  of  the 
building  will  be  occupied  by  tlie  tliea- 
tre.  which  wil  Ihave  a  seating  ciipao- 
ity  of  2,000  people.  Upper  floors  will 
contain    twelve    offices    to    the    floor.    In- 


terior of  tlie  theatre  will  be  flnished 
in  the  French  Renaissance  style. 
Plans  provide  for  steam  heat,  elevator 
service  and  a  modern  system  of  venti- 
lation. Interior  of  the  offices  will  be 
flnished  in  pine  and  hardwood.  Mar- 
ble and  tile  will  be  used  extensively. 
Exterior  of  the  building  will  be  faced 
with  white  glazed  terra  cotta.  Plans 
are  complete  and  figures  are  being 
taken     . 

THEATRE— 3  story  and  base.  Class 
A  construction.  $135,000.  Bellingham, 
Wash,  -Architect,  Stanley  Piper.  Bel- 
lingham. Owners  the  Edison  -Amuse- 
ment Co.  A  report  states  that  this 
company,  which  is  a  large  British  Co- 
lumbia firm,  has  secured  a  location  in 
Bellingham  and  will  start  construc- 
tion on  a  large  theatre  within  the 
next  three  months.  The  exact  location 
and  other  details  of  construction  are 
lacking  at  this  time.  The  report  states 
however  that  construction  will  be  of 
the  class  A  type,  and  that  the  theatre 
will  have  a  seating  capacity  of  l.SffO 
people.  Further  mention  will  be  made 
of    the    work. 

Contracts   .Vwarded. 

APART.MEXT  HuUSB— 3  story  and 
base,  brick,  $50,000.  Seattle.  Wash, 
Architects.  Walter  &  White.  1626  4tli 
avenue,  Seattle.  Owner.  J.  N.  Shaw. 
Contractors.  Walter  &  White,  1626  ?th 
avenue.  Seattle.  Contract  price.  $60,- 
000. 

HOTEL— 5  story  and  base,  brick  and 
steel,  $60,000.  Seattle.  Wash.  Archi- 
tect. I.  B.  Johnson.  3838  Evanston 
street,  Seattle.  Owner,  Hotel  Buttrick. 
Contractor,  I.  B.  Johnson.  3838  Evan- 
ston street,  Seattle.  Contract  price, 
$60,000. 


TALLEST    tHIMNEY   IS      IN    ARIZONA. 

Tile  tallest  steel  stack  in  the  world 
is  now  building  at  Jerome,  Ariz.,  as 
part  of  the  new  works  there  of  the 
United  Verde  Copper  Company.  The 
chimney  is  30  feet  in  diameter  inside 
the  brick  lining,  30  feet  S'/i  inches  in- 
side of  the  steel  shell  and  400  feet  1 
inch  from  top  of  foundation  to  top-  of 
steel.  In  comparison  it  may  be  stated 
that  Liberty  statue.  In  New  York  har- 
bor, from  bottom  of  pedestal  to  torch, 
is  305  feet  in  height,  whereas  the 
statue  proper  is  only  151  feet.  The  Un- 
usual size  of  this  structure,  the  con- 
nections for  three  flues,  and  the  pro- 
tection of  the  steel  plate  from  the  flue 
gases  caused   several   interesting   proo- 


iign 


The  diameter  and  height  of  the  chim- 
ney were  determined  by  the  draft  cal- 
culations: the  diameter  and  height  of 
bell  were  made  one-eighth  of  the  height 
of  the  chiiiinty,  or  50  feet.  The  bfick 
linging  was  supported  on  the  legs  of  cir- 
cular angles  riveted  to  the  inside  of 
shell  and  spaced  15  feet  apart.  i?y  this 
method  the  bearing  capacity  of  the 
brick  is  not  exceeded  and  any  section 
can  be  replated  without  affecting  tlie 
others. 

The  wind  load  was  assumed  to  he  5il 
pounds  jier  sciuare  foot,  or  25  pounds 
per  square  foot  on  the  projected  diam- 
eter, equal  to  770  pounds  per  foot  of 
height.  The  dead  load  was  taken  as 
the  actual  weight  of  steel  plus  the 
weight  of  brick  lining,  assumed  at  112 
pounds  per  cubic  font. — Engineering 
and    Mining    Journal. 
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JAMES  CAHILL  &  CO. 


Incorporalad 

DEALER SIN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVlanuf  actur  ers 

French  Ranges  and  Broilers 

Complete    Kitchen     and     Bakery    Outfits 
8ie-B41  MISSION  ST.  S.n  Francisco 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 
Addrcn  mg  by  phone  at  San  Francisco,     Franklin  2907 
Oakland,  Oakland  594 1 


TELEPHONE    MERRITT    1900 

Dow  G. 
Golden 

.     SHEET  METAL  WORK 

Warm  Air  Furnaces 

1515  14tli  Avenue 

East  Oakland,  Cal. 


Peerless  Ironing  Board. 

Disappears  in  the  Wall 


PEERLESS  //)Om»e  BOARD 

Sivotvme  CABWEr 

SET m  PARTITION 
tZASEOUP 


The  Peerle 
lidencet.     Hejpi  t 
ThePe 


ling  I 


ird  is  perfect  in  con 
ell  I 


I.  nets 


F'rices  S7.SO  and  S8.00 

ss  Combination  Ir.  ning:  Boetd  end  Kitchenette  Teble 

the  ironing  bo&rd  with   e   disappeering  table  in  the  most 

.miiTkii-ch°n.''""""   ""   '""""O"'   """■     Invaluab-e   for   the 

Crlce  SIO.OO 

Write  for  circular.       Agents  wanted. 

F»EERLESS  IRONING  BOARD 

Seo  Phelan  Bldg. San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and  Turk  Streets 


n  OTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
**  of  buUding  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect  have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertakine 
IS  YOUR  ADVERTISEMENT  AMONG  THESE  ? 
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Catarrh  cail?  Relieved 

THtRE  IS  NO  NEED  for  you  to  ccntinually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All   Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVEROALE  CALIFORNIA 


"It  Is  Almost  Hu 


Phone  Kearny   740 


^^^    The  Improved 
^^        Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly    An   Air  Cushion   Clieck,  working    automatically. 

Simplicity  and    Durability   combined      Applied 

to  either  side  of  any  size  of  door  either 

Ri^ht  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 
Room  321  Foxcroft  BIdg.,  San  Frantisco 


iry  Jsl,  1914. 


New  Prices  In  Effect 

I5i>  sure  your  tiles  cuiilain    our  new   ('!itali>t;ue.s 
antl  Discount  Sheets. 

Have  }ou  seen  the 

"BUNGALOW" 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 

NOW  AT 

237  POWELL  STREET 

Between    Ceary   and  O'Farrell  Sis. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1  673      445-447  Turk  St.,  S.  F. 
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Specialty  Contractors'  Protective  Assoctation. 

OFFICIAL  LIST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THE  SPECIALTY  CONTRACTORS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
185  STEVENSON  ST.  TELEPHONE  SUTTER  995.  MEETS  SECOND  AND 
FOURTH  MONDAYS  OF  EACH  MONTH  AT  1-30  P.  M.  AT  THE  BUILDERS' 
EXCHANGE. 


OFFICERS. 


President,    J.    J.    CONNOLLY 

Master  Plasterers'   Ass'n. 
Vice-President,    L.    R.    BOYNTON 

Contracting  Plasterers'  Ass'n. 
Treasurer:     JAMES  R.    WILLIAMSON 
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Koiaenstrodt,     F. 
Larsen,    N. 
Larsen,   H.   H. 
Larsen,  L.  C. 
Lawson,   A.  W. 
LIndgren,   C.    J. 
Ludwlg,  John 
Mealy,    M.   J. 
McWhlrter,    W.    J. 
McCall,     Wm. 
McCall.    Elvln 
McCowan,     M.     B. 
MlUer,    J.    W. 
Mulcahey,  Thos.   F 
Mlllerlck.     Philip 
Murray,    W.    C. 


COMTRACTING 
PI^ASTERERS- 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   F.   Clute.   Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street, 
Martin  Lyden  Sec. 
Bradley  &  O'Reilly 
Bosch,   Herman 
Brennan,    Jos. 
Burt.    Chas. 
Carrick,    M.   H. 
Conner,    I.    C. 
Carlson,    John 
Cashman,    M.    J. 
Connell.  J.   B. 
Campbell,    Chas. 
Chalmers,    H.    A. 
Connolly    &    Son 
Coppellottl.  L. 
Dalv.    J.    H. 
Domlco,    Tony 
Duthle.    Chas. 
Eastman,   Jos. 
Felt,    R.    D. 
Frar.za,    S. 
Fraser.     Simon 
Pav.    J, 
Floof^berg    &    Mc- 

Clffery 
Glosser.   Geo. 
Gllmour,     Wm.     G. 
Greenback.   Joe 
Hlnes,    Howard 
Jacobsen.    N 
Judge    &     Steven- 

Karlb.  Paul 
Knowles,  A. 
Leaf   &   Kaiser 

Llpp.  1.   P. 
I/yden  &  Blckel 
Mannix,    Thos.,    Sr 
Mennle.    Alex. 
Marconr.  J. 
Martlnelll.    Wm, 
Mowat,    Donald 
McDougall    &    Co. 
MacGruer   &    Co, 
Morebouse,    C.    C. 
Murlale.    NIc, 
.VfcLeod.    J.    C. 
Nagel   &  Nagel 


McSh 
Mowbray,    M.    V. 
Nagel,    W.    L. 
Nagel.   R.   H, 
O'Connor,   J.   J. 
O'Rourke.    T.    P. 
Phillips,    Joseph  J 
Prlngle,     J. 
RIngrose,    R. 
Ralney,   W.   A. 
Ralnev     B.    .=s. 
Reed.   Walter 
Stradllng,    W.    C. 


O'Ka 


C,    T, 
T.    A. 


Phllbln.    J.    J. 


Pic 


nl,    J.    M. 
J.    J. 


Powe 
Sullivan. 
Steere.  J,  E. 
Smith     &    Johnso 
Smvtbe   Bros. 
Tarrv.    G.    W. 

M,  J. 


Jas 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL. 

CONTRACTORS 

S.   F.    District    Lo- 
cal   No.    I. 

Office      Metropolis 

Bank      Building. 

W.    S.     Hanbrldge. 

Secretary. 

Butti 


Ele 


Eng. 
Co. 


& 


California  Elec. 
Constr.   Co. 

Central    Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge.    W.    S. 

Eppsteln    Elec.  Co. 

Levy    Elec.    Co. 

Klrstr;.    W.    H. 

Marine    L'.ec.    Co. 

McPell    K.c.-.    Co. 

National   Elec.  Co. 

Newberry  -  Bend- 
helm 


Kohlwey,    W. 
Standard 

Constr.     Co. 
Turner  Co. 
Elec.     -Motor 

-Machine   Co 
Wedel    &    Co. 


SIASTEU  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son   Street. 
Harry    Larkln, 


Bender.       J        W. 
Roofing   &   Pav- 
ing  Co. 
Cantley,   James 
Cassaretto.   John 
Enterprise      Roof- 


Flbr 

Roofing    Co. 
Gross,    Felix 


Mission  Roofing 
Co, 

-Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  &  Peter- 
son 

Parafflne    Paint  Co 


Rapheld. 

Roofing    Co. 
Samuels,    H.    D.  C 
Western        Asbes 

tos    Magnesia  C 
W 


L. 


Co. 


J.   B.    Dennis 
Atlantic  Plre- 

ofing    Co. 


Balzk. 
Cllnto 

proofing    Co 


Plr 


Co. 


Campo,  C, 
Lynch,  R. 
Lynch,  J. 
Munson.  C.  £  Ci 
McAbee,  E.  T, 
McLelland.  R. 
Hayden,  Fred 
Potter,  A.  V. 
Peerless  Flr< 

proofing  Co. 
Raymond.    Wm. 
Roebling   Con. 
Snell    t    DennI 
Streeter.    M. 
Sheehan.    Then 


MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office     1220     Web- 


Colllns,    T.    M. 
Central    Elec.    Co. 
Dalzlel.    Robt..    Jr 


Lev,y,    M. 
O'Mara,    J.    B. 
Pac.    Fire    Ext.  Co. 
Petersen    -    James 

Co. 
Simmons  Eng.  Co 
Sutton  Co.,  J.  G, 
Turner  Co.,  The 
Walsh,  F.  P. 
Williamson  Co.,  B 
Wlttn-.ir..      LjmiV 

&    Co. 
Williams.  E.  D. 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


Bergstroni.     .Se'i.-t;i 
DIKECTOKS.      I!H4 

LaMBiiig,    Frank    P. 


110  JESSIE  ST. 

,    Chas.    W.    Gompert/.. 
aiy,     Wm.    E.     Hague. 
I»15. 

Tliurston.  E.  T. 


Ginlev.    Edward  Lln(l§ 

Gomiiertz.   Chas.    W.   .McLe 

Floor  Manager 

Geo.    A.    Maas 


General      Contrae- 


w.  w. 

Beach 

&     Hen 

Beck.'john    B. 

Beetha 

m.    A.    B 

Bergre 

n      &      S 

Loul! 

s  G. 

Blller, 

John 

Bletch. 

E.  C. 

Bluxon 

ac   &   Co, 

Born,    ; 

P.    H. 

rth,     P. 

Boyd   &    Kerr 

Brandt 

&    Stev 

Braunt 

on    Bros. 

Brutch 

er  &  Sei 

Caldwell   &   Co. 
Carlson,    Elmer 
Casty,   John 
Cavanagh   &  Vezl- 


Coll 
Peter- 


Farquharson,    D.B 
Fee,    Grant 
Ferrolite   Co. 
Finlavson,    M,    M. 
Flaherty  &  Ogle 
Fletcher,    James  P 
GInley,   Ed. 
Glaze,    Robert 
Gleeson,   James 
Greenwood;     Chas 
Gomperti,  C.   W. 
Gutleben    Bros. 
Hailing,   U,   R 


Hai 


Wi 


&    Son, 
Peter 


1 1  y  -  Tlbbltts 


Heaphy 

Hecken 

Schell 


l.ansinir,   Frank  P. 
I.irsen"    &   Larsen 
I.lnden.    William 
l.indgren   Co. 


Martin 
Ms  so" 


Wlllla 


MrClenahall 

Co..    T.    \V 

McLean.     Neil 

\ioorc    nidr 
c.  p 


Bookkeeper 

:.     ,S.      IJUITCI. 

HEMBEBS. 


Moo 


& 


McLaughlin.  Ji 
McLeran  &  Pete 
.Monk. 


.\Ion 
Mu 


Br 


Bor 


Neldick.   Frank 
Newsom.     World 

&    Kohn 
Nielsen,    N.    F. 
G'Brle 


015 


Andrew 
sley.    Burt   T. 
erson.    W.    O. 
lerson   &    Pen 


Ransome  Concrete 

Co. 
Rednall.  W.    W. 
Reese  &   Hour  tree 
Relte,   J.    B. 
RIckon.  Fred.  J.  H. 
Rolandl,    F. 


Sau 


Ada 


11,  Sylv 
Schulz.  J.  E. 
Sjogren    Brot 


rste 


Van     .'^ant-Housh- 
tnn    Company 

Walker.     G     H.     ft 
Seth 

Ward    &    Goodwin 

WendcTlng,    J.- 
'Iherger 


Wllllai 
He 


Br 


,«: 


Iron     &     Bror 
Works 
I.elUholdt     urn. 


Ge 


H. 


Bean  Co. 
McNear       B  r  I  c  *■ 
Stelger  Terra  Cot- 

to  Co. 
Vallejo    Brick    and 

Tile  Co. 
Art  Celllnen. 
Berger  Mfg.   Co, 

Art  Glann. 
Grossllcht   &    Dln- 

Ploneer  Pate  & 
Window  Gl-ass  Co. 
Schwarz     &     Gott- 


Deeoratlona. 

Benkman,     Ed.     G. 
tWnner    'rlitiudore 
Larson,  o.  F. 
Llpp  &  Co..  I.   P. 

Co 
Aabentoit  MaterlalH 
Johns     -     ManvillH 

Co.,   H.    W. 
.Magnesia     Asbes- 
i  Supply  Co. 


Western    Bullde 

Supply    Co. 
Aapbult    A    Bltuni- 
Nugent.    Robinson 

AttoriieyN. 
Altken    &    Altken 

Anlo  Deliver]'. 
Holland.     J.     P. 
Star    Con.    Co. 
Automobile 

Suppllen. 
Burgers,    Fred    W. 

Bollera. 
Deasy   Utilities  Co 
Peerless    Agencies 

Company. 
Boiler  A  Pipe  Gov- 

erIoB. 
Johns     -     ManvillK 

Co.,  H.  W. 
Lewis,  W.  S. 
Magni.sia   Asbestos 

Supply  Co 
vVestern    Asbestos 

Magnesia    Co. 

Houda  A  InHiiruiice 

Arp,    Chas    W, 
Agency      Company 
Aetna  Life  Ins.  Co 
General  Acc'dt 

Assur.  Corp. 
Glass.  Samuel 
Hayburn.  Jas.  C. 
Illinois  Surety  Co. 
Lloyd  fr  Spengler 
MacMeans.  H.  V. 
Meherln      &      Son, 

Mark  M. 
Pacific   Coast    Cas- 
ualty   Co. 
Pacific    Surety   Co 


Ha<i!icn,    James 
Johnson,   J.    W. 
Koberling.   Jos. 
Koldenstrodt.    F. 
Mc  Wlilrter,  W.  J, 
Mealey   &   Colims 
.Mlllerick.    Phil.    J. 
Oberteld.   Chas. 
O'Rourk,    T.    P. 
Reed  &  White 
Tlngberg.    .lohn 
Watson    Br.:.s. 
Whitney  &  Davies 

ISrick    ncatrm. 

Bay  uevelop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    It 

Pottery  Co. 
City    Supply   Co. 


Tile  Co. 
Gladding      -      Mc- 

Bean  Co. 
Golden    Gate  Brick 


Stelger  Terra  Cot- 

ta.StPotterv  Wks 
United      Materials 

Co. 
Vallejo      Brick      t 
Western     Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 


Keultel  &EsserCo 
BuIIuIdk    JonrnnN 

&    En- 


Archite 
glnee.. 

Building    and     In- 
dustrial    News. 

Dally         Pacific 
Builder 

Bnlldlue  Mnferlals 

Algeltinge 


Bake 


Portland 
■nt   Co. 
&     Hamil- 


Bay   Develop,    .-^o. 

Berger  Mfg.   Co. 

Bird   &  Son.   F.   W. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co.. 
Inc. 

City    Supply    Co. 

Cal  Lline  <•  ,•[■.• 
drate    Co. 

'.irnegle  Brick  fk 
Pottery    Co. 

Gomyn.       .Mockj!! 

Cow- II     Lime     an.l 

Cement  Co..   H. 
niamond    Brick  Co 
Dwan    Co..   J.    E. 
Falls    Mfg.    Co. 


Metal    Lath    Co. 
Holmes    Lime    Co. 
Holland,   .r    P 
Johns    -    Manvllle 

Co..    H.    W, 
Jorgenfen   &  Co..C 
Lennon   Co..  J.    R. 
Llllev   .<;•   Thurston 

Co. 


vv. 


Frh  e    Co. 
Western    AsbestOD 
Magnesia   Co. 
Western    Builders' 
Supply    Co. 

n    Develop- 
Syndicate. 


West 
Cement  Co. 

Whittler  -  Coburn 
Co. 

Woods       &.       Hud- 
dart 

Cemeiil    Deulcra. 

Algeltinger,    E. 
Alsen's       Portland 

Cement    Co. 
City    Supply    Co. 
Cowell       Lime       & 

Cement  Co. 
Dwan  &   Co..  J.   E. 
Guerin  &  Co..  J.  B. 
Holland,   J.   P. 


Meyer,  Adolph 
Pacific       Portland 

Cement  Co. 
Standard   Portland 


CblmnerHt    Patent 

Clawson  Co.,  L.  E. 
Dresser    -    McDon- 


Coucrete    C'ontrae- 


Camp   &    CarrlUon 
Chase,    S.     A. 
Crescent    Concrete 

Co. 
Dillon.    H. 
Gass    Bros.    Co, 
Gnecco,    M.    H. 

Hansen'    &     .lohn- 

Haun!    C.    C.    W. 
Hurley.    P. 
Leonard,  J,   P. 
McCabe    &    Brown 
Mission      Concrete 

&    Mosaic     Wks. 
Moroncelll,     John 
Nllson  &  Arras 
New     Era     Marble 

&  Concrete  Co. 
Nugent.  Robinson 
Peterson      &      Co., 

ChQS.    T. 
Raiimussen.    A. 
Riboni,    Henry 
San         Francisco 

Concrete    Co, 
Si-hiosscr.    Max 
Schmidt    *    Son,   J 
Sundberg    &    Scnol 
.Spargo,     John 


Szoke 
Tho 


ncis 


Zimmerman,   L.   M. 
Concrete        Maeh>. 

Bacon    &    Co..    B.  R 
Road    Machy.   Co 
Landing   Co. 
Lllley  &  Thurston 


Co. 


Liv 


Co. 


Works 

Webster       -       AJl- 

Meyer.    Adolph 

A,     L.    Voung    Ma- 

Wchel    .<;•    Pfeffer 

Jopp    Co. 

Pac.    Portland    Ce- 

Chlnrf.    Co. 

Partorins    Co. 

ment   Co. 

Bacon   &   Co.,   B.   R 

Tlilslon           Iron 

nriek    Contraetorn 

Parafflne  P.llnt  Co 

HeminK,     R.     R. 

vi-ork- 

Parrntt    &    Co. 

Vulcan    Iron    WU  = 

Alexander.     Robt. 

Roman    Co..    C. 

Langfor'l,   Felts   & 

Western  Iron  Wks 

Allen.  C.  J. 

Ryan,    George 

Mv.rs 

^^'pBt     Const     Wire 

Anderson    &     Rai- 

s     F        Lime    Co. 

Orenstpin       -       Ar- 

.«•   Iron    Works 

.Shannon.    M.    T. 

thur    Kni.pel    Co. 

Arch.    Sbeet    Melnl 

Prennan     J     E 

Sherman     -     Klm- 

Crnlc-      tv„rk«. 

M'orkN. 

Collin,   .fean 

hall    Co. 

.Vpomin       Cornice 

Devillers.    J. 

.^imon-Fout     Brick 

Works 

S.  J.  Metal    S'amp- 

Drake.    H.    L. 

Co, 

.Atlas      Healing     At 

Ine    /t    Cnrr.    Co 

Finnala      &      Sea- 

Standard    Porll.inil 

Venlil.iting    Co. 

*reh.  Terra  CoKn. 

holm 

Cement   Co. 

Rarlh     Cor     Wks. 

C.nlif.    Pottery    Co. 

Gllnertsen     & 

Stelger  Terra  Cot- 

Capitol        Sheet 

Carn.-gie    Brick    .<;■ 

Johns 

•a   X:   Pot'rv  Wks 

Mptal    Works 

Polterv    Co. 

Gilson.    John    E. 

Si  oner.    O.    W. 

Conlin    ft    Roberts, 

Clark    Si    Rons.    N' 

Hansen    &-   Co. 

Vnllein      Rrlck      & 

C  r  o  w  n      Cornice 

niomond    Brick  Co 

Holding     &     Car- 

Till-   Cr 

Works 

Gladding             Mc- 

man 

Waterhou:,e           & 

Gullfoy   Cor.   Wks, 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hjbernia    Sheet 

Metal     Works 
Hughes,   H,   J, 


Co. 


Hurabellle  B 
Ideal  Cornice 
Korell  &Co..  . 
Modern  Sheet 

Metal    Works 
Morrison    &    Co. 
Olive  ft   Leary 
United         Metal 

Products    Co. 
Western     Furnace 

&    Cornice   Co. 
S,    F.   Metal   Stamp 

ft    Corr.    Co. 

Crude   Oil    Burner* 

Bill     &     Jacobsen 
Sherm.an,    Kimball 

&   Co. 

Cruabed  Ktiek. 
Bay  Devel,  Co. 
Cal.   Building  Ma. 

terial    Co. 
Cassarrotto,     John 
City    Supply   Co, 
Holland.  J,   p. 
McMuUin,    A.    L. 
Slmon-Fout    Brick 


atanu.iid  Crushed 
Rock  Co 

Stone  Co.,  B.  B,  ft 
A.  L. 

Western  Develop- 
ment    Syndii-ate 

Damp     Prooflnje. 

HEi*kley.    p.    J. 
Fox,   John  L. 
Imperial       Water- 
proofing Co. 
Reiigle    ft     Jamel 

Taj- lor.    L.    / 
Whittler  -   Coburn 

Company. 
Door     Opener    and 

Cloaer. 
Rlschmi:ller.     Geo 
I'lectrie    f.lehl    Co. 
City    Electric    Co. 
Pac.    Gas    &     Elec 

Company. 


Cal.     Kle 

Co. 
Central   Elec.   Co. 
City  Protective 

Electric    Co. 
Decker     Electrical 

Construction    Co 
Farnsworth     Elec 

trical    Works. 
General       Electric 

Constr.  Co. 
Globe        Electric 

Works 
Hanbrldge.    W.    s 
Klrsten.    W.    H. 
Lauder,    H     I. 
Levy     Elec.    Co 
Manhattan       Elec- 
Co. 


Co. 

NeHTberry-    _   Rend- 

heim    Elec.    Co. 

Pac.      Fire     Extin 

guisher    Co. 
Ridley.    A.    R    R 
Rochdale     "Jec.r,, 
Schimetschek.    M. 
Stardar!    Elec.  Co 
Turner    Co.      The 
Vitt    Elec.    Co. 
Weldenthal   -  Gns. 


lin 


Fie 


We1cl    Electric  Co 

Elevator    nullderw 

Otis     Flevalnr     Co 
S.    F.    F.levalnr    Cn 
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Artolltli    Mfg.  Co. 

Bender    R&P.  Co.. 

J.    W. 

Dwau    CO..    J.  E. 


Malott  &  Peterson 
Goodmanson.  A.  K 
Watsonlte    Co. 

FluorM,     HiirUw€»«d 

Hardwood    Hit,    Co 
Inlaid    Floor   Co. 
Pac.     Floor     Sand- 
ing Co. 


Berger    Mfg.    Co. 

Gas  Plxtar*. 

Dav     Co.,    Thomaa 
Gas    HeallitB    Sy«- 

Peato'r'system 
Gas     Healing  Co 

Gasoline    Tanks    * 
Piimps. 

Demlng.     E.    R. 


Cohen.    I. 

Fuller    Co.,    W.    P. 

Grossllcht  &  Dln- 

nlene 
Habenlcht  & 

Howlett 
Mission      Plate      & 

Window      Glaaa 


Schwars    &     Oott- 

Ueb 
United     G  I  a  »i» 

Works     line.) 
GrMllns. 
Branlck,    J.    P. 
Button.    I.    V. 
Carlln   Bros. 
Ca^saretto.     John 
Uevlncenzl    &    Co., 

L. 
Dillon        Teaming 

Co. 
GlorgI   Co..   a. 
Hartnett   J.    D. 
Holland,   J.    P. 
Lennon    Co..    J.    E. 
Lemer.    Fred 
McGHnchey  & 

Monohan 
Montague   Ca,   P. 
O'Dav    Co..    Dan'l 
O'Dohnell.     Philip 
Pico.     Edw.     F. 
Powers.    Chas.    J. 
Rahlman    AWoods 
Schnild.     A. 
Blhlev    trading    & 

Teaming    Co. 


Leed    Granite    Co.. 


GraTei. 

Bav    Devel.    Co 
Cai.    Building   Ma- 
terial   Co. 
Cassaretto.       John 
City  Supply  Co 


Contracting 
Company 
Btone  Co.,   E.  B.   4 

A.    L. 
Hardwood       Deal- 
Inlaid    Floor    Co. 
Hardwood        Inte- 
rior  Co. 
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Kruse,     J,     H. 

Meyer,    Adoph 
Norman     &     Sons 

F.   G. 
Palace   Hd'wareC 
S.    F,    Hd'ware    C 
Smith    Co,,    P.    A. 

llnT     A     Grain 
Aliieltlnger,     E. 


HealluK    •&    Ventl- 
laliuB. 

Ahlhach    &    Mayer 
.vilKS    Heating    & 

\  1  ntilatlng  Co. 
Kiernan  &  O'Brien 
Hurley  Co.,  J.  C. 
l^wson.  Herman 
Looney  Co..  J. 
Mangrum  &  Otter 
Snook      &      Co.. 

Fred    W. 
Turner  Co..  The 

Houses    Havers    A 
Raisers. 

Hatch.   H.   L. 
Pearson.    N.    H. 
Sullivan,    D.    J.iT. 

Inlaid     Floora. 

Hardwood  Inte- 
rior  Co. 

Inlaid   Floor  Co. 

I'ac,  Floor  Sand- 
ing  Co. 


Stelger      &      Kerr. 
.Slove     &     Foun- 
dry   Co. 
Iron     dt     Steel. 

Baker     &     Hamll- 

Dav 


Woods  &   Hudda 


Kurcka     Wire       & 

Iron    Wks. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hlllard    Co..   C.   J. 
Kell     Iron    Works 
Michel   &   Pfeffer 
Monarch         Iron 

Works 
Ralston  Iron 

Works 
S,   F    Iron  Works 
Sartorlus   Co. 
aahraeders       Iron 

Works 
S-ecuritv      Iron      ,v 

Wire    Works. 

ilger       &      Kerr 


Sto 


&     Fou 


Vuli-on    Iron    Wks 

West    Coast    Wire 

ft  Iron  Works 


Joist     llanffOrs     A 
Post     Caps. 

Korttck      -      Palls 

.Mfe,    Co. 
Lllley     &     Thurs- 


Co. 


Lathers,     Wood     A 
Metal. 

Balzke.    Robt. 
Edwards,    C.    H. 
Hayden.    Fred 
Lynch.   Richard 
McABee.   E.  T. 

ond.   Wm,   H. 


Lime      A       Plaster 

Arden    flaster    Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Holland.   J.    P. 

Lennon   Co..   J.   B. 

paclflc  Portland 
Cement   Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealers. 

-\ciiie    Lumber   Co. 
Chrlstenson    Lum- 
ber Co. 


Metal     StampInK 

S    F.  Metal  Stamp- 
ing   &    Corr.    Co. 
Oils    and    Greases. 
Hatch,     J.     G. 
Standard  Oil  Co, 
Ornamental     Plas- 
tering. 
Benkman,    Ed.    G. 


Baker   Co..    VV.    T. 
Bernstein.    Wm. 
Blum.    Louis 
Brock    &    James 
Burns   Bros 
Columbia    Lumber      Clark   &   Dickson 


Doe  Co..  Frank  F. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co..  J.  H. 

Hooper  Lumber  Co 

Higgias  Lumber 
Co..  J.  E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber    Co. 

Peterson.   E.   T. 

Pope  &  Talbot 

Relnhart  Mill  * 
Lumber  Co. 

Ryan.    Qeorga 


Sunset  Lumber  Co. 
Tierman*  Beronlo 
Van    Arsdale-Har- 

rls   Lumber  Co. 
Wilson    Bros.ft  Co. 
Wall.   Jos.   P. 
Wood  Lumber  Co., 

E,  K. 
Ynr^s.   Wm,   F. 


/irtollth  Mfg.  Co. 
Bender  R.tP.  Co. 
nwan    &    Co..   J.  ■. 


Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
MaKott     &     Peter- 

Watsonlte    Co. 

Mantels,     Tiles     A 
Grates 

Ginsberg 


&     Dono 


RIgney.     Thos.     F. 


pronflnE    Co. 
Bereer    Mfg     Co 
Hollowav       M«tel 

Lath     Company, 
Llllev   *    Thurston 


WatPrhon 

Price 
Western     n.,l 

Supply  Cq. 


Br 

Connor.   E.   J, 
Copnick.    T.    W. 
Hani.  T.   H. 
Donovan.   V.   J. 
Ericksen.  Wll. 
Hansen.     Elblng  A 
Lewis.   S. 
Miller.    U 
Miller.   J.    A. 
McCubbln.    James 
Manning.    John 
Neal.   L.  J. 
Quandt  *   Son 
Ruderman.    I 
Salllsbury.     Ben, 
Schafer.   Wm, 
Simon    Nellson    Co 
Smith.  J,   S, 
Sovlg.    C.    B, 
Spark        &        Sons, 


Walker.    Mayer 
Wagner.  Fred 
Wagner    Bros 
Zellnsky.   R 


Fuller  Co..  W 
O'Brien,  J.  S 
Parafflne  Paint 


Patent      Chin 


PlanlnB   Mills. 

Anderson  Bros 
Atlas         Planing 

Mill     Co. 
Birth    Co..    L.    H 
Builders"        Supplv 

Depot 
Cal.  Door  Co, 
Ca.1,    Planing    Mil; 
Emanuel,    L.    &  R 

(Inc.) 
Empire        Planing 

Mill 
Hermann.    A. 


Co. 
Lorden     Mill     Co.. 

J.  P. 
Main     St,     Planing 
Moore    Mill  &Lum- 

ber  Co, 


Pre 


Mil 


PI  a 


San  Maten  Plan- 
ing  Mill 

Santn  Clara  V'nl 
lev  Mill  *  T.iim- 

Sl'<-ncer    «t      pian- 

Intr   Mill 
Tavlor    X-    Co, 
Ttnnna    Mf?    Cn 
Weotorn      Planing 

Mill 
Vevhle     *     Collins 
Yates.    Wm      F 

Plasterers 

Bosch.    Herman 
Bradlev  ft  O'RelllT 
Brennan.    James 
Burt,    Chas,    J, 
Campbell,   rhas 
Csshmsn,  M,  J, 


Chalmers,     H.     A. 
(Inc.) 

Fay,    John 
Greenback,  Joe. 
Connel   Co..    J.    E. 
Daly,   J.   H. 
Duthle,    Chas. 


Gllmour,   W.  G. 
Jacobson,   N. 
Knowles.    A, 
Leaf    &    Kaiser 
Lyden    &     Blckel 
-VlaoGruer    &    Co. 
MO'Wat    Donald 
Orford.  J.  A. 
Philbln.    J.    J. 
Sexton,    T.    D. 
Terranova,    M.    J. 


Ahlbach    &    Mayer 
Alton.    Thorn.    W. 
Boscus  Bros. 
Bernard,  Geo.  F. 
Condon    &    Band 
Dunn.   Neil   H. 
Empire    Plumbing 

Co. 
Goss.   Wm.    P. 
Grondona,    A, 
Houston.    J.    J. 
Kara.  F.   E. 
Kiernan   &  O'Brien 
Klrschbaum.    W.  F 
Lacev    Bros. 
Lauder,    H.    I, 

Lettlch'Bros. 
Levy  Plumbing 

Co..   M. 
Looney     Co.    J. 
May,    Gus 
McEnhlli,    Leo,    J, 
McLeod,    J.    J. 
Penkerton.    J.    H. 
Perazzl.  H.  J. 
Skelly.   Thomos 
Shears,    John 
Snook       &       Co.. 

Fred    W. 
Stewart.  James   E. 
Turner   Co.,   The 
Wetzel.    Theo. 
Wilson   &  Co.W, 

PInmbers   aopplles 

Mark-Lallv    Co, 
Nelson   Mfg,   Co, 

Railroad         Agent. 
Frdarht    A    Pas- 


Bender  Roofing  & 
Paving  Co. 

Cal.  Roofing  Co. 

Cantley  &  Co..  J 

Enterprise  Roof- 
ing Co. 

Flbresooe  & 
Roofing    Co. 

Flaherty.   R.   H. 

Goodmanson.    A.  K 

Larfcln  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Lovett  Bros. 

Malott    ftPeterson 

Parry    &    Co..H.  M. 

Rapheld       Rooflng 


Co. 

Watsonite  Co 
Western    Asbesi 

Magnesia  Co 
Western    Felt    a 

Refining    Co 


Johns    -    Manvlll* 

Co..  H.  W. 
Paratfine  Paint  Co 
Waterhouse  & 


Whlttler  -  Coburn 

Co. 
Maud,   Gravel,   Etc, 

Bay   Develop.   Co. 

Cal.  Building  Ma- 
Materlal    Co. 

Holland.   J.    P. 

McMullln  Bros. 

.stone  Co..  E.  B.  A 
A.   L. 

Western  BulldInK 
terlal  Co. 

Western  Develop- 
ment   Syndicate. 

!laultar7     Garbas* 


Mcoermotl.    W. 

!>beet    Meial    Wks. 

Appman        Cornlcs 

Works 
Atlas    Heating    &. 

Ventilating  Wks. 
Barth  Comic* 

Works 
Capitol       Sheet 

Metal   Works 
Comyns  &  Nygren 
Crown      Cornice 

Works 
Porderer      Cornice 

Works 
a.    &    M.    S  h  e  e 

Metal    Works. 
Gullfoy         Cornlc 
Hlt/ernla      Shee 

Metal    Works 
Hughes,    H.    J. 
HurabelJle  Bros. 
Ideal  Cornice  Wkb. 
Korell  ft  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison  &  Co. 
S.   F.  Metal  Stam- 

ing  &   Corr.   Co. 
U  n  lit  e  d        Metal 

Products    Co 
W'et  tern     Furnace 

t  Cornice  Co. 

sidewalk       LiBbts. 

Jackson  Co,.  P.  H, 
Uwan  &  Co..  J.  E. 
McGulgan     ii     Co.. 

John 
Phoenix    Sidewalk 

Light    Co. 


Stair  Builders. 

Bishop    &    Peraino 
Boiler.  John 
Jacobsen.    J. 
Johnson.    C.    Wm. 
Porter.   W.   F. 
Stewart.  J.   K. 

Statlonerr, 

Foster  &   Short 
Wright.    J.    H. 

Nieel     Bars. 
Baker    &     Hamll- 


Steel    Erector. 

Schnuer.    Fred    C. 
Pioneer     Con.    Co. 
Williams        Con- 
struction   Co 

Street    Contra. 

Conningham      and 
Elliot. 
store  Prants 

Kawneer  Mfg    Cn 
Connlham    &Elllot 

Structnral  Steel 

Contrartors. 

Judson    Mfg.    Co. 
Schraeder's       Iron 

Works. 
Western   Iron  Sup- 


Roolln 


(Slate 


BUILDING  AND  INDUSTRIAL  NEWS 


Strmetural        gt>el 
Contractors. 

Brode    Iron    Wkl. 
Dwer    Bros. 
GoMen    Gate    Iron 

Works 
San        Francisco 

Iron     Works 
Ralston    Iron  Wks 
Vulcan    Iron    Wks. 
Zenith    Iron    Wks. 

Surverora. 

Morser,    E.    J. 
Sanborn  &    Corln- 


Dl  11  o  n    Teamlne 

Co, 
Hao-tnett,    J.    D. 
Holland,   .J.    P. 
Lennon  Co.,  .1.   B. 
Leffler,  Fred 
CuBSen.    Ernest 
McGllnchey  & 

Monohan 


Wrl&tlt  Co..  J.   H, 
TIIIOK. 

Ginsberg  &  Co..  S. 
Mangrum  &  Otti>- 
Peerless    AgencU 


Bill  &  Jai-.ih«Hr 
Hyde  Henry  C. 
United     Elec     Co. 


Water  V/orka. 

n^ltevrashlor 

Simon    Nellson  Co. 
Brickley.    P.    J. 
Relgle  &  Jamelson 
Taylor.    L.    A. 
Window    CleantOK. 

American    Window 

CleanlnB    Co. 
Progressive     Wln- 
OleanloK 


>Vlndoiva,    Putent. 

Birth    Co.,   L.    H. 
Simplex      Window 


OFFICIAL     LIST    OF     MEMBERS 

BUILDKRS'     EXCHANGE 

OF    SAN    FRANCISCO 
180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS    AND    DIRECTORS, 
■esldent,    H.    Maundrell.  Financial    Secretary,    S.    A.    l>.    Schenck. 

Ice-Presldent,    E,    J.    Brandon.  Ass't   Secretary,   W,   J.   Carberry, 

W.    Withinston.  Doorkeeper.    B.    R.    Wolcott. 


Secretary,  R.  J.  H.  Forbes. 


DIRECTORS 
James  A.   Wilson  Robt.   Dewar 
A^^^"iS'^  Mennle  H.   Maundrell 
C.   W    Witnington  M.    F.    Gale 

"    ~     "  Phillips 


UEMBBBB. 


H.   Forbes 


R.   A.   Chlsholn 
O.    E.    Brady 

James  Young 


Architectural   Iron 
Worlu 

Acme  Iron  Works. 
Bay       City       Iron 

Works, 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer  Bros. 
Eureka  Iron  Wks 
Keil  Iron  Works 
Kortick  -  Falls 

Mfg  Co. 
O.      a.      structural 

Iron    W,il:.<. 
Hlllard,  r..  J.  Co. 
Judson  Mfg.  Co. 


Michaels    &    Pfet- 

fer 
'•''hoenix    Iron  Wks 
talston  Iron  Wks 
tchrader  'r*'* 

Works, 
fit.     Francis     Orn. 

Iron    Works 
Itelger      &      ilerr 


/uljan  Iron  Wks. 
Western  Iron  Wks 
Wlthlngton.  C.  W. 

Art  Glass. 
ral.   Art  Glass  Co 
Ingerson  &  Glaser 
Co. 


Bonds. 

American  Bond- 
ing  Co. 

Costello    &    Cutler 

Aetna  Lire  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur 
ety  Co. 

Fidelity  &  Deposit 
Co.  of  Maryland 

(iaiH,   u.    A. 

Hlllman    ft  Son.J.R 

Lawton,    A.   F. 

Lloyd    &    Spengler 


Smith,   Leo   J. 
Unii'ted       States 

Metal    Broducts 

Co. 
United      States 

Fidelity         and 

Guaranty    Co. 
Brick  nnff  Pottery. 
Bav     Development 

Co 
Carey,   J.   E. 
Carnegie    Brick    & 

pottery  Co 


Carqulnez  Brick  & 

Pottery  Co. 
McNear  Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remlllard  Bk,  Co 
Sacramento 

Trans.   Co. 
San   Fran.   Bk.   Co. 
Stelger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

BulldlllK    Mnlerlal. 

Calitornia      Build- 
ing   Material 

City    Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

Hov/ard    Co. 

J.   E.   Lennon. 

Johns-Manville  Co 

Lilley   &   Thurston 
Co. 

Pacltlc   Refining   & 
Roofing    Co. 

Parrott    &    Co, 

Parafflne    Pnlnt    On 

Pratt    Building    & 
Material    Co. 

Quality    Lime    and 


Price  Co. 
Western  Bldrf' 

Supply   Co. 


Balldlnff  Paper 

Lilley  &  Thurston 
Co. 

Cement     nealerw 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes   Linio   Co 

Holland,   J.    P. 

Leonard,   J.    J. 

Maynard,  Jr.,  J.  L 

Mevcr.   A. 

Pacific  Portland 
Cement   Co 

Quality    Lin 


Har- 

relson  Co. 
Foster  &   Vogt. 
Goodman        Arllfi- 

cial   Stone  Co. 
Haun.  C.   C.   W. 
Leonard.  J,  J. 
Lynch,  A. 
PasnualettI,  J. 
Sartorio,    Charles 
Stanqulst    & 

Forbes 
Zimmerman.  L.  M. 
Concrete  Reln- 
Lllley  &  TTlur'ston 


Contractors    A 
Builders. 


Alle 


M. 


nd 

Cement    Co. 
Western     Building 

Mflteilal.x     Co 
Standard    Port'and 

Cemen!  Co, 


Anderson,    W,   W. 
Arthur,   L. 
Bateman,  J,  C. 
Boring.    F.    H. 
Born  &  Son,  S.  A. 
Bradv,   C,   A. 
Braunton   Bros, 
Burdick,    Wm,    A. 
Caldwell    &   Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh,     Tlios. 

A, 
Chlsholm,     R,     A, 
Cobby,   J,    W, 
Concannon,    W.    N. 
Conrad.    H. 
Creghlno     &     Son, 


Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy.    R. 
Fischer.    Fred. 
Franz,   Val. 
Gillespie,   G.   G. 
Gallagher,     Frank. 
Gardlser.     Florent. 
Greig,   Robt. 


Con   Co. 

Hinson,  L.   A. 

Hin,    J.    A. 

Holm   *    Son. 

Howklna,   A 

Tngerson,   C.    A. 

Tacks.  H. 

Jones.    Paul 

Jones.    W.    G. 

Ifenl.   S.   H. 

Knowles  &  Reich- 
ley, 


Lynch,  M.  C. 
Masow  &  Morrison 
Mathews    Con,    Co. 
Mathles.  H.  C, 
McBaIn,  J. 
MoKiliican,  R  and 


Moller,    R.    W 
Morey,   H.   B.&  Son 
Owsley.   B.  T. 
Penny,   Isaac. 


Savage,    M.    J. 
.Simmen,    John. 
Smith,  J,  W.  &  Son 
Spence,   A.  T. 
Stockholm    St      K\- 

lyn. 
Terrlil,   O.    C. 
Vezlna,   L    N. 
Walker  Bros.   Oo. 
Warwick,   H.  C 
nuller,    Thos. 
White    Bros.    (ca. 

pentera). 

tot.<<ce  Works, 

Amsler,   C,   S. 
Berger   Mfg.    Co. 
Capitol    Sheet   Mtl. 

Works. 
Comyns    &    Child- 


Work. 
.Vppmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&    Cornice    Wks. 


Lynch.  Richard 
Snell  &  Dennis 
Raymond,   W.   H. 

Curbing:,      Granite 

McLenegan,    S.    B. 
nnnip    Proofers. 

Brickley.  P.  J. 
Relgle    &    Jamison 


electrical. 

.\niM,i,.an  Elec- 

trical Engi- 

neering   Co. 

California  Electri- 
cal   Works. 

Central  Electric 
Oo. 

Olty   Electric   Co. 

Docker  ElectrlcCo 

Globe  Elec.  Co. 

Levy    Eico,    Co. 


En 


Co 


Ele 


Fibre. 

S.  F.  Fibre   &Cord- 
age   Co. 
Fireproof  Doors. 

lis,  Henry. 


Nn 


Sanding    Co. 
Grill    Work. 

Cal     Art    Metal    & 

Wire   Works. 
Merle  Co.,   A. 
Sarlorius   Cc 
Wlthlngton,   U.    W. 


Andrus,    R.    C. 
Brlgham,    H.    B. 
Caldwell   &    Co. 
Cereghlno    &    Son, 

Louis 
Currle   &    Currle 
Dempniak    Bros. 
Farquliarson.     D.  B 


Griffith.     Wm. 
Hannah,    J,    D. 
Hannah   *   Co.  J,S. 
Hayes,    W,   W, 


Mall» 
Matthies.     Henry 
Pe.Hpock,    John 
.SchneWv,    Host- 
trawser    &    Ped- 

irt 


Cohen,    I. 
Cobbledlck      Glass 

Cn..    L.    N 
Friedman     Bros. 
FuUer.     W.     P.     & 

Ha'benlcbt    & 

Howlett 
Holland,   J.    P. 
Schwarz     &     Gntt- 
lelb    (Inc.) 

GradloK    «%    Team- 
Ill  R. 

D.   O.,    Co, 


Co 

Fay,  S.  J. 
McCUire,  H,  N. 
Wllhelm.  A.  H. 
Wllkie  Co.,  A. 
Williams,  F.  A. 
Wright,  Chas. 
Monarch    Teaming 


Co. 


Granite. 

Bradbury,  Thos. 
Cal.  Granite  Co. 
De   Lano   &   Sons 

I.    L. 
Hunt.  A.  T. 


nd     Gr 


Co 


Hardware. 

Brittain    «•    Co. 
iciuse.   J,   H. 
Lnrenz,      Sehffaen 
&   Co. 

P.Tlace    Hdw     Co. 
Ilcnt      and      I.lgbt. 

Pacific       Gas      and 
Electric     Co. 


HealInK    A    Venll 


Ing    &    Heating, 


&    Co. 
House     MovtnK     • 
RnlslnK. 

Blume  Confg  Co, 
Pearson,    E.    K. 
.Sullivan,    n      I  *■! 

Inlaid    Floors. 
Hardwood        Inte 

rior   Co 
Inlaid    Floor    Co. 
Pacific      Floo 

Sanding  Co. 


Lorenz.       Scliffaer 

&   Co. 
Michaels    t     Pfef- 


Mt 


Van     Sant-Hough-        Len 
ton    Co.  '■ 

Glass  and  Glaslns 

Cal,   Plate  &   Win- 


Works. 
Pacific  RollInK 

Mill    Co. 
Pacific    Struc.  Iroi, 

Works 

Joist      Hanicers     A 
Post   Caps. 

Kortick  -  Falls 

Mfg  Co. 
Lilley    &   Thurston 

Co. 
Western     Builders' 


City    Electric    Co. 
Pac.    Gas    &    Elec- 
tric  Co. 
I.lme,    Cement.  Ktc 

Plaster  Co.  "^  " 
Arden  Plaster  Co 
California     Lime* 

Hydrate  Co, 
Cowell       Lime       & 

Cement  Co, 
Holland.  J.  P, 
Holmes        Dlstrlb- 


S.    F,    Lime  Co. 
Shasta    Lime    Pro- 
ducts   Co. 
Western     Building 


Lumber. 

.\cme    Lumber    Co. 

Cbristenson    Lum- 
ber Co. 

Hart-Wood     Lum- 
ber   Co. 

Humboldt    Lumber 
Co. 

Haupt 
her 

Hoope 
Co. 


Lun 


Macdo 


aid      Lii 


Co. 
Moore,     R.     B.  Mill 

&    Lumber    Co. 
Olsen     -    Mabonev 

Lumber    Co. 
Pope   &   Talbot. 
Sar.ta    Fe    Lumber 

Co. 
Schouten     Lumber 

Co. 
Tlernan     &     Bero. 

Van'  Arsflale-Hsr- 

rls  Lumber  r- 
Wllson    Bros. &  Co 
Doe    Co..    F.    P. 
Lumber  (Hnrd- 


Niehaus.    Ed.    B'.   & 

Co. 
White    Bros. 
.S.    F.    Lumber    Co. 

Machinery-. 
Harron.       RIckard 

&  MeCone, 


I-.'    il.Dl.NC     '  Xl'    IM"  S'l  ICI    .1      ^■K\V^ 


Ar'ctt,    A. 
Rprk      A 
Brady.    M.    V. 
Brady.    O.    E.&Son 
Brandon.    B    J 
Brennan.    J.    E. 
Brlgham.    H.    B. 
Butcher.    Thomas 
Butcher     &  Hadley 
Bvrcn.    D,    J.&Sor 
Caniph^n     Bros. 
Carr     -I.    W. 
Drake.    Harry    K. 
Downey, 


Gale.  M.  F.  &  Son 
Gilson,  J.  E. 
Harrison.  A. 
Hibhlns  &  BaV-!! 
Hock.  Chas. 
Hoffman.  V. 
Hog-berg    &    Lud 

wig 
I,arsen.    H.   H. 
I.,nwson.    A,   W. 
McGowan.    M. 
Miller.    J.    W. 
Murray     &     Mow 

hray. 
Mulcahy    Bros. 
Nagel.    W.   L. 
OTonnor     &     Col 

11ns 
O'Rourke.    T.    F. 
Scott    Co. 
Kalnev     &     Phhll- 

Ilps. 
RIngrose.     R.&Son 
Scott.   W.   S. 
Walker.    P.    J. 
Watson,    Sage 
Watson.    Sidney 
White.    .1.    M. 
Whitney  &  Davies 
Wilson.    James    A. 
Wvgant,    J.    H. 

Mnrblc, 
American      Marble 

&   Mosaic  Co. 
Columbia      Marble 


Co. 


He 


Gi:i^-I.  I'eler.  Co 
Hunt,  Andrew  T. 
Maino.  F.  L.  ft  Co. 
Musto  &  Sons.  Jos 
Keenan  Co. 
Vermont        Marble 

Co. 

Manteln.    Tll« 

<;  rates. 

Klrwin     &     Dono- 

Mangrum  &  Otter 
Montague  &  Co.,W 
Peerless  Aiiencles 
Metal     Furrlns     A 

LathlDs. 
H  n  I  I  o  w  ay     Ex- 
panded   Mtl     Co. 
Lvnch.    H.    T. 
National      loathing 

rnrt    Purring 
Northwestern    Ex- 
panded        Metal 
Co, 
Roebllns;     Sons, 


Metal  AVIndon 

Dwan.  J.  E. 
Mosaic. 
Amer.     Marble     St 

Mosaic    Co. 
Gervals.    H. 
Malno.    F.    L.  &  Co 

Office   Flxtorea. 
Bateman.    Wm, 
Forbes   &    Son,A,J. 
Fink    &    Schlndler 

Co. 
SImmen.    John 
Painters. 
Daniels.    Gus    V. 
Donovan.   V.   J. 
Fraser,    J.    P. 
Kuss.    P.    N. 
Lewellyn,    J. 
Maundrell,    H, 
Spark,    J.    H.    . 
Tucker.   W.   W.  Co. 
Neal.  L  J 

Pa«nt    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan   Co.  J.   E. 


Paints*  Oils,  l';ii-. 
Bass  -  H  ir  u  t  •-  1 
Fuller  &  Co..  W.P 
Kuss.  P.  N. 
Maundrell.  H. 
Pacific  Reflning& 
Rooang 


Dunlevy    &    Gettl. 
Dresser    -    McDon 

nel!   Co. 
Cal.   Pottery   Co. 


Planin 


Mills. 


Anderson   Bros. 
Burnham    -    Stai 

ford  Co. 
Ca..   Door  Co. 
Cal.   Milling  Co. 
Central    Lumber 

Milling  Co. 
El  kl  n  gi  to  n 


Kendall,  A. 
Kruse,    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore    Mill* 

Lumber   Co. 
National     Mill      Jt 


Co. 

Reilly.  P.   F. 

Santa  Clara  Mill 
&  Lumber  Co. 

San  Mateo  Plan- 
ing  Mill. 


Plasterers. 

Blnner.    Theo. 
Bradley    &    Reilly 
Carrick.    M.    H. 
Chalmers.      H.      A. 
(Inc.) 


Clark.  D.   Ross. 
Crichton.    J.    L. 
Coghlan.     Frank 
Connolly,    J.    J. 
Connell.    .1.    E. 
Fay.    Johp 
Felt.  R.   D 
Floodberg    &    Mc- 

Caltery. 
Fraser.   Simon 
Gregg   &   Clute 


Giln 


Wn 


Jacobseo.    I^. 


McCleod.  J.  C. 
Morehouse.   C.   C 
O'Kane    &    CO..C.T. 
O'Suliivan    &  Bow- 
ler, 
amith    &    Johnson 

Plaster     n'     Paris. 
Lucas.   W.    E. 
PlnmblnE     •&     Gas 
FIttlnK. 


Bur 


Plu 


ing    Co..    Inc. 
Dalziel.  R..  Jr..  Co 
Gllley-Schmid    Co, 
Levy.    M. 
Looney.       J..       Co. 

(Inc.) 


Beal  Estate. 

Williamson    co..H. 
WIttman    -    Lyman 
Cross   &   Co, 
Urban        Realty 
Impt.    Co. 

RlKsers. 


Crushed  nocik. 

Holland.  J.   P. 
S,  F.  Bay  Imp,  Co, 
Stone,    E,     B.&A.L. 
RooOniK     Coinpoiil- 
tlon. 

ArtoUth     Mtg.    Co. 

Bender.  J.  W. 
Roof   Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

.Magnesia  Asbes- 
tos Supply  Co. 

.Malott    &  Peterson 

Johns  -  ManvUle 
Co..    H.    W. 


Me 


Br 


Pacific  Refining  (, 

Roofing  Co. 
ParafBne    Paint  Co 
Samuel    Co..    H.    D. 
W^estern    Asbestos 

Maff.   Co. 
Watson        Roofing 

Co. 
Sand,    Gravel,    Etc. 
Cassaretto.     Jonn 
Holland.  J.  P. 
Keystone   Sand  Co 


Sidewalk        blKhtM. 

Jackson.    P.  H.&Co 
McGulgan,   John 


Ko»r    Repairing    A 

Palat. 

Street     Work. 

Fay.   S.   J. 

Steel        Rolling 

LUley   &   Thurston 


Slune    CoMlrain.r. 

De    Lano    &    Sons, 

I,    L, 
Blan.nard,    W.    W. 
Hunt,   Andrew   T. 
McGllvray       Store 


Rayn 


nd     Gr 


Stane     Quarries. 

Keystone    Sand  Co 
Raymond     Granite 


Holland,  J,  P. 
McCIure,  H,  N, 
Monarch    Teamir 

Co, 
McLenegan,  S,  I 


Terra  Cottn. 

Clark   &   Sons.   N, 
G'adding,    McBean 

&   Co, 
Stelger        Terra 

Cotta   Co. 


Price    Co, 
Whitenasliers, 


Wire  Works. 

Acme       Iron       ar 
Wire    Works. 

Rureka      Wire 
Iron    Works. 


Spring       Valle 


Free  E^imating  Bureau 

If  you  want  climates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.      W  e  will 
save  money  for  you.    No  charge  for  our  services. 


To  Building  and  Industrial  News 


Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowng: 
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THIS  WEEK'S   ILLUSTRATIONS^ 


Synagogue  For  First  Hebrew  Congregation 
Of  Oakland.  Designed  By  G.  Albert  Lans- 
burgh,  San  Francisco. 

The  New  Belgravia  Apartments,  San  Fran- 
cisco. Designed  By  Arcbitedt  Frederick  H. 
Meyer,  San  Francisco. 
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Combination 
Boiler  and  Gas 
Water  Healer 

The 

SOLUTION 

To  Your  Hot  Water 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  of  America 

Successors  to  JOHN  WOOD  MFC.  CO. 
218-21  Pacific  BIdg.    447-49  E.  3rd  SI.   33  1 -339  Cypross  SI. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1  935 

Fine  and  Sanitary 

PLUMBING 

^_ ,,    / 

I^JmiO^ 

S^^^nlo^ 

^fOiU^ 

IMMBErJ 

2.2\  OAK  STREET                   | 

Bol.  Cough  and  Oclavia 

SAN  FRANCISCO,  CAL.      1 

Telephone  Franklin  4130 


V.  FILIPPTS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furn  shed 
866  Union  Street  San  Francisco 


When  Your  Blood  is  Right, 

Your  Whole  System  is  Right. 

If  You  Have  any  Bloodt  or  Skin   Disease 
Do  IMot  Deley  until  it  is  too  late  t>ut  Order 

XO-day ! 

THE  HOT  SPRINGS  REMEDY  a  Complete  and  Positive 
Remedy  for  Syptiilis,  Eczema,  Erysipelas,  Acne,  Malaria,  Rheu- 
matism, and  all  other  Forms  of  Blood  and  Skin  Diseases. 

Hot  Springs  Physicians  pronounce  tiiis  the  Greatest  Blood  and  Skin  Remedy 
ever  jilaced  on  the  Market. 

Full  Course  Treatment— Six  Bottles— $18.00     Single  Bottle— $5.00 

We  Prepare  a  Remedy  for  Every  l)isease.     Our  Treatment  for  Female  Ills  is  the 
the  Greatest  of  its  Kind  Ever  Offered  Suffering  Women. 

Write  us  your  Troubles.     All  Correspoudence  Strictly  Private 

HOT  SPRINGS    IVIEDICINE  COX/IPA.IVY 
803  1-2  Central  Ave.  Hot  Springs,  Ark. 
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NIUS  SAND  GRAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  c&refully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 


Clean  River  Sand 

Gravel  and  Crushed  Boulder 


to    ig  inch 

^      ^  inch  to  1  inch 

1  inch  to  lj4  inch 

1^4  inch  to  2^  inch 


Roofing'  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as  good  as  its  service 

And  its   service  can   be  only   as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  its  elevators — which   is 
one  good  reason   why    hostelries 
with  reputiitions  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

ed  by  the  Olis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Tnimbauer 

Choosing   from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevatoi-s  of  the 
type  called  for  by  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain  which  are 

fect  service — c:ni  etjuip  all  build- 

Otis equipped-— 

ings  of  all  classes    in  accordnnce 

The  Ritz-Cailton, 

New  York 

with  their  needs. 

Tlie  Ritz-Carlton, 

Montreal 

The  Plaza.  Buenos  Airts 
Grand  Hotel  et  de  la  Plage 
Guanija.   near  Santos, 

Give    a    building    unsatisfactory 
elevator  service,  and  its  other  ex- 
cellence   can    not    overcome    tiie 
handicap.     Our  offices  in  ninety- 

Brazil 

The  Carlton,  London 
The  Rilz,  London 

one    cities   in    the    United  iStates 
are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Ritz.  Paris 

elevator     specifications     100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Baaement  walla  22  ft.  high.  Cement  plastered  or 
ioside  against  severe  water  pressure.  Plaster  water- 
ptoofed  with  Imperial  Water  Proofing. 


MKTCALF     HOTEL.     G 
Righetti    &    Headma 

Interior  walls  dampprofed 
Proofing.  Exterior  walls  w 
perial  Water  Proofine.  Cotnr 
Pigments 


ith  Imperial  Darr) 
terproofed  with  In 
effects  with  Imperil 


of  street  fronts 


TEMPORARY  CITY   HALL.   San   Francisco 

Wright.    Rushford    &    Cahlll.    Architects 

;rior  waterproofed  with  Imperial  and  color  effects  with  In 


'^4... 

*s, 

■    -.^-,..„.lii 

KAHN    BROS.    DEPARTMENT    STORB.OAKLAND 
C.    W,    Dickey.    Architect- 


A   Few  of  the  Buildings  on   which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING    Products   are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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Ptione    Oakland    t7S8 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
=  AND  TILES= 

Fire    Sets,    Andirons, 
Fender  Portable   Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.  Mwiacei 
Rvlideaca  Phooe.  O^luid  48*2 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUrACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369    14th  Ave 


This  IS  the  HOTEL  ROSSLYN,  S  F. 

.  E.  KrtMt  a  Son.  Architects.  O.  C.  Holt.  BIdr. 


C.RCUNNlNGHAM,Mg 


^ij^;.^%^ 


-v^.^C?^ 


'r 


3  8  EIGHTH    ST. 
San  Francisco,  Cal. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 
WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 
by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Doin"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"Paschall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  B.'  Welsh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip"  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages.  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve"  Anti-Pluvius  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"   Drawer  Slides. 

"Home"    Safety    Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"Phoenix"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window"  Coal  Chute — Ornamental 
and  Necessary. 

.Asbestos  Theatre  Curtains. 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
"Quilt." 

Building  Papers,  Deadening  Pelts,   etc., 
of  all  kinds. 
"All-Metal" 


Doors,  Windows  and   Trim. 


"Liquid  Stone",  The  Paint  Eternal. 

"Wainrisht"  Concrete  Curb  and  Corner 
bar. 

"Graphilatum"    for  Roofs. 
"Herringbone"    Expanded   Steel   and    Ingot 
Iron    Lath. 

"Hannon",  "Huh"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial  Caen-Stone. 

"Victoria"   Keene's   Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farjje"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"Ehco"  Curb  Bar — For  Edges  of  Cement 
Curbs,    Stairs,    etc. 

"WHialebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

''Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote  Shingle   Stains. 

"Calmt's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conserve"    Wood    Preserva- 
tive. 

"Con-.ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready    Roofing. 

The  Ruberoid  R^Kiflng;. 

"Revtile"    Rubber    Shingles. 

"Diamond"   Ball  bearing  Door  Hangers. 

"Metalcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling    doors    and    partitions. 

Venitian   Blinds. 

"White    Hou.se"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building'  Materials  Company 


Successors  to 

WATERHOUSE  &  PRICE  CO. 

THE  LILLEY  «&  THURSTON  CO. 


Tel.  Kearny  3323 


523  Market  Street.  S.  F. 
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The  battle  ships  and  colliers  ste<-ini- 
ing  out  of  the  Bay  of  San  Francisco  on 
the  errand  of  war  reminds  us  that  after 
.all  the  human  race  is  much  unchanged 
since  the  world  began.  That  the  law 
|of  might  still  obtains  in  the  final 
analysis  and  that  civil  law  is  depen- 
dent in  the  end  upon  the  capacity  of 
tlie  flglrting  men  and  tlie  material 
wealth  of  the  nation.  The  Incident  in 
-Mexico  is  merely  an  incident  so  far  as 
this  country  is  concerned.  What  com- 
plications it  may  lead  to  no  one  knows 
but  the  situation  is  such  tliat  It  looks 
like  there  will  be  little  or  no  notice 
taken  of  it  by  the  outside  world. 

It  is  a  .Strang  thing  to  contemplate 
the  war  footing  maintained  by  the 
great  powers  of  the  world.  Half  ot 
the  wealth  produced  b.v  the  great  na- 
tions is  spent  In  maintaining  prepared- 
ness for  war.  And  one  nation  will  not 
disarm  because  the  other  might  take 
advantagi;  of  it  when  it  was  unpre- 
pared. 

Mexico  and  the  people  in  control  in 
the  Soutliern  republic  can  only  be 
brought  to  a  sense  of  responsibility  by 
armed  intervention.  It  is  time  wasted 
to  moralize  with  them.  And  the  only 
question  Is  whether  or  not  there  will 
1  e  any  one  strong  enough  to  maintain 
a  stable  government  even  after  things 
are   in   a  degree  pacified. 

Those  citizens  of  -Mexico  who  desire 
peace  and  security  should  welcome  the 
coming  of  the  military  of  the  United 
States.  For  they  can  expect  no  security 
of  life  and  iiroperty  under  present  con- 
ditions. And  wliether  or  not  such  a 
protectorate  is  established  as  was 
established  In  Cuba.  In  any  event  the 
coming  of  some  constructive  people 
that  will  assume  control  and  hold  in 
subjection  the  bandits  that  infest  the 
country  will  be  a  hundred  times  better 
than   prcent  condition-. 

General  l-Iuerla  is  reported  as  stat- 
ing that  .Mexico  A-ill  have  400.000  men 
in  the  Held  In  twenty  days  to  repel  tlie 
liated  Yankee  invader.  This  statement 
Is  perhal>s  on  a  par  with  his  previou.s 
acts.  Judge'd  by  the  Mexican  standard 
ot  mor.'.ls  it  Is  Impossible  tor  them  to 
believe  that  President  Wilson's  action 
is  inspired  by  any  thing  but  selliisli 
motives.  So  It  reenis  like  the  thing 
that  \VRS  sought  to  be  averted  has 
happened  at  last  and  that  armed  inter- 
vention on  the  part  of  the  United 
States  IS  all  that  can  be  expected  to 
effect  a-iy  hope  of  pelce  and  protection 
ot  lives  and  property  in  that  country. 

What  can  be  expected  of  Huerta,  who 
assumed  povi'er  by  the  assassination  of 
his  chief  who  represented  the  only 
legitimate  bead  of  the  republic?  Wh.it 
i-nn  h,'  e.'ipcrtcd  of  Vilhi  :i  blood  ihlr'stv 
bundit       whose     re.joril       is     red       with 


numberless  murders?  And  under  such 
leaders  as  these  are  the  people  to  rally 
to  repel  the  hated  Yankee,  whose  chief 
offense  Is  an  effort  to  compel  them  to  be 
decent  and  respect  the  lives  and  prop- 
erty of  the  citizens  ot  this  nation. 

Judged  by  their  own  standard  ot 
murals  it  is  impossible  for  these  men 
to  understand  the  action  taken  by 
President  Wilson.  Criminals  that  they 
are  they  consider  courtesy  to  be  weak- 
ness and  honor  a  thing  to  be  taken  ad- 
\antage  ot  when  the  opportunity  Offers. 
The  only  way  to  deal  with  them  Is 
with  the  nailed  list,  and  the  sooner 
tliey  are  landed  on,  the  better  for  all 
concerned. 


Tlie  Sacramento  Bee  quotes  the  High- 
way Commissioner  of  Colorado  as  be- 
ing in  favor  of  convict  labor  on  high- 
ways and  reports  that  his  state  has 
secured  good  results  from  such  labor. 
Credits  are  given  to  the  convicts  em- 
ployed In  that  they  have  their  terms 
reduced  by  meretorious  work  on  the 
state's   highways. 

This  is  a  sensible  way  to  employ  the 
criminal  class.  For  the  country  can 
never  have  too  many  good  roads  and 
no  matter  what  amount  may  be  ex- 
pended for  this  purpose  theie  Is  always 

laborers  could  have  legitimate  objec- 
tion    for    thus    employing      convicts. 

Good  roads  like  cheap  transportation 
benefits  everybody.  They  increase  the 
farmer's  output  and  his  profits.  As  a 
result  the  general  wealth  of  the 
country  is  increased  and  improvements 
go  on  apace.  They  make  possible  the 
development  of  mines  and  open  timber 
lands  and  any  Increase  in  the  number 
of  good  roads  or  tlieir  improvement 
materially  helps  the  whole  common- 
wealth. 

And  further  than  that  there  is  a 
good      effect    on      the    criminal      classes 
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for  good  work,  and  they  are  employed 
in  the  open  air  on  constructive  labor, 
i-'n  the  whole  the  plan  seems  to  have 
worked  well  where  it  has  been  tried 
and  could  be  well  followed. 

General  Villa  is  reported  to  have  re- 
fused to  fight  against  the  United 
Slates.  May  this  not  be  because  he 
.-^till  wants  to  Import  arms  and  ammu- 
nition from  this  country  since  they  are 
.stopped  from  other  sources  by  tlie 
United  States  fleet? 

The  old  adage  ot  tlie  Ancients  was 
t..  ''Beware  of  the  Greeks  when  they 
tiling  gifts."  In  present  language  it 
would  be  ''Beware  of  the  Mexicans  at 
all  times."  For  the  only  cohesion  that 
llie  army  ot  Mexicans  have  Is  loot, 
tlieir  only  desire  to  flg.ht  and  plunder, 
line  thing  seems  to  be  reasonably 
i.rtain  and  that  Is  that  events  from 
niw  on  will  move  reasonably  fast  and 
lliat  the  next  year  or  two  will  witness 
.-'line  kind  of  restoration  of  order. 
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City   of  New   York. 

How  many  of  the  readers  of  this 
publication  have  ever  -stopped  to  thinll 
what  the  source  of  all  vegetable 
growth  really  is?  Does  the  reader 
know  that  vegetation  builds  into  its 
structure  -  metabolizes  -  elements,  be- 
longing to  the  mineral  or  inorganic 
kingdom? 

In  addition  to  the  oxygen,  hydrogen 
and  carbon  which  plants  build  up  into 
their  structure  and  from  whicli  they 
obtain  from  water  and  the  carbon  di- 
oxide of  the  air.  they  need  in  varying 
proportions  phosphorus.  potassium, 
sulphur,  silicon,  calcium,  etc..  and  they 
also    need    nitrogen. 
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of  these  necessary  elements  and  so  tor 
a  period  of  years  plants  may  he  con- 
tinuously raised  in  a  given  area,  but 
with  a  steadily  increasing  exliaustion 
of  the  soil  and  the  crops  would  be  less 
and    less    bountiful.      To    be    sure    some 

certain  rocks  or  minerals,  were  they 
present,  would  disintegrate  and  furn- 
ish some  of  the  elements-phosphoriis. 
potassium,  calcium,  sulphur,  elc.  It  is 
also  true  that  parts  of  the  last  crop 
would  be  left  on  the  ground,  potato 
vines,  beet  tops,  corn  stalks,  ininipkin 
vines,  etc.,  and  their  constituents 
would  be  returned  to  tlie  soil,  but 
tliese  would  not  wholly  make  up  for 
the  exhaustion  of  the  land. 

For  generations  it  has  been  known 
tliat  the  farm  must  be  manured  or  fer- 
tilized in  some  manner.  Bone  meal, 
bone  ash.  or  bones  had  been  put  on  to 
supply  the  phosphorus;  lime  tn  supply 
11. e  calcium;  and  wood  ashes  to  furnish 
potassium.  To  the  soil  has  been  added 
stable  and  hen  manure,  the  contents 
of  the  outhouse  and  garbage  heap.  etc. 
In  such  ways  much  of  the  material 
that  the  plants  had  extracted  from  the 
earth  liad  been  returned.  Still  there 
was  exhaustion.  In  the  last  genera- 
lion  the  discrepancy  between  what  was 
taken  out  and  wliat  was  returned  has 
increased.  Why?  Because  what  might 
be  called  "The  Cycle  Life"  of  the  farm 
has  been  destroyed.  No  longer  is  all 
the  hay  that  is  raised  on  a  farm  eaten 
by  the  cattle  there.  No  longer  are  all 
the  vegetables  that  are  raised  on  the 
farm  eaten  on  the  place  or  even  in  its 
locality.  No  longer,  then,  is  a  large 
percentage  of  the  corresponding  gar- 
bage and  excreta  returned  to  the  soil 
of  any  particular  farm.  Today  popu- 
lation is  crowded  into  cities,  whence 
all  garbage  must  he  carried  away  im- 
mediately and  all  excreti  must  be 
water    carried   to   tlie   sea. 

Tremendous  loss  Is  due  to  the  sew- 
age item  alone.  Sir  William  Crookes 
estimates  that  the  waster  fertilizing 
material  lost  to  England  alone  through 
water  carried  sewage  amounts  to  the 
almost  incredible  sum  of  ISO.ono.OOO. 
Such    waste   as    this,    together   with    in- 


In  early  days,  Willi  a  virgin  soil  iiaU 
a  chance  to  return  much  of  the  plant- 
absorbed  material  to  tlie  ground,  the 
exhaustion  was  not  noticed,  but  today 
the  need  of  aniflcial  fertilizers  is  se- 
riously incl-easing.  The  following  lig- 
ures  show  the  vital  necessity  of  bring- 
ing material  from  afar  that  the  land 
may  be  kept  fertile.  French  crops  use 
annually  119061  600.000  tons  of  nitro- 
gen. It  all  stable  manure  were  re- 
turned to  the  soil,  there  would  be  but 
327.000  tons  of  nitrogen  returned  (and 
all  does  not  go  back).  In  addition  to 
the  foregoing,  note  that  France  used 
230,000  tons  of  Chili  nitre,  which  Is 
equal  to  31.200  tons  of  nitrogen.  Now 
the  deficiency  of  273,000  tons  (600,000 
less  327,000)  is  thus  only  11  plus  per 
cent  made  up  by  nitre.  Hence  there  is 
impoverisliment  even  with  a  supply  of 
nitre  to  draw  upon.  It  was  estimated 
that  thirty  years  from  that  date  the 
average  acreage  yield  of  12.7  bushels 
of  wheat  wiuld  have  to  be  Increased 
to  20  bushels.  To  make  this  increase 
per  acre  of  7.3  bushels  would  require 
the  addition  of  one  and  a  half  hundred 
weight  of  nitre,  per  acre,  per  year. 
The  acreage  for  wheat  at  that  time 
was  163.000.000.  On  tliese  were  raised 
2.070.000.000  bushels.  To  raise  this  to 
the  required  3.260.000.000  bushels 
would    require    12.000.000    tons    of    nitre. 

The  three  principal  ingredients  of 
artificial  fertilizers  are  phosphorus, 
potassium  and  nitrogen.  It  lias  always 
been  easy  to  obtain  a  sufficient  supply 
of  both  phosphorus  and  potassium  and 
tlieir  production  forms  the  basis  of 
two   great   industries. 

The  phosphorus  is  supplied  by  bones, 
from  which  there  is  a  never  failing 
partial  supply  of  phospliorus.  and  also 
by  phosphate  rock,  whicli  in  many 
parts  of  the  world  occurs  in  apparently 
inexhaustible  quantities.  Both  bones 
and  phosphate  rock  are  largely  com- 
posed of  phosphate  of  calcium  and  a 
simple  treatment  renders  it  soluble  in 
plant  juices — a  necessai'y  step  it  they 
are  to  be  used  to  the  best  advantage 
as    fertilizers. 

The  potassium  is  obtained  from  salts 
of  potassium  which  occur  in  large  de- 
liosits  in  Germany.  A  little  of  It  is 
also  being  extracted  on  our  Pacific 
slope,  where  in  a  California  desert  it 
is  reported  to  have  been  found  in  com- 
mercial quantities.  On  tlie  west  coast 
it  is  extracted  from  kelp,  which  is 
dredged   up   from    the   ocean   bed. 

Nitrogen,  the  third  ingredient,  offers 
a  more  perplexing  problem.  It  is  chem- 
ically lazy;  cliemists  call  it  "inert."' 
Its  principal  use  in  the  atmosphere  is 
to  dilute  the  oxygen.  In  pure  oxygen, 
fire  once  kindled  would  be  unlikely  to 
go  out   until   all   was  consumed.     Even 


the  growth  and  decay  of  its  members 
has  been  one  way  in  which  combined 
nitrogen  has  been  stored  up  in  the 
earth.  The  other  contributing  cause 
has  been  lightning,  which  is  able  to 
cause  the  nitrogen  and  oxygen  of  the 
air  to  combine  chemically.  By  these 
two  means  a  store  of  what  is  called 
''available  nitrogen"  has  been  formed 
in  the  earth.  All  varieties  of  plants 
could  draw  from  this  store  and  animals 
ate  the  vegetation  and  so  incorporated 
nitrogen  into  their  structure.  Now 
tills    nitrogen    combined    in    vegetable 
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breathing    pure    oxygen    wears    out    his 
life   in   a   short   time. 

It  is  this  property  of  inertness  whicli 
keeps  nitrogen  from  easily  becoming 
a  part  of  tlie  planl  slructure.  Before 
it  can  be  used  the  element  must  be 
chemiially  combined,  unless  the  planl 
lie   of  one  specific   variety.     This   plain 
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nitrates  and  salts  of  ammonia,  is 
"available  nitrogen"  since  all  these 
forms  can  be  the  starting  point  of  the 
so-called  ''nitrogen  cycle."  This  <rycle 
consists  in  the  change  of  animal  or 
vegetable  nitrogenous  matter  into 
ammonia,  the  ammonia  into  ni.trous 
acid  and  this  later,  into  nitric  acid.  As 
a  salt  of  nitric  acid— a  nitrate.  the 
nitrogen  may  be  absorbed  by.  .plants.. 
Then  the  nitrogen  in  the  plant  Jn^y  go 
through  the  foregoing  changesand  the 
cyele    repeated. 

Either  vegetable  or  animal  matter  if 
piled  up  and  kept  moist  and  somewhat 
warm,  through  lack  of  radiation,  will 
ferment,  as  it  is  ordinarily-  called, 
many  are  familiar  with  the  odor  of 
ammonia  in  a  stable,  that  is  the  first 
step  in  the  cycle.  Doubtless  many 
have  noticed  a  white  efflorescence  on 
stable  manure  or  on  the  stable  wall 
against  which  the  manure  has  been 
piled.  That  is  ■'nitre"— a  nitrale  of 
potassium  or  calcium  or  sodium,  and 
it  is  the  result  of  the  combination  of 
the  third  product  of  the  cycle  with 
whatever  base  jiappens  to  be  at  hand. 
This  is  the  finish  of  the  cycle-nitroge- 
nous matter  in  tlie  manure,  ammonia 
forms  from  it.  nitrous  acid  from  tlie 
ammonia  and  nitric  acid  (in  the  ni- 
trale) from  the  second  product.  Plants 
can  absorb  this  final  product  and  then 
the  nitrogen  can  go  through  again  all 
the    stages    mentioned. 

So  If  we  kept  all  that  was  raised  on 
a  farm  upon  tliat  farm,  returned  all 
waste,  buried  our  family  and  the  ani- 
mals in  the  fields — theoretically  at 
least,  no  nitrogen  bearing  matter  need 
be  added  to  the  soil.  It  has  already 
been  seen  that  old  fashioned  farm  life 
could  not  wholly  accomplish  this  and 
modern  lite  cannot  do  it  as  well,  so  we 
must   replenish   or  starve  in   the   future. 

A  remarkable  example  of  complete 
destruction  of  fertility  Is  sjiow  in  Asia 
.Minor  and  the  Holy  Land.  Innumer- 
able wars  and  persecutions  have  pre- 
vented systematic  fertilization,  all  plant 
food  has  been  taken  out  and  little  or 
none  returned  to  the  land.  As  a  re- 
sult much  of  that  section  has  been  re- 
duced to  the  condition  of  a  desert. 
Professor  .\ndrew  D.  White  estimates 
tliat  in  the  world  "a  total  area  equal 
to  that  of  a  first-class  European  coun- 
try has  been  impoverished  to  such  an 
extent  that  it  is  doubtful  if  anythiiig 
but  a  geological  change  can  ever  re- 
store  it   to  agricultural    use." 
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We  have  now  seen  that  enormous 
(luantitles  of  nitrogen  coiiiblDed  in  or- 
ganic material,  or  as  ammonia  salts  or 
as  salts  of  nitric  acid  are  needed  to 
keep  the  fields  as  productive  :is  they 
were  originally.  And  still  grealer 
quantities  are  needed  to  raise  tlie  in- 
creased crops  necessary  for  tlu-  in- 
creased population.  Besides  t!ii.=  the 
world  is  using  enormously  Increasing 
quantities  of  nitric  acid  compounds 
for  explosives  both  or  war-like  pi-epa- 
rations  and  for  peaceful  arts,  such  -as 
mining,  quarrying,  and  excavatinR.  In 
addition  our  dye  industry  has  heen  en- 
tirely changed  since  the  last  genera- 
tion.      Formerly    we    relied    on    animal 

them  from  aniline.  A  whole  class  of 
these  new  dyes  arc  called  "azo"  dyes 
from  the  fact  that  they  contain  nitro- 
gen  in   their  structure. 

By  this  time  it  must  be  evident  why 
we  speak  of  the  nitrogen  problem. 

Wl)ere  are  we  to  find  the  sources  of 
nitrogen  wliich  are  needed  for  ail  of 
the   foregoing   purposes? 

There  are  81.000,000.000.000  tons  of 
nitrogen  in  air  over  the  United 
States  and  naturally  a  proportionally 
greater  weight  over  the  rest  of  tlie 
world.  But  nitrogen,  as  has  heen  said, 
must  be  induced  to  join  with  some 
other  element  or  elements  before  it  is 
useful.  With  this  one  exception:  Pod- 
bearing  plants  were  long  known  to 
Hourisli  where  other  crops  failed.  Re- 
call the  beach-pea  and  think  how  little 
nourishment  it  can  get  from  the  sand 
in  which  it  grows.  For  some  time  this 
was  not  understood.  But  recently  im- 
proved bacteriological  methods  showed 
that  on  the  roots  of  8ueh  plans  colonies 
of  bacteria  lived  and  "fed"  the  atmos- 
pheric nitrogen  to  the  plant.  Thus  the 
presence  of  much  "availaliie"  nitrogen 
in  virgin  soil  is  accounted  for — stored 
up  in  past  ages  througli  the  life  and 
decay  of  such  plants.  The  government 
(and  business  houses  also)  now  pro- 
vide cultures  of  these  nitrogen  Hxing 
bacteria  and  soils  in  whicli  tliey  are 
not  naturally  present  may  be  imitreg- 
nated   with   tiiem. 

For  all  other  plants,  nitrogen  must 
be  provided  either  in  a  form  whicli  will 
change  to  nlti-ates.  or  in  tlie  nitrates 
tliemselves.  Before  we  begin  to  see 
how  such  compounds  can  be  made  by 
electro-chemistry  let  us  see  what 
sources  there  have  been  before  the  re- 
cently devised  processes  of  "fixing  the 
nitrogen  of  the  air"  were  invented. 


DUILDING    .'kND   INDUSTRIAL  NEWS 

dustry.  there  iiave  been  unbelievable 
wastes.  Formerly  little  attempt  was 
made  to  catcli  the  nitrogen  compounds, 
although  the  process  Is  simple.  The 
following  figures  will  give  an  idea  of 
how  much  nitrogen  was  wasted.  The 
figures  were  compiled  by  Professor 
Charles  Parsons. 

In  1911  over  406,000,000  tons  of  bi- 
tuminous coal  were  mined  in  this  coun- 
try. In  it  was  1160,000,000  worth  ot 
recoverable  nitrogen  and  yet  only  $3.- 
SOO.OOO  worth  was  recovered.  Pennock 
states  that  from  1S93  to  1910  enough 
coal  was  coked  with  entire  waste  of 
the  nitrogen  in  it  to  have  yielded 
9,315.000  tons  of  ammonium  sulphate 
worth    $558,900,000. 

Added  to  tliese  sources  of  nitrogen 
lias  been  "saltpeter"  formerly  made 
almost    entirely    in    tropical,    more    or 
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is  returned  to  the  soil,  to  some  extent, 
in  stable  manure  and  household  refuse. 
In  addition  we  have  guano  (bird  ex- 
crement from  rainless  islands  off  South 
America),  animal  refuse.  scrap  skin, 
■hair,  butchers'  scrap,  blood,  tankage, 
fish  scrap,  etc.  These  are  used  in  l.trge 
quantities.  This  country  produced  18,- 
000  Ions  of  dried  blood  in  1910,  costing 
<567.000,  and  used  even  more.  It  used 
47.000  tons  of  guano,  costing  1822.500. 
Each  year  there  are  703.525,500  pounds 
of  food  fish  caught  in  this  country. 
Twenty-live  per  cent  of  this  is  waste, 
so  there  is  produced  in  the  United 
States  alone  1"5,881,375  pounds  of  fish 
scrap.  This.  too.  is  an  excellent  source 
of   nitrogen. 

Coal,  too.  is. a  source  of  nitrogen:  it 
contains  2%.  When  coal  is  distilled  to 
make  coal  gas  most  of  this  nitrogen 
appears  as  ammonia  or  its  sails.  In 
this    industry,    and    the    allied    coke    in- 


;ilnle 


The 


pota 


slum  nitrate  was  cultivated  by  spon- 
taneous or  "assisted"  action  of  bacte- 
ria upon  nitrogenous  organic  matter. 
Potassium  nitrate  was  the  product  of 
this  action. 

The  greatest  source  of  all  is  the 
famous  Chill  nitrate  field.  Here  a  geo- 
logical upheaval  cut  off  an  arm  of  the 
sea.  It  is  a  rainless  country.  The 
water    evaporated    and    left    a    mass    of 
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other  metals.  The  nitrogenous  or- 
ganic matter  went  tli rough  the  "cycle." 
with  which  we  are  familiar,  and  so- 
dium nitrate  was  the  result.  This  ma- 
terial is  found  in  a  desert  430  miles 
long  and  of  variable  width.  The  de- 
posits vary  in  depth  from  a  few  inches 
to  16  feet.  A  simple  process  of  solu- 
tion, filtration  and  crystallization 
gives  us  Chill  niter,  more  recently 
Indispensable.  The  new  processes 
make  it  possible  for  us  to  view  now 
with  some  complacency  the  diminish- 
ing supply   from   Ciiili. 

This  substance  was  first  excavated 
In  1825.  A  ship  load  of  It  could  not 
be  sold  in  England  and  had  to  be 
thrown  away.  In  IS30.  1,000  tons  were 
produced;  in  1S70,  l,iO,000  tons  In  1911, 
2,400,000.  The  world  paid  $100,000,000 
for  Cllill  nitrate  in  1911.  and  this  coun- 
try paid  $20,000,000  lor  its  share.  It  Is 
expected  that  in  1915  the  world  will 
consume  10.000.000  tons,  which  will  be 
worth  $450,000,000.  This  product  con- 
stitutes 80%  of  Chili's  export  and  fur- 
nishes   60%    of    its    government's    reve- 

Authorities  differ  as  to  the  length  of 
lime  this  wonderful  source  of  nitrogen 
will  last.  A  Chilian  commission  in 
1907  placed  it  at  centuries  from  that 
time.  The  Nitrate  Propanga  Associa- 
tion place  it  at  50  years.  Others  set 
the  date  of  exhaustion  at  1940. 

The  foregoing  will  have  shown  how 
much  available  nitrogen  is  needed  and 
how  Inadequate  the  supply  soon  will 
be.  Is  it  any  wonder  that  chemists 
have  been  working  on.  and  are  still 
busy  solving  this  great  problem  of 
making  available  the  inexhaustible, 
but   inert,    nitrogen   which   is   all   about 

Power  was  the  crucial  factor,  and  In 
the  next  issue  we  shall  show  how  by 
some  of  the  greatest  engineering  feats 
of  modern  times  power  has  been  trans- 
formed into  a  proper  form  of  energy 
to  act  upon   the  nitrogen  and   make  it 
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lonesome  valleys  Into  hustling,  hum- 
ming industrial  centers.  They  are  re- 
placing a  tew  isolated  farmers'  huts 
by  modern  beautiful  cement  dwellings 
placed  along  orderly  streets.  They  are 
doing  more,  they  are  saving  our  de- 
scendants from  actual  starvation  which 
Would  surely  come  If  no  means  had 
been  foilnd  to  return  nitrogen  to  the 
land, 

being 
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great  conflagration  of  1906.  Perhaps 
the  greatest  fire  in  the  worlds'  history 
it  has  been  followed  by  the  greatest  re- 
building period.  And  that  under  labor 
conditions  that  obtained  nowhere  else 
in  the  world.  The  great  monuments  of 
history,  the  pyramids  and  temples,  the 
great  wall  of  China  and  the  Taj  Mahal 
have  been  the  products  of  slave  labor. 
Behind  the  splendid  arcJiitecttire  is 
blood  of  thousands  of  liuman  beings. 
But  in  the  structures  of  San  Francisco 
is  the  labor  of  mechanics,  who  have  re- 
ceived the  wage  for  their  skill.  So 
that  in  the  rebuilding  of  the  city  the 
major  part  of  the  money  has  gone  to 
the  homes  of  the  laborers,  the  skilled 
artisans  and  the  mechanics.  Tlie  past 
eight  years  has  witnessed  the  expendi- 
ture of  hundreds  of  millions  of  dollars 
in  the  rebuilding  of  our  city.  While 
it  is  not  altogether  what  it  might  be. 
still  it  is  a  city  of  which  we  may  well 
lu    luiiud. 


EXPOSITION    NOTES. 

Henry  Bacon,  one  of  the  leading  ar- 
cliitects  of  New  York,  is  now  on  his 
way  to  San  Francisco  to  superintend 
the  finishing  of  the  great  Court  of  tne 
Four  Seasons,  which  will  be  the  first 
of  the  five  courts  to  be  completed. 


Plans  for  the  pavilions  of  Massa- 
cluisett.s  and  the  Philippines  were  ap- 
proved March  31  and  the  actual  work 
will  begin  in  a  few  days,  Idaho's 
'building  is  almost  completed  and 
New  York  probably  will  have  the  dis- 
tinction of  having  the  second  state 
pavilion  to  be  finished.  Honduras  has 
completed  her  pavilion,  which  is  on  a 
site  commanding  the  foreign  and  sta.te 
areas. 


Pnint  From  Ilennfl. 

From  .Mancliuria  comes  the  Invention 
of  a  new  paint  that  is  both  waterproof 
and  fireproof  in  addition  to  being 
chenp  and  durable.  "Solite"  is  the 
name  of  this  new  product,  and  three 
months  after  Its  Introduction  it  found 
a  ready  market  in  Shanghai.  Harbin 
and  Tientsin.  It  is  reported  that  the 
Japanese  navy  is  testing  it  with  a  view 
to  adoption.  "Solite"  is  made  from  bean 
oil  which  is  produced  In  tremendous 
(juii  ntitiec  in  Manchuria. 


liable 
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An    1,800   Yeara   OI<l   Else. 

.\ii  egg  which  cannot  be  said  to  be 
le.^ii  is  one  which  dates  from  l.SOO 
■eais  back.  It  was  found  during  recent 
x.avations  made  at  Nikopolis.  in  the 
onib  of  an  11  months  old  child.  Sextlus 
tuius.  Already  more  than  80  tombs 
a\e  been  explored  by  the  archteolo- 
ricil  service  in  this  ancient  city,  which 
las  built  to  commemorate  the  battle 
,f  \ctium.  Among  the  finds  are  a 
iiantity  of  gold  jewels,  also  pottery 
nil  lamps  ornamented  with  elegant 
igmes    in    relief.— Scieuliflc    American. 
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APARTMENT  HOUSES. 


SAN  FRANCISCO — Apartment  house, 
2  story  and  base,  frame.  Cost  not 
stated.  Architect.  M.  .1.  Welsh.  22na 
and  Mission  streets.  S.  F.  Owner,  L. 
Cella.  The  building  will  be  erected  at 
the  corner  of  First  avenue  and  Hugo 
street  and  has  been  designed  to  con- 
tain four  suites  of  four  rooms  each 
with  bath.  Interior  finisli  will  be  of 
pine  with  some  elm  panels  and  hard- 
wood floors.  There  will  be  an  auto- 
matic water  heater  in  each  apartment. 
Bath  rooms  will  liave  tile  wainscot 
and  composition  floors.  Wall  beds  are 
specifled.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the    work    will    be   done    by    Day    Labor. 

SAN  FRANCISCO— Apartment  house 
alterations.  2  story,  frame.  $10,000. 
Architect.  Clay  N.  Burrell.  Albany 
Bldg.,  Oakland.  Owner.  .T.  H  Dieck- 
mann.  The  present  building  located 
at  the  corner  of  California  and  Laguna 
streets  will  be  altered  from  a  flat 
building  into  a  modern  apartment 
house.  When  complete  there  will  be 
eight  apartments  of  two  and  three 
rooms.  The  work  will  call  for  new  in- 
terior partitions,  interior  finish,  hard- 
wood Hoors,  plastering,  plumbing, 
electric  work  and  painting.  Exterior 
of  the  building  will  also  be  reflnished. 
Pla-s    are    being   prepared. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Apartment  house.  3  story  and  base, 
brick  and  frame.  JIS.OOO.  Architect, 
Clay  N.  Burrell.  Albany  Bldg..  Oakland. 
Owner.  C.  F.  Renz.  The  building  will 
be  erected  on  Alcatraz  avenue  and  has 
been  designed  to  contain  stores  on  the 
first  floor  and  a  number  of  modern 
apartments  on  he  second  and  third 
floors.  Interior  Hnish  will  be  of  pine 
and  redwood  with  some  elm  panels. 
There  will  be  steam  heal  and  a  hot 
water  supply.  All  suites  will  have 
wall  beds  and  private  bath  rooms. 
Bath  rooms  will  have  composition 
Moors  and  tile  wainscot.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now  being  prepared. 

RICHMOND.  CONTRA  lOSTA  CO.. 
CAL. — Apartment  liouse.  2  story  and 
base,  brick,  $17,000.  Architect.  M.  J. 
We:sh.  22nd  and  Mission  streets,  S.  P. 
Owner's  name  withheld.  The  building 
will  be  erected  on  Macdonald  avenue 
near  10th  street,  and  has  been  de- 
signed to  contain  stores  on  the  first 
floor  besides  the  entl-ance  to  the  apart- 
ments. Upper  floors  will  contain  about 
30  rooms  arranged  in  three  and  four 
room  suites  with  baths.  Interior  will 
be  flnished  in  pine  throughout.  There 
will  be  steam  heat  and  a  hot  water 
supply.  All  suites  will  have  wall  beds 
and  private  bath  rooms.  Bath  rooms 
will  be  flnished  in  tile.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  flgures 
are   being   taken. 

SEATTLE.  WAS  H  —  Apartment 
house,  .i  story  and  base,  brick.  $100.- 
000.  Architect.  John  Graham.  Lyon 
Bldg..  Seattle.  Owner.  D.  R.  .McKay. 
The   building    will    be    elected    at      the 


southeast  corner  of  7th  .ivenue  anu 
Pike  street  and  will  cover  an  area  of 
SO  by  120  feet.  Interior  lias  been  de- 
signed to  contain  seventy-six  suites  of 
two  and  three  rooms  with  baths.  All 
apartments  will  liave  wall  beds.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. There  will  be  steam  heat  and 
a  hot  water  supply.  Bath  rooms  will 
have  tile  wainscot  and  composltioti 
floors.  Exterior  will  be  faced  wit.i 
pressed  brick.  Plans  are  complete  and 
flgures  are  being  taken. 

SAN  FRANCISCO — Apartment  house. 
3  story  and  base,  frame,  $13,000.  .Ar- 
chitect. Arthur  G.  Scholz.  Plielan  Bldg.. 
S.  F.  Owner,  John  Bayles.  The  build- 
ing will  be  erected  at  the  southesist 
corner  of  Third  avenue  and  Hugo 
street,  having  a  frontage  of  35  feet 
and  a  depth  of  S6  feet.  Thei-e  will  be 
a  total  of  twelve  suites  of  tliree  and 
four  rooms.  Interior  will  be  finished 
in  pine  with  some  elm  panels  and  oak 
floors.  All  suites  will  have  wall  beds 
and  private  bath  rooms.  Plans  pro- 
vide for  steam  heat  and  a  hot  water 
system.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  subfigures  are 
being    taken    on    the    various    parts    of 

SAN  FRANCISCO— Apartment  liouse. 
3  story  and  base,  frame.  $24,000.  Ar- 
chitect. E.  H.  Denke.  1317  Hyde  street. 
S.  P.  Owners.  Max  and  Dora  Kolan- 
der.  The  building  will  be  erected  at 
the  southeast  corner  of  Fi-anklin  and 
Sacramento  streets,  covering  an  area 
of  39%  feet  by  70  feet.  There  will  be 
a  total  of  six  apartments  of  three  and 
four  rooms  with  private  bath.s.  In- 
teriors will  be  finished  in  pine,  red- 
wood and  elm.  Oak  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for  steam  heat  and  a  hot  water  supply. 
Portable  vacuum  cleaners  will  be  in- 
stalled. All  apartments  will  have  wall 
beds.  Bath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath.  A 
brick  veneer  base  will  be  used.  Plans 
iiave  been  revised  and  new  figures  will 
be   called    for    at    once. 

SANTA  MONICA.  LOS  ANGELES 
CO..  CAL.— Apartment  house.  3  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architect.  A.  C.  Martin. 
Higgins  Bldg..  L  .A.  Owner.  Thomas 
Higgins.  The  building  will  be  erected 
at  the  corner  of  Second  and  Arizona 
streets,  covering  an  area  of  73  by  10(1 
feet.  Tliere  will  he  a  total  of  75  rooms 
arranged  in  two  and  tliree  room  suites. 
Interiors  will  be  flnished  in  pine,  red- 
wood and  some  hardwood  veneer. 
Oak  Hoors  will  be  used.  There  will  be 
steam  heat,  a  vacuum  cleaning  sys- 
tern,  hot  water  supply  and  wall  beds 
All  suites  will  have  private  bath 
rooms..  Bath  rooms  will  be  finished 
in  tile  and  will  have  composition 
floors.  Exterior  of  tlie  building  will 
be     faced     witll     pressed     brick.        Plans 

are    complete     and     figni-es     are     heing 

taken. 


Wednesday,     April      29,     1914. 

Contracts   Awarded. 

LOS  ANGELES.  C.\L.  —  Apartment 
liouse,  3  story  and  base.  Class  C,  $45,- 
000.  Architect.  L.  T.  Mayo,  Van  Nuys 
Bldg..  L  A.  Owner.  Mrs.  Dora  Reddin. 
Contractor,  L  T.  Mayo.  Van  Nuys 
Bide.,  L.   A.      Contract   price.    $45,000. 

LOS  ANGELES.  CAL.  —  Apartment 
liouse.  3  story  and  base,  brick.  $30,000. 
Architects.  Garrett  &  Farrell.  Currier 
Bldg..  L.  A.  Owner.  H.  A,  Pierce.  Con- 
tractors, Atlas  Construction  Co.,  Grant 
Bldg.,    L.    A.      Contract    price.    $30,000. 

LOS  ANGELES.  CAL  —  Apartment 
house,  3  story  and  base.  Class  C  con- 
struction. l.fo.OOO.  Architect,  L.  L. 
Jones.  Central  Bldg..  L.  A.  Owner. 
Herman  Gutterman.  Contractors,  W. 
W.  La  Vanway  and  Adams.  Maryland 
Apartments,  L.  A.  Contract  price,  $30,- 
000. 

BANKS. 

SACRAMENTO.  CAL— Bank.  1  story 
and  base,  reinforced  concrete.  $23,000. 
Architect.".  Seadler  &  Hoen.  Forum 
Bldg..  Sacramento.  Owners.  Oak  Park 
Brancli  of  tlie  Sacramento  Bank.  The 
building  has  been  designed  in  the  clas- 
sic style  and  will  be,  practically  fire- 
proof in  construction.  Reinforced  con- 
crete floors  and  walls  and  metal  lath 
and  plaster  interior  partitions  are 
specified.  Interior  will  be  finished  In 
pine,  hardwoods  and  ornamental  plas- 
ter. There  will  be  steam  heat,  orna- 
mental iron  and  bronze  and  special 
bank  fixtures.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  being  prepared. 

LOS  ANGELES.  CAL. — Bank  and  of- 
fices. 7  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architects, 
Reid  Bros.,  California-Pacific  Bldg..  S. 
F.  Owner.  Hulett  C.  Merritt.  The 
liullding  will  be  erected  at  the  north- 
west corner  of  8th  and  Spring  streets, 
covering  an  area  of  60  by  115  feet. 
There  will  be  a  number  of  stores  in 
the  first  floor,  banking  rooms  on  the 
second  floor  and  offices  on  the  upper 
floors.  The  entire  seventh  floor  wll'l 
he  occupied  by  the  .Merritt  Co.  Con- 
struction will  he  of  steel  and  brick 
with  reinforced  concrete  floors  and  i-oof 
slabs.  The  stories  will  be  consider- 
ably higher  than  usual  and  the  build- 
ing will  bave  an  extreme  height  of 
115  feet.  Interior  will  be  finished  in 
pine,  haidwoods.  metal  trim  and  mar- 
hie.  There  will  be  special  bank  equip- 
ment and  vaults.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans   are    being   prepared. 


BRIDGES  AND  DAMS. 

VALLEJO.  SOLANO  CO..  CA!,.— Bulk- 
head work,  crushed  rock  and  eartli, 
$100,000.  Engineer's  name  not  given. 
Owners.  City  of  Valle.io.  Bids  are  now 
being  called  for  on  the  second  section 
of  bulkhead  to  be  erected  in  Vallejn. 
Plans  and  specifications  can  he  se- 
cured from  the  City  Clerk.  Bids  will 
lie  opened  on  May  Sth. 

REDDING.  SHASTA  CO..  CAL— 
Bridge,  steel  and  concrete.  $50,000. 
Engineer.  A.  V.  Saph.  Redding.  Own- 
ers. Shasta  County.  Tlie  City  Trustees 
of  Redding.  Shasta  County,  formally 
approved  plans  for  the  Reid  Ferry 
bridge,  which  were  prepared  hy  Engi- 
neer A.  V.  Saph.  Approval  of  the  State 
Highway  Commission  has  also  I.een 
Kiven.      The   bridge    will    cost      In      tlie 
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neighboi-lio.i.l  „C  Jj".IIUIl.  li 
sum  of  $10,000  tor  constrUL-l 
proaches.  An  official  tiotlc 
published  at  once. 


CHURCHES. 

SAN  FRANCISCO— CluHcli.  J  story 
and  base.  Class  C  construction.  f50,- 
000.  Architect.  William  H.  Grim.  Jr., 
42.5  Kearny  street,  S.  F.  Owners.  Sec- 
ond Church  of  Christ,  Scientist.  The 
building  will  be  erected  on  property 
at  the  corner  of  Dolores  and  Cumber- 
land streets,  and  has  been  designed  In 
the  classic  style.  There  will  be  a  large 
main  auditorium  seating  900  people, 
study  rooms  and  Sunday  school  rooms. 
Interior  finish  will  be  of  pine  with  or- 
namental plaster.  Plans  provide  for 
a  central  heating  system.  probably 
steam  heat.  Art  glass  windows  will 
he  used.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
nearly  complete  and  figures  will  be 
called  for  shortly. 

McMINNVILLE,  ORE.  —  Church.  - 
story  and  base,  hollow  tile  construc- 
tion, J25,000.  Architects,  Jacoberger  & 
Smith,  Board  of  Trade  Bldg..  Portland. 
Owners,  Roman  Catholic  Church  of  Mc- 
Minnvllle.  The  building  will  confaiS 
an  auditorium  seating  600  people,  ves- 
try and  Sunday  school  rooms.  Interior 
finish  will  be  of  pine  throughout. 
There  will  be  steam  lieat.  Some  orna- 
mental plaster  and  art  glass  will  be 
used.  Exterior  of  the  church  will  be 
covered  with  cement  plaster.  Plans 
are  complete  and  the  work  will  he  done 
by   Day   I.abor. 
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specified.  ICxteiioi-  of  the  buildin.g  will 
be  faced  witli  stock  brick.  Plans  are 
now  being  prepared. 

Contracts    .^warded. 

LOS  ANGELES,  CAL.— Warehouse.  2 
story  and  base.  Class  C  construction, 
$40,000.  Architect,  none.  Owner,  Mor- 
Itz  Thomsen.  Contractor,  Josepb  P. 
Rhodes,  Central  Bldg..  L  A.  Contract 
price,   $40,000. 

« 

FIRE  HOUSES  AND  JAILS. 

RED  BLUPF.  TEHAMA  CO.,  CAL.— 
Jail  building,  2  story  and  base,  rein- 
forced concrete.  $25,000.  Architect,  R. 
A.  Herold.  Forum  Bldg.,  Sacramento. 
Owners.  Tfhama  County.  Plans  for 
this  building  have  been  revised  and 
new  flj,urcB  will  be  called  for  at  once. 
The  building  will  be  of  fireproof  con- 
struction, rrd,  besides  tlie  jail  proper, 
will  contain  the  offlce  of  the  Sheriff 
and  other  officials.  There  will  be  sep- 
arate Wi>idr,  for  the  male  and  female 
prisoners  Plans  provide  for  steam 
heat- and  a  liot  water  supply.  Interior 
will  be  finished  in  pine.  Special  jail 
eciuipment  will  be  used.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.      Plans   are    to    be    refigured   at 


-Materials 
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sed. 


COURT  HOUSES. 

.SAN  FRANCISCO— City  Hall.  4  story 
and  dome.  Class  A  construction,  $4.- 
500,000.  Architects,  Bakewell  &  Brown, 
251  Kearny  street,  S.  P.  Owners.  City 
and  County  of  San  Francisco.  Plans 
for  the  plastering,  metal  lath  and 
metal  furring  work  to  be  done  in  the 
new  City  Hall  have  been  completed 
and  have  received  the  approval  of  the 
Board  of  Public  Works.  Plans  are  now 
out  for  figures  and  bids  will  be  opened 
on    May    6th. 


FACTORIES  &  WAREHOUSES. 

OAKLAND.  CAL.  —  Warehouse.  2 
story  and  base,  brick  and  reinforced 
concrete.  $40,000.  Architect.  Walter  D. 
Reed.  Oakland  Bank  of  Savings,  Oak- 
land. Owners.  W.  P.  Fuller  &  Co.  The 
building  will  cover  a  considerable 
ground  area  and  will  be  erected  at 
the  southwest  corner  of  Third  and 
.lackson  streets.  There  will  be  cement 
floor,  elevator  service,  metal  window 
sash  and  frames.  Modern  plumbing 
and  electric  work  will  be  installed. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  are  taking  figures  on  the  work. 

LOS  ANGELES.  CAU — Warehouse,  4 
story  and  base,  brick.  Cost  not  stated. 
Architects,  Morgan.  Walls  &  Morgan, 
Van  Nuys  Bldg..  L  A.  Owner.  Mrs.  x*. 
S.  Van  Nuys.  The  building  will  be 
erected  at  the  corner  of  Pico  and  San 
Pedro  streets,  covering  an  area  of  70 
by  170  feet.  Construction  will  be  of 
the  extra  heavy  type  with  brick  walls 
and  mill  constructed  Interior.  There 
will  be  elevators  and  spiral  chutes. 
Metal    window    sash    and      frames      are 


FLATS. 

.SAN  PRANCI.SCO— Plats.  2  story  and 
base,  frame.  $3,000.  Architect,  none. 
Owner,  A.  P.  Buhman,  7  Shepard 
street,  S.  F.  The  building  has  been 
designed    to    contain    two    flats    of    five 


ill 


20  by  44%  feet.  The  building  will  be 
erected  on  the  west  side  of  Codman 
street  south  of  Washington.  Interior 
finish  will  be  of  pine  and  redwood. 
There  will  be  open  fire  places  and  tile 
mantels.  Bath  rooms  and  kitchens 
will  liave  tile  wainscot.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  shiplap.  Plans  are  in  the  hands 
of  the  owner  and  the  work  will  be 
done   by   Day  Labor. 

SAN  FRANCISCO— Plats.  2  story  and 
base,  frame,  $4,000.  Architect,  M.  J. 
Welsh,  22nd  and  Mission  streets,  S,  P. 
Owner's  name  withheld.  The  building 
will  be  erected  on  Fourth  avenue  In 
the  Sunset  District,  and  will  contain 
two  modern  flats  of  five  and  six  rooms. 
A  garage  will  occupy  the  basement. 
Interior  will  be  finished  in  pine,  red- 
wood and  elm  panels.  Hardwood  floors 
will  be  used  in  the  living  rooms  and 
dining  rooms.  Baths  will  have  tile 
wainscot  and  composition  floors.  .Au- 
tomatic water  heaters  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

SAN  FRANCISCO- Plats,  2  story  and 
base,  frame,  $5,000.  Architect,  none. 
Owners,  John  A.  Hoots  and  Son,  251 
Kearny  street,  S,  F.  The  building  will 
be  erected  on  the  west  side  of  .Ashbury 
street  near  17th,  covering  an  area  of 
25  by  64  feet.  The  will  be  two  flats  of 
five  and  six  rooms.  Interiors  will  he 
finished  in  pine  and  redwood  with 
hardwood  floors  in  the  principal  rooms, 
bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Automatic 
water  heaters  will  be  installed.  Exte- 
rior of  the  building  will  be  covered 
with  rustic  and  cement  plaster  ofi 
metal  lath.  Plans  are  in  the  hands  of 
the   owners   who   will   do    the   work   by 


.SAN  FRANCISCO — Flats,  2  story  and 
base,  frame,  $6,000.  Architect,  Edward 
P.  Helms,  5th  avenue  and  California 
street,  S.  P.  Owner,  C.  E.  Anderson. 
The  building  will  be  erected  on  15th 
avenue  near  California,  having  a  front- 
age of  25  feet  and  a  depth  of  .<i5  feet. 
Theie  will  he  two  modern  flats  with 
garage  In  the  basement.  Each  flat  will 
consist  of  six  rooms  and  bath.  Inte- 
riors will  be  finished  in  pine  and  elm 
panels  with  hardwood  floors  in  the  liv- 


halls 


The 


flr 


plar 


each  living  room  with  tile 
or  brick  mantels.  Automatic  wafer 
heaters  will  he  installed.  Bath  rooms 
will  liave  tile  wainscot  and  composi- 
tion floors.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
tile    work    will    be    done    by    Day    Labor, 

SAN  FRANCISCO— Plats.  3  story  and 
base,  frame,  $S,000.  Architect,  Paul  P. 
De  Martini,  2123  Powell  street,  S,  P. 
Owner.  Mr.  Shibeley.  The  building  will 
be  erected  on  Rich  street  near  Fourth, 
and  lias  been  designed  to  contain  six 
flats  of  four  and'  five  rooms.  Interior 
finisli  will  be  of  pine  and  redwood. 
There  will  be  open  fire  places  and  tile 
or  stock  mantels.  Bath  rooms  and 
kitchens  will  have  tile  wainscot.  Au- 
tomatic water  heaters  will  be  Installed. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  shiplap.  Plans  are  now 
being  prepared. 

SA.V  FRANCISCO— Flats.  2  story  and 
base,  frame.  $5,000.  Architect,  Paul  P. 
De  .Martini.  2123  Powell  street,  S.  P. 
Owner.  Mr.  Segalc.  The  building  will 
be  erected  on  Pfiefter  between  Grant 
avenue  and  Stockton,  and  will  contain 
two  tnodern  flats  of  five  rooms  each. 
Interiors  will  be  finished  in  pine  and 
redwood.  Some  oak  floors  will  be  used. 
Automatic  water  heaters  will  be  In- 
stalled. There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Bath  rooms 
and  kitchens  will  have  tile  wainscot 
and  composition  floors.  Exterior  of 
the  liouse  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared. 

SAN  FRANCISCO— Flats,  2,  3  story 
and  base,  frame,  $4,000  to  $6,000.  Ar- 
chitect, Paul  F.  De  Martini,  2123 
Powell  street,  S.  P.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  Greenwich  street  near  Powell. 
Eacli  building  will  contain  three  flats 
ranging  from  four  to  six  rooms.  In- 
teriors will  be  finished  In  pine  and  red- 
wood with  some  elm  panels  and  oak 
floors.  There  will  be  open  Are  places 
and  tile  mantels.  Bath  rooms  and 
kitchens  will  have  tile  wainscot.  Auto- 
matic water  heaters  will  be  Installed". 
Exteriors  will  be  covered  with  cemeiTl 
plaster  on  metal  lath  and  shiplap. 
Plans  are  now  being  prepared. 

SAN  FRANCISCO — Flats  and  stores, 
2  story  and  base,  frame,  $5,000.  Archi- 
tect. M.  J.  Welsh.  22nd  and  Mission 
streets.  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  San 
Bruno  avenue  and  has  been  designed 
to  contain  a  saloon,  stores  and  flats. 
Flats  will  have  from  four  to  five  rooms 
and  baths.  Interior  finish  will  be  of 
pniH  and  redwood.  There  will  be  open 
Are  places  and  tile  mantels.  Bath 
rooms  and  kitchens  will  have  tile  wain- 
scot. Automatic  water  heaters  will  be 
Installed.  Exterior  of  the  building 
will  be  covered  with  rustic  and  cement 
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plaster   uii   inutal   lalli.      I'laus  are   com- 
plete and  figures  are  iieing  taken. 

SAN  FRANCISCO— Flats.  3  story 
and  base,  frame,  $6,000.  Architect,  E. 
H,  Denke,  1317  Hyde  street,  S.  F.  Own- 
er, Joseph  Jurisich.  The  building  will 
be  erected  on  the  south  side  of  Califor- 
nia street  west  of  Larkin.  covering  an 
area  of  25  by  65  feet.  There  will  be 
three  modern  flats  of  five  and  six 
rooms.  Interiors  will  be  finished  in 
pine,  redwood  and  hardwood  veneer. 
Oak  floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  open  fire 
places  In  the  living  rooms  with  tile 
mantels.  Bath  rooms  will  have  tlie 
wainscot  and  composition  floors.  Au- 
tomatic water  heaters  will  be  in- 
stalled. Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  being   taken. 
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Carlo  UigiiL-o.  Santa  !•>.  .\.  .Mex,,  $17,- 
711;   using  Humboldt  brick,  |:;0,1S1. 

August  ReiiiBardt,  Santa  Fe.  N,  Mex., 
(I'.Ho:  usiiiK  Humboldt  or  Trinidad 
brick,  add  JJ.l:;o;  omitting  painting  of 
present    building,    deduct,    $275. 

W.  D.  Lovcll,  Minneapolis,  .Minn., 
$16,850;   135   days. 

J.  M.  Merilles  &  Co.,  South  Berkeley, 
Cal.,  $21,731;  using  penitentiary  brick. 
$20,731;    135    days. 

J.  A.  Harlan  &  Son,  Albuquerque.  N. 
Mex.,  $16,228;  using  Humboldt  brick, 
add  $1,480;  omitting  painting,  deduct 
$•128;   omitting   kalsomining   deduct    $fiii. 


Wednesda 


April 


GARAGES. 


OAKLAND,  CAL— Garage.  2  story 
and  base.  Class  C  construction.  $25,- 
OfiO.  Architect.  Charles  W.  .McCall,  Cen- 
tral Bank  Bldg..  Oakland  Owners.  Im- 
perial Garage  Co.  The  building,  which 
has  been  designed  for  a  commercial 
garage,  will  cover  a  large  ground  area 
and  will  be  erected  on  the  east  side  of 
Franklin  street  north  of  14th  street. 
Construction  will  be  nearly  fireproof, 
with  concrete  floors,  brick  and  steel 
walls  and  steel  roof  trusses.  Interior 
will  be  finished  in  pine.  There  will  be 
a  completely  equipped  machine  shop  as 
well  as  the  storage  space.  Metal  win- 
dow sash  and  frames  and  special  gas- 
oline storage  tanks  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Working  draw- 
ings are  being  prepared. 

SAN  JOSE,  SANTA  CLARA  CO,,  CAL. 
— Garage,  1  story  and  base,  reinforced 
concrete,  $20,000.  Architect,  none. 
Owners.  Olsen  &  McFarland  Auto  Co.. 
228  North  First  street.  San  Jose.  The 
building  will  be  erected  on  property 
now  occupied  by  the  company  on  North 
First  street.  New  building  will  cover 
a  considerable  ground  area  and  will  be 
practically  fireproof.  There  will  con- 
crete floor  and  walls,  steel  roof  trusses 
and  fireproof  interior  partitions.  Metal 
window  sash  and  frames  and  special 
gasoline  storage  tanks  wli  be  used.  In- 
terior will  contain  display  rooms,  stor- 
age space  and  machine  shop.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
In  the  hands  of  the  owners  who  will 
do  the  work  by  Day  Labor.  Materials 
are    now    being   purchased. 

Contracts  Anarded. 

SEATTLE.  WASH.— Garage.  2  story 
and  base,  brick  and  steel,  $28,000.  Ar- 
chitect, none.  Owners.  Firestone  Tire 
and  Rubber  Co..  Seattle.  Contractor. 
L  L  Lang.  New  York  Bldg.,  Seattle. 
Contract    price,    $2S.0nn. 


GOVERNMENT  WORK  AND 
SUPPLIES. 

Sontn    Fe  Indlnn    School,  Dormltorr. 

The  following  bids  were  received  by 
the  commissioner  of  Indian  Affairs. 
Washington.  D.  C.  for  the  construc- 
tion of  addition  to  girls'  dormitory  at 
the  Santa    Fe   Indian   School,   N.   Mex.: 

A.  Wind.-.ir.  Santa  Fe.  N.  Mex.,  in- 
cluding 59  1  ickers.  $17,131.58;  addition- 
al  lockers,   $0.30   each;    135   days. 


Prospective  BtdderH. 

Specifications  tor  work  under  the 
office  of  the  supervising  architect  have 
been  furnished  to  the  following  firms 
in    addition    to    those    previousl.v    noted 

GrnKH  Valley,  C»l.,  ConHlriictloii,  May  fi. 

E.  F.  Burke,  43  .^iussex  street,  San 
Francisco.  Cal. 

F.  J.  Amweg  Co.,  Marston  Building, 
.San    Francisco,    Cal. 

Southern  Construction  Co..  425  Wood- 
ward Building,  Washington,  D.  C. 

William  Simpson  Construction  Co., 
537  Timken  Building,   San  Diego,   Cal. 

Herman  Voights,  I25I  N.  28th  street, 
Philadelphia,  Pa. 

King  Lumber  Co.,  Charlottesville,  Va. 

Eugene   Schuler,   Pasadena,   Cal. 

J.  B.  Reite.  110  Jessie  street,  San 
Francisco.   Cal. 

L  G.  Bergen  &  Son,  209  Sanchez 
street  .San   Francisco,  Cal. 

Welch  Bros,  (care  of  G.  L.  Hanna- 
manl.  925  Pierce  street.  San  Francisco, 
Cal. 


Valvei*,    Balnneeil. 

The  Reclamation  Service  Is  asking 
for  proposals  for  furnishing  20  bal- 
anced vaives  for  the  Arrowrock  dam, 
Boise  irrigation  project,  Idaho.  Bids 
will  be  opened  after  2  o'clock  p.  m.  May 
7,  1914,  at  the  office  of  the  Reclamation 
Service,    Los    Angeles.    Cal. 


Pablo  Lateral   No.  31A. 

The  Secretary  of  tlie  Interior  has 
awarded  contract  to  Nelson  Rich,  of 
Prosser.  Wash.,  for  the  construction  of 
earthwork  and  tunnel.  Pablo  lateral 
No.  31A,  Flathead  irrigation  project, 
Mont.  The  work  involves  about  3,400 
cubic  yards  of  open-cut  excavation  and 
about  520  linear  feet  of  tunnel.  It  is 
located  about  six  miles  southeast  of 
Poison,  Mont.  The  contract  price  is 
$13,950. 


Canal   Circular  S44. 

The  general  purchasing  officer  of  the 
Panama  Canal  will  open  bids  May  9. 
under  Panama  Canal  Circular  No.  844 
for  furnishing  and  erecting  movable 
metal  louvers  as  follows: 

Class  1.  50.000  square  feet  movable 
metal    louvers. 

(1)  Bid  A.  lump  sum  price  for  fur- 
nishing and  delivering  the  louvers  on 
dock   at  Colon,  Cristobal,  or   Ancon. 

(2)  Bid  A.  a  price  per  square  foot 
for  furnishing  and  delivering  the  lou- 
vers   on    dock    at    Colon,    Cristobal,    or 

(3)  Bid  B,  lump  sum  price  for  fur- 
nishing and  erecting  the  louvers  in 
place   in    the   buildings. 

(4)  Bid  B.  a  price  per  square  foot  for 
furnishing  and  erecting  the  louvers  in 
place   in   the   buildings. 


Steel   KulUus   Uuorx. 

The  general  purchasing  offlcer  of  the 
Panama  Canal  will  soon  call  for  pro- 
posals covering  the  construction  and 
erection,  complete,  and  in  good  work- 
ing order  of  the  steel  rolling  doors 
called  for  in  the  specifications  for  Nos. 
I.  2.  4,  7,  8,  and  12  of  the  permanent 
shops.  Bidders  will  be  requested  to 
submit  a  lump-sum  price  for  which 
they  will  furnish  and  erect  the  doors 
in  place  in  the  buildings  and  also  a 
lump-sum  price  for  which  they  will 
furnish  and  deliver  the  doors  on  dock 
at  Colon,  Cristobal,  or  Ancon.  It  is  ex- 
pected the  call  for  bids  will  be  issued 
(luring  the  coming   week. 


CollierM    for    Panamii    Caaal. 

The  contract  for  constructing  two 
colliers  to  supply  the  Panama  Canal 
coal  depot  and  to  be  held  in  reserve 
for  the  Navy,  if  needed,  has  been 
awarded  to  the  Maryland  Steel  Co.,  of 
Sparrows    Point,    Md.,    at    $987,500    each. 


Letterman    Howpital    Ward. 

Awards  have  been  made  as  follows 
for  the  construction,  etc.,  of  a  detached 
ward  at  the  Letterman  General  Hos- 
pital, San  Francisco,  Cal.:  Pringie, 
Dunn  &  Co.,  San  Francisco.  Cal.,  con- 
struction, $11,683;  plumbing,  $842; 
heating,  $616.  J.  W.  Carr,  San  Francis- 
co., Cal,  wiring,  $211.60.  H.  Ehrhard, 
San  Francisco.  Cal.,  electric  fixtures, 
$190. 


—HALLS  &  SOCIETY  BLDGS— 


PORTLAND,  ORB.— Lodge  hall.  2 
story  and  base,  brick.  Cost  not  stated. 
-Architect.  J.  D.  Dautoft,  Stock  Ex- 
change Bldg.,  Portland.  Owners,  Ba 
Nal  B'rith  Hall  Association.  The 
huilding  will  be  erected  on  13th  street 
and  will  cover  an  area  of  45  by  80  feet. 
A  large  gymnasium,  billiard  room, 
smoking  room,  locker  room  and  run- 
ning track  w'il]  occupy  the  first  floor. 
A  three-room  apartment  for  the  janitor 
and  a  swimming  tank  will  be  located 
In  the  basement.  Second  floor  will 
contain  meeting  hall,  library,  reading 
rooms,  offices  and  kitchen.  Interior 
finish  will  be  of  pine  and  hardwoods. 
There  will  be  steam  heat.  Exterior  of 
the  huilding  will  be  faced  with  oressed 
brick.  Plans  are  complete  and  figures 
will    be    called    tor    at    once. 


HOSPITALS 


STOCKTON,  SAN  JOAQUIN  CO.. 
C.^L. — Hospital  ward  No.  25,  2  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architect,  State  Depart- 
ment of  Architecture.  Sacramento. 
Owners.  State  of  California.  The  low- 
est figure  for  constructing  ward  build- 
ing No.  25  at  Stockton  was  that  re- 
ceived from  L  G.  Bergren  &  Son  of 
San  Francisco,  at  $48,472.  A  complete 
list  of  the  bids  as  opened  in  Saci'amen- 
to  will  be  found  under  the  heading  of 
Sacramento.  Stockton  and  Northern 
California. 

.STOCKTON,  SAN  JOAQUIN  CO., 
C.\L. — Hospital  elevator  work.  Cost 
not    stated.      Engineer.    State    Depart- 

nwners.  State  of  California.  The  Otis 
Elevator  Co.  submitted  the  lowest  fig- 
ure   at    $2,295    for    furnishing    and      Tn- 
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found  unilLT  the  lieacliliB  "1  Satiaiuen- 
to,  Stockton  and  Northern  California 
m'  this   issue. 

■SAN  FRANCISCO— Hospital  screens. 
Cost  not  stated.  Arcliitecl.  City  De- 
partment of  Architecture,  Temporary 
City  Hall,  S.  F.  Owners.  City  and 
Countv  of  San  Francisco.  Plans  are 
complete   for   furnishing    an,l    installing 
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„^ ___cisco    Hospital.      Bids 

arc 'being"  taken  by  the  Board  of  Pub- 
lic Works  and  will  be  opened  on  May 
I3th.  An  ofHcial  proposal  appears  in 
another    column    of   this   issue. 


'ith    cement    plaster.      Pre 
ary  plans  have  been  approved. 

SACRAMENTO.  CAL.— Hotel.  S 
and  base.  Class  A  construction, 
not  stated.  Architect,  none.  O 
Miller  and  McGillivray,  Sacra 
The  building  will  be  erected 
corner  of  llth  and  J  streets,  cc 
an  area  of  70  by  111%  feet, 
will  be  a  complete  steel  frame 
exterior    walls  and   concrete   floo 
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SAN  FRANCISCO— Hotel.  1  story  and 
base  reinforced  concrete.  $2.5.000.  Ar- 
chitect, Earl  B.  Scott.  Humboldt  Banlt 
Bldg  S  F.  Owners.  Edward  Franks 
and  Edward  Swift.  The  building  will 
be  erected  on  the  south  side  of  Cali- 
fornia street  west  of  Kearny.  The 
huildlng  will  contain  .Tbnut  32  rooms 
and  several  public  baths.  Interior  fin- 
ish will  be  of  pine  and  redwood.  There 
will  be  steam  heat  and  a  hot  water 
supply.  Bath  rooms  will  have  tile 
floors  and  wainscot.  Exterior  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  figures  are  being 
taken. 

SAN  FRANCISCO— Hotel,  B  story 
and  base.  Class  B  construction,  |25 - 
OOO  Architect,  Chester  H.  Miller,  Dal- 
ziel  Bldg..  Oakland.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  Post  street,  having  a  frontage  of 
■>5  feet  and  a  depth  of  OS  feet.  Inte- 
rior will  be  arranged  for  in  the  neigh- 
borhood of  75  guest  rooms,  a  large  per- 
centage of  which  will  have  private 
baths  Interior  finish  will  be  of  pine 
throughout.  There  will  be  an  office 
and  lobby  on  the  ground  floor.  Plans 
provide  tor  steam  heat,  elevator  serv- 
ice and  a  hot  water  supply.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  nearly  complete  and 
figures  will  be  called  for  within  a  few 
ays 
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SAN  FRANCI.SCO— Hotel  addition,  1 
story,  frame,  |3,000.  Architects,  Sal- 
field  &  Koblberg,  Clunie  Bldg,.  S.  F. 
Owner,  Leopold  Hirsch.  The  pres- 
ent one-story  frame  building  on 
Third  street  at  Folsom  will  he  altered 
and  an  addition  of  one  story  will  be 
constructed.  Upper  floor  will  be  ar- 
ranged for  rooms.  Interior  finish  will 
be  of  pine  throughout  There  will  oe 
a  hot  water  supply.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster.  Modern  plumbing  and  elec- 
tric work  is  specified.  Plans  are  com- 
plete and  figures  are  being  taken. 

PASADENA,  LOS  ANGELES  CO., 
CAL.^Hotel.  4  story  and  base,  rein- 
forced concrete.  Cost  not  stated,  ar- 
chitect, Myron  Hunt,  Hibernian  Bldg,, 
U  A.  Owner.  D.  M.  Llnnard.  The 
building  will  be  erected  at  the  corner 
of  Colorado  and  Euclid  streets  and 
will  have  a  frontage  on  Euclid  of  200 
feet.  Construction  will  he  fireproof 
throughout  with  reinforced  concrete 
floors,  walls  and  roof  slabs.  Interior 
partitions  will  be  of  hoilow  tile  and 
metal  lath  and  plaster.  Plans  prov.-e 
for  in  the  neighborhood  of  300  rooms, 
and  are  so  arranged  that  a  wing  may 
be  added  in  the  future,  giving  the 
hotel    an    additional     100       rooms.       All 
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VENICE,    LOS    ANGELES      CO..    CAL. 
Hotel,    5      story    and    base,    brick      and 
steel    165.000.     Architects,   Western  Ar- 
chitectural   and    Building    Co.,    Coulter 
Bldg.,   L.   A.      Owner.   Adiel    B.   Tomlin- 
son    and    F.    A.    Ripley.      The    building 
will  be  erected  at  the  corner  ot  West- 
minster   and    Ocean    avenues,    and    will 
cover  an  area  of  40  by  100  feet.     Five 
stores    and    the    hotel    office    and    lobby 
will    occupy    the    first    floor.      Basement 
will    contain    a    large    cafe    while    the 
upper  floors  will  be  arranged  tor  hotel 
rooms    and    offices.      Interior    finish    will 
be   of  pine   throughout.     Plans   provide 
tor  steam   heat,   elevator  service  and   a 
hot     water    supply.      Bath     rooms    will 
have    tile    wainscot    and      composition 
floors.      Exterior    ot    the    building    will 
he  faced  with  pressed  brick.     Plans  are 
complete   and    flgures   are  being   taken. 
SAN      FRANCISCO— Hotel,      6      story 
and    base     reinforced    concrete,    J40,000. 
Architect,'    Arthur    G.      Scholz,      Phelan 
Bldg.,    S.    F.      owners,    Burnett    Estate. 
The   building  will  be   erected  on   Clem- 
entina   street       between       Third       ared 
Fourth   streets,  and  will  have  a  front- 
age  ot   40  feet  and  a  depth   of  60   feet. 
There    will    be    two   stores   on   the    first 
floor    besides    the    hotel    office.      Upper 
floors  will   contain  a  total  of  70  rooms 
and    a    number    of   public   baths.      Inte- 
rior   finish    will    be    of    pine    throughout. 
Plans  provide   tor  steam  heat,   elevator 
service  and  a  hot  water  supply.     Bath 
rooms  will    have    tile    floors   and   wain- 
scot.     Exterior   of    the   building   will   be 
faced   with   cement  plast 


PALO  ALTO.  SANTA  CLARA  CO.. 
CAL.— Post  office.  1  story  and  base, 
brick  and  frame.  $20,000.  Architects. 
Bakewell  &  Brown.  251  Kearny  street. 
S  F.  Owners,  Leland  Stanford.  .Tr., 
University.  Plans  are  complete  for  a 
one  story  branch  post  office  to  be  erect- 
ed on  the  University  grounds  at  Pain 
Alto.  The  building  will  contain  work 
space  and  public  lobby.  Interior  fin- 
ish will  be  of  pine  and  hardwoods. 
There  will  be  special  cabinet  work.  A 
central  heating  system  will  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  figures  are  now  be- 
ing   taken. 
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PANAMA~-7  PACIFIC    EXPOSI- 
TION WORK. 

SAN  FRANCISCO  —  State  exhibit 
building.  2  story,  frame  and  plaster 
$60,000.  Architect.  A.  P.  Heide.  4f. 
Kearny  street,  S.  F.  Owners.  State  of 
Washington.  Working  drawings  are 
nearly  complete  for  the  building 
which  is  to  be  erected  by  the  State  ot 
Washington  at  the  Panama-Pacific  In- 
ternational Exposition,  Besides  a 
large  floor  space  on  the  ground  floor 
which  will  be  given  over  to  the  ex- 
hibits of  the  state  plans  provide  tor  a 
motion  picture  hall,  apartments  tor 
the    the    governor    and    reception    hall. 


SAN  FRANCISCO— Residences.  4,  3 
story  and  base,  frame,  $S,ooo  each.  Ar- 
chitect, Edward  E.  Young.  251  Kearny 
street.  S.  F.  Owner.  Frank  R.  Grannis, 
2471  Jackson  street.  S.  F.  These  houses 
will  be  erected  on  property  at  the 
southeast  corner  ot  Washington  and 
Franklin  streets,  and  have  been  de- 
signed tor  residential  flats  of  flve  and 
six  rooms  with  baths.  Interiors  will 
he  finished  in  pine  and  hardwoods  with 
hardwood  floors  in  the  principal  rooms. 
There  will  he  furnace  heat  and  open 
Are  places.  Mantels  will  be  ot  tile  or 
brick.  Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  Exteriors 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er w.ho  will  do  the  work  by  Day  Labor. 
Materials   are    now   being   purchased. 

SAN  FRANCISCO— Residence.  2  story 
and  base.  frame.  $3,000.  Architect, 
none.  Owners,  Leigh  and  Schultz,  330 
Sth  avenue,  S,  P.  The  house  has  been 
designed  tor  a  six-room  dwelling  with 
bath,  and  will  be  erected  on  the  east 
side  of  15th  avenue  near  Anza.  Inte- 
rior finish  will  be  ot  pine  and  red- 
wood with  some  hardwood  floors  and 
beam  ceilings.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Bath  room  will 
have  tile  wainscot  and  composition 
floor.  An  automatic  water  heater  will 
be  Installed.  Exterior  of  the  .lOuse 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  tiie 
work  will  be  done  by  Day  Labor.  Ma- 
terials  are    now   being  purchased. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame.  $3,000.  Architect, 
none  Owner.  A.  R.  Lapham.  1853  Mc- 
Allister street.  S.  F.  The  dwelling  has 
been  designed  for  a  six-room  house 
and  will  be  erected  on  the  west  side  ot 
12th  avenue  near  Anza  street.  Inte- 
rior finish  will  be  ot  pine  throughout. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  reception 
hall.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
ot  tile.  An  automatic  water  heater 
will  be  installed.  Bath  room  will  have 
tile  wainscot  and  composition  floor. 
Exterior  ot  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  du  the  work  by 
Day    Labor. 
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SAN  Ki£ANClSCO— KeskloiK-e.  2  story 
and  base,  frame.  J4.750.  Architect, 
none.  Owner.  Frank  Tegcl.  366  10th 
avenue,  .s.  F.  The  dwellingr  has  been 
designed  for  a  seven-room  house  and 
will  be  erected  on  tlie  north  side  of 
Geary  street  near  Jordan  avenue.  In- 
terior will  he  finished  in  pine  with 
some  hardwood  veneer  and  hardwood 
Hoors.  There  will  be  furnace  heat  and 
open  lire  places.  Mantels  will  be  of 
tile  or  brick.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  In  the 
hands  of  the  owner  who  will  do  tie 
work   fiy  Day  Labor. 

.SAN  FRANCISCO— Residence.  2  story 
and  base.  frame.  J.i.OOO.  Architect, 
William  H.  Crim.  .Ir..  isr,  Kearny 
street.  S.  F.  Owner.  Mrs.  Helen  S 
Treat.  The  dwelling  has  been  de- 
signed f  ora  seven-room  house  and  will 
he  erected  on  1 8th  avenue  between 
California  and  Lake  streets.  Interior 
finish  will  be  largely  of  pine  with  some 
elm  panels  and  beam  ceiling.  Hard- 
wood floors  will  be  used.  There  will 
he  furnace  heat  and  open  Are  places. 
.Mantels  will  be  of  tile.  Bath  room  will 
have  tile  wainscot  and  composition 
rloor.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  are  now  being  taken. 

SAN  FRANCISCO  —  Residences.  2 
2  story  and  base,  frame.  $2,500.  Archi- 
tect none.  Owner.  A.  V.  Anderson.  4223 
2.1rd  street.  S.  F.  These  houses  will  be 
erected  on  the  south  side  of  10th  ave- 
nue, and  each  will  contain  six  rooms 
and  bath.  Interiors  will  be  finished  in 
pine  throughout.  Hardwood  floors 
will  be  used  In  the  principal  rooms. 
I-arge  open  Are  places  and  tile  man- 
tels are  specified.  Tile  wainscot  will 
be  used  In  the  bath  rooms  and  kitch- 
ens. Exterior  of  the  houses  will  be 
covered  with  cement  plaster  on  metal 
lath  and  rustic.  The  work  will  be  done 
hy  Day  Labor.  Materials  are  now  be- 
ing  purchased. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame.  $10,000.  Architect 
■Joseph  Leonard.  85  Cerritos  avenue  S 
P.  Owners.  Urban  Realty  Co.  The 
dwelling  will  be  erected  In  the  Ingle- 
side  Terrace  Tract,  and  has  been  de- 
signed for  an  eight-room  house  with 
two  baths  and  sleeping  porch.  Hard- 
wood finish  and  floors  will  be  used  In 
the  principal  rooms.  Plans  include 
furnace  heat,  a  hot  water  supply  and 
portable  vacuum  cleaner  Bath 
Will  he  finished  in  tile '  and  wlll°°be 
euipped    with       showers.       Exterior      of 

plaster  on  metal  lath  Plans  are  com 
Plete  and  the  architect  Is  now  taklne 
figures   on    the   work  ^ 

SAN  PRANCISCO-Resldence  2  story 
and  base,  frame.  $5,000.  Architect.  John 
H.  Powers.  460  Montgomery  street.  S. 
t.  Owner.  A.  E.  Roeder.  The  dwelling 
will  be  erected  on  the  west  side  of  J4th 
avenue  south  of  Geary  street  and  has 
been  designed  for  a  seven-room  house 
with  bath.  Interior  will  be  finished  In 
pine  throughout.  Hardwood  floors  will 
be  used  In  the  principal  rooms.  Bath 
room  will  have  tile  wainscot  and  com 
position  floor.  There  will  be  furnace" 
neat  and  open  fire  plare.  Mantel  will 
be  of  tile.     An  automatic  water  heater 
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will  In:  Installed.  Kxlerior  of  llie 
bouse  will  be  covered  with  cement 
plaster  on  metal  laLli.  Plans  are  in  the 
bands  of  the  owner  and  work  will  be 
done   by   Day  Labor. 

SAN  FRANCISCO— Residences,  2,  2 
story  and  base,  frame.  $3,000  each.  Ar- 
chitect.  M.  J.   Welsh,   22nd  and  Mission 
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houses  will  b>  ^.^^.^„  „„  ,„,- 
joining  property  on  Elizabeth  street 
between  Douglas  and  Diamond  streets. 
Each  Will  contain  six  rooms  and  bath 
with  a  garage  in  the  basement.  Inte- 
will   be  finished  in  pine  with   oak 
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rooms  and  reception  .halls.  There  will 
be  open  Are  places  and  tile  or  brick 
mantels.  Bath  rooms  and  kitchens 
will  have  tile  wainscot.  Automatic 
water  heaters  will  be  installed.  Ex- 
teriors will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being   figured. 

FRUIT  VALE,  ALAMEDA  CO  CAL  — 
Bungalows.  20,  l^  story,  frame  $•> - 
»00  to  $3,000.  Architect,  C.  C.  Dakin 
First  National  Bank  Bldg..  Oaklanfl. 
owners.  Oakland  Homes  Corporation 
These  twenty  houses  are  the  first  of 
some  250  homes  which  will  be  erected 
in  the  Redwood  Court  Tract  In  Fruit- 
vale.  Each  house  will  contain  from 
five  to  seven  rooms  with  bath.  The 
larger  homes  will  be  designed  with 
sleeping  porches.  Hardwood  floors  and 
pine  trim  will  be  used.  Automatic 
water  heaters  are  specified  for  all 
houses.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
teriors will  be  covered  with  cement 
plaster  on  metal  lath  and  rustic.  Plans 
are  now  being  prepared.  Work  will  be 
carried  on  by  Day  Laboi-.  Materials 
will  be  purchased  by   the  owners. 

PIEDMONT,  ALAMEDA  CO..  CAL — 
Residence.  2  story  and  base,  frame. 
U.iSO.  Architect,  none.  Owner.  C  M 
Blake.  4434  Vista  street,  Oakland  The 
dwelling  has  been  designed  for  a  seven 
room  house  and  will  be  erected  on  the 
north  side  of  Cralge  avenue  east  of 
Highland.  Interior  finish  will  be  of 
Pine  with  some  hardwood  veneer  and 
oak  floors.  Furnace  heat  and  open  Are 
P  aces  are  specified.  Bath  room  and 
kitchen  will  have  tile  wainscot  and 
composition  floor.  Mantels  will  be  of 
tile.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lalh.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 

OAKLAND.  CAL— Residence.  2  story 
and  base.  frame,  $3,000.  Architect, 
none.  Owner.  R.  A.  Williams.  First 
National  Bank  Bldg.,  Oakland.  The 
house  has  been  designed  for  a  seven- 
room  dwelling  and  will  be  erected  at 
the  southwest  corner  of  4th  avenue 
and  21st  street.  Plans  provide  for  fur- 
nace heat  and  open  Are  places.  Man- 
tels will  be  of  tile.  Interior  will  be 
Anished  in  pine  and  hardwood  with 
hardwood  floors  in  the  principal  rooins 
There  will  be  an  automatic  water  beat- 
er. Bath  room  will  have  tile  wain- 
scot and  composition  floor.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  bv  Dav 
Labor.  Materials  are  now  being  pur- 
chased. 

SAN  LEANDRO,  ALAMEDA  CO..  CAL 
—Residences,  2.  2  story  and  base 
frame,    $3,500    each.      Architects.    Hut- 


and.  Owner,  Mr.  Graff.  These  houses 
wil     be  designed    to  contain   six  rooms 

mZioZZ-  T'-,  """  ''"^"'"^  "O"-. 
wooH  ■? "  '^"'  "'  °f  P'"«  «"<i  '•el- 
wood   with   hardwood   floor.s   in  the  llv- 

hafls'°°r'  "'"'"^  ''"""^  """  "option 
balls.  There  will  be  furnace  heat  and 
oijen  flre  places.  Mantels  will  be  of 
tile  or  brick.  Automatic  water  beat- 
kncirn  °^,'"f^"«<••  Bath  rooms  and 
kitchens  will  have  tile  wainscot  Ex- 
IZ\°,?  "'"  ''*  t^overed  with  cemen[ 
plaster  on  metal  lath  and  rustic.  Plans 
are  complete  and  the  work  will  be 
done  by  Day  Labor. 

PIEDMONT,  ALAMEDA  CO  CAL  — 
J?.!'""""',  '  ^"»->-'  =l<"=  and  base, 
f  ame  $,,500.  Architect,  W.  H.  Rat- 
RefkeiJ'-  A'"  National  Bank  Bldg.. 
Beikeley.  Owner.  WIckham  Havens 
The  dwelling  has  been  designed  for 
an  eight-room  house  and  will  be  erect- 
ed in  Crocker  Highlands,  Interior  An- 
■  sh  will  be  of  pine  and  hardwoods  wfth 

Theie  will  be  furnace  heat  and  open 
fire  places.  Alantels  will  be  of  tile 
and  brick.  Bath  rooms  will  have  tile 
floors  and  wainscot  and  will  be 
eciuipped  With  showers.  Automatic 
water  heaters  will  be  Installed.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath.  A 
clay  tile  roof  will  be  used  Plans  are 
complete  and  figures  are  being  taken 
SAN  JOSE.  SANTA  CLARA  CO  CAL 
—Residences.  I  story,  frame.  Cost  not 
not  stated.  Architect,  none.  The  fol- 
lowing Day  Labor  jobs  are  reported  as 
about  to  be  started  in  San  Jose:  C.  R 
«.ghtman.  3rd  avenue  north  of  Palm, 
I  story,  flve-room  cottage.  $1,000.  and 
ivelley  Bros..  northeast  corner  of 
Grant  and  Orchard  streets,  four-room 
cottage.    $1,200. 

r.^'r^^Z.  ^^'^°'  SANTA  CLARA  CO., 
CAL-Resldence.  2  story  and  base 
frame.  Cost  not  stated.  Architect, 
.lobn  Hudson  Thomas.  First  National 
Bank  Bldg..  Berkeley.  Owner  H  L 
Haehl.  The  dwelling  has  been  de- 
signed for  an  eight-room  house  with 
two  baths  and  sleeping  porch.  Inte- 
rior will  be  finished  In  pine,  redwood 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  living  room,  din- 
ing room  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  flre 
places.  Mantels  will  be  of  tile  or 
brick.  Bath  rooms  will  have  tile 
floors  and  wainscot  and  will  be 
equipped  with  showers.  Exterior  will 
be  finished  with  cement  plaster  on 
'"I'fl.^''"'-     ^'"^"^   "'•''  ''^'"e  prepared.      ' 

SACRAMENTO.  CAL— Bungalow.  1 
story  and  base,  frame.  $2,000.  Archi- 
tect, none.  Owner.  Ernest  Hall.  Chico 
avenue.  The  dwelling  has  been  de- 
signed for  a  six-room  house  with  bath 
and  will  be  finished  In  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
a  large  open  flre  place  with  a  tile  man- 
tel In  the  living  room.  Bath  room  and 
kitchen  will  have  tile  wainscot.  An 
automatic  water  heater  will  be  In- 
stalled. Exterior  of  the  house  will  be 
cov-ered  with  cement  plaster  on  metal 
ath.  Plans  are  complete  and  In  the 
bands  Of  the  owner  who  will  do  the 
work   by   Day   Labor. 

REEDLEY,  PIJESNO  CO  CAL- 
Resldence,  2  story  and  base,  frame 
$6,000.  Architects.  Swartz.  Hotchklns 
&  Swartz.  Rowell  Bldg..  Fresno.  Own- 
er.   Mr.   A.   Winters.     The  dwelling  has 
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been  desi^rned  for  an  eij^li  t-room 
house  wUh  bath  and  sleeping  porch. 
Interior  finish  will  be  of  pine,  red- 
wood and  white  neamel.  Hi.rdwood 
floors  will  be  u.<ied  In  the  livln«  room, 
dining  room  and  reception  liall.  There 
will  he  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  Auto- 
matic water  heaters  will  lie  installed. 
Bath  room  will  be  finished  In  tile  with 
composition  floor.  EMerior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing  prepared. 

SAX  FRANCISCO— Residence,  -l  story 
and  base.  frame.  $.1,000.  Architect, 
Charles  C.  Frye.  20  Montgomery  street, 
S.  F.  Owner.  Paul  Gerson.  Tlie  dwell- 
ing lias  been  designed  for  a  seven- 
100m  house  with  two  batlis.  and  will 
he  erected  on  Commonweallh  avenue 
in  the  Jordan  Park  Ti-act.  Interior 
finish  will  be  of  pine  and  elm  panels. 
Hardwood  floors  will  be  use.l  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Bath  rooms  will  have 
tile  floors  and  wainscot  An  automatic 
water  heater  will  be  installed  Exte- 
rior of  the  house  will  be  covere.l  wltii 
cement  plaster  on  metal  latli.  Plans 
are  complete  and  figures  are  being 
taken. 

OAKLAND.  CAL.— Residences,  1  and 
2  story  and  base,  frame.  $2,000  and 
$3,000.  Architects.  Elite  Planners,  1844 
.ith  avenue.  Oakland.  Owner.  R  A.  Mc- 
Williams.  These  houses  will  he  erect- 
ed on  4th  avenue,  the  smaller  house 
will  contain  five  rooms  and  the  two- 
story  house  seven  rooms.  Interiors 
will  be  finished  in  pine  and  redwood. 
Haidwood  floors  will  be  used  in  the 
principal  i-ooms.  There  will  be  furnace 
heat  and  open  Are  places.  .Mantels 
will  \K  of  tile  or  brick.  Automatic 
water  heaters  will  he  installed.  Batn 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exteriors  will  be  cov- 
ered wltlt  shingles.  Plans  are  being 
prepared  and  when  complete  work  will 
I.e  done  by  Day  Labor. 

OAKLAND.  CAL.— Residence,  2  story 
and  base,  frame.  $1,001).  Arcliitects. 
Elite  Planners,  1S44  .ith  avenue.  Oak- 
land. Owners.  Banning  and  Stewart. 
The  house  has  been  designed  for  a 
seven-room  dwelling  with  bath  and 
sleeping  porch,  and  will  be  erected  in 
the  Country  Club  Heights.  Interior 
finish  will  be  largely  of  pine  with 
some  elm  panels.  Hardwood  floors  will 
he  used  In  the  living  room.  dining 
room  and  reception  hall.  There  will 
he  furnace  heat  and  open  fii-e  places. 
-Mantels  will  be  of  tile  or  brick.  Bath 
room  will  have  tile  wainscot  and  com- 
position floor.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
being  prepared  and  when  complete 
work    will    be    done    by    Day    Labor. 

OAKLAND.  CAL.— Residence.  2  story 
and  base.  frame.  $3,300.  Architects, 
Elite  Planners,  1844  .5th  avenue.  Oak- 
land. Owner.  Mr.  Boyd.  Raymond  Apts. 
The  dwelling  will  be  erected  on  the 
Boyd  Tract,  and  has  been  designed  to 
contain  seven  rooms  and  bath.  Inte- 
rior finish  will  be  of  pine  and  redwood 
with  hardwood  floors  in  the  principal 
rooms.  Plans  provide  tor  furnace  beat 
and  open  fire  places.  Mantels  will  be 
of  tile.  Bath  room  will  have  tile  wain- 
scot  and   composition    floor.     An   auto- 
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matic  water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  In  the  hands 
of  the  owner  who  is  now  taking  fig- 
ures on  the  work. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame.  $10,000.  Architect.  H. 
H.  Gutlerson.  80  Post  street.  S.  F 
Owner,  T.  T.  Moshy.  The  dwelling  will 
be  erected  on  San  Luis  street  in  St. 
Francis  Wood,  and  has  been  designed 
to  contain  nine  rooms,  two  baths  and 
sleeping  porch.  Interior  finish  will  be 
of  pine,  redwood  and  hardwood.  Hard- 
wood floors  will  be  used  In  the  living 
room,  dining  room  and  reception  hall. 
Thei-e  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  he  of  tile 
and  brick.  Bath  rooms  will  have  tile 
floors  and  wainscot  and  will  he 
equipped  with  showers.  Automatic 
water  heaters  will  be  installed.  A  ga- 
rage will  also  he  erected  on  tiie  prop- 
erty. Exterior  of  the  dwelling  will  he 
covered  with  cement  plaster  on  metal 
lath.      Plans   are   being    prepared. 

LOS  ANGEI-B.S,  CAL.— Residence.  2 
story  and  base,  brick  and  plaster.  Cost 
not  stated.  Architect.  Homer  W.  Glid- 
den.  Wright  and  Callender  BIdg..  L.  A. 
Owner,  J.  W.  Fowler.  The  dwelling 
will  be  erected  in  Oneonta  Park  and 
has  been  designed  to  contain  ten  rooms 
and  three  baths.  A  garage  of  similar 
construction  will  also  he  constructed 
on  the  pi-opei-ty.  Interior  of  the 
dwelling  will  he  finished  in  pine  and 
hardwood.  Hardwood  floors  will  be 
used  In  the  principal  rooms.  There 
will  he  furnace  heat  and  open  fire 
places.  .Mantels  will  be  of  tile.  Bath 
rooms  will  have  tile  wainscot  and 
floors  and  will  be  eduifoed  with  show- 
ers. Automatic  water  heaters  will  be 
installed.  Exterior  of  tlie  dwelling 
will  be  covered  with  ceinent  plaster. 
Plans  are  complete  and    figures  are   be- 


SCHOOLS. 

SA.\  FRAXCISCU— School.  2  story 
and  base,  reinforced  concrete.  $110,000. 
.\rchltect,  Houghton  Sawyer.  Shreve 
BIdg..  S.  F.  Owners.  City  and  County 
of  San  Francisco.  Plans  for  the  new- 
Cooper  .School,  which  is  to  be  erected 
at  the  southwest  corner  of  Jones  and 
Lombard  streets,  have  been  completed 
and  are  now  out  for  figures.  The  build- 
ing will  be  of  reinforced  concrete  with 
concrete  floors,  stairways  and  corri- 
dors. -Metal  lath  and  plaster  interior 
partifions  will  be  used.  There  will  be 
steam  heat,  vacuum  cleaning  and  pro- 
gram clocks.  Interior  finish  will  be 
of  pine  with  maple  floors  in  the  class 
rooms.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Bids 
will  be  opened  on  May  6th  by  the 
Board  of  Public  Works.  Separate  bids 
are  being  taken  for  the  general  con- 
struction, heating,  ventilating,  plaster- 
ing and  metal  lath  and  furring,  plumb- 
ing, gas  fitting  and  electric  work. 
Official  proposals  appeal-  under  anoth- 
er heading  in  tills  issue. 

RIO  VISTA.  SOLANO  CO.,  CAL  — 
School,  2  story  and  base.  Class  C  con- 
struction. $45,000.  Architect.  Erwin 
Schacfer.  Plaza  BIdg..  Oakland.  Own- 
ers. Rio  Vista  Higli  School  District. 
The  building  will  contain  eight  class 
rooms,  pi-inoipal's  office  and  teachers' 
rooms.  There  will  he  a  large  assembl>- 
hall.      Interior    flnish    will    be    of    pine 
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CERES.  STANISLAUS  CO..  CAL.— 
School,  1  story  and  base,  reinforced 
concrete-  Cost  not  stated.  Architect, 
William  H.  Weeks,  7.5  Post  street,  S.  F. 
Ownei-s,  Ceres  School  District.  The 
iMiil.lIng  has  been  designed  to  contain 
seven  class  rooms,  assembly  hall,  prin- 
cipal's office  and  library.  Interior  fin- 
ish will  be  of  pine  and  hardwood  with 
maple  floors  in  the  class  rooms.  There 
will  be  steam  heat,  oil  burning  fur- 
nace, and  a  modern  system  of  ventila- 
tion, Progi-am  clocks  will  be  installed, 
I-;.vterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
i>lele  and  figures  are  now  being  taken. 
iiids  close  on  May  2nd.  Plans  and 
si.eclflcatlons  can  be  secured  from  the 
architect. 

ROSEVILLE,  PLACER  CO..  CAL. — 
School.  1  story  and  base,  frame,  $15,000. 
Architect,  Erwin  .Schaefer,  Plaza  BIdg., 
Oakland.  Owners,  City  of  Roseville. 
The  building  will  contain  tour  stand- 
ard sized  class  rooms,  library  and  prin- 
cipal's office-  Interior  will  be  finished 
in  pine  throughout.  -Maple  floors  will 
he  used  in  the  class  rooms.  There  will 
he   a    centi-al   heating   system,    probably 


ntl- 


lation  will  also  be  Installed.  Exterior 
of  the  building  will  be  covered  with 
rustic.  Plans  are  complete  and  bids 
will  be  called  for  shortly.  Further 
mention   will   he  made  at  that  time. 

ROSEVILLE,  PLACER  CO..  CAL. — 
School.  1  story  and  base.  Class  C  con- 
ftructJon,  $40,000.  Architect.  Erwin 
Schaefer.  Plaza  BIdg..  Oakland.  Own- 
ers. City  of  Roseville.  The  building 
will  contain  six  class  rooms  and  as- 
-aemhly  hall.  Interior  will  be  finished 
in  pine  and  redwood  with  maple  floors 
ill  the  class  rooms.  There  will  be 
steam  heat  and  modern  ventilation. 
Program  Clocks  will  he  installed.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  flgures  will  be  called  for 
shortly. 
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Contracts   Awarilod. 

CO., 


VL.- 


WILIXIWS.  GLEN.V 
S<liooI,  2  story  and  base,  reinforced 
c. mcrete.  $52,026.  Architect,  William 
H.  Weeks.  75  Post  street.  S,  F.  Own- 
ers. Willows  Union  Higli  SchnnI  Dis- 
iriet.  Contractor.  W.  K,  Zumwalt. 
Contract  price,  $52,026, 


18     , 

SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 
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WOODFORD,  KERN  Co.,  CAL.— 
Rock  crusher  etiulpment.  Cost  not 
stated.  Engineer.  County  Surveyor, 
Bakersfleld.  Owners.  Kern  County. 
Plans  for  a  large  rock  crushing  plant 
which  is  to  be  installed  at  Woodford 
have  been  completed  by  the  County 
Engineer  and  are  now  out  for  figures. 
The  plant  is  to  be  electricaltv'  etjuippeH 
and  is  to  have  an  output  of  l.DDO  tons 
per  day.  The  State  Higliway  Commis- 
sion has  agreed  to  take  nearly  the  en- 
tire output  of  the  plant.  Bids  are  now 
being  taken  and  will  be  opened  on 
May  12th.  Plans  can  be  secured  from 
the  County  Clerk  at  Bakersfield.  An 
official  proposal  appears  in  another 
column   of  this   issue. 

SAN  RAFAEL.  MARIN  CO..  CAL. — 
Incinerator  plant.  Cost  not  stated. 
Engineer,  City  Engineer,  San  Rafael. 
Owners,  City  of  San  Rafael.  The  City 
Council  of  San  Rafael  re.iected  all  bids 
for  the  construction  of  llie  new  incin- 
erator to  be  erected  In  that  city.  Z.  O. 
Field  of  San  Jose  presented  the  lowest 
figure.  Plans  are  to  be  revised  and 
t^ew    l-ids    will    be   called    for   shortly. 

Contracts  Awarded. 

ST.  HELENA.  NAPA,  CO..  CAL.— 
Street  electroliers.  Cost  not  stated^ 
Engineer's  name  not  given.  OwnTrs, 
City  of  St.  Helena.  Contractors.  Napa 
Valley  Electric  Co.  Contract  price, 
I3.10S. 


STORES. 


SAN  FKAXCISCO— Sl.ires  .lu.l  lofts, 
li  story  and  base,  brick  and  steel.  J75,- 
00(1.  Architect.  Alfred  Henry  .Jacobs, 
no  Sutter  street,  S.  F.  Owner.  Charles 
Schlessinger.  The  building  will  be 
erected  on  the  south  'side  of  Market 
street  west  of  Second,  and  will  have 
a  frontage  of  30  feet  by  a  depth  of  120 
feet.  There  will  be  stores  on  the  first 
tloor  and  upper  floors  will  be  arranged 
for  lofts.  Tlitre  will  be  a  steel  frarpe. 
brick  e.xterior  walls  and  metal  lath 
and  plaster  interior  partitions.  Inte- 
rior finish  will  be  of  pine  throughout. 
Plans  provide  for  elevator  service, 
steam  heat  and  metal  window  sash  and 
frames.  Entrance  will  be  finished  in 
marble  and  tile.  Exterior  of  tlie  build- 
ing will  be  faced  with  pressed  brick. 
Patent  store  fronts  arc  specified.  Plans 
are  complete  and  figures  arc  being 
taken. 

OAKLAND.  CAL.— Stores  and  offices, 
2  story  and  base.  Class  C  construc- 
tion. Cost  not  stated.  Architect.  Will- 
iam Wilde.  Albany  Bldg.,  Oakland. 
Owners.  B.  and  n.  Cianciarulo.  The 
general  contiact  for  this  building  lias 
already  been  let  and  the  architect  is 
now  taking  figures  for  the  heating, 
ventilating  and  plumbing.  The  struc- 
ture will  be  erected  on  Broadway  be- 
tween 17th  and  ISth  streets,  and  has 
been  designed  to  cary  five  additional 
stor'es. 

SAN  .lOSE,  SANTA  CLARA  CO..  CAL. 
—Stores.  1  story  and  base,  brick,  {5,- 
000.  Architect,  none.  Owners.  .1.  F. 
Pryle  &  Son.  San  .lose.  The  building 
will  he  erected  at  the  northwest  cor- 
ner of  Martha  and  otli  streets,  and  will 
contain  two  modern  stores.  Interiors 
will  be  finished  In  pine.  There  will  be 
modern  plumtiing  and  electric  work. 
Patent  store  fronts  will   be   used.     Ex- 


terior of  the  building  will  be  faced 
with  pressed  bjlik.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day   Uibor. 

Coutrarls    Anarded. 

LOS  ANGELE.S.  CAL.— Stores  and 
lofts,  5  story  and  base,  reinforced  con- 
crete, $6S.54I.  Architects.  Train  & 
Williams,  Exchange  Bldg..  L.  A.  Own- 
er, J.  F,  Hosfleld.  Contractors.  Bar- 
ber-Bradley Construction  Co,,  1S2I 
East  15th  street,  L.  A.,  general  con- 
struction.    Contract  price,   J6S,54I. 

LOS  ANGELES,  CAL.— Office  build- 
ing. S  story  and  base.  Class  A  con- 
struction. 1100.000.  Architects,  Mor- 
gan, Walls  &  Morgan,  Van  Nuys  Bldg.. 
L.  A.  Owner.  W.  G.  Kerchoft.  Con- 
tractor. Weymouth  Crowell.  Story 
Bldg..  L.  A.,  general  construction.  J160,- 
000  Independent  Sewer  Pipe  Co..  233 
South  Los  Angeles  street.  L.  A.,  terra 
cotta  work:  Foulkes  Electric  Co,,  Van 
Nuys   Bldg.,   L.    A.,    electric   work. 


Wednesday.     April      29.     1914. 

SEALED  PROPOSALS. 


THEATRES. 

PORTLAND.  ORE— Theatre.  2  story 
and  base.  Class  A  construction.  $100.- 
000.  Architect,  Aaron  H.  Gould,  Henry 
Bldg..  Portland.  Owner.  .M.  G.  Win- 
stock.  The  building  will  be  erected  at 
the  corner  of  Park  and  Stark  streets, 
covering  and  area  of  100  by  100  feet. 
Construction  will  be  fireproof  through- 
out with  a  complete  steel  frame  and 
reinforced  concrete  walls  and  floors. 
The  main  auditorium  will  have  a  seat- 
ing capacity  of  about  2.000  people. 
Plans  also  provide  for  stores  and  stor- 
age space.  Interior  partitions  will  be 
of  hollow  tile  and  metal  lath  and  plas- 
ter. Interior  finish  will  be  of  pine  and 
hardwoods.  Ornamental  plaster,  mar- 
ble and  tile  will  also  be  used.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  are   being   taken. 

SAN  FRANCISCO  —  Theatres  and 
stores,  1  story  and  base,  frame  and 
plaster,  tl5,000.  Architect.  Charles  J. 
Rousseau.  46  Kearny  street.  S.  F.  Own- 
er's name  withlield.  The  building  will 
be  erected  on  Scott  street  near  the  Ex- 
position grounds  and  will  cover  an  area 
of  60  by  100  feet.  There  will  be  three 
stores,  a  saloon  and  motion  picture 
theatre.  Interior  of  the  building  will 
be  finlalied  in  pine  with  ornamental 
plaster  in  the  theatre.  Special  electric 
work  will  be  required.  Patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Working  draw- 
ings are  complete  and  figures  will  be 
taken  in  about  a   week. 

BRAWLEY.  IMPERIAL  CO..  CAL.— 
Theatre  and  offices.  3  story  and  base, 
brick  and  steel.  825.000.  Architects.  P. 
W.  Ehlers  and  A.  W.  RIewe.  Califor- 
nia Bldg..  L.  A.  Owner,  J.  L.  Mana- 
han.  The  building  will  cover  an  area 
of  104  by  125  feet  and  has  been  de- 
signed to  contain  three  stores  and  the 
theatre  on  the  first  floor.  Upper  floors 
will  be  arranged  for  a  large  number 
of  modern  offices.  Interior  finish  will 
be  of  pine  and  redwood.  Metal  lath 
and  plaster  interior  partitions  will  be 
used.  Plans  provide  for  steam  heat 
and  a  hot  water  system.  Patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.     Plans  are   now   being  prepared. 


I'UOPOSALS. 


OFFICE  UF  THE  BOARD  OF  PUU- 
lic  Works  of  the  City  and  County  of 
San  Francisco. 

Sealed  .proposals  will  be  received  at 
this  office  between  the  hours  of  a 
oV'loek  p.  in.  an<l  3  oVluck  p.  m.  on 
WednesdJiy,  the  «th  day  of  Mny,  1614, 
tor  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
lauor  and  materials  therefor,  to  wit; 

The  Plastering,  -Metal  Furring  and 
Lathing,  of   the   City    Hall. 

Progresive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance  with    the   specifications  on    file   in 

Progressive    payn 


vhich  reference 
nd  must  be  comme 
alendar  days  from  the 


ithi 


fly 


ipt  of  writ- 
en  notice  from  the  Board  of  Public 
Works,  and  completed  within  the  time 
limits  as  provided  for  in  specifications. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  as 
follows: 

Proposition   No.   1 — $15,000.00. 

Proposition  No.  2—130,000.00. 

Proposition  No.  3—145,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the    aggregate    of    the    proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application  at 


Bv    order    of    the    Board    of     Publii 
Works.  RICHARD  J.   CLINE. 

Secretary. 


OFFICE  OF  THE  BOARD  t)F  PUB- 
lic  Works  of  the  City  and  County  of 
San  Francisco. 

Sealed    proposals    will    be    received    at 
thii        -         ■     ■ 
»'cl 

Wednesday,  tke  Iftttli  dny  o(  niay,  1014, 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  ami  materials  therefor,  to  wit: 

The  installation  of  a  heating  and 
ventilating  system  in  the  Cooper  School 
Building. 

Progressive   payments   will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  \,  orks. 
to  which  reference  is  hereby  maue. 
and  must  be  commenced  within  five  (5| 
calendar  davs  from  the  receipt  of  writ- 
ten notice  from  tlie  Board  of  Public 
Works,  and  completed  witliin  three 
hundred  (3001  calendar  days  there- 
after. 

The  am(  ----- 

formance  of  contract  h; 
$1,000.00. 

All  proposals  offered 
panied    by    a    check    certified    by    a    r 
sponsible  bank,  payable  to  the  order 
the    Clerk    of    the    Supervisors,    for    : 
amount    not    less    than    ten    per    cent 
the   aggregate   of   the   proposal. 

Printed   proposal   forms   will    be   fu 
nished  gratuitously  upon  application 


The   Board   of  Public    Works   resei 

he  right  to   reject  any  and  all   bids 

By    order    of    the    Board    of     Pu 


PROPOSALS  FOR  Bl>IL,DIN«. 

OFFICE  OF  THE  BOARD  OP  PUB- 
lic  Works  of  the  City  and  County  of 
San  Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
oVltfCk  p.  in.  and  .t  oVIook  p.  IM.  on 
Uedneaday,  the  2Cith  dnr  of  May,  1014. 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor   and   materials   therefor,   to   wit: 

The  General  Construction  of  the 
Cooper  School  Building,  to  be  situated 
at  the  southwesterly  corner  of  Jones 
and    Lombard    streets. 

Progressive   payments    will    be 


Said   work    must    be   don 


accord- 


We.lnesduy,      Apr 


BUILDLNG   AND   INDUSTRIAL  NEWS 


W.    R.    ERODE,    Prcs.  Loris    I:.    HOLM,  Sf-c.         I;.    J.    I!ROLii;,    ViCi 

BRODE    IROIV   WORKS 

Cltabliihed  1886 — Incorporated  1913 

T._l      Kearny     :nr.1. 

Fabricators  and  Contractots  of  SIruclural  Steel  and  Ornamental  Iron  Work 

OHIco  a  Works:  31-37  Hawthorne  St,,  bol.  Howard  &  Folsom  Sl».,    San  Franci 


D    Which 
nd  must  I 
alendar  days   fron 


the 


tha 


per 


the 

F  .       . 

nished  gratuitously  upon  applii 
the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board   of  Puhlic  Works  reserves 
the  right  to  reject  any  and  all  bids. 

By    order    of    the    Board    of     Public 


OFFICE  OF  THE  BOARU  IJF  PUB- 
lic  Works  of  the  Citv  and  Counlv  of 
.San    Francisco. 

Sealed  proposals  will  be  received  al 
tills  office  between  the  hours  of  s 
o'clock  p.  m.  and  3  o'clock  |i.  iii.  on 
Wcdncsdar,  tbe  Sdtli  day  of  May.  1014, 
for  doing  tlie  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor   and   materials   therefor,   to   wit: 

The  Plumbing  and  Gas  Fitting  of  the 
Cooper  School    Building. 

Progressive    payments    will    be    made. 


the  office  of  the  Board  of  Public  Works, 
to  which  reference  is  hereljv  made, 
and  must  be  commenced  within  five  (5) 
calendar  davs  from  the  receipt  of  writ- 
ten notice  from  the  Board  of  Public 
Works,  and  completed  within  three 
hundred  (300)  calendar  days  there- 
after. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
(1,300.00. 

.*ll  proposals  offered  must  be  accom- 
panied by  a  check  certified  bv  a  re- 
sponsible bank,  payable  to  tbe  order  of 


the    Clerk    of    the 

amount    not    less    than    ten    per   cent    of 

the   aggregate   of   the   proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application  at 
the  office  of  the  Architect,  and  all 
proposals    must    be    made     upon      such 

The'  Board  of  Public  Works  reserves 
the  right  to  reject  an.v  and  all  bids. 

Bv  order  of  the  Board  of  Public 
Works.  RICHARD  J.   CLINE. 

Secretary. 


I'ROPOS.*I,S    FOR     ELECTRIC    WORK. 


.Sealed  proposals  will  be  recei\''^d  at 
this  office  between  the  hours  .it  3 
oVIock  p.  HI.  and  :{  oVIock  p.  iii.  on 
\VrdncHda:r.  the  3nth   day  of  May.   I1II4. 

for  doing  the  following  work,  includ- 
ing tbe  furnishing  of  tbe  necessary 
labor  and    materials   therefor,   to   wit: 

The  Electric  Wiring  Work  of  the 
Cooper  School   Building. 

Progressive    payments    will    he    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  Ihe  Board  of  Public  Works, 
to  which  reference  is  hereb.v  made, 
and  must  be  commenced  within  five  (n) 
calendar  davs  from  the  receipt  of  writ- 
ten notice  from  the  Board  of  Public 
Works,  and  completed  within  three 
hundred  (300)  calendar  days  there- 
after. 

The  amount  of  bond  for  faithful  per- 


fo: 


of 


ha 


ijf   Public 


Works,    and    comiileted 
hundred    1300)      calendar     dava     there- 
after. 

The  amount  of  bond  for  faillifu]  per- 
formance of  contract  has  been  lived  at 
J20,000.00, 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  b\-  a  re- 
sponsible bank,  payable  to  the  order  of 
the    Clerk    of    the    Supervisors,    for    an 


.  ...  fixed  at 
(800,00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gr,        -■        ■ 


the     office     of     the 


.Archil 
made 


proposals 
forms. 

The   Board    of  Public   Works   reserve; 
the  right   to   reject  any  and  all   bids. 

By    order    of    the    Board    of     Publii 
Works.  RICHARD  J.   CLINK. 


-* 


eta  I 


ELECTRICAL  .\PPAR.ATC.-'— r.  S 
Reclamation  Service,  Los  Angeles,  Cal. 
— Sealed  proposals  will  be  received  at 
the  office  of  the  U.  S.  Reclamation  Serv- 
ice, Los  Angeles.  Cal.,  until  2  p.  ni.  May 
pparatus 


11,  for  furnishing 
for  the  Okanogan 
further    particular! 


proje 

address    u,    .s,    Rec 
11.1   Federal    Buildins 


PHOPOS.*I.S    FOR    V.VI.VES. 


BALA.NCED   VALVES— Department  of 
lie    Interior,    I',    .s,    Ri.  I.uii  ition    Serv- 
'"      "-Valed     pro- 


Washins-tni,  T' 
posals  will  be  ,.  ;  , 
the  U.  .S.  Reel, 1,1  .  M 
geles,  Cal..  unl)  u-  ..-.  I. 
1914,  for  furni-  I  .-  :■ 
for  the  Arrown.ik  Dai 
Idaho.  For  particulars 
S.  Reclamation  Service.  <\(I5  1 
Building.  Los  Angeles,  Cal..  or 
ington,    D.    C.       .MORRIS    BIE.V, 


■I.  May  7, 

ed  valves 
2  project. 


PROPOS.II.S  FOR   EXCAV,\TINC. 

EXCAVATI.VG— Department  of  the 
Interior,  V.  K.  Reclamation  .Service. 
Washington,  D,  C— iSealed  proposals 
will  be  received  at  the  office  of  the 
United  States  Reclamation  Service. 
Malta.  .Montana,  until  a  o'clm-k  p.  m. 
May  12.  li>14.  for  tbe  excavation  of  the 
auxiliary  spilwav  channel  and  the  con- 
struction of  the  North  Dike.  Vandalia 
Division,   involving   approximately   160.- 


000  cubic  yard 

of  material.     The   work 

is    situated    on 

the   north    side    of   .Milk 

River  adjacent 

to   the   main   line   of  the 

Great    Norther 

n    Railway,    about    three 

and   one-half   n 

iles  from   Vandalia    Sla- 

tion and  adjace 

nt  to  the  v.  S.  Reclama- 

tion   Service's 

idlng  at  Vandalia   Dam. 

For    particular 

s    address      the      ['nited 

States    Reclam 

ition    Service.    Washing- 

ton.     D.    C,    G 

eat    Palls,     Montana,    or 

1.      F.    H.    NEWELL,    dl- 
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Boggs,  County  Superintendent 
Is  at  Modesto,  or  at  the  office 
■chitect.  W.  H.  Weeks,  75  Post 
in    Francisco,   California. 

deposit  of  twenty  dollars  will 
red  from  all  prospective  bid- 
Ul  copies  of  plans  and  spedfl- 


ned 


faith    and    of    the 
bid 


St  be  accompanied  bv  a 
iified  cheek  .on  some  responsible 
ifornia  bank  in  a  sum  not  less  than 
(5)  per  cent  of  the  amount  of  the 
made  payable  to  E.  C.  Barnes, 
k  of  the  High  School  Board. 
he  Board  of  Trustees  expressly  re- 
■  es  the   right   to   reject   any  and  all 


be   rur-       Stanislaus   County,   State   of  Calitor 

""',"   "';  E.   C.   BAR.VES.   Clerk. 

^""    ^'1  DR.    S.    W.    C.ARTWRIGHT, 

3"'^"  J.   B.  WING. 

• 

PROPOS.il.S  POH  C.*NAI.,  SUPPLIES, 

PA.VA.MA  CIRCULAR  843— Proposals 
f"r  Motors  and  Centrifugal  Pumps, 
Float  Switches,  Electric  Cable,  Babbitt 
Metal,  Sheet  Copper,  Sheet  Brass. 
Bronze  Bars.  Brass  Tubing,  Steel  Wire. 
.N'lils,  Tacks,  Rivets,  Bolts,  Screws,  He- 
pair  Links.  Hammers,  Blacksmiths' 
Punches.  Pipe  Cutters.  Dies,  Ratchet 
Drills,  Twist  Drills.  Wrenches,  Saws. 
Pliers,  Hinges.  Wire-Rope  Thimbles. 
Hacksaw  Frames.  Files.  Tool  Handles. 
■Moil  Handles.  Truck  Handles.  Wheel- 
Locks.  .Spirit  Levels.  Cant  Hooks. 
Grease  Cups,  Engine  Lubricators,  Lan- 
terns. Water  Gages.  Window  Glass, 
I'arlocks.  Hose,  Packing,  Asbestos 
Gaskets.  Manila  Rope,  Marline.  Twine. 
.Miip  Heads,  Chamois  Skins,  Toilet 
Paper,  Paper  Drinking  Cups, 

Fire  Clay,  Asbestos  Cement, 

.Melal  Polish.  Soap  Polish.  .Ma- 
hogany Doors,  Windows.  Sash  and 
Flames  with  Hardware,  and  Oats.— 
Sealed  proposals  will  be  received  at 
ilie  office  of  the  general  purchasing  of- 
llcer.  Panama  Canal,  Washington.  D.  C. 
until  10:30  a,  ni.  May  S.  1014,  at  which 
time  they  will  be  opened  in  public  for 
furni..?hing  the  above  mentioned  arti- 
cles. Blanks  and  general  Information 
relating  to   this  circular    (No.   845)    may 

'  ficc   or   the   of- 

purchasing   age 

...    Point   street.  Sa..    . 

Cal,;  also  from  the  U.  .S.  engineer  of- 
fices in  the  following  cities:  Seattle. 
Wash.:  Los  Angeles.  Cal.  F.  C.  BOGGS, 
major,  corps  of  engineers,  U.  S.  A.,  gen- 
eral  purchasing  officer. 

♦ 

PROPOSALS    FOR     LIMBER,    ETC. 

COAL.  LU.MBER.  GASOLINE.  ETC.— 
Scaled  proposals  will  he  received  at 
the  office  of  the  light  house  inspector. 
Ran  Francisco  Cal,.  until  2  o'clock  p.  ui. 
^l.-t^     ir.,    i;mi.   :inil   then   opened   for  fur- 


NOTICE  TO    COXTRAfTORS. 

NOTICE    is   hereby    given    that    si 


of  Stanislaus  County.  Stale 
nia.  at  the  office  of  the  r„ 
intendent  of  Schools  nl  \Tr 
2:30    o'clock    p. 


»14. 

for    the    ere 

f    a 

>lgb    school 

t  Cer 

es,  Californ 

of   Califor- 

-l.-s^i'    nntll 
.     Mit>      :.'nd. 


BOILERS.  OIL  BURNERS.  ETC.- 
Scaled  proposals,  indorsed  "Proposals 
for  Heating  Plant,  Boilers,  and  Acces- 
sories," will  be  received  at  the  bureau 
of  cards  and  docks.  Navy  Department, 
Washington,  D.  C  until  11  o'clock  a, 
III.  May  23,  1«I4.  and  then  and  there 
imlllclv  onened  for  furnishing  and  in- 
stalling boilers,  oil  burners,  piping. 
etc.,  in  the  heating  plant  al  the  naval 
losiiital,  U.  .S.  navy  yard,  .Mare  Island, 
Cal.  Plans  and  speciflcations  can  he 
obtained  on  application  to  the  bureau 
or  to  the  commandant  of  the  navy  yard 
-an.ed.       H.     R.     STANFORD,     chief    of 


Bids  will  be 
furnishinir  and 
and  ventilating 
program    clock 


'ceived  separately  for 
nstalling  the  heatlner 
i^acuum    cleaning,    and 


Plans  and  specifications  can  be  seer 
during  office  hours  at  the  offices  of  Dr 
S.    W.    Cartwright    of    Ceres.      or      Mi.sf 


PIIOPOSALS     FOR     CANAL    SUPPLIES. 

P.VNAMA  CIRCULAR  8)4- Proposals 
for  Furnishing.  or  Furnishing  and 
Frcctlng.  Movable  Metal  Louvers  and 
Operating  Mechanisms  for  Permanent 
.Sl.i.n  Buildings. — Sealed  prnnosals  will 
he  received  at  the  office  of  the  general 
mnrhasing  officer.  Panam.i  Canal. 
Washington.  D.  C.  until  10:30  a.  in.  May 


the 
turn 


ill 


Ihi 
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ahove  nientlolied  articles.  Blanks  and 
general  information  relating  to  this 
circular  (No.  844)  may  be  olitained 
from  tills  otBee  or  the  office  of  tile  as- 
sistant purchasing  agent,  I0S6  North 
Point  street,  San  Francisco,  Cal.;  also 
from  the  U.  S.  engineer  offices  in  the 
following  cities:  Seattle.  Was.h.;  Los 
Anseles.  Cal.  P.  C.  BOGGS,  major 
corps    of    engineers.    U.    S.    A.,    general 


purchasing   officer 


San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p«  111.  anil  3  o'clock  p.  in.  on 
AVednendii}',  the  IStli  day  of  May,  1914, 
tor  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and  materials  therefor,  to  wif 
^_  The  ^Furnishing  and  Installing  of 
Main      Group 


ork 


11    be   made, 
i   in    accord- 
on    file 


ance    with    the    specific: _    .. 

the  office  of  the  Board  of  Public  Works 
to  wliich  reference  is  hereby  made, 
and  must  be  commenced  within  five  (B) 
calendar  days  from  the  receipt  of  writ- 
ten notice  from  the  Board  of  Public 
Works,  and  completed  within  one  hun- 
dred   and    twenty    (120)    calendar    days 


the 


The 


afte 


nount  of  bond  for  faithful  per- 


formance  of 

follows:  

Proposition  No.   1 — $4,000.00. 

Proposition  No,  2 — 13.000.00 

All  proposals  offered  must  he  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  pa^■able  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  he  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  right   to   re.iect   any  and  all   bids. 

Bv  order  of  the  Board  of  Public 
Works,  RICHARD   .1,    rWNK, 

Secretary, 
NOTICE   TO    CONTRACTORS. 


OOCNTV  OF  KEIIN. 


ST-\TE     OF     CALIFORNIA. 


thi 


SEALED     PROPOSALS 

of  Su 


[.Mr 


pd     to 


"l»ro|»o«alH  for  Fiirnl.Nliliit;  nml  inNtall- 
■de  a  Crnxlilne  Plant  til  Kcciie.  near 
Woodford  on  the  SO'iillieru  I'ncKic  Kali- 
road"  will  he  received  by  the  Hoard  of 
Sniicrvlnorn  of  Kern  Conntv  ill  IhelT 
olHce  In  the  County  Conrt  IIoiinc  until 
tivo  (2)  o'clock  P,  JI.  on  May  isih.  I»I4. 
and  at  that  time  and  place  will  be  pub- 
Mclv   opened   and   read. 

Competitive  designs  and  hid.s  to  he 
submitted  by  contractors  for  an  elec- 
trically equipped  plant  of  1000  tons 
capacity  In  8  hours. 

An  outline  of  general  requirements 
nnd  contour  maps  of  the  quarry  site 
may  be  obtained  at  the  office  nt  the 
^-ern  Countv  Highway  Commission. 
Pakersfield  California.  All  proposals 
St    specify    each    part    of    the    equip- 


anufactur 
identification      and    miisl 
e  proposed   both    in   wrlti 
ligned    by    the    bidde 


give 


'n    figun 
11'!  address. 

Each    proposal    must   he 


Cha 


rtifled  or  cashier's  check 
ing  to  at  least  ten  (10)  per  cent 
imount  of  the  bid  payable  to  tlip 
an    of   the   Board   of   Supervisors. 


BUILDING  AND  INDUSTRIAL  NEWS 
appear    at    the    office    of    the   said    Board 


■Wednesday,     April      29.     1914. 


PROPOS.4I,.S      FOR      HIRE      SCREENS.        terial 


ch  check  to  be  : 
unless    fnrfeite.l     under    the    conditions 
herein  stipulated 

A  bond  will  be  required  for  the  faith- 
ful performance  of  the  contract  in  a 
sum  equal  to  one-half  (V.)  nf  the 
amo'-.nt  of  the  contract,  and  a  further 
bond  in  a  sum  equal  to  one-quarter 
l%1  of  the  amount  of  the  contract  w'll 
he  required  for  the  security  of  ma- 
terial-men nnd  labriers  The  sureties 
on  both  bonds  must  be  approved  hv  the 
Poard    of   Si'pcrvisors. 

The  bidder  to  whom  the  contract 
may    be    awarded    will    be    required    to 


n    (10)   da 

l-s 

after  it  is  award. 

»d  to 

In    case 

of 

failure   or   negle. 

ct    to 

3,   he  may 

he 

1  considered  as  ha 

iving 

doned     it. 

nd    the    clieck    accom- 

ing      the 

proposal      may,    at 

the 

in    of    the 

Bo 

ard    of   Supervisoi 

■s   be 

ited    to    the 

County    of    Kern,, 

;     bids     wi 

11 

be    compared    on 

the 

:    of   excel 

len 

ce  of  design   and 

is  as  well 

the  amount  for  v 

fhich 

proposed 

to 

Install   the  plant. 

e     Board 

of 

Supervisors    resi 

■ight   to  reject  any  or  all  bids. 

BOARD    OF  SUPERVISORS    OF  KER.\ 
COUNTY, 

By  H.  A,  Jastro. 


RECLAMATION  WORK  —  Depart- 
ment of  the  Interior,  U,  S,  Reclamation 
Service,  Washington.  D,  C— Sealed  pro- 
posals will  be  received  at  the  office  of 
the  United  States  reclamation  service, 
Malta,  Montana,  until  2  o'clock  p.  in. 
May  3,  1014,  for  the  excavation  of  the 
spillway 


mately  160,000  cubic  \ 
The  work  is  situated  on  the  north  . 
of  Milk  River  adjacent  to  the  n 
line  of  the  Great  Northern  Railv 
about  3%  miles  from  VandaJia  stal 
and  adjacent  to  the  U,  S,  Reclamal 
service's    siding   at    Vandalia    Dam, 


particula 
clamat 


addr 


CANAL  WORK— Department  of  tlie 
Interior,  United  States  Reclamation 
Service,  Washington,  D,  C. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  United  States  Reclamation  Service, 
Orland,  Cal..  until  2  o'clock  p.  in.  May 
»,  IDl.!,  tor  the  construction  of  about 
33  miles  of  distribution  canals  and  lat- 
erals. The  work  involves  the  exca- 
vation of  about  110,000  cubic  yards  of 
material  and  is  situated  near  the  town 
of  Orland,  Cal.  For  particulars  ad- 
dress the  United  States  Reclamation 
Service,  Washington,  D.  C:  Portland. 
Ore,,    or   Orland,    Cal,      F,    H.    NEWELL, 


for  _._„__ 

leable  Iron,  Tool  Steel,  Wrought  Iron 
and  Steel  offered  for  sale  by  the  Pan- 
ama Canal  and  which  is  no  longer 
needed, — Sealed  proposals  will  be  re- 
ceived at  the  office  of  the  general  pur- 
chasing officer.  Isthmian  Canal  Com- 
mission, Washington,  D,  C,  until  lOj.tO 
a.  m.  May  7,  1D14,  at  which  time  they 
will  be  opened  in  public,  for  purchas- 
ing the  above  mentioned  articles. 
Blanks  and  general  information  relat- 
ing to  this  circular  (No.  840)  may  be 
obtained  from  this  office  or  the  office 
of  the  assistant  purchasing  agent.  10S6 
North  Point  street,  San  Francisco,  Cal,: 
also  from  the  U,  S,  engineer  offices  in 
the  following  cities:  Seattle,  Wash,: 
Los  Angeles,  Cal,  F,  C,  BOGGS.  major, 
corps  of  engineers.  U,  S.  army,  general 
purchasing   officer. 


PROPOS.4LS. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic    Works    of    the    City    and    County    of 

Sealed  proposals  will  he  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  ni.  and  3  o'clock  p.  ni.,  on 
\%'edncMday,   the   «th    day   of   May,    1JH4, 

for  doing  the  following  work,  inclu.l- 
ing  the  furnishing  of  the  necessary 
labor  and  materials  therefor,   to  wit: 

The  furnishing  and  installing  of 
lighting  fixtures  in  the  main  group  of 
buildings    of    the    San    Francisco    Hos- 


pay 


tits 


ill    h< 


St  be 


(5) 


PROPOSALS     FOR    CANAI,     SUPPLIES.        Work 


-,..  notice 'from  the  Board  of  Public 
JsO)  clilen".?  completed  within  ninetj- 
(JOl  calendar  days  thereafter. 
f„™^  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  al 
15,000.00,  ^"""■'"   nas   been   hxed  at 

All  proposals  .offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
^?°/i,^'%  'l^"'''  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal 

Printed    proposal    forms    will    be    fur- 

S!  the  ?ffi  V"?"?,'^'  r°,".  application 
at  the  office  of  the  Architect,  and  all 
tormf'^    must    "e    made      upon      suoh 

The'  Board  of  Public  Works  reserves 
the   right  to  reject  any  and  all   bids. 

By  order  of  the  Board  of  Public 
Works,  RICHARD    J,    CLINE 

Secretary, 

PROPOSALS   FOR    YARD  WORK. 

OFFICE  OF  THE  BOARD  OF  PUB- 
hc  Works  of  the  City  and  County  of 
ban    Francisco, 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  •» 
o'clock  p.  in.  and  3  o'clock  p.  m.,  on 
Wcdne.doy,  the  (1th  day  of  May,  1»14. 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and  materials  therefor    to  wif  ' 

The  Yard  Work  of  the  San  Franciico 
Hospital,  located  on  Potrero  avenue 
and    Twenty-second    street. 

Prpgresive  payments  will  be  made 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works, 
to  which  reference  is  hereby  made, 
and  must  be  commenced  within  five  (5) 
calendar  days  from  the  receipt  of  writ- 
ten notice  from  the  Board  of  Public 
.Works  and  completed  within  time  lim- 
its  as  provided    in   specifications. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$12,500,00, 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  pa.vable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal. 

Pririted  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  tlie  Architect,  and  all 
proposals  must  be  made  upon  suoh 
forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  any  and  all  bids. 

By     order     of     the     Board     of     Public 


RICHARD    .1.    CLINE. 

Secretary, 


ied 


NOTICE   TO    C0NTR,\CT011S. 

COUNTY  OP  KERN,  State  of  Callfot 
nla. — Sealed  proposals  addressed  to  th 
Board  of  Supervisors  and  endorse. 
•Proposals  for  Furnishing  and  Install 
ing  a  Crushing  Plant  at  Keenc,  near 
Woodford  on  the  Southern  Pacific  Rail- 
road" will  be  receiyed  by  the  Board  of 
Supervisors  of  Kern  County  at  theii 
office  in  the  County  Court  House  until 
two  (2)  o'clock  p.  in.  on  May  12th,  1914, 
and  at  that  time  and  place  will  be  pub- 
licly  opened    and   read. 

Competitive  designs  and  bids  to  be 
submitted  by  contractors  for  an  elec- 
ti-.cally  equipped  plant  of  1000  tons 
capaoity   i'l    8    hours. 

An  outline  of  general  i  ....luiremcius 
an.l  coiitcui  maps  of  the  quarrv  site 
may  he  ihlained  at  tlie  .nfflce  f  the 
Kern  Cc.rly  Highway  Commi..=  5icn, 
Bakersfleld.  California,  .\11  proposals 
must  specify  each  part  of  the  equip- 
ment, giving  manufacturer's  name  and 
catolog  Identification  and  must  give 
the  price  proposed  both  in  writing  ---■ 
i„    «„..„„,    ,|gned    by    the    bidder    v 


addr 


1th 


Each  proposal  must  he  accompanied 
hy  a  certified  or  cashier's  check 
amounting  to  at  least  ten  (101  per 
cent  of  the  amount  of  the  bid  payable 
to  the  Chairman  of  the  Board  of  Su- 
pervisors, such  check  to  be  returned 
to  the  bidder  unless  forfeited  under 
the    conditions    herein    stipulated, 

A  tiond  will  be  required  tor  the  faith- 
ful performance  of  the  contract  in  a 
sum  equal  to  one-half  (%)  of  the 
amount  of  the  contract,  and  a  further 
bond  in  a  sum  equal  to  one-quarter 
{%)  of  the  amount  of  the  contract 
will    be    required    for    the    security    of 


Wednosday,     Aiuil 


materialmen    and    lahoiers.      The 

•sure- 

ties   on    botii    Ijonds    must    I.e   up 

roied 

by   tile   Board  of  Supervisors. 

Tlie     bidder     to     wliom     tlie     co 

nlract 

may    be    awarded    wiil    be    reciui 

ed    to 

appear   at    the    office   of    the   said 

Board 

of    Supervisors    with     the    sureti 

fered    by    him    and    execute    a    co 

ntract 

within   ten    (10)   days  after  it  is  a 

ward. 

ed   to   him.     In  case  of  failure  o 

■ed  as 

liavin^    abandoned     it,     and     t))e 

check 

accompanying:  the  proposal  may. 

at  the 

option    of   the    Board    of   Super\  is 

irs    be 

forfeited    to    the    County    of    Kern 

All    bids    will     be    compared     . 

n     tlie 

basis   of  excellence   of  design   ar 

i    ma- 

terial  as  well  as  the  amount  tor 

which 

BOAR    OF    SUPERVISORS    OF 
COUNTY. 

Bv    H.    A.    .lASTRO.   Cl.ai] 


NOTICE   TO    CONTRACTons 
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of  fifty  (50)  per  cent  of  the 
contract  price  wiil  be  required  for  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  be  satisfac- 
tory to  tlie  Board  of  Panama-Pacific 
Managers    for    Massachusetts. 

Progressive  payments  will  be  made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  Interest  of  the  State  of 
Massachusetts, 

Plans  and  specifications  for  the  worl< 
may  be  obtained  from  the  Board  of 
Panama-Pacilic  Managers  for  rMassa- 
chusetts,  Room  305  Tremont  Building, 
Boston,  Massachusetts,  or  from  the  Di- 
rector of  Works,  Room  207  Service 
Building,  Fillmore  and  Chestnut 
Streets,  San  Francisco,  by  depositing 
$25.00,  which  amount  will  be  refunded 
to  contractors  upon  the  return  of  plans 
and    specifications    in    good    condition. 

By    order   of    the     Board    of     Panama- 
Pacific  Managers  for  Massachusetts. 
PETER,    H.    CORR, 

Chairman. 


NOTICE  is  hereby  given  that  -sealed 
bids  will  be  received  bv  the  Board  of 
Supervisors,  Colusa  Co.,  Cal..  at  their 
Board  rooms  in  County  Courthouse,  on 
Ihe  atb  any  ot  Mar.  1&14,  up  to  10  A.  M. 
of  Hold  day,  for  furalMhlag  the  labor 
and  material  to  eonntrurt  a  nen'  Rein- 
forced Concrete  Hall  of  ReeordH  Build- 
ing, In  the  Totvn  of  ColuMa,  Coluwa  Co,, 
Cal.,  on  the  square  facing  Jay  and  6th 
Streets.  The  building  to  be  situated 
dlrectlv  in  back  of  present  Court  House 
facing  Jay  St.,  south  of  6th  St.  west. 

The  plans  and  specifications  for  the 
said  proposed  new  Hall  of  RecorBs 
building  are  on  file  in  the  offices  of  W. 
J.  King.  County  Clerk  and  Ex-offlclo 
Clerk  of  the  Board  of  Supervisors  in 
the  Town  of  Colusa,  Colusa  Co..  Cal. 
and  also  In  the  office  of  Henry  C  Smith, 
the  authorized  ai'Chitect,  7S5  JIarket 
St.,  San  Francisco,  Cal.,  where  copies 
of  the  same  may  be  obtained  by  hidders 
on  deposit  ot  the  sum  of  Twenty-five 
(»_o.0O)  Dollars.  Reference  Is  liercby 
made  to  such  plans  and  specifications 
for  mode  of  bidding.  Blank  forms  for 
bidding  will  be  furnished  by  the  County 
Clerk  or  architect  upon  application  be- 
fore bids  are  received. 

Each  bid  must  be  accompanied  by  a 
certified  check  or  bidder's  bond  for  ten 
(10%)  per  cent  of  the  amount  of  the 
bid.  said  check  or  bond  to  be  made 
payable  to  W,  J.  King,  County  Clerk 
and  Ex-Offlcio  of  the  Board  of  Super- 
visors, The  Board  reserves  the  right  to 
reject  any   or  all  bids  . 

All  general  bidders  will  be  allowed  to 
retain  tie  plans  and  specifications  for 
seven  (7)  consecutive  days  in  which  to 
prepare  figures,  hut  arrangements  may 
be  made  upon  payment  of  $1000  to  re- 
tain same  until  opening  of  bids,  which 
amount  will  be  deducted  from  the  de- 
posit made  of  $25.00  when  the  plans  and 
specifications  are  returned. 

DATED  the  Sth  Day  of  April.   1914. 
W.M.  J.   KING. 
County  Clerk.      (•) 


XOTICE    TO    CONTR.^tTORS 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Board  of  Panama-Pacific 
Managers  for  Massachusetts  at  Room 
305.  In  the  Tremont  Building.  Boston, 
'Massachusetts,  at  11:00  A.  M.  IBantem 
Time),  Monday  May  11,  1»I4,  for  Con- 
NtructinK  the  MaaAachuHettN  Pavll.lpn 
at  the  Panama-Pacific  International  Ex- 
position In  accordance  with  specifica- 
tions on  file  in  the  office  of  the  Board  of 
Panama-Pacific  Managers  for  .Massa- 
chusetts in  Room  305,  Tremont  Build- 
ing, Boston,  Massachusetts,  and  In  the 
office  of  the  Director  of  Works  of  the 
Exposition.  Room  207.  Service  Building. 
Exposition  Grounds,  San  Francisco, 
California. 

Each  proposal  must  be  accompanied 
by  a  certified  c'heck  payable  to  the 
order  of  the  Board  ot  Panama-Pacific 
Managers  for  ^Massachusetts  in  the  sum 
of  ten  (10)  per  cent  of  the  amount  bid 
or  the  same  will  not  be  considered. 
When  the  award  of  contract  Is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid.  wiilch 
check   will   be   returned    upon    the   suc- 


.XOl'ICE    TO   COSiTllACI'OUS. 


3  P.  M.,  May  «,  1»I4,  for  the  construc- 
tion complete  (including  mechanical 
equipment,  interior  lighting  fixtures 
and  approaches)  of  the  United  States 
Post  Office  at  Grass  Valley,  Cal.  The 
t>uildlng  is  one  story  and  basement, 
witii  a  ground  area  of  approximately 
4, til)  square  feet:  stucco  facing:  slate 
roof,  nonflreproof  construction.  Draw- 
ings and  specifications  may  be  obtain- 
ed from  the  custodian  ot  site  at  Grass 
Valley.  Cal..  Or  at  this  office,  in  the  dis- 
cretion of  the  SupervisingArchltect,  O. 
WENDEROTH,     Supervising     Architect. 


NOTICE    TO    CONTRACTORS. 


PROPO.S.4LS    FOR    STEEL. 


STEEL  FOR  MARI.VE  RAILW-.4Y— 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment, Washington.  D.  C. — The  date 
for  opening  proposals  for  structural 
steel  for  marine  railway  tor  naval 
academy.  Pearl  Harbor,  Hawaii,  speci- 
fication No.  2056.  is  postponed  from 
April  4  to  May  »,  1914.  W.  M,  S.MITH 
acting   chief    of    bureau. 


1914.— SEALED  PROPOSALS,  in  tripli- 
cate, for  constructing  (Juartermaster's 
Stables  at  the  Presidio  ot  San  Fran- 
cisco, Cal..  will  be  received  until  11  A. 
.>!,,  May  11,  1014,  and  then  opened. 
Plans,  specifications,  etc.,  can  he  ob- 
e.  Deposit  of  $25.00  required 
retu  '      '  '"         "^" 


Ined   he 


GEO.   .\IcK,   WILLIAMSON,  Q,   .VI.   C. 


PROPOSALS   FOR   SALE   OP   VESSELS. 


PROPOS.4LS    FOR    BUILDING. 


BUILDING,  ETC. — Sealed  proposals 
indorsed  "Proposals  for  Chief  Opera- 
tor's Quarters"  will  be  received  at  the 
bureau  of  yards  and  docks.  Navy  De- 
partment, Washington,  D,  C,  until  It 
o'clock  a.  in.  May  O,  1014,  and  then  and 
there  publicly  opened,  for  chief  opera- 
tor's quarters  at  the  United  States  naval 
radio  station,  Tatoosh  Island,  Wash. 
Estimated  cost,  $3,500,  Plans  and 
specifications  can  be  obtained  on  ap- 
plication to  the  bureau  or  to  the  com- 
mandant ot  the  Puget  Sound  navy 
yard,  Bremerton,  Wash.  H.  R.  STAN- 
FORD,  chief    ot    bureau. 


SALE  UF  U.  S.  NAVAL  VESSELS,— 
Sealed  proposals  will  be  received  at 
the  bureau  of  supplies  and  accounts. 
Navy  Department,  Wishlngton,  D.  C, 
until  12  o'clock,  noon.  May  14,  1014, 
when  they  will  be  pufilicly  opened  for 
the  purchase  of  the  following  vessels: 
U.  S.  S,  Manila,  at  navy  yard.  Mare 
Island,  Cal.,  appraised  value  $10,000:  U, 
S.  S.  Restless,  at  naval  torpedo  station, 
."Newport.  R,  I.,  appraised  value  $2,000. 
The  Manila  will  be  sold  tor  cash  to  the 
highest  ibidder  and  the  Restless  to  the 
bidder  offering  the  highest  price  above 
the  appraised  value.  Forms  of  pro- 
posal and  bond  and  information  con- 
cerning the  vessels  and   the   terms  and 


PInuB    dcfllrlDg:    n«nra 

from   certain    Iccalltlea  like  San  Franclftco,  Loa  AnEclea, 

rortlBDd,    Seattle,    etc.. 

will    And    all    racb    IteniM.  commencing  on  thia   pagre,  all 

carefully    clanHiaed    aa 

to    locatlcn.      TbCHe     name     itema     are     repeated     In     tbc 

fore    part    ot    tbe    ae\v« 

department,   under    distinct    beadln^a,    auch    aa    Banka 

CburebeH.   Hotels,  etc. 

SAN  FRANCISCO. 

RESIDENCES— 4.  3  story  and  base, 
frame.  $8,000  each.  San  Francisco.  Ar- 
chitect. Edward  E,  Young,  251  Kearny 
street,  S,  F.  Owner,  Frank  R.  Gran- 
nis,  2471  Jackson  street,  S.  F,  These 
houses  will  be  erected  on  property  at 
the  soutlieast  corner  of  Washington 
and  Franklin  streets,  and  have  been 
designed  for  residential  flats  of  nve 
and  six  rooms  with  baths.  Interiors 
will  be  finished  in  pine  and  hardwoods 
with  hardwood  floors  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places,  .Mantels  will  be  ot 
tile  or  brick.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Exteriors  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor,  Materials  are  now  being 
purchased, 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owners,  Leigh  and 
Schultz,  330  Sth  avenue,  S.  F.  The 
house  has  been  designed  for  a  six- 
room  dwelling  with  bath  and  will  be 
erected  on  the  east  side  of  15th  ave- 
nue near  Anza,     Interior  finish  will  be 


of  pine  and  redwood  with  some  hard- 
wood floors  and  beam  ceilings.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  ot  tile,  Bath 
room  will  have  tile  wainscot  and  com- 
position flbor.  An  automatic  water 
heater  will  he  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor,  Materials  are  now  being 
purchased, 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000,  San  Francisco.  Archi- 
tect, none.  Owner,  A.  R,  Lapham,  1833 
McAllister  street,  S.  F,  The  dwelling 
has  been  designed  for  a  six-room  house 
and  will  be  erected  on  the  west  side 
of  12th  avenue  near  Anza  street.  In- 
terior finish  will  be  of  pine  through- 
out.     Hardwood    floors   will   be   used   In 


ng 


ing 


and 


ception  .hall.  Plans  provide  for  fur- 
nac-e  heat  and  open  fire  places.  Man- 
tels will  be  ot  tile.  .-Vn  automatic  water 
heater  will  be  installed.  Bath  room 
will  have  tile  wainscot  and  composi- 
tion   floor.     Exterior  of  the   house   will 


be 


ered 


vlth 


pla 


al  lath.  Plans  are 
hands  of  the  owi 
work  by  Day  Labo 
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HKSIDE.NCE  —  J  sl.jiy  mjicI  hase. 
frame,  $4,750.  San  Francisco.  Archi- 
tect, none.  Owner,  Frank  Pegel,  366 
10th  avenue,  S.  F.  The  dwelling  has 
been  designed  for  a  seven-room  house 
and  will  be  erected  on  the  north  side 
of  Geary  street  near  Jordan  avenue. 
Interior  will  be  finished  in  pine  with 
some  hardwood  veneer  and  Iiardwood 
floors.  Tliere  will  he  furnace  lieat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  liri<*.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
An  automatic  water  heater  will  be  In- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  comiilete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  J5.000.  San  Francisco.  Archi- 
tect, William  H.  Crlm,  Jr.,  425  Kearny 
street,  S.  F.  Owner.  Mrs.  Helen  S. 
Treat.  The  dwelling  has  been  de- 
signed for  a  seven-room  house  and 
will  be  erected  on  ISth  avenue  between 
California  and  Lake  streets.  Interior 
finish  will  be  largely  of  pine  with  some 
elm  panels  and  beam  ceiling.  Hard- 
wood floors  will  be  used  throughout. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floor.  An  automatic 
water  iieater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  now  be- 
ing taken. 

RESIDENCES— 2,  2  story  and  base, 
frame.  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  A.  V.  Anderson. 
4223  23rd  street,  S.  F.  These  houses 
will  be  erected  on  the  south  side  of 
10th  avenue,  and  each  will  contain  six 
rooms  and  bath.  Interiors  will  be 
finished  in  pine  'throughout.  Hard- 
wood floors  will  be  used  In  the  princi- 
pal rooms.  Large  open  fire  itlaces  and 
tile  mantels  are  specified.  Tile  wain- 
scot will  be  used  In  the  bath  rooms 
and  kitchens.  Exteriors  of  the  houses 
will  be  covered  with  cement  plaster  on 
metal  lalh  and  rustic.  The  work  will 
be  done  by  Day  Labor.  Mateiials  are 
now  being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $10,000  San  Francisco.  Archi- 
tect, Joseph  Leonard,  S5  Ceritos  ave- 
nue. S.  F.  Owners,  Urban  Realty  Co. 
The  dwelling  will  be  erected  in  the  In- 
gleside  Terrace  Tract,  and  has  been 
designed  for  an  eight-room  house  with 
two  baths  and  sleeping  porch.  Hard- 
wood finish  and  floors  will  be  used  In 
the  principal  rooms.  Plans  include 
furnace  heat,  a  hot  water  supply  and 
portable  vacuum  cleaner,  Bath  rooms 
will  be  finished  in  tile  and  will  be 
equipped  with  showers.  Exterior  of 
Oxe  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  architect  is  now  taking 
figures  on   the  work. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tect, John  H.  Powers.  460  Montgomery 
street,  S.  P.  Owner,  A.  E.  Roeder.  The 
dwelling  will  be  erected  on  tlie  west 
side  of  14th  avenue  south  of  Geary 
street,  and  has  been  designed  for  a 
seven-room  house  with  bath.  Interior 
will  be  flnislied  in  pine  throughout. 
Hardwood  Doors  will  be  used  in  the 
principal  rooms.  Bath  room  will  have 
tile  wainscot  and  composition  floor. 
There  will  hi-  furnace  heat  and  open 
Are  place.     Mantel  will  be  of  tile.     An 


BUILDING   AND   INDUSTRIAL  NEWS 

automatic  wati-i  healer  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  in  the  hands  of  the 
owner  and  work  will  be  done  by  Day 
Labor. 

RESIDENCE.S— 2,  2  story  and  base, 
frame,  $3,000  each.  San  Francisco. 
Architect,  M.  J.  Welsh,  22nd  and  Mis- 
sion streets,  s.  P.  Owner,  Mrs.  Curin. 
These  houses  will  be  erected  on  ad- 
joining property  on  Elizabeth  street 
between  Douglas  and  Diamond  streets. 
Each  will  contain  six  rooms  and  bath 
with  a  garage  in  the  basement.  In- 
teriors will  be  finished  In  pine  with 
oak  floors  in  the  living  rooms,  dining 
rooms  and  reception  lialls.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels.  Bath  rooms  and  kitchens 
will  have  tile  wainscot.  Automatic 
water  heaters  will  be  installed.  Ex- 
teriors will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now- 
being    figured. 

STATE  EXHIBIT  BUILDING  —  2 
story,  frame  and  plaster,  $60,000.  San 
Francisco.  Architect,  A.  F.  Heide,  46 
Kearny  street,  S.  F.  Owners.  State  of 
Washington.  Working  drawings  are 
nearly  complete  for  the  building  whicli 
is  to  be  erected  by  the  State  of  Wash- 
ington at  the  Panama-Pacific  Interna- 
tional Exposition.  Besides  the  large 
floor  space  on  the  ground  floor  which 
will  be  given  over  to  the  exhibits  of 
the  state,  plans  provide  for  a  motion 
picture  tiall,  apartments  for  the  go^'- 
ernor  and  reception  hall.  Exterior 
will  be  finished  in  cement  plaster.  The 
architect  Is  now  completing  details  and 
bids  will  be  called  for  within  a  week 
or  ten   days. 

APARTMENT  HOUSE— 2  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architect.  M.  J.  Welsh, 
22nd  and  Mission  streets,  .S,  F.  Owner, 
L,  Cella.  The  building  will  be  erected 
at  the  corner  of  First  avenue  and  Hugo 
street  and  .has  been  designed  to  con- 
tain tour  suites  of  four  rooms  each 
with  bath.  Interior  finish  will  be  of 
pine  with  some  elm  panels  and  hard- 
wood floors.  There  will  be  an  auto- 
matic water  heater  in  each  apartment. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Wall  beds  are 
specified.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
APARTMENT  HOUSE  ALTERA- 
TIONS—2  story,  frame,  $10,000.  San 
Francisco.  Architect,  Clay  N.  Burrell, 
-Albany  BIdg.,  Oakland.  Owner,  J.  H. 
Dieckmann.  The  present  building  lo- 
cated at  the  corner  of  California  and 
Laguna  streets  will  be  altered  from  a 
flat  building  into  a  modern  apartment 
house.  When  complete  there  will  be 
eight  apartments  of  two  and  three 
rooms.  The  work  will  call  for  new 
interior  partitions.  Interior  finish, 
hardwood  floors,  plastering,  plumbing, 
electric  work  and  painting.  Exterior 
of  the  building  will  also  be  refinlshed. 
Plans   are   being  prepared. 

CHURCH— 2  story  and  base.  Class 
C  construction.  $60,000.  San  Francisco. 
Architect.  William  H.  Crim.  Jr.,  425 
Kearny  street.  S.  F.  Owners.  Second 
Church  of  Christ,  Scientist.  The  build- 
ing will  be  erected  on  property  at  the 
corner  of  Dolores  and  Cumberland 
streets,  and  lias  been  designed  in  the 
classic  style.  There  will  be  a  large 
main    auditorium    seating    SOO      people. 
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study  rooms  and  Sunday  scliool  rooms. 
Interior  finish  will  be  of  pine  with  or- 
namental plaster.  Plans  provide  for  a 
central  heating  system,  probably  steam 
heat.  Art  glass  windows  will  be  useB. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  nearly 
complete  and  figures  will  be  called 
shortly. 

CITY  HALI^4  story  and  dome. 
Class  A  construction,  $4,500,000.  San 
Francisco.  Architects.  Bakewell  & 
Brown.  251  Kearny  street,  .S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Plans  for  the  plastering,  metal  lath 
and  metal  furring  work  to  be  done  in 
the  new  City  Hall  have  been  complet- 
ed and  have  received  the  approval  of 
the  Board  of  Public  Works.  Plans  are 
now  out  for  figures  and  bids  will  be 
opened   on   May   6th. 

FLATS — 2  story  and  base,  frame, 
$3,000.  San  Francisco.  Architect,  none. 
Owner.  A.  P.  Buhman.  7  Shepard  street. 
•S.  F.  The  building  has  been  designed 
to  contain  two  flats  of  five  rooms  each 
and  will  cover  an  area  of  20  by  44% 
feet.  The  building  will  be  erected  on 
the  west  side  of  Codman  street  south 
of  Washington.  Interior  finish  will  be 
of  pine  and  redwood.  There  will  be 
open  fire  places  and  tile  mantels.  Bath 
rooms  and  kitchens  will  have  tile 
wainscot.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  In  the  hands  of  the 
owner  and  the  work  will  be  done  by 
IJay  Labor. 

FLATS— 2  story  and  base,  frame. 
$4,000.  San  Francisco.  Architect,  M. 
J.  Welsh,  22nd  and  Mission  streets,  S. 
F.  Owner's  name  withheld.  The  build- 
ing will  be  erected  on  Fourth  avenue 
in  the  Sunset  District,  and  will  con- 
tain two  modern  flats  of  five  and  six 
rooms.  A  garage  will  occupy  the  base- 
ment. Interior  will  be  finished  in  pine, 
redwood  and  elm  panels.  Hardwood 
Hoors  will  be  used  In  the  living  rooms 
and  dining  rooms.  Baths  will  have  tile 
wainscot  and  composition  floors.  Au- 
tomatic water  heaters  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

PLATS — 2  story  and  base,  frame, 
$5,000.  San  Francisco.  Archltect,none. 
Owners,  John  A.  Hoots  and  Son.  25i 
Kearny  street,  S.  F.  The  building  will 
be  erected  on  the  west  side  of  Ashbury 
street  near  17th.  covering  an  area  of 
25  by  64  feet.  There  will  be  two  flats 
of  five  and  six  rooms.  Interiors  will 
be  finished  in  pine  and  redwood  with 
hardwood  floors  in  the  principal  rooms, 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Automatic 
water  heaters  will  be  installed.  Exte- 
rior of  the  building  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  in  the  hands  of 
the  owners  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

FLATS — 2  story  and  base,  frame, 
$6,000.  San  Francisco.  Architect,  Ed- 
ward F.  Helms,  5th  avenue  and  Cali- 
fornia street,  S.  P.  Owner,  O.  E.  An- 
derson. The  building  will  be  erected 
on  15th  avenue  near  California,  having 
a  frontage  of  25  feet  and  a  depth  of 
S5  feet.  There  will  be  two  modern 
flats  with  garage  In  the  basement. 
Each  flat  will  consist  of  six  rooms  ari^ 
bath.  Interiors  will  be  finished  in  pine 
and  elm  panels  with  hardwood  floors 
in   the  living  rooms,   dining  rooms  and 
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reieption  lialls.  There  will  lie  open 
tire  places  In  each  living  room  with 
tile  or  brick  mantels.  Aiitoniatir  water 
heaters  will  be  installed.  Bath  rooms 
will  liave  tile  wainscot  and  composi- 
tion floors.  Exterior  of  the  house  will 
lie  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  the 
work    will    be    done    by    Day   Labor. 

FLATS — 3  story  and  base,  frame. 
»S.OOO.  San  Francisco.  Arcbite.t.  Paul 
F.  De  Martini.  2123  Powell  street,  S.  P. 
Owner.  Mr.  Shibeley.  The  liulldlne 
will  be  erected  on  Rich  street  near 
Fourth  and  has  been  designed  to  con- 
tain six  flats  of  four  and  five  rooms, 
interior  flnish  will  be  of  pine  n  nd  red- 
wood. There  will  he  open  fin-  places 
and  tile  or  stock  mantels.  Balh  rooms 
and  kitchens  will  have  tile  wainscot. 
Automatic  water  heaters  will  be  In- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic  and  sliiplap.  Plans 
are    now   being   prepared. 

FL.\TS — 2  story  and  base,  frame. 
$.5,000.  San  Francisco.  Architect.  Paul 
P.  De  Martini.  2123  Powell  street.  S.  P. 
Owner.  Mr.  Segale.  The  building  will 
be  erected  on  Pfeiffer  between  Grar.'* 
avenue  and  Stockton,  and  will  contain 
two  modern  flats  of  five  rooms  each. 
Interiors  will  be  finished  in  pine  and 
redwood.  Some  oak  floors  will  l.c  used. 
Automatic  water  heaters  will  Ije  in- 
stalled. There  will  be  open  (ire  places 
and  tile  or  brick  mantels.  Bath  rooms 
and  kitchens  will  have  tile  wainscot 
and  composition  floors.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing  prepared. 

FLATS — 2,  3  story  and  base,  frame. 
J4.000  to  tS.OOO.  San  Francisco.  Ar- 
cliitect.  Paul  F.  De  Martini.  2123  Powell 
street.  S.  F.  Owner'sn  ame  withheld. 
The  building  will  be  erected  on  Green- 
wich street  near  Powell.  Each  build- 
ing will  contain  three  flats  ranging 
from  tour  to  six  rooms.  Interiors  will 
be  finished  in  pine  and  redwood  with 
some  elm  panels  and  oak  floors.  There 
will  be  open  fire  places  and  tile  man- 
tels. Bath  rooms  and  kitchens  will 
have  tile  wainscot.  Automatic  water 
heaters  will  be  installed.  Exteriors 
will  be  covered  with  cement  plaster  on 
metal  lath  and  shiplap.  Plans  are  now 
being   prepared. 

FLATS  AND  STORES— 2  story  and 
base,  frame.  $5,000.  San  Francisco. 
Arcliitect.  M.  .1.  Welsh.  22nd  and  Mis- 
sion streets.  S.  P.  Owner's  name  with- 
held. The  building  will  he  erected  on 
.s^an  Bruno  avenue  and  has  been  de- 
Hats.  Flats  will  have  from  tour  to 
five  rooms  and  baths.  Interior  finish 
will  be  of  pine  and  redwood.  There 
will  be  open  fire  places  and  tile  man- 
tels.      Bath     rooms    and    kitchens    will 
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a  hot  water  supply.  Bath  rooms  will 
Iiave  tile  floors  and  wainscot.  Exte- 
rior will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

HOTEL — 6   story   and   base.     Class   B 
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heaters  will  be  Installed.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

HOTEIj — 4  story  and  base.  rein- 
forced concrete.  $25,000.  San  Fran- 
cisco. Architect.  Earl  B.  Scott,  Hum- 
boldt Bank  BIdg..  S.  F,  Owners.  Ed- 
ward Franks  and  Edward  Swift,  The 
building  will  be  erected  on  the  south 
side  of  California  street  west  of  Kear- 
ny. The  building  will  contain  about 
32  rooms  and  several  public  baths.  In- 
terior finish  will  be  of  pine  and  red- 
wood.     There    will    be    steam    heat   and 
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Architect.  Chester  H.  .Miller.  Dal3iel 
Bldg..  Oakland.  Owner's  name  with- 
held. The  building  will  be  erected  on 
Post  street,  having  a  frontage  of  25 
feet  and  a  deptli  of  68  feet.  Interior 
will  be  arranged  for  in  the  neighbor- 
hood of  7.5  guest  rooms,  a  large  per- 
centage of  which  will  have  private 
baths.  Interior  flnish  will  be  of  pine 
throughout.  There  will  be  an  offlce 
and  lobby  on  tlie  ground  floor.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice and  a  hot  water  supply.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Exterior  will  be  faced 
with  pressed  brick  trimmed  with  terra 
cotta.  Plans  are  nearly  complete  and 
figures  will  be  called  for  within  a  few 
days. 

HOTEL  ADDITION— I  story,  frame 
$3,000.  San  Francisco.  Architects.  Sal- 
fleld  &  Kohlberg.  Clunle  Bldg..  S.  F. 
Owner.  Leopold  Hirsch.  The  pres- 
ent one-story  frame  building  on 
Third  street  at  Folsom  will  be  altered 
and  an  addition  of  one  story  will  be 
constructed.  Upper  floor  will  be  ar- 
ranged for  rooms.  Interior  finish  will 
be  of  pine  throughout.  There  will  be 
a  hot  water  supply.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster.  Modern  plumbing  and  elec- 
tric work  is  specified.  Plans  are  com- 
plete  and    figures   are    being   taken. 

HOSPITAL  .SCREENS  —  Cost  not 
stated.  San  Francisco.  Architect.  City 
Department  of  Architecture.  Tempo- 
rarry  City  Hall.  S.  F.  Owners.  City  and 
County  of  San  Francisco.  Plans  are 
complete  for  furnishing  and  installing 
wire  window  screens  in  the  main  group 
of  the  San  Francisco  Hospital.  Bids 
are  being  taken  by  the  Board  of  Pub- 
lic Works  and  will  be  opened  on  May 
I3th.  An  official  proposal  appears  in 
another  column  of  this  Issue. 

RESIDENCE  —  2  story  and  base, 
frame.  $5,000.  San  Francisco.  Archi- 
tect. Charles  C.  Frye.  20  Montgomery 
street.  S.  P.  Owner.  Paul  Gerson.  The 
dwelling  has  been  designed  for  a  seven 
room   house    with    two   baths,   and    will 
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In  the  Jordan  Park  Tract.  Interior 
finish  will  be  of  pine  and  elm  panels. 
Hardwood  fioors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  open  Are  places.  Mantels  will  be 
of  tile  or  brick.  Bath  room  will  have 
tile  floor  and  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

SCHOOL — 2  story  and  base,  reTn- 
forced  concrete,  $110,000.  .San  Fran- 
cisco. Architect.  Houghton  Sawyer, 
Shreve  Bldg,.  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Plans  for 
the   new   Cooper   School,    which    is   to    be 
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Jones  and  Lombard  strets.  have  been 
completed,  and  are  now  out  for  fig- 
ures. The  building  will  be  of  rein- 
forced concrete  with  concrete  floors, 
stairways  and  corridors.  Metal  lath 
and  plaster  interior  partitions  will  be 
used.      There   will    be   steam   heat,   vac- 
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oiiiii  cleaning  and  program  clocks.  In- 
terior flnish  win  be  of  pine  with  maple 
floors  in  the  class  rooms.  Exterior  of 
the  building  will  be  faced  with  cement 
(blaster.  Bids  will  be  opened  on  May 
Bth  by  the  Board  of  Public  Works. 
Separate  bids  are  being  taken  for  t..e 
general  construction,  heating,  ventilat- 
ing, plastering  and  metal  lath  and  fur- 
ring, plumbing,  gas  fitting  and  electric 
work.  Official  proposals  appear  under 
another   heading   in   this   issue. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $15,000.  San  Francisco. 
Architect.  Arthur  G.  Scholz.  Phelan 
Bldg..  S.  F.  Owner.  John  Bayles.  The 
'■ullding  will  be  erected  at  the  south- 
east corner  of  Tllird  avenue  and  Hugo 
street,  having  a  frontage  of  35  feet 
and  a  depth  of  86  feet.  There  will  be 
a  total  of  twelve  suites  of  three  and 
four  rooms.  Interior  will  be  finished 
in  pine  with  some  elm  panels  and  oak 
fioors.  All  suites  will  have  wall  beds 
and     private    bath     rooms.      Plans    pro- 
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wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  subflgures  are 
being  taken  on  the  various  parts  of 
the    work. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $24,000.  San  Francisco. 
Architect,  E.  H.  Denke.  1317  Hyde 
street.  S.  F.  Owners.  Max  and  Dora 
Kolander.  The  building  will  be  erect- 
ed at  the  southeast  corner  of  Frank- 
lin and  Sacramento  streets,  covering 
an  area  of  39%  feet  by  79  feet.  There 
will  be  a  total  of  six  apartments  of 
three  and  four  rooms  with  private 
baths.  Interiors  will  be  finished  in 
pine,  redwood  and  elm.  Oak  floors  will 
be  used  In  the  principal  rooms.  Plans 
provide  for  steam  heat  and  a  hot  water 
supply.  Portable  vacuum  cleaners  will 
be  Installed.  All  apartments  will  have 
wall  beds.  Bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath.  A 
brick  veneer  base  will  be  used.  Plans 
have  been  revised  and  new  figures  will 
be  called  for  at  once. 

PLATS — 3  story  and  base,  frame. 
$6,000.  San  Francisco.  Architect.  E. 
H.  Denke.  1317  Hyde  street.  S.  F.  Own- 
er. Joseph  Jurisich.  The  building  will 
be  erected  on  the  south  side  of  Califor- 
nia street  west  of  Larkln.  covering  an 
area  of  25  by  65  feet.  There  will  he 
three  modern  flats  of  flve  and  six 
rooms.  Interiors  will  be  finished  In 
pine,  redwood  and  hardwood  veneer. 
Oak  floors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  open  fire 
places  in  the  living  rooms  with  tile 
mantels.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Au- 
tomatic water  heaters  will  be  Installed. 
ENterior    of    the    building    will    be    cov- 
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metal    lath.      Plans    are    complete    and 
rtfiures   are  being   taken. 

HOTEI^e  story  and  base,  rein- 
forced concrete.  $40,000.  San  Francis- 
co, Architect.  Arthur  G.  Scholz.  Phe- 
lan Bldg..  S.  P.  Owners.  Burnett  Es- 
tate. The  building  will  be  erecle.l  on 
Clementina  street  between  TliinI  and 
Fourth  streets,  and  will  have  a  front- 
age of  40  feet  and  a  depth  of  60  feel 
There  will  be  two  stores  on  the  flr.j* 
floor  besides  the  hotel  office.  Upper 
floors   will   contain   a    total   of   70    rooms 
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Plans    provide    for    steam    heat,    eleva- 
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tor    service    ana    a    hot    water    ?"|.|jly. 

134$ 

Bath    rooms    will    have    tile    fln,,i-    and 
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wainscot.      Exterior    of      the      liuilcllng 

will    be    faced    with    cement    plaster    in 
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Imitation    of   cut    stone.      Plan."    are    be- 

ing   prepared. 
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RESIDENCE   —    :.'      story      and     base. 
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frame.   JIO.OOO.     .'^.m    Francisco.     Archi- 
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tect.  H.  H.  Gutter:  ..;    SO  Post  street,  S. 

F.     Owner,  T.  T.  Jlosby      The  dwelling 
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will   be  erected   nn    San   Luis   street    in 
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St.    Francis    Wood,    and    has    been      de- 

signed    to    contain    nine    rooms,       two 
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baths    and    sleeping      porch.       Interior 
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flnish    will    be    of    pine,    redwood      and 

hardwood.      Hardwood    floors    will      be 
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used    in    the    living    room,    dining    room 

1369 

and  reception  ball.     There  will  be  fur- 

nace heat  and   open   fire   places.      Man- 
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tels    will    be    of   tile   and    brick.      Batn 
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rooms   will    have   tile   floors   and    wain- 

scot and  will   be   equipped   with    show- 
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ers.      Automatic    water    heaters    will    be 
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installed.     A  garage  will  also  be  erect- 
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ed    on    the    property.      Exterior    of    the 

dwelling   will   be   covered    with    cement 
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plaster  on  metal  lath.     Plans  are  being 

prepared. 
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THEATRE    AND    STORES — 1       story 
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and    base,    frame    and    plaster,    Jlo.OOO. 
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San    Francisco.      Architect.    Charles      J. 

Rousseau.  46  Kearny  street.  S.  F.  Own- 
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er's  name  withheld.     The  building  will 
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be  erected  on  Scott  street  near  the  Ex- 

position   grounds,    and    will    cover      an 
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area  of  60  by  100  feet, 
three  stores,  a  saloon  and  a  motion 
picture  theatre.  Interior  of  the  build- 
ing will  be  finished  in  pine  with  orna- 
mental plaster  nn  the  theatre.  Special 
electric  work  will  be  required.  Pat- 
ent store  fronts  are  specified.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Working  drawings  are  complete  and 
figures  will  be  taken  in  about  a  week. 
STORES  AND  LOFTS— 6  story  and 
base,  brick  and  steel,  $75,000.  San 
Francisco.       Architect.      Alfred     Henry 
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1339 
1340 
1341 
1342 
134S 


Building:  Contracts   .^nardt'd, 

S.*\'     KIIWCISCO    COtlNTV. 

Owner  Contrat'lor 

!     Banner     Johnson 

!     Guerrero     Nelson 

I     Same     Same 

)     Same     Same 

Same     Same 

Same     Same 

Same     Same 

De   Gear    Hantzsche 

Erhenboerst      Owner 

Cort     Ranklin 

Simpson      Simpson 

Drleschman    Owner 


Jtnit. 

3300 
2600 
2000 
2000 
2000 
2000 
2000 
2665 
SOO 


3400 
2150 

25000 
3500 
5000 
5000 
4700 

17087 


7000 
460 
2200 
2000 
1196 
3000 
1000 
4500 

13216 
1850 

12000 
4850 
6440 

llOOU 
4500 
300O 
6000 

15000 


2180 
10150 
10880 
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Hiiliniai,     Buliman 

Dilloii     iloise 

No    Per    I->rug Owner 

Sjostrom     Sjostrom 

Hooker    Van   Sant 

Taristo     Peri 

Crocker     Crocker 

Eekin     Schaffer 

Owens     Barrett 

Horgan     Oakley 

Sankstrom     Hatch 

Hendrix     Hendrix 

Conlin     Mahony 

Hirsch     Moller 

Knock     Tilson 

Raymond     Harder 

Johnson     Demarais 

Garin     Brandon 

Cuneo     Cuneo 

Bleily     Anderson 

Hoots     Hoots 

Pegel     Pegel 

Hadeler     Beach 

Suev    Wing    Stevens 

Hueter    S  F   Elev 

De    Martini    Cuneo 

Whittell     Sarraillc 

Mackillop     Mackillop 

McKinnon     McKinnon 

Scoble     Scoble 

Hartley     Coburn 

Hersko     Zane 

Hooper     Hooper 

Baulx      Smith 

Stanaban      Stanahan 

Yellowstone     Bernard 

Schmidt     Finlayson 

Witte     Kress 

Schindler     Stevenson 

Gt   Wn    Power Pahl 

Hageman     Terrill 

Flood   Cal  Art  Metal 

Same     Colusa 

Riddle     Wallen 

Cove     Eraser 

Coleman     .■ Sinnott 

Butler  '  '.'.'.'.'.'.'.'.Stockholm 

Pen    Realty    Stockholm 

Butler     Stockholm 

Levy     Fletcher 

Martin     Sarraille 

Hadeler     Filippis 

Mullins     McCausIand 

Klute     Mohler 

Same     Same 

Nat*l    Ice    Nafl    Ice 

Cummings     Rednall 

Crlmmins     Costello 

Roeder     Roeder 

Dwyer     Curry 

Cambell     ...Anderson 

Anderson     Anderson 

Same     Same 

Flood     Brady 

Nelson     Nelson 

Urban    Rlty     Owner 

Fleurtt     Pleurtt 

Treable     Gillespie 

Sherman     McQaffigan 

O'Connor     Beckwith 

Galland      Butte 

McDonald     Schroder 

Junge     Montrouil 

Witte      Kirsten 

Vallejo    St.    Ppty.  .Rolandl 

Same     Koch 

Edmonds     Johnson 

Morris     Fletcher 

Jordan      iRlddle 

Leigh      Schultz 

Nyman     Nyman 

Lapham     Lapham 

Bruguiere     Bruguiere 

Citv     Elec     Rainey 

URR    URR 

Brown      Brown 

Dorn     Mentzel 

Maher     Maher 

Anderson     Anderson 

White     Huntington 

Lichtensteln     Scott    Co 

Delsoe     Wygant 

May     May 

Marin     Co     Prod.  .Williams 

Benz     Darbeck 

Langhorne     ..  . -Brockhage 

Baetens     Baetens 

Krucovsky     .  . .  .Cavaglierl 

Monson     Monson 

.=!ame     Same 

Southern    Pacific     ..Owner 

Frey      Frey 

Cerrutti     CerruttI 

O'Connor     Maclnnis 

Paciflc    Co     Braas 

Greater    City     Grahn 

Kreng      .McClenahan 

Casey      Henry 

Grannis     '. Grannis 

Same     Same 

Same     Same 

Same     Same 

Same     Same 


1400 
1401 
1402 
1403 
1404 
1405 
1406 
1407 
1408 
1409 
1410 
1411 
1412 
1413 
1414 
1415 
1416 
1417 
1419 
1418 
1420 
1421 
1422 
1423 
1424 
1425 
1426 
1427 
1428 
1429 
1430 
1431 
1432 
1433 
1434 
1435 
1436 
1437 
1438 
1439 
1440 
1441 
1442 
1443 
1444 
1445 
1446 
1447 
1448 
1449 


1453 
1454 
1455 
1456 


ii:i-J2l  \V  SIXTEENTH  AVE  7S-1I  .\ 
Clement  N  25xW  120.  All  work  for 
two-story  and  basement  frame  resi- 
dence. 

Owner Margaret  Bunner. 

Architect  . .  .None. 

Contractor.  .Joel     Johnson.     110     Jessie. 
San   Francisco. 

Filed  Apr.  IS,  '14.     Dated  Apr.  13,  '14, 

Roof   on    (825 

Brown    coated    825 

Completed    825 

Usual    35    days 825 

TOTAL  COST.  13300 

Bond.   JI650.      Sureties.    N.   F.   Nielsen    & 

K.  V.  Lacey.     Limit,  65  days  after  Mar, 

20.      Forfeit,    none.      Plans    and    specifi- 
cations, none. 

(1333)  N  TWENTY-THIRD  87  E 
Douglas.  One  and  one-balf-story  and 
basement    frame    dwelling. 

Owner Guerrero   Realty  Co..      2565 

Mission.  San   Francisco. 

Architect  .  .  .None. 

Contractor.  .Emil   Nelson.  580   .lersey. 


3135 
2000 
8377 
2250 


2400 
7160 
6000 
3000 
1100 
2750 
1000 
450 
400 


1800 
6000 
1000 


2600 
1800 
1800 
30001) 


700 
6000 
6000 
6000 
6000 
8000 


San  Fra 


COST.  $2600 


(1334)      Si:       DOUGLASS      AND      23RD. 

One  and  one-half-story  frame  dwlg. 

Owner Guerrero   Realty   Co..      2«65 


1335)  E  DOUGLASS  23  N  TWENTY- 
third.  One  and  one-half-story  and 
basement    frame   dwelling. 

inner Guerrero  Realty  Co..     2565 

Mission.  San  Francisco, 
architect  . .  .None. 

•ontractor..Emil     Nelson.    580     Jersey, 
San    Francisco. 

COST.    12000 


1336) 


DOUGLASS  46  N  Twenty- 
third.  One  and  one-half-story  and 
basement    frame    dwelling. 

iwner Guerrero   Realty  Co..     2B65 

Mission.  San  Francisco, 
irchitect  . .  .None. 

■onti-actor.  .Emil     Nelson.   580     Jersey, 
San    Francisco. 

COST,    $2000 


(1337)  E  DOUGLASS  69  N  Twenly- 
third.  One  and  one-half-story  and 
basement    frame    dwelling. 

Owner Guerrero   Realty   Co..      2565 

Mission,  San  Francisco. 
-Architect  ..  .None. 

Contractor.  .Emil     Nelson.   580     Jersey, 
San    Francisco. 

COST.   J2000 


(1338)  E  DOUGLASS  92  N  Twenty- 
third.  One  and  one-half-story  and 
basement    frame   dwelling. 

Owner Guerrero  Realty  Co.,     2d65 

Mission,  San  Francisco. 
Architect  . .  .None. 

Contractor..  Emil     Nelson,   580     Jersey, 
.San     Francisco. 

COST.    $2000 

(1339)  W  TWENTY-SECOND  AVE 
150  N  Anza.  One  and  one-half-story 
and   basement   frame   dwelling. 

Owner Philip   J.    De   Gear.    347    3rd 

Ave.,   San   Francisco. 

Architect  ..  .None. 

Contractor.  .Hantzsche     &   McKay.    52S 
31st   Ave..    San    Francisco. 

COST,   $2665 
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NEW  EDIFICE  FOR  FIRST  HEBREW  CONGREGATION 
Oakland,  Cal. 


Q.  Albert  Lansburgh,  Architect 
San  Francisco 


Building  and  Industrial  News 
April  29,  1914 


NEW  BELGRAVIA  APARTMENT  HOUSE 
San  Francisco 


Frederick  H.  Meyer,  Architect 
San  Francisco 


Building  and  Industrial  News 
April  29,  1914 


PLATE  B 


Wc.lnesday.      Apiil       29,      lull, 

(1340)  NW  ATHENS  AND  I'EHU. 
One-story   and   basement   frame  dwlg. 

Owner Mrs.      Annie      Erheiilioerst, 

75    Athens,   San    FriLii.isco. 
Architect  .  .  .None. 
Diiy's   work.  CO.ST.    $S00 

(1341)  ELLIS  NEAR  STOCKTON.  Lay 
deafening  felt  and  hair  insulator. 

Owner Cort   Theatre,    Premises. 

Architect  .  .  .None. 

CDnlractor.  .C.  D.  Rankin,  7LM  Oougii, 
San    Prancisco. 

COST,    }4I)0 

(1342)  NO.  940  POTRERO  AVE.  Add 
two  rooms,  new  foundations  and  rat 
proof. 

Owner James    Simpson,    451    Edin- 

burgli,    .San    Francis.,,. 
Architect  . .  .None. 
Day's    work.  COST.    Jtllll 

(1343)  SANCHEZ  NO.  66  (rear).  Re- 
move frame  and  replace  with  brick 
walls. 

Owner W.       F.  Drlescbman.       29 

Eureka,  San   Francisco. 
Architect  . .  .None. 

Day's  work.  COST,  $900 

11344)    W   CODMAN   77-6   S  'Washington. 

Two-story    and    basement    frame    (2) 

flats. 

owner A.    P.    Buhman,    7    Sliepard, 

San  Francisco. 
Arcbillect  .  .  .None. 
Day's  work.  COST.   J3000 

(1345)  NO.    720      MARKET.         Electric 

Owner Tom    Dillon,    Premises. 

Architect  .  .  .None. 

Contractor.  .Molse-Kllnkner,  1212  Mar- 
ket, San  Francisco. 

COST,  S400 

(1346)  NO.  J53  MARKET.  Extend 
show  windows. 

Owner No     Percentage     Drug     Co., 

Premises. 
Arcliitect  .  .  .None. 
Day's   work.  COST.    »400 

(13471      NO.    183    SIXTH.      Install    bake 

Owner Otto    Sjostrom.    Premises. 

Architect  . .  -None. 

Day's  work.  COST.  $500 

(1348)  NO.  511  GOLDEN  GATE  AVE. 
Replace  wood  floor  in  garage. 

Owner R.   G.    Hooker,   503    Market, 

San   Francisco. 
Architect  .  .  .None. 
Contractor.  .Van      Sant-Houghton       Co., 

503   Market,   S.   F. 

COST,    $750 

(1349)  "W  WHEAT  50  S  Paul  Ave.  Add 
two  rooms  and  alter  dwelling. 

Owner G.    Taristo,    491    Greenwich, 

San    Francisco. 
Architect  ...-None. 
Contractor.  .A.       Peri,    491       Greenwich, 

San    Francisco. 

COST.    $500 

(1350)  \V  STOCKTON  90  N  Sutter. 
Construct   store   building. 

Owner Crocker  Estate  Co..  Crock- 
er  Bldg.,   San   Francisco. 

Ai-chitect  ...Edw.  T.  Foulkes.  Ills 
Crocker  Bldg.,  S,  F. 

Day's   work.  COST,    $850 
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lia.'ll)  OTIS,  bet.  Duboce  Ave  and 
Herman.  Addition  of  six-story  and 
basement  reinforced  concrete  storage 
building'. 

Owner '.Martin       Bekin.     190       Otis, 

San    Francisco. 
Arcl]itect  ..  .Industrial      Eng.    Co.,      519 

California,    San    Francisco. 
Contractor.  .W.   A.  Schaffer. 

COST.    $30,000 
NOTE: — lob   started. 

(1352)  SW  BROAD'«'Ay  AND  FRONT 
Finish    floor    in   basement. 

Owner Owens   &   Vuger. 

Ai'chitect  . .  .None. 

Contractor.  .Barrett    &    Hilp,    422    Shar- 
on Bldg.,  S,  F. 

COST,    $4  50 

(1353)  SW  MISSION  &  TWBNTY- 
Third.     Alter  front  and  change  store. 

Owner H.  C.  Horgan,  2601  Mission, 

San  Francisco. 
Ai-chitect  . .  .None. 
Contractor.. Oakley      &    Co.,    Inc..      1420 

Powell,  San  Francisco. 

COST.     $400 

(1354)  NOS.  3116-3118  WASHINGTON. 
Raise  and   repair  dwelling. 

Owner B.  A.  Sandstrom,  Premises. 

Arcliitect  .  .  .None. 

Contracaor..H.    L.    Hatch.    4439    Geary, 

COST.   $500 

(1355)  NO.  109  TAYLOR.  Install 
brick  range. 

Owner J.  D.  Hendrix  (Lessee),  109 

Taylor,  San  Francisco. 
Architect  ...  .None. 
Day's   work.  COST,    $500 

(1356)  SW  MARY  AND  NATOMA. 
Three-story  and  basement  brick  lofts 

Owner Jas.    Conlln,     410      Natoma, 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .Mahony    Bros.,    923   Crocker 

Bldg..    San    Francisco. 

COST,    $12,000 

(1357)  SW  FOLSOJH  AND  THIRD.  Add 
one-story   lofts  to  frame  building. 

Owner L.    Hirsch,    185      Stevenson. 

San   Francisco. 

Architect  . .  .None. 

Contractor.  .R.    W.    Moller,    185    Steven- 
son, San   Francisco. 

COST,  $3000 

(1358)  N  EDDY  90  E  Scott.  Two- 
story    and    basement    brick    laundry. 

Owner Isaac  Knock,  Susanville. 

Arcliitect  . .  .None. 

Contractor.  .J.    E.    Tilson,      ISO      Jessie, 
San   Francisco. 

COST,    $4400 

(1359)  S  SHIPLEY  IS  W  Elizabeth. 
Two-storj-  and  basement  rame  (5) 
flats. 

Owner Wm.   Raymond,   40  Shipley, 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .John    Harder.    40      Shipley. 

San  Francisco. 

COST,    $31    0 

(1360)  W  TEXAS  150  N  20th.  One- 
story   and  basement  frame  dwlg. 

Owner Albert  Johnson.  315  Texas. 

San    Francisco. 
Architect  .  .  .None. 
Contractor.  .B.  W.  Demarais,  732  Texas, 

S.    P.  COST.    $2150 


1)  NE  CLAf  &  LEAVENWORTH, 
nr-story  and  basement  brick  (9) 
ai-tments    and    stores. 

er E.    A.    Garin,    Premises. 

itect  . .  .None. 

factor.  .Brandon  &  Lawson.  Hearst 
Bldg.,   San    Francisco. 

COST,    $25.0011 

2)  W   BAKER  62-6  S  Filbert.  Two 
)ry  and  basement  frame  (2)  flats, 
er Louise  Cuneo,   1243  Laguna 

San  Francisco, 
litect  .  .  .John    F.    Haner,    S579    19th, 

San  Francisco, 
s   work.  COST.   $3500 


(1303)  E  FIFTEENTH  AVE  50  N  Cal- 
ifornia N  25  E  102-6  —  W  102-6.  All 
worl^  for  two-story  and  basement 
frame  flats. 

Owner Katharine      Evelyn      Bleily 

and  Carrie  W.   Bleily. 

Arcliitect  . .  .None. 

Contractor.  .O.    B.    Anderson,    215    10th 
Ave.,  San  Francisco, 

Filed  Apr.  20,  14.     Dafed  Mar,  28.  '14, 

Roof   on    $1375 

1st  coat  plaster  on 1375 

Completed   and   accepted 1375 

Usual   35   days 1375 

TOTAL  COST,  $5500 

Bond,    none.      Limit.    90    days.      Forfeit. 

none.     Plans  and  specifications  filed. 

(1364;  W  ASHBURY  110  S  17tb.  Two 
stoij    and  basement  frame  (2)   flats. 

Owner John    A.    Hoots    &    Son.    251 

Kearny,    San    Francisco. 
Architect  . .  .None. 
Day's   work.   .  COST,   $5000 

11365)      N    GEARY    30    W    Jordan      Ave. 

Two-story  and  basement  frame  dwlg. 

Owner Frank  Pegel,  366  10th  Ave.. 


Architect  . .  .None 
Day's    work. 


COST.    $4700 


(1366)  W  MISSION  25-6  N  17th  N  39-G 
xW  70.  All  -K-ork  for  three-story  and 
basement      frame      apartments        and 

Owner C.   Hadeler.     2094     Mission. 

San  Francisco. 
Architect  ..  .M.       Mattanovich,       Hewes 

Bldg..   San    Francisco. 
Contractor.  .Beach  &  Hefternan.  Hewes 

Bldg.,  San  Francisco. 
Filed  Apr.  20,   14.   '  Dated  Apr.   18.  '14. 

1st    floor   joists   in    place $2000.00 

Frame   up    3600.00 

Enclosed    ready    for   lathing..    3600.00 

Brown    coated    3615.00 

Completed    and    accepted 4172.75 

TOTAL  COST,  $17,»87.00 
Bond.  none.  Limit,  100  days.  Forfeit. 
$S.     Plans  and  specifications   filed. 

(1367)  W  GRANT  AVE  89-6  N  Wash- 
ington N  48xW  137-6.  Alterations  to 
2nd  and  3rd  stories  of  three-story 
Class  ''C"  building. 

Owner The      Suey    Wing      Society. 

Premises. 
-Arcliitect  .  .  .None   . 
Contractor. -Brandt  &  Stevens.     Hearst 

Bldg.,    San    Francisco. 
Filed  Apr.  20.  '14.     Dated  Mar.  17.  '14. 

Plastering   done    $90S 

(Completed   and  accepted 90S 

rsual   35   days 909 

TOTAL  COST.  $2725 
Bond.  none.  Limit,  45  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(136SJ  BUSH  XEAU  POLK.  One  com- 
plete elevator  for  garage. 

Owner E.    U    Hueter.    S16    Mission. 

S.   P.  by  Ferguson  &  Locke 
Company. 
Architect  ...Zanolini      &      Jewett,      604 

•Montgomery,  S.  F. 
Contractor.  .San  Francisco  Elevator  Co. 
860  Folsom,  San  Francisco. 
Filed  Apr.  20.  '14.     Dated  Apr.  14.  '14. 

Overheads   and   guides   in $431.25 

■Machine    delivered    431.25 

Accepted     431.25 

Usual   35   days 431.25 

TOTAL  CO.ST,  $1725.00 
Bond,  none.  Limit.  6  weeks.  Forfeit, 
none.     Specifications   only   filed. 

(1369)  W  BAUER  AVE  300  N  Mission 
26-10x101.  All  work  for  one-story 
and  basement  frame  cottage. 

Owner Giovanini  De  Martini. 

Architect  . .  .None. 

Contractor.  .Andrea   De   Benedetti     and 
G.  Cuneo,  20  Cotter.  S.  P. 

Filed  Apr.  20.  '14.     Dated  Apr.   18,  '14, 

Rrame  up  and  roof  on 

Rough  coat  plaster  on 

Completed    and    accepted 

Usual   35  days 

TOTAL  COST.  $1750 

Bond.    none.      Limit,    90   days.      Forfeit, 

none.     Plans  and   specifications   filed. 

(1370)  N  SACRAMENTO  160-5  E  Jones 
E  22-1  IxN  120.  All  work  except 
painting  for  one-story  frame  resi- 
dence. 

Owner Whittell    Realty     Co..      166 

Geary,  San  Francisco. 
Architect  ...W.  L.  Schmolle.   166  Geary. 

San    Francisco.. 
Contractor.  .Sarraille      &    Lagomarslno. 
2115  Powell.  San  Francisco. 
Filed  Apr.  20,  '14.     Dated  Apr.  17.  •14. 

Frame    up    $639 

Finish    coat    plaster   on 639 

Completed    and    accepted 639 

Usual    35    days 639 

TOTAL  COST,  $2556 
Bond.  $1278.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  75 
days.  Forfeit.  $10.  Plans  and  specifi- 
cations  filed. 

NOTE:— 1st  report  .4pr.  13,  No.  1224. 

(1371)  E  SIXTH  AVE  163  S  Anza. 
Three-story  and  basement  frame  (6) 
flats. 

Owner A.      .Mackillop,      634      Anza. 

.San    Francisco. 
.Architect  . .  .None. 
Day's   work.  CO.ST.    $9000 

(1372  S  MORSE  437  N  Lowell.  One- 
story  an)d   basement   frame  dwlg. 

Owner Dougal       McKinnon  .      985 

Hampshire.    San    Francisco. 
Architect  ...None. 
Day's  work.  COST.  $400 

(1373)  SE  CALIFORNIA  AND  IITH 
Ave.  Two-story  and  basement  frame 
(5)   flats. 

Owner Thos.  Scoble.  363   Uth   Ave., 

San   Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San   Francisco. 
Day's   work.  COST,    $70(1(1 

(13741      NO.       126    FIFTEENTH       AVE. 

Shinglf    dwelling   and    add    bath    and 

toilet. 

Owner Roland   E.   Hartley,   Prem. 

Architect  .  .  .None. 

Contractor.   Ira    W.    C^burn.    Inc.,    602 
Hearst  Bldg.,  S.   F. 
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Architect  ..  .Matthew    O'Brien,    OS  Post, 

San   Francisco. 

Contractor.. Geo.      Bernard.    3384  16th, 

S.   F.                        COST.  $1000 

(1380)  E  FILLMORE  77-6  S  Filbert  S 
30xE  S7-6.  All  work  except  grates, 
tiles,  gas  and  electric  fixtures,  shades 
and  painting  for  alterations  and  ad- 
ditions to  two-story  frame  into  store 
and  flats. 

Owner.. R.  W.  and  Geo.  H.  Schmidt. 
3063   Fillmore.   S.    F. 

Architect  ..  .\V.    Mooser.    Nevada    Bank 

(1375)  NO.  460  MCALLISTER.  Gen- 
eral   repairs    to    factory. 

Owner S.    Hersko.    377    McAllister, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .W.  B.  Zane.  114  Russ.  .j.  F. 
COST.    $22011 

(1376)  NO.  2020  HOWARD.  Remove 
partitions,  concrete  floor  and  repairs. 

Owner G.   W.   Hooper,   Premises. 

Architect  .  .  .None. 

Days'  work.  COST,  $200(1 

(1377)  NO.  3128  SACRAMENTO.  Raise 
repair  and  alter  laundry. 

Owner V.   Bauix,  3478  Sacramento, 

San   Francisco. 
.\rchitect  .  .  .None. 
Contractor.  .W.  amith,  428  Collingwood. 

San   Francisco. 

COST,    $ll!iil 

(137S)      NO.       619    ARGUELLO      Bl-VD. 

Raise,    addition    and    alter    dwelling. 
Owner Mrs.     F.    E.    Stanahan.    602 

1st     National     Bank     Bldg., 

San     Francisco. 
Architect  ..  .Bernard   J.   .loseph.    602    1st 

National    Bank    Bldg..   S.    F. 
Day's  work.  COST.  $3000 

(1379)  NO.  22  .MONTGOMERY.  Altera- 
tions. 

Owner Yellowstone    Saloon.    Prcm, 

Bldg.,   San    Francisco 
Contractor.. M.  M.  Finlayson.  2429  Val- 

lejo.  San  Francisco. 
Filed  Apr.  21,  14.     'Dated  Apr.   13,  '14. 
On   1st  and   15th   of  each  month     75% 

Usual    35    days.... 25% 

TOTAL  COST,  $4500 
Bond,  $2250.  Sureties,  Jno.  Cassaretto 
and  F.  G.  Eickhorst.  Limit.  90  days 
after  Apr.  15.  Forfeit,  $10.  Plans  and 
specifications  filed. 


(138!)  NE  ELEVENTH  AVE  &  GEAR  i 
E  32-6xN  100.  All  work  except 
plumbing,  painting,  electric  worK, 
shades,  grates  and  light  fixtures  for 
three-story  and  basement  frame 
stores    and    apartments. 

Owner Mrs.      Bertha      Witte.      23S 

CoUingwood.   S.   F. 
Architect  ...E.  A.  Neumarkel.  948  Mar- 
ket.   San    Francisco. 
Contractor.  .S.    B.    Kress.      2039      Green, 

San    Francisco. 
Filed   Apr.   21.  '14.     Dated  Apr.  21.  '14. 

2nd   floors  joists  laid $2470 

Ready    tor   plaster 2470 

Plastering      done      and      standing 

finish    on     2470 

Completed   and   accepted 249.'* 

Usual   35   days 3310 

TOTAL  COST.  $13,215 
Bond.  $6650.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  100 
days.  Forfeit.  $15,  Plans  and  speci- 
fications  filed. 


Wednesday.      April       29.      Id  I  I. 

(1382)  S  WOOLSBY  30  E  Girard  S  100 
xE  25  ptn  Blk  7  University  Md  .Sur- 
vey. All  work  for  one-story  and 
attic  frame  cottage. 

Owner Bernhard         and  Bertha 

Schlndler,   150   Noe,  S.  F. 
Architect  ..  .Stevenson     &     Gowan,     112 

Girard,  San  Francisco. 
Contractor.  .Stevenson     &     Gowan,   112 

Girard.  San  Francisco. 
Filed  Apr.  21,  14.     'Dated  Apr.  15,  '14. 

Frame    finished    $575 

Brown    coated    425 

Completed   and   accepted 425 

Usual    35    days 425 

TOTAL  COST,  $1850 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans   and   specifications   flled. 

(1383)  ACROSS  BAl  OF  SAN  FRAN- 
cisco  from  Oakland  to  San  Francisco. 
Lay  a  3  conductor  submarine  cable 
21,600   feet   long. 

(Jwner Great    Western    Power   Co., 

233  Post,  San  FrancLscn. 
Architect  . .  .None. 
Contractor.  .A.     J.  Pahl,     37  Stevenson, 

.San    FraMCisco. 

Filed   Apr.   21,   '14.      Dated   Apr.   8,   '14. 

$1800  to  be  paid  upon  laying  and 

completion   of  every  4   lengths  of 

said    cable    

Usual    35    days,    balance $4800 

TOTAL  COST,  $12,0(1(1 
Bond.  $6000.  Surety,  Aetna  Accident  & 
Liability  Co,  Limit,  forfeit,  none. 
Specifications  only   flled. 

(1384)  E  BAKER  87-6  S  Bush  25x100. 
All  work  or  two-story  and  basement 
frame  flats. 

Owner H.  M.  Hagemann,  1529  Pine 

San  Francisco. 
.\rchitect  . .  .None. 
Contractor.. W.   A.     and   C.   C.     Terrill. 

3631    17th.   San   Francisco. 
Filed  Apr.  21,  '14.     Dated  Apr.  21.  '14.' 

Frame    up    $1211 

Brown   coated    1212 

Completed  and   accepted 1212 

Usual   35   days 1215 

TOTAL  COST,  $4850 
Bond.  $2425.  Sureties.  W.  B.  Morris  & 
C.  J.  Hlllard.  Limit,  100  days.  Forfeit, 
none.     Plans   and   specifications   flled. 

(1385)  N  BROADWAY  6S-9  W  Webster 
W  148-9XN  275.  Bronze  fence  and 
gates  also  eight  bronze  balconies  for 
residence. 

c^wner. . .  .  Jas.  L.  Flood.     Flood     Bldg.. 

San  Francisco. 
Architect  ..  .Bliss      &      Faville,    Balboa 

Bldg.,   San   Francisco, 
Contractor.  .California  Artistic  Metal   & 

Wire   Co.,    365    7th,    S.    F. 
Piled  Apr.  21,  '14.     Dated  Apr.  13.  '14. 

On   1st  of  each  month r5% 

Usual   35  days,   25% $1610 

TOTAL  COST,  $64-10 
Bond,  $3220.  Surety.  National  Surety 
Co.  Limit,  90  days.  Forfeit,  $50.  Plans 
and  specifications  filed. 

(13S6)  TENNESSEE  MARBLE  AND 
granite  work  for  fences,  curbing  and 
light   balconies   on   above. 

Contractor.  .Colusa      Sandstone      Co..    3 
Potrero  Ave..  S.  F. 

Filed  Apr,  21.  '14.     Dated  Apr.  13,  '14. 

Payments    same    as    above 

TOTAL  COST,    $11,000 

Guaranty      bond    in      favor    of      owner. 

Sureties,  F.  E.  Knowles  and  Abel  Hos- 

mer.      Limit.    4    months.      Forfeit,      $50. 

Plans  and  speciflcatlons  flled. 


WfdiiesJay.     Aiiril       VJ,      I'JH, 

CI3S7)  W  JORUAN  AVK  333-4  S 
Euclid  Ave  W  120  N  33-4  E  120  th 
33-4  to  beg.  All  work  except  grad- 
ing and  heating  for  two-slory  and 
Ijasement   frame   residence. 

Own'-"' L.     V.     Riddle,     201     Eucird 

Ave..    San    Francis.-,,. 
Architect  ..  .O'Brien    Bros.,    Inc.,    Clunie 

BIdg..    San    Francis,,,. 
Contractor.. A.  M.  Wallen,   U>i3  Waller, 

San   Francisco. 
Piled  Apr.  21,  '14.     Dated  Apr.  20,  '14, 

2nd   story   joists   set j  S44 

Building    roofed    and    enclosed..      844 
Brown   coated   and   plumbing  .ind 

electric    work    roughed    in 844 

Completed   and   accepted....  843 

usual   35   days „25 

TOTAL  COST,  14500 
Bond,  none.  Limit,  90  days.  I'^orfeit, 
?.=i.     Plans  and  specifications  nir-d. 

(13,S.S1  \v  EIGHTH  AVE  273  S  .Judah. 
Two-story  and  basement  fr.-ime  resi- 
dence. 

0«'ner .M,ss  Emily  Cove.   niiJB   17th 

Sun    Francisco. 
Architect  ...G.  A.  Fisher,   291S  Il,,mingo 

Ave.,    Berkeley. 

Contractor.  .W.   H.     Fraser,      fi,",,s     Fell, 

San    Francisco. 

COST,   13000 

(13801      W      RAUSCH      73    S      Howard. 
Three-story  and   basement   frame    (6) 
flats. 
Owner Daniel  C.  Coleman,   Knick- 
erbocker   Hotel.,    Ta.\lor    & 
Post,    San    Francisc, 
Architect  ,.  .'Wni.    Beasley,    127      .Mont- 
gomery,   San    Francisco. 
Contractor.. R.    Sinnott,    127    Montgom- 
ery, San  Francisco. 

COST,    15000 

(1390)  S-W  HO-WARD  &  RAUSCH. 
Three-story  and  basement  frame  (12) 
tour-room    flats. 

Owner Edward        and        Margaret 

Coleman. 
Architect  ..  .Wm.     Beasley,     127     Mont- 
gomery,   San    Francisco. 
Contractor.  .R.    .Sinnott,    127    Montgom- 
ery, San  Francisco. 

COST,    fl5,000 

(13911  SW  PINE  AND  POLK.  Two- 
story  and  basement  Class  "C"  stores. 

Owner Mrs.    Emma    Butler,    Butler 

Bldg.,  San  Francisco 
Architect  ..  .Reid       Bros.,       105       Mont- 
gomery,   San    Francisco. 
Contractor.. Stockholm     &     Allyn.     Mo- 
nadnock    Bldg.,   S.   F. 

COST,   J4000 

(1392)  NE  GEARY  AND  PILL.MORE. 
Two-story  and  basement  brick  stores 
and  hotel. 

Owner Peninsular    Realty    Corpo- 
ration,   Butler   Bldg.,   S.   F. 

Architect  ,,  .Reid       Bros.,       105      Mont- 
gomery,   San    Francisco 

Contractor.  .Stockholm     &     Allyn.      Mo- 
nadnock    Bldg.,    S.    F. 

COST,    $50,000 

(1393)  E  STEINER  70-6  N  Sutter.  One 
story  and  basement  brick  storage 
building. 

Owner Emma      G.    Butler,      Butler 

Bldg..   San   Francisco. 

Architect  ..  .Reid      Bros.,       105       Mont- 
gomery.  San  Francisco. 

Contractor.  .Stockholm     &     Allyn,     Mo- 
nadnock   Bldg.,  S.   F. 

COST,    J5000 
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(Ili'Jl)  w  TIIIKJ)  73  N  Harrison,  One 
story    frame    (2)    stores. 

Owner M.    Levy. 

Architect  ...Sidney   B.  Newsom,   Nevada 

Bank    Bldg,,  S.   P. 
Contractor..,!.     P.     Fletcher,     310     Lick 
Bldg.,    .San    Francisco. 

COST,    521  SO 

(1395)  S  PACIFIC  200  E  Montgomery. 
One-story  reinforced  concrete  amuse- 
ment building. 

Owner Ed.    Martin. 

Architect  ...P.  De  Martini,  2123  Powell 

San  Francisco, 
Contractor.  .Sarraille     &      Lagomarsino, 

2113   Powell,  .s.  F. 

COST,    $10,150 

(1396)  W  MISSION,  bet  IGth  and  17th. 
Concrete,  ornamental  iron,  carpenter 
and  mill  work,  roofing,  stairs,  sheet 
metal,  glass  and  glazing,  chimneys, 
lath  and  plaster,  etc.,  for  three-story 
store    and    apartment    house. 

Owner C.     Hadeler,     2095     Mission, 

San  Francisco  (by  Beach    . 
Heffernan,       Hewes       Bldg.. 
San  Francisco. 
Arcliitect  ..  .M.       Mattanovich,       Hewes 

Bldg,,  San  Francisco. 
Contractor.  .V.     Filippis,     1223     Kearny, 

San  Francisco. 
Filed  Apr.  22,  '14.     Dated  Apr.   20,    14. 

1st  floor  joists  in  place $1000 

Frame    up    2500 

Ready   for    lathing 2000 

Finished    2660 

Usual    35    days 2720 

TOTAL  COST,  $10,880 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 

(1397)  LOT  26  BLK  ''X"  Park  Lane 
Tract  No.  3.  All  work  for  three-room 
and   bath   frame   cottage. 

Owner Mary  E.  MuUins. 

Architect  . .  .None. 

Contractor.  .Geo.    V.    McCausland,    4173 
23rd,  San  Francisco. 

Filed  Apr.  22,  '14.     Dated  Apr.  20,  '14. 
Frame  up  and  rafters  in  place. $191.25 

Rough    plumbing   In 191.25 

Completed    and    accepted 191,25 

Usual    35    days 191.25 

TOTAL  COST,   $765.00 

Bond.    $400.        Sureties,   E.   A,      Hoadley 

and  F.  A,  McCausland.     Limit,   60  days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

(139S)  E  EIGHTEENTH  AVE  75  S 
Anza.  Two-story  and  basement  frame 
dwelling. 

Owner Wm.     Klute,     5th     Ave    and 

Clement,  S.  F. 

Architect  . .  .None. 

Contractor.  .T.  E.  Mohler,  255  8th  Ave., 

C0J3T.    $2625 

(1399)  E  EIGHTEENTH  AVE  50  S 
Anza.  Two-story  and  basement  frame 
dwelling. 

Owner -Wm.    Klute,    5th    Ave    and 

Clement,   S,   F, 
Architect  . .  .None. 
Contractor.  .T.  E.  Mohler.  255  Stii   Ave.. 

COST.    $2625 

(1400)  SE  SANSOME  AND  UNION. 
Five-story    and    basement    brick    cold 


27 
""■"•'(' .National    Ice    &    Cold    Stor- 
age     Co.       of      California. 
Postal       Telegraph       Bhig., 

''Iiicf  Engineer  ...Chas.  's\'-allace,  Care 
National  Ice  &  Cold  Stor- 
age Company. 

riay's  woi-k.  COST,  $i;,i,nfio 

II  nil)  E  ASHBURY  TERRACE  156-4 
.'^  Piedmont.  Two-story  and  base- 
ment   frame   dwelling. 

""■«'■ Ellen    M.    Cummings,    2041 

Market,   San  Francisco. 
.\i,  liitect  ...None, 

Ciiitraclor.  .W.  W.  Rednall,  2500  Fil- 
bert,  San   Fi-ancisco. 

C(JST,    $3950 

I1III2I  \V  DOUGLASS  58  S  21st.  Two 
■<loiy  and  basement   frame   residence. 

"wriiM- Tliomas       Crimmins,        1146 

Sancliez,   San   Francisco. 
.Architect  . .  .None! 

Cintractor.  .Costello  &  Feerick,  9.1 
College  Ave.,  S.  F. 

COST,    $2000 

(11.13  1  W  FOURTEENTH  AVE  155  o 
(-ieaiy.  Two-story  and  basement 
frame  dwelling. 

""■ner A,    E,    Roeder,    1499    Golden 

Gate   Ave.,  San    Francisco, 
Architect  ,..Jo]ln   H.  Powers,  400  Mont- 
gomery, San  Francisco. 
Day's   work.  COST,    $4800 

(UOl)  NO.  588  NATOMA.  Raise  build- 
ing concrete  foundation,  cement  floor 
and  additions. 

Owner Jos.  F.   Dwyer,   317   Eureka 

San   Francisco. 
-Arcliitect  . .  .None. 

'-'.iTitractor.  .A.  Curr.v,  594  Natoma, 
San   Francisco  . 

COST,   $1500 

(1405)  S  CORBETT  AVE  100  E  Danvers 
Two-story  and  basement  frame  dwig 

Owner Mrs,    Cambell,    225    Corbetf 

Ave,,  San  Francisco. 
Architect  ...None. 

Anderson,       3942 
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COST,   $2 


(1406)      E    TENTH    AVE    50    S    Lawton, 

Two-story  and  basement  frame  dwlg. 

i^'wner A.   V.    Anderson,   4223    23rd, 


-Architect  . . . 
Day's  work. 


COST,    $2250 

E    TENTH    AVE    25    S    Lawton, 
i-story  and  basement  frame  dwlg, 

A,    V.    Anderson,    4223    23rd, 

.San    Francisco, 


-Non 


Daj-'s    work. 


COST,    $2250 


age 


rehc 


(HOS)  N'W  TOWNSEND  &  SEVENTH. 
Repair  flre  damage  of  large  brick 
and  frame  junk  warehouse. 

(Twner .lames    Flood, 

Architect  ..  .Albert   Pissis,   Flood    Bldg,. 

San  Francisco. 
Contractor.. M.     V.    Brady,      Monadnock 
Bldg.,  San  Francisco, 

COST,  $35,000 

11109)  E  MONCADA  222  S  Paloma, 
Two-story  and  basement  frame  resi- 
dence. 

Owner Thomas  Nelson. 

Architect  ..  .A.  H.  Hailing,  2011  Shat- 
tuck    Ave.,    Berkeley. 
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Contiattor.  .A.    II.    Nelson,    lid.:    Nevada 

lialik    BUiff..    Sill    Francisco. 

COST,   J60CK1 

IHIO)  N  MERCEDES  WAY  125  E 
Junipero  Sierra.  Two-stor.v  and 
basement    frame   dwelling. 

Owner Urban     Realty  &   Imp.  Co.. 


Cer 


F. 


Architec 
Day 


Joseph      Leonard,    S5      Cer- 
ritos  Ave.,  San  Francisco, 
work.  COST,    $10,000 


1411)      NE       ROLPH    AND       MUNICH. 
One-story   and   basement    frame   dwlg. 

iwner H.   Fleurtt.    2S7    Rose   Ave., 

San   Francisco, 
irchitect  . .  .None. 
>ay-s    work.  CO.ST,    ?l.SO(l 


(H12)      NO.       11131     STANVAN.         Alter 
building  into  flats. 

Owner Mrs.         Augusta        Tieable, 

Easton,   California. 
Architect  . .  .None. 

Contractor.  .G.    G.    Gillespie,    1X0    .lessle, 
San    Francisco, 

(.■OST,    $2175 


100 
c pa  Irs 


.A.    She 
.None. 


Contractor.  .T.  .1.  .McGafliKan.  482  2nd 
Ave.,    .San    Francisco, 

COST,    $400 

(1414)  W  BARTLiETT,  hel.  25th  and 
26th.  All  work  for  two-story  frame 
flats   and   removal   of   old   hnll.ling. 

Owner ,T.  J.    (/  Cinnor. 

Architect  .  ,  .None. 

Contractor.  .W.  A.  Brckwith,  427  Bart- 
lett,  San  Francisco, 

Filed  Apr,  23,  ■14.     Dated  Apr.  21.  'H. 


buildl 


building    completed    $783 

Plastering    completed     783 

Completed   and   accepted 783 

Usual    35    days 786 

TOTAL    COST,    $3135 

Bond,   $1600       Sureties,    Geo.    Ryan   and 

Nettie    E.    Serkwith.      Limit,    t.'l    days. 

Forfeit,      none.      Plans      and      speclflcf' 

tlons  Hied. 

11415)  SE  EIGHTH  AND  FOLSOM. 
Electric  work  for  two-story  rein- 
forced concrete  laundry   building. 

Owner Galland    Mercantile      Laun- 


317    Sth, 


The 


Architect 
Contracto: 


Clinton      FIreproofing      Co, 
Mutual    Bank    Bids..   .S,  F. 
,, .Milton      Llchtens 
Ellis,  San  Fianci: 
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Butte  Eng.  &  Elec.  Co.,  683 
Howard.    San    Francisco. 
Filed   Apr.   23,  '14.      Dated   Apr.   9,  '14. 

On   10th    of  each    month.. 75% 

Usual    35    days 25% 

TOTAL  COST.  $2000 
Bond,  $1000,  Surety,  National  Surety 
Co.  Limit,  forfeit,  none.  Plans  and 
specifications,  none. 

(14161  SE  DUBOCE  AVK  &  WALTER 
All  work  for  3-slory  frame  apart- 
ment  building. 

Owner E.   J.   .McDonald,    Premis«s. 

Architect  .  ..O.     R.    Thayer.     Merchants 
National   Bank   Bldg..  S.  P. 

Contractor.  .Schroder    &    Mcintosh,    765 
Folsom.   San    Francisco. 

Filed  Apr.  23,  '14.     Dated  Apr.  22,  '14, 

3rd  story  joists  in  place $2094.00 

Brown   coatid    2094.00 

Accepted     2094.00 


Building  and  industrial  news 

U.»ual     or,     days 2095.30 

TOTAL  COST,  $S377.5li 
Bond,  $4188.  Sureties,  Atlas  Planing 
Mills  and  Jas,  Cantley,  Limit,  100 
days.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 

NOTE:— First  report  Apr.  11.  No.  1177 

(1417)  N  SILVER  AVE  400  W  Congdon 
Lot  21  Blk  9,  College  Hd  Ass'n,  All 
work  tor  one  and  one-halt-story 
frame    building. 

Owner Frank       and     .Mrs.       Frank 

Junge,  125  Silver  Ave.,  S.  F. 
Architect  .  .  .None. 
Contractor.  .Philip     W.    Montroull,     255 

Moultrie,    San    Francisco, 
Filed  Apr,  23,  '14.     Dated  Apr.  22,  '14. 

Rough    frame    up $500 

Brown    coated    500 

Completed    and     accepted 650 

Usual    35    days 600 

TOTAL  COST,  $225(1 
Bond.  none.  Limit.  60  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

(1418)  VALLEJO  STREET,  bet.  Tay- 
lor  and    Jones.      Improvements, 

Owner Constance     L.     and     Robert 

A.  Dean,  R.  G.  Hantord. 
Albert  Hantord,  Atty.,  Ho- 
ratio P.,  Helen  E.  and 
Norman  B.  LIvermore, 
Peter  Lowry,  Daisy  Polk, 
Mary  C,  Richardson  and 
Dora  N.  Williams  (The 
Vallejo  Street  Property 
Owners). 

Architect  ..  .Willis  Polk  &  Co..  Mer- 
chants'     Exchange      BIdg,, 

Contractor.  .P.    Rolandl,    550    Montgom- 
ery,   San    Francisco. 
Filed  Apr.  23,  '14.     Dated  Apr.   2,  '14. 

On    15th   of  each    month 75% 

Usual    35    days 2j7o 

TOTAL  COST,  $20,200 
Bond,  $10,100.  Sureties,  PadinI  J.  Bacl- 
galupi  and  Horace  J.  Perazzi.  Limit, 
.i^ug.  15.  Forfeit,  $10.  Plans  and  speci- 
fications  filed. 

(1419)  NE  ELEVENTH  AVE  &  GEARi 
E  32-6XN  100.  Electric  wiring  and 
Interphone  system  tor  two-story  and 
basement    frame    residence. 

Owner Mrs.  Bertha  WItte,  238  Col- 

llngwood,    San    Francisco. 
Architect  ...E.   A.   Neumarkel,   948   Mar- 
ket,   San    Francisco, 
Contractor.  .W.      H.    KIrsten.      55      .Mc- 
Allister, S.  F. 
Filed  Apr.  23,  '14.     Dated   Apr.  23,  '14, 

Wiring    roughed    in $220 

Completed     223 

Usual   33   days 150 

TOTAL  COST,  $593 
Bond,  $300,  Surety,  M  issachusetts 
Bonding  &  Insurance  Co.  Limit,  with- 
out delay.  Forfeit,  none.  Plans  and 
specifications  filed. 

(1420)  PLUMBING,  DRAINING,  GAS 
fitting,    etc,    on    above. 

Contractor.  .P.    Koch    &    Son,    1808    Mar- 
ket, San  Francisco. 
Filed  Apr.  23,  '14,     Dated  Apr.   23,  '14. 
Plumbing,    gas    and    water    pipes 

roughed    in    $660 

Completed    and    accepted 500 

Usual    35    days 388 

TOTAL  COST,  $1548 
Bond,  $SO0.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  SO 
days.  Forfeit.  $7.50.  Plans  and  speci- 
fications filed. 


\\'ednesday,     April 


1914. 


11121)  K  TWENTY-SEVENTH  ,AVE 
113  N  Eall.oa  N  25.\E  120.  All  woi  k 
for  two-story  and  basement  residence 

Owner James  W.  Edmonds,  Phelan 

Bldg.,   .San   Francisco. 
Architect  ...None. 
Contractor.  .Joel  Johnson,  1139  Kansas, 

San   Francisco. 
Filed  Apr.  23,  '14.     Dated  Apr.  23,  '14. 

Frame    up    $600 

Enclosed  and  brown  coated 600 

Completed   and   accepted 600 

Usual    35    days 600 

TOTAL  COST,  $2400 
Bond.  none.  Limit,  65  days  from  April 
27.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(1422)  W  CO.MMONWEALTH  AVE  2C5 
N  Geary  W  120xN  40,  All  work  for 
two-story  and  basement  frame  resi- 
dence. 

owner Stella   H.    Morris. 

Architect  ..  .Chas.      C.    Frye,    20      Mont 

gomery,  San   Francisco. 
Contractor.  .Jas.  P.  Fletcher,  Lick  Bldg. 

San  Francisco, 
Filed  Apr.  23,  '14.      Dated  Apr.   21,  '14. 

Frame    completed     $1000 

Brown    coated    1500 

Standing  finish   on 1500 

Completed   and   accepted 1370 

Usual    35    days 1790 

TOTAL  COST,  $7160 
Bond,  $3580,  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  90 
days.  Forfeit.  $5.  Plans  and  specifica- 
tions filed. 

(1423)  E  JORDAN  AVE  230  N  Geary. 
Two-story  and  basement  frame 
dwelling. 

Owner Jeanette      A.    Jordan.      201 

Euclid   Ave.,   San   Francisco 

Architect  ..  .J.       M.    Geary.       23rd       and 
Folsom,   San    Francisco, 

Contractor,, L,     V,     Riddle,     201     Euclid 
Ave.,  San  Francisco. 

COST,    $6000 


( 1424) 


FIFTEENTH    AVE 


60 


IJay's   work. 


COST,    $3i.OO 


(1425)  SE  POWHATTAN  &  ELLS- 
worth.  One  and  one-halnt-story  and 
basement  frame  dwelling. 

Owner C,       N.v.man,       107       Madrid, 

San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $1100 

(1426)  W  TWELFTH  AVE  250  S  Anza 
Two-story    ad    basement    fame    dwlg, 

(Jwner A..    R.     Lapham,     1853     Mc- 


Day's 

vork.                                   COST,   $2760 

(1427) 

S       CALIFORNIA       131-3%       E 

Sans 

ome.     Alter   store. 

Owner 

The       Bruguiere     Co.,       133 

Geary,  San   Francisco. 

Engine 

er  ..  .Clifford     B.     Rushmer,     520 

Commercial,    S.    F. 

Day's 

n-ork.                                   COST.    $1000 

11428)      S    POST    66-10    E    Polk,      Under- 
pin east  wall. 

Owner City   Electric   Co.,    233   Post, 

San    Francisco, 
Architect  , ,  ,None. 


Wednesday,      April       29.      1914 


BUILDING  AND  INDUSTRIAL  NEWS 


COST,   $450 
I1I2U)      No.   262U  SAN  JOSE  AVK.      Add 


gen 


epai 


ete 


foundation    and    floor 

Owner United    Rail      Roa.Is.      Hol- 

brook   BIdg.,  San  Francisco 
Arcliitect  .  .  .None. 
Da.v's    work.  CO.ST.    $400 

1H3II)  W  LISBON  100  S  Excelsior. 
One  and  one-half-story  apd  base- 
ment frame  dwelling. 

Owner Ward   C.    Brown.    2943   Har- 


San 


Day', 


CO.ST.    {15 


(11311      E       POWELL       100    .S      Geary. 
Erect   marquise. 

Owner F.  A.  and  M.  A.   Uorii,  Plie- 

lan    Bldg.,    San    B'rancisco. 
.^rcJiltect  .  .  .G.    H.    Giljson.    54S    Bryant, 

San    Francisco. 
Contractor.  .G.    A.    Mentzel.   34S    Bryant. 
COST.    $400 


1432) 


NO. 


3111    FILLilORE. 
W.    C.    Brown.    Pren 


COST.   1450 

(H33I      S    CHEXBRY    100    E    Burnlsde. 

One  and  one-half-story  and  basement 

frame  dwelling. 

Owner J.    F.    Maker,    919    Clienery, 

San   Francisco. 


ihitc 


.Non 


Day's 


COST.    JISOO 


(1434  1  E  FIFTEENTH  AVE  75  N 
California.  Two-story  and  hasement 
frame    (2)    flats. 

owner O.    E.    Anderson,    215     lOth 

Ave..  San  Francisco. 
Architect  ...E.    E.   Helms.   5tli   Ave  and 

Califoi-nia.    San    Francisco. 
Day's   work.  COST.    tSOOO 

(H3j)  E  SAN  JOSE  AVE  175  N  Lake 
View.  One-story  and  basement  frame 
dwelling. 

Owner B.   L.    White. 

-Arcliitect  . .  .None. 

Contractor.  .T.       .\I.       Huntington.       149 
Belevue.    San    Francisco. 

COST.    11000 


(1436)      SW    ELLIS    &    POWELL. 

tile    floors, 
riwner B.      H.      Lichtensteln, 


Lay 


111 


Elli( 


San 


..Milton      Lichtenstein.      Ill 
Ellis.   San   Francisco. 
.Scott   Co..    243    Minna.    S.    F. 
COST.    1523 


11437)  E  STANYAN  37-6  S  Page.     Ex- 
cavate   and    erect    brick    foundation. 

Owner J.  F.  Delsol.  SIS  Treat  Ave 

San    Francisco. 
Architect  .  .  .None. 
Contractor.  .Wygant      &      Collins.      180 

Jessie     San    Francisco. 

COST.   $1000 

11438)  NO.     3322A     FILL.\IORE.        New 
front   and    concrete    floor. 

Owner D.      E.    May.    185.S      Filbert. 

San    Francisco. 
.Architect  .  .  .None. 


(1439) 

NO. 

25 

OAK   GR( 

3VB 

pair 

lire 

dan 

lage. 

new 

T  a 

'    erec 

t    brie 

■k    • 

ivall 

and   c 

■arpe 

for 

dairy 

Owner 

.Marin 

Coun 

ty    . 

du 

cers. 

Preir 

ilses. 

(1440)  S  OILMAN  225  E  Rail  Road 
Ave.  One-story  and  basement  frame 
dwelling. 

Owner Amalia       Benz,    1246       Hol- 


liste 


San 


.None. 

.John     Dn 

abeck,     1246 

Hoi- 

lister,  Sar 

1  Francisco. 

COST, 

$131 

Archite 


(1441)      NO.     1705     BRODERICK.       Re- 
pair  exterior  and  interior   of  dwig. 

Owner J.       P.       Langhorne.       2419 

Pacific  Ave..   S.    F. 
Architect  . .  .None7 
Contractor.  .F.   A.   Brockhage.   1326   Na- 


Fr£ 


COST.   $900 


(1442)      NO.    1917    OAKDALE    .WE.   Add 

one-story    frame    to  dwelling. 
Owner Edward    Baetens.    Prem. 


Da 


COST.    $30(. 
>    30th    S   25 


(11431       W    WHITNEY    i 

xW  123  Ptn  Blk  26.  Fairmount.  f 
moval  from  72  Wliitney,  alteratic 
and    additions      to    two-story      fra: 


buildi 


0\l 


.John  and   Mar 


covsky 


-Archilect  .  .  .None. 

Contractor.  .G.     Cavaglieri.    39      Potrero 

Ave..  San  Francisco. 
Filed  Apr.  24.   '14.     Dated  Apr.   17,  '14. 
Grading    and    concrete    foundations 

done     $630 

House  moved,  enclosed  and  plaster- 
ed        650 


Completed   and   accepted (^ao 

Usual   35   days 650 

TOTAL  COST,  $2600 
Bond.  $1300.  Surety.  Miissachusetts 
Bonding  &  Insurance  Co.  Limit.  Sept. 
I,  1914.  Forfeit,  any  loss  owner  may 
sustain.     Plans  and  specifications   filed. 


Owner F.       Mons 

San    Frani 
Architect  .  .  .None. 
Day's    work. 


S63    Church, 


COST,    $1800 


11445)       S     ALVARADO     280     VV     Castro. 

One  and  one-half-story  and  basement 

frame    dwelling. 
Owner P.       Monson.       S65    Church, 

Architect  .  .  .None. 

Day's    work.  COST,    $1800 


1446)      BET.     THIRD     AND     SEVENTH. 

Townsend    and    King.        Improvement 

on    railroad    property. 

Owner Southern     Pacific     Co.,     3rd 

and  Townsend,  S.  F. 
Architect  . .  .None. 
Day's   work.  COST,    $30,00n 


(1147 


HOPPER    AND    EIGHTH,      Lay 


NO. 

633 

LISBON. 

Add 

Iwo 

anc 

1   Shi 

ngle   cxteri 

:ol 

r   of 

dv 

vlg. 

P.    Cerrutti.    Pi 

:-c 

niisei 

IJiy's    work.  COST.    $l(jo 

(1419)      NO.   310  JULES   AVE.      Add    one 
room   to   dwelling. 

Owner W.    J.    O'Connor.    Premises. 

.Architect  .  .  .None. 

Contractor.  .T.   P.   Maclnnis,   9   Granada 

COST,    $400 

1H50)      SW    FOURTH    AND    MARKET 


owner The    Pacific    Co,,    437    Bank- 
ers'   Invst,   Bldg.,  S.   P. 

Ai  I  hitcct  .  .  .F.    H.    Meyer.    437    Bankers' 
Investment    Bldg..    S.    F. 

('..iitractor.  .Braas    &    Kuhn,    437    Bank- 
ers'  Invst.   Bldg..  S.   P. 

COST.   $1800 

(1431)  E  ARKANSAS  191  N  22nd.  One 
and  one-half-story  and  basement 
frame   dwelling. 


H.    Grahn.    2840    Bry- 
San    Francisco. 

COST.    $2150 

Re- 


E   FIRST   137-6   S   Fo 
present    frame    shed 


addi- 


.  Oscar      Kreng      Copper      & 
Brass    Works.    Premises. 
.None. 

.T.    W.    McClenahan    &    Co.. 
333    leth    Ave.,  S,   F. 

COST.   $1000 


(1453)      NO.    723       GROVE.       Alter      i 
terior    of   residence. 

Owner Annie   L.    Casey    ct    ai,    7 

Grove,   San  Francisco. 
Arcliitect  .  .  .Mr.    Hirsclibaum. 
Contractor.  .P.      N.    Henry.      1360      11 
Ave,.   San   Francisco. 

COST.   $7 

(1131) 


WASH.»NGTON        S3-( 

1        W 

Three-story      iiiu 

base- 

ne  dwelling. 

.Frank       R.    Graiinis. 

2471 

Jackson.  S.  P. 

.  E.    E.    Young.    251     !<■ 

■^arny. 

San    Francisco. 

COST, 

$6000 

VVASHUNGTON       1 11- 

6        .\ 

Th  ree-story      and 

basc- 

ne  dwelling. 

.Frank       R.    Grannls. 

2471 

Jackson.   S.  F. 

.E.    B.    Young.    251    K. 

[■Limy. 

San    Francisco. 

COST. 

?600ll 

WASHINGTON 


ment    frame   dwelling. 

wner Frank       R.    Grannl.i. 

24  7 

Jackson.  S.  F. 

rcliltect  .  ..E.    E.    Young,    251    Ke 

i'n.\ 

San   Francisco. 

liv's   work.                                COST. 

S60III 

«# 

437)      S         WASHINGTON        39-0 

\\ 

Franklin.        Three-story      and 

base 

ment   frame   dwelling. 

wner Frank       R-    Grannls. 

247: 

Jackson,    S.   P. 

BUILDING    AND    INDUSTRIAL    NEWS 


Get  it  from  Bacon. 

The  Blocks  that  were 
used  for  moving'  the 
Commercial  High 
School  Building'  were 
furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMENT 


Telephone  Sutter  1675 


38-40  NATOMA  ST.,  S.  F. 


Structural  Steel 
Contractors 

Works  at 

HARRISON  ST., 

bet.  8th  &  Sth 

San  Francisco 

Teleptione  Market  337 


.\il 

hi 

•^ 

t  . , ,  ]•; 

]•;.   v.iuiiK 

Ivf  irm 

Ua 

jS 

urk. 

SW    F 
Tlirce 

CC 

&    \\ 
Id 

Bi\    $6000 

t 

^.i.XKLJ.N- 

.^SHING- 

Ijasement 

f 

* 

'" 

apartments. 

rrank      1;.    c 

Jacksor.   S.  !• 

„u„ 

lis,      i471 

Ail 

hi 

e 

t  .  ..U 

E.     Yuung 

K»aniy. 

Ua. 

■» 

> 

Sa 
ork. 

n    Francisc 

CO 

'^T.    {SOUO 

I.\(  iHllM»ltATIO.\S 


notice:   C0NTR.\C'IUI<S    &    Illlll,DBIt§ 

.^nal.vsis  n'  •.Vurkmen's  Coniiji-Tisalion 
Act  free  on  request.  DONALD  IIORNF, 
Attornes'-at-Law.   -134    Holbrook    Bldg. 

* 

NOTICE      OF      \OIV-Ki!lSPON<>iniLITV. 

Apr.  :'3.  lOU— SW  EMB.iRCADBRO 
an<^  Greenwicli  W  102-11%  S  i'75  E 
23Y-ll?s  NW  306-4i4.  Whitlel! 
Realty  Co  as  to  improvements  on 
leased    property    

Apr.  24.  19 It— LOT  12  BLK  12  Crock- 
er Bay  Shore  Tract.  Arthur  G 
Duncan  .i^  lo  improvements  on 
leased    proiMty     


Assets  Holding  Co.  Capital  Stock, 
$2110  000;  suhscrilied.  $150:  shares,  $1 
eacli.  Directors— .S.  T.  Kistler.  C.  M. 
.Mlall.  A.  G.  Stoll,  50  shares  each.  Place 
o(   business,   San   Francisco. 

D.  and  S.  Investment  Co.  Capital 
Stock,  $10,000;  suhscribed.  $40;  shares. 
$10  each.  Directors — J.  E.  Blen.  A.  M. 
-Marks.  H.  P.  Thomas.  A.  .Marcacci,  1 
share    each.      Place    of    business.    S.    F. 

The  Stern  Browne  Co.  Capital  Stock, 
$.".000;  subscribed,  $30;  shares,  $10  each. 
Directors— B.  Stern.  S.  H.  Browne,  T. 
\V.  Hulibard,  1  share  each.  Place  of 
business.  San  Francisco. 

Seun        Concentrator       Co.  Capital 

Stock..  $200,000;  subscribed,  $oO;  shares, 
$1  each.  Directors- G.  A.  Scott.  C.  Seun 
J.  A.  Bunting,  E.  H.  Shachelford,  R.  E. 
Esson,  10  shares  each.  Place  of  busi- 
ness. San   Francisco. 

California  College  of  Chiropody. 
Capital  Stock,  $10,000;  subscribed,  $370; 
shares.  $1  each.  Directors — R,  T. 
Leaner,  H.  Ryberg.  .1.  Brown,  ion 
shares  each:  R.  E.  Reese,  50  shares;  C. 
L.    Scharff.    10    shares;    A.    Levy,    and    G. 


Wednesday,      April       29,      1914. 

Wolff,  5  shares  each.  Place  of  busi- 
ness, San  Francisco. 
Jones  Duncan  Paint  Co.  Capital  Stock, 
$250,000;  subscribed,  $S8,300;  shares, 
$100  eacli.  Directors— G.  H.  Jones,  571) 
shares:  C.  L,  Duncan.  101  shares:  E.  C. 
Duncan,  201  shares:  A.  D.  Duncan,  F, 
H.  La  Faille,  1  share  each.  Place  of 
husiness,   San   Francisco. 


COMPLETION  NOTICES. 


-=:   San   Francisco. 

Apr.  IS.  1914— N  MCALLISTER  S7-6 
E  Larkjn  E  50xN  137-6.  W  Bruce 
to  whom  it  may  concern. Apr.   10,  1914 

Arir.  18.  1914— SE  EDINBURGH  75 
S\V  Italy  Ave  SW  25xSE  100  ptn 
Lot  I  «lk  42  Excel  Hd.  John  F 
.Millericlt  to  whom  it  may  concern 
April    15.    1914 

Apr.  IS,  1914— SW  MARKET  365  SW 
Brady  SW  along  sd  line  of  Market 
34  th  nearly  at  r  a  SW  124  m  or  I 
and  II  tcrsecting  NW  Stevenson  at 
pi  ,-71  SW  from  SW  Brady  NE  23 
NW  124  m  or  1  .\I  B  14,  Carmel 
Fallon  to  F  Koch  &  Son.  Apr.  17,  1914 
Ave  100  S  California  S  25xE  120  OL 

Apr.  IS,  1914— E  TWENTT-SIXTH 
157.  Julius  and  Mary  A  Appel  to 
Wm  VAn   Herick Apr.   14.   1914 

Apr.  IS.  1914— S  STEVENSON  342-6  W 
5th  W  22-6x8  75.  Richard  S  Mc- 
Creery    to   E   F   Burke Apr.   6,    1914 

Apr.  IS,  1914— SW  MARKET  365  SW 
Brady  SW  along  sd  line  of  Market 
34  th  nearly  at  r  a  SW  124  m  or  1 
and  Intersecting  NW  Stevenson  at 
pt  371  SW  from  SW  Brady  NE  23 
NW    124    m    or    1    M    B    14.      Carmel 

Fallon    lo    Gas   &    Elec    Appl    Co 

April    17.     1914 

Api-.  IS.  1914— B  COM.MONWEALfH 
Ave  55  N  Euclid  Av  N  56. 6S  E  120-5 
S  11,68  W  25-5  S  45  W  95.  Julia 
Meyer  lo  Monson   Bros.. Apr.  15.  1914 

Apr.  20,  1914— W  LISBON  200  m  or  1 
S  Excelsior  Ave;  .No.  23)  Lisbon. 
Ward  C  Blown  lo  whom  it  may  con- 
<e:n    April    15,    1914 

M  V.  20.  1914— S  VALLEJO  202-10',4  E 
.Ma-on  20x60.  Dr  A  A  Gugllerl  to 
i;  Sangiacomo Apr.  IS,   1914 

Apr,  20,  1914— E  WEBSTER,  bet  Sac- 
lamento  and  Clay.  Board  of  Trus- 
tees    of    The    Leland    Stanford    Jr 

University  to  A  H  Wllhelm 

April    14,    1911 

Apr.  21,  1914— S  BUSH  97  E  Sansome 
S  137-6.  W  13-5  S  nO-lK  to  Mar- 
ket th  along  Market  66-5%  N 
21 5-4  K  W  40-6.  Wilson  Estate  Co 
to  W  W  Anderson .Sept.  1,  IBOS 

Apr.  21,  1914— N  BROADWAV  68-9  W 
Webster  W  14S-9XN  275.  James  L 
Flood  to  Gladding-.McBean  &  Co.. 
April    13,    19H 

Apr.  21,  1914 — SW  ALMA  &  BBLVE- 
deie  W  98-11%  S  parallel  with  Cole 
25  E  parallel  witli  Alma  9S-10-31.4 
N  25.  Gustat  and  Anna  Eriksoii 
and  Ctrl  A  Felting  to  whom  it  may 
concern April    14,    1914 

Apr.  21.  1914— S  FOURTEENTH  100 
W  Landers  S  135  W  parallel  to 
JIarket  28-10%  N  125-4',4  E  90  to 
14th  E  35-0%.  Louise  R  Barroilhet 
to  Ira  W  Coburn,  Inc,  Apr  20,  1914: 
V'ctor   Eng   Co Apr.   20.   1914 

Apr.  21,  1914— N  WASHINGTON  75  W 
Davis  N  65  W  44  N  55  W  55  m  or  1 
S  60  B  6  S  60  E  104  m  or  1.  A  P 
Jacobs  to  Thos  E  Davis  &  Son.... 
April     16,    '914 

Apr.  22,  1914— N  NORTH  POINT  100 
W   Broderick  N  100  E  450  S  600  W 


Wednesday.     April 


19H. 


450  N  500;  N  North  Point  100  E 
Pierce  N  100  E  450  S  600  W  430  N 
500;  N  Tonquin  100  E  Steiner  S  100 
W  581.25  to  Pierce  N  100  to  Tonquin 
E  581.25.  Panama-Paciflc  Interna- 
tional      Exposition      Co    to       Healy 

Tlbbetts  Constr  Co Apr.   is.  1914 

Apr.  22.  1914— W  STONE  117-6  N 
Washington  N  47-6xW  60.  Henry 
Euler    to    M    O    Goodner    anj    c'lias 

Oberfeld    Apr.    ui:.    1914 

Apr.  22.  1914— SW  SANSOME  AND 
Sutter  N  69-8%  S  69-7  NE  83-111:4  N 
19-4  >4.  Isaac  Lielies.  Albert  Meyer, 
(Lesses)  to  Clinton  Fireproofing  Co 
Apr  6;  Bachman  Elec  Co.  Apr.  17;  C 

C  Morehouse Apr.   17,   1914 

Apr.  22.  1914— W  SEVENTEE.NTH 
Ave  125  N  •■U"   (UUoa).  Samuel   and 

Edia  Anderson  to  Olof  Nelson 

April    Hi,    1914 

Apr.  22,  1914— E  FIFTH  AVE  30  S 
Cabrijio  S  25xE  90.  Leon  E  Prestott 

to  H  E  and  T  W  MacArthur 

April    13.    1914 

Apr.  22.  1914— B  THIRD  79-11  S  Har- 
rison S  25xE  77-6.  Augustin  S  .\Iac- 
donald  to  Jolin  Spargo..Apr.  IS.  1914 
Apr.  23.  1914— E  TWENTV-SEL'i  i.ND 
Ave  275  N  Clement  N  23xE  l;;o. 
Martin    P    Nolan    to    whom    U    may 

concern Apr.    IS.    1914 

Apr.  23  .1914— NE  FULTON  AND 
Parker  Ave  E  175xN  275.  The 
President  and  Board  of  Trustees  of 
St.    Ignatius    College.    Inc    to    -M    H 

Gnecco Apr.    17.    1914 

Apr.  23  .1914— N  LAKE  82-6  W  20th 
Ave  W  25xN   100.     G  P  Laninger  to 

Jas  F  Conlan Apr.   21.   1914 

Apr.  23,  1914— W  TWENTY-FIRST 
Ave  100  S  Geary  S  25xW  100.  Leigh 
&  Schultz  to  whom  it  may  concern. 

April     20.     1914 

Apr.  23  ,1914- NE  GIRARD  75  SE 
Silllman.       M    and    Annie    Stein     or 

.Steini    to   J    Bloom Apr.    23.    1914 

Apr.  23.  1914— W  DUPONT.  bet  Wash- 
ington &  .lackson;  No.  953  Dupont 
Lum    Sal    Hoo    Tong    Cpn    to    Thos 

Blam  &   Son Apr.    13.    1914 

Apr.  23.  1914— SB  VAN  NESS  AVE  & 
Bush    S    31xB    59.      Minnie    P    Sliot- 

well   (o  C  P  .Moore   Bidg  Co 

April    23.    1914 

Apr.  24.  1914— s  .McAllister  192-6 

E  Buchanan  E  27-6x8  120.  E  J 
Lubbe   to    A   Gold Apr.    2.    1914 

Apr.  24,  1914— SW  FOURTH  55  NW 
Folsom  NW  25xSW  80.  Isidor 
Rudee  to  Lacey  Bros.  Wm  Van 
Herrick.  Woods  &  Huddart  and  J 
Greitzer Apr.    21.    1914 

Apr.  24.  1914 — W  FOLSO.M  AND  H.4K- 
rlet  SW  75  NW  SI  NE  20  SE  6  NE 
53  SE  75  100  V  229.  F  A  Evers  to 
Schroeder   &    -Mcintosh .  .Apr.    23.    1914 


LIENS   FILED. 


San   Francisco. 


Apr.  IS.  1914— N  FILBERT  137-6  E 
Powell  E  137-6XN  160.  Pacific 
Portland  Cement  Co  vs  Roman 
Catholic    Archbishop    of   S    F..J419.17 

Apr.  18.  1914 — B  CULEBRA  TER- 
race  205-5  W  Larkin  and  7.t  N  Lom- 
bard N  30xE  68-9.  C  and  M  Pandel 
and  O  M  Olmo.  Star  Contracting 
Co  vs  James  .Meares.  and  Western 
Union    Home    Bidrs.    Inc »1S3.01 

Apr.  18.  1914— E  FILL-MORE  59.075  N 
Bay  .N  1067XE  240.  Pioneer  Paper 
Co  vs  W  W  Anderson  Co.  H  E  Law. 
Hartland  Law.  Ch.is  and  Adele 
Tillle.  Larkin  Asphalt  Co  and  Pan- 
ama-Pacific   International     Exposi- 
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tion   Co    11400.52 

Apr.  20.  1914— E  LEAVENWORTH 
112-6  S  Eddy  S  25xB  S7-6.  S  F  Elev 
Co  vs  Burch  &  Hoffman  Co,  .M  J 
Hynes   (as  Adm.  Est.  Jacob  Vits).$7J0 

Apr  21.  1914— S  JENNI.VGS  &  JAMBS- 
town  (34th  Ave  South)  B  50  SW  100 
NW  50  N  to  beg.  Hart-Wood  Lum- 
ber Co  vs  Solomon  and  Anna  Solo- 
man   Bedway   &  T  Sciocchcttl .  .1421.27 

Apr.  21.  1914  — E  .MADRID  275  N  Italy 
Ave  .N  25xE  100  Blk  40  Excel  Hd. 
Hauptman  Lumber  Co  vs  Fran-k  .■V 
and  Clara  .M  Anderson $304.71 

Apr.  22.  1914— B  LEAVENWORTH 
112-6  —  Eddy  S  26xE  87-6.  An- 
drew O  Wagner  vs  Burch  &  Hoff- 
man Co,  M  J  Hynes,  Adm  Est  Jacob 
Vlts     fl50 


OAKLAND  AND  ALAIOEDA 
COUNTY, 

BUNGALOWS— 20,  1  and  1%  story, 
Urame.  S2.500  ito  JiS.OOO.  Frultvale. 
Alameda  Co..  Cal.  Architect.  C.  C. 
Dakin.  First  National  Bank  Bldg..  Oak- 
land. Owners.  Oakland  Homes  Cor- 
poration. These  twenty  houses  are  the 
ftrst  of  some  250  homes  which  will  be 
erected  in  the  Redwood  Court  Tract 
in  Frultvale.  Bach  house  will  contain 
from  five  to  seven  rooms  with  bath. 
The  larger  homes  will  be  designed 
with  sleeping  porch.  Hardwood  floors 
and  pine  trim  will  be  used.  Automatic 
water  heaters  are  specified  for  all 
houses.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
teriors will  be  covered  with  cement 
plaster  on  metal  lath  and  rustic.  Plans 
are  now  being  prepared.  Work  will  he 
carried  on  by  Day  I.iibor.  Materials 
will   be  purchased  by  the  owners. 

RESIDENCE  —  2  story  and  base, 
frame.  J4.730.  Piedmont.  Alameda  Co.. 
Cal.  Architect,  none.  Owner.  C.  .M. 
Blake.  4434  Vista  street.  Oakland.  The 
dwelling  has  been  designed  for  a 
.seven-room  Jiouse  and  will  be  erected 
on  the  north  side  of  Craige  avenue 
cast  of  Highland.  Interior  finish  will 
be  of  pine  with  ."ome  hardwood  veneer 
and  oak  floors.  Furnace  lieat  and  open 
fire  places  are  specified.  Bath  room 
and  kitchen  will  have  tile  wainscot 
and  composillon  floor.  .Mantels  will 
le  of  tile.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
iiouse  will  be  covered  witii  cement 
plaster  on  metal  lath.  Plans  are  coin* 
plete  and  the  work  will  be  done  by 
Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  |3.000.  Oakland.  Cal.  Archi- 
tect, none.  Owner.  R.  A.  Williams. 
First  National  Bank  Bldg..  Oakland. 
The  hou.e  has  been  designed  for  a 
seven-room  dwelling  and  will  be  erect- 
ed at  the  southwest  corner  of  4th 
avenue  and  21st  street.  Plans  provide 
for  furnace  heat  and  open  Are  places. 
.Mantels  will  be  of  tile.  Interior  will 
be  finished  in  pine  and  hardwood  wiCil 
hardwood  floors  in  the  principal  rooms*. 
There  will  be  an  automatic  water 
heater.  Bath  rooms  will  have  tile 
wainscot  and  composition  floor.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  wlio  will  do  the  work  by 
Day  Labor.  .Materials  are  now  being 
pui-chased. 

RESIDENCES- 2.  2  story  and  base, 
frame.  J3.500  each.  .San  Leandro,  Ala- 
meda Co.,  Cal.  Architects.  Hutchinson 
Bros..    470   13th   street.   Oakland.     Own- 


er, Mr.  Graft.  These  hbuses  will  be  de- 
signed to  contain  six  rooms  eacli  with 
bath  and  sleeping  porch.  Interior  flri- 
isli  will  be  of  pine  and  redwood  with 
har.Iwood  floors  in  the  living  rooms, 
dining  rooms  and  reception  iialls. 
There  will  be  fiirnace  heat  and  open 
Hre  places.  .Mantels  will  be  of  tile  or 
brick  Automatic  water  heaters  will 
be  Installed.  Bath  rooms  and  kitch- 
en.-i  will  have  Hie  wainscot.  Exteriors 
will  be  covered  with  cement  plaster 
on  metal  lath  and  rustic.  Plans  are 
complete  and  the  woik  will  be  done  by 
Day    Labor. 

UESIDENCE— 2  story,  attic  ami  base, 
frame.  J7.600.  Piedmont,  .\lameda  Co.. 
Cal.  Architect,  W.  H.  Ratclift.  Jr.. 
First  National  Bank  Bldg..  Berkeley. 
Owner.  Wlckham  Havens.  The  dwell- 
ing lias  been  designed  for  an  eiglit- 
room  house  and  will  be  erected  In 
Crocker  Highlands.  Interior  finlsli 
will  be  of  pine  and  hardwoods  witli 
hardwood  floors  In  the  principal  rooms. 
There  will  be  furnace  tieat  and  open 
fire  places.  Mantels  will  be  of  tile 
and  brick.  Bath  rooms  will  have  tile 
floors  and  wainscot  and  will  be 
etjuipped  with  sliowers.  .Automatic 
water  lieaters  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
witli  cement  plaster  on  metal  lath.  A 
clay  tile  roof  will  be  used.  Plans  are 
complete  and  figures  are  being  taken. 
RESIDENCES — 1  story,  frame.  Cost 
not  stated.  San  Jose,  .Santa  Clara  Co.. 
Cal.  Architect,  none.  The  following 
Day  Labor  jobs  are  reported  as  about 
to  be  started  in  San  Jose:  C.  R.  Wight- 
man.  3rd  avenue  north  of  Palm,  1 
story,  five-room  cottage.  Jl.OOO.  and 
Kelley  Bros,  northeast  corner  of  Grant 
and  Orchard  streets,  four-room  cot- 
tage,   11.200. 

APART.MENT  HOUSE— 3  story  and 
base,  brick  and  frame.  »I8.000.  Berke- 
ley. Alameda  Co..  Cal.  Architect.  Clay 
N.  Burrell.  Albany  Bldg..  Oakland. 
Owner.  C.  F.  Renz.  The  building  will 
be  erected  on  Alcatraz  avenue  and  lias 
been  designed  to  contain  stores  on  toe 
first  floor  and  a  number  of  modern 
apartments  on  the  second  and  third 
floors.  Interior  finish  will  be  of  pine 
and  redwood  witli  some  elm  panels. 
There  will  be  steam  heat  and  a  hot 
water  supply.  All  suites  will  have  wall 
beds  and  private  bath  rooms.  Bath 
rooms  will  liave  composition  floors  and 
tile  wainscot.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  now  be- 
ing   prepared. 

WAREHOUSE — 2  story  and  base, 
brick  and  reinforced  concrete,  J40,000. 
Oakland.  Cal.  Architect.  Walter  D. 
Reed.  Oakland  Bank  of  Savings.  Oak- 
land. Owners.  W.  P.  Fuller  &  Co.  The 
building  will  cover  a  considerable 
ground  area  and  will  be  erected  at  the 
soutliwest  corner  of  Third  and  Jack- 
son streets.  There  wil  be  a  cemeni 
floor,  elevator  service,  metal  window 
sash  and  frames.  .Modern  plumbing 
and  electric  work  will  be  installed.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  are  taking  figures  on  tlie  work. 
OAR-^GE — 2  story  and  base.  Class 
C  construction,  J25.000.  Oakland.  Cal. 
Architect.  Charles  W.  McCall.  Central 
Bank  Bldg..  Oakland.  Owners.  Im- 
perial Garage  Co.  Tlie  building,  which 
li.is    lieen    designed    for    a    commercial 


V.   will 

ill  be  e 


ted 


the 


32 

Franklin  street  north  of  14th  street. 
Construction  will  be  nearly  fireproof, 
with  concrete  rtoors,  hrlclt  and  steel 
walls  and  steel  roof  trusses.  Interior 
will  be  finished  in  pine.  There  will 
be  a  completely  equipped  machine  sh'op 
as  well  as  the  storage  space.  Metal 
window  sash  and  frames  and  special 
gasoline  storage  tanks  are  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Working  draw- 
ings are   being   prepared. 

RESDIENCES — 2.  1  and  2  story  and 
base,  frame.  »2.000  and  $3,000.  Oak- 
land. Cal.  Architects.  Elite  Planners. 
1844  5th  avenue,  Oakland.  Owner  R. 
A.  McWilliams.  These  houses  will  be 
erected   on  Fourth   avenue,   the  smaller 
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Building:   Contracts    Awarded. 

Oakland. 


Wednesday,     April      29.     1914. 
M.    C.    Bolts,    3116      Central 
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by    Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $3..iO0.  Oakland.  Cal.  Archi- 
tects. Elite  Planners.  1S44  .ith  avenue. 
Oakland.  Owner.  Mr.  Boyd.  Raymond 
Apts.  The  dwelling  will  be  erected  on 
the  Boyd  Tract,  and  has  been  designed 
to  contain  seven  rooms  and  bath.  In- 
terior flnish  will  be  of  pine  and  red- 
wood with  hardwood  floors  in  the  prin- 
cipal rooms.  Plans  provide  tor  fur- 
nace heat  and   open    fire   places.      Man- 


ill    be 


of    tile 


ath 


til 


iscot  a  I 
An  automatic  w 
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COST,    $2000 


No.  Onner                      Coulniilur  Auit. 

996  Nichols     Nichols  400 

997  Meyer    Kundrus  450 

998  Fitzgerald     Fitzgerald  1400 

999  Bolts     Bolts  2000 

1012  Champion     Whitford  2,.0n 

1013  Grant     Grant  4000 

1016  Stephens     Stephens  fOO 

1017  Jones     McKallor  22.i0 

1018  Helmuth     Kaler  1466 

1019  Burkes     Burkes  2oOO 

1020  Galobia     Brown  120(1 

1021  Waters     Motts  226>i 

1022  Brown     Hartwig  400 

1024  Hatfield     Jennings  iOO.i 

1025  McWilliams     Owner  aoOfl 

1026  Blabon    Blabon  4750 

1027  Blanchi     Cavallo  2832 

1028  Gt    Wn    Power Pahl  18000 

1029  1st   Hebrew    ..Elec   Constr  lo31 

1030  Welling     Prugli  SOOn 

1031  Dubovsky     Fones  400 

1032  Stanley     Bay    Cab  1000 

1033  Oakes     Oakes  2800 

1034  Johnson      Johnson  2100 

1035  Peart     Schnebly  400 

1037  Sydes     Sydes  2500 

1038  Peterson     Hambleton  2000 

1039  Sllva     Sllva  600 

1040  Marx     Kennedy  40o 

1041  Kuss     Johnson  400 

1042  Blschoft     Bischoflt  2i>00 

1043  Ivaiai     Shares  400 

1044  Filben     Mager  3?oii 

1046  Federal    Rlty    ...Cummins  23870 

1051  Jackson     Hunter  900 

1052  Havens     Gassonmis  600 

1053  Hadley     Rose  500 

1054  Barry     Barry  2500 

1055  Woodworth      Owner  2000 

1056  Schmidt     Schmidt  1200 

1057  Macklnnon     .Maloon  19S0 

105S  Pearce     Strang  2000 

1061  Nielson     Biggins  1000 

1062  Posctel    Le   Baron  1800 

1063  Roys     Roys  1500 

1064  Pac  G  &  E Bay  City  Ir  1503 

(Correction   in   CoBt.) 

(934)  SW  WOOD  AND  GOSS  100  on 
Wood  by  105  on  Goss.  Oakland.  Re- 
pairs, alterations  and  additions  to  1- 
story   frame  store  building. 

Owner Miss       Elizabeth        Becker. 

2485  Folsom.  S.  K.  and  Mrs. 
Maria  Sander.  St.  Helena. 

Architect  ...None. 

Contractor.. Jos.      Flittner.      1700      351h 
Ave..    Oakland. 

Filed  Apr.   13.  '14.     Dated  Apr.  9,  '14. 

Frame    up    ^4 

1st    coat    plaster    on % 

Completed   and   accepted '4 

Usual    35    days V, 

TOTAL   CO.ST.    tliisi 

Bond.      $2042.         Surety,      Southwestern 

Surety    Ins.    Co.      Limit,    70    days    after 

April    13.         Forfeit,    $10.         Plans      and 

specifications    filed. 

(996)  E  WALLACE  AVE  50  N  David- 
son Way.     Garage. 

Owner Leo  L,  Nicliols.  .Macdonougli 

Bldg..  Oaklani'. 
Architect  .  .  .None. 
Day's    work.  COST.    $liio 

19971    NO.    9326   E-FOURTBENTH,   Oak- 
land.    Alterations. 
Owner Claus    Meyer.    Cor.    E-llth 

and  94th   Ave.,  Oakland. 
.Architect  .  .  .None. 
Contractor.  .T.   Kundrus,   2-00   90th   Ave. 

Oakland.  COST.  $450 

(998)  W  IRVING  AVE  :05  N  E-16th. 
Oakland.     One-story   6-room   dwlg. 

Owner Mrs.  W.  E.  Fitzgerald.  2046 

E-16th.   Oakland. 
Architect  .  .  .None. 
Days'  work.  COST,   $14imi 


199)  S  HARPER  COURT  250  W  3.-,lh 
Ave..  Oakland.  One-story  5-room 
dwelling. 


(1012)  N  RICH  350  E  Telegraph  Ave., 
Oakland,     One-story  5-room  dw4g. 

Owner Mrs.  J.  Champion.  Cor.  41st 

and   Telegraph,   Oakland. 

Architect  . .  .None. 

Contractor.  .W.  T.  Whitford,  421  42nd, 
Oakland.  COST,    $2500 

(1013)  N  FIFTY-SIXTH  155  E  Grove. 
Oakland.     Two-story    S-rooni   dwlg. 

Owner A.  L.  Grant,  760  56th.  Okd. 

Architect  .  .  .None. 

Contractor.. C.  N.   Grant.   760  56th.   Okd. 
COST.  $4000 

(1016)  NO.  558  ALCATRAZ  AVE.,  Oak- 
land.    Alterations. 

Owner F.   W.   Stephens,    Premises. 

Ar-ohitect  . .  .None, 

Day's   work.  COST,    $500 

(1017)  E  106TH  AVE  100  N  Bigga  ron. 
Oakland.      One-story    5-room    dwlg. 

Owner W.  E.   Jones  Jr..   3145   Nicol 

Ave..  Oakland 

Architect  . .  .None. 

Contractor.  .H.  L.  .McKallor,  3336  Kan- 
sas,  Oakland. 

COST,    $2250 

(1018)  i^  BLENHEIM  15'J  W  Apricot, 
Oakland.      One-story    4-room   dwlg. 

Owner Mrs.   C.   Helmuth.   1271    17th 

Ave..  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .H.  Kaler.  10036  Pearmain. 
Oakland.  COST.   $1466 

(1(119)  S  RANDOLPH  AVE  111  W 
Benton,  Oakland.  Two-story  6-room 
dwelling. 

owner.'.' C.    E.    Burkes,    3117    Genoa. 

Oakland. 

Architect  .  .  .None. 

Day's   work.  CO.ST,    $2500 

(1020)  S  E-TENTH  ISO  E  Park  Ave,, 
Oakland,       One-story     4-room     dwlg. 

Owner.  ....  .Anton  Galobia.   2523   E-lOth 

Oakland. 
Architect  ...None, 

Contractor.. M.  Bron-.i.  1922   14tli.  Okd. 
COST.  $1200 

(1021)  NO.  3860  HOWE.  Oakland,  Two 
story    5-room   dwelling. 

Owner Alex     Waters.     3Si;i     Howe. 

Oakland. 
.\rchitect  .  .  .None. 
Contractor.  .J.    F.    Motts,      5H.S      Clare- 

mont   Ave.,  Oakland, 

COST,   $2268 

(1022)  NO.  4111  E-FOURTEENTH 
Oakland.     Alterations. 

Owner Sarah    A.    Brown,    l.jol    50th 

Ave..    Oakland. 
.\rchitect  . .  .None  . 
Contractor.. Carl      Hartwig,    1601      51st 

Ave.,  Oakland, 

C  OST,   $400 

(1024)  N  ROCK  RIDGE  BLVD  420  E 
Broadway,  Oakland,  Two-,«tory  8- 
room  dwelling. 

Owner Wm,    M.    Hatfield,    563    ISth, 

Oakland. 
Architect  ,,  .Jos.    .M.      Geary,    23rd      and 

Folsom,   San   Francisco, 
Contractor,  ,  A.    C,    Jennings,    440    2d.   — 
COST,   $5000 


BUILDING    AND   INDTSTRIAI.   NKWS 


llu.'.-.]      SW   KuUKTH  AVE  AND  K-:'lst 

Oakland.      Tn'o-story    8-room   dwly. 
Owner R.    A.    McWilliams,    1st    Na- 
tional  Bank   Bldg.,   Oakland 
Ari-hiiect  ...None. 
Day's    work.  COST.    JSOOO 

(1026)      N  CRAIG  AVE   100   E  Highland 
Piedmont.      Two-story    dwelling. 

Owner CM.      Blabon.   4-3H      Vista, 

Oakland. 


Chi 


Day 


COST,    $4750 


(1027)  X  FORTY-SEVENTH  372  E  .San 
Pablo  Ave  E  129-fi  N  203  W  12!l-i;  S 
206.  Emeryville.  All  work  for  two 
one-story    dwellings. 

Owner Martha        Susan        BiaMi-hi 


ille 


.  Non 


Contraitor.  .James  P,  Cavallo,  1035  4.ith 

Oakland. 
Filed  Apr.   21,  '1+.      Dated  Apr.  20    Ml 

r-rame    up    i/. 

i.^t   loat   plaster  on 14 

I'liinpleted   and   accepted 14 

IViial    35    days 14 

TOTAL  COST,  $2S32 
Bond.  tH16.  Sureties,  F.  H.  Hood  and 
G.  H.  Rugg.  Limit.  90  days  after  Apr 
22.  Forfeit,  »10.  Plans  and  specifica- 
tions nied. 

(I02S)      BAY  OP  SAN  FRANCISCO.   I.iy 
3  cables  across  Bay  of  San   Francisco 
-  from  San  Francisco  to  Oakland. 

Owner Great    Western    Power   Co., 

1444  San  Pablo  Ave.,  Okd. 
Architect  .  .  .None. 
Contractor.  .A.   J.    Pahl,    37      Stevenson, 

San    Francisco. 
Plied  Apr.  21,  '14.     Dated  Apr.  S.  '14. 

Every  4  lengths  of  cable 11800 

Usual   35   days 4800 

TOTAL  COST,  112,000 
Bond,  $6000.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  15  days  after  last 
cable  arrives  in  yards.  Forfeit,  none. 
Plans   and    specifications,    none. 

(1029)  NW  WEBSTER  &  MERRIMAC 
W  100  N  40  E  95  N  60  E  99.05  S  100 
and  W  Webster  100  N  2Sth  N  58  W 
99.05  S  58  B  99.05,  Oakland,  Elec- 
tric work   for  steel   frame  church. 

Owner First     Hebrew      Congrega- 
tional  of  Oakland. 
Architect  ...G.    Albert    Lansburgh,     709 

'"Mriartor.  .  J.      Genslel    (as     Electrical 
Constr  Co.),   312   12th,   Okd. 
Filed  Apr.  21,  ■14.     Dated  Apr.  14,  'H. 

Roughed  In   $500 

Completed   and   accepted 631 

Usual   35   days 400 

TOTAL  COST,  $1531 
Bond,  $,766.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  as  soon  as  possi- 
ble. Forfeit.  $.1.  Plans  and  specifica- 
tions  filed. 

(1030)  NO.  528  FIFTY-EIGHTH,  Oak- 
land.     Alter    dwelling    into    fiats. 

Owner O.  p.   Welling,   Premises. 

Architect  ...L.   F.      Hyde,   1st      National 

Bank    BIdg.,   Oakland. 
Contractor.  .T.   Prugli,   582   5Sth,   Okd. 

COST,   $3000 

(1031)  NO.  492  STOWB  ^iVK.,   Oakland 

Owner .\1.   Dubovsky    Premises. 

Architect  . ,  ,None. 

C()»i tractor.  .Fones   &   Mac  Kenzie,   34IS 
Boston  Ave.,   Oakland. 

COST,    $4  00 


(1U33)  NO.  13JU  CltUADWAV.  Dak- 
land.      Alterations. 

Owner L.  Stanley,   Premises. 

Architect  . .  -None. 

Contractor.  .Buy  City  Cabinet  Cc.  llisii 
5th,   Oakland, 

COST,   $1000 

11033)  W  HILLEGASS  AVE  50  S  61st, 
Oakland,     Two-story   7-rooni   dwig. 

Owner T.   J.   Oakes,      6077      Clare- 

mont  Ave.,  Oakland. 
Architect  . .  .None. 
Day's   work.  CO.ST.    $2S0ii 

(1034)  W  TWENTY-FIRST  AVE  75  N 
E-29th,  Oakland,  One  and  one-half- 
story   6-room   dwelling. 

Owner Ben  O.   Johnson,      2014      E- 

30th,  Oakland. 
Architect  .  .  .None. 
Contractor.  .B.  O.  Johnson  &  Sons.  2014 

E-30th,    Oakland. 

COST,  $2100 

(1035)  SE  NINETEENTH  &  BROAD- 
way,    Oakland.      Alterations. 

Owner Peart  &  Elkington,  Prem. 

Architect  . .  .None. 

Contractor.  .Schnebly,  Hostrawser  & 
Pedgrlft,  6th  and  Jackson, 
Oakland.  COST,    $400 

(1037)  E  FORTY-SECOND  AVE  300  S 
Santa  Rita  Oakland.  Two-story  9- 
room  dwelling. 

Owner.. P.    K.    Sydes,    2205   Rosedale 

Ave.,   Oakland, 
Architect  , .  .None. 
Day's  work.  COST,  $2500 

(1038)  S  MONTELL  695  E  Piedmont 
Ave,,  Oakland  One-story  five-room 
dwelling. 

Owner Alma  W.  Peterson,  79  Mon- 

tell,   Oakland. 
Architect  . .  .None. 
Contractor.  .Fred    Hambleton,    575    43rd, 

Oakland, 

COST,   $2000 

(1039)  E  OLIVER  160  S  Holly,  Oak- 
land.    One-story  4-room  dwelling. 

Owner M.      R.    Sllva.      916      Holly, 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $600 

(1040)  NO.  300  THIRD.  Oakland. 
Alterations. 

Owner A.    H.    Mar.\-.    27th    and    San 

Pablo   Ave.,   Oakland. 

Architect  .  .  .None. 

Contractor.  .F.  T.  Kennedy.  954  Rose 
Ave.,   Piedmont. 

COST,   $400 

(1041)  NO.  532  THIRTY-FIRST,  Oak- 
land.    Alterations. 

Owner. .  .v..  Mrs.   P.  N.   Kuss,   Premises. 
Architect  r^.  .None. 

Contractor.  .E.  O.  Johnson.  2014  E-30lh, 
Oakland. 

COST,  $400 

11042)  E  AUBURN  AVE  240  N  Har- 
wood  Ave.,  Oakland.  One-story  six- 
room  dwelling. 

Owner John  A.   Blschoft.   551   Crof- 

ton    Ave.,    Oakland. 

Architect  . .  .None. 

Day's   work.  COST.    $2500 

(1043)  NO.  1154  SEVENTY-THIitD 
Ave.,  Oakland.     Alterations. 

Owner A.    Ivaldl,    Premises. 

Architect  . .  .None, 


'■"iilia,  h,.  .  ..Mr.  s:.aies,  1131  73rd  .\ve.. 
Oakland. 

COST,    $4011 

I  til  Hi     s    AYALA    115    E    Martin,    Oak- 
land.     Two-story    5-room    dwlg. 
"wner .Mrs.  A.  Fllben,   5525  Clare- 

mont  Ave.,  Oakland. 
Architect  ....Albert  Schroepfer,   S.   F, 
Contractor.  ..Mager      Bros.,    180      Jessie, 

S.    P.  COST,    $3400 

I  HI  I  til  E  TELEGRAPH  AVE  AND  W 
Bioadway  N  108.83  NW  36.86  S  104  SE 
S.7II,  Oakland.  Marble  work  for  12- 
slory  attic  and  basement  Class  ''A" 
office    building. 

Owner Federal  Realty  Co. 

Architect  ..  .B,  G,  McDougall,  Sheldon 
Bldg,',   Saii   Francisco. 

Contractor,  .c.  L.  Cummins,  2617  Santa 
Clara    Ave.,    Alameda, 

Filed   Apr.   23,  '14.     Dated  Apr.   10,  '14, 


On 


nth. 


Usual   3.-,   days 2o% 

TOTAL  COST.  $23,870 
Bonds,  $11,935  and  ill, 935,  Surety, 
Southwestern  Surety  Ins,  Co.  Limit, 
90  days.  Forfeit.  $125  a  day.  Plans 
,ind   specifications   filed. 

11051)      NO.       1256      FIFTIETH      AVE., 
land,      .\ddition   and   repairs. 

Owner J.    E.    Jackson,    Premises. 

.\rchltect  . .  .None. 

Contractor.  .J.  Q.  Hunter.   1337  51st  Ave. 
Oakland.  COST,  $90(i 

(1052)      NO.    741    BROADWAY,   Oakland. 


Alt 


Owner J.   W.   Havens. 

Architect  . .  .None, 

Contractor.  .Gus  Gassonmis.  459  Sth. 
Oakland. 

COST,   $600 

(1053)  NO,  474  TWELFTH,  Oakland. 
Alterations. 

Owner M.    F.    Hadley.       12      Monte 

Vista,    Oakland. 
Architect  .  .  .None. 
Contractor.  .A.  H.  Rose  &  Co..  545   iTtn 

Oakland.  COST.    $500 

(1054)  N  KEITH  AVE  360  E  Pryal. 
Oakland.      One-story    5-room    dwlg. 

Owner Barry  Bldg.  Co.,  2527  Mar- 
ket, Oakland. 

Architect  ..  .A.  W.  Smith,  1010  Broad- 
way, Oakland. 

Day's    work.  COST,    $2500 

(1055)  N  SIXTY--FIRST  500  E  San 
Pablo  Ave.,  Oaklan  One-story  5- 
room   dwelling. 

Owner E.    M.    J.    Woodworth,    1028 

61st,  Oakland. 
Architect  .  .  .None. 
Contractor.  .Percy  W.   Woodworth,   1028 

61st,  Oakland. 

(X)3T,  $26»0 

(1056)  W  GLEN  AVE  751  N  E-24th. 
Oakland.     One-story  4-room  dwlg. 

Owner E.   A.   Schmidt,    1484    Harri- 
son,  Oakland. 
Architect  . .  .None. 
Day's    work.  COST.    $120(1 

01057)      W     TELEGRAPH     AVE     30     S 

40th.   Oakland.      One-story  stores. 
Owner W.   H.   .Mackinnon,  21at  and 

Brush,   Oakland. 
Architect  .  .  .None. 
Contractor.  .0.    Maloon,      2929      Linden, 

Oakland,  COST,    $1980 


34 

(1U5S)  E  UA.N'onl.I'H  AVE  12r.  N 
Hopkins,  Oakland.  One-stoiy  i-room 
dwelling. 

Owner M.  P.  Pearce.  Oakland. 

Architect  . .  .None. 

Contractor.. P.  N.  Strang,  1334  8tli,  Ala. 
COST,    J2000 


IJGI)      W    OLIVE       100    B    96th      Ave.. 
Oakland.      One-story    4-room    dwle. 
jvner N.    Sophus       Nlelson,      252T 

Shattuck    Ave.,   Berkeley, 
rchitect  ...None, 
.intraotor.. Frank     Higgins,    2021     SSth 

Ave.,   Oakland. 

COST,    $1000 


BUILDING   .AND  INDI'STRIAI.  NEWS 


,;062)  S  WENTWORTH  200  E  54th 
Ave;,  Oakland.  One-story  six-room 
dwelling. 

Owner A.     Postel,     2117     San     Jose 

Ave.,  Alameda. 
Architect  . .  .None. 

Contractor.. Wm.     A.   Le     Baron,      1039 
4.1th   Ave.,  Oakland. 

COST,    SI  soil 


1063)  S  E-SIXTEBNTH  80  W  37t1i 
Ave.,  Oakland.  One  and  one-half- 
.story    flve-room    dwelling. 

..E.   A.    Roys,    Io30    Fruitvale 
Ave..  Oakland. 


Ow 


chite 


.No 


COST,    {1 


(1064)  B  MARKET  and  line  parallel 
to  and  distant  at  r  a  S  SO  from  S  In 
First  E  3.iO  S  300  W  300  N  to  pt  beg.. 
Oakland.  All  work  for  one  steel 
wasli  box  and  2  steel  seal  pots. 

Owner Pacific  Gas  &  Electric  Co., 

13th    and    Clay,    Oakland. 
Architect  .  .  .None. 

Contractor.  .Wm.    D.    Halket    (Bay    City 
Iron  Wks.),    1243   Harrison, 
San    Francisco. 
Filed  Apr.   25.  '14.     Dated  Apr.  22,  '14. 

Completed     and     accepted 7o% 

Usual    35    days 26% 

TOTAL  COST,  $1593 
Bond,  $765.50.  Surety,  American  Surety 
Co.  Limit,  21  days.  Forfeit,  nonei 
Plans  and   specifications   filed. 


Building:  Contracts   Awarded. 


Berkeley. 


,\V.     Ram 
Oakland, 


COST.    $2001) 


(1002)      NO.      2629      HASTE,      Berkeley. 
Two-story   14-room  school. 

Owner Deakoness  Training  School 

of  the  Pacific. 
Architect  .  .  .None. 

Contractor.. Harry  C.   Knight,   522    25th, 
Oakland. 

COST.   $2400 


11003)      W   TENTH    13    N    Tlv 
Berkeley.     Alterations. 


lit  W.Ty. 


COST,  $4  0 


No. 

1000 
1001 
10(12 
1003 
1004 
lOflS 
1006 
1007 
1008 
1009 
1010 
1011 
1014 
1015 


1050 
1059 
1060 


J  oh 


Contractor 

.Join 


Ramsey     Ramsey 

Deakoness     Knight 

Lazarenk     Lazarenk 

Ala   Bldrs    Mailanen 

Same     Same 

Nelson     Nelson 

1st  Unitarian   Ch... Kidder 

Johnson     Allen 

Same     Same 

Same     Same 

Houston     Patrick 

Fisher     Buskirk 

Nobel     Peterson 

Sears     Wallace 

Taylor     Taylor 

Kinney    MacGregor 

Hildebrand     Button 

Fessore     Valente 

Spittler     Spittler 

Fov     Foy 

Phi    Delta  Theta Watts 

Same     Joost 


Amt. 

1500 
2000 


(1000) 

Berkel 
Owner.  . 


W     MATHEW 


Rose.  Berkele 
.  .None. 


1004)      W    GIANT    50    N    Addison,    Ber- 
keley.    One-story   5-room   dwlg. 
Iwner Alameda       County       Home 

Bldrs.,    1st    National      B.Tnk 

Bldg.,  Oakland. 
U-chitect  .  .  .None. 
■„nlraclor..Otto      Mailanen.    2429      9th. 

Berkeley.  COST.    $150il 


I  10115)      W  GRAND  136  N  Addlton.  Be 

kelfV.     One-story  5-room  dwlg. 
owner  ..Alameda        County        Hon 

Bldrs..    1st    National      BaT 

Bldg.,  Oakland. 
Architect  . .  .None. 
Contractor.  .Otto    Mailanen.     2429     9t 

Berkeley.  COST,    $15 


(10111    10  FKESNCJ  AVE  120  S  .Monterey 
Ave.,    Berkeley.        Two-story      sex 
room  dwelling. 

Owner Albert  Houston,   S.   F. 

Architect  .  .  .None. 

Contractor.  .Patrick-Nelson      Bldg.    Co., 

2011   ShattucK-  Ave..    Bkly. 

COST,  $4000 

(10141      N  RIDGE  ROAD  100  W  Le  Roy. 
Berkeley.     Addition. 

Owner W.  Fisher,  Vallejo. 

Architect  . .  .None. 
Contractor.  .J.  W.  Buskirk,  2402  Higard 
Ave.,   Berkeley. 

(10151      NW   HILLEGASS  &   WOOLSEY. 
Berkeley.      Addition. 

Owner Mrs.   Nobel,   San   Francisco. 

Architect  .  .  .None. 
Contractor.. A.  Peterson,   2615  Virginia, 
Berkeley. 

COST,  $1000 

(1023)      NO.     1916    STUART,       Berkeley. 
One-story    2-room    dwelling. 

Owner W.  'M.  Sears,  Premises 

Architect  ..  .None. 

Contractor.  .P.   J.    Wallace,    5017    Whit- 
ney, Oakland, 

COST,    $4T)i 

(1036)      SW     ROSE      &       BELVEDERB 

Berkeley.     Alterations. 
Owner I.  G.  Taylor,     263     Corbel 

Architect  . .  .None. 

uays    work.  COST,   $40 


I 


W    PARK    115    N    Russell,    Ber- 
One-storv    S-room    dwlg. 

Miss  Lyra  Nelson.  746   59th. 

Oakland, 
ct  . .  .None. 

■tor..Edw.  Nelson,  746  59th,  Okd 
COST,   $19110 


(1007)      W    BANCROFT      150    E      Dana 

Berkeley.     Alterations. 
Owner First       Unitarian       Church 


7850 
4000 
1100 
1000 


S    170     S    Oregon, 
V   5-room   dwlg. 
Johan.son,        1811 


Day's   work.  COST,    $1500 

(1001)      S   RUSSELL   165    W    King,    Ber- 
keley,     one  and   one-half-story   seven 


Contractor.  .Kidder  &  McCuUough.  21)75 
Addison,    Berkeley. 

COST,    $l,-.0O 

(lOOS)  N  HILLCREST  ROAD  400  E 
Claremont  Ave.,  Berkeley.  One-slory 
garage. 

Owner H.  L.  Johnson.   2   Hlllcrest. 

Berkeley. 

Architect  ..  .John    Hudson    Thomas,    1st 

National    Bank    Bldg.,    Bkly 

Contiai-tnr.  .P.   E.    Allen,    468    34th,   Okd. 

CO.ST,    $251111 

(1009)  N  HILLCREST  ROAD  400  K 
Claremont  Ave..  Berkeley.  Two-story 
seven-room   dwelling. 

Owner H.    L.    Johnson,   2    Hillcrest, 

Berkeley. 

Architect  ..  .John    Hudson    Thomas,    1st 

National    Bank   Bldg..   Bkly. 

Contractor.  .F.  E.  Allen,  468  34th,  Okd. 

COST,   $7350 

(10101  N  HILLCREST  ROAD  350  E 
Claremont  Ave.,  Berkeley.  Two-story 
8-room    dwelling. 

Owner H.    L.    Johnson,    2    Hillcrest. 

Berkeley. 

Architect  ..  .John    Hudson    Thomas,    1st 

National    Bank    Bldg.,    Bkly 

Contractor.  .F.  E.  Allen,  468  34th.  Okd. 

COST,  $7850 


(1045)      E    DOHR    150    N    Oregon,    Ber 
keley.      One-story   5-room   dv 

Owner R,      W.    Kinney, 

Franklin,   Oakland 
Architect  . .  .None. 
Contractor.  .C.   M.  MacGregor.  470  13t^ 
Oakland. 

COST.   $1 

(1047)      LE  ROY  near  Buena  Vista  Wa^ 
Berkeley.        All   work   tor      two-stf.ry 
frame  dwelling. 

Owner Joel     Hilderbrand. 

Architect  ..  .Jas.    W.    Plachek.    A.lie.son 
Bldg.,    Berkeley. 

Contractor.  .Frank    Button,    1625    Slint- 
tuck    Ave.,    Berkeley. 

Filed  Apr.  23,  '14.     Dated  Apr.   13.    n 

Frame    up    1-5 

Electric  and  plumbing  roughed  in.  1-5 
Plastered  and  exterior  completed  .  1-5 
Completed    and    accepted.. 


Usual 


.1-6 


TOTAL  COST,  $3800 
Bond,  $1900.  Surety,  American  Surety 
Co.  Limit,  80  days.  Forfeit,  $2,  Plans 
and   specifications   filed. 

(1048)  NO.  2412  FIFTH,  Berkeley.  All 
work   for  two-story  frame  dwelling. 

Owner J.  Fessore. 

.Architect  ..   Jas.    W.    Plachek.    Acheson 
Bldg..   Berkeley. 

Contractor.  .M.  E.  Valente  &  Co.,     5882 
Vallejo,   Oakland. 

Filed   Ain.   23,  '14.     Dated  Apr.   19.  '14. 

Frame    up    1-5 

Electric  and  plumbing  roughed  in. 1-5 
Plastered    and    exterior   completed. 1-5 

Completed    and    accepted 1-S 

Usual    35    days ' 

TOTAL    COST,    $2750 

Bond.       $1375.       Surety.      Southwestern' 

surety  Co.     Limit,  SO  days.     Forfeit,  16.' 

Plans  and  specifications  flled. 

(1049)  N  INDIAN  ROCK  AVE  30OI-E 
.San  Diego,  Beikeley.  Two-story.l- 
room  dwelling. 


Owner E.     B.    Spittler.     2154     Ash- 
by   Ave..   Bei-kelev. 
AlL-hitect  .  ..None. 
Day's   work.  CO.«T,   $4000 

(10501  W  ADELINE  120  N  TotUl,  Ber- 
keley. One-story  l-room  macliine 
shop.      ' 

Owner John      M.    Foy,    173.S      Arch, 

Berkeley. 

-Arch  itect  .  .  .None. 

Day's    work.  CO.«T,    (SOO 

(10591  NW  HEARST  AVE  &  HIGH- 
land  Place  W  lOO.tN  144.65.  lUrkeley. 
Heating  for  three-story  an.l  base- 
ment   frame    fraternity    liou.>!e. 

Owner Phi   Delta  Tlieta.   :;iol    juu- 

rant,   Berkeley. 
Arclittect  .  .  .John     Reid  Jr.,     Chronicle 

Bldg.,   San    Francisco. 
Contractor.  .C.     R.     Watts,     2442     Shat- 

tuck  Ave.,  Berkeley. 
Filed  Apr.  24,  '14.     Dated  Apr.   2,  '14. 

Piping:   installed    $497 

Completed   and   accepted 1000 

Usual   35   days 43S 

TOTAL.  COST,  j:9;.,. 
Bond,  $1000.  Surety.  Globe  Indemnity 
Co.  Limit,  5  days  after  painting  com- 
pleted. Forfeit,  $2.  Plans  and  speci- 
fications  filed. 


BUILDINU  AND  INDUSTRIAL  NKWS 


Jolm    S    Reavley    and    Mary    Belle 
Reavley   to  W   B   Wells.. Apr.  22.   1914 

Apr.  23,  1914— SW  BROADWAY  AND 
Twenty-fourth  E  on  Broadway  99 
N  on  24th  143.58  being  65.46  on  W 
side  and  122.87  an  S  side,  Oakland. 
Emilie  Sussman  to  Newberry  Bend- 
heim  Co;  California  Plate  &  Win- 
dow Glass  Co;  Duffey  Plumbing  Co; 
Forderer  Cornice  Works,  Vulcan 
Iron  Works;  Smith  &  Johnson;  W  T 
Baker  Co  and  Stockholm  &  Allyn 
April    16,    1914 

Apr.  24  ,1914 — LOT  12  Piedmont-by- 
the-Lake,    Okd.         F    A    Brlggs      to 

Bruce     Burnett Mar.     23.     1914 

I,       1914— LOT    IS      BLK      "A" 
Waterside    Terrace,    All.      Mark    T 

Cole    to    whom    it    may   concern 

Apr.    21,    1914 


(1060)      HARDWARE   ON   ABOVE. 
Contractor.  .Joost     Bros.,     1274     Market. 

San  Francisco  . 
Filed  Apr.  24,  '14.     Dated  Apr.  21,  '14. 

Delivered   to   site    $300 

In   place  and  accepted 200 

TOTAL  COST,  $500 
Bond,  none.  Limit,  95  days.  Forfeit, 
$2.     Specifications  only   filed. 


COMPLETION  NOTICES. 


ALAMEDA     COUNTY. 


Apr.  18.  1914— W  EUCLID  AVE  100 
N  Eunice,  Bkly.  J  C  Scroggy  to 
P  R  Peake  Co Apr.   16,   1914 

Apr.  IS,  1914— LOT  19  Bi^K  IS.  North- 
brae.  Albany.     Patrick   Nelson   Bldg 

Co  to  whom  it  may  concern 

' .April     IS.     1914 

Apr.  18,  1914— LOT  20,  LOT  5  &  LOT 
4  BIk  ''I"  Map  Central  Piedmont 
Tract,  Oakland  Tp.  E  R  Leach  to 
Karl   Schley Apr.    17,   1914 

Apr.  20  ,1914- N  WALNUT  AVE  SO  W 
Renwick  being  Lot  24  Blk  4.  Brook- 
dale  .Terrace,  Okd.     J   E  Settles   to 

:    O   a  Smith March    20,    1913 

Apr.  20,  1914— S  WALNUT  AVE  61.59 
B  Courtland  Ave  being  Lot  11  Blk 
6  Brookdale  Terrace.  Okd.  J  E 
Settles  to  O  G  Smith Apr.   10.   1914 

Apr.  20,  1914— N  BROOKDALE  AVE 
124.24  E  Renwick  being  Lot  16  Blk 
2    Brookdale    Terrace,    Okd.        J      E 

,    Settles  to  O  G  Smith Apr.   15,   1914 

Apr.  22.  1914— NINETY-SECOND  AVE 
No.  2220.  being  Lot  21  Highland 
Tract,  Okd.  Joe  St.  Mary  to  whom 
it    may    concern Completed    

Apr.  22.  1914 — LOTB  12  AND  13  BLK 
"B"      Map    of    Oak      Enclnal.      Ala. 

Anna   Hromada    to   I   W    Button 

April    16.    1914 

Apr.  22,  1914— W  BROADWAY  125  N 
Blrnie  N  25xW  127-S,  Okd.  B  &  M 
Cjanciarulo  to  Maestretti  &  Young- 
er     Apr.    21,    1914 

Apr.  23,  1914— LOT  7  BLK  30  Map 
Melrose  Heights,  Okd.  Torrence  S 
Peterson  to  whom  it  may  concern 
April    22,    1914 

Apr.  23.  1914— NE  E-FOURTBENTH 
100  SE  4lh  Ave  SB  40.\NE  135,  Okd. 


Ap 


LIENS   FILED. 


AI^MBDA   OOVNTY. 


Apr.  IS.  1914— S  TWENTY-SECOND 
360  E  Webster  E  51xS  162,  Okd. 
P   E  O'Hair  vs   D  Miller $1655.46 

Apr.  IS  ,1914— S  TWENTY-SECOND 
360  E  Webster  E  51xS  162.  Okd.  W 
B  Westley  vs  D  Miller $517.49 

Apr  20.  1914— NW  TWENTY-FOURTH 
and  Broadway  N  61.42  W  111.42  N 
59.50  W  40  S  119  E  136.25,  Okd.  The 
Herman  Safe  Co  vs  Broadway  De- 
velopment Co,  Bruce  B  Burnett  and 
F  A  Briggs    $80 

Apr.  20,  1914— NW  COR.  TWENTY- 
Fourth  and  Broadway  N  61.42  W 
111.42  N  59.50  W  40  S  119  E  136.25, 
Okd.  C  Jorgenses  &  Co  vs  Broad- 
way  Development   Co   and   Bruce   B 


ett 


.$90 


Apr.  20.  1914— N  LAKE  455  E  Madi- 
son E  85-xN  150,  Okd.  Jolin  Quadt 
vs  Etta   H  Scofield $730 

Apr.  21,  1914— B  TELEGRAPH  AVE 
and  W  Broadway  N  108.83  NW 
36.86  S  104  SK  8.70.  Okd.  Geo  H 
Tay  Co  vs  Federal  Realty  Co  and 
Anderson   &  Sweet  Constr  Co... $20. 87 

Apr.  21,  1914 — E  TELEGRAPH  .AVE 
and  W  Broadway  N  108.S3  NW 
36.86  S  104  SE  8.70.  Okd.  John  0 
Maxwell  vs  Federal  Realty  Co.  J  P 
Anderson  and  J  Sweet  (Anderson  & 
Sweet  Constr  Co)  and  Pacific  Roll- 
ing   Mill    Co    $182.89 

Apr.  21.  1914— OORB  COR  BROAD- 
way.  Telegraph  Ave  and  16th,  Okd. 
Wm  J  Sheller  vs  Garlston  &  Snyder 
$95 

Apr.  21.  1914— LOT  4  BLK  9  Map 
Claremont.  Bkly.  Downey-Cavasso 
Glass  &  Paint  Co  vs  James  C  Bow- 
man. Bay  City  Bldg  Co,  Ino  and 
Chas   Murray    $164.80 

Apr.  22.  1914— W  35  LOT  9  BLK  "P" 
K'linkerviUe  Tract  on  SE  Cor  9th 
and  Boston  Ave.  Emeryville.  J  E 
Breitwiser  vs  Pioneer  Wet  Laundry 
Co     $200 

Apr.  22  ,1914— E  15  LOT  9  and  W  36 
Lot  10  and  W  36  of  N  31  Lot  19  and 
E  15  of  N  31  Lot  20.  Map  Harmon 
Estate.  Okd.  R  H  Chamberlain  vs 
D   Miller    $164.90 

.\pr.  22  ,1914 — W  BROADWAY  188 
SW  17th  SW  104  NW  S.70  NE  108.83 
SE  36.86.  Okd.  E  C  Prather  vs 
Federal  Realty  Co  and  Pacific  Roll- 
ing   Mill    Co $35 

Apr.  22  ,1914— E  TELEGRAPH  AVE 
and  W  Broadway  N  108,83  NW 
36.86  S  104  SE  8.70.  Okd.  Pacific 
Gas  &  Elec  Co  vs  Federal  Realty 
Co  and  Anderson-Sweet  Constr  Co 
$23.15 


35 

V|ii,  22.  1911- E  TELEUUAPIl  AVE 
and  W  Broadway  N  10S.S3  NW  36.86 
Okd.  Oakland  Elec.  Co.  $100.02;  P 
R  Fortln  and  B  M  Cole,  $140;  James 
Henneberry,  $553.62  vs  Federal 
Realty  Co,  Pacific  Rolling  .Mill  Co, 
A  J  Snyder  and  J   P  Carlston 

LDi.  22,  1914— W  BROADWAY  188  S 
17th  W  36-9'^  S  108-10  E  8-5%  N 
104,  Okd.  John  C  Rohan  vs  Federal 
Itealty  Co,  A  J  Snyder,  J  F  Carls- 
ton     $186.25 

ipr.  23.  1914 — E  TELEGRAPH  AVE 
and  W  Broadway  N  10S.83  NW  36.86 
.■<  104  SE  8.70.  Okd.  E  K  Wood 
Lumber  Co  vs  J  F  Carlston,  A  J 
Snyder,  Federal  Realty  Co,  Pacific 
Rolling  Mills  and  Anderson  & 
Sweet    Constr   Co $9.8* 

.pr.  24,  1914— PTN  LOTS  6  AND  7 
.Map  Portion  of  Estate  of  Wm  Ty- 
s"n,  Washington  Tp.  E  M  Nichols. 
$623,65;  P  C  Hansen  (P  C  Hansen  * 
Co).  $543.50  vs  C  E  Martenstein 
and   P  C  Griffin   &   Sons 

.pr.  24.  1914— LOT  4  BLK  9  Map 
Claremont,  Bkly.  Charles  Murray 
vs   Jas   C   Bowman   and   Bay   Cities 

Bldg    Co    $37.50 

pr.  24.  1914— LOT  4  BLK  9  Map 
Claremont.  Bkly.  Wm  Brady  vs 
James    C    Bowman    and    Bay    Cities 

Bldg    Co    $22.50 

pr.  24,  1914— S  TWENTY-SECOND 
260  E  Webster  E  51xS  162,  Okd, 
M    Dubovsky   vs   D   .Miller $249.45 

vpr.  24,  1914- LOT  4  BLK  2  Map 
East  Piedmont  Heights  Extension, 
Okd.  Sunset  Lumber  Co  vs  Pied- 
mont   Height    Bldg    Co    and    Alfred 

OlEOn      $259.82 

pr.  24.  1914— S  TWENTY-SECOND 
360  B  Webster  B  51xS  162,  Okd. 
Marshall  Stearns  Co  vs  David 
Miller     $1110 


On  May  first.  Bradstreet  will  open 
1  office  m  Oakland.  California,  with 
r.  J.  K.   Munsell   In  charge  as  Super- 


The  establishment  of  this  office  by 
Bradstreet  as  one  of  the  150  sti)itloi)S 
in  the  principal  whplpsale  and  jobbing 
centers  of  the  United  States  is  at  one 
and  the  same  time,  a  recognition  of  the 
growtli  and  importance  of  Oakland 
and  the  east  bay  shore  community 
commercially,  and  the  provision  for 
additional  business  facilities  to  the 
citizens    of    that   district. 

Mr.  Munsell  is  a  native  of  Oakland 
and  a  graduate  of  the  University  of 
California  with  many  years  experience 
In  Bradstreet's  office  work,  six  years  of 
whicli  was  spent  as  chief  clerk  of  the 
San    Francisco    office. 

The  Oakland  Bradstreet  like  all  the 
offices  of  that  concern  is  an  Ind,epen- 
dert  one  except  in  its  relations  to  the 
headquarters,    in    the    East. 


MARIN,  CONTRA  COSTA  AND 
SONOMA    COUNTIES. 
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Veneered  Panels  that 
ARE  good— -order 


U.DING    ANU   INDl'STRlAL  NEWS 

Wybro  Panels  keep 
their  smooth  finish. 

One  feature  of  the  famous  Wybio  Pan- 
els is  that  they  have  a  beautiful  SMOOTH 
iinish-a  finish  which  RETAINS  its  smooth- 
ness. 

Wybro  Panels  are  everlastingly  good 
and  cost  no  more  than  ordinary  ones. 
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room  suites  with  baths.  Inter 
l,e  nnished  in  pine  throughout.  There 
will  be  steam  heat  and  a  liot  water 
supply.  All  suites  will  have  wall  beds 
and  private  bath  rooms.  Bath  rooms 
will  be  finished  in  tile.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are.  complete  and  figures 
are    being    taken.    _ 

BL-LKHEAD  WORK— Crushed  rock 
and  earth,  tlOO.OOO.  Vallejo.  Solano 
Co..  Cal.  Engineer's  name  not  given. 
Owners,  City  of  Vallejo.  Bids  are  now 
being  called  tor  on  the  second  section 
of  bulkhead  to  be  erected  in  Vallejo. 
Plans  and  specifications  can  be  secured 
from  the  City  Clerk.  Bids  will  be 
opened  on  May  Sth. 

INCINERATOR  PLANT— Cost  not 
stated.  San  Rafael.  Marin  Co.,  Cal. 
Engineer  Citv  Engineer.  San  Rafael. 
Owners.  City  of  San  Rafael.  The  City 
Council  of  San  Rafael  rejected  all  bids 
of   the    new    incin- 


LOT  4  BL.K  26,  Lands  Belvedere  Land 
Co.,  Belvedere.  All  work  for  frame 
golf   club    building. 

Owner Belvedere   Land    Co. 

Architect  ...Albert   Farr.   6S   Post.   S.    F. 

Contractor.  .George  M.   White. 

Filed  Apr.  16,  'H.     Dated  Apr.  14.  '14. 
Material,    except    finish    material, 

delivered     -J^OO 

Frame    work    completed ^01 

Building    completed     ■  ■    ='"_' 

Usual     35     days S'o 

6th  and  7th  payments  each  to  be 
S375  represented  by  notes,  etc.. 
payable  60   days     after  date     re- 

speticely,   int.   6%  per  annum 

TOTAL  COST.   1350" 
Bond,      fl750.      Surety.      Pacific      Coast 

Casualty      Co.        Limit,      forfeit,      none 

Plans   and    specifications    li'.ed. 

COMPLETIOIV  NOTICES. 

MAKI>    COUNTY. 

RECORDED  ACCEPTED 

Apr.  IS.  1914— LOT  7  BLK  2,  Win- 
shin  Tract,  Ross.  R  C  Hillen  to 
whom   it   may  concern ..  .Apr.   IS.    1914 


for    the 
a  tor 


nstr 


!  erected 


thi 


Z.  O. 


Field  of  San  Jose  presented  the  lowest 
figure.  Plans  are  to  be  revised  and 
new  bids  will  l>e  called  tor  shortly. 
Contracts  Awarded. 
STREET  ELECTROLIERS— Cost  not 
stated.  St.  Helena.  Napa  Co..  Cal.  En- 
gineer's name  not  given.  Owners,  City 
of  St.  Helena.  Contractors.  Napa  Val- 
ley   Electric   Co.     Contract   price.   $3,108. 

BinLDING  C()>'TK.iCTS. 

MARIN    COUN'rV 

SEQUOIA     PARK.     San     Anselmo        All 
work  for  one-story  frame  building. 

Owner Hugh     Driscoll. 

Architect  ..  .Robert   Watson. 

Contractor.  .Watson      Bros.,      San      An- 
selmo. 

Filed   Apr.  23.   '14.     Dated  Mar.    25.  '14. 

Rafters    up     

1st   coat    pUister ■ 

Completed    iind    accepted 


LIENS  FILED. 

MARIN    COUNTY. 

RECORDED  AMOUNT 

Apr.  24,  1914— LOT  1  Pearl  Tract, 
Ross.  White  Bros  vs  G  Sandberg, 
The  Estate  of  Fredk  Lass,  deed, 
and  G  P  I..aninger  extr  Estate  of 
Fredk    Lass,    dec'd J33.13 

Apr.  17  ,1914— LOT  23,  Cole  Tract, 
Ross.  B  K  Wood  Lumber  &  Mill 
Co  vs  Ethel  Grace  Reinert,  Mrs  B 
A  Goddard,  E  Dahl  and  W  A  Heins 
$92.76 

Apr.  17,  1914- LOT  23,  Cole  Tct,  Ross 
H  M  Kuhn  vs  Ethel  Grace  Reinert. 
Mrs  B  A  Goddard,  E  Dahl  and  W  A 
Heins    »I60 

Apr.  17.  1914— LOT  23.  Cole  Tct,  Ross. 
L  .\  Pearl  vs  Ethel  Grace  Reinert. 
Mrs  B  A  Goddard,  E  Dahl  and  W  .*. 

Heins    «".5.'i 

♦ 

SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY 

RESIDENCE  —  2  story  and  base. 
frame.  Cost  not  stated.  Palo  Alto. 
Santa  Clara  Co.,  Cal.  Architect,  John 
Hudson  Tbomas.  First  National  Bank 
Bldg.,    Berkeley.     Owner,    H.   L.    Haehl. 


E.  H.  Williams  Chilmer  Munday 

Munday  &  Williams 

«torneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2522 

6IS  Phalan  Building,        San  Franolso 


The  dwelling  has  been  designed  for 
an  eight-room  house  with  two  baths 
and  sleeping,  porch.  Interior  will  be 
linished  in  pine,  redwood  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot and  will  be  equipped  with  show- 
ers. Exterior  will  be  finished  with 
cement  plaster  on  metal  lath.  Plans 
are    now    being    prepared. 

GARAGE— 1  story  and  base,  rein- 
forced concrete.  $20,000.  San  Jose. 
.Santa  Clara  Co..  Cal.  Architect,  none. 
Owners.  Olsen  &  McFarland  Auto  Co., 
22S  North  First  street.  San  Jose.  The 
building  will  be  erected  on  the  prop- 
erty now  occupied  by  the  company  on 
-North  First  street.  New  building  will 
cover  a  considerable  ground  area  and 
will  be  practically  fireproof.  There  will 
be  concrete  floor  and^walls,  steel  roof 
trusses  and  fireproof  Interior  parti- 
tions. Metal  window  sash  and  frames 
and  special  gasoline  storage  tanks  will 
be  used.  Interior  will  contain  a  dis- 
play room,  storage  space  and  machine 
shop.  Exterior  of  the  building  will  he 
faced  with  cement  plaster.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

POST  OFFICE— 1  story  and  base, 
brick  and  frame,  $20,000.  Palo  Alto, 
Santa  Clara  Co..  Cal.  Architects.  Bake- 
well  &  Brown,  251  Kearny  street,  S. 
P.  Owners.  Leland  Stanford,  Jr.,  Uni- 
versity. Plans  are  complete  for  a  one 
story  branch  post  office  to  be  erected 
on  the  University  grounds  at  Palo 
Alto.  The  building  will  contain  work 
space  and  public  lobby.  Interior  fin- 
ish will  be  of  pine  and  hardwoods. 
There  will  he  special  cabinet  work.  A 
central  heating  system  will  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  figures  are  now  be- 
ing  taken. 

STORES — 1  story  and  base,  brick. 
$.T.OO0.  San  Jose,  Santa  Clara  Co..  Cal. 
.Architect,  none.  Owners.  J.  F.  Pryle 
&  Son,  San  Jose.  The  building  will  be 
erected  at  the  northwest  corner  of 
■Martha  and  5th  strets  and  will  contain 
two  modern  stores.  Interiors  will  be 
finished  in  pine.  There  will  be  mod- 
ern plumbing  and  electric  work.  Pat- 
ent store  fronts  will  be  used.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
the  work   will   be   done   by   Day  Labor. 


Wednesday,      April       29.      1914. 

BUILDING  CONTRACTS. 

SANTA  CLARA   COUNT V. 

NO.    9-14    S-ORCHARD      ST.,    .San 
Three-room    shack. 

Owner F.    D.    Russo.    rr.Tiiist 

Architect  . .  ,Xone. 


ULILDING  AND  INDUSTRIAL  NEWS 
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SACRAMENTO,    falOCKTON    & 
NORTHERN  CALIFORNIA. 


Uay 


.ST,    (4  00 


E  SANTA  CLARA  AND  2eTll  .STS..  San 
Jose.     Planing  mill   and   shop. 

Owner San  Jose  Lumber  (.".....  Prem 

Architect  .  .  .None, 

Day's    work.  i  ust,    j.soO 

N\V  MARTHA  AND  FIFTH  .STS,  San 
Jose.  One-story  additiuti  (o  brlcTc 
building. 

Owner J.  F.  Pryle  i-  Son.>i.  Prem. 

.\rchitect  . .  .None. 

Day's  work.  Cost,   $3ijuu 

NO.    81 


BUNGAIXIW  —  1  story  ani: 
frame,  $2, "00.  .Sacrament. i.  c'a 
chitect.  none.  Owner,  Ernest 
Chico  avenue.  The  dwelling  hi 
designed  for  a  six-room  hous 
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STATE    ST.,    San    .1. 
cottage. 


FRESNO,    MODESTO.    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


y  :,ii.l  ha 
Flesno  ( 
Hotclikins 
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RESIDENCE  —  2  «ti,i 
frame.  JO.OtiO.  Reedley, 
Cal,  Architects,  Swartz. 
.Swartz,  Rowell  BIdg..  Fr 
.Mr,  A.  Winters.  The  dwel 
designed  for  an  eight-roc 
liatli  and  sleeping  porch.  Interior  fin- 
ish will  he  of  pine,  redwood  ;ind  white 
enamel.  Hardwood  floors  will  he  used 
in  the  living  room,  dininx  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile.  .Automatic  water  lieatcrs 
will  be  installed.  Bath  room  will  be 
finished  in  tile  with  composition  floor. 
Exterior  of  the  dweling  will  be  cov- 
ered with  cement  pla.-^ter  on  metal 
lath.     Plans  ai-e   being   prejiared. 

SCHOOI 1  story  and  base,  rein- 
forced concrete.  Cost  not  stated,  Ceres, 
.Stanislaus  Co..  Cal.  Al-cWtect.  Wiliram 
H.  Weeks.  7,5  Post  street,  S.  P  Own- 
ers, Ceres  School  District,  Tlie  bulldr 
ing  has  been  designed  to  contain  seven 
class  rooms,  assembly  hall,  principal's 
office  and  library.  Interior  flnlsli  will 
he  of  pine  and  hardwot>d  with  maple 
Moors  in  the  class  roomj.  There  will 
he  steam  lieat.  oil  burning  furnace,  and 
,1  modern  system  of  ven'tllatl"n.  Pro- 
gram clocks  will  be  installed.  Exte- 
rior of  the  building  will  he  faced  with 
cement  plaster.  Plans  are  complete 
and  figures  are  now  being  taken.  Bids 
close  on  May  2nd.  Plans  and  specifica- 
tions can  le  secured  from  tlie  archi- 
tect. 

ROCK  CRUSHER  JeQUIPMENT— 
Cost  not  stated.  Woocltord.  Kern  Co.. 
Cal.  Engineer,  County  Surveyor. 
Bakersfield.  Owner.i.  Kern  County. 
Plans  for  a  large  rock  crushing  plant 
wliich  is  to  he  installed  at  Woodford 
have  been  completed  by  the  County  . 
Engineer  and  are  now  out  for  figures. 
The  plant  is  to  be  electrically  euuipped 
and  is  to  have  an  output  .if  l.non  tons 
per  day.  The  Slate  Highway  Commis- 
sion has  agreed  to  take  nearlv  the  en- 
tire output  of  the  plant.  Bids  are  now 
being  t.i)<en  ami  will  lie  ..peiieil  .m 
.May    12tli,      Plans    ran    be    se.ine.l    from 


large  open  fire  place 
tile  mantel  in  the  living  room 
room  and  kitclien  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
be  Installed.  Exterior  of  the  house 
will  be  covei-ed  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  liands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

.SCHOOL — 1  story  and  base,  frame. 
»15,000,  Roseville,  Placer  Co,,  Cal,  Ar- 
chitect, Erwin  Schaefer,  Plaza  Bldg., 
Oakland.  Owners,  City  of  Roseville. 
The  building  will  contain  four  stand- 
ard sized  class  rooms,  library  and  prin- 
cipals  office.  Interior  will  be  tinlshe.l 
in  pine  throughout.  Maple  floors  will 
be  used  in  tiie  class  rooms.  There  will 
be  a  central  heating  sy.«tem.  probably 
warm  air.  A  modern  system  of  venti- 
lation will  also  he  Installed.  Exterior 
of  the  building  will  be  covered  with 
rustic.  Plans  are  complete  and  bids 
will  be  called  for  shortly.  Furtlier 
mention   will  be  made  at  that   time. 

BANK— I  story  and  base,  relnforce.l 
concrete,  $2,5,000.  Sacramento.  Cal, 
Architects,  .Seadler  &  Hoen.  Forum 
Bldg,,  Sacramento,  Owner.s,  Oak  Park 
Branch  of  the  Sacramento  Bank.  The 
building    has     been     designed     in       the 
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I'li.Mer.      Plans    are    to    be    rcngiired    at 

H.iSPITAL  WARD  NO.  2.5—2  story 
I1..1  base,  reinforced  concrete.  Cost 
"■I  slated.  Stockton,  San  Joaquin  Co.. 
I':.  I.  Architect.  State  Department  of 
.\r.  liitecture,  Saci-amento.  Owners, 
State  of  California,  The  lowest  fig- 
iiie  for  constructing  Ward  Building  No. 
2.5  at  Stockton  was  that  received  from 
I.,  a.  Bergren  &  Son  of  .San  Francisc.i 
at  S4S.472.  A  complete  list  of  the  bids 
as  opened  in  Sacramento  will  be  found 
under  the  heading  of  Sacramento. 
Stockton   and    Northern    California, 

HOSPITAL  ELEVATOR  WORK— 
Cost  not  stated,  Stockton.  San  Joaquin 
Co.,  Cal.  Engineer,  state  Department 
.if  Engineering.  Sacramento.  Owners, 
state  of  California,  The  Otis  Elevator 
Co.  submitted  the  lowest  figure  at  52,- 
29.5  for  furnishing  and  installing  an 
elevator  in  the  Female  Ward  at  the 
Stockton  Hospital.  A  complete  list  of 
II. e  bids  as  opened  will  he  found  under 
liie  heading  of  Sacramento.  Stockton 
and  Northern  California  In  this  Issue. 
H0TEI^9  story  and  base.  Class  A 
construction.  Cost  not  stated.  .Sacra- 
mento. Cal.  Architect,  none.  Ownei-a 
.Miller  and  .McGIllvray.  .Sacramento 
The  building  will  be  erected  at  the 
corner  of  Uth  and  J  streets,  covering 
an  area  of  70  by  11114  feet.  There  will 
he  a  complete  steel    frame,   brick  exte- 
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>r  flnish  will  be  of  pine  and  hard- 
lods.  There  will  he  several  stores 
sides  the  hotel  lobby  on  the  fli-st 
or.  A  large  percent  of  the  rooms 
II    liave    private    baths.      There    will 
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Plans   are    being   prepared. 

BRIDGE— Steel  and  concrete.  t50.. 
000.  Redding.  Shasta  Co..  Cal.  Engi- 
neer. A.  V.  Saph.  Redding;  Owners 
Shasta  County.  The  City  Trustees  ol 
Redding.  Shasta  Co..  formally  approve.: 
plans  for  the  Reld  Ferry  bridge  which 
were  prepared  by  Engineer  A.  V.  Saph 
Approval    of    the    State    Highway    Com- 
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Bath    rooms    will    have    tile    flo....   

wainscot.  Exterior  of  the  building 
will  he  faced  with  pressed  brick.  Plans 
are  complete  and  the  owners  are  tak- 
ing figures  on  some  parts  of  the  work. 
.SCHOOL— 1  story  and  base.  Class  C 
construction.  $40,000,  Roseville.  Placer 
Co..  Ca'.  Architect,  Erwin  Schaefer, 
Plaza  Bldg.,  Oakland.  Owners.  City  of 
Roseville.  The  building  will  contain 
six  class  rooms  and  assembly  hall.  In- 
terior will  be  finisl:ed  in  pine  and  red- 
w....,]  with  maple  floors  in  the  class 
i....ms.  There  will  be  steam  heat  and 
modern  ventilation.  Program  clocks 
will  be  installed.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  figures  will  he 
called   for   shortly. 

ContracLs   Awarded. 

SCHOOL— 2  story  and  base.  rein- 
forced concrete.  $32,026.  Willows.  Glenn 
C'.x.  Cal.  Architect.  William  H.  Weeks. 
75  Post  street.  S.  F.  Owners.  Willows 
I'nion  High  Scl  ool  District,  Contrac- 
lor,     W,     1!.     Zuinwall.       Contract     pri.'e 


Bcial  notice  will  be 
JAIL    BUILDING— 


published  at  once. 

!  story  and  base, 
reinforced  concrete,  $25,000.  Red  Bluff, 
Tehama  Co..  Cal.  Architect.  R.  A.  Her. 
old.  Forum  Bldg..  Sacramento,  own- 
ers.   Tehama    County.      Plans    for    this 
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building  will  be  of  fireproof  . 
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other  officials.  There  will  be 
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Electric  Elevator  At 
Stockton  Hospital. 

sliilc    Oepiirliiient    of    I^nelnrerlng    Ile- 

c.-lve»    Three    nidH    For    Furnishing 

Automatic  Elevntor. 

CBy  Special  Wire.) 
SACRAMENTO,  CAL,  April  21,  1914, 
—  Bids  were  opened  this  afternoon  uy 
the  State  Department  of  Engineering 
for  elevator  work  in  the  Female  Ward 
liiiil.ling  at  the  Stockton  State  Hospl- 
lal.     Alternate  propositions  neye  asked 
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fnr  on  the  elevator  work,  for  which  no 
liiils  were  received,  and  for  furnishing 
an  automatic  electric  passenger  ele- 
vator. For  this  work  the  following 
bids  were  received: 

Automntic  Bleetric   Elevator. 

Otis    Elevator    Co J2.295 

Van  Emon  Elevator  Co.  Inc...  2.598 
Paciflc-Gurney  Elevator  Co...  3.500 
No   contract   ■\v:i.'=  awarded. 

Stockton  Hospital 
Will  Have  Ward. 

Stnte   Boaril    iif  Citntrol    ll|>euH    Bids  For 

.\etv    AVnril    BiilldlUK    No.    25.      L.    G. 

Berpren  *  Son  I.ow. 

(By  Special  Wire). 
SACRA.MENTO.  Cal.,  April  23.  1914— 
Bids  were  opened  this  afternoon  hy  the 
State  Board  of  Control  for  constructing 
tlie  new  ward  building  known  as  Ward 
Xo.  25.  at  the  Stockton  State  Hospital. 
L.  G.  Bergren  &  Son  of  San  Francisco 
were  low-  at  $iS.4T2.  Fourteen  sets  of 
bids  were  submitted.  A  contract  has 
not  been  awarded.  Following  is  a 
complete  list  of  the  bids  opened: 
word    Building    No.    35. 

U   G.   Bergren   &   Son $1S.472 

Prank  M.  Garden  &  Co 49.273 

P.   J.   Lynch 49.671 

Chirhardt    &     Nystedt 51.479 

Howard    S.    Williams 51,500 

William    A.    Newsom 51,988 

Pringle,    Dunn    &   Co 52.250 

Peichaert   &   Ambrose 52,789 

Louis    Cereghino    53,430 

O.    F.    Flsclier 53.813 

Clinton    Fireproofing    Co 54.000 

Welch    Bros 55.007 

Mathews  Constr.   Co 58.600 

Bluxome    &    Co 60.626 

« 

BUILDIJiG   C0M'R.M;TS. 

SACRAMENTO    COIINTV. 

?;  211  FT.  LOT  2  and  Ptn  of  E  100  ft. 
Lot  3  Sub  E.  Oak  Park.  Sacramento. 
Two-story   building. 

tiwner E.   A.   Thlele. 

Architect  . .  .None. 

Contractor.  .R.    M.   Smith,    2017    ISth    St.. 

Sacramento. 
Filed   Apr.    H.   '14.      Dated   Apr.    T.   'U. 

COST,    jrj.iou 

B  V4  OF  N  %4  LOT  4.  T.  U.  17TH  AND 
IStl)  Sts..  Sacramento.  Two-story 
frame  apartment  house  4  apartments 

Owner Margaret    Blake.    2019    ISth 

St.,    Sacramento. 
Architect  ..  .None. 

Contractor.  .R.    M.   Smith.   2017    ISth   St.. 
'      Sacramento. 

CILST,    J530U 

N  V4  LOT  7,  1.  J.  FRONT  &  SECOND 
Sts..  No.  SHIS  Second  St..  Sacramento. 
Alterations  two-story  brick  'nto 
lodging  house  and  store. 

Owner Wm.      C.    .Schrotli,    2515      -M 

St..  Sacramento. 
Architect  ...None. 

Contractor.  .Murcell    &    Haley.    Ochsner 
Bldg..    Sacramento. 

COST.   14300 

71  HOWELL  &  CLARK  TCT.  No.  1025 
Vale  St.,  Sarramenlo.  One  apd  one- 
half-story   frame  dwelling. 

Owner Harry    P.    Tharp.    2I2S    9tli 

St..   Sacramento. 


BUILDING   AND   INDUSTRIAL  NEWS 


Contractor.  .Morrill      &      Clark     Constr. 

Co.,  715  23d  St..  Sacramento 

COST.    $:!600 


LOT  2S  T  STREET  COURT,  bet.  3Isl 
and  32d  Sts.,  Sacramento.  Five-room 
terra   cotta   hollow    tile    dwelling. 

Owner J.       H.       Strathman.       4201 

Holly      Hock    Ave..      Sacra- 


Archite 


.None. 


LOT  106  CASA  LO.MA  TERRACE.  Sac- 
ramento. One-story  six-room  frame 
dwelling. 

Owner Chas.    J.    Holland,     2401     I 

St..  Sacramento. 
.\rcliitect  .  .  .None. 

Contractor.. W.    D.    McKay,    3029    E    St., 
Sacramento. 

COST,    $2S0U 


.Harry    A.    Hendrcn.    2915 
St.,  Sacramento. 

COST,    $233 


LOT  1  BLK  "C"  Sub  B  Soiitli  Sacra- 
mento. One-story  6-roo:n  frame 
dwelling. 

Owner W.   H.    Hammill,    3906    York 

Ave.,    Sacramento. 
Architect  .  ..None. 

Contractor.  .Chas.    J.    Smith,    1516    27th 
St,,    Sacramento, 

COST.   $229S 


W 


OF    S    '/i    LOT    5:    No 


2929    S 


Sac 


One-sto 


dwlg. 


Owner E.   J,   Walther. 

Architect  ...None. 

Contractor.  .J.  Silva,   12th,  bet.  F  and   G 
Sts.,    Sacramento. 

COST.    t20(Mi 


LOT  55  .MIER  &  SOW-ELL  HIGH 
School  Tract;  No.  3406  T  St.,  Sacra- 
mento   One-story  5-room  frame  dwlg 

Owner Lee    Truax.    3617    6th    Ave.. 


Chi 


.  None. 
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Wednesday.      April       29.      1914. 


Contractor.. Frank    .Meyers.    2710   U   St.. 
Sacramento.        COST,    S1500 


LOT   231  0.\K  TERRACE,  South   Sacra 
mento.     One-story  frame  dwelling. 

Owner W.    F.    Tovelle,    2810    P   St 

Sacramento. 
.\rchitect  . .  .None. 
Contractor.  .H.   Buck.    3100    Walnut   Av 


Sac 


COST.  tUuo 


E  J4  LOT  3.  T.  U,  12TH  AND  13TH  STS,, 
No.  1220  T  St..  Sacramento.  One- 
Story    tive-room    frame    dwelling. 

Owner Mattie    Ingram. 

.^rchltect  . .  .None. 

Cuntractor.  .Harry    A.    Hendren.    2915    1 


.Sac 


COST,  J1300 
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COST.    $1015 

LOT  1  BLK  '"C"  Sub  ''B"  South  Sac- 
ramento: York  Ave  bet  39th  and  40tli 
Sts.  One-story  and  basement  frame 
residence. 

Owner W.  H.  Hammill.  3902  Y    .t.. 

Sacramento. 
Architect  ...None. 
Contractor.. C.    J.    Guth.    1516    27th    St.. 

Sacramento. 
Filed  .\pr.   IS.  '14.     Dated  Apr.   14.  'H. 

COST,    $229S 


W    %   LOT  3   T,  U,  2ND  AND  3RD  STS,, 


Sac 


ho 


Owner Mrs.   Mattie  Ingrlm. 

Architect  . .  .None. 

Contractor.. Harry    A.    Hendren.    2915    I 

St..  Sacramento. 
Filed  Apr.  18,  '14.     Dated  Mar:  30,  '14, 

COST,   $1301) 


W  'i  LOT  2.  N,  O,  14TH  AND  13TH 
Sts.,    Sacramento.      Alter    building. 

Owner Mrs.  M.  J.   Scanlon. 

.Architect  . .  .None. 

Contractor.. Charles     Gray     atul     II.     II. 
Bolt. 

Filed    Apr.    IS.   '14.      Dated   . 

COST,    $1111.-. 

IC  .II  FT,  OF  W  SSVt  FT.  OF  S  42%  FT. 
Lot  5,  Front  and  Second  on  R  125  S, 
Sacramento.  One-story  4-room  frame 
dwelling. 

Owner Frank   Rico.   227  J  St..  Sac- 


itect  . 


.No 


N  ',i  LOT  1.  M.  N,  4TH  AND  3TH  STS. 
No.  40D  M  St..  Sacramento.  Remodel 
meat   shop   and    install    ice   box. 

Owner Charles   F.   Silva,   Premises, 

Architect  . .  .None. 


■n'ednesday.     April      29.     1914. 

ontractor.  .Geo.    C.    Baumgartel.    1  1 1  n  Vi, 
O    St.,    Sacramento. 

COST,    $600 


W  !4  LOT  5.  H,  I.  STH  AND  9TH  STS., 
Nos.  825-827  I  St..  Sacramento,  Two 
brick  stores  and  rooms. 

Owner Nora     and     Nellie     ICii.iux. 

Care   Ben  LomanJ   C,  ,   Sac- 
Architect  .  .  .None. 

Contractor.  .Siller    Bros..    1614     i:;ih    .-Jt.. 
Sacramento. 

CO.ST.    »100 


BUILDING  AND  INDUSTRIAL  NEW. 

Owner M.   C.   Albrecht.  2723   Y  St.. 

Sacramento. 
Architect  . .  .None. 
Contractor.. Wright   &   Klmbrough.    817 

J  St.,  Sacramento. 

CO.ST.   $  Mil  1 1 


.■<  71!  FT.  OF  W  %  LOT  7.  J,  K.  .".TH  & 
litli  Sts..  Nos.  509-511  K  St..  Saora- 
meiito.  Three  stores  and  lO'lKing 
house. 

Owner Gray      Estate.    720      .\I    .St., 

.Sacramento. 
Architect  ...None. 
Contractor.  .Harry  Wynn. 

COST.     MuO 
LOT    13    H   J   Goethe   Add'n    "F."    .Suura- 
mento.        One-story      4-room      frame 
dwelling. 

Owner Harry      B.      Strader.       L':ilO 

Carmello    Ave,.    Oak     I'.uk. 
Sacramento. 
Arcliitect  ...None, 

Contractor.  .H.    A.    W.    Lindgreen.    :;730 

Cypress   Ave..    Sacramento. 

COST.  $300 


E   %   LOT  2.  K.  L.   7TH  AND  STH  STS.. 
No.  714   K  St..  Sacramento.     Remodel 
stores  and  offices. 
Owner Ing  &  Allec.  717  K  St..  Sac- 
ramento. 
Architect  .  .  .  None. 

Contractor.  .J.    Harry    Wygant.    2110    X 
St..    Sacramento. 

COST.    $4  00 


MliT-AL  LATH  AND  PLASTER  PARTI- 

tlons  and  place  rear  doors  on  above. 

Contractor.. J.    Harry    Wygant.    2U0    X 

St..  Sacramento. 

COST,    $300 


LOT    4.    .M.    X.    20TH    AND    21ST    STS., 

Sacramento.      Remodel   dwelling. 
Owner William    A,    Cortis,    2080    M 

St,,    Sacramento, 
Architect  ..  .Jas,    Seadler,    Forum    BIdg,, 

Sacramento. 
Contractor.  .Chas.    Vanlna,    2022    .M    St.. 

Sacramento. 
Filed   .\pr.  21.  '14,     Dated  Apr,   IS,  '14, 

COST,    I7S77 


-OT  1552  Wright  &  Kimbrough  Tract 
No,  24;  No.  1036  Yardley  St.,  Sacra- 
mento.    One-story  frame  dwelling, 

3wner Theodore         W,         Chester, 

People's    Bank     Bldg,,    Sac- 


Lot  1339  Wrlglit  &  Kimbrough  Tct  29. 
Sacramento.  One-story  5-room  frame 
dwelling. 


LOT 


.erside     Road.     Sacramento, 
One-story   frame  dwelling. 

Owner W.   P.  Murry,   3634. Cypress 

Ave,.   Sacramento. 
Architect  ...None. 

Contractor.  .W.    P.   Murry,   3634    Cypress 
Ave..   Sacramento. 

COST.    $1800 

N  90  FT.  OF  E  'A  LOT  4.  .\'.  O.  23RD 
24th  Sts.,  No.  2330  N  St..  Sacramento. 
Alterations,  to  raise  dwelling  ahd 
make  stores. 

Owner Jas.    T.  -Murry,    2316    N    St.. 

Sacramento. 
Architect  . .  .None. 

Contractor.. Geo.    F.    Cluft.    .Ir,.    2316    .\ 
St.,  Sacramento. 

COST,   $1350 


Architect  .  .  .None. 

Contractor.. Wriglit  &  Kimlirough  Bldg 
Dept..  S17  J  St..  Sacra- 
mento. COST,     $4300 

S  23"A  FT,  LOT  1.  K.  L.  2ND  A.\D  3RD 
Sts„  Sacramento,  One-story  brick 
store. 

Owner Harry     Golsfern.     628     15th 

St.,  Sacramento. 

Architect  .  .  .None. 

Contractor.  .Chas.  A.  Vanlna.  2022  M  St. 


N  40  FT.  LOT  97  East  Sacramento: 
Florence  Ave  bet  Pearl  &  Cloyss  Ave. 
Sacramento.     One-story  frame  dwlg. 

Owner E.  S.  Willet,  R.  P.  D.  No.  1. 

Florin. 


COST,   $1100 


E  'A  LOT  2  L,  .M.  22ND  AND  23RD  STS., 
No.  2212  L  St..  Sacramento.  Repair 
file  damage  to  storage  barn. 

Owner L.   H.  Jaco-N,   Premises. 

Architect  . .  .None. 

Contiactor.  .G.   W.   .McKay. 

COST.    $3011 


lUIILDINU  (JMJfTRACTS. 

SACRAMENTO    COUNTY. 


LOT  W  %  LOT  0  AND  S  %  OF  E  V4 
Lot  7,  J,  K,  5th  and  6th  Sts.,  Sacra- 
mento.     Repair    buii...ing. 

Owner Edith    McGardner,    515'/4    & 

017V4    K   St.,   Sacramento. 
Architect  . .  .None. 

Contractor.. .Mathews    Constr.     Co.,     i..! 

Forum    Bldg.,    Sacramento. 

COST.   $2000 

NINTH  AVE  near  East  Ave.  Lot  23, 
Lockwood  Oak  Park,  Sacramento. 
One-story  frame  garage. 

Owner Geo.   W.  Locke,   1601   L  St.. 


chite 


T   St.. 
COST.  $250 


MARSHALL  AVE  about  232  feet  N  tm 
Seventh  St..  Lot  7.  Marshall  Court. 
Sacramento.      Frame   building. 

Owner Burton     H.     Bill,     3215     4th 


Archi 
Day's 


.No 


COST.    $1500 


N  56  LOT  4.  T.  U,  2ND  AND  3RD  STS, 
Sacramento.  Two-story  addition  "ti 
dwelling-. 

Owner -M.    J.    Larah     2000    3rd    St 


COST.    $3500 


Archlte 


Sacra 
.None 


LOT  7.  P.  Q.  20TH  AND  21ST  STS,,  No. 
2015  Q  St.,  Sacramento,  One-story 
frame  building. 
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Own.  I     J,    R,    Tliompsnn.    Premises. 

Architect  .  .  .None. 

Contractor.. Mr.    Tattl.    O    St..    bet    21sl 
and    22nd,    Sacramento, 

COST.   $4110 


COMPLETION  NOTICES. 

SACRAMENTO    COUNTY. 


RECORDED  ACCKPTlil) 

Apr,  IS,  1914— ONE  ACRE,  being  ptn 
of  leitain  Tct  lying  in  Sec  23.  T  S 
R   4,   Sacramento.     Mrs.M  A  Merk- 

ley   to   whom  It  may   concern 

:  : Feb.    24.    1914 

Apr,  17  .1914— LOT  160  AND  N  'A 
Lot  161.  Homestead  Add'n'.  Sacra- 
mento. Royal  .Miller  to  Harry  A 
Hendren Feb,    26,    1914 


LOS    ANGELES    ANB    SOUTH- 
ERN CALIFORNIA. 


BANK  AND  OFFICES— 7  story  and 
base.  Class  A  construction.  Cost  not 
stated,  Los  Angeles.  Cal.  Architects, 
Reid  Bros.,  California-Pacific  Bldg..  S. 
F,  Owner.  Hulett  C.  Merritt.  The 
building  will  be  erected  at  the  north- 
west corner  of  8th  and  Spring  streets, 
covering  an  area  of  60  by  115  feet. 
Tliere  "will  be  a  number  of  stores  in 
the  first  floor,  banking  rooms  on  the 
second  floor  and  offices  on  the  upper 
floors.  The  entire  seventh  floor  will 
be  occupied  by  the  Merritt  Co.  Con- 
struction will  be  of  steel  and  brick" 
with  reinforced  concrete  floors  "and 
roof  .-ilabs.  The  stories  will  be  con- 
siderably higlier  than  usual  and  the 
building  will  have  an  extreme  lieight 
of  11, ">  feet.  Interior  will  be  flnished 
in  jiine,  hardwoods,  metal  trim  and 
marble.  There  will  be  special  bank 
equipment  and  vaults.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans    are    being    prepared. 

WAREHOUSE— 4  story  and  base, 
brick.  Cost  not  stated.  Los  .\ngeles, 
Cal,  ,4rchitects,  Morgan.  Walls  & 
.Morgan.  Van  Nuys  Bldg..  L,  A.  Owrier. 
.Mrs,  H,  S,  Van  Nuys,  The  building  will 
be  erected  at  the  corner  of  Pico  and 
San  Pedro  streets,  coverl^ng  an  area  of 
70  by  170  feet.  Construction  will  be  of 
the  extra  heavy  type  with  brick  walls 
and  mill  constructed  Interior,  There 
will  be  elevators  and  spiral  chutes, 
iletal  window  sash  apd  frames  are 
specified.  Exterior  of  the  building 
will  be  faced  with  stock  brick.  Plans 
are    now    being  prepared. 

SCHOOI. — 3  story  and  base.  Class  A 
construction.  $40,000.  Los  Angeles.  Cal. 
Architect,  Arthur  B,  Benton.  114  North 
Spring  street.  L.  A.  Owners,  Florence 
Crittenton  Home  for  Girls,  The  build- 
ing will  cover  an  area  of  60  by  110 
feet,  and  will  be  of  reinforced  concrete. 
Concrete  walls,  floors  and  root  slabs 
will  be  used.  Interior  will  be  aranged 
for  class  rooms,  library,  sewing  rooms, 
wards  and  single  rooms.  There  will 
be  kitchens  and  dining  rooms.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. There  will  be  steam  heat  and 
modern  plumbing.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are   being  taken. 

APARTMENT    HOUSE— 3     story     and 


has 


Cla 


Co 


stated.  Santa  Monica.  Los  ..\ngeles  Co.. 
Cal,  Architect.  A.  C.  Martin,  Higgins 
Bldg,.  L,  A.  Owner.  Thomas  Higgins. 
The    building    will     be    erected     at    the 
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(■orn*r  of  Second  and  Arizona  streets. 
lovering  an  area  of  75  by  100  feet. 
There  will  be  a  total  of  75  rooms  ar- 
ranged in  two  and  tliree  room  suites. 
Interiors  will  be  finished  in  pine,  red- 
wood  and    some    Iiardwood    veneer.    Oak 


ill    be 


ed. 


The 


be 


stean 


clean 


suppl.v 


sys- 
and  wall  beds. 
All  suites  will  have  private  bath 
rooms.  Bath  rooms  will  be  finished  In 
tile  and  will  have  composition  floors. 
Exterior  of  the  building  will  be  faced 
Willi  pressed  brick.  Plans  are  com- 
plete and   figures  are  being  taken. 

HOTEI 5    stor.v    and      base,      brick 

and  steel,  165,000.  Venice,  Los  Ange- 
les Co..  Cal.  Architects.  Western  Ar- 
chitectural and  Building  Co..  Coulter 
Bldg..  I,.  A.  Owner.  Adiel  B.  Tomlin- 
fon  and  F.  A.  Ripley.  Tlie  building  will 
be  erected  at  the  corner  of  Westmin- 
ster and  Ocean  avenues,  and  will  cov- 
er an  area  of  40  by  100  feet.  Five 
stores  and  the  hotel  office  and  lobby 
will  occupy  the  first  floor.  Basement 
will  contain  a  large  cafe  while  the 
upper  floors  will  )>e  arranged  for  iiofel 
rooms  and  offices.  Interior  finish  will 
be  of  pine  througliout.  Plans  provide 
for  steam  heat,  elevator  service  and  a 
liot  water  supply.  Bath  rooms  will 
Iiave  tile  Wdinscot  and  composition 
floors.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  complete  and  figuies  are  being 
taken. 

RESIDENCE  —  2  story  and  base, 
brick  and  plaster.  Cost  not  stated. 
Los  Angeles,  Cal.  Architect,  Homer  W. 
Glidden,  Wright  and  Callender  Bldg., 
L  A.  Owner.  ., I.  W.  Fowler.  The 
dwelling  will  be  erected  in  Oneonta 
Park,  and  has  been  designed  to  con- 
tain ten  rooms  and  three  batlis.  A 
garage    of    similar      construction       will 


cted 


the 


terior   of    the 
In      pine      and 
floors    will    be 
rooms.      There 


elling 


will 


property.  In- 
fill be  finished 
jd.  Hardwood 
the  principal 
furnace  heat 
lantels   will   be 


and  open  fire  places.  .Mar 
of  tile.  Bath  rooms  will  liave  tile 
wainscot  and  llooi's  and  will  be 
equipped  witli  shower-s.  Automatic 
water  heaters  will  be  installed.  Ex- 
terior of  the  dwelling  and  gaiage  will 
be  covered  with  cement  piastei-.  Plans 
ai-e  complete  aod  figures  are  being 
taken. 

OFFICE  BUILDING — S  story  and 
base.  Class  A  '  construction.  $100,000, 
Los  Angeles,  Cal,  Aichitects,  Moi-gan, 
Walls  &  Morgan,  Van  Nuys  Bldg..  L. 
A.  Owner.  W.  G.  KercholT.  Contiac- 
tor.  Weymouth  Crowell.  .Story  Bldg  . 
1.  A.,  general  construction.  $160,000; 
Independent  Sewer  Pipe  Co..  223  South 
Los  .\nseles  sti-cet,  L.  A.,  terra  cotta 
woik:  Foulkes  Electric  Co..  Van  Nuys 
Bldg..   L.   A.,  electric   work. 

THEATRE  AND  OFFICE.-!— 3  story 
and    base,    brick      and      steel.       »35.000. 


Brawlcy.    Imperial       Co.. 

Cal.      Arclii- 

lects.    P.    W.   Ehlers  and 

A.   W.    Rfewe. 

California    Bldg..    L.    A. 

Owner,    J,    U 

Manahan.      The    building 

will   cover  an 

area    of    101    by    125    feet. 

and    has  -been 

designed    to    contain     tlir 

=e    stores    and 

the    theatre    on    the    first 

floor.      Upper 

floors    will    be    arranged 

for    a      large 

number    of    modern      offl 

ces.       Interior 

finish    will    be    of    pine    a 

nd      redwood. 

Metal    lath    and    plaster    i 

nterior    parti- 

BUILDING  AND  INDUSTRIAL  NEWS 

terior  of  the  building  will  be  faced 
witli  pressed  brick.  Plans  are  now 
being    prepared. 

HOTEI^l  story  and  base.  rein- 
forced concrete.  Cost  not  stated.  Pas- 
adena. Los  -\ngeles  Co..  Cal.  Archi- 
tect, .Myron  Hunt,  Hibernian  Bldg..  L. 
A.  Owner,  D.  M.  Linnard.  The  build- 
ing will  be  erected  at  the  corner  of 
Colorado  and  Euclid  streets  and  #111 
have  a  frontage  on  Euclid  of  200  feel. 
Construction  will  be  fireproof  throusil- 
out  with  reinforied  concrete  Hoot's. 
walls  and  roof  slabs.  Interior  pal;tl- 
tions  will  be  of  hollow  tile  and  metal 
lath  and  plaster.  Plans  provide  for' in 
the  neighborhood  of  300  rooms  and  are 
so  arranged  that  a  wing  may  be  added 
in  the  future  giving  tlie  hotel  an  ad- 
ditional 100  rooms.  All  rooms  will 
have  private  baths.  Interior  finish 
will  be  of  pine  and  hardwood.  There 
will  be  steam  heat,  elevator  service, 
vacuum  cleaning  and  a  hot  water  sys- 
tem. Exterior  will  be  faced  with  ce- 
ment plastei'.  Preliminary  plans  have 
been   approved. 

CODtracts   Atrarded. 

WAREHOUSE— 3  story  and  base 
Class  C  construction.  $40,000.  Los  An- 
geles. Cal.  Architect,  none.  Owner, 
Moritz  Thomsen.  Contractor,  Joseph 
F.  Rhodes.  Central  Bldg.,  L,  A,  Con- 
tract   price.    1-10,000. 

APARTMENT  HOUSE— 3  story  and 
base.  Class  C.  $45,000.  Los  .\ngeles. 
Cal.  Architect,  L.  T.  .Mayo.  Van  Nuys 
Bldg.,  L.  A.  Owner.  Mrs.  Dora  Reddin. 
Contractor.  L.  T.  Mayo,  Van  Nuys 
Bldg..    L.    A.      Contract    price,    $45,000, 

.\PARTMENT  HOUSE— 3  story  and 
base,  brick,  $30,000.  Los  Angeles.  Cal 
Architects,  Garrett  &  Farrell,  Currier 
Bldg,,  L,  A,  Owner,  H.  A.  Pierce 
Contiactors,  Atlas  Construction  Co., 
Grant  Bldg,,  L.  A.  Contract  price. 
$30,000. 

APARTMENT  HOUSE— 3  story  and 
base.  Class  C  construction.  $30,000. 
Los  .\ngeles.  Cal.  Architect.  L.  L 
Jones.  Central  Bldg..  L.  A.  Owner. 
Herman  Gutterman.  Contractors  W. 
W.  I>a  Vanway  and  Adams.  Maryland 
Apartments.  L.  A.  Contract  price.  $30.- 
000. 

STORES  AND  LOFTS— 5  story  and 
base,  reinforced  concrete.  $68,54  4.  Los 
Angeles,  Cal.  Architects,  Train  & 
Williams.  Exchange  Bldg.,  L,  A.  Own- 
er, J.  F.  Hosfield.  Contractors.  Bar- 
bei--Bl-adIey  Construction  Co..  1824 
East  loth  street,  L.  A.,  general  con- 
struction.      Contract     price,     $6,S,541, 


PORTLAND  AND  OREGON. 


CHUIIL'H— 1  story  and  l.asc,  hollow 
tile  construction,  $2,-,.uou.  .Me.Minnville. 
Oi-e.  .Vrchitects,  Jacoberger  &  Smith. 
Board  of  Trade  Bldg..  Portland.  Own- 
ers. Roman  Catholic  Church  of  Mc- 
.Mlnnvllle.  The  building  will  contain 
an  auditorium  seating  600  people,  ves- 
try and  Sunday  school  rooms.  Interior 
finish     will    be      of      pine      throughout. 


The 


Son 


ill  be  used.  Plans  provide  for 
Ileal  and  a  hot  water  system, 
store   fronts  are   specified.      Ex- 


mental  plaster  and  art  glass  will  be 
used.  Exterior  of  the  church  will  be 
covered  with  cement  piaster.  Plans 
are  complete  and  the  work  will  be  done 
by    Day    Labor. 

LODGE  HALL — 2  story  and  base, 
brick.  Cost  not  stated.  Portland.  Ore. 
Archilecl.  J.  11.  Dautoff.  Stock  E\- 
change     Bldg.,     Portland.       Owners.     Ba 


Wednesday.      April       29.      1914 

Nal  B'rith  Hall  Association, 
building  will  be  erected  on  13th  street 
and  will  cover  an  area  of  .45  by  80  feet. 
A  large  gymnasium,  billlai-d  i-< 
smoking  room,  locker  room  and  i 
ning  track  will  occupy  the  first  floor, 
A  three-room  apartment  for  the  jani- 
tor and  a  swimming  tank  will  be  lo- 
cated In  the  basement.  Second  flo 
will  contain  meeting  hall,  library, 
reading  rooms,  offices  and  kitchen."  In 
terior  finish  will  be  of  pine  and  hard- 
woods. There  will  be  steam  heat. 
terior  of  the  building  will  be  faced 
with  pressed  iirlck.  Plans  are  c 
plete  and   figures   will   be  called  for  at 

THEATRE— 2  story  and  base.  Class 
A  construction,  $100,000.  Portland, 
Ore.  Architect.  Aaron  H.  Gould,  Henry 
Bldg..  Portland.  Owner,  .M,  G.  Win- 
stock.  The  building  will  be  erected 
at  the  corner  of  Park  and  Stark  sti-ets, 
covering  an  area  of  100  by  100  feet. 
Construction  will  be  fireproof  through- 
out with  a  complete  steel  frame 
reinforced  concrete  walls  and  flo 
The  main  auditorium  will  have  a  stat- 
ing capacity  of  about  2.000  people. 
Plans  also  provide  tor  stores  and  rtor 
age  space.  Interior  partitions  will  be 
of  hollow  tile  and  metal  lath 
plaster.  Interior  finish  will  be  of  pine 
and  hardwoods.  Ornamental  plaster, 
marble  and  tile  will  also  be  used.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  bi-iek.  Plans  are  c 
plete    and    figures    are    being    taken. 


SEATTLE  AND  WASffiNGTON. 

AP.1iUTM1-;NT  HOUSE— 2  story 
base,  brick.  $100,000.  Seattle,  Wasn. 
-Architect,  John  Graham,  Lyon  Bldg,, 
Sea/ttle,  Owner,  D.  R.  .McKay.  The 
building  will  be  erected  at  the  south- 
east corner  of  7tli  avenue  and  Pike 
street,  and  will  cover  an  area  of  80  by 
120  feet.  Interior  has  been  designed 
to  contain  seventy-six  suites  of  two 
and  tliree  rooms  witli  liaths.  All 
apartments  will  have  wall  beds.  In- 
terior finish  will  he  of  pine  and  ha:ra- 
wood.  There  will  he  stenni  heat  and 
a  hot  water  supply.  Bath  rooms  will 
liave  tile  wainscot  and  composition 
floors.  Exterior  will  be  faced  with 
pressed  brick.  Plans  arc  complete  and 
flgures  are  being   taken. 

rontractji  *wnrdei1. 

GARAGE— 2  story  and  base,  brick 
and  steel,  $2,S.(inn.  Seattle.  Wash.  Ar- 
chitect, none.  Owners,  Firestone  Til 
and  Rubber  Co,,  Seattle.  Conti'actor, 
L.  L.  I.jing.  New  York  Bldg..  Seattle, 
Contract  price,  $28,000. 


The  laying  of  the  foundation  stjpe 
of  the  San  Francisco  Auditorium 
mar-ks  the  formal  cei-emony  of  a  pub-* 
pletion.  And  the  first  building  of  the 
lie  building  well  on  Its  way  to  cc 
new  Civic  Center  Is  to  he  the  asscm 
liall  for  the  public  meetings  and  cijn- 
ventions  to  be  held  here.  It  will  be 
most  valuable  asset  10  the  city.  And 
in  tie  accommodations  it  will  furn 
for  all  kinds  of  gatherings  It  will 
place  San  Francisco  in  the  front  rank 
as  a   convention  city. 

It  is  said  that  the  big  exposition 
orgar  will  be  installed  in  the  audi- 
torium after  the  fair  and  this  will  be 
an  added  attraction.  An  auditorium  Is 
something  we  have  needed  for  a  long 
time  and  its  flnal  completion  will  lif 
h.iiled   with    deli.glit. 
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JAMES  CAHILL  &  CO. 


■  D  E  A  L  E  it  S  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1 1 13 


JOHN  G.  ILS  &  CO. 

IVlanufaclurers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

S&9-84I  MISSION  ST.                                                 San  Francisco 

Plans  and  Specifications 

Prepared  for  Contratftors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addraaa  ma  by  phona  al  San  Francisco,     Franklin  2007 

Oakland,  Oakland  5941 


TELEPHONE    MERRITT     1900 

Dow  C. 
Golden 

,     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515  14tli  Avenue 

East  Oakland,  Cal. 


Peerless  Ironing  Board. 

Disappearsin  the  Wall 


PEERLESS  /IfOWNG  BOARD 
SNOWING  CAB/NET 

Ser  /Al  PARTITION      

C  ASSOC//'              |> 

i 

■                ■        \ 

- 

^F-', 

^^ 

k 

,  flats  Sind 


The  Peerless  Ironing  Board  it  perfect  in  compactness 
nience.  Inexpensive  but  very  valuable  for  apartments 
sidencei.     Helps  to 

~         :gs  S7.SO  and  S8.00 

t  Table 

Tnvalu&b'e   for   the 


ces  $7. SO  and  $8.00 

rombination  Ir   ning  Board  emd  Kitche 
ling  board  vtrith   ad' 


The  PeerU 
combines  the  : 
compact, 
small  kitchen. 

Price  $10.00 

Write  for  circular.        Ag'enti  wanted. 

PEERLESS  IRONING  BO^RD 

560  Ptielan  Bldg.  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  up^vards. 
Juuction  Market,  Mason  and  Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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Catarrh  §§05  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  luHer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  C&t&rrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  latisfaction  or  we 
ivill  refund  your  money. 

F*rlce  50  Cents 

For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALI  CALIFORNIA 


Phone  Kearny  740 


"The  Improved 
^^        Norton" 


Door  Check 
an2  Spring 


still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined      Applied 

to  either  side  of  any  size  of  door  eitfier 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projetftion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Slock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 
Room  321  Foxcroft  Bldg.,  San  Frantisco 


rv  Isl,  1914. 


New  Prices  In  Effect 

Be  sure  your  files  eiinlain    mir  new  Calalngues 
and   Di.sciiLint   Slieot.s. 

Have  you  seen   tlie 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farrell  Sta. 
Pfione  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1  673      445-447  Turk  St.,  S.  F. 
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Specialty  Contractors'  Protective  Assoctation. 

■I'Hi^'iul^rilf^,^,  i;l.'^T  I'if  •\!¥^'.'?'='"'^  '-'*'  SAN  FRANCISCO  LOCAL  NO.  2  OF 
/HJ^  S^^yALl  V  S^'^^MfroHS-  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
Ji-nTTo^u  Sr,M9?i^|.  ,^c,^J^J',?£",°^^  SUTTER  995.  MEETS  SECOND  AND 
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nollern. 
Deasy    Utilities  Co 
Agencies 


Co..  H.  W. 
Lewis.  W.  S. 
Magnisia   Asbestos 

Supply  Co 
iVestern    Asbestos 

Magnesia    Co. 

luudK  <t  InaiiruuiM- 

Arp.    Chas    W. 
-Agency      Company 


MacMe 

Meherin      H      Son. 

Mark  M. 
Pacific  Coast  Cas- 


Rrlek     Coni 


Koberling,  J 
Koldenstrodt 
Whi 


Me 


ley   & 


Mlllerlck.    Phil. 
Oberfeld,   Chas. 
O'Rourk,    T.    F. 
Reed  &   White 
Tlngberg,     John 


Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    « 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons.    N 


Gladding 

Bean    ( 

Golden    f 


Stelger  Terra  Cot- 

ta&Potterv  Wk.« 

United      Materials 


Western  Asbestotj 
Magnesia  Co. 

Western  Builders' 
Supply  Co. 

Western  Develop- 
Syndtcaie. 


Weste 


Lin 


Wlmtier  -  Coburn 

Co. 
Woods      &      Hud- 


n's       Portland 
■inent    Co. 
Lipply   Co. 


ell 


Lin 


ent  Co. 
Dwan   &   Co.,  J.  E. 
Guerin   &  Co.,  J.  S. 
Holland,   J.    P. 
Lennon    Co..   J.    E. 
Lilley  &  Thurston 


Adolph 
Portland 
ent  Co. 
rd   Portland 


Co. 
Meyei 


Vallejo      Brick      &  Cement   Co. 


nt    Co. 


niillder 


InHtriimentH. 

Keuftel  &EsserCo 
BillluiuK    Journala 


&     En 


Arfblteci 

Building' 
dustria. 
Dally 


Bulldlue  Htnterlnla 

AlgeTtinger.    E. 


Baker  &  Hamil- 
ton 

Bay    Develop     Co. 

Berger  Mfg.   Co. 

Bird  .t  Son.   F.    W, 

Cal.  BIdg.  Mate- 
rial   Co. 

Cal.    Pottery      Co. 


.  Cit 


Inc. 


iirnegie    Brick    Ai 

Pottery    Co. 
Jomyn.       .Mockjji 

and    Company. 


Cen 


nt   Co..    H 


Brick  Co 

Dwan    Co..    .r.    R. 
Palls    Mfg.    Co. 
Fuller    &    Co.,W.P 
Gladding      -      Mc- 


Gr 


Bean    Co. 


Co.,    Felix 


Holmes     Lin._     ^.. 
Holland.   .1     P. 
Johns     -     ManvtllR 

Co..    H     W. 
Jorgen?en   &   Co..C 


Co..   J.    E. 
.«•   Thiirstot 


Portland    Ce 


,     Robt, 
J. 
&     Ral- 


Dresser    -   McDon- 
nell Co. 
Dunlevy    &    Gettle 


CoDcrete    Coolr 


&    Carrfllon 

!,      S.      A. 

ent    Concrete 


Hurley. 
Leonard 
.\IcCabe 


&    Browr 

Conciett 

ialc     Wks, 


ew  Era  Marble 
&  Concrete  Co. 
iigent,    Robinson 


tiboni,   Henry 
;  a  n  Francis 

Concrete    Co. 


i'e.«terl 
iniTneri 
'uiierete       Ma«*li>. 

lacon   &    Co..    E.  R 
Road  Machv.  Co 


Lilley  &   Thur 


L.nrsford,    Pelts    & 


ComyMs  ,v  Nygreii 
Porderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
HJbernla    Sheet 

Metal    Works 
Hughes,    H.    J. 
Hurabellle    Bros. 
Ideal    Cornice    Co. 
Korell    &Co.,   J.    A. 
Modern  Sheet 

Metal     Works 
Morllson    &   Co. 
Olive  &  Leary 
United         Metal 

Products    Co. 
Western     Furnace 

&  Cornice  Co 
S.   F.  Me 
•      «■    Cor 

Crude  Ull   nurnera 

Hill     «     Jaoobsen 
Sherman,    Kimball 
&    Co. 
C'ruabed     Roek. 

Bay     DeveL.Co. 
Cal.    Building   Ma 

teTial    Co. 
Cassarrolto.     Jrdin 
City    Supply    Co. 
Holland,  J.   p. 
McMullln.    A.    L. 
Simon-Poiii     Brick 


Stamp 
Co. 


Syn.lk 


nun 


ProoflnK. 

Bricklev,    P.    J. 
Fox.   John    u 
Imperial       Water- 

prooPng  Co. 
ReSgle     *     Jamel 

Tai'lnr.    L     ,' 
Whittler  -   Coburn 
Company. 


Pac.    Gas    &     Ele 


al.     Elp 


al    Ele 


Co. 
Centr 
City 

Electric   Co. 
Decker     Electr 

Construction 


Par 


I    Work's 


General 

Cons 
Glob 


Klrsten.'w,    H. 


Manhatton 

trie    Co. 

McFell    Eler 

National      I 


helm    Elpf. 
Pac.     Fire     Pv 

guisher    Co 
Ridley.    A     P 
Rochdale      t^le. 
Schlmet.ocliek 
i=llandar1     fie" 
Tnrno'    C,i       n 
Vitt    Elec,    Co. 


llcCle 

Co.. 

MrT.e.- 


Clark    &    So 


Collin. 
Devillei 
Drake. 
Finnala 


nd    Brick  Co       Holding      &      Car 


tipnt    Co. 
or   Terra   C 
It-    Pot'-v  W 
■r.    O.     W. 
io      Brick 
p    Cr 
rbou^^e 


il    Works 

I    &  Roberts 

v  n      Cornice 

■ks 

y   Cor.    Wks. 
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Ferguson,    W.    H. 
Horwege  H.  J. 
Morser.    E,    .1. 
Prlddle,,    Milton 


AitoUlli    Mfg.    Co. 
Bender    R&f.    Co.. 

J.    W. 
U»»n     Co.,     J.     E 
K  1  u  r  e  s  [  o  n  e     4 

Hoofing    Co. 
Flulierly    K.    &.    P. 

Co..    K.    H. 


FluuFB,    Hurilw««rt 

Hardwood    lut.    Co 
Inlaid    Floor  Co. 
Pac.     Floor    Sand- 
ing Co. 
G«lva>lme4        Iro». 
Baker     &     Hamll- 

'""  .        ^ 

Berger    Mfg.    Co- 


Gaa   Heating    Sya- 
tenu. 

p  e  a  t  o  r    System 
Gas    Heating  Co 

Gasoline   Tank*   * 
Pump*. 

Demlng,    E.     R 


Cal.   Plate  &   Win 

dow   Glass   Co. 
Cohen,    I. 


Window       Glass 

Co. 
Schwarz    &    Gott- 
lieb 
United    a;as« 

Works     <Inc.) 
OrafUns. 
Branlck,    J.    P. 
Button.    I.    V. 
Carlin   Bros. 
Ca.S3aretto.     John 
Uevlncenzl    &    Co.. 

L. 
union        Teaming 

Co. 
Glorgl    Co..    O. 
Hartnett    J.    D. 
Holland.  J.   P. 
Lennon    Co.,    J.    E, 
Letrler.    Fred 
McGHnchey  & 

Monohan 
Montague    Co^.    P. 
O'Dav    Co..    Danl 
n-Donnell.     PhlUp 
Pl<-n,     Edw.     F. 
rowers.    Chas.    J 
Rahlman    AWoods 
Srhmld.     A. 
Blblev    Grading    & 

Teaming    Co. 
Star  Con.  Co. 
Wright    r,       I.    H 


Leed    Granite    Co., 
Pacific  Granite  Co 


Gravel. 

Bav    Devel.    Co 
Cal.    Building   Ma- 
terial   Co. 
Cassaretto,       John 
City  Supply  Co. 


Hardwood       Deal. 

Inlaid    Floor    Co, 
Hardwood       Inte 
rioz  Co. 


Hd'fvaret    Dcalersw 

Backer  or  Hamil- 
ton 

Bennett    Bros. 

Brlttaln    &.    Co. 

Kruse.     J.     H. 

J  oust    Bros. 

Meyer,    Adoph 

Norman  &  Sons. 
F.   G. 

Palace   Hd' ware  Co 

S.    F.    Hd'ware    Co 

Smith  Co.,  P.  A. 
Hnr    A    Grain 

Algeltlnger,     E. 

Heatlns   &    Ventl- 
latlnsr. 

Ahlbach  &  Mayer 
Atlas    Heating    It 

Ventilating  Co. 
Klernan  &  O'Brien 
Hurley  Co.,  J.  C. 
L,awson,  Herman 
Looney  Co.,  J. 
Mangrum  &  Otter 
Snook       i       Co., 

Fred    W. 
Turner  Co..   The 
Hwuaea    MaTera    A 

Raiaars. 
Hatch.    H.    L. 
Pearson.    N.    H. 
Sullivan.    D.    J.ftT. 

Inlaid    Floors. 

Hardwood  Inte- 
rior  Co. 

ln]ald   Floor  Co. 

Pac.  Floor  Sand- 
ing   Co. 

Iron   Fouudrr. 

Knlerprlse  Foun- 
dry   Co. 

Stelger     t     Kerr. 
Stove    &    Foun- 
dry   Co. 
Iron     &     Steel. 

Baker    &    Hamll- 

Dawson  &  Noyea 
ludson  tlCg.  Co. 
Pacific  Coast  Steel 

Company. 
Trussed    Concrerte 

Steel     Company. 
W..o.la  &    Huddan 
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Metal     StamplnB 

S.  F.  Metal  Stamp- 
ing  &    Corn    Co. 
Olla    and    Greaaea. 
Hatch,     J.     G. 
Standard  Oil  Co. 
Ornamental     Plaa- 

terlng^ 
Benkn 


Over    Bros. 
Kureka     Wire       & 

Iron    Wks. 
Glasser    &  Kloeres 
tiolden    Gate    Iron 

Works 
Hlllard    Co..   C.   J. 
Keil    Iron    Works 
Michel   A   Ptetter 
Monarch         Iron 

Works 
Ralston  Iron 

Works 
.S    F.   Iron  Works 
Sartorlus   Co. 
^hraeder'B       Iron 

Works 


VuU-an   Iron   Wks. 
Wpst    Coast    Wire 

*   Iron  Works 
w  e  s,  t  e  r  n     Iron 

Works 
Zenith   Iron  Wks. 


Falls 

.Mfe.    Co. 
Llllev      &     Thurs- 

lori    Co. 
Roman   Co..   C. 
Waterhouse  & 

Price    Co. 


Lynch.  Richard 
McABee.  E.  T. 
Raymond.  Wn 


drate    Co, 
Cowell       r.lme       & 

Cement  Co. 
Guerln  &  Co.,  J.  S. 
Holland.   J.    P. 
Lennon  Co..  J.  B. 
lPax?lflc       Portland 

Cement   Co. 
Western    Lime      4 

Cement  Co. 

■.umber  Dealers. 

.\cine    Lumber    Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Doe  Co..  Frank  F. 
Hardy  Lumber  Co. 
Hart-Wood     Lum- 


Kruse   Co..   J.  H. 

Hooper  Lumber  Co 

Iligglns  LumljOT 
Co..  J.   E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahoay 
Lumber   Co. 

Peterson.   E.   T. 

Pope  &  Talbot 

Relnhart  Mill  * 
Lumber  Co. 

R/an,    Georr* 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

.Santa    Fe    Lumber 


Van  Arsdale-Har- 
rla   Lumber  Co. 

Wilson    Bros.ft  Co. 

Wall.    Jos.    P. 

Wood  Lumber  Co.. 
E.  K. 

Yntps,  Wm    F, 

^liiicneslte     Flsor. 
Ins. 

ArloUth  .Vltg.  Co. 
Bender  R.*P.  Co. 
Dwan  &  Co..  J.  ■. 
Flbrestone     & 

Roofing    Co. 
Flaherty     R.&P.Co 

R.    H. 
r.oodmanson.    A.  K 
Mallott    &     Peter- 


Mantela.     Tllea     A 
Grates 

Ginsberg    Bros. 
KIrwan     4     Dono- 


Rigney.     Thos.     F. 
Watson    Mantel    4 
Tile  Co. 

Marble  and  Monate 
Work. 

Gnecr.,.    M     H 
GrassI    4    Co,.    P 
Mission        •'oncret^ 

ft    Mosolc   ■WVo 
Mission  Marhle 

Work- 


Bli 


The 


Mil 


r'o. 


ns-Kee- 

Marble 
re    Co 
Marble 


Bcrlrer   Mfg     Co 
Hollowav       Metal 
Lath     Company. 
Llllev   4   Thurston 


Western     RulMers' 
pitpply  Cq. 


Baker   Co..    W.    T. 
Bernstein.    Wm. 
Blum.    Louis 


Clark    &    Dlckso 
Cramer    Bros. 
Connor.    E.   J. 
Copnick.    T.    W. 
Dahl.  T.   H. 
Donovan.    V.    J, 
Erlcks 


Chalmers,     H.     A. 
(Inc.) 

Fay.    John 
Greenback,  Joe. 
Connel   Co.,    J.    E. 
Daly,  J.  H. 
Duthle.    Chas. 
Fraser.   Simon 
Fry.  A. 

Gllmour.    W.   G. 
Jacobson.   N. 
Knowles.    A. 
Leaf   &   Kaiser 
Lyden    &    Blckel 
MaoGruer    &    Co. 
Mowat    Donald 
Orford.  J.   A. 


Terranova.    M.    J. 
Th«     Pe-ltlc    Plas- 
tering  Co. 
Wagner    James  A. 


ElblngA        Ahlbach    4    Maye 


U 


Lewis 
.Miller. 
Miller.   J.    A. 
McCubbln.    James 
Manning.    John 
Neal.   L.  J. 
Quandt  4   Son 
Ruderman.  I 
Salllsbury.     Ben 
Sohater.  Wm. 
Simon    Nellson    Co 
Smith.  J    S, 
Sovig.   C.    B, 
Spark        4        ^ons 

John   H 
Swanson.    Peter 
Walker.    Mayer 
Wagner.   Fred 
Wagner    Bros 
Zellnsky.    R 

Palnta,  Oils    Varn- 
ishes, Btc 

Clark  4   Dickson 

Cohn    4    Co..    Mar- 


Parafnne  Paint  Cr, 
Pratt  4  Lambert 
Wlhlttler   -    Cnhiirn 

Co, 
PS'tent      ChlmneT- 
Clawson  Co     I,     K 
Dresser    -    M.Ti.n 
Hughes.    H,    .' 
Dunlevy    4    G'Hl 


Plnnlnic    Mill.. 

Anderson    Bros 
Atlas         Planln;: 

Mill     Co. 
Birth    Co,.    I.    H 
Builders'       Siipplv 

Depot 
Cal.  Door   Co, 
Cal.    Planing    Mn; 
Emanuel,    I„    4K 


Lnrden      Mill      Co.. 

T    P 
Mnir     SI       Planing 
Moore    Mill  4Lum- 


Mlll 
Relnhnrt 
4    PInnIp 


■er    St,    Plan. 

Mill 
ir    4    Co, 


Flaaterera 

ich.     Herman 
idlev  4  O'Relll 


Alton.    Thorn.    W. 
Boscus    Bros. 
Bernard.  Geo.  F. 
Condon   4   Band 
Dunn,  Nell   H. 
Bmplre    Plumbing 

Co. 
O09S,   Wm.    P. 
Grondona,    A, 
Houston,    J.    J. 
Kara,  F.  E. 
Klernan  4  O'Brien 
KIrschbaum.    W.  F 
Lacey   Bros. 
Lauder.    H.    I, 


Lay 


Her 


Lettlch   Bros. 
Levy  Plumbing 

Co..    M. 
Looney     Co,.    J. 
May.    Gus 


Penkerton,    J.    H. 
Perazzl.  H.  J. 

Skelly,  Thomos 
Shears,   John 
Snook      &      Co.. 

Fred   W. 
Stewart.  James   E 
Turner   Co.,    The 
Wetzel.    Theo, 
Wilson    4    Co.W, 

PInmbera    supplIeK 

Mark-Lally     Co. 
Nelson   Mfg.    Co. 

Railroad  .\!;;enl. 
Freight  &  Pas- 
senger. 


Ke 


Jar 


RallwaT  Materlnia 

Langford.  Felts  4 
Myers. 

Orensteln  -  Ar- 
thur  Koppel   Co 


Markley.    Ja 


Bender  Roofing  & 
Paving    Co. 

Cal.   Roofing  Co. 

Cantley   4   Co..   J 

Enterprise  Root- 
ing Co- 

Flbresone  4 
Roofing    Co. 

Flaherty.    R.   H. 

Goodmanson,    A.  K 

LarOtln  Asphalt 
Co. 

Lawson  Roofing 
Co 

Lovett   Bros 

Malott     4Peterson 

Parry    4    Co.H.  M. 

Rapheld       Roofing 


Asbestos 


(5< 


Wats< 
Weate.-     .- 

Magnesia   Co 
Western    Felt    and 

Refining    Co, 

Rooflng    (Slnte    A 
Tile.  I 

Graham.   R.   O. 
White,    Ed.    A, 


Johns    -    ManvUls 

Co.,  H.   W. 
Parafline  Paint  Co 
VVaterhouse  & 

Price 
Western    Asbestos 

Magnesia  Co. 


Whlttler  -   Coburn 

Co. 
band.   Gravel,   Etc. 

Bay    Develop.   Co. 

Cal.  Building  Ma- 
Materlal    Co. 

Holland.   J.    P. 

McMuUln   Bros. 

Stone  Co.,  E.  B.  4 
A.   L. 

Western  Building 
terlal  Co. 

Western  Develop- 
ment   Syndicate. 

!«aiiltar7     Garbass 
C'butea. 

Bill   &   Jacobsen 
aanu  BlastlnK. 

McDermotl.    W. 

sheet    metal    Wka. 

Appman        Cornlcs 

Works 
Atlaa    Heating    4 

Ventilating  Wks 
Baxth  Cornlcs 

Works 
Capitol       Sheet 

Metal    Works 

Comyns  4  Nygren 

■  Cornice 


G.  &  M.  Sheet 
Metal    Works. 

Gullfoy         Cornlcs 

Hlbernla  Sheet 
Metal    Works 

Hughes.    H.    J. 

HurabelJie   Bros. 

Ideal  Cornice  Wks 

Korea  &  Co..  J.  A. 

Modern  Sheet  Met- 
al Works. 

Morrison   4  Co. 

S.  F.  Metal  Stam- 
ing   4    Corr-    Co. 

United  .Metal 
Products    Co 

Wei  tern  Furnace 
4    Cornice   Co. 

Sidewalk       LlKhts. 

Jackson  Co.,  P.  H. 
uwan  &  Co..  J.  E. 
AIcGulgan     4     Co., 

John 
Phoenix    Sidewalk  . 

Light    Co. 


Jolinson.    C.    Wm. 
Porter.    W.    F.  1 

Stewart.  J.   K.         I 

Stallonerr.        I 

Foster   &   Short       ' 
Wright.    J.    H. 

!>ieel    Bars. 
Baker     &     Hamll- 


Steel    Erector. 

Silmuer.    Fred    C. 
Pioneer     Con.    Co. 


Structural         Steel 
Contract  ora. 

Judson    Mfg.    Co. 

Schraeder'e       Iron  i 
Works. 

Western   Iron  Sup- 
ply Co. 

Woods   4   Huddart 
stovea. 

Mangrum     4  Otter 

Stelger   t    Kerr 
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WrlEht  Co.,  J.  H 


Brode   Iron    Wks. 
Dwer    Bros. 
Golden    Qate    Iron 

Works 
San        F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 
Zenith    Iron    Wks. 

Surveyw* 

Morser,    E.    J. 
Sanborn  &    Corln- 

eon 
Wetherell,    Chas  B 
TeamlBK   A    Grad- 
Insf. 


Hartnett.    J.    D. 
Holland.   J.    P. 
Lennon  Co..   J.    E. 


McGllnchev  & 

Monohan 
Montague    Co.    P. 
O'Dav  Co..   D. 
Pico    Bdw..    P. 
Powers.  Chas.  J. 
Sibley   Teaming   & 

Grading     Co. 


TIIioB. 

Ginsberg  &  Co.,  S. 
Mangrum  &  Otte- 
Peerless    Agencl** 


BUI   &    Jaciib-'>T 
Hyde    Henry    C. 


Water       Company. 

Spring  Valley 

Water  Vv'orks. 

Wlillmaahluic 

Simon    Neilson   Co. 
hJrlckley.    P.    J. 
Relgle  &  Jamelson 


American  Window 
Cleaning    Co. 

Progressive  Win- 
dow      CleaninK 

United  Window 
Clean    Co. 

WJodons,     Patent. 

Birth    Co..   L.    H. 

Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 


I80-1B8  JESSIE  STREET 


OF    SAN    FRANCISCO 


PHONE  KEARNY  4700 


OFFICERS  AND    DIRECTORS. 
President,    H.    Maundrell.  Financial   Secretary,    S. 

Vice-President.    B.    J.    Brandon.  Ass  t  Secretary,   W. 

Treasurer,   C.    W.    Withington.  I^°<"' 

Secretary,  R.  J.  H.  Forbes. 


B.    R.    Wolcott. 


H.    ..Muundrell 
E.    J.    Brandon 
C.    W.    Withington 
R.  J.  H.  Forbes 


DIRECTORS 

K.  A.  Chisholm 
Rubert  Dewar 
-.\lexander    Menn 


Chas.  .McDonnell 
Fred  P.  Fischer 
J.   D.   McGilvray 


Architectural   Iron 
Works 

Acme  Iron  Works. 
Bay       City       Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wits. 
Dyer  Bros. 
Eureka  Iron  Wks 
Kell  Iron  Works 
Kortlck  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Wr,il:.». 
HlUard.  C.  J.  Co. 
Judson   Mfg.   Co. 
Uortenaon       Cons. 


Carqulnez  Brick  & 

Pottery  Co. 
McNear   Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk,  Co 
Sacramento 

Trans.   Co. 
San    Fran.   Bk.   Co. 
Stelger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 


Michaels     &     Pfef-        BnlldluB    Material. 


'"hoenlx  Iron  Wks 
talston  Iron  Wks 
Ichrader  'r'' 

Works. 


/u1:an  Iron  Wks. 
Western  Iron  Wks 
Withington,  C.  W. 

Art  Glaus. 
Cal.   Art  Glass  Co 
Ingerson  &  Glaser 
Co. 
Blacksmith. 
Paul    Klelber 
nonds. 
American        Bond- 
ing   Co. 


Co 


Costello    &    Cutle 
Aetna  Lire  I 
Boole,  F.  W. 
Empire   State   Sur 

ety  Co. 
Fidelity  &  Deposit 

Co.  of  Maryland 

HlUman   ft  Son.J.R 
l*wton,    A.   F. 
Lloyd    &    Spengler 
MecMeans.    H.    V. 
National        Surety 

Co. 
Pacinc    Coast    Sas- 

ualty    Co. 
Pacific    Surety   Co. 
Perley.   A.  B. 
Smith,    Leo    J. 
U  n  \1  <  e  d       Statea 

Metal     Broduots 

Co. 
United       States 


Carey,   J.    E. 
Carnegie    Brick    & 
Pottery  Co 


California      Build- 
ing   Material 

City    Supply    Co. 

Pernald  Co..  The 

Kortlck  -  Falls 
Mfg  Co. 

Holland.   J.    P. 

Howard  Co. 

J.   E.  Lennon. 

John.'s-Monvllle  Co 

Lllley   *    Thurston 
Co. 

Pacific   Refining  & 
Rooting    Co. 

Parrott    &    Co. 

Parnfflne    Pnlnl    Co 

Pratt    Building    & 


Price   Co. 
Western  Bldrf 

Supply    Co. 


Butldinc  Paper 

Lllley   &   TSurstoi 
Co. 

Cement     Dealers 

Balfour. 
Co. 

Cowell  Lime  &  Ce- 
ment  Co. 

Holmes   t.lme   Co 

Holland.   J.    P. 

Leonard,    J.   J. 

Maynard.  Jr.,  J.  L 

Meyer,    A. 

Pacific        Portland 
Cement   Co. 

Quality    Lime    and 
Cement    Co. 

Western     Building 
Maleiinls    Co. 

Standard    Port'nnd 
Cement  Co. 


Camp  &  Carillon 


Goodman        Arllfi- 

clal   Stone   Co. 
Haun,  C.  C.  W. 
Leonard.  J.  J. 
Lynch.  A. 
Pasqualettl,  .1. 
Sartorlo,    Charles 
Stanqulst    & 


Concrete      Relu- 
forcemcnt. 

Lllley  &  THurstoi 


Contractors  A 
BuUdera. 

Allen.   .U«x.    M. 
Anderson,    W.    W. 
Arthur,  L, 
Bateman,  J.  C. 
Boring,    P.    H. 


Lynch.  M.  C. 
Masow  &  Morrison 
Mathews  Con.   Co. 
Mathies,   H.   C. 


McLachlan,  Thos. 
Miller,  Adam. 
Moller,  R.  W. 
Morey,  H.  B.&  Son 
Owsley.  B.  T. 
Penny,  Isaac. 
McLeran   &   Peter- 

Roblnson  &  Gil- 
lespie. 

Savage,    M.    J. 

SImmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.  T. 

Stockholm  &  k]- 
lyn. 

Terrlll,   G.   C. 

Vezlna,  L.   N. 

Walker  Bros.   Co. 

Warwick,  H.  C 

Fuller,   Thos. 

White  Bros.  (CHI- 
oentersl 


Cavan 


ugh,    Thos 


rie 


Chlsiiolm,     R.     A. 
Cobby,   J.   W, 
Concannon,    W.    N. 
Conrad,    H. 
Creghino     &     Son, 

Lewis 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,   R, 
Fischer,    Fred. 
Franz,   Val. 
Gillespie,    G.   G. 
Gallagher,     Frank. 
Gardlser,     Florent. 
Grelg,   Robt. 
Hansbrougb    Bros. 
Healey     -    Tibbits 

Con    Co. 
HInson.  L.   A. 
Hill,    J.    A. 
Holm    &   Son. 
Howklns.  A 
Ingerson.   C.    A. 
lacks.  H. 
Jones,    Paul 
Jones.    W.    G. 
K-ent     S.    H. 

Knowles  &  Reich- 
ley. 


M*ee  Works 


Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works 
Appmann     Cornice 

Works. 
Heldt.    Wesley. 
Morrison  &  Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&    Cornice    Wks. 


Lynch.  Richard 
Snell  &  Dennis 
Raymond,   W.   H. 

CurblnK.      GranlH 

McLenegan.    S.     B. 
Damp    Proofers. 

Bricklev.  P.  J. 
Relgle    &    J'lmlson 


Caaiornia  Electri- 
cal  Works. 


City    Electric    Co. 
Decker   ElectrlcCo 
Globe   Elec.   Co. 
Levy    Elecr.    Co. 


En 


Co 


Eleva 


Fibre. 

s.  P.  Fibre  &  Cord- 
age Co. 
I'^lreproof  Dnors. 

Gervais.  Henry. 


:  I  fl  ( 


Fit 


Sandine   Co. 
Grill    Work. 

Cai.    Art    Metal    & 

Wire   Works. 
Merle  Co.,   A. 
Sartorius   Cc 
Withington.  C.   W. 


Gen.      Cool 

Andrus,    R,    C. 
Brigliam,    H.    B, 
Caldwell    s,    Co. 
Cereghino    &    Son, 

Louis 
Cuirie   &   Currie 
Dempnlak    Bros. 
Farfiuharson.     D.  B 
Fluth  &  Morton 


&   Fras 
Graham,    D.    E. 
Grlfflth.     Wm. 
Hannah.    J.    D. 
Hannah    &    Co.  J.S. 
Hayes.    W.   W. 
Jackson.    A. 
Kuykendall,    J.    O. 


awser    &    Ped- 


Glass  and  Glazlne 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen.    L 

Cobbledick  Glass 
Co..    L.    N 

Friedman     Bros. 

Fuller.     W.     P.     & 

Ha'benlcht    & 

Howlett 
Holland,   J,    P. 
Schwarz     *     Gott- 
leib    fine.) 

UrndliiK    A    Trnm- 

I  UK- 
Church,    D.   O..   Co. 
Dillon,    U. 
Eureka      Teaming 

Co. 
Fay,   S.    J. 
McClure,    H.    N. 
Wllhelm.   A.   H. 
Wllkle  Co.,   A. 
Williams.   F.   A. 
Wright,    Chas. 
Monarch    Teaming 

Co. 
Rihlev,    L.    B. 
McLenegan.     S.     K. 

Granite. 
Bradbury.    Thos. 


Brittain    «    Co. 
I.- ruse.   J.  H. 
Lorenz,      Sohfraef 
&   Co. 


ing    &    Heating. 


&  Co. 
louse     MovInK    Jk 
Rnlslnit. 


Inlaid    Floors. 

Hardwood        lnt» 

rior   Co 
Inlaid    Floor    Co. 


Pacific    Struc.  Ir 


Kortlck  -  Falls 

Mfg  Co. 
Llllej     «!    Thuri 

Co. 
Western    Build 

Supply    Co. 
Kawneer     S.vsl 


Co. 

[jatlierM, 

Lynch,    R. 
Snell    &   Denni.-i 
blBht     and     I'owej 

City    Electric    Co. 


Pac 


PI  a 


&    Ble 


Co, 


Arden    Plaste      _ 
California    Lime  & 

Hydrate    Co. 
Cowell       Lime       & 

Cement    Co. 
Holland.  J.   P. 
Holmes        Distrib- 
Lennon.   Jas.    K 
Lucas.   W.    E. 
Pac  Lime  &  Plas- 


Co 


S.   F.   Lime  Co. 
Shasta    Lime    Pro- 
ducts   Co. 


Hart-Wood     Lum 

ber    C.i. 
Humboldt    T.umbe 


ber    ( 
Hooper 


Macdonald      Lun 

her    Co. 
Moore,     R.     B.  Mill 

,%     Lumber    Co. 
Olsen     -     Mahnney 


Tiernan     &     Bero- 

Van    Arsdale-Hsr- 

rls  Lumber  Co 
Wllson    Bros.*  C" 
Doe   Co..    F.    P 
Lumber  fHnrd- 

ivood.> 
Dleckmann    &    Co. 
Howard,    E.    A.    & 

Nlehaus.   Ed.   F.   & 

Co 
White    Bros. 
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Brand. >n      K    J 
Brennan      I.    E. 
BrlKtiain      H      B 
Biitnher.    1  ho'na> 
Butcher     &  Hadle 
Byron.     D.    J  *  S.. 
Cari.phPll     Brns 


FaTell    K    Reed 
Fennell.    .las. 
Gale.    M.    F    X-  Sor 
Ollson.    J     K. 
Harrison.    A. 
Hibhins   *    MH\f" 
Hnrk.     Chas 
HofTman.  V. 
Hoerberg     *     Lud 

wig 
[.arsen.    H     H. 
Lawsor.    A.    W 
McGowan.    M 
Miller.   J.    W. 
Murray     «•     Mnw 

bray. 
Mulcahy    Bro» 
Nagel.  ■W.  I, 
O'Connor     *     Col 

llns 
ri-Rourke,    T.    F. 
Scott    Co. 
Kalney     *     Phhil 

lips. 
RIngrose.     R.*S..n 
Scott.    W.    S. 
Walker.    P     J. 
Page 


W! 


Sldn 


White.  .T.  M. 
Whitnev  &  Davies 
Wilson,  'ames  a 
Wvgant.    J     H. 

IHnrlile. 
American      Marble 

&   Mosaic   Co 
Columbia      M.Tri.)^ 


Maino.   F.  L.   «-   Co. 
Musto   &    Sons.  Jos 
Keenan   Co. 
Vermont        Marlil 

Co. 

nantels,    Tlleii 

Klrwln     &     bun.. 

Mangrum  &  Ottei 
Montague  &CO..W 
Peerless  Agencies 
Metal     Parrlng     & 

l.athlne. 
11  o  11  o  w  a  y     Ex- 
panded   Mtl    Co. 
Lynch.    H.    T. 
National      Lathing 

.  rd     Furring 
Northwestern    Ex- 
panded        Metal 


Metnl    WIndo 
Works. 

Hwan.  J.  E 

imer.      Marble 

Mosaic    Co. 
(crvais.    H. 


.Tobn 


Co, 


He 


Co. 
Slmm. 

PalDterH. 

Daniels.    Gus    V 
Donovan,    V.   J. 
Praser.    .7     P 
Ivuss.    P.    N. 
Lewellyn,    J. 
Maundrell.    H. 
Spark,    J.    H. 


Paint     Hurner 

Baint    (Damp    Re 

sistlng.l 
riw.nn    Co,    .1     K. 


Palnta.     Olln.     Ktf. 

Bass  H  e  ,1  t  r  t 

Fuller  &   Co..  W.P. 
Kuss,    P.    N. 
Maundrell.    H. 
PHcific     Refining  & 


Dunlevy    &    Gettle 
Dresser    -   McDon- 
nell   Co. 
Cal.   Pottery   Co. 
Planlne   Mllla. 

Anderson   Bros. 
Burnham    -    Stan- 

'ord  Co. 
Ca  .    Door    Co. 
Cal.    Milling   Co. 
Cen'ral    Lumber  & 

Milling   Co. 
Elklngiton       & 


Kendall.  A. 


R,  B.Moore  Mill  & 
Lumber    Co. 

National  Mill  b 
Lumber    Co. 

Pacltic  Mfg.   Co. 


Co. 
Reillv,  P.   F. 
Santa     Clara     Ml 

&   Lumber  Co. 
San     Mateo     Plat 

ing    Mill. 


Plaaterera. 

RInner.    Theo. 
Bradley   &    Reilly 
Carrick.    M.    U. 
Chalmers.      H.      A. 

(Tnc.) 


Clark,   D.    Ross. 
Crichton.    J.    L. 
Cogblan,    Frank 
Connolly.    .1.    J. 
Connell.    J.    E. 
H'ay,    John 
Felt.    R.    L. 
Floodberg    &     Mi 

Caffery. 
Fraser.   Simon 
GregK   &   Clute 
Gllmour,    Wm.    G 
.lacobsen,    N. 
Kaiser,    Joe 


.MacGruer    &     Cu, 
Mennle.    Alex 
McCleod.   J.   C. 
Morehouse.   C.    C 
O-Kane   &    Co-.C.T, 
O'Sulllvan    &  Bow- 
ler. 
Smith    &    Johnson 

Plaster     o*     Paris. 
Lucas.   W.    E. 
Plnnibtne     &     nas 
FlttlUK. 


ing    Co..    Inc. 
Dalzlel.  R..  Jr..  C( 
GlUey-Schmid    Co 


R^al   Eatate. 

Willlan.son    Co.H 
Wlttman    -    Lyman 
Cross   &   Co. 
Urban        Realty 
Impt.    Co. 

Rlggm. 

Blume       Contract- 
ing   Co, 


Crushed  -noiik, 

Holland.   J.    P. 

S.  F.  Bay  Imp.  Co. 


tlon, 

Artolith     Mtg.    Co. 

Bender,  J.  W. 
Root   Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 


.Mas 


\sbe 


tos  Supply  Co. 
Maiott     &  Peterson 
Jolms     -     Manville 

Co.,    H.    W. 
Meuer   Bros.    Co. 
Pacific  Refining  i 

RooHng  Co. 
ParafHne    Paint  Co 
Samuel   Co.,   H.   D, 
Western    Asbestos 

Mag.    Co. 
Watson        Roofing 

Co. 
Sandt  Gravel,  Etc. 
Cassaretto.  Jonn 
Holland,  J.  P. 
Keystone  Sand  Co 
Sanitary  Floorlnit. 
Artolith    Mfg.    Co. 

L.,  Co.' 
Flbrestone      Roof- 

Ine  Co. 
Sidewalk       Llicbts. 

Jackson.    P.  H..*Co 
McGuigan.   John 


Stewart.   J.   K. 

Roof   Repairing   «.& 

Paint, 

Street     Work. 

Fay,   S.   J. 


Stone   Contractors. 

De    Lano    &    Sons. 

I.   J^. 
Blan^hard,    W.'  W. 
Hunt,  Andrew  T. 
McGilvray       Store 

Co. 
Raymond    Granlti- 


Stone     Quarries. 

Keystone    Sand  Co 
Kavmond     (Sranltt 
Co. 

TeamluK. 

Dillon.    D. 


Holland.  J.  P. 
McClure.  H.  N. 
Monarch    Teamir 

Co. 
McLenegan.   S.    1 


Terra  Cottn. 

Clark  &  Sons,  N. 
Gladding.    McBeai 

&  Co. 
Stelger        TerrE 


Wire  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  S- 
Iron    Works. 


Free  E^imating  Bureau 

If  you  want  e^imates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.      We  will 
save  money  for  you.    No  charge  for  our  services. 


To  Building  and  Industrial  News 


Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowng: 


Address    

Business Date  ■ 


Issued  Weekly,  $3.00  Per  Year  Fourteenth  Year,  No.  18 

BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Indu^rial  Activities  of  the  Pacific  Coa^ 


Successors  to 

"CALIFORNIA  ARCHITECT" 

"INDUSTRIAL  NEWS  OF  ALAMEDA  CO." 

"BUILDER  .\si>  CONTRACTOR" 

"WESTERN  BUILDER" 


THIS  WEEK'S  ILLUSTRATIONS: 


New  Gaiety  Theatre  of  G.  M.  Anderson 
And  The  New  Tivoli  Theatre,  Both  De- 
signed by  Architecfts  O'Brien  &  Werner. 


WEDNESDAY,  MAY  6,  1914. 

SAN  FRANCISCO  AND  OAKLAND,  -  -■  CALIFORNIA 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  of  America 

Successors  10  JOHN  WOOD  MFC.  CO. 
218-2  1   Pacific  Bldg.    447-40  E.  3rd  SI.    33  1 -339  Cyprsss  St. 
SAN  rHANCISCO  UOS  ANGELES  OAKLAND 


T 

slephor 

e  Market  1935 

Fine  and  Sanitary 

PLUMBING 

/    4 

^tfinHO^ 

c 

A 

> 

0U 

^ 

221 

OAK 

STREET 

Bo 

.  Cough 

and  Oclav 

a 

SAN  FRANCISCO,  CAL. 

Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnshed 
866  Union  Street  San  Francisco 


When  Your  Blood  is  Right, 

Your  Whole  System  is  Right. 

If  You  Have  any  Blood  or  Skin   Disease 
Do  Not  Deley  until  it  is  too  late  but  Order 

XO-day ! 

THE  HOT  SPRINGS  REMEDY  a  Complete  and  Positive 
Remedy  for  Sypliilis,  Eczema,  Erysipelas,  Acne,  Malaria,  Rheu- 
matism, and  all  other  Forms  of  Blood  and  Skin  Diseases. 

Hot  iSpringsi  Physieians  pronounce  this  the  Greate.st  Bk)od  and  ykiii  Remedy 
ever  phu'eil  on  tlie  Market. 

Full  C  ourse  Treatment— Six  Bottles— $18.00     Single  Bottle— $5.00 

We  Prepare  a  Remedy  for  Every  iii.sease.     Our  Treatment  for  Female  Ills  is  the 
the  Greatest  of  its  Kind  Ever  Offered  Suffering  Women. 

Write  us  j-our  Troiible.s.      All  Ciirre.spondence  Strictly  Private 

HOT  SPRINGS    IVIEDICINE  COIVIPANY 
803  1-2  Central  Ave.  Hot  Springs,  Ark. 
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NILES  SANO  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Teleplione  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 


And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  c&refully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZGS: 

Clean  River  Sand  -  -  to    js  inch 

Gravel  and  Crushed  Boulders      ^  inch  to  1  inch 

"         "  "  "  1  inch  to  l^^  inch 

"  "  "         n^  inch  to  25^  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as 

good  as  its  service 

And  its    service  can   be  only    as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  its  elevators — which   is 
one  good  reason    why    hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

ed  by  the  Olis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbauer 

Choosing    from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 

Other  Hotels  of  the  Ritz- 
Carlton  chain   which  are 

of  the  structure  and  insure  ])er- 
fect  service — can  equip  all  build- 

Otis equipped-— 

ings  of  all  classes   in  accord»nce 

The  Ritz-Caihon, 

New  York 

with  their  needs. 

The  Ritz-Carllon, 

(jive    a    Iniiiding    unsatisfactory 

Montreal 

The  Plaza.  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaruja,  near  Santos, 

elevator  service,  and  its  other  ex- 
cellence  can    not    overcome    the 
handicaj).     Our  offices  in  ninety- 

Brazil 

The  Carlton.  London 
The  Ritz,  London 

one   cities   in    the    United  States 
are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Ritz.  Paris 

elevator     specifications     100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts.         | 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World 
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OFFICE    PACIFIC    TEL,    &    TEL.    CO 

Basement  walls  22  ft.  hJEh,  Cement  plastered  ( 
inside  against  severe  water  pressure.  Piaster  wate 
proofed  with  Imperial  Water  Proofing. 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts 


TEMPORARY    CITV    HALL.    San    Francisc* 
Wright.    Rusliford    &    CahiU,    Architects 
Exterior  waterproofed  with  Imperial  aod  color  effects  with  In 


iS^- 

"""^ 

t34 

¥"^   ■ 

■  ■-**■  ■ 

i 

KAHN     BJtuS 


enty-five  thomand  sq.  ft.  basement  floor  and  walU  waterproofed  with 


GEK.VHN    HOUSE,    San    Francs 
Frederick  H,  Meyer.  Architect 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATERPROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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Rtione    Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

Fire    Sets,    Andirons, 
Kender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street.  Cor.  Brush 

IRVING  A.  COOKC.  Muuer 
Raiideac*  Phone.  O.kluid  4S«2 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.     RISCHMULLER 

3442  19th  Street  San  Francisco 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  IS  the  HOTEL  ROSSLYN,  S.  F. 

.  E.  Kr&fft  Cl  Son.  Architects.  O.  C.  Holt.  Bldr. 


Brick,  Sand, 
Rock,  Gravel, 
Building  Materials. 

Pratt  Building  Material  Co. 
Hearst  Bldg. 
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PALACE  HAEDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 
WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 
by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Doin"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"Paschall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  r,  E,'  Welsh  Qnarries — For  Floors. 
Mantels,  etc. 

"Universal" — "Anti-Slip"  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"DrouTe"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve"  Anti-Pluvius  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"   Drawer  Slides. 

"Home"    Safety   Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"Phoenix"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchfius,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window"  Coal  Chute — Ornamenta' 
and  Necessary. 

Asbestos  Theatre  Curtains. 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
"Quilt." 

Building  Papers,  Deadening  Felts,  etc.. 
of  all  kinds. 

".\1I-Metal"   Doors,  Windows  and  Trim. 


11"   for  Roofs. 
Expanded   Steel  and  Ingot 


''Huh"  and  "Goodwin"  Metal 


"Liquid  .Stone",  The  Paint  Eternal. 

"Waini'ifiht''  Concrete  Curb  and  Corner 
bar. 

"Graphilatun 
"Herringbone" 
Iron    Lath. 

"Hannon" 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial  Caen-Stone. 

"Victoria"   Keene's  Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"Whalebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote  Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conserve"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"   Ready   Roofing. 

The  Rubcroid  Rooflng. 

"Hextile"    Rubber    Shingles. 

"Diamond"   Ball  bearing  Door  Hangers. 

"Metalcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling   doors   and    partitions. 

Venitian  Blinds. 

"White    House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 
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Kelative  to  our  Industrial  Accident 
Commission  and  the  Safety  Appliance 
Act,  which  went  into  effect  the  first  of 
the  year,  the  report  of  Industrial  Ac- 
cident Board  of  the  State  of  Massa- 
chusetts is  interesting.  It  has  prepared 
a  table  which  shows  the  results  of  the 
fatal   and    non-fatal    accidents. 

The  total  number  of  non-fatal  acci- 
dents in  the  State  was  89,694.  or  about 
one  for  every  ten  wage-workers.  The 
board  is  of  the  opinion  that  at  lea.st 
half  of  these  can  he  prevented  through 
improved  inspection  methods,  by  safe- 
guarding machines  before  they  leave 
the  factory,  by  the  maintenance  of 
safety  museums,  thrlougli  lectures, 
moving  pictures,  school  talks  and  the 
eUmln,ition  of  danger  spots  in  plants. 
There  were  474  fatal  accidents,  classi- 
fied as  follows: 

Assault    and    fighting 1 

Railroad    equipment    119 

Falls     66 

Vehicles     43 

Hand    labor     37 

Elevators     33 

Electricity     25 

Street    Railways     20 

Boiler  e-xpiosions  and   burns...      lo 

Excavating     14 

Cranes     11 

Miscellaneous     11 

Asphyxiation,    drowning,    etc...      10 

Animals,    Insects,   etc 9 

Shafting,    set   screws,   etc 9 

Falling    material     S 

Machinery    peculiar    to    special 

Industries     7 

Belting     6 

Infection      from      tri\'ial      cuts, 

burns,     etc 5 

Saws     4 

Explosions    (not    boiler) 4 

Hoists     4 

Illness     3 

Presses     2 

Gears     2 

Emery    wheels     2 

Occupational    diseases     2 

Glass     1 

Wood   molders    1 

Total     474 

This  is  definite  and  accurate  infor- 
mation. It  answers  the  many  objec- 
tions raided  by  opponents  of  our  own 
law  by  showing  how  many  people  are 
really  injured  and  how  easily  most  of 
them  could  be  prevented.  When  an 
accident  means  that  the  person  injured 
is  sure  to  be  paid  for  his  injury  better 
devices  will  4)C  used  and  more  care  for 
humanity   will   be  exercised. 

the:  oppressed  bald   heads. 

What  is  there  about  haldheadedness 
to  arouse  laughter?  That  profound  in- 
quiry is  suggested  once   more  hy  a  gen- 
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lleman  with  a  grievance  who  writes  to 
tlie  Public  Mind.  Comedians,  he  says 
— "alleged"  comedians  he  prefers  to  call 
tliem— always  make  the  baldheaded 
men  the  butt  of  their  jokes.  He  doesn't 
see  why  he  should  be  ridiculed  for  the 
loss  of   his  hair  any   more   than   tor   the 


of 
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Quite  right.  He  shouldn't  be,  but  he 
Is.  There  Is  no  logical  reason  for  laug- 
ing  when  the  dignified  gentleman  slips 
on  a  piece  of  banana  peel.  But  you 
laugh,  all  the  same.  Considered  in  the 
light  of  pure  reason  there  is  no  occa- 
."ion  In  the  world  to  even  smile  when 
you  see  a  man  chase  his  hat  up  the 
street.  But  you  do.  The  sense  of 
humor  doesn't  work  by  rules  of  logic. 
So  the  man  who  is  Involuntarily  bald- 
headed  is  considered  just  as  fair  game 
by  the  jokers  as  the  human  angoras 
who  are  responsible  for  letting  their 
hair  grow  long.  He  oughtn't  to  be  so. 
no  doubt      But  facts  are  facts. 

People  have  been  making  sport  of  the 
haldheads  from  the  time  of  Elisiia. 
There  seems  to  be  nothing  for  the  bald- 
headed  correspondent  to  do  except  to 
make  the  best  of  it  unless  he  has  a 
couple  of  she  hears  handy  to  sick  on 
his  defamers,  as  Elisha  did  In  the  case 
"t  the  children  who  mocked  him  as  he 
was  going  to  Beth -el.  That  is  the  only 
time  on  record  when  a  baldheaU  ever 
got  even. 


Work  is  progressing  rapidly  on  the 
new  municipal  car  lines.  It  looks  like 
there  will  he  some  accommodation 
given  the  district  of  the  fair  grounds 
by  the  close  of  the  year  in  spite  of  the 
action  or  non-action  of  the  United 
Kail  Roads.  As  the  transportation 
problem  is  a  serious  one  the  rush  work 
will  be  appreciated  'by  all.  not  only  on 
account  of  the  fair,  but  because  of  the 
accommodation    it    will    afford. 

It  is  estimated  that  the  present 
population  of  the  United  States  and  its 
dependencies  amount  to  109,000,000 
people.  That  is  certainly  a  great  num- 
ber and  emphasizes  the  fact  that  mod- 
ern civilization  has  Increased  longevity. 
For  the  standard  of  living  has  been 
rnl.=ed  and  the  great  majority  of  tnese 
millions  are  independent  citizens  un- 
like the  emasculated  hordes  that  people 
the  valley  of  the  Yang-tse-klang  and 
tile  Ganges. 

The  barbaric  nations  of  the  past  have 
sometimes  Included  great  numbers. 
the  human  race  was  fecund  and  the 
birth  rate  per  capita  was  much  higher. 
But  wars  and  plagues  decimated  the 
millions  and  what  was  gained  in  years 
of  prosperity  was  lost  in  the  night 
which  followed.  Modern  science  and 
civilized  conditions  is  rendering  the 
lot  nf  the  average  man  belter  and  dls- 
Irlliuting  the  product.".-  In  a  more 
suitable  manner. 
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Xlne  Building  Of  San  Francisco 

Reprinled    from   the   Canipanili- 


The  story  now  can  lie  told  of  how 
San  Francisco  was  founded.  It  is  an 
eye-witness  who  speaks.  From  the 
time-stained  pages  of  an  old  Spanisli 
manuscript  deciphered  by  Professor 
Frederick  Teggart,  the  University  of 
California  lias  printed  Father  Pedro 
Fonts  own  diary.  It  tells  how  Font 
lame  in  1776  from  Sonora.  as  Chaplain 
with  the  Anza  Expedition,  across  more 
than  a  thousand  miles  of  desert  and 
mountain,  and  of  how  the  cross  was 
raised  on  a  white  cliff  high  above  the 
Golden   Gate. 

"A  little  after  eleven."  says  Father 
Font,  in  the  entry  in  his  diary  for 
March  27.  1776,  "we  halted  beside  a 
pond  or  spring  of  line  water  near  the 
mouth  of  the  port  of  San  Francisco, 
having   traveled   some  six   league. 

■■The  port  of  San  Francisco  is  a 
■Bonder  of  nature,  and  may  he  called 
the  port  of  ports,  on  account  of  its 
great  capacity  and  the  various  bights 
included  in  its  literal  or  shore  and  in 
its  islands.  Closed  in.  and  surrounded 
by  mountains,  it  is  as  quiel  as  in  a  cup. 

"The  commander  decided  to  erect  the 
lioly  cross  on  the  extremity  of  the 
white  cliff  at  the  inner  point  of  the 
entrance  to  the  port.  At  eight  o'clock 
in  the  morning  we  ascended  a  small 
low  hill,  and  then  entered  a  table  land, 
entirely  clear,  of  considerable  extent, 
and  flat,  with  a  slight  slope  towards 
the  port;  it  must  be  about  half  a 
league  in  width  and  a  little  more  in 
length,  and  keeps  narrowing  until  it 
ends  in  the  white  cliff.  This  table 
land  commands  a  most  wonderful  view, 
as  from  it  a  great  part  of  the  port  Is 
visible,  with  its  islands,  the  entrance, 
and  the  ocean,  as  far  as  the  eye  can 
reach— even  farther  than  tlie  Faral- 
lones. 

■■The  commander  marked  this  table 
land  as  the  site  of  the  new  settlement, 
and  the  fort  which  is  to  be  established 
at  this  port.  for.  from  its  being  on  a 
height,  it  is  so  commanding  that  the 
entrance  of  the  mouth  of  the  port  can 
be  defended  by  musket  five,  and  at  a 
distance  of  a  musket  shot  there  is 
water  for  the  people,  that  is,  the  spring 
or  pond   where  we  halted." 

All  that  day  the  commander  nnd  his 
lieutenant  roamed  over  "the  low  hills 
leading  toward  the  inner  part  of  the 
port."  and  at  evening  they  returned, 
"very  much  pleased,  as  they  had  found 
more  than  they  had  hoped  for — much 
brusii  and  firewood,  plenty  of  water  in 
various  springs  or  ponds,  much  tillable 
ground,  and  also  plenty  of  pasture 
everywhere,  so  that  the  new  settle- 
ment can  obtain  much  wood»  water, 
grass  or  pasturage  for  their  horses,  all 
close  at  hand — there  is  lacking  only 
timber  for  large  edifices,  although  for 
huts  and  barracks,  and  for  the  stock- 
ade of  the  presidio,  there  is  sufficient 
material    in    the    woods." 

The  Indians  they  encountered  were 
"gentle,  good-natured,  and  very  poor, 
and  as  they  presented  tliemselves  un- 
armed they  gave  no  sign  of  being  war- 
like or  ill-intentioned.  Those  who  live 
near  the  port  are  pretty  well  'bearded." 
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rude  pioneer  beginnings,  in  the  same 
year  when  Boston  witnessed  the  sign- 
ing of  the  Declaration  of  Independence. 
But  in  Sonora,  where  Don  Juan  Bau- 
tosta  de  Anza  organized  his  expedi- 
tion, there  had  been  missions  for  a 
century  and  a  half  already,  and  towns 
that  antedated  by  many  years  the  first 
settlements   in    Massachusetts   Bay. 

The  first  day's  Journey  of  the  Anza 
Expedition  was  a  scant  three  miles, 
out  from  the  Presidio  of  San  Miguel  de 
Horcasitas.  in  Sonora,  Mexico.  Most  of 
the  day  had  been  taken  up  with  sing- 
ing a  mass  to  the  Most  Blessed  Virgin 
of  Guadalupe  and  getting  the  pack- 
train    ready.      That    September    day    of 


ing 


the 


months'  march  over  a  stretch  of  wild 
country  as  vast  as  from  San  Francisco 
to  Denver  or  El  Paso,  or  from  Wash- 
ington to  New  Orleans. 

The  last  Christian  settlement  was 
passed  near  the  Mission  of  San  Xavier 
del  Bac.  in  Southern  Arizona.  But  the 
Indian  ■■nations"  through  which  they 
passed  were  kindly  and  hospitable — 
once  the  country  of  the  fierce  Apaches 
was  left  behind.  The  ■■governors  and 
alcaldes"  of  the  Papago  villages  came 
bearing  Apache  scalps  and  asking  bap- 
tism. Elated  at  the  arrival  of  the 
arrival  of  the  Spaniards,  they  wel- 
comed the  white  men  and  proudly  ex- 
hibited the  ■■Casa  Grande  de  Montezu- 
ma." ■■This  palace,"  says  Father  Font, 
"may  have  been  built  some  500  years 
ago.  It  seems  that  this  place  was 
founded  by  the  Mexicans  when,  during 
their  migration,  the  devil  led  them 
through  various  countries  until  tTiey 
arrived   at    the   promised    land   of   Mex- 

Timbers  brought  from  the  mountains 
seventy-five  miles  distant,  a  very  large 
conduit  to  carry  water  from  the  river, 
and  round  apertures  in  the  walls 
through  which  "the  prince"  had  "sa- 
luted the  rising  and  setting  sUn" — 
these  were  part  of  Font's  observations 

At  Yuma  the  Spaniards  left  two 
priests  to  minister  to  the  3.000  Indians, 
and  then,  after  much  trafflking  of 
heads  and  tobacco  for  watermelons, 
pumpkins,  and  other  provisions.  the 
expedition  started  across  wlict  is  now 
Imperial  County.  Once.  their  cattle 
stampeded  to  return  to  the  last  water 
holes,  again  they  were  snowed  on,  and 
on  Christmas  day  they  stopped  their 
march  for  one  day,  "for  tlie  reason  that 
3n  this  holy  night  of  the  Nativity  fne 
wife  of  a  soldier  happily  gave  birth  to 
a  son.  and  because  the  day  was  raw 
and  foggy."  A  day  later,  when  they 
had  halted  near  the  rocks  of  San  Car- 
los Pass,  almost  at  the  summit  of  the 
Sierra  Madre.  they  were  shaken  by  an 
eartliquake.  "accompanied  by  an  in- 
stantaneous and  loud  noise." 

Soon  they  reached  the  .Mission  of 
San  Gabriel,  "in  a  most  beautiful  and 
ample  place,  with  plenty  of  water  and 
very  good  soil."  News  had  come  of 
a  rl.sing  of  the  mission  Indians  at  .'Jan 
Diego.  They  had  burned  and  plun- 
dered,    and     murdered     the     minister. 


Father  Luis  .laume.  C.immander  Anza, 
Chaplain  Font,  and  menty  soldiers  set 
oft  posthaste  to  bring  aid.  The  blab- 
bing of  an  old  woman  gave  evidence  as 
to  the  guilty.  Thirteen  prisoners  were 
taken,  and  the  recalcitrants  fled  to  the 
mountains. 

Six  soldiers  were  despatched  on  the 
return  journey  to  Sonora,  bearing  let- 
ters. Scarcely  had  Anza  and  Font  re- 
turned to  San  Gabriel  when  a  soldier 
from  Monterey  deserted,  and  accom- 
panied by  four  servants  and  muleteers, 
with  thirty  animals  and  much  loot,  Hed 
away  across  the  mountains  into  the 
desert,   only    to   be    brought    back   pris- 

Prom  San  Gabriel  the  200  members  of 
the  Senor  Commandante's  expeuition 
proceeded  northward  up  the  coast, 
across  the  Santa  Clara  valley,  by  the 
village  of  Carpinteria,  past  the  Mis- 
sion of  San  Luis  Obispo,  '■in  a  beautiful 
spot  on  a  little  rise  beside  a  stream, 
near  the  Sierra  de  Sante  Lucia,  with 
very  fertile  lands.  The  Indians  of  this 
nation  are  much  better  looking  and 
seemly  than  those  of  any  other  nation 
I   have   seen." 

At  Monterey  they  w 
Junipero  Serra,  Fathe 
the  missions,  and  at  C, 
the  seven  resident  Padr 
Deum,  with  peals  of  bells  and  great 
rejoicing.  "The  site  is  splendid,  and 
the  land  very  fertile,"  says  Father 
Font. 

March  23  they  set  out  once  more 
from  Monterey,  traveling  by  the  Valle 
de  Santa  Delflna,  the  Monterey  River, 
the  Arroyo  de  las  Llagas.  the  Arroyo 
de  San  Benito,  the  Pajaro  River,  the 
Valle  de  San  Bernardli 
San  Joseph  Curpetlno 
San  Mateo,  the  Arroyo  de  San  Francis- 
co, and  on  the  fifth  day.  March  27. 
1776.   halted   by    the   Golden   Gate. 

After  spending  only  a  single  day  at 
the  new  town-site.  Commander  Anza 
and  his  immediate  party  left  the  set- 
tlers to  begin  the  creation  of  the 
future  city  of  San  Francisco,  and  set 
out  to  explore  the  neighboring  region. 
They  killed  "a  huge  bear"  in  the  Ar- 
royo de  San  Mateo.     Then  they  circled 
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river,  but  a  great  ''fresh -water  gulf." 
and  imagined  it  to  extend  as  far  south 
as  San  Luis  Obispo.  Despairing  of  get- 
ting across  the  tule-swamps,  they 
turned  southwest  through  the  coast- 
range,  and  made  their  way  back  to 
Monterey,  and  on  to  San  Gabriel,  and 
across  the  desert  to  the  Colorado  Riv- 
er. Father  Garces.  whom  they  had 
left  tive  months  before,  was  not  to  he 
found.  His  companion.  Father  Tomas. 
had  had  no  news  of  him  '■since  lie  went 
up  the  river  to  the  Jalchedunes,"  with 
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the    thought    of    penetratin_ 
interior  and  discovering  a  way  of  get- 
ling  into  New  Mexico. 

■•I  infer."  says  Father  Font,  "eillier 
lliat  Father  Garces  has  found  a  way 
and  means  tor  getting  to  New  Mexico 
as  he  desired,  or  that  he  has  had  some 
great  reverse  in  his  apostolic  visita- 
tions: indeed,  as  he  was  ailing,  he  may 
have  died,  or  the  Indians  may  have 
killed  him." 

But    Font    himself    suffered    no    such 
reverse.      Eleven    of    the    party    crossed 
the  liundred-yard  wide  folorado  River, 
turbulent    and    swollen    fnun      melting 
snows,    on   a   single   raft.      It    hegan   to 
sink,  but  forty  Indians  plunKtd  in,  and 
surrounding    tlie    raft,    look     tlie    party 
across    with    no    harm    but    a    wetting. 
They    bade    farewell    to      tlie      Yumas, 
"with  much   tenderness   on   ac.ount     of 
tlieir    fldelity   and    affection,"    ;ind    pass- 
ing   unharmed    through    th.     .langerous 
country  of  the  unfriendly   .\ii:iclies  and 
the   "even    worse"      Seris      and      Pimas, 
came      safely      back      to      Sonora.     two 
months   after    starting   from    San   Fran- 
cisco.     And    there    in    Mexico,    at    the 
.Mission    of    Ures.    Father    Font    "wrote 
out    this    diary,"    the   original    of    which 
tie  University   of  California   possesses, 
through    the    gift      of      the      Robert    E. 
Cowan  collection  by  Colli?  P-   Hunting- 
ton.    The  diary  has  now  been  edited  by 
Frederick    J.    Teggart,    Associate    Pro- 
fessor   of    Pacific    Coast    History    in    the 
University     of    California    and    Curator 
of    the    Academy    of    Pacific    Cast    His- 
tory       Us    publication,    in    ICnslish    and 
in  Spanish,  is  a  part  of  the  sieat  work 
that  Is  being  done  at   the  University  of 
California,     through     tlie     famous    Ban- 
croft  Library  and   the   Academy    of  Pa- 
cific   Coast    History,    of    givins;    to    the 
world   authentic   memorials    of   the   ex- 
ploration,   the   settlement,   an.l    the   de- 
velopment of  California. 


Firm.  it.lrlnE  .ew.  •■  «peclal  cl».»e.  (f  bulldlnem  •■cfc  ••  B.mk.. 
Churcbe.  School..  Hotel.,  etc,  vrlll  li.d  »iioh  Hem.  «1I  cla..l«ed  a.d 
Br..„ed  under  proper  heading.,  o.™,uencins  on  tUi-  page.  The.e  .am. 
Item,  are  aenln  repeated  under  "I.Ot  AI>ATIES"  la  4b.  la.t  part  .f  .ar 
aeTT.     department. 


APARTMENT  HOUSES. 


ABOIJT     NOTED    PUBLIC     ni  II.DINGS. 

some    of    the    public 
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buildings  in  the  world  is  as  follows:  ^ 

Coliseum,  Rome,  87.000:  St.  Peters, 
Kome,  54,000;  Theatre  of  Ponipey, 
l;ome  40.000:  Cathedral.  Milan.  37,- 
oiHi-  St.  Paul's,  Lontlon.  31.000:  St. 
Pel'ronla  Bologna,  26,000:  Cathedral 
Florence,  24,300:  Cathedral,  Antwerp. 
24,000;  St.  John  Lateran,  Rome,  23,- 
000;  St.  Sophia's,  Constantinople,  23.- 
OOU;  Notre  Dame.  Paris.  21.50.1:  Thea- 
ter of  Marcellus.  Rome,  20,000;  Cathe- 
dral Pisa.  13,000;  St.  Stephen's,  Vienna, 
12,400;  St.  Dominic's.  Bologna,  12000; 
St  Peter's,  Bologna.  11,400;  Cathedral. 
Vienna.  11.000:  Madison  Square  garden, 
\ew  York  8  443;  Mormon  temple.  Salt 
Lake  City.  8,000:  St.  Mark's,  Venice, 
7.500:  Spurgeon-s  taoernacle.  London, 
,:  ilOO-  Bolshoi  Tlieatre,  St.  Petersburg, 
j,.|UO;    La   Scala.    Milan.    3.0"0. 

INTERESTING  FACTS. 

The  United  States  sold  to  otlier 
countries  about  two  liiUion  gallons  of 
lietroleum   last  year. 

Electrical  apparatus  to  trace  the 
L-ourse  of  buried  water  pipes  by  sound 
las  been   Invented  by  a  St.  Louis  man. 


A  Pennsylvania  inventor  claims  to 
have  greatly  increased  the  strength 
and  durability  of  rubber  without  im- 
pairing it  in  any  way  by  adding  vana- 
dium   as    it    is   being    manufactured. 


BERKELEY.    ALAMEDA    CO.,    CAL.— 
Apartment    house,    2       story    and    base, 
frame.       Cost    not       staled.       Architect. 
none.  Owner,  D.  E.  Bigelow,  2333  Chan- 
ning  Way,  Berkeley.     The  building  has 
teen     designed     to     contain     24     rooms, 
wliich    will    be    arranged    In    two      and 
three  room  suites,   and   will   be  erected 
on    the    north    side    of    Channing    Way 
west   of   Dana.      Interior   linish    will    be 
of   pine   and   redwood    with     some    oak 
floors.     There  will  be  a  central  heating 
system  and  wall   beds.     All  apartments 
will    have   private    bath    rooms.     A   hot 
water    system    will    also    be    installed. 
Bath     rooms     will    have    tile    wainscot 
and    composition    floors.      Exterior      of 
the  building  will  be  covered  with     ce- 
ment  plaster   on   metal   lath.      Plans  are 
complete  and  in   the   hands  of  the  own- 
er who  will  do  the  work  by  Jay  Labor. 
PORTLAND,    ORE— Apartment   hou.se, 
4  story  and  base,  brick  and  steel,  $100,- 
000.      Architects,    Claussen    &    Clausscn. 
Macleay    Bldg..    Portland.      Owner,    Mrs. 
C.  Brown.     The  building  will  be  erect- 
ed at  the  southwest  corner  of  14th   and 
Yamhill  streets,  and  will  cover  an  area 
of    100    feet    square.      There    will    be    a 
total  of  66  apartments  of  two  and  three 
rooms.      Interiors    will    be    finished    in 
pine  and  some  hardwood  veneer.  There 
will    be    steam    heat,    elevator    service, 
dumb  waiters,  a  vacuum  cleaning  sys- 
tem and  hot  water  supply.     All   apart- 
ments will  have  wall  beds  and  private 
bath    rooms.      Hardwood    floors    will    be 
used   in   the  living   rooms.      Bath    rooms 
will    have    tile    wainscot    and    composi- 
tion   floors.      Exterior    of    the    building 
will  be  faced  with   pressed  brick.   Plans 
are    complete    and    figures    are      being 
taken. 

SEATTLE,  WASH — Apartment  house. 
.1  story  and  base,  brick  and  steel.  $60.- 
000.  Architect.  David  Dow,  21st  and 
Spruce  streets;  Seattle.  Owner.  H.  R. 
Richmond.  The  building  will  be  erect- 
ed on  7th  avenue  near  Pine  .street  cov- 
ering an  area  of  60  by  120  feet.  Tlie 
building  will  contain  a  _total  of  125 
rooms,  which  will  be  arranged  in  lo 
three  room  suites  and  40  two  rooms. 
Intarior  flnisli  will  be  largely  of  pine 
with  some  hardwood  veneer  and  oak 
floors.  Tliere  will  be  steam  heat,  ele- 
vator and  dumb  waiters,  a  hot  water 
supply  and  vacuum  cleaning.  All 
iuites  will  have  wall  beds  and  private 
iiath  rooms.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors  En- 
trance will  be  tinislied  in  marble  and 
tile.  Exterior  o  the  building  will  be 
faced  with  pressed  brick  trimmed  with 
terra  cotta.  Plans  are  complete  and 
figures  are  being  taken. 

LOS  AINGELES,  CAL.  —  Apartment 
house  3  story  and  base,  frame.  Cost 
not  stated.  Architect.  A.  Burnsldc 
Sturges.  Story  Bldg.,  L.  A.  Owner.  . 
E  Rubin.  The  building  will  be  erected 
on  Bonnie  Brae  street  near  20lh  and 
will  contain  32  rooms  arranged  in  two 
and  three  room  suites  with  wall  beds 
and  private  baths.  Interior  finish  will 
be  of  pine  throughout.  Some  hardwood 
floors  will  be  used.     There  will  be  ga- 


heaters  and  automatic  water  beaters. 
Batli  rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  of  the 
building  win  be  covered  with  veneer 
pressed  brick  and  resawed  rustic.  Plans 
are  being  prepared  and  when  complete 
the  work  will  probably  be  done  by  Day 


Labor. 

Contracts  Awarded. 

CAL.— Apartment  house.  1  and  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, J.  B.  Nicholson.  Wright  &  Cal- 
lender  Bldg.,  L.  A.  Owner,  S.  R.  Adams. 
Contractor,  Fred  W.  Slegel.  Stimson 
Bldg.,   L.   A.     Contract   price   not   stated. 


BANES. 


STOCKTON.  SAN  .lOAQUIN  CO.,  CAL. 
—Bank  alteration,  2  story,  brick,  llTi,- 
000.  Architect.  Henry  H.  Meyers,  Kohl 
Bldg..  S.  F.  Owners,  First  National 
Bank  of  Stockton.  The  present  bank- 
ing quarters  will  be  rearranged  and  new 
interior  linish  and  banking  fixtures 
will  be  Installed.  Included  in  the  work 
will  be  new  plastering,  plain  and  orna- 
mental, electric  work,  painting,  plumb- 
ing and  ornamental  iron  and  bronze 
work.  Vaults  will  also  be  rearranged, 
plans  are  now  being  prepared. 
Contracts   A-warded. 

BAKERSFIELD,  KERN  CO..  CAL.— 
Bank  alterations,  brick  construction, 
112,000.  Architect,  none.  Owners,  First 
National  and  Producers'  Bank  of  Bak- 
ersfleld.  Contractors,  Llndgren  Co., 
Monadnock  Bldg.,  S.  F.  Contract  price. 
J12,000. 

ANAHEI.M,  ORANGE  CO.,  CAL.— 
Bank  alterations  and  addition,  2  story, 
brick.  J12,490,  '  Architects,  Austin  & 
Pennell,  Wright  and  Callender  Bldg., 
L  A.  Owners,  German-American  Sav- 
ings Bank  of  Analieim.  Contractors. 
Frank  Gl»ves  &  Son,  Builders'  Ex- 
change. L.  A,  Contract  price,  $12,490. 
not    including    painting. 

BRroGES  AND  DAMS. 

SAN  FP.ANi'ISl'tl— Pier  i.onstructioli. 
cement  and  timber.  Cost  not  stated. 
Engineer.  Assistant  State  Engineer 
.lerome  Newman.  Ferry  Bldg.,  S.  F. 
Owners,  State  of  California.  Plans 
have  been  approved  by  the  State  Board 
of  Control  for  Pier  No.  15  to  be  erect- 
ed on  the  San  Francisco  waterfront. 
Portland  cement,  plain  and  creosoted 
piles  will  be  used.  Cement  and  piles 
will  be  furnished  tlie  contractor  by  tne 
state.  Bids  are  now  being  taken  and 
will  be  opened  by  the  State  Board  of 
Harbor  Commissioners  on  .May  7th. 
Plans  and  specifications  can  be  se- 
cured from  the  Assistant  State  Engi- 
neer at  the  Ferry  Bldg.  An  official 
proposal  appears  in  another  column  of 
this   issue. 

SACRAMENTO.  CAL— Wharf  shed.  2 
story,  reinforced  concrete.  Cost  not 
stated.  Engineer.  City  Engineer  A. 
Givan,  Sacramento.  Owners,  City  of 
.'■■acramento.  Plans  ha-ve  been  submit- 
ted to  the  City  Con 
wharf  slu.,1  wliirli  i 
llie  fiHit   ,if    I'    -1  I  '■-' 
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with  cement  plaster.  Plans  are  com- 
j.lele  and  waiting  approval  ot  the  Com- 
missicin.  Further  mention  will  be  made 
ot   the   work. 

ASTORIA,  OKE.— Docks  and  dredg- 
ing:. Cost  not  stated.  Engineer.  F.  J. 
Walsh,  Port  of  Astoria  Commission, 
Astoria.  Owners.  City  of  Astoria. 
Plans  iiave  been  completed  and  figures 
are  now  being  taken  on  the  foundation 
work  tor  the  new  docks  and  wharves 
wiiicli  are  to  be  erected  at  Astoria.  In 
the  neighborhood  of  7,000  piles  of  from 
.10  to  75  feet  will  be  required  as  well 
as  about  1.000,000  cubic  yards  of 
dredging.  The  docks  will  be  erected 
in  units  of  which  several  are  planned. 
Two  docks  will  be  built  at  this  time 
each  of  which  will  be  90  feet  wide  and 
1. 1100  feet  long.  About  3.000  feet  of 
l>ulkheading  will  also  be  required 
Plans  are  now  out  for  figures  and  can 
be   secured   by  addressing  the  engineer. 

KELLOGG,  ORE.— Bridge,  steel  and 
concrete.  Cost  not  stated.  Engineer, 
Horace  C.  Hall,  Grants  Pass.  Ore.  Own- 
ers. Douglas  County.  The  bridge  will 
consist  of  two  main  spans  each  200  feet 
long  and  a  third  span  of  125  feet.  Ap- 
proaches will  be  of  concrete.  The 
brioge  will  have  a  sixteen-foot  road- 
way. Plans  are  complete  and  bids  will 
close  May  12th.  Plans  and  specifica- 
tions   can    be    secured    from    the    engi- 

RICHMOND,  CONTRA  COSTA  CO.. 
CAL. — Harbor  improvement.  Cost  not 
stated.  Engineer's  name  not  given. 
Owners.  Ellis  Landing  Co.  Bids  will 
be  called  for  at  once  for  harbor  work 
in    connection    with    the    Ellis   Landing 
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foot  of  Tenth  street, 
vlll  require  a  large  amount  of 
piling  driven  10  and  12  feet 
Twenty-four-toot  piles  will  be 
used.  A  rock  bulkhead  and  a  large 
amount  of  back  filling  will  also  be  re- 
quired. 

ORLAND,  GLENN  CO..  CAL.— Earth 
dam  and  levees.  Cost  not  stated.  En- 
gineer. U.  S.  Reclamation  Service.  Or- 
land.  Owners.  Orland  Reclamation  Dis- 
trict. M.  Fisher,  S.  F..  submitted  the 
lowest  figure  for  this  work  at  J46.38C 
and  will  probably  be  awarded  the  con- 
tract. Other  figures  submitted  were  as 
follows:  Phil  Scliuyler.  Oakland.  $<7,- 
SI.S;  Moffltt  &  Need,  San  Francisco,  $48,- 
U7;  Grant  Fee,  San  Francisco.  $.54,266; 
.Mesmer  &  Rice,  I^os  Angeles,  $67,382: 
F.  F.  Prendergast.  Los  Angeles.  $68.- 
:i:i2;    Blake    Bros.,    Oakland,    $71,968. 

Contracts   Awarded. 

SACRAMENTO.  CAL.  —  Dar 
bulkhead.  Cost  not  stated.  Ens 
name  not  given.  Owners,  Recla 
District  No.  1500.  Contractors. 
Harjes  Co..  S.  P.  Contract  price.  $22,- 
275.  Other  bids  for  this  work  were: 
Heuly-Tibbetts  Co..  $22,341;  Mervy- 
Elwell  Co..  $22,866;  W,  N.  Conoanon. 
$24,866:  San  Francisco  Bridge  Co..  $22.- 
599:   Thompson      Bridge      Co..      $30,950; 
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CHURCHES. 


HOLY  CROSS  CEMETERY.  SAX  .MA- 
TEO CO..  CAL.— Mausoleum.  1  story, 
reinforced  concrete.  Cost  not  stated. 
Architect.  L.  Mastropasqua.  580  Wash- 
ington street,  S.  F.  Owner,  Angelo 
Ferroaggiara.  The  structure  has  been 
designed  In  the  classic  style  and  will 
be  faced  ">'>!'  Toi-bl-  Interior  will  be 
finished   in  Caen   sTnR^   and   provides  or 
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ROSE  CITY  PARIC,  ORE.— Church.  2 
story  and  base,  brick  and  frame.  Cost 
not  stated.  Architect,  L.  R.  Bailey, 
-^bington  Bldg..  Portland.  Owners. 
Methodist  Church  ot  Rose  City  Park. 
The  building  will  contain  a  large  audi- 
torium  and   Sunday   school   rooms.    Only 


the    first 
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ted 


the 


present  time,  costing  in  the  neighbor- 
hood of  $10,000.  Interior  finish  will  be 
of  pine  throughout.  A  steam  heating 
system  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.   Plans   are   now   being   prepared. 

Contracts  Awarded. 

SANTA  CRUZ.  SANTA  CRUZ  CO.. 
C-\ju. — Church.  1  story  and  base,  frame 
and  plaster,  $20.0oO.  Architect,  W.  J. 
Wythe,  Central  Bank  Bldg..  Oakland. 
Owners.  First  Methodist  Church  of 
Santa  Cruz.  Contractors.  Johnston  Co.. 
1776  12th  avenue.  S.  F.  Contract  price. 
$19,255.  Note:  This  contract  does  not 
include  the  art  glass,  pews  or  heating. 
Figures  are  now  being  taken  for  this 
work. 

COURT  HOUSES. 


SAN  FRANCISCO— City  Hall.  4  story 
and  base.  Class  A  construction.  $4,- 
500.000.  Architects,  Bakewell  &  Brown, 
251  Kearny  street,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  Bids 
were  opened  at  the  Wednesday  meet- 
ing of  the  Board  of  Public  Works  for 
the  marble  work  at  the  new  City  Hall. 
Five  sets  of  figures  were  submitted.  In 
all  seven  propositions  were  considered. 
A  complete  list  ot  the  bids  as  openeu 
win  be  found  under  the  heading  ot 
San   Francisco   in   this   issue. 

ALTURAS.  MODOC  CO..  CAL.  — 
Court  house,  dome  and  basement,  re- 
inforced concrete.  $90,000.  Architect. 
De  Longchamps.  Reno.  Nev.  Owners. 
.Modoc  County.  The  building  has  been 
mentioned  here  a  number  of  times  be- 
fore when  plans  were  first  out  for  fig- 
ures. Bids  recently  opened  were  in 
excess  of  the  amount  available  for 
construction  and  plans  are  now  being 
revised.  New  figures  will  be  called 
for  at  tlie  .May  meeting  ot  the  Board 
of  Supervisors.  Further  mention  will 
be  made  of  the  work  at  that  time. 

SEATTLE.  WASH.  —  Court  house 
group.  3  and  5  story  and  base.  Class 
A  construction.  $950,000.  Architect,  A. 
Warren  Gould.  American  Bank  Bldg., 
Seattle.  Owners.  City  of  Seattle.  The 
building  will  be  erected  on  the  prop- 
erty bounded  by  Tljird  avenue.  James, 
Jefferson  and  Fourth  avenue.  The 
Third  avenue  frontage  will  be  five 
stories  higli  and  the  Fourth  avenue 
but  three  stories.  Construction  will  be 
fireproof  witli  a  complete  steel  frame, 
reinforced  concrete  (Koors  and  rdof. 
Interior  partitions  will  be  ot  hollow 
tile.  Exterior  will  be  faced  with  tile 
and  terra  cotta.  Hardwood  and  metal 
trim  will  be  used.     There  will  be  steam 
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FACTORIES  &  WAREHOUSES. 


SANTA    BARBARA.   SANTA   BARABA 
CO..    CAL.— Warehouse.    3      story      and 


base,  reinforced  concrete.  Cost  not 
stated.  Architects,  Mayberry  &  Park- 
er. Pacific  Electric  Bldg..  L.  A.  Owner, 
Homer  N,  Duftey,  Santa  Barbara.  The 
building  will  be  erected  at  the  corner 
of  Mason  and  Helena  streets,  covering 
an  area  of  67V4  feet  by  140  feet,  and 
will  be  of  the  extra  heavy  type  de- 
signed for  a  six-story  structure.  Con- 
struction   will    be    fireproof    with    rein- 
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slabs.  Interior  will  be  finlslied  in  pine. 
Plans  provide  for  steel  rolling  doors, 
metal  window  sash  and  frames  and 
elevator  service.  Exterior  will  be 
faced  with  cement  plaster.  Work  will 
be  started  at  once  under  the  Day 
Labor    system. 

LOS  ANGELES.  CAL.  —  Warehouse. 
3  story  and  base,  brick  and  concrete. 
Cost  not  stated.  Architects,  William 
Curlett  &  Son,  Title  Insurance  Bldg., 
L.  A.  Owners,  Rudgear-Merle  Co.  The 
building  will  be  erected  at  the  corner 
ot  Alameda  and  Palmetto  streets,  and 
will  contain  an  area  of  100  by  272  feet. 
Interior  will  be  finished  in  pine.  There 
will   be  metal  window  sash   and   frames. 
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spiral  chutes  and  other  warehouse  con- 
veniences. Construction  has  been  held 
up  for  some  time  pending  the  settle- 
ment o  spur  track  facilities.  Exterior 
ot  the  building  will  be  faced  with 
piessed  brick.  Woi-king  drawings  are 
complete  and  bids  will  be  called  tor  at 

LOS  ANGELES.  CAL.— Warehouse.  4 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Architects.  Morgan.  Walls 
&  .Morgan.  Van  Nuys  Bldg..  L.  A.  Own- 
er. .Mrs.  H.  S.  Van  Nuys.  The  building 
will  he  erected  on  property  at  the  cor- 
ner of  Los  Angeles.  Pico  and  San  Pedro 
streets,  covering  an  area  of  70  by  150 
feet.  Construction  will  be  ot  the  ex- 
tra lieavy  type.  Interior  finish  will  be 
of  pine  throughout.  Plans  provide  tor 
two  elevators,  metal  window  sash  and 
frames  and  fireproof  door.s.  Exterlo:- 
of  tile  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  are   being   taken. 

Contracts   .iwarded. 

.MARTINEZ.  CONTRA  COSTA  CO.. 
I'AI.— Oil  storage  tanks.  Cost  not 
stated.  Engineer's  name  not  given. 
Owners.  American  Gasoline  Co.  Con- 
tractors, Healy-Tibhitts  Construction 
Co..    .S,    F.      Contract    price    not    given. 


No 


Thi! 


act 


eludes  the 


Jction  of  ten  steel  tanks  each  of 
100  barrels  capacity  . 
EATTLE,  WASH.— Factory.  4  story 
I  base,  reinforced  concrete.  $90,000. 
liitect.  none.  Owners.  City  of  Se- 
e.  Contractoi-s.  Harrington-Peters 
Oriental  Bldg..  Seattle.  Contract 
■e.    $190,000. 

FLATS. 


.■^A.V  FRANCISCO- Flats,  3  story  and 
liase,  frame,  $5,500.  Architect,  C.  Fan- 
toni,  916  Kearny  street.  S.  F.  Owner, 
Pliillip    Tcresi.       The    building    will    be 


Mi! 


Per 


ul  will  contain  two  modern  flats  and 
store.  Each  flat  will  have  Ave  rooms 
ul  bath.  Inter. ors  will  b  finished  in 
ne  and  redwood.  There  will  be  open 
(.  iilaces  and  tile  mantels  In  the  llv- 
g  rooms.  Bath  rooms  will  have  com- 
isition  floors.  Automatic  water  heat- 
s  are  specified.  Exterior  ot  the  build- 
g  will  be  covered  with  shiplap.  Plans 
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ale  euiiiplete  and  figures  ale  now  being 
taken. 

SAN  FRANCISCO— Plat  addition.  1 
story,  frame,  $2,500.  Arcllitect.  C.  C. 
Fantoni.  916  Kearny  street.  S.  F.  Own- 
er, P.  Dl  Gl-agia.  Tlie  Ijullding  will 
he  erected  on  Greenwicli  near  Stocltton 
street  and  will  contain  five  moms  and 
hatli.  The  present  building,  a  two- 
story  structure,  will  also  be  altered 
and  new  plumbing,  electric  work  and 
plastering  will  be  installed.  Open  fire 
place  and  tile  mantel  will  he  used. 
Exterior  will  be  covered  witli  rustic 
and  sliiplap.  Plans  are  now  lieing  pre- 
pared. 

SAN  FRAlNCISCO— Flats.  ■>.  ?,  story 
and  base,  frame.  $4,000  and  $B.1I00.  Ar- 
cllitect. Paul  F.  De  Martini.  :;i.':!  Powell 
street,  S.  P.  Owner's  name  withheld. 
These  two  buildings  will  be  erected  on 
Greenwich  street  near  Powell  and  each 
has  been  designed  to  contain  three 
Hats.  Interiors  will  be  finished  in  pine, 
redwood  and  hardwood  veneer.  Oak 
lloors  will  be  used  in  the  Ihing  rooms. 
There  will  be  open  fire  places  and  tile 
mantels.  Bath  rooms  and  kitchens  will 
have  tile  wainscot.  Automatic  water 
heaters  will  be  installed,  Kntrances 
will  be  finished  in  tile  with  terrazzo 
steps.  Exteriors  will  be  co\-eied  with 
shiplap  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  now  being  taken   for   the  work. 


lil'llJlING    .\NI)    INIII'STRIAI.  NKV' 

of  the  liuiiding  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

♦ 

GOVERNMENT  WORK   AND 
SUPPLIES. 


GARAGES. 


.SAN  FRANCISCO— Garage.  I  story, 
brick.  $7,500.  Architect,  none,  Owtier. 
S.  ,1,  Sterner,  125  4th  avenue.  The 
building  will  be  erected  on  the  north 
side  of  Green  street  east  of  Octavia, 
covering  an  area  of  54  by  137  feet.  A 
cement  floor  will  be  used  and  steel  roof 
trusses.  There  will  tie  a  large  gasoline 
storage  tank.  Interior  finish  will  be 
of  pine.  Besides  the  storage  space  a 
machine  shop  will  be  included  in  tne 
building.  Exterior  will  be 'faced  with 
stock  brick  or  cement  plaster.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor,  Materials  are  now  being  ptir- 
cliased. 

OAKLAND,  CAL.— Garage,  2  story 
and  base,  brick,  $10,000.  Architect, 
Frederick  Soderberg,  Union  Bank 
Bldg,,  Oakland,  Owner,  W.  M,  Greuner, 
The  building  will  be  erected  at  the 
corner  of  Brook  and  Broadway  and 
will  be  used  as  a  commercial  garage. 
The  building  will  cover  an  area  of  59 
by  100  feet,  T.tere  will  be  a  cement 
Hoor,  steel  roof  trusses  and  metal  win- 
dow sash  and  frames.  Interior  finish 
will  be  of  pine  throughout.  Special 
gasoline  storage  tanks  are  specified. 
Exterior  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken.  All  parts  of  the 
work  will  be  segregated, 

LOS  ANGELES,  CAL.  —  Garage,  2 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Architects.  Dennis  & 
Hewitt.  Fay  Bldg..  L.  A.  Owner,  W.  .. 
Collins,  The  building  will  be  erected 
at  the  corner  of  Third  and  Hope  streets 
and  will  cover  an  area  of  lOO  by  120 
feet.  Construction  will  be  practically 
fireproof.  There  will  be  concrete 
floors  and  metal  lath  and  plaster  inte- 
rior partitions.  Besides  the  garage 
there  will  be  nine  stores  on  the  first 
floor.  Upper  floor  will  be  used  for 
storage  space  in  connection  with  the 
garage.  Metal  window  sash  and 
frames,    patent    store    fronts    and    metal 


Air  Brilke  .Snitches. 

The  following  bids  were  received 
April  10  by  the  U,  S,  Reclamation 
Service,  Los  Angeles,  Cal,,  for  furnish- 
ing three  100-amphere  air  brake 
switches,   complete: 

Pacific  Electric  Mfg.  Co.,  San  Fran- 
cisco, Cal„   $64;  San  Francisco,   10  days. 

The  Bowie  Switch  Co,.  San  Francis- 
co..   Cal.,    $102;    San    Francisco,    14    days. 

Railway  &  Industrial  Engineering 
Co,,  Pittsburgh,  Pa„  $130.50:  Pitts- 
burgli,   S  days. 


FiiK'et    Sound,    W^anli,,    Dredgln.?. 

The  following  bid  was  received  at 
the  bureau  of  yards  and  docks.  Navy 
Department.  Washington.  D.  C,  April 
IS  for  dredging  at  the  U.  S.  navy  yard, 
Puget    Sound: 

Downs   Building,  Seattle.  Wash..   $4,160. 


riiiupN,  North   Platte  Project. 

Abstract  of  proposals  for  1  water 
turbine-driven  centrifugal  pump,  ad- 
vertisement 284.  North  Platte  project. 
Reclamation  Service,  received  on  April 
8  at  Los  Angeles,  Cal.: 

United  Iron  Works,  Oakland,  Cal.. 
$725:  time  60  days;  delivery  Oakland, 
Cal. 

Byron  Jackson  Iron  Works,  Los  An- 
geles, Cal,,  $1,167;  time  63  days;  de- 
livery  West   Berkeley,   Cal. 

Krogh  Mfg.  Co.,  San  Francisco,  Cal,, 
$1,300:  time  60  days:  delivery  San 
Francisco,   Cal. 

Henry  R.  Worthington.  Los  Angeles, 
Cal,,  $1,367;  time  50  days;  delivery 
Harrisburg,    Pa. 

C.  P.  Braun  &  Co..  San  Francisco. 
Cal..  $1,574:  time  63  days;  delivery 
Harrisburg.    Pa. 

Rrclainatlon  Work. 

The  U.  S.  Reclamation  Service  is 
asking  for  proposals  for  earthwork 
and  structures  on  the  second  unit  of 
Vandalia  south  canal  on  the  Milk  River 
irrigation  project,  Mont,  The  work 
includes  about  145,000  cubic  yards  of 
excavation,  300  cubic  yards  of  rein- 
forced concrete,  the  placing  of  18,000 
pounds  of  steel  reinforcement,  and  the 
placing  in  wooden  structures  of  135,000 
feet,  B.  M„  of  lumber,  and  it  is  situated 
on  the  south  side  of  Milk  River  in  the 
vicinity  of  Glasgow  and  Nashua,  Mont 
Bids  will  be  opened  after  2  o'clock  p. 
m.  May  20,  1914,  at  the  office  of  the 
Reclamation    .Service    at    Malta.    Mont. 


MARE  ISLAND  NAVY  YARD.  SO- 
LANO CO.,  CAL,— Heating  system.  Cost 
not  stated.  Engineer,  Bureau  of  Yards 
and  Docks,  Washington,  D.  C.  Owners, 
United  Stal:es  Government,  Bids  will 
be  opened  on  .Alay  23rd  for  furnishing 
and  installing  a  new  heating  system 
and  oil  burning  equipment  at  Mare 
Island,  Included  in  the  work  will  be 
1  70-H,  P,  and  1  30-H.  P.  boiler  fuel 
oil  set,  pumps,  heater  and  steel  flue. 
Plans  can  be  secured  from  the  Com- 
mandant  of  the   Yard  at   Mare   Island. 

FORT  WORDEN.  WASH.— Officers' 
quarters.  2  story  and  base,  brick.  $60,- 
000,        Arcllitect,      Chief      Constructing 


Quartermaster  olflcc,  U'asliington,  I>, 
C.  Owners,  United  States  Government. 
Plans  have  been  completed  and  for- 
warded to  Fort  Worden  for  the  new 
ofl^cers'  qquarters.  The  main  Ijuilding 
will  be  32  by  84  feet  with  a  wing  58 
by  85  feet.  lEach  apartment  will  con- 
tain six  rooms.  Interior  finish  will  ue 
of  pine.  There  will  be  hardwood  floors 
and  open  fire  places.  Plans  provide  for 
steam  heat  and  a  hot  water  supply. 
Bath  rooms  will  have  tile  floors  and 
wainscot.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Bids  are 
now  being  taken  and  will  be  opened 
in   Wasliington,    D,    C.   on    May   20th. 


—HALLS  &  SOCIETY  BLDGS— 

SAN  MATEO,  SAN  MATEO  CO.,  CAL. 
—Lodge  hall,  2  story  and  base,  brick 
and  stucco,  $50,000.  Architect,  Will  D, 
Shea,  244  Kearny  street.  .S.  F.  Owners. 
San  Mateo  Knights  of  Columbus  Hall 
Association.       The    building    will    cover 
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complete  and  figures  are  now  being 
taken. 

SILVERTON.  ORE.— Lodge  hall.  4 
-■^tory  and  base,  brick.  $20,000.  Archi- 
tects. Tourtellotte  &  Hummel.  Roth- 
child  Bldg..  Portland.  Owners.  Ma- 
sonic Hall  Association  of  Sllverton. 
The  building  will  cover  an  area  of  82 
by  82  feet,  and  has  been  designed  for 
four  stores  on  the  first  floor  and  IS 
offices  on  the  second  floor.  Upper  two 
Moors  will  be  arranged  for  the  lodge 
rooms,  ball  room  and  auditorium.  In- 
terior finish  will  be  of  pine  with  a 
hardwood  floor  in  the  ball  room.  There 
will  be  steam  heat  and  elevator  serv- 
ice. Patent  store  fronts  are  specified 
Exterior  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are  now  being  prepared  and  bids  will 
be  called  for  within  three  weeks  or  a 
month. 

DELANO.  KERN  CO..  CAL— Lodge 
hall.  2  story  and  base,  brick.  $20,000. 
Architects.  Swartz.  Hothkin  &  Swartz. 
Rowell    Bldg..    Fresno.      Owners.    Dela- 
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lie  of  jjiiie  tliioushoiit.  Pkins  iJiovide 
lor  a  central  heating  system.  Patent 
slore  fronts  are  specified.  Modern 
plumbing  and  electric  work  will  be  in- 
stalled. Exterior  of  tlie  building  wni 
be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  will  be  called 


at 


HOSPITALS 

AGNEW,  SANTA  CI^ARA  CO.,  CAL. — 
Workers'  Cottage  and  Nurses'  Home, 
brick  and  concrete.  Cost  not  stated. 
Architect,  State  Architect  George  B. 
McDougall,  Sacramento.  Owners.  State 
of  California.  Bids  were  opened  on 
the  27th  and  2Sth  tor  these  two  build- 
ings. Robinson  &  Place  of  Oakland 
were  low  on  both  buildings.  The  price 
tor  the  Workers'  Cottage  was  $36,750 
and  for  the  Nurses'  Home  $32,7S0.  A 
complete  list  of  these  figures  will  be 
found  under  the  heading  of  San  Jose 
and  the  Santa  Clara  Valley. 

PORTERVII^LE.  TULARE  CO,,  CAL,. 
— Hospital   addition,   3    story   and    base. 
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.MARTINEZ,  CONTRA  COSTA  CO., 
CAL. — Hospital  addition.  1  and  2  story 
brick,  $30,000.  Architect,  W.  H.  Weelcs, 
7,5  Post  street,  S.  F.  Owners,  Contra 
Costa  County,  This  work  has  been 
mentioned  here  before  when  plans 
were  first  prepared.  The  addition  will 
contain  two  wards  and  operating  room. 
Interior  finish  will  be  of  pine  and  white 
enamel.  There  will  be  steam  heat,  oil 
burning  system  and  vacuuin  cleaning. 
Modern  hospital  plumbing  will  be  in- 
stalled. Considerable  tile  work  is 
specified.  Exterior  of  the  building  will 
be  faced  with  either  pressed  brick  or 
cement  plaster.  Plans  are  complete 
and  figures  are  being  taken.  Plans  can 
be  secured  from  the  architect.  Bids 
will    be   opened    on   May    L^ith. 


HOTELS. 

SAN    FRANCISCO— Hotel.      1.5      story 

not  stated.  Architects,  Rousseau  & 
Rousseau,  Monadnock  Bldg.,  S.  F. 
Owner,  Fred  C.  Pinkie.  This  building 
will  be  erected  at  the  northwest  cor- 
ner of  Pine  and  Stockton  streets,  cov- 
ering an  area  of  JO  by  60  feet.  Con- 
struction will  be  of  the  Class  A  type 
throughout  with  a  complete  steel 
frame,  reinforced  exterior  walls,  floors 
and  roof  slabs.  It  was  originally  in- 
tended to  carry  the  structure  to  a 
height  of  23  stories.  Interior  parti- 
tions will  be  of  metal  lath  and  plas- 
ter. Interior  finish  will  be  of  pine  and 
hardwood  with  some  metal  trim.  All 
guest  rooms  will  have  private  baths. 
Plans  provide  for  steam  heat,  elevator 
service,    a    hot    water    supply    and    vac- 


BIIILDING   .AND   INDI'BTRl.VL   NliWS 

uum  cleaning.  Liath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Exterior  will  be  faced  with  cement 
plaster.  Plans  for  the  reinforced  con- 
crete work  are  now  complete  and  fig- 
ures are  being  taken. 
■"SAN  FRANCISCO — Hotel.  5  or  6  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Architect,  Alfred  Schroep- 
fer,  Foxcroft  Bldg.,  S.  F.  Owner,  Mr, 
Davidow.  46  Kearny  street,  S.  F.  The 
building  will  be  erected  at  the  nortlu 
east  corner  of  Third  and  Townsend 
streets  and  will  covei-  a  large  ground 
area.  Construction  will  be  fireproof 
throughout  with  a  complete  steel  frame 
and  brick  exterior  walls,  metal  lath 
and  plaster  interior  partitions.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. There  will  be  a  number  of 
stores  on  the  first  floor  besides  the 
hotel  office  and  lobby.  Upper  floors 
will  be  arranged  for  modern  hotel 
rooms,  a  large  percentage  of  which 
will  have  private  baths.  There  will 
be  steam  heat,  elevator  service,  a  vac- 
uum cleaning  plant,  hot  water  supply 
and  patent  store  fronts.  Bath  rooms 
will  be  finished  in  tile.  Exterior  of 
tile  building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are    now   being  prepared. 

STOCKTON.  SAN  JOAQUIN  CO,,  CAL. 
— Hotel  and  stores,  3  story  and  base, 
brick  and  steel.  $45,000.  Architect. 
Henry  H.  Meyers,  Kohl  Bldg,,  S.  F. 
Owner's  name  withheld.  The  building 
will  cover  a  considerable  ground  area 
and  will  be  arranged  for  stores  on  the 
first  floor  besides  the  hotel  entrance 
and  lobby.  Upper  floors  will  contain 
In  the  neighborhood  of  75  rooms  and 
a  number  of  baths.  Interior  will  be 
finished  in  pine  and  redwood.  There 
will  be  steam  heat  and  a  hot  water 
supply.  All  bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Patent  store 
fronts  will  be  specified.  Plans  are  now 
being   prepared. 

SAN  FRANCISCO— Hotel.  3  story 
and  base,  brick  and  steel,  $20,000.  Ar- 
chitect, W.  J.  Cuthbertson.  328  Mont- 
gomery street,  S.  F.  Owner,  Ellen  E. 
Herrin.  The  building  will  be  erected 
on  the  north  side  of  O'Parrell  street 
west  of  Larkin,  covering  an  area  of 
approximately  12,000  square  feet. 
There  will  be  fifty  guest  rooms,  nearly 
all  of  which  will  have  private  baths. 
Interior  finish  will  he  of  pine  and  red- 
wood. Plans  provide  for  steam  heat 
and  a  hot  water  supply.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Entrance  will  be  finished 
in  marble  and  tile.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken. 

BANNINt;,  RIVERSIDE  CO.,  CAL.— 
Hotel,  3  story  and  base,  reinforced  con- 
crete, $250,000.  Architect,  J.  Martyn 
Haenke,  Story  Bldg.,  U  A.  Owners, 
Gateway  Inn  Company.  This  work  has 
been  mentioned  here  before  when  plans 
were  first  started.  Working  drawings 
iiave  been  completed  and  grading  of 
the  site  has  been  started.  The  main 
building  will  be  300  by  50  feet  with' 
two  large  wings.  There  will  be  a  total 
of  150  guest  rooms,  all  of  which  will 
have  private  baths.  Plans  also  provide 
tor  a  large  office,  dining  rooms,  ladies' 
and  gentlemen's  parlors  and  grill.  Con- 
struction will  be  fireproof.  Interior 
will  be  finished  In  pine  and  hardwoods. 
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There  will  be  steam  beat,  elevator  serv- 
ice and  a  hot  water  supply.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  A  clay  tile  roof  will  be 
used.  Plans  will  go  out  for  figures 
shortly. 

LOS  ANGELES,  CAL.— Hotel,  3  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architect,  Anton  Reif,  Big- 
gins Bldg,.  L.  A,  Owner,  Mr.  Seller. 
The  huilding  will  be  erected  on  San 
Pedro  street  near  Ninth,  covering  an 
area  of  42  by  121  feet.  There  will  he 
two  stores  on  the  first  floor  besides  the 
hotel  lobby.  Upper  floors  will  contain 
a  total  of  50  guest  rooms  and  four 
baths.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  steam  heat 
and  a  hot  water  supply.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  'Patent  store  fronts  are 
specified.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
being   prepared. 

SAN  FRANCISCO— Hotel,  6  story  and 
base,  brick  and  steel,  $25,000.  Archi- 
tect. Chester  H.  Miller.  Dalziel  Bldg.. 
Oakland.  Owner's  name  withheld.  The 
building  will  be  erected  on  Post  street 
near  Larkin.  and  will  have  a  frontage 
of  29  feet  and  a  depth  of  7.S  feet.  There 
will  be  a  store  besides  the  hotel  lobby 
on  the  first  floor.  Upper  floors  will 
contain  In  the  neighborhood  of  75 
rooms,  all  of  which  will  have  private 
baths.      Interior    finish    will    be    of    pine 
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supply.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  A  complete  steel 
frame  will  be  used.  Plans  are  com- 
plete and  figures  are  being  taken. 
Contracts   Awarded. 

PORTLAND,  ORB,— Hotel,  3  story 
and  base,  brick.  $20,000.  Architect.  C. 
Spies.  Kenton.  Ore.  Owner.  Mr.  Mc- 
Nary.  Contractor.  C.  Spies.  Kenton, 
Ore.      Contract   price.    $20,000. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
Hotel,  2  story  and  base,  brick,  $13,000. 
Architect,  L.  K.  Condrajian,  Fresno. 
Owner,  C.  Petrinl.  Contractor,  U  K. 
Condrajian,  Fresno.  Contract  price, 
$13,000. 

NILAND,  IMPERIAL  CO.,  CAL.— 
Hotel,  2  story  and  base,  brick  and  steel, 
$60,000,  Architect,  Frank  L.  Stiff, 
Grosse  Bldg,,  L.  A.  Owners,  California 
Land  and  Water  Co.  Contractor,  J.  R. 
Rochelt,  El  Centre.  Contract  price, 
$60,000, 


l-ANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 

SAN  FRANCISCO — Warehouse  ex- 
tensions, frame  construction.  Cost  not 
stated.  Engineer,  Director  of  Works, 
Service  Bldg.,  S.  F.  Owners,  Panama- 
Pacific  International  Exposition.  Plans 
for  the  extensions  to  be  made  to  ware- 
houses Nos.  2  and  3  have  been  com- 
pleted and  are  now  out  for  figures. 
Bids  will  be  opened  on  May  7th  by  the 
Buildings  and  Grounds  Committee.  An 
official  proposal  appears  In  another 
column  of  this  issue.  Plans  can  be  se- 
cured from  the  Director  of  Works'. 
.Service    Bldg., 

SAN  FRANCISCO  —  State  Exh.oit 
building,  2  story  and  base,  frame  and 
plaster.  Cost  not  stated.  Architects, 
R.  A.  Messmer  Bro.,  Majestic  Bldg., 
Milwaukee,  Wis.  Owners,  State  of 
Wisconsin,  represented  by  the  Wiscon- 
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sin  Paiiiumi-FaLilic:  Cuiuinissi.ni,  701) 
Germania  BUlg.,  Milwaukee,  Wis.  Plans 
tor  tills  building  have  been  completed 
and  bids  are  now  being  taken.  No 
plans  have  been  forwarded  to  this  city 
as  yet,  but  may  be  obtained  [rnni  either 
the  architects  or  from  the  Wisconsin 
Panama-Pacific  Commission  in  Mil- 
waukee. Bids  will  be  opened  on  May 
IBtli.  An  official  notice  to  contractors 
appears  in  another  column  of  this  issue. 


m'lLDINO    .AND    INUrSTRIAL  NIOW.^ 

Tile  building  has  been  designed  in  the 
Mission  style  and  will  be  ot  fireproof 
construction  with  reinforced  concrete 
walls  and  floors.  Interior  partitions 
will  be  of  metal  lath  and  plaster.  Tlie 
building  will  be  200  feet  long  and 
about  75  feet  wide.  There  will  he  two 
waiting  rooms,  offices  of  the  compan>'. 
ticket      and      agent's      office,      baggage 


POST  OFFICES. 

BRIGHAM  CITY,  UTAH— Post  office. 
2  story  and  base,  stone  and  brick.  Cost 
not  stated.  Al-chitect.  Supei'\ising  Ar- 
chitect Oscar  Wenderoth,  Washington, 
D.  C.  Owners.  United  States  liovern- 
ment.  Plans  for  the  new  Federal 
Building  to  be  erected  in  Mrigham 
City  have  been  completed  Lind  for- 
warded to  the  coast  for  figures.  The 
structure  will  be  of  fireproof  type  to 
the  second  floor  line,  and  will  cover 
a  ground  ai'ea  of  approximately  3,700 
square  feet.  Interior  will  be  finished 
in  pine  and  hardwood.  There  will  be 
steam  heat  and  special  cabinet  work. 
Bids  are  now  being  taken  and  will  be 
opened  on  June  Ist.  Plans  and  specifi- 
cations can  be  secured  from  the  Super- 
vising Arcliitect  at  Washington,  D,  C 
or  from  the  custodian  ot  the  site  at 
lir'sham  City,  Utah.  An  official  pro- 
posal appears  in  another  column  of 
this  issue. 

CHICO.  BUTTE  CO.,  CAL.— Post  of- 
fice, 1  and  2  story  and  base,  stone  and 
brick.  Cost  not  stated.  Architect.  Su- 
pervising Architect  Oscar  Wenderoth. 
Washington.  D,  C.  Owners.  United 
States  Government.  Plans  for  this 
huilding  have  been  completed  and  for- 
warded to  the  coast  tor  figures.  The 
main  portion  of  the  building  will  be 
two  stories  high  with  a  one-.story  wing 
in  the  rear.  Construction  will  be  of 
the  non-flreproot  type  except  tlie  first 
floor.  Plans  provide  for  steam  heat 
and    special   cabinet   work.      The   bulld- 
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mately  6.000  square  feet.  Exterior 
will  be  faced  with  cut  stone  and 
pressed  brick.  Plans  can  be  secured 
from  either  the  Supervising  Architect 
at  Washington,  D.  C.  or  from  the  Cus- 
todian  of  the   site  at  Chlco.      Bids  will 
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RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

POLSOM.  SACRAMENTO  CO.,  CAL.— 
Railroad  station.  2  story,  frame.  110,000. 
Architect,  Engineering  Department 
Scutliern  Pacific  Co.,  Flood  Bldg.,  S.  F. 
Owners.  Southern  Pacific  Co.  Work  has 
been  started  by  the  Southern  Pacific  Co. 
on  the  construction  of  a  new  passen- 
ger depot  at  Folsom.  The  building 
will  be  a  two-story  frame  structure 
containing  the  two  usual  waiting 
rooms  and  agent's  office  on  the  flrst 
floor.       The    second     floor     will    contain 

If  a  flve-room  flat.  Exterior  will  be 
covered  with  cement  plaster.  About 
$9,000  will  he  spent  in  constructing 
ti  e   nuilding. 

SAN  DIEGO.  SAN  DIBGO  CO..  CAU 
—Railroad  station,  1  and  2  story,  rein- 
forced concrete,  $200,000.  Architects, 
Bakewell  &  Brown,  251  Kearny  street. 
S.    P.      Owners,   Santa   Fe   Railroad   Co, 
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be  finished  in  pine  with  tile  floors  and 
marble  wainscot.  There  will  be  a  cen- 
tral beating  system.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  A  clay  tile  root  will  be  used. 
Plans  are  complete  and  figures  arc  now 
being  taken. 


RESIDENCES. 


SAN  FRANCISCO— Residence.  2  story 
and  base,  frame,  $6,000.  Architect, 
none.  Own'er.  C.  A.  Warren.  Merchants' 
National  Bank  Bldg..  S.  F.  The  house 
will  be  designed  for  a  seven-room 
house  and  will  be  erected  on  43rd  ave- 
nue. Interior  finish  will  be  of  pine 
and  hardwood  veneer  with  some  oak 
floors.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Bath  room  will  have 
tile  wainscot  and  composition  floor. 
An  automatic  water  heater  will  be 
installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  The  work  will  probably  be 
done  by  Day  Labor. 

SAN  FRANCISCO  —  Residence.  H4 
story  and  base,  frame,  $5,000.  Archi- 
tect, C.  H.  Barrett,  3S1  Bush  street.  S' 
F.  Owner's  name  'withheld.  The 
dwelling  will  be  erected  in  the  Rich- 
mond District  and  has  been  designed 
for  a  seven-room  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
ot  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  An 
automatic  water  beater  will  be  in- 
stalled. Bath  room  will  have  tile 
wainscot  and  composition  floor.  Exte- 
rior will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and   figures   are  now  being  taken. 

SAN  FRANCISCO— Residences,  2,  2 
story  and  base,  frame,  $2,500  each.  Ar- 
chitect, none.  Owner.  P.  Nelson,  30 
Presidio  Terrace,  .S.  F,  These  two 
houses  will  be  erected  on  the  west 
side  of  loth  avenue  near  Fulton,  and 
each  has  been  designed  to  contain  six 
rooms  and  batli.  Interiors  will  be 
finished  in  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  open  fire 
places  in  the  living  rooms.  Mantels 
will   be   ot   tile.      Bath    rooms    will   have 
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Automatic  water  heaters  will  be  in- 
stalled. Exteriors  of  the  houses  will 
be  covered  with  i-ustic  and  cement 
plaster  on  metal  lath,  lans  are  com- 
plete and  in  the  hands  of  the  owne.- 
who  will  do  the  work  by  Day  Labor. 
-Ml  materials  are  now  being  purchased. 
BERKELEY,  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base.  frame. 
$5,000.  Architect,  Leonard  H.  Ford. 
2136  Center  street.  Berkeley.  Owner. 
Caroline  Wolbold.  The  house  will  be 
erected  in  Claremont  Tract  and  has 
been  designed  to  contain  seven  rooms, 
bath  and  sleeping  porch.  Interior 
will  be  flnished  in  pine,  redwood  and 
hardwood     veneer.        Hardwood      floors 
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will  be  used  in  the  principal  rooms. 
Tliere  will  he  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  will  have  tile  wain- 
scot and  composition  floor.  Exterior  of 
the  dwelling  will  be  covered  with  ce 
uient  plaster  on  metal  lath.  Plans  are 
complete   and    figures  are   being   taken. 

BERKELEY.  ALAMEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  Charles  H 
Bebb,  Denny  Bldg..  Seattle.  Owner. 
.Mrs.  Annie  H.  Lewis.  The  house  will 
he  erected  In  Claremont  Park  on  lot 
7,  block  5,  and  has  been  designed  to 
contain  eight  rooms,  two  baths  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  liardwood.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  Thfre 
will  be  furnace  beat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
1-trick.  Automatic  water  lieaters  will 
be  installed.  Bath  rooms  will  have 
tile  floors  and  wainscot  and  will  be 
efiuipped  with  showers.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  have  been 
re\ised  and  new  figures  are  being 
taken. 

BERKELEY.  ALAMEDA  CO.,  CAL.— 
Fraternity  house,  2  story  and  base, 
frame.  Cost  not  stated.  Architect.  W. 
H.  Ratcllff,  Jr.,  First  National  Bank 
Bldg.,  Berkeley.  Owners.  Delta  Chi 
Chapter  House  Association.  Inc.  Tlie 
building,  designed  for  a  large  resi- 
dence, will  be  erected  on  lot  6  and  7 
in  the  Simons  property.  There  will  be 
in  the  neighborhood  of  20  rooms  and  a 
number  of  baths.  Plans  provide  for 
furnace  beat  and  open  fire  places. 
-Mantels  will  be  of  tile  and  brick.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot and  will  be  equipped  with  show- 
ers. Automatic  water  heaters  will  be 
installed.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  Exterior 
ot  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  now  being 
taken. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
$1,000.  Architect,  none.  Owner,  B.  B. 
Spitls,  254  Ashby  street,  Berkeley.  The 
dwelling  will  be  erected  on  Indian 
Park  near  San  Diego  street,  and  has 
been  designed  to  contain  six  rooms  and 
bath.  Interior  finish  will  be  ot  pine 
and  hardwood  with  oak  floors  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  open  fire 
places  and  tile  mantels.  Furnace  heat 
is  also  specified.  Bath  rooms  will 
have  tile  wainscot  and  compositibn 
floor.  An  automatic  water  heater  is 
specified.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now  being  purchased. 

BERKELEY,  ALAMEDA  CO..  CAL  — 
Residence.  2  story  and  base,  frame. 
$3,500.  Architect,  none.  Owner.  D,  S. 
Glover.  2445  Webster  street,  Berkeley. 
The  house  has  been  designed  for  a  ten- 
room  dwelling  and  will  be  erected  on 
the  north  side  of  Webster  street  west 
of  Regent.  Interior  will  be  finished 
in  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  open  flre  places  and  tile 
mantels.  Bath  room  and  kitchen  will 
have  tile  wainscot.  An  automatic 
water    heater    will    be    installed.      Exte- 
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liur.  of  tlie  dwtllins  will  lie  uovei-ed 
with  cement  plaster  on  metal  lath. 
Plans   are   complete   and    in    the    hands 

0  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being- 
purchased, 

SAN  .IO.SE,  SANTA  CLARA  CO.,  CAL. 
—Residence.  1  story  and  base,  frame. 
Cost  not  given.  Architect,  none.  The 
(ollowinE  Day  Labor  jobs  are  reported 
as  about  to  be  started  in  San  Jose:  Ed- 
ward   Delmastro,    630   South    1st   street. 

1  story,  five-room  cottage,  tl.800.  »"« 
.1  G.  Luebben,  85  St.  MarK  street,  1 
story,  tive-room  cottage,  »l,onO.  Ma- 
terials  are   now   being   purchased. 

STOCKTON,  SAN  ,10AQOIN  CO.,  CAL. 
"Residences,  1  and  2  story,  frame.  Cost 
lint  stated.  Architect,  none.  The  fol- 
lowing Day  Labor  jobs  are  reported  as 
about  to  be  started  in  Stockton:  F.  W. 
Priestly,  202  West  .Stockton,  frame 
dwelling  $2,000:  Richard  Godsil,  516 
West  Park,  frame  cottage,  Jl,600:  M, 
Lamasney.  744  West  Flora,  frame  cot- 
tage. $1,600:  Mrs.  Sarah  E.  Gibbs,  1.326 
South  California,  frame  residence.  $1.- 
750:  W.  J.  Magneson.  725  South  Pil- 
grim, cottage,  5«00;  J.  B.  Wolf.  S41-C 
East  Oak,  frame  cottage,  $1,500:  J. 
Cleinmann.  39  North  El  Dorado,  two 
frame  cottages.  $1,500  each,  and  Sadie 
Jewitt,  409  East  Weber,  frame  adul- 
tion,  $500.  Materials  for  this  work  are 
now    being    purchased. 

SACRAMENTO,  CAL,— Bungalow,  1 
story  and  base,  frame.  $1,500.  Archi- 
tect,' none.  Owner,  Burton  H.  Bill.  3215 
4tlt  avenue,  Sacramento.  Th>  dwelling 
has  been  designed  to  contain  six  rooms 
and  bath.  Interior  finish  will  be  of 
pine  throughout.  Hardwood  floors  will 
be  used  In  the  principal  rooms.  There 
will  be  open  fire  places  and  tile  man- 
tels. Bath  room  and  kitchen  will  have 
tile  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  work  will  be  done  by 
Day  Labor.  Materials  are  now  being 
purchased. 

SANTA  MONICA,  LOS  ANGELES  dO.. 
CAL,— Residence,  2  story  and  base, 
frame.  Cost  not  stated.  Architect.  A. 
C.  Martin.  Hlggins  Bldg..  L.  A.  Own- 
er. Thomas  Higglns.  The  dwelling 
will  be  erected  on  Second  street  near 
Arizona,  and  has  been  designed  to  con- 
tain fifteen  rooms,  three  baths  and 
sleeping  porch.  Interior  finish  will  Ije 
of  pine  and  hardwood.  Hardwood  and 
Inlaid  floors  will  be  used  In  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  flre  places.  Mantels  will 
be  of  tile  and  brick.  Automatic  water 
heaters  are  specified.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors  and  will  be  equipped  with  .show- 
ers. Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.     Plans  are  being  prepared. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame, 
$20,000.  Architect,  Henry  Gutterson, 
Gutterson.  SO  Post  street,  S.  F  Own- 
ers, Delta  Kappa  Epsilon  Chapter 
House  Association.  The  building  will 
he  erected  at  the  toot  of  Piedmont  ave- 
nue and  has  been  designed  similar  to 
a  large  residence.  There  will  be  in 
the  neighborhood  of  twenty  rooms  and 
several  baths.  Interior  finish  will  be 
of  pine  and  hardwood.  Hardwood 
floors  will  be  used  In  the  principal 
rooms.  Plans  provide  (or  furnace  heaf 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.     Bath   rooms  will  have 
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equipped  with  showers.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Only  prelimin- 
ary plans  have  been  prepared  and  con- 
struction will  not  be  started  for  at 
least   three   months. 

HOLLYWOOD.  LOS  ANGELES  CO.. 
CAL.— Residence,  2  story  and  base, 
frame  and  hollow  tile  construction, 
$15,000.  Architect,  Elmer  Grey,  Wright 
and  Callender  Bldg.,  L.  A.  Owner.  John 
Luckenbach.  The'  dwelling  will  cover 
a  large  are  and  will  contain  twelve 
rooms,  three  baths  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and 
hardwood  with  hardwood  floors  in  the 
principal  rooms.  There  will  be  furnace 
heat,  open  fire  places  and  a  hot  water 
system.  A  garage  will  also  be  erected 
on  the  lot.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared. 
SAN  DIEGO.  SAN  DIEGO  CO.,  CAL. 
— Residence,  2  story  and  base,  franie 
and  hollow  tile,  $26,000.  Architect. 
Irving  1.  Gill,  931  South  Figueroa 
street,  L,  A.  Owner,  Ethel  H.  Williams. 
The  dwelling  will  contain  eleven  rooms 
in  the  first  floor  and  nine  rooms  in  the 
second  floor.  There  will  be  six  batfTs. 
Interior  will  be  finished  in  pine,  red- 
wood, hardwoods  and  white  enamel. 
Hardwood  floors  will  be  used  through- 
out. There  will 'be  steam  heat,  open 
flre  places  and  a  hot  water  supply.  All 
bath  rooms  will  have  tile  wainscot  and 
floors  and  will  be  equipped  with  show- 
ers. Exterior  of  the  house  will  be 
faced  with  cement  plaster.  Plans  are 
being  prepared. 


SE'WERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

CALIFORNIA — Highway  construc- 
tion. Cost  not  stated.  Engineers. 
State  Highway  Commission,  Forum 
Bldg..  Sacramento.  Owners,  State  of 
California.  Plans  have  been  completed 
by  the  State  Highway  Commission  tor 
highway  work  in  the  following  coun- 
ties: Tehama,  Solano  (2  pieces),  Ma- 
rin, Santa  Clara,  Kern.  Humboldt.  Co- 
lusa, Tulare  and  Los  Angeles,  Plans 
for  this  work  are  now  out  tor  figures 
and  bids  will  be  opened  on  May  25th. 
Plans  can  be  secured  from  the  office  of 
the  State  Highway  Commission,  Forum 
Bldg..  Sacramento.  An  oflicial  pro- 
'ork   appears   in   another 


of  this   is 


SAN  FRANCISCO— Civic  Center  im- 
provements. Cost  not  stated.  Archi- 
tects. City  Architectural  Department; 
Temporary  City  Hall,  S.  F.  Owners, 
City  and  County  of  San  Francisco.  The 
Board  of  Works  has  forwarded  to  the 
Supervisors  a  report  from  the  consult- 
ing architects  in  regard  to  improving 
blocks    in    the    Civic    Center, 


the    two 
which   ha 
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■quest  for  $64,000  for  carry- 
ing out  the  plan  of  the  architects  tor 
the  adornment  of  this  square.  The 
plan  is  to  level  the  two  blocks  and  cre- 
ate a  park.  A  large  part  of  the  esti- 
mated expense  is  for  proposed  tem- 
porary sculpture  work  and  modeling 
of  balustrades.  pedestals,  fountains, 
electroliers  and  other  decorative  fea- 
tures. The  temporary  figures  and 
models  will  be  used  later  as  the  basis 
of  the  permanent  work  of  this  char- 
acter, the  purpose  now  merely  being 
to  make  the  Civic  Center  attractive  for 
exposition  year.     The  Finance  Commit- 


tee of  the  Supervisors  is  disinclined 
to  expend  any  large  amount  at  present 
for  temporary  purposes,  and  may  limit 
the    outlav    to    parking   and   gardening. 

♦ 

SCHOOLS. 

.SAN  FRANCISCO— School.  :i  story 
and  base,  brick  and  steel,  $50,000.  Ar- 
chitects, Shea  &  Lofqulst,  Bankers'  In- 
vestment Bldg.,  S.  F.  Owners,  St.  Paul's 
Church,  Rev.  Father  M.  D.  Connelly, 
221  Valley  street,  S.  F.  ■  The  building 
will  be  erected  at  the  northwest  cor- 
ner of  Church  and  29th  streets,  cover- 
ing an  area  of  99  by  142  feet.  Interior 
will  contain,  besides  tlie  class  rooms, 
a  large  assembly  hall,  chapel  and  gym- 
nasium. There  will  be  steam  heat,  oil 
burning  furnace,  program  clocks  and 
hore  reels.  Interior  will  be  finished  in 
pine  with  maple  flooring.  Blackboards 
and  other  cominon  school  equipment 
will  be  used.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  bids  are  now  being 
taken. 

DAVIS,  YOLO  CO.,  CAL,— School,  2 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Architects,  Cunningham  & 
Politeo,  First  National  Bank  Bldg.,  S. 
F.  Owners,  Regents  of  the  University 
of  California.  Bids  opened  for  the 
construction  of  this  building,  a  struc- 
ture 90  by  152  feet,  show  J.  W.  Carr  ol 
San  Francisco  low  at  $47,340,  A  com- 
plete list  of  the  figures  submitted  will 
be  found  under  the  heading  of  San 
Francisco   in   this   Issue. 

.STOCKTON,  SAN  JOAQUIN  CO,,  CAL. 
— School.  2  story  and  base,  brick  and 
steel,  $86,000.  Architects,  Stone  & 
Wright.  San  Joaquin  Bldg..  Stockton. 
Owners,  City  of  Stockton.  The  build- 
ing will  be  erected  on  the  property 
bounded  by  Park,  Flora,  Madison  and 
Monroe  streets,  and  has  been  designed 
to  contain  fourteen  class  rooms,  as- 
sembly hall  and  principal's  ofllce.  Cor- 
ridors and  stairways  will  be  of  fire- 
proof construction.  Interior  will  be 
finished  in  pine  with  maple  floors  in 
the  class  rooms.  Plans  provide  for 
steam  heat  and  oil  burning  furnace. 
There  will  be  program  clocks  and  vac- 
uum cleaning.  Slate  blackboards  are 
specified.  Exterior  of  the  building  wilt 
be  faced  with  pressed  brick.  Plans  are 
now  being  prepared.  Furtlier  mention 
will  be  made  of  the  work  when  figures 
are   called. 

SAN  BEIRNARDINO,  .SAN  BERNAR- 
DINO CO.,  CAU^SchooI  group,  6.  1 
and  2  story,  brick  and  steel.  $210,000. 
Architect,  Norman  F.  Marsh,  Broadway 
Central  Bldg.,  L.  A.  Owners,  San  Ber- 
nardino Union  High  School  District. 
The  Board  has  decided  to  erect  six 
buildings.  Administration,  Science, 
Classical.  Home  Economics,  Commercial 
and  Mechanics  buildings.  It  there  are 
suflicient  funds  a  cafeteria  and  gymna- 
sium will  also  be  erected.  The  style  of 
architecture  will  be  classical.  Class  C. 
with  masonry  walls,  tile  roots,  wood 
interiors,  metal  lath  ceilings,  wiring, 
etc.  Only  preliminary  plans  have  been 
prepared  and  details  will  be  published 
later. 

THE  DALLES.  ORE. — School,  3  story 
and  base,  brick,  $100,000.  Architect,  C. 
J.  Grandall,  The  Dalles.  Owners,  City 
of  The  Dalles.  The  building  has  been 
designed  in  the  classic  style  and  will 
cover  a  large  ground  area.  Besides 
the  class  rooms  plans  provide  for  an 
auditorium     seating     600     people     and 
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equipped  with  a  modern  stage.  There 
will  also  be  a  large  gymnasium.  11- 
brarp  and  manual  training  and  domes- 
tic science  rooms.  Interior  finisli  will 
be  of  pine  with  hardwood  tloors.  Plans 
provide  for  steam  heat,  program  clocks 
and  a  vacuum  cleaning  system.  Slate 
Diackboards  are  specified.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  now  being  taken.  Separate  bids 
will  be  taken  for  tlie  heatini?  and 
plumbing.  Plans  can  be  secured  from 
tile    arcliitect. 

ASTORIA.  ORB. — School  iilttratlons 
and  additions.  2  story  and  lias.-,  brick, 
$20,000,  Architects,       Wliitelimise       & 

Fouilhoux,  Wilcox  BIdg..  Portland. 
Owners,  Astoria  School  Distrirt.  The 
work  will  consist  of  an  addillon  to  be 
used  for  an  auditorium.  This  wiH 
contain  a  gallery  with  a  se;aitij^  ca- 
pacity of  SOD  people  and  will  t.e  of 
brick  construction.  The  balaim-  ut  the 
work  will  be  altering  and  repairing 
the  interior  of  the  school  hullding. 
Bids  for  the  work  are  to  he  submitted 
to  W.  A.  Sherman,  Clerk  of  the  .School 
District.  Separate  bids  will  lie  re- 
ceived for  the  heating  and  electric 
wiring.  Plans  are  complete  and  ligures 
ai-e  now   being  taken. 

CHICO.  BUTTE  CO.,  CAL,— Scliool,  2 
story  and  base,  brick,  JSO.OUO.  Archi- 
tect, A.  J.  Bryan,  Chico.  Owners.  Oak- 
dale  School  District.  Bids  opened  tor 
this  work  show  I.  C.  Evans  of  .Marys- 
ville  low  on  brick  construction,  and 
Graham  &  Jenfen  of  San  Fram  isco  low 
for  the  alternate  proposition  of  tile. 
Mr.  Evans'  bid  was  $34, ,,0  and  Graliam 
&  Jensen's  bid  was  $3.5,250.  Bids  were 
taken  under  advisement.  A  complete 
list  of  the  ligures  submitted  will  be 
found  under  the  heading  of  Sacramen- 
to. Stockton  and  Northern  California 
in    this    issue. 

SACRA.MENTO,  CAL.  —  School,  2 
story  and  base,  reinforced  concrete, 
$200,000.  Architects,  Shea  &  Lofquisi, 
Bankers'  Investment  BIdg.,  S.  F.  Own- 
ers. City  of  Sacramento.  Bids  opened 
for  the  construction  of  this  building 
show  H.  S.  Williams,  Hearst  BIrlg.,  San 
Fiancisco,  low  on  all  four  propositions. 


The 


bids 


till 


available  for  construction  and  he  will 
probably  be  awarded  the  contract.  A 
complete  iisf  of  the  bids  will  be  found 
under  the  heading  of  Sacramento, 
Stockton,    and    Northern    California. 

BEVERLY  HILLS.  LOS  ANGELES 
CO..  CAL.— ^-hool,  1  Etor.v.  concrete 
and  hollow  tile  construction.  $20,000. 
Architect,  W.  J.  Dodd.  Marsh-Strong 
BIdg..  L.  A.  Owners.  Beverly  Hills 
Scliool  District.  The  building  will  con- 
tain six  class  rooms  and  an  assembly 
hall.  Interior  finish  will  he  of  pine 
and  redwood.  .Maple  floors  will  be 
used  In  tiie  class  rooms.  There  will  be 
a  central  beating  system.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
nearly  complete  and  figures  will  be 
called  for  shortly. 

BANNING.  RIVERSIDE  CO..  CAL.— 
School,  1  story  and  base,  brick,  $17,- 
000.  Architects.  C.  H.  Russell  Co., 
Union  League  BIdg..  L.  -  A.  Owners. 
Banning  School  District.  The  building 
has  been  designed  in  the  Mission  style 
and  will  contain  six  class  rooms  and 
an  assembly  hall.  Interior  finish  will 
be  of  pine  with  maple  doors  in  the 
class  rooms.  There  will  be  a  central 
beating  system,  probably    furnace  heat. 


Modern  sclioul  plumbing  and  electri, 
work  will  he  Installed.  Exterior  of 
tlie  building  will  be  faced  with  pressed 
brick.      Plans   are    now    being    prepared. 

Contracts    Awarded. 

GLENDALB.  LOS  ANGELES  CO.. 
CAL.— Schools.  2.  1  story  and  base. 
Class  C  construction.  Cost  not  stated. 
Architect,  Norman  F,  Marsh,  Broau- 
v,ay  Central  BIdg.,  L.  A.  Owners. 
Glendale  High  School  District.  Con- 
tractor, G.  Hanson,  1414  South  Vermont 
avenue,  L.  A.,  general  construction. 
Contract  price.  $59,183:  plumbing,  .1. 
Hokom.  $6,593:  .Munger  &  Munger,  Pas- 
adena, heating,  $3,795:  Bliss  & 
Schwenzfeier.  Pasadena,  painting.  $3.- 
IS8;  L.  W.  Chobe.  Glendale.  electric 
work.  $1,196.73.  and  Eugene  Winship, 
program   clocks.   $1,550, 

LOS  ANGELES,  CAL— Mission  school. 
3  story  and  base,  brick.  Cost  not  stat- 
ed. Arciiitect.  Robert  H.  Orr.  Van  Nuys 
BIdg.,  L,  A.  Owners,  Christian  Women's 
Board  of  .Missions,  Indianapolis.  Con- 
tractors, Ganger  Construction  Co., 
I^ughlin    BIdg.,    L.    A.      Contract    pricr, 


STORES. 

.SA.N  FRANCISCO— Stores.  2  story 
brick  addition,  $10,000.  Architect,  A. 
W.  Pattianl,  Mercliants'  National  Bank 
BIdg..  S.  P.  Owner,  A.  S.  Macdonald. 
Mills  BIdg.,  .s.  P.  The  present  one- 
story  brick  building  on  the  north  side 
of  Market  street  east  of  Page  will  be 
added  to  by  the  construction  of  two 
stories.  The  entire  lower  floor  will  he 
occupied  by  a  coffee  house  and  upper 
two  floors  will  be  arranged  for  a  num- 
ter  of  rooms.  Interior  finish  will  be  of 
pine.  There  will  be  a  hot  water  sup- 
ply. Two  baths  to  the  floor  will  he 
Installed.  Exterior  of  the  building 
will  he  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

SEALED   PROPOSALS. 


CONSTRUCTION- Office  of  the  Quar- 
termaster. Presidio  of  Jlonterey.  Cal.— 
Sealed  proposals  will  be  received  at 
this  office  until  II  n.  in.  May  IS,  1014, 
and  then  opened,  for  moving  and  re- 
constructing guardliouse.  this  post, 
(including  plumbing,  heating  and  elec- 
tric wiring).  Further  information  may 
he  obtained  bv  applying  to  this  omce. 
P.  A.  GRANT,  major,  quartermaster 
corps. 

♦ 

PROPOSALS     FOR     f'ANAI,     SUPPLIKS. 

PA.NAMA  CIRCULAR  S46— Proposals 
for  Furnishing  or  Furnishing  and 
Erecting  Structural  Steel  Work  Re- 
quired for  Decking  of  Sections  of  the 
Quav  Wall  for  the  Balboa  Terminal 
Docks— Sealed  jiroposals  will  he  re- 
of   the  general    pur- 


II.  June   18,   1014, 
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obtained  from  this 
or  the  office  of  the  assistant  pur- 
ig  agent.  1080  North  Point  street. 
Francisco.  Cal.;  also  from  the  en- 
gineer offices  in  the  following  cities: 
Seattle.  Wash.:  Los  Angeles.  Cal.  F.  C 
BOGGS  major,  corps  of  engineers.  U, 
S,    army,    general    purchasing    officer. 


DRETIG  E— Sealed 
tructing  the  steel 
upper    dredge    .San 


PROPOSAI.S     FOR     nt'IL,DI.>'b. 


tect.  Washington.  D.  C. — Sealed  pro- 
posals will  he  opened  In  this  office  at 
x  II.  ill.  .Hay  30,  1014,  for  the  construc- 
tion, complete  (including  mechanical 
equipment,  interior  lighting  fixturej 
and  approaches),  of  tlie  United  States 
post  office  at  Casper.  Wyo.  One  story, 
basement  and  mezzanine.  first  floor 
lireproof,  stone  and  brick  facing  and 
tin  roof.  Drawings  and  specifications 
may  be  obtained  from  the  custodian  of 
^ite  at  Casper.  Wyo..  or  at  this  office, 
in  the  discretion  of  the  supervising 
architect.  O.  WENDEROTH.  super- 
vising architect. 


HYDRAULIC  APPARATUS  —  U.  S. 
leclamation  Service.  Los  Angeles.  Cal. 
-Sealed  proposals  will  be  received  at 
his  office  until  2..^  p.  m.  May  11,  1014, 
ir  furnislijng  hydraulic  apparatus  for 
lie  Okanagan  Project,  Wash.  For  par- 
i<  ulars  address  U.  S.  Reclamation 
ervice.  605  Federal  Building.  Los  An- 
cles.  Cal.     O.   H.   ENSIGN,   chief   elec- 


ngin 


STEEL  RELNFORCEMBNT.  LU.M- 
BER.  ETC. — Department  of  the  Inte- 
rior. U.  S.  Reclamation  Service.  Wash- 
ington, D.  C. — Sealed  proposals  will  be 
received  at  the  office  of  the  United 
States  Reclamation  Service.  Malta. 
.Mont.,  until  2  o'clock  p.  in.  May  aO, 
1014,  for  earthwork  and  structures  on 
the  Second  Unit  of  Vandalla  South 
Canal,  involving  about  145,000  cubic 
yards  of  excavation,  300  cubic  yards  of 
reinforced  concrete,  the  placing  of  18,- 
000  pounds  of  steel  reinforcement  and 
the  placing  in  wooden  structures  of 
13.1,000  feet,  B.  M..  of  lumber.  The 
work  is  situated  on  the  south  side  of 
.Milk  River  in  the  vicinity  of  Glasgow 
and  Nashua.  Mont.  For  particulars 
addr  "■  "      ' 


PROPOS.AI,S     FOR     BUILDING. 

BUILDING— Department  of  the  Inte- 
rior. Office  of  Indian  Affairs.  Washing- 
ton.   D.    C. — Sealed      proposals      plainly 

tals. 
Rosebud  and  Standing 
Rock  Indian  Reservation.  North  and 
South  Dakota."  and  addressed  to  the 
commissioner  of  Indian  Affairs.  Wash- 
ington. D.  C.  will  he  received  at  the 
Indian  Office  until  2  o'clock  p.  m.  of 
May    21,    1914.   for    furnishing 

fra 


Rosebud  Reservations.  South  Dakota. 
in  strict  accordance  with  the  plans, 
specifications  and  Instructions  to  bid- 
ders, which  may  be  examined  at  the 
IT.  S.  Indian  warehouse.  San  Francisco, 
Cal.  and  at  the  several  schools.  For 
further  Information  apply  to  the  su- 
perintendents of  the  Cheyenne  River 
Indian  School.  Cheyenne  Agency.  South 
Dakota;  Rosebud  Indian  School,  Rose- 
bud South  Dakota,  and  the  Standing 
Rock  Indian  School.  Fort  Yates.  North 
Dakota.      CATO    SELLS,    commissioner. 

♦ 

NOTICE   TO   COXTR.VCTORS. 

OFFICE  OF  THE  BO.ARD  OF  STATE 
HARBOR  COMMISSIONERS  Union  De- 
pot and  Ferry  House,  San  Francisco, 
California, 

Sealed  proi)o.sals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  11 
cvlock  a.  in.  nn  ThnrMilny,  May  7,  I014, 
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cordance  with 
lions  prepared 
tlierefor  by  the  Assistant  Stale  Engi- 
neer and  adopted  by  the  Board  March 
30,  IM,  and  on  file  in  this  ofBce,  to 
vhicli      special      reference      is      liereby 


made. 

The  materials  to  he  used 
work  shall  consist  of  tlie  i 
quantities  of  Portland  ceme 
ted    piles    (which    will      I 
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pile 


ntracto 
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asphalt  paving.  bitviminous  concrete 
paving,  sand,  crushed  rock  or  gravel, 
reinforcing  materials,  castings,  struc- 
tural steel,  rods,  bolts,  spikes.  car 
springs,  rails  and  fastenings,  etc.  All 
materials  used  must  he  of  the  best  of 
their  respective  kinds,  if  not  especially 
specified  herein.  All  materials  used  in 
the  structures  will  he  subjected  to  a 
rigid    examination    and    test.       and       if 


No  bid  will  he  received  unless  It  is 
made  on  a  blank  form  furnished  from 
this  office,  and  is  accompanied  by  a 
certified  ciieck  for  an  amount  equal 
to  Five  (5)  per  cent  nf  the  amount  of. 
the  proposal,  to  be  made  payable  to 
the  order  of  the  Secretary  of  the  Board, 
conditioned  that  if  the  proposal  Is  ac- 
cepted and  the  contract  awarded,  and 
if  the  bidder  shall  fail  or  neglect  to 
execute  a  contract  and  give  the  bond 
required  within  Six  (6)  days  after  the 
award  is  made,  in  that  case  said  sum 
mentioned  in  said  check  shall  be 
deemed  liquidated  damages  for  such 
failure  and  neglect  and  shall  be  paid 
in  the  San  Francisco  Harbor  Improve- 
ment   Fund. 

The  bond  required  to  be  not  less 
than  one-half  the  amount  of  the  bid. 
with  two  or  more  sureties  to  be  ap- 
proved by  the  Board  of  State  Harbor 
Commissioners,  and  conditioned  tor 
the  faithful  performance  by  tlie  con- 
tractor of  all  the  terms  and  conditions 
of  said  contract  according  to  the  true 
intent  and  meaning  thereof,  and  the 
satisfaction  of  said  board,  and  said 
bond  shall  also  be  effective  as  provided 
in  an  Act  approved  May  1.  1311.  for  the 
protection  of  material  men.  mechanics 
and  laborers. 

Bids  will  not  be  considered  bv  this 
Board  unless  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary  at  the 
offlce  of  the  Secretary  at  or  prior  to  II 
o'clock  a.  m.  on  TliurNilny,  Mny  7.  1014, 
at  which  time  and  place  the  bids  will 
be   opened. 

The  Board  reserves  the  right  to  re- 
iect  any  or  all  bids  if  deemed  for  the 
best  interests  of  the  State. 

Bidders  are  invited  to  be  present  at 
the  opening  of  the  bids. 

Plans  and  specifications  for  this 
work  to  be  had  at  Room  No.  IS.  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing $20.00  for  same,  which  amount  will 
he  returned  on  return  of  plans  and 
spec-ifications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid.  "Bid  for  Pier  No. 
15." 

J.   J.  nWTER. 
THOM.>S    S      Wn.l.IAM.S. 
.7.    H.    ^I(f•AI.^^M, 
Board    of   State    Ihnlicr    r.iniuussioners. 
.MK   .\'i; W.MAN. 
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Solano  County  from  Benlcia  to  a 
point  214  miles  south  of  Cordelia  {III- 
S0I-7-A),  about  9.0  miles  in  length,  to 
be  built  of  Portland  cement  concrete. 

Marin  County  from  Larkspur  to 
Sausalito  (IV-.Mrn-lBl.  about  6.0  miles 
in  length,  to  be  graded  and  pai-t  sur- 
faced with    -ravel. 

Santa  Clara  County  from  Gilroy  t.) 
Sargent  (IV-S.  C1-2-C2).  about  6.0 
miles  in  length,  to  be  built  of  Portland 
cement   concrete. 

Kern  County  from  Sections  5  and  6. 
T.  32  S.,  R.  28  E.,  M.D.B.&M.  to  Bakers- 
field  (VI-Ker-4-C).  about  13.0  miles  in 
length,   to  be  ihuilt   of  Portland  cement 

Until  2  o'clock  P.  M.,  May  2S.  I»I4. 

Humboldt  County  from  Dyerville  to 
Shively  (I-Hum-1-D),  about  7.3  miles  in 
length,    to    be    graded. 

Colusa  Countv  from  Hershey  to  Ber- 
lin (in-Col-7-AI.  about  10.8  miles  in 
length,  to  be  built  of  Portland  cement 
concrete. 

Solano  County  from  Fairfield  to  Vac- 
aville  (III-S0I-7-C),  about  8,8  miles  In 
length,  to  be  built  of  Portland  cement 
concrete. 

to  Tagus 
CI.  about  4.3  miles  in 
length,  to  be  built  of  Portland  cement 
concrete. 

Los  Angeles  Countv  from  Liebre 
Mountain  to  the  nortlierly  boundary 
(VII-L.  A-)-D>  ahout  12.7  miles  in 
length,  to  be  built  of  Portland  cement 
concrete. 

Plans  may  be  seen,  and  forms  of 
proposals,  bonds,  contract,  and  specifi- 
cations may  be  obtained  at  the  said 
oflic 

flees  of  the  1 
divisions  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Wlllits.  Redding.  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno, 
and   Los  Angeles. 

No  bid  will  be  be  received  unless  it 
is  made  on  a  blank  form  furnished  bv 
the  Commission.  The  special  attention 
of  prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work  to  be  done,  etc. 

The    Department    of    Engineering    re- 
serves   the    right    to    reject    any    or   all 
bids    or    to    accept    the    bid    deemed    for 
the   best   interests   of  llie   State. 
CHARLES  D.    BLANEY. 
NEWELL  D.    DARLINGTON, 
CHARLES    F.    .STERN. 
California    Highway    Commission. 


WILSON   R,    ELLIS, 

Secretary, 
.pril    22,    1914, 


.\ss 
LEO     V.     -AIKKLE. 


Mil 


STATE    OP    f-AI.IFOHMA. 

DEPAHTKIKNT     OF     EHKilNF.ERING. 

C.\MFORNIA  HIGHWAY     COMMISSION 

NOTICE  TO   rONTR.\CTORS. 

SEAT>ED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  High- 
way Commission,  SIS  Forum  BIdg.. 
Sacriimctilo    Cal..    until   Jhe   times   here- 


struotion 

fications  therefor,  to  which  special 
reference  is  made,  portions  of  State 
hlghwav  as   follows: 

Until   II    c.-.I.Mk    \.   11.    Mnv  2S.  I»t4. 

Tehani;i    <' n     1  ,,0    Red    Bluff      to 

the    Non    .  I  :  V     in-Teh-3-Ci. 

about  12".  IN  I.  ,11  I.  iiuth.  to  he  built 
of   Portlaii.l    •  ciuii,!   ...iicretc. 


NOTICE    TO    CONTRACTOnS. 

TREASURY  DEPART.MBNT.  Super- 
vising Architects  Office.  Wasliington. 
D.  C  April  28.  19U.— SEALED  PRO- 
POSALS will  he  opened  in  this  offlce 
at  3  P.  M.  on  June  »,  11)14,  for  the  con- 
■        "    al    equip- 


of 


at.  lighting  fixtur 


o-sto 


and    ha 


appr 


nttwith 


of:  for  the  United  State 


O,    WENDEROTH, 


Wi! 


Pan 


Pacific  Exposition  Commi 
office  70ft  Oer,i«lnln  Bl<lt„  Mllnnnkcp. 
WlH..  up  to  and  Incluflinc  the  Iftth  Hht 
nf  Mav,  IJ«4.  at  10  o'clock  .\.  M.  (Cen- 
tral Tiniel  for  the  furnishing  of  all   m:i- 


ork 


i>iiil>lctc 

the  W'lHCOuMln  Building  nt  the  Pananin- 
Pacific  Intemntionnl  ExooNHInn  nt 
San   Pranciiico.  Cal.j  according   to   plans 


Wednesday,      May       6,       19n. 

BIdg.,  Milwaukee,  Wis.;  also  In  the  of- 
flce ot  R.  A.  Messmer  &  Bro.,  Archi- 
tects, 1004  Majestic  BIdg,,  Milwaukee, 
Wis, 

Each  proposal  must  he  accompanied 
by  money,  certified  clieck  or  surety 
bond  in  the  sum  of  5%  of  the  bid.  Con- 
ditioned that  the  bidder,  if  successful, 
will  tuwiish  materials  and  do  the  work 
as  in  his  bid  agreed,  and  also  furnish 
proper  bond  to  secure  the  performance 
of  the  contract  or  failing  in  which 
then  to  forfeit  such  accompanied  sum 
to  the  Wisconsin  Panama-Pacific  Ex- 
position Commission,  The  Commission 
i-eserves  the  right  to  reject  any  and  all 
bids. 

Each  proposal  must  be  filled  out  on 
blank  forms  and  returned  in  self-ad- 
dressed envelope  furnished  by  said 
Commission. 

D.   E.    BOWE,   Secretary, 
Wisconsin     Panama-Paciflc     Exposition 

Commission,       709      Germania      BIdg,, 

Milwaukee,   Wis.  (*) 


NOTICE   TO    COIVTR.ACTOUS, 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office.  Wasliinglon, 
D.  C,  April  24.  191 4— SK.^LEI)  PRO- 
POSALS will  be  opened  in  tills  office  nt 
3  P.  M.,  Jane  1,  1914,  for  the  construc- 
tion complete  (including  mechanical 
equipment,  interior  llgliting  fixtures, 
and  approaches)  of  the  United  States 
post  offlce  at  Brigham  City.  Utah.  Two- 
story  building:  ground  area,  3,700 
square  feet  first  floor  fireproof;  stone 
and  brick  facing;  composition  roof. 
Drawings  and  specifications  may  be  ob- 
tained from  the  custodian  of  site  at 
Brigham  City,  Utah,  or  at  this  offlce.  in 
the  discretion  of  the  Supervising  Ar- 
chitect. O.  WENDEROTH.  Supervising 
.\rchitect.  (*) 


NOTICE   TO    CONTRACTORS 


-Pacific  Inter- 
national Exposition  Company  at  Room 
213,  in  the  Service  Building,  Fillmore 
and  Ch«stnut  Streets,  San  Francisco, 
California,  at  »:30  A.  M.,  ThnrHday,  May 
7.  1014,  for  Extenaionii  to  WnrehouHCH 
No».  a  and  3  In  accordance  with  plans 
and  specifications  on  file  in  the  offlce  of 
the   Director   of  Works. 

Each  proposal  must  be  accompanied 
bv  a  certiified  check  payable  to  the 
order  of  the  Panama-Pa -iflc  Interna- 
tional Exposition  Company  in  the 
(10)  per  c 


bid. 
Whe 


considered. 


ks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  wltli 
the  accepted  proposal  or  bid.  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  fiHng  the  required  bond.  A  bond 
In  the  sum  of  fifty  (50)  ped  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Paciflc  In- 
ternational Exposition  Company. 
Progressive  payments  will  be  made 


The 


■Ighi 


ed    to 


reject. 


al  de 


and  all  bids  and   to 
tects    if   in    the    interest    of   the    Exposi- 
tion Company. 


ork 


of     Wo 


he    obta 


im  the  Dl- 
207  Service 
Building.  Fillmore  and  Chestnut 
Streets.  San  Francisco,  by  depositing 
$10.00.  which  amount  will  be  refunded 
to  contractors  submitting  bona  flje 
persons    taking      out    pla 


and    fall 
will    f 
to  the 


subn 


fide 


bids 


r      of      the      Buildings      an 
mmittee. 
WILLIAM   H.   CROCKER. 


nd   specifications. 

Only   complete   bids 

lie    Works    of    t 

nil    he    considered. 

Plans   and    specifi- 

San   Francisco. 

itions    are    on    file 

in    the    office    of    the 

Sealed   propos 

V'isconsin    Commis 

sion.     709    Germania 

this    offlce     bet 

BUILDING   AND   INDUSTRIAL   NEW: 


W.    R.    ERODE,    Pri;s.  I^rimg  R.  HOI.JI,  Sec.        U.    J.    BRODE,    Vice-1'rcs. 

BRODE   IRON   WORKS 

Established  I8M — Incorporated  1913 

Tel,     Kearny     24C4. 

Fabricators  and  Conlraclors  of  Structural  Steel  and  Ornamental  Iron  Work 

QHIce*  Works:  31-37  Hawthorne  St.,  bel.  Howard  &  Folsom  Sts.,    San  Francisco,  Cat. 


o'l'lui'k    11.     1 
Wednesday, 

lor    doing    liie    lone 

Ingr    the    furnishing 

laljor  and   material 

The     installation 


Building 
Progr. 
Said 


orli 
ith    the 


nle 


tile  office  of  the  Board  ot  Pul.lic  i.orlc; 
to  which  reference  is  lierebj-  mau 
and  must  be  commenced  within'tive  (i 
calendar  days  from  the  receipt  nf  wri 
ten  notice  from  the  Board  ,,t  Publ 
Works,  and  completed  within  thrs 
hundred  1300)  calendar  davs  there 
aftei-. 

The  amount  of  bond  for  faithful  pel 
fnrmance  of  contract  has  been  fixed  £ 
$1,000,00. 

All  proposals  offered  must  lie  aocorr 


e  aggregate  of  the  pro 
Printed  proposal  forms 
slied  gratuitously  upon 


ipplication  at 


RICHARD   J 


of      Public 
:'I>INE. 
ecretary. 


PROPOS.\LS  FOR  mill.DING. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  Citv  and  County  of 
San    Francisco. 

Sealed  proposals  will  lie  rereived  at 
this  office  between  tlie  liours  of  2 
oVIock.  p.  in.  nnd  3  o'floek  p.  iii.  on 
Wediiexiln}',  «Iie  2Citli  day  ot  Hay,  1914, 
for  doing  the  following  work,  includ- 
ing the  furnishing  of  tlie  necessary 
labor   and   materials   therefor,   to   wit: 

The  General  Construction  of  the 
Cooper  School  Building,  to  he  situated 
at  the  southwesterly  corner  nf  Jones 
and   Lombard   streets. 

Progressive   payments    will    be   made. 

Said    work    must    be    done    in    accord- 


the  offlc 


ith 


ot  the 


file 


ten  notice  from  the  Board  nf  Public 
\A'orks,  and  completed  within  three 
hundred  (300)  calendar  days  there- 
after. 

The  amount  ot  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$20,000.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re-' 
sponsible  bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   aggregate   of   the   proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application  at 


e  Board  of  Public  Works  reserve: 
ight   to  re.iect  any  and  all   bids. 

order    of    the    Board    ot     Publii 
ts.  RICHARD   J.    CLINE, 


Sealed    propo 


liles  from  Vandali: 
nt  to  the  U.  S.  Rec 
ilding  at  Vandalia 
s  address  the  I 
ition  Service,  Wa: 
at    Palls,     iMontai 


Sta- 
lama- 
Dam. 


Montana.      F.    H.    NEWELL,    di 


PROPOSALS    FOR    LUMBER,    ETC. 

COAL.  LUMBER.  GASOLINE.  ETC.— 
ealed  proposals  will  lie  received  at 
he   office   of    the   liglit    house    inspector. 

Progressive   payments   will    be    made. 

Said  work  must  be  done  in  accord- 
nce  witli  the  specifications  on  file  in 
of  the  Board  of  Public  Works. 


vhich 


efer 


St  be 
alendar  days  fro 


need 


eby 


rd     of   Public 


The 
forma 
1800.00. 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  bv  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  ot  the  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 


offlc 
proposals 
forms. 
The 


of    the 


all 


rd   of  Public   Works   reser' 

the  right  to  reject  any  and  all  bids. 

By    order    of    the    Board    ot     Put 

Works.  RICHARD  J.   CLINE. 

Secretary 


RICHARD   J.   CLINE. 


PROPOSALS    FOR    ELECTRIC    WORK. 


of     a 


Sealed   proposals   will  be   n 
this     office     between     the     ho 

oVloek    i» and  3    o'cioek    . 

WedneHflny.  the  20<h   day  ot  May.  1014. 

tor    doing    the    following    work,    includ- 
of    the 


The     Ele 


aterials  the 
ric    Wi 


efor,  to 


ng    Work     of    the 


EXCAVATING — Department      nt      the 

ance    with 

Interior,     U.     S.     Reclamation       Service. 

the  office 

Washington.     D.    C. — Sealed       proposals 

to    which 

will    be    received    at    the    office    of    the 

and  must 

I.'nited      States      Reclamation      Service. 

calendar  i 

Malta     ^rontana.    until    a    oVIoek    p.    m. 

ten    notice 

May    13,   t»14.   for   the    excavation    of   the 

this     office 

auxiliary   spilwav  channel  and   the  con- 

o'clock   p. 

struction   of   the   North    Dike.   Vandalia 

Wednrsda 

Cooper  School 

Building. 

Works,    and    c 

ompleted 

withi 

1      three 

hundred    (300) 

calendar 

there- 

after. 

The  amount 

of  bond   tor  faithful  per- 

Dntract   ha 

been 

fixed  at 

$1,500.00. 

All  proposal 

s  offered  n 

ust  be 

accom- 

panied    by    a 

check    cert 

fled    b 

V    a    re- 

sponsible banl 

.  payable  to  the 

order  of 

the    Clerk    of 

the    Super 

visors 

for    an 

amount    not    li 

cent    ot 

The  Plumbin 
Cooper  School 

g  and  Gas 

Fittin 

g  of  the 

Building. 

Progressive 

will    b 

e   made. 

Said    work 

lust    he    d 

ne   in 

accord- 

ance    with    the 

specificat 

ons  o 

file   in 

the  office  ot  th 

e  Board  of 

Public  Works. 

to    which    rete 

■ence      is 

hereh 

V    made. 

and  must  be  commenced 

within 

five   l.ii 

and  materials  therefor,  to   w,i,. 

.San  Francisco,, Cal.,  until  a  oVlopk  p.  in. 
May  1.1,  1014,  and  then  opened  for  fur- 
nisliing  bituminous  coal,  lumber,  gaso- 
line, and  distillate.  Blank  proposals 
.and  particulars  may  be  obtained  by  ad- 


BOILERS.    OIL 
Sealed    proposals,    i 

for  Heating  Plant,  Boilers,  and  Acces- 
sories," will  be  received  at  the  bureau 
of  yards  and  docks.  Navy  Department, 
Washington,  D.  C,  until  11  o'clock  a. 
ai.  May  23,  1914,  and  then  and  there- 
publicly  opened  for  furnishing  and  In- 
stalling boilers,  oil  burners,  piping, 
etc..  In  the  heating  plant  at  the  naval 
hospital,  U.  S.  navy  yard.  Mare  Islam}, 
Cal.  Plans  and  specifications  can  be 
obtained  on  application  to  the  bureau 
or  to  the  commandant  ot  the  navy  yard 
named.      H.    R.    STANFORD,    chief    of 


Sealed  proposals  will  be  received  at 
this  office  between  the  hours  ot  2 
o'cioek  p.  m.  and  3  o'cioek  p.  m.  od 
WedncHilay,  the  13th   day  of  May,   1014, 

tor   doing   the    following   work,   includ- 
ing   the     furnishing     ot    the     necessarv 


V. 

Ire    Screens 

in       tl 

e       .Main 

Group 

uildings   ot   tl 

e   San 

Trancisct 

Hospi- 

1,    located    oi 

Potn 

ue      and 

venty-Second 

street. 

Progressive   payr.if.' 

s    will    b 

Said    work    m 

ust    be 

done    in 

a 

ce   with    the 

specific 

ations   o 

1   file   in 

e  office  ot  the 

Board 

of  Public 

Works. 

t( 

which     rete 

rence 

s     hereb 

'    made. 

d  must  be  co 

d  within 

five  (B) 

ca 

lendar  days  f 

■om  the  receipt 

ot  writ- 

1   notice     froi 

1     the 

Board  o 

t  Public 

orks,  and  cor 

pleted 

within   0 

ne  hun- 

di 

ed    and    twen 

ty    (120 

)    calenc 

ar    davs 

thereafter. 

The  amount  of  bond  for  faithful  per- 
formance ot  contract  has  been  fixed  as 
follows: 

Proposition  No.   1 — $4,000.00. 

Proposition   No.   2 — $3,000.00 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
ot  the  Clerk  ot  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  ot  the  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  right  to  re.iect  any  and  all  bids. 

Bv  order  of  the  Board  of  Public 
Works.  RICHARD   J.    CLINE, 

Secretar,v. 


NOTICE   TO    C01«TR.\CTORS. 


COUNTY   OF  KERN. 


.ST.4TE    OF    CALIFORNIA. 


SEALED  PROPOSALS  addressed  to 
tlie  Board  ot  Supervisors  and  endorsed 
"PropoNaiN  for  Ftirnlshlnc;  aad  InMtall- 
Ine  a  CrushlBK  Plnat  nt  Kccne.  near 
Woodford  on  the  SfNithern  Pacific  Rail- 
road" will  he  received  hy  the  Board  of 
SiiiiervlMOrN  of  Kern  Conntv  at  tliclr 
office  In  the  Coanty  Coiiirt  House  natll 
two  (2>  o'clock  P.  M.  on  May  13th,  1914, 
nnd  at  that  time  and  place  will  be  pub- 
licly  opened  and  read. 

Competitive  designs  and  bids  to  he 
submitted  by  contractors  tor  an  elec- 
trically equipped  plant  ot  1000  tons 
capacity  Ir^  S  hours. 

An  outline  ot  general  requirements 
and  contour  mans  ot  the  quarry  site 
may  be  obtained  at  the  office  ot  the 
Ivern"  Countv  Highway  Commission. 
Bakersfleld  California.  All  proposals 
must  specify  each  part  of  the  equip- 
ment, giving  manufacturer's  name  and 
catalog  identification  and  must  give 
ll'e  price  proposed  both  in  writing  and 
in  figures  signed  by  the  bidder  with 
hi-!   address. 

Each    proposal    must   be   accompanied 


y  a  cerlified  or  cashier's  c 
mounting  to  at  least  ten  (10)  per 
f  the  amount  of  the  bid  payable  t 


the 


Clialrman  of  the  Board 
such  checlt  to  be  returned  to  the  hidde 
unless  forfeited  under  the  condition: 
Iterein  stipulated, 

A  bond  will  be  required  for  the  faith 
ful  performance  of  the  contract  in  : 
sum  equal  to  one-half  ( i4 )  of  thi 
amount  of  the  contract,  and  a  furthe; 
bond  in  a  sum  equal  to  one-quarte; 
CA)  of  the  amount  of  the  contract  wil 


■ial-n- 


red      for 


nd   labt 


TIK 


of 
uretii 


on  both  bonds  m 

ust  be  c 

pproved  b 

V  the 

The      bidder   to    whom 

the     cor 

may    be    awarded    will 

t)e    requir 

d    to 

appear    at    the    office    of 

the  said   Board 

ith    the 

jffer- 

ed  by  him  and  e 

contract 

with- 

In  ten   (10)  days 

after  i 

is  award 

ed   to 

him.     In   case   o 

fallur 

or    negle 

do   so,   he  may  b 

5  consic 

abandoned     it.    a 

nd     the 

com- 

panying      the    p 

oposal 

may,    at 

the 

ard   of 

Supervise 

s   be 

forfeited   to   the 

County 

of    Kern. 

All     bids    will 

be    cor 

ipared    on 

the 

of 


Kcelle 
veil 


the 


of  de 


for 


nd   ma- 


vhich 

reserves 

.    -.   _..   Jids. 

BOARD^OF  SUPERVISORS    OF  KERN 

By   H.  A. 


proposed  to  install  the 
le     Board     of 

eject  an y  o r  a  1 1  bids 

countyT 


Cha 


NOTICE   TO    CONTRACTORS. 

OFFICE  CONSTRUCTING  QUARTER- 
MASTER, Fort  Mason,  Cal.,  April  II 
1914.— SEALED   PROPOSALS,    in    tripli- 


Stables  at  the  Pres 
Cisco.  Cal.,  will  be  r^ 
M.,    May    H,    1014,      a 


0  of  San  Fran- 
Ived  until  11  A. 
then      opened. 


:iflca 

Deposit  of  $35. 6b  required 
return    of   plans,    etc.        Pro- 


NOTICE  TO    CONTRACTORS. 


COUNTY  OF  KERN.  State  of  Califor- 
nia.— Sealed  proposals  addressed  to  the 
Board  of  Supervisors  and  endorsed 
"Proposals  for  Furnishing  and  Install- 
ing a  Crushing  Plant  at  Kecne  near 
Woodford  on  the  Southern  Pacific  Rail- 
road" will  be  received  bv  the  Board  of 
Supervisors  of  Kern  County  at  theii 
office  in  the  County  Court  House  until 
*"'?  *?*.  ."'*'.'**^'*  <••  ■"•  •»"  ''">■  12*h,  1914^ 
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All  bids  will  be  compared  on  the 
basis  of  excellence  of  design  and  ma- 
terial as  T/ell  as  the  amount  for  which 
It   is   proposed   to   install   the  plant. 

The    Board    of    Supervisors    reserves 
tlie  right   to   reject   any   or   all   bids. 
BOAR    OF    SUPERVISORS    OP    KKRN 

COUNTY. 

By    H,    A.    JASTRO.   Chairman. 


Wednesday,       May 


BOARD    OF    PANAMA-PACIFIC    MANA- 
GERS   FOR    M.\SS.\CHIISETTS. 


•id  by  the  Board  of  Panama-Pacific 
SEALED  PROPOSALS  will  be  receiy- 
Managers  for  Massachusetts  at  Room 
305.  in  the  Tremont  Building.  Boston. 
Massachusetts,  nt  llsOO  .A.  M.  (EWstem 
Time),  Mandaj-  May  11,  1»I4.  for  Con. 
Btnictlns  the  Mansaehusettn  Pavilion 
at  the  Panama-Pacific  International  Ex- 
position in  accordance  with  specifica- 
tions on  file  in  the  oflice  of  the  Board  of 
Panama-Pacific  Managers  for  Massa- 
chusetts in  Room  305,  Tremont  Bund- 
ing, Boston,  Massachusetts,  and  in  the 
office  of  the  Director  of  Works  of  the 
Exposition.  Room  207.  Service  Building 
Exposition      Grounds.      San      Francisco, 

Each  proposal  must  be  accompanied 
by  a  certified  clieck  payable  to  the 
order  of  the  Board  of  Panama-Pacific 
.Managers  for  iMassachusetts  in  the  sum 
of  ten  (10)  per  cent  of  the  amount  bid 
or  the  same  will  not  be  considered, 
"hen  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid.  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract  and 
filing  the  required  bond.  A  bond  In 
the  sum  of  fifty  (50l  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful    perfo  ■ 


1014, 

Mara'?r,"V°„  ^.f"*    °\     Panama-Pacific 
iuanagers    for    Massachusetts. 

T^e^rlght'^"^''""^"'"  "■'"  ''"  "-ade. 
„„i  ,.  i?L'  "^  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
tects If  m  the  interest  of  the  ■^t^to  r,r 
Massachusetts.        '■'"=''■   o'    '"e  btate   of 

Plans  and  specifications  for  the  work 
may  be  obtained  from  the  Board  of 
Panama-Pacific  Managers  for  Massa- 
Rn-?S  '\„^'*°",  ^"5  Tremont  Building 
iHcfnr  ■  **'»>^fachusetts.  Or  from  the  DiJ 
o  ,/■  "'  Works.  Room  207  Service 
Building,       Fillmore        and        Chestnut 

g^Ei'r  ^--r^ii^/!^?si;i 

to  contractors  upon  the  return  of  plans 
and    specifications    in    good   condition 

Pa^rflc°Ta-na''Jer'rfor^Sfsa''JhuL7tr''- 
PETER,    H.   CORR,  ■ 

CHARLES    O.     POWBr""^"' 
Secretary.      (•) 


the 
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PROPOSALS    FOR   SALE    OP    VESSELS. 

„/ALE  OF  U.  S.  NAVAL  VESSELS  — 
healed  proposals  will  be  received  at 
the  bureau  of  supplies  and  accounts 
Navy    Department,    Washington     DC 

whin    ^L"'"'*^!'',   •'°"'''       "'"y       ".       iM4. 

When  they  will  be  publicly  opened  for 
the  purchase  of  the  followlne  vessels' 
U.  S.  S.  Manila,  at  navy  yfrd  Mare 
q'"l"'n «??,'•'  'iPP'^'sed  value  » 10,000:  U. 
h.  S.  Restless,  at  naval  torpedo  station 
T^ur'^?'"  '•,^-  ^r  appraised  value  $2,OOo! 
The  Manila  will  be  sold  for  cash  to  the 
highest  bidder  and  the  Restless  to  hi 
bidder  offering  the  highest  price  above 
the  appraised  value.  Forms  of  nro- 
posal    and    bond    and    information    con- 

condUpon'i"  /"^^^f"^  ^"'^  '"^  '«™s  «"<i 
?,n^?,  i  ?,  "!•  ^'^'^  '"ay  be  obtained 
upon  application  to  the  bureau  of  sup- 
^w^%:  J"'  accounts.  JOSEPHUS  DAN- 
IELS   Secretary  of  the  Navy. 


Finn,  dexlrlne  new.  from  certain  I.cniltlea  like  San  Francisco  Lo«  Anc^,l,. 
Portland,  Seattle,  etc..  will  and  nil  tocI.  Kern,,  commenoinc  0^^1.1?  „»n 
enrefiilly   clarified    a.    to    loeatl.n.      The-e    »nn>e    ?t^™  "   ^^  '  "" 

fnre    ..n,.    ..»    .1.  .    '"*""*°-       '  "*"'     »" ™»     '«em«     are     repealed     In     the 

riinrlment.    under    dl-llnct     keadlnKX,    such    ai.    Banka 
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SAN  FRANCISCO. 


W  A  R  E  H  O  U  .S  K  EXTE.VSIONS— 
Frame  construction.  Cost  not  stated. 
San  Francisco.  Engineer.  Director  of 
Works.  Service  BIdg.,  S.  F.  Owners. 
Panama-Pacific  International  Exposi- 
tion. Plans  for  extensions  to  be  mad-.- 
to  warehouses  Nos.  2  and  3  have  been 
completed  and  are  now  out  for  figures. 
Bids  will  be  opened  on  May  7th  by  the 
Buildings  and  Grounds  Committee.  An 
official  proposal  appears  In  another 
column  of  this  issue.  Plans  can  be  se- 
cured from  the  Director  of  Works. 
Service   BIdg. 

STATE  EXHIBIT  BUILDING  —  2 
story  and  base,  frame  and  plaster.  Cost 
not  stated.  San  Francisco.  Architects, 
R.  A.  Messmer  Bro.,  Majestic  BIdg.. 
Milwaukee,  Wis.  Owners,  State  of 
Wisconsin,  represented  by  the  Wiscon- 
sin Panama-Pacific  Commission,  700 
Germania  BIdg.,  Milwaukee.  Wis.  Plans 
for  this  building  have  been  completed 
and  bids  are  now  being  taken.  No 
plans  have  been  forwarded  to  this  city 
as  yet  but  may  be  obtained  from  either 
the  architects  or  from  the  Wisconsin 
Panama-Pacific  Commission  in  Mil- 
waukee. Bids  will  be  opened  on  May 
I6lh.  An  oflicial  notice  to  contractors 
appears    in    another      column      of      this 

PIER  CONSTRUCTION — Cement  and 
timber.  Cost  not  stated.  San  Francis- 
co. Engineer.  Assistant  State  Engi- 
neer .lerome  Newman,  Ferry  BIdg.,  S. 
F.  Owners,  State  of  California.  Plans 
have  been  approved  by  the  State  Board 
of  Control  for  Pier  No.  15,  to  be  erect- 
ed   on    the    San    Francisco    waterfront. 


Portland  cement,  plain  and  creosoted 
piles  will  be  used.  Cement  and  piles 
will  be  furnished  the  contractor  by 
the  state.  Bids  are  now  being  taken 
and  will  be  opened  by  the  State  Board 
of  Harbor  Commissioners  on  May  7tli. 
Plans  and  specifications  can  be  se- 
cured from  the  Assistant  State  Engi- 
neer at  the  Ferry  BIdg.  An  official  pro- 
posal appears  In  another  column  of  this 

CITY  HALL— 4  story  and  base.  Class 
.\  construction.  $4,500,000.  San  Fran- 
cisco. Architects,  Bakewell  &  Brown. 
251  Kearny  street,  S.  F.  Owners,  cit.J 
and  County  of  San  Francisco.  Bids 
were  opened  at  the  Wednesday  meet- 
ing of  the  Board  of  Public  Works  for 
the  marble  work  at  the  new  Citv  Hall 
Five  sets  of  figures  were  submitted. 
In  all  seven  propositions  were  consid- 
ered. A  complete  list  of  the  bids  as 
opened  will  be  found  under  the  head- 
ing of  San  Francisco  in  this  issue. 

FLAT.S— 3  story  and  base,  frame.  $5,- 
.300.  San  Francisco.  Architect,  C.  Fan- 
toni.  916  Kearny  street,  S,  F.  Owner 
Phillip  Teresl.  The  building  will  lie 
erected  on  Mission  street  near  Persia 
and  will  contain  two  modern  flats  and 
a  store.  Each  flat  will  have  five  rooms 
and  bath.  Interiors  will  be  finished  in 
pine  and  redwood.  There  will  he  open 
fireplaces    and    tile    mantels    In    the    liv- 

position  fioors.  Automatic  water  heat- 
ers are  specified.  Plans  are  complete 
and    figures  are  now  being  taken. 

FLAT  ADDITION— I  story,  fr.lme, 
*2..-,00.  San  Francisco,  Architect,  C.  C 
FantonI,  916  Kearny  street,  .S.  F.  Own- 
er, F.  Di  Gragla.     The  building  will   he 
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cted    on    Green  \\i 


I  Sluckton 
street,  and  will  contain  Hve  rooms  and 
bath.  The  present  building,  a  two- 
story  structure,  will  also  be  altered 
and  new  plumbing,  electric  work  and 
plastering  will  be  installed.  Open  fire 
place  and  tile  mantel  wil'  be  used. 
Exterior  will  be  covered  with  rustic 
and  shiplap.  Plans  are  now  l»eing  pre- 
pared. 

GARAQE — 1  story,  brick.  |7.oOO.  San 
Francisco.  Architect,  none.  Owner.  S. 
.1.  Sterner.  125  4th  avenue.  The  build- 
ing will  be  erected  on  tlie  north  side 
of  Green  street  east  of  Octavia.  cover- 
ing an  area  of  34  by  137  fec-t.  A  ce- 
ment floor  will  be  used  an-1  steel  roof 
trusses.  There  will  be  a  large  gasoline 
storage  tank.  Interior  fini.sli  will  be 
of  pine.  Besides  the  stoiaf^e  space  a 
machine  shop  will  be  inciu'lerl  in  i..e 
building.  Exterior  will  be  fafed  with 
stock  brick  or  cement  plu.ster.  Plans 
are  complete  and  in  the  ban. Is  of  the 
owner  who  will  do  the  work  hy  Day 
Labor.  Materials  are  now  li>-ing  pur- 
chased. 

HOTEL — 15  story  and  base.  Class  A 
construction.  Cost  not  stiited.  San 
Francisco.  Architects.  Rousseau  & 
Rousseau.  Monadnock  Bhig  .  S.  F. 
Owner.  Fred  C.  Finkle.  This  building 
will  be  erected  at  the  northwest  cor- 
ner of  Pine  and  Stockton  .streets,  cov- 
ering an  area  of  40  by  6il  feet.  Con- 
struction will  be  of  the  Class  A  type 
throughout  with  a  complete  steel 
frame,  reinforced  exterior  walls,  floors 
and  root  slabs.  It  was  originally  in- 
tended to  carry  the  structure  to  a 
height  of  23  stories.  Interior  parti- 
tions will  be  of  metal  lath  and  plaster. 
Interior  finish  will  be  of  pine  and  hard- 
wood with  some  metal  trim.  All  guest 
rooms  will  have  private  batlis.  Plans 
provide  tor  steam  heat,  elevator  serv- 
ice, a  hot  water  supply  and  vacuum 
cleaning.      Bath    rooms    will    Iiave    tile 
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tcrior  will  be  faced  with  cement  plas- 
ter. Plans  for  the  reinforced  concrete 
A-ork  are  now  complete  and  figures  are 
jeing   taken. 

HOTEL — 5  or  6  story  a.id  base.  Class 
A  construction.  Cost  not  slated.  San 
Francisco.  Architect.  Alfred  Schroep- 
fer.  Foxcroft  Bldg..  S.  F.  Owner.  Mr. 
Davidow.  46  Kearny  street.  S.  F.  The 
building  will  be  erected  at  the  north- 
east corner  of  Third  and  Townsend 
streets  and  will  cover  a  large  ground 
area.  Construction  will  be  fireproof 
throughout  with  a  complete  steel  frame 
and  brick  exterior  walls,  metal  lath 
and  plaster  interior  partitions.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood. There  will  be  a  number  of 
stores  on  the  first  floor  besides  the 
hotel  office  and  lobby.  Upper  floors 
will  be  arranged  for  modern  hotel 
rooms,  a  large  percentage  of  which 
will  have  private  baths.     There  will  be 


pate 


ing  plant,  hot  water  supply  and 
It  store  fronts.  Bath  rooms  will 
be  finished  in  tile.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are  now  being  prepared. 

RESIDENCE  —  2  story  and  has.,-, 
frame.  $6,000.  San  Francisco.  Archi- 
tect, none.  Owner.  C.  A.  Warren,  Mer- 
chants' National  Bank  Bldg,,  .«.  F.  The 
house  will  be  designed  for  a  seven- 
room  house  and  will  be  erected  on  43rd 
avenue.  Interior  finish  will  be  of  pine 
and   hardwood   veneer   with    some   oak 


iculaiKl 

open  fire  places.  Mantels  will  be  of  tile 
or  brick.  Bath  room  will  have  tile 
wainscot  and  composition  floors.  An 
automatic  water  lieater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  The  work  win  probably 
be  done  by  Day  Labor. 

RESIDENCE— 1%  story  and  base, 
frame.  15.000.  San  Francisco.  Archi- 
tect. C.  H.  Barrett,  3S1  Bush  street,  S 
F.  Owner's  name  withlield.  The  dwell- 
ing will  be  erected  in  tlie  Richmond 
District  and  has  been  designed  for  a 
seven-room  house  witli  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  room,  din- 
ing room  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  will  have  tile  wain- 
scot and  composition  floor.  Exterior 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figure"  are  now  being  taken. 

RESIDENCES— 2.  2  story  and  base, 
frame.  $2,500  each.  San  Francisco.  Ar- 
chitect, none.  Owner.  F.  Nelson.  30 
Presidio  Terrace.  S.  F.  These  two 
houses  will  be  erected  on  the  west  side 
of  15th  avenue  near  Fulton,  and  each 
has  been  designed  to  contain  six  rooms 
and  bath.  Interiors  will  be  finished  in 
pine  and  redwood.  Hardwood  fioors 
will  be  used  in  the  principal  rooms. 
There  will  be  open  fire  places  in  the 
living  rooms.  Mantels  will  be  of  tlie, 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Automatic  water 
heaters  will  be  Installed.  Exteriors  of 
the  houses  will  be  covered  with  rustic 
and  cement  plaster  on  metal  latli. 
Plans  are  complete  and  in  the  hands 
o  the  owner  who  will  do  the  work  by 
Day  Labor.  All  materials  are  now  be- 
ing  purchased. 

SCHOOI^3  story  and  base.  brick 
and  steel.  $50,000.  San  Francisco.  Ar- 
chitects. Shea  &  Lofquist.  Bankers'  In- 
vestment Bldg..  S.  F.  Owners.  St.  Paul's 
Church.  Rev.  Father  M.  D.  Connelly, 
221  Valley  street.  S.  F.  The  building 
will  be  erected  at  the  northwest  corner 
of  Church  and  29th  streets,  covering  an 
area  of  99  by  142  feet.  Interior  will 
contain,  besides  the  class  rooms,  a 
large  assembly  hall,  chapel  and  gymna- 
sium. There  will  be  steam  heat,  oil 
burning  furnace,  program  clocks  and 
hose  reels.  Interior  will  be  finished 
in  pine  with  maple  flooring.  Black- 
boards and  other  common  school  equip- 
ment will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  bids 
are  now  being  taken. 

STORES — 2  story  brick  addition. 
$10,000.  San  Francisco.  Architect.  A. 
W.  Pattiani.  Merchants'  National  Bank 
Bldg..  S.  F.  Owner.  A.  S.  Macdonald. 
Mills  Bldg..  S.  F.  The  present  one- 
story  brick  building  on  the  north  side 
of  Market  street  east  of  Page  will  be 
added  to  by  the  construction  of  two 
stories.  The  entire  lower  floor  will  be 
occupied  by  a  coffee  house  and  upper 
two  floors  will  be  arranged  for  a  num- 
ber of  rooms.  Interior  flnish  will  he 
of  pine.  There  will  be  a  hot  water 
supply.  Two  baths  to  the  floor  will  be 
installed.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  flgures  are  being 
taken. 


'-'I 


FL.\TS— 2.  3  story  and  base.  trjMlc. 
$4,000  and  $6,000.  San  Francisco.  Ar- 
chitect. Paul  F.  De  .Martini.  2123  Powell 
street,  S.  B'.  Owner's  name  withheld. 
These  two  buildings  will  be  erected 
on  Greenwich  street  near  Powell,  and 
each  has  been  designed  to  contain 
three  flats.  Interiors  will  be  finished 
in  pine,  redwood  and  hardwood  veneer. 
Oak  floors  will  be  used  in  the  living 
rooms.  There  will  be  open  fire  places 
and  tile  mantels.  Batli  rooms  and 
kitchens  will  have  tile  wain.fcot.  Au- 
tomatic water  heaters  will  be  installed. 
Entrances  will  be  finished  in  tile  with 
terrazzo  steps.  Exteriors  will  be  cov- 
ered with  shiplap  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  are  now  being  taken  for  toe 
work. 

HOTEL — 3  story  and  base,  brick  and 
steel.  $20,000.  San  Francisco.  Archi- 
tect. W.  J.  Cuthbertson.  328  Montgom- 
ery street.  S.  F.  Owner.  Ellen  E.  Her- 
rin.  The  building  will  be  erected  on 
the  north  side  of  O'Farrcll  street  west 
.if  Larkin.  covering  an  area  of  approx- 
imately 12,000  square  feet.  There  will 
be  fifty  guest  rooms,  nearly  all  of 
which  will  have  private  baths.  Inte- 
rior flnish  will  be  of  pine  and  redwood. 
Plans  provide  tor  steam  heat  and  a  hot 
water  supply.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Entrance  will  be  finished  in  marble 
and  tile.  Exterior  of  the  building  will 
l,e  faced  with  pressed  brick.  Plans  are 
complete  and   figures   are   being   taken. 

HOTEL— 6  story  and  base,  brick  and 
steel.  $25,000.  San  Francisco.  Archi- 
tect. Chester  H.  Miller.  Dalziel  Bldg.. 
Oakland.  Owner's  name  withheld.  The 
building  will  be  erected  on  Post  street 
near  Larkin  and  will  have  a  frontage 
of  29  feet  and  a  depth  of  78  feet.  There 
will  be  a  store  besides  the  hotel  lobby 
on  the  first  floor.  Upper  floors  will 
contain  in  the  neighborhood  of  73 
rooms,  all  of  which  will  have  private 
liaths.  Interior  finish  will  be  of  pine 
and  elm.  Plans  provide   for   steam   heat. 


ele 


ply.  Bath  rooms  will  bave  tile  wain- 
scot and  composition  floors.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick,  A  complete  steel  frame 
will  be  used.  Plans  are  complete  and 
figures  are  being  taken. 

CIVIC  CENTER  LMPROVEMENTS — 
Cost  not  stated.  San  Francisco.  Ar- 
chitects. City  Architectural  Depart- 
ment. Temporary  City  Hall.  S.  F. 
Owners.  City  and  County  of  San  Fran- 
cisco. The  Board  of  Workc  has  for- 
warded to  the  Supervisors  a  report 
from  the  consulting  architects  in  re- 
gard to  improving  the  two  blocks  in 
tlie  Civic  Center,  which  have  been  set 
aside  for  a  plaza,  with  a  request  for 
$64,000  for  carrying  out  the  plan  of 
the  architects  for  the  adornment  of 
this  square.  The  plan  is  to  level  the 
two  blocks  and  create  a  park.  A  large 
part  of  the  estimated  expense  is  for 
proposed  temporary  sculpture  work 
and  modeling  of  balustrades,  pedestals, 
fountains,  electroliers  and  other- deco- 
rative features.  The  temporary  fig- 
ures and  models  will  be  used  later  as 
tl  e  basis  of  the  permanent  work  of 
this  character,  the  purpose  now  merely 
being  to  make  the  Civic  Center  attrac- 
tive tor  exposition  year.  The  Finance 
committee  of  the  Supervisors  is  disin- 
clined to  expend  any  large  amount  at 
present  for  temporary  purposes,  an.i 
may  limit  the  outlay  to  parking  and 
gardening. 


BUILDING   AND  INDl'STRIAL  NEW 


Wednesday,      Ma 


1911. 


City  Bids  Opened. 

*lve    SetH    of    Fit^iirex    Suliiiiltted    With 

Seven  Ppopowltion  for  Marble  AVork 

on   .\e«    City   Hall. 


The  Board  of  Puljlic  Works  received 
rive  sets  ot  bids  at  their  Wednesday 
afternoon  meeting  for  the  marble  work 
at  the  City  Hall.  Bids  were  submitted 
with  seven  alternative  propositions 
calling  for  different  combinations  of 
marble  and  for  different  amount  of 
work.     All  bids  were  taken   under  con- 


side 


Marble  Work  For  City  Hall. 

.loseph  Musto  Sons-Keenan  Co.  fl) 
$.^)S3,000    (6)    1234,860;    (7)    $815,000. 

Vermont  Marble  Co.   (G)   $284,300. 

Columbia  Marble   Co.    (6)    $315,000. 

Sound  Constr.  &  Eng.  Co.  (2)  $294.Gi)9 
(3)   $294,699. 

.McGilvray  .Stone  Co.  (2)  $331,991; 
(3)    $331,991. 


Building  Contracts   Awarded, 


5.\N     FRVNCISCO    COUNTY. 


1459 
1460 
1461 
1462 
1463 
1464 
146.5 
1466 
1467 
146S 
1469 
1470 
1471 
1472 
1473 
1474 
1476 
1476 
1477 
1478 
1479 
1480 
1481 
1482 
1483 
1484 
1485 
1486 
1487 
1488 
1489 
1490 
1491 
1492 


Owner  Contractor 

Fatjo     Vezina 

Leone     Novello 

Scatena     Cuneo 

Pagano     Amoroso 

Giossa     Debendettl 

Lvnch     Anderson 

Phillips     Con 

S  P    Sullivan 

Kaufmann     Nielsen 

Larrouy    Hill 

Abramson     Binet 

Getz     Bergren 

P    P    I    E Johns 

Same     '.'.'.'. '. '. '. '. '. '. '.  . '.  McPel  1 

Stewart    Central   Iron 

Same     Brandt 

Cookson    Arthur 

Dlneen    CavagUeri 

Acd'y  Science.. Am  M  &  M 

Same Can  Sh  Mtl 

Pac  Aeroscope   ....Wrigtit 

Grand    Trunk     Lange 

Arnold     Elliot 

Ryan     Fillppis 

Coleman     Stiefel 

Brenan     McLeod 

Fisher     Sullivan 

Cafe     Brumfteld 

Moose     Brumfleld 

Schenkel      Currie 

Andren     Andren 

Coulter     Coulter 

Sandstrom     Owner 

Calmes     Calmes 

Russell     Bvne 

Sterner     Sterner 

Nelson      Nelson 

Same     Same 

Fireman's    Fund.  .Gladding 

Same     Farrell 

Same     O'Day 

Same    Wn   Iron 

Same     Reed 

Ryan     Beach 

P  P  I  E McLeran 

Casey     Casey 

Tittle     Arthur 

S  P  Co   S  P  Co 

Wobber     O'Neill 

Brown     Johnston 

Grace     Grace 

Tamm     Bailey 

Barberis     Barberis 

Brenan    Bergren 

Romano     Romano 

Dalton     Brockhage 

Planka     Neilsen 

Donovan     Donovan 

Keegan      Keegan 

Silvev     Durham 

Perry     Perry 

Voight     Voight 

Rossi     Rossi 

Price     Bonde 

Dooley     Anderson 

P    P    I    E Scott 

Schenkel      Currie 

Hawton      Leigh 

Borneque     Sullivan 

Thiebaut     Little 

Darbow      Barrett 

.larvls     Cavaglieri 

Voight     Voight 

Muzio     Carra;ro 


Amt. 

34457 
26.50 

12SO0 
6600 
4450 
4500 


1650 
8000 
5392 


2300 
11935 
3900 


50(1 
7500 
2500 
2500 
16176 
19440 
3750 
22200 
14000 
4SB  = 
177276 


1634 

Adams     .  .  . 

Janssen 

5000 

1635 

Webh      

. .' Parry 

1350 

1536 

Mullen      ... 

Mullen 

2500 

1537 

Herrin     .  .  . 

Dahlberg 

16285 

1638 

Indiana     . . 

Foster 

205'97 

1539 

Gerson      . . . 

Roberts 

6750 

1540 

McArthur 

2500 

1541 

Sweden     .  .  . 

Lange 

37700 

(1459)  S  PACIFIC  AVE  85  W  Devisa- 
dero  W  45xS  127-S'A  WA  495.  All 
work  for  two-story  and  basement  and 
attic  frame  residence  and  separate 
garage. 

Owner P.   M.   Fatjo.   1805  Franklin. 

San  Francisco. 
Architect  ...Edw.  G.  Bolies,  660  Market. 

Contractor.  .L.   N.   Vezina,      180     .lessie. 

San  Francisco. 
Piled  Apr.  27.  '14.     Dated  Apr.  23,  '14. 

Foundation    in   place $2400 

Concrete    floor    poured 2000 

2nd   floor  joists   placed 3000 

Roof  sheathing  in  place 3000 

1st  coat  interior  plaster  on 3000 

Finish  coat  interior  plaster  on..   2400 

Standing   finish    on 31)00 

2nd   coat   varnish    on 2400 

Completed    and    accepted 4642 

Usual    35    days 8615 

TOTAL  COST,  $34,457 
Bond,  $25,845.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  140 
days.  Forfeit  .$10.  '"lans  and  specifi- 
cations filed. 

(1460)  SE  ELSIE  60  SW  Cortland  ^ve 
SW  30  SE  53-9  NE  20  NW  26  NE  10 
NW  28-9  Ptn  Lots  17  and  IS  Blk  5, 
Fair  Sub  Holly  Park  Tract.  Alt 
work  except  shades  and  gas  and 
electrical  fixtures  for  2-story  frame 
residence. 

Owner Angelo     Leone,-    200     Cort- 
land  Ave.,  San  Franicsco. 
Architect  ..  .Righetti   &   Headman,   Phe- 

lan    BIdg.,   San   Francisco. 
Contractor.  ,M.    Z.    Novello,    74    Gladys. 

San   Francisco. 
Filed  Apr.  27,  '14,     Dated  Apr.   15,  '14. 

Frame    up    $662 

Enclosed,    roof   on   and   plastering 

done     663 

Completed   and  accepted 662 

Usual    35    days 663 

TOTAL  COST,  $2650 
Bond,  $1325.  Sureties.  L.  Gunetti  and 
F,  Moriano.  Limit,  Sept.  1.  Forfeit.  $20 
Plans  and  specifications  filed. 


(I46I)      S    GREENWICH    192-6    E    Fill- 
more E   27-6x8    120.        AH      work      tor 


two   thr 


-sto 


nd  ba 


nt  frame 


buildings    (flats.) 


Owner Fortunato    and      Francesco 

Scatena,      634    Washington, 
San    Francisco. 
Architect  ...Charles  Fantoni,  916  Kear- 
ny, San  Francisco. 
Contractor.  .A.     De   BenedettI     and      G. 

Cuneo,  20  Cotter,  S.  F. 
Filed  Apr.  27,  '14   .  Dated  Apr.  25,  '14. 

Buildings    roofed     $3200 

Brown    coated    3200 

Completed   and    accepted 3200 

Usual    35    days 3200 

TOTAL  COST.   $12,800 
Bond,  $ .     Sureties.  Pio  De  Martini 


1800 

and  Antonio     Crovo.     Limit,     90     days 

600 
700 
1683 
4519 
1100 

Forfeit,    $6.      Plans      and      specification 
filed. 

(1462)     N  UNION  112-6  W  Montgomerj 

2200 

W    25xN   6S-9.      All   work   except    ga 

and  electric   fixtures,   window  shades 

400 

finish   hardware   and   finish   for   man 

650 
1800 
1600 

tels     for   three-story     and     basemen 
frame  flats. 

^wner Francesco,      F,      Vito      and 

Lizzie  Pagano,  330  Unuion,  S.  B'. 

Architect  . .  .None. 

Contractor.. F.  C.  Amoroso,   1246  Kear- 
ny, San  Francisco. 

Filed  Apr.  27.  '14.     Dated  Apr.  24,  '14. 

Frame    up    $1650 

Brown    mortar    on i 

Completed  and  accepted 1650 

Usual  35  days 1650 

TOTAL  COST,   $6600 

Bond,  $3300.     Sureties,  Pasquale  Casella 

ant]    .V.   Capurro.     Limit.    90   days.      For- 


Pla 


filed. 


(1463)  N  HURON  AND  NAGLEE  AVES 
2i«  on  Huron  by  237  on  Naglee.  All 
work  for  two  one-story  and  base- 
ment frame  dwellings. 

Owner P.    Gardella   and    G.    Giosso, 

Premises. 
Architect  ..  .L.      Travero,      854      Union, 

San  Francisco. 
Contractor.  .A.  Debenedetti  &  G.  Cuneo, 

20  Cotter,  San  Francisco. 
Filed   Apr.  27,  '14.     Dated  Apr.  21,  '14. 
Both  frames  up  and  roofs  on. $1112. 60 

Brown  coated    1112.50 

Completed  and  accepted 1112.50 

Usual  36  days 1112.60 

TOTAL  COST.  $4450.00 
Bond.  none.  Limit.  50  days  after  April 
22.  Forfeit,  $10.  Plans  and  specifica- 
tions  filed. 

NOTE: — One  building  will  be  erected 
N  Huron  40  W  Naglee  Ave. 

(1464)  SE  NATOMA  225  NE  7th  NE 
25xSE  75.  Alterations  and  additions 
to  two-story  frame  flats. 

Owner Patrick  Lynch,   1146  Hamp- 
shire, San  Francisco. 
Architect  .  .  .None. 
Contractor.  .Gustave  Anderson. 
Filed  Apr.  27,  '14.     Dated  Apr.  25.  '14. 
Building  raised  and   enclosed. ..  $1 125 
Brown  coated  and   rough   plumb- 
ing   in     1125 

Completed   and   accepted 1125 

Usual    35    days 1125 

TOTAL  COST,  $4500 
Bond,  $2260.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  90  days 
Forfeit,  none.  Plans  and  specifications 
filer' 


(1463,  W  ARCADIA  AVE  25  S  Joost 
Ave  S  15xW  100.  All  work  for  two- 
room  cottage. 

Owner Thos.   and   Victoria   Phillips 

203  Arcadia,  .S.  P. 

Arcliitect  .  .  .None  . 

Contractor.  .A.   M.   Con. 

Filed   Apr.    27,   '14.      Dated   Apr.    23,   '14. 

Rafters  up    $148.75 

Piaster    on    14S;75 

Completed     148.75 

Usual   35    days 14S.75 

TOTAL  COST,    $595.00 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications,   none. 


(1466)  AT  THIRD  AND  TOWNSBND 
to  block  bounded  by  King,  Berry,  4th 
and  5th.  Bracing  and  moving  build- 
ing. 

Owner Southern  Paclflc  Co,,   Flood 

BIdg.,   San   Francisco. 
Architect  . .  .None. 
Contractor.. D.   J.   and   T.   Sullivan,    1940 

Folsom,   San    Francisco. 
Filed  Apr.  27.  '14.     Dated  Apr.  25,  '14. 

On    completion     75% 

Usual    35    days 25% 

TOTAL  COST,   $i50 
Bond,  $225.     Surety,  The  Aetna  Accident 


\v. 


.Mil 


&  Llahillty  Co.     Limit.  May  15.     Forfeit, 
none.      Plans   and    specifications,    none. 

(14671  S  PARNASSUS  AVE  about  23-6 
E  Willaid  being  Lot  5  Blk  ■■D"  Sun- 
set Heights.  All  work  except  electric 
Ii.\tures.  shades.  Rector  heaters  and 
finish  hardware  for  two-story  and 
basement  frame  residence. 

Owner Wm.     D.     Kaufmann.     3220 

26th.    San    Francisco. 
Designer  . .  .  E.  J.  McCoglan. 
Contractor.  .Nielsen   Bros. 
Filed  Apr.  27,  '14.     Dated  Apr.  27.  '14. 

Root  completed    $858.75 

Brown  coated    S58.75 

Completed     858.75 

Usual    35    days .S58.75 

TOTAL  COST,  J.H35.00 
Bond,  11720.  Surety,  The  Aelnii  Acci- 
dent &  Liability  Co.  Limit,  9li  days. 
Forfeit,  $1.  Plans  and  specifications 
filed. 


(1468)  S  POST  S6-6  E  Polk  E  23-6x3 
120.  All  work  tor  threc-stoiy  and 
basement  Class  "C"  reintorcc.l  con- 
crete  store  and   lodging  house. 

Owner Jacques   Larrouy, 

Architect  ..  .Fabre      &    Bearwnl.l.      Mer- 
chants' National  Bank.  S.  F. 
Contractor.  .J.   A.   Hill,   899   Hayes.  13.  P. 
Filed  Apr.  28,  '14.     Dated  Apr.   24,  '14. 

3rd    floor   joists    in    place $3653 

Rough  coat  plaster  on 3654 

Completed   and   accepted 3654 

Usual    35   days 3654 

TOTAL  COST.  $14,615 
Bond,  $7310.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  120 
days.  Forfeit,  $10.  Plans  and  specifi- 
cations  filed. 

(1469)  W  WEBSTER  112-6  S  Ellis  S 
25x87-6.  Lumiber,  mill,  plumbing, 
electric  work,  etc.,  for  three-story  and 
basement   frame   apartments. 

Owner Sarah      Mintz      and      Harry 

Abramson. 
Architect  ...None. 

Contractor.  .John    J.    Binet   Co..    6S    Ra- 
mona   Ave.,    San    Francisco. 
Filed  Apr.  28,  '14.     Dated  Apr.  24.  '14. 

Frame  up    $2069.50 

Brown  coated    2069.50 

Completed    2069.50 

Usual   35  days 2069.50 

TOTAL  COST,  $8278.00 
Bond,  none.  Limit.  100  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(1470)  W  FORTY-THIRD  AVE  175  S 
Lincoln  Way  S  25xW  120  O  L  630.  All 
work  for  one-story  and  basement 
frame  building. 

Owner Sol   Getz   &   Sons.   Chronicle 

Bldg..  Ban  Francisco. 
Architect  .  .  .None. 
Contractor.  .L.    G.   feergren    &    Son.    209 

Sanchez,  San  Francisco. 
Filed  Apr.  28,  '14,     Dated  Apr.  22,  '14. 

Frame  up    $412.50 

Roof    on     412.50 

1st  coat  plaster  on 412.60 

Completed    and    accepted 412.50 

Usual   35   days 412.50 

TOTAL  COST,  $1650.00 
Bond,  none.  Limit,  45  days.  Forfeit, 
plans  and  specifications,  none. 

(417!)  EXPOSITION  SITE.  .\coustic 
correction   for  Festival   Hall. 

Owner Panama-Pacific  Interna- 
tional Exposition  Co..  Ser- 
vice  Bldg..   S.   F. 

Architect  .  .  .Robt.  D.  Farquhar. 


BUILDING    AND    INHI'STRIAL  NKWP 

Contractor.  .H.    W.    Johns-Manvllle   Co., 

2nd  and  Howard.  S.  P. 
Filed  Apr.  28,  '14.     Dated  Apr.  21,  '14. 

As  work  progresses 75% 

Usual   35   days 257o 

TOTAL  COST,  $8000 
Bond.  $5000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  200  days. 
Forfeit,  $25.  Plans  and  specifications 
Hied. 

(1472)  PLUMBING  AND  WATER  sup- 
ply on  above. 

Contractor.  .The  Turner  Co.,  278  Natoma 

San   Francisco. 
Filed  Apr.  28,  '14,     Dated  Apr.   15,  '14. 

Payments    same    as    above 

TOTAL  COST,  $5392 
Bond.  $3500.  Surety,  Commonwealth 
Bonding  &  Casualty  Co.  of  Arizona. 
Limit,  200  days.  Forfeit,  $25.  Plans 
and  specifications  filed. 

(1473)  ELECTRIC  WORK  ON  ABOVE. 
Contractor.  .McFell    Electric    Co..    Royal 

Insurance  Bldg.,  S.  F. 
Piled  Apr.  28,  '14.     Dated  Apr.  18,  '14. 

Payments    same    as    above 

TOTAL  COST,  $3100 
Bond,  $2000.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  200 
days.  Forfeit,  $25.  Plans  and  specflca- 
tions  filed. 


(1474)  N  ELLIS  87-6  E  Mason  E  50x 
N  137-6.  Steel  work  and  cast  iron 
bases  for  seven-story  and  basement 
hotel  building. 

Owner A.      O.    Stewart,      Holbrook 

Bldg.,  San  Francisco. 
Architect  ..  .Smith      &      Stewart.      Hol- 
brook  Bldg.,  S.  P. 
Contractor.  .Central    Iron    Works,      651 

Florida,  San  Francisco, 
Filtd  Apr,   28,  '14.     Dated  Apr.  27.  '14. 
Columns  and  beams  on  2nd  story 

set    $3250 

Columns   and   beams  on   6th   story 

set    3250 

Completed  and  accepted 3250 

Usual   35   days 3250 

TOTAL  COST,  $13,000 
Bond.  none.  Limit,  35  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(1475)  ALL  WORK  EXCEPT  STRUC- 
tural  steel,  elevator,  electric  fixtures 
finish  hardware  and  wood  finish  in 
hotel  lobby  on  above. 

Contractor.  .Brandt    &    Stevens,    Hearst 
Bldg.,  San  Francisco. 

Filed  Apr.  28.  '14.     Dated  Apr.  28.  '14. 
Walls    up    to    1st    floor    joists.. $   4,000 
Joists  from  l.st  to  7th  floor  ceiling 

and   rough    floors    in 5,000 

Brick  work  up  to  4th  story 6,000 

Brick    work    finished 6,375 

Rough    plumbing    in 8,750 

Ready    tor   plaster 7.750 

Rough   plaster  in 6,750 

Plastering  finished    6,375 

Standing    finish    on 6,375 

Accepted    6,375 

Usual   35   days 21,250 

TOTAL  COST,  $85,000 

Bond,  none.     Limit,  175  days  after  steel 

frame    up.      Forfeit,    none.      Plans    and 

specifications  filed. 

(1476)  N  CARMEl  126-5  W  Cole.  All 
work    for  six-room   residence. 

Owner W.    B.    Cookson,    3543    21st. 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .L.   Arthur   &   Son.    1230    1st 

Ave.,  San  Francisco. 


2:1 

Filed  Apr.  28,  '14.     Dated  Apr.  27,  '14. 

Itoof  on   $1000 

llrown   coated    1000 

Completed    1000 

Usual    35    days 1000 

TOTAL  COST.  $4000 
Bond,  $2000.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  90  days 
Forfeit,  none.  Plans  and  specifications 
liled. 


11477)  NO.  320  THIRTIETH.  Altera- 
tions and  additions  of  frame  cottage 
into  2  flats. 

Oner Catherine    Dineen. 

Architect...©.   E.  Evans,   2307   Mission, 
San  Francisco. 

Contractor.  .G.  Cavaglieri, 

Filed  Apr.   28,  '14.     Dated  Apr.  21,  '14. 
Building  raised  and  frame  up  on 

1st    story    $7.iO 

Brown  coated   750 

Completed  and  accepted 750 

U.sual    35    days 750 

TOTAL  COST.   $3000 

Bond.    none.      Limit,    75    days.      Forfeit, 

none.     Plans  and  specifications  filed. 

(1478)  GOLDEN  GATE  PARK  SE  of 
Band  Stand.  Marble  work  for  Museum 
Building. 

(Jwner California        Academy        of 

Sciences. 
Architect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg..  San  Francisco. 
Contractor .  .American  Marble  &  Mosaic 
Co.,    25     Columbia     Square, 
San  Francisco. 
Piled   Apr.  28,  '14,     Dated  Apr.  20.  '14. 

On  15th  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $1865 
Bond,  $932,50.  Surety,  Globe  Indemnity 
Co,  Limit,  as  work  progresses.  For- 
feit, none.    Plans  and  specifications  filed 

(1479)  SHEET  METAL  WORK  AND 
roofing,  skylights,  etc.,  on  above. 

Contractor.  .Capitol  Sheet  Metal  Works, 
1927  Market,  San  Francisco. 
Filed  Apr.  28,  '14.     Dated  Mar.  31.  '14. 

Payments    same    as    above 

TOTAL  COST,  $3975 
Bond.  $2000.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  June  1.  Forfeit, 
none.     Plans   and   specifications    filed. 

(1480)  EXPOSITION  SITE.  Excavat- 
ing, concrete,  carpenter,  bolt  setting, 
laying  of  rails,  etc.,  for  an  aeroscope 

(Dwner Pacific    Aeroscope    Co. 

Engineer  ...J.   B.   Strauss  &   A.   J.   Bain. 

Phelan  Bldg.,  S.  P. 
Contractor.  .Chas.    Wright.   25   Stockton. 

San   Francisco. 
Filed  Apr.  29,  '24.     Dated  Apr.  16,  '14. 
Payments    every    2nd    week....     75% 

Usual    35    days... 25% 

TOTAL  COST,  $2300 
Bond,  $1150.  Surety,  Ptdelity  &  De- 
posit Co.  of  Maryland.  Limit,  June  15. 
Forfeit,  $26.  Plans  and  specifications 
filed. 


(14811  ON  EXPOSITION  SITE.  E.v- 
cavating.  carpenter,  roofing',  metal 
work,  exterior  and  interior  plaster, 
operating  room,  painting,  glazing, 
hardware,  plumbing,  gas  fitting,  elec- 
tric wiring  for  Exposition  building 
for    Gi-and    Trunk    Railway    System. 

Owner Grand      Ti-unk    System      of 

Montreal. 

Architect  ...Ross  &  Macdonold. 

Contractor.  .Lange  &  Bergstrom.  Sliar- 
on  Bldg.,  San  Francisco. 


24 

Filed  Apr.   39,  '14.      Uiited  Mar.   31,   '14. 

Frame    up    $4U00 

'   Root    on    and    exterior    staff    and 

plaster   on    4000 

Completed      2500 

Usual    35    days 1435 

TOTAL  COST,  }11,935 
Bond,  none.  Limit,  110  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

<14S2)  E  THIRTY-FIRST  AVE  200  N 
Clement  E  159-6  N  25  N  158-6  th  25 
to  beg.  Alterations  and  additions  to 
present  building  into  2  fiats  and  erect 
a  one-story  and  basement  cottage  in 
rear. 

Owner Fred  Arnold,  364  31st  Ave., 

San   Francisco. 

Architect  ...Geo.      M.      Cantrcll.       129,s 
Haight,  San  Francisco. 

Contractor.  .E.    W.     Elliot,   ISO      Jessie, 
San  Francisco. 

Filed  Apr.  29,  '14,     Dated  Apr.  29,  '14. 
Frame  of  cottage  up  and  boarded 

and   partitions  set   J975 

Plastered     975 

Completed    and   accepted 975 

Usual   35   days 975 

TOTAL    COST,     J3900 

Bond,    none.      Limit,    60    days.      Forfeit. 

none.      Plans   and    specifications    filed. 

(1483)  W  COLE  90  N  Grove  N  30xW 
106-3.  All  work  except  glass  and  glaz- 
ing, lath  and  plaster,  plumbing,  elec- 
tric wiring,  heating,  wall  beds,  finish 
hardware,  lighting  flstures.  window 
shades  for  three-story  frame  apart- 
ments. 

Owner Mrs.      Nellie      Ryan,      2167 

Hayes,   San   Francisco. 
Architect  ..  .M.        Mattanovich,      Hewes 

Bldg.,  San  Francisco. 
Contractor.  .V.      Filippls,      S86       Union, 

San  Francisco. 
Filed  Apr.  29,  •14.     Dated  Apr.   29,  '14. 
Fouidation  walls  and  piers   in..  $1000 

Frame   up    2000 

Ready   for  lathing 1700 

Completed    and    accepted 2021 

Usual    35    days 2237 

TOTAL  COST.  t895S 
Bond,  none.  Limit,  120  days.  Forfeit, 
-none.     Plans  and  specifications  filed. 


(1484)  E  THIRD  AVE  200  N  Anza  N 
25xE  120.  All  work  for  two-story  and 
basement  frame  flats. 

Owner Jos.  Coleman,   4C2   3rd  Ave., 

San  Francisco. 
Architect  . .  .None. 
Contractor.. John   V.    Sticfel,    623    Anza. 

San  Francisco  . 
Filed  Apr.  29,  -ii.     Dated  Apr.   22,     11. 

Frame    up    $1141 

Brown    coated    1141 

Completed 1142 

Usual    35    days 1142 

TOTAL  COST,  $4566 
Bond,  $2283.  Sureties,  P.  Boien  and 
Mark  I.  Hart,  i^imit.  73  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

(1485)  NO.  2239  FILLMORE.  Add  1- 
story  frame. 

Owner W.  J.  Brenan,  Premises. 

Architect  . .  .None. 

Contractor.  .Kenneth   McLeod    3611    22d, 
San   Francisco. 

COST,    $400 

(1486)  NO.  1011-lT  FULSOM.  Stiaight- 
en   building. 

Owner M.    Fisher    Co..    Sutter    and 

Montgomery,    S.    F. 
Architect  . ,  .None. 
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Contractor.  .D.  J.  and  T.   Sullivan,   1942 
Folsoni,    .San    Francisco. 

CIJST,    $4110 

(1487)  NO.  933  MARKET.  Electric 
sign. 

Owner Port   Arthur   Cafe,    Prem. 

Architect  . .  .None. 

Contractor.  .Brumfield     Elec.     Sign     Co., 
18   7tli.   San   Francisco. 

COST,    $450 

(14SS)  NW  GOLDEN  GATE  AVE  & 
Jones.     Electric   sign. 

Owner S.    P.    Moose     Hall    Ass'n.. 

Premises. 
Architect  .  .  .None. 

Contractor.  .Brumfield     Elec.     Sign     Co., 
San    Francisco. 

COST    $40.1 

(1489)  NW  TWENTY-FOURTH  AND 
Valencia.      Alter    fronts    of    2    stores. 

Owner E.    M.    Schenkel,    839    Phe- 

lan    Bldg.,   S.    F. 
Architect  ...Arthur       G.       Scholz,       839 

Phelan   Bldg.,   S.   F. 
Contractor.  .Currie    &    Currie,    1215    3rd 

Ave.,   San   Francisco. 

COST,    $s.-.il 

(1490)  S  HEYMAN  70  E  Coleriuge. 
One-story  and  basement  frame  dwlg. 

Owner Mr.  and   Mrs.  J.   A.   Andren, 

209    Prospect.   S.    F. 

Architect  . .  .None. 

Contractor.  .Elmer    Carlson.    209     Pros- 
pect Ave..   S    F. 

COST,   $2200 

(1491)  E  TWENTY-FIRST  AVE  244  S 
Lake.  Minor  alterations  on  apart- 
ment  house. 

Owner N.  R.  Coulter,  146  21st  Ave., 

San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $500 

(1492)  NOS.  3116-18  WASHINGTON. 
Erect  partition,  alter  entrance  and 
general  repairs. 

Owner E.  A.   Sandstrom,   Prem. 

Architect  ..  .A.  E.  Hornlein,   754   Pacific 

Bldg.,    San    Francisco. 
Day's   work.  COST,    $600 

(1493)  W  HARVARD  125  S  Pioche. 
One-storj-  and  basement  frame  dwlg. 

Owner Julius       Calmer,     377       3rd, 

San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $4.^0 

(1494)  SW   HAYES  AND  SCOTT -r 

apartments. 

Owner Mrs.  John  A.  Russell.  Room 

433.    City    Hall,    S.    F. 
Architect  .  .  .None. 
Contractor.  .Mr.    Byrne. 

COST.    $500 

(1495)  N  GREEN  81  E  Octavia.  One- 
story   and    basement   brick    garage. 

Owner S.   J.   Sterner.    125   4th    Ave., 

San    Francisco. 
Architect  ...None. 
Day's    work.  COST,    $7500 

(1496)  N  FULTON  45  E  10th  Ave, 
Two-story  and  basement  frame  dwlg. 

Owner F.  Nelson,   30   Presidio  Ter- 
race,  San    Francisco. 
Architect  .  .  .None. 
Day's   woik,  COST.    $2500 

(1497)  W  FIFTEENTH  AVE  175  N 
California.  Two-story  and  basement 
frame   dwelling. 
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Ma 


mil. 


Two-story  and  basement  frame  dwlg. 
Owner F.   Nelson,   30  Presidio  Ter- 

Architect  .  .  .None. 

Day's   work.  COST.    $2500 


(1498)  SW  CALIFORNIA  &  SANSOME 
W  87-8xS  87-6.  Delivery  on  side 
walk  of  terra  cotta  work  for  three- 
story  and  basement  Class  ''A"  brick, 
terra  cotta  and  steel  office  building. 

Owner Fireman's    Fund    Insurance 

Co.,       Insurance      Exchange 
Bldg.,  San  Francisco. 
Architect  ..  .Lewis       Hohart,       Crocker 

Bldg.,   San   Francisco. 
Contractor.  .Gladding        McBean        Co., 

Bldg.,  San  Francisco. 
Filed  Apr.   30,  '14.     Dated  Apr.   13,  '14. 

On   13th  of  each   month 75% 

Usual    35    days 23% 

TOTAL  COST,  $16,175 
Bond,  $16,176.  Sureties,  P.  McG.  Mc- 
Bean and  A.  J.  Gladding.  Limit,  Sept. 
1,  1914.  Forfeit,  $50.  Plans  and  speci- 
fications filed. 


(1499)      FOUNDATIONS,         WATER- 

proofing  and    fireproofing   on   above. 
Contractor.  .Farrell      &      Reed,      M.      A. 

Gunst  Bldg.,  S.  F. 
Filed  Apr.  30,  '14.     Dated  Apr.  13,  '14. 

Payments    same    as    above 

TOTAL  COST,  $19,440 
Bond,  $9720.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  Sept.  1,  '14, 
Forfeit.  $25.  Plans  and  specifications 
filed. 


(1500)      EXCAVATING,        SHORING, 

bulkheading,    etc.,   on   above. 
Contractor.  .The  Daniel  O'Day  Co..   I4th 
and  Belcher,  San  Francisco. 
Filed  Apr.  30,  '14.     Dated  Apr.   14,  '14. 

Payments    same    as    above 

TOTAL  COST,  $3760 
Bond.  $1875.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  June  15, 
1914.  Forfeit,  $26.  Plans  and  specifica- 
tions filed. 


llSOtt)  DELIVERY,  ERECTING, 
riveting  and  painting  of  structural 
steel  and  Iron  bases  on  above. 

Contractor.. Western    Iron     Works,     141 
Beale,     San     Francisco. 

Filed  Apr.  SO,  '14.     Dated  Apr.   13,  '14. 

Payments    same    as    above 

TOTAL  COST,    $22,200 

Bond,   $11,100.        Surety,      Massachusetts 

Bonding   &    Insurance   Co.      Limit,    Aug. 

1",   '14.     Forfeit,    $50.      Plans  and   speci- 

hcaMons  filed. 


Ili,02)      BRTCK   WORK    AND   SiiTTING 
of  terra  cotta  and   terra  cotta  parti- 
tions on  above. 
Contractor.  .Farrell      &    Reed,      M.      a. 
Gunst   Bldg..   San   Francisco 
Piled  Apr.  30.  '14.     Dated  Apr.  13,  '14. 

Payments    same    as    above 

TOTAL  COST,  $14,000 
Bond.  $7000.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  Sept.  15. 
Forfeit,  $25.  Plans  and  specifications 
filed. 


(1303)  W  COLE  90  N  Grove  N  30xW 
106-3.  Glazing,  glass,  lath  and  plaster 
plumbing,  electric  wiring,  heating, 
wall  beds,  finish  hardware,  lighting 
fixtures,  window  shades  for  three- 
story   frame  apartments. 

Owner Mrs.       Nellie      Ryan,       2157 

Hayes,    San    Francisco. 

Architect  ..  .M.  Mattanovich,  Hewes 
Bldg.,  San  Francisco. 
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\\i>Ilif.s.l;iy.       ll:i>         i;.        l:ill, 

Contrai.-toi-..Beiicli    &   Hefteniaii.   He%ves 
Bldg.,    San    Francisco. 

Filed  Apr.  30,  '14.     Dated  Apr.   29,  'U. 
Plumbing  and  heating  installed. $i:uo 

Brown    coated     SfiO 

Plaster      finished    and      windows 

glazed     2000 

Completed   and   accepted f<S5 

TOTAL    COST,    $1X85 

Bond,    none.      Limit,    120    days.      Forfeit, 

none.      Plans  and  specification.s   filed. 

(laOJ)  ON  EXPOSITION  SITE.  All 
work  except  acoustic  correction, 
plumbing,  water  supply,  heating,  ven- 
tilating, gas  piping  and  electric  wir- 
ing for  construction  of  Festival  Hall 
Owner Panama-Pacific  Interna- 

tional   E.xposition    Co..    Ser- 
vice Bldg.,  San  Francisco, 
Arcliitect  . .  .Robt.  D.  Farquhar. 
Contractor.  .McLeran  &  Peterson,  Shar- 
on Bldg.,  San  Francisco. 
Filed  Apr.  30,  '14.     Dated  Apr.  2i),  '14. 

As    work   progresses "^% 

Usual    35    days 25% 

TOTAL  COST,  $177,276 
Bond,  $95,000.  Surety.  Pacific  Coast 
Casualty  Co.  Limit,  200  days.  Forfeit. 
$150.     Plans  and  specifications  filed 

(151151  NO.  552  DOUGLAS.  Move  and 
raise  c^ottage,  add  store  and  two 
iiinins,    concrete   foundation   and    new 

(i\\iier James   Casey,   Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $.000 

(1506)  S  CLEMENT  50  W  Sixth  Ave. 
Frame   office   and   shelves. 

Owner H.       Tittle,      —      Common- 
wealth Ave,  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .L.   Arthur   &   Son,   1330    1st 
Ave.,  San  Francisco. 

COST,    $400 

(1507)  SIXTEENTH  &  ILLINOIS.  Con- 
struct   (3   pen)    stock   corral. 

Owner Southern     Pacific     Co.,     3rd 

and  Townsend,  S.  P. 
Architect  .  .  .None. 
Day's    work.  COST.    $400 

(150S)  NO.  774  MARKET.  Erect  gal- 
lery and  stairs. 

Owner E.  Wobber.  Premises. 

Architect  . .  .None. 

Contractor.. Daniel   O'Neil,   27S  Natoma, 
San  Francisco. 

COST.    $500 

(1509)  NO.  2S5  CHESTNUT.  Nev. 
front,  alter  and  change  flats. 

Owner J.   D.   Brown,    Humboldt   Bk 

Bldg,,   San   Francisco. 
Architect  ..  .F.      A.      Gawthorne,       1050 

California,    San    Francisco. 
Contractor.. Johnston    &    Co.,    1776    12th 
Ave.,   San   Francisco. 

COST.   $1000 

1510)  S  MOSCO'W  225  NE  Persia. 
One-story  and  basement  frame  dwlg. 

Owner John   T.  Grace.   1013   Rhode 

Island,    San    Francisco. 
Architect  ..  .None. 
Day's   work.  COST,    $1250 

(1511)  SE  HAIGHT  &  WEBSTER. 
Alter  and  minor  repairs  for  store. 

Owner J.    W.    Tamm.    391    Haight. 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .J.    N.    Bailey,    310    Excelsior 
Ave..  San  Francisco. 

COST.   $400 
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(1512)  NW  MOULTRIE  &  TOMPKIN.S. 
Raise  and  add   store   under   building. 

Owner Carlo  Barberis,  Premises. 

Architect  . .  .None. 

Day's  work.  COST,    $400 

(1513)  NO.  12  VICKSBURG.  General 
repairs  and   alterations  on   dwlg. 

Owner Mrs.    Brenan,    Premises. 

Architect  . .  .None. 

Contractor.  .L.    G.    Bergren    &   Son.    209 
Sanchez.  San  Francisco, 

COST,    $100) 

(15141  S  PACIFIC  90  B  Taylor.  Foun- 
dations and  cement  floors  only  tor  C 
apartments. 

Owner H.  G.  Romano,  1069  Pacific, 

San    Francisco. 
Architect  ..  .Paul    F.    De    Martini,    2123 

Powell,   San    Francisco. 
Day's  work.  COST,   $400 

(1515)  NO,  2720  SAN  JOSE  AVE. 
Move  dwelling  and  general  altera- 
tions and  repairs. 

Owner John  Dalton.  Spring  Valley 

Property,    Lake   Merced. 

Architect  ..  .None. 

Contractor.  .Brockhage,  Foley  &  Green 
1326   Natoma,  S.  F. 

COST,   $1000 

(1516)  -W  HOLLADAY  50  S  Costa.  Add 
two  rooms  and  minor  changes  on 
dwelling. 

Owner John   Planka,    Premises. 

Architect  .  .  .None. 

Contractor.  .P.  &  J.  Neilsen  Bros.,  2350 
Bryant,    San    Francisco. 

COST,    $450 

(1517)  ■W  TWENTY-FIRST  AVE  300 
N  Clement.  Two-story  and  basement 
frame  dwelling. 

Owner Mrs.  Mary  A.  Donovan,  470 

Sanchez,    San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $1705 

(1518)  NO.  2299   SUTTER.     Alter  front 

Owner J.  J.  Keegan,  Premises. 

Architect  . .  .None. 

Day's  work.  COST.  $400 

(1519)  NO.  641  HAYES.  Alter  flat  and 
add  bath  and  toilet. 

Owner J.  and  M.  Silvey.  Premises. 

Architect  . .  -None. 

Contractor.. P.    J.    Durham,    1443      Fill- 
more,  San  Francisco. 

COST,    5400 

(i.i20)  B  SIXTEENTH  AVE  iiO  S 
Anza.  Two-story  and  basement  frame 
dwelling. 

Owner Fred     K.     Perry,  554     40th 

Ave.,   San   Francisco. 

Architect  ...None. 

Day's   work.  COST,    $1800 

(1521)  N  PERSIA  75  E  Moscow.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner Geo.   P.   Voight.      276      29th, 

San  Francisco, 
Architect  . .  .None. 
Day's    work.  COST.   $1800 

(1522)  NO.  322  BROADWAY.  Exca- 
vate and  alter  shop. 

Owner A.   Rossi   &   Co..  Premises. 

Architect  . .  .None. 

Day's    work.  COST.    $600 

(1)623)  NO.  1623  VALENCIA.  Move. 
alter  and  repair  dwelling. 


Owner Jlrs.   C.    R.   Price.   Premises. 

Architect  ...None. 

Contractor.. C.    C.    Bonde.    131    Richland 
Ave.,    San    Francisco. 

COST,    $700 


(1524  J  N  GOLDEN  GATE  AVE  43-4  E 
Pierce;  No.  14S4  Golden  Gale  Ave. 
Alterations  and  additions  to  Iwo- 
story  frame  building. 

Owner Mrs.   W.   H.    Dooley. 

Architect  ...None. 

Contractor.  .Anderson  &  Co..   1623  'E.iiy' 

San  Francisco. 
Filed   May   1.   '14.      Dated   Apr.   20,   'li. 

Framing    work    done $395 

Brown    coated    396 

Completed   and   accepted 396 

Usual     35     days 396 

TOTAL  COST,  $1583 
Bond,  none.  Limit,  36  days  after  May 
4.  Forfeit,  none.  Plans  and  specifica- 
tions  filed. 

11525)  EXPOSITION  SITE.  Heating, 
ventilating  and  gas  piping  for  Fes- 
tival Hall. 

Owner Panama-Paciflc  Interna- 
tional Exposition  Co..  Ser- 
vice Bldg..  S.   F. 

Architect  ..  .Robert    D.    Parquhar. 

Contractor.. Scott   Co.,    243   Minna.   S.   F. 

Filed   May   1,  '14.     Dated   Apr.   28.   '14. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL   COST,    $4519 

Bond,    $3000.      Surety.    National    Surety 

Co.      Limit.    200       days.       Forfeit,       $25. 

Plans   and    specifications    filed. 

(1526)  NW  TWENTY-FOURTH  AND 
Valencia  N  65xW  90  M  B  56.  Alter- 
ing and  repairing  two  stores. 

Owner Elizabeth    M.    Schenkel.    224 

Bartlett.   San   Francisco. 
Architect.  .  .Arthur   G.    Scholz,    839    Phe- 

lan   Bldg.,   San   Francisco. 
Contractor.. Currie    &    Currie,    1215    3rd 

Ave.,  San  Francisco. 
Filed  May  1,  '14.     Dated  Apr.   29.  '14. 

Completed    and    accepted $S50 

Balance    550    in    $50    installments 
monthly,   interest  at    7%  per   year 

TOTAL  COST.  $1100 
Bond.  $1000.  Sureties.  J.  W.  Schouten 
and  J.  H.  McCallum.  Limit.  40  days 
after  May  1.  Forfeit.  $5.  Plans  and 
specifications   filed. 

(1527)  E  TWENTY-FIRST  AVE  275  S 
Anza  S  25xE  120.  All  work  for  two- 
story   and    basement   frame   residence. 

Owner Mrs.       Lottie    E.       Hawton. 

1160  Vallejo.  San  Francisco 
Architect  .  .  .None. 
Contractor.. Leigh     &    Schultz,    330     8th 

Ave..  San  Francisco. 
Filed  May  1,  '14.     Dated  Apr.  29.  '14. 

Walls   up   and   roof   on $725 

Brown   coated    725 

Completed    and    accepted 725 

Usual   35   days 72o 

TOTAL  COST.  $2900 
Bond.  none.  Limit,  90  days.  Foi-feit. 
$1.      Plans   and   specifications   filed. 

(1528)  E  POWELL  bet  California  and 
Sacramento;  No.  830  Powell.  Holding 
up,  excavating,  cribbing,  general  re- 
pairs   on    lot. 

Owner M.    T.    Borneque. 

Architect  ...W.  H,  Crim  Jr..  425  Kear- 
ny. San  Francisco. 

Contractor.. D.  J.  &  T.  Sullivan.  1942 
Folsom.    San    Francisco. 

Filed  May  1,  '14.     Dated  Apr.  30,  '14, 


On   1st  of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  not  to  exceed  $2200 
Bond,  $1100.  Surety.  The  Aetna  Acci- 
dent &  Liabilit.v  Co.  Limit,  as  fast  as 
possible.  Forfeit,  none.  Plans  and 
specifications  filed. 

(1529)  NE  ARMY  &  GUERRERO  N 
26-6xE  80.  All  work  for  ttiree-story 
and  basement  apartment  building 
and  six-room  residence. 

Owner Julius      J.      Thlebaut,      861 

Folsom,    San    Francisco. 
Architect.  .  .Rousseau   &    Rou.sseau,   Mo- 

nadnock   Bldg..  S,   F. 
Contractor.  .John    Little,    1371    5th    Ave.. 

San  Francisco. 
Filed   May    1,   '14.      Dated   Apr.   30,   '14. 

Frame    up    $2725 

Brown    coated    2725 

Completed    and    accepted 2T25 

Usual    35    days 2725 

TOTAL  COST,  $10,900 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.     Plans  and  spceflcation?  filed. 

(1530)  NO.  44  FIFTH  AVE.  Repair 
wall  and  cement  stepts. 

Owner Heary     Darbow,     Premises. 

Architect  .  ..None. 

Contractor.  .Barrett  &  Hilp,  422  Sharon 
Bldg..     San     Francisco. 

COST,   $400 

(1531)  E  CONNECTICUT  50  N  18th. 
Two-story   frame  ofRce. 

Owner Jarvis  Steam  &   Elec.   Eng. 

Co.,  275  Connecticut,  S.  F. 
Architect  ..  .0.    E.    Evans.    2367    Mission. 

San  Francisco. 
Contractor.  .G.    Cavaglieri,    593    Potrero 

Ave..   San    Francisco. 

COST,   $650 

(1532)  E  MOSCOW  100  N  Persia.  One 
and  one-half-story  and  basement 
frame   dwelling. 

Owner Geo.     F.  Voight.     276   29th. 

San    Francisco. 
Architect  .  .  .None  . 
Day's   work.  COST,  $1800 

(1533)  S  FELTON  90  W  Hamilton. 
One-story  and  basement  frame  dwlg. 

Owner F.  Muzla,  61  Alvarado,  S,  F 

Architect  . .  ."None. 

Contractor.  .Carraro      Co.,    75C      Felton, 
San    Franciseco. 

COST,    $1600 

11534)  S  EIGHTEENTH  150  W  Penn- 
sylvania Ave.  Two-story  and  base- 
ment  frame    (4)    flats. 

Owner C.    F.    Adams,    305    Pennsyl- 
vania Ave.,   S.    F. 

Architect  ..  .H.     Bauman.     151     Dolores, 
San    Francisco. 

Contractor.  .E.    A.   Janssen.    929    Hearst 
Bldg..   San    Francisco. 

COST,  $5000 

11535)  E  LEE  AVE  100  N  Grafton. 
One-story  and  basement  frame  dwlg. 

Owner T.  Webb,  222  Raymond  Ave 

San    Francisco. 
Architect  .  .  .None. 
Contractor.   T.    H.   Parry.   222   Raymond 

Ave..   San   Francisco. 

COST,   $1350 

(1536)  S  ALVARADO  105  \X  Castro. 
One  and  one-iialf-story  and  base- 
ment frame  dwelling. 

Owner Nellie    Mullen.    Daly    City. 

Architect  ...None. 

Contractor.  .Chas.  H.  Mullen.  Daly  City. 
COST,    $2500 


BUILDING    AND   INDUSTRIAL   NEWS 

(1537)  N  O'FARRELL  91-6  E  Larkin 
E  46xN  137-6.  All  woi-k  except  light 
fixtures  (furnished  by  owner)  for 
two-story  and  part  basement  brick 
lodging  house. 

Owner Ellen    E.      Herrin,      Mutual 

Bank   Bldg.,  S.  F. 
Architect  ..  .W.   Jones  Cuthbertson,   328 
Montgomery.  San  Francisco 
Contractor.  .A.     Dahlberg,     3525     Sacra- 
mento.  San    Francisco. 
Filed   May   2,   '14.      Dated   Apr.   30,  '14. 
Walls  up   to   2nd   floor  joists.  .  $3053.43 

Brick    work     completed 305J.43 

Brown     coated     3053.43 

Completed    and    accepted 3053.43 

Usual    35    days 4071.28 

TOTAL  COST,  $16,285.00 
Bond,  none.  Limit,  112  days.  Forfeit. 
$10.      Plans   and    specifications    filed. 

(1538)  ON  EXPOSITION  SITE.  Con- 
crete, carpenter,  roofing,  mill,  paint- 
ing, glazing,  metal  work,  lath,  stucco 
galvanized  iron,  tin  and  gas  fitting 
for  two-story  building  known  as 
Indiana  State  Building. 

Owner Panama-Pacific     Exposition 

Commission     tor     State     of 
Indiana     (Wm.     P.     O'Neill. 


WedTi 


.\Iii 


1«H. 


Cha 


Architect  ...J.  T.  Johnson  &   Co. 
Contractor.  .Foster-Vogt      Co..      Sharon 

Bldg..   San   Francisco. 
Filed   May   2,   '14.     Dated   May    1,   '14. 

On    1st   day    of   each    month 75<Ji 

Usual    35    days 25% 

TOTAL  COST,  $20,597 
Bond,  none.  Limit,  6  months.  Forfeit. 
$100.      Plans    and    ipeciflcations    filed. 


(15391  E  COMMONWEALTH  AVE  445 
S  Euclid  Ave  E  155-0%  S  40-2%  sV 
159-1%  N  40.  All  work  tor  two- 
story  and  basement  frame  residence. 

Owner Sophie      C.      Qcrson,       1528 

Sutter.    San    Francisco. 
Architect  ..  .Chas.     C.    Frye,    20    Mont- 
gomery, San  Francisco. 
Contractor.  .Roberts    &    Woolfrey.    1245 

19th  Ave..  San  Francisco. 
Filed    May   2.   '14.      Dated  May   1.   '14. 

Frame    completed     $16S.'i 

Rougli  plaster  on  outside  and  in- 
side        1685 

Completed    and    aOcepted 1'690 

Usual   35   days 1690 

TOTAL  COST,  $6750 
Bond,  $3.'.75.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  9ii 
days.  Forfeit.  $5.  Plans  and  specifi- 
cations   filed. 


(1540)  E  TWENTY-FIRST  AVE  300 
S  Lincoln  Way.  All  work  for  one 
and  one-halt-story  and  basement 
frame   building. 

Owner Angelita    Lindsay.    1239    24th 

Ave.,    San    Francisco. 

Architect  ..  .Plans    by    Contractor. 

Contractor.  .McArthur   Bros..    1560    Fe... 
San    Francisco. 

Filed   May    2,   '14.      Dated   Apr.   30,   '14. 
Frame   up   and   roof   boards   on...$62.'j 
Plumbing  roughed  in  and  brown 

coated     625 

Completion    filed     625 

Usual    35    days 625 

TOTAL    COST.     $2500 

Bond.      $12.iO.        Surety.      Pacific      Coast 

Casualty    Co.      Limit,    60    days.      Forfeit, 

none.      Plans    and    specifications    filed. 

(1541)  EXPOSITION  SITE.  Erection 
of  Swedish   Building. 

Owner R.   Bernstrom  Commission- 


er   General    of    Sweden    to 
Panama-Pacific         Interna- 
tional  Exposition. 
Arcliitect  ...August  Nordin,  Mills  BlBg., 

San    Francisco. 
Contractor.  .Lange   &   Bergstrom,   Shar- 
on  Bldg.,   San    Francisco. 
Filed   May   2,   '14.      Dated   Apr.   27,   '14. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST.  $37,700 
Bond,  $18,850.  Surety,  The  Aetna  Ac- 
cident &  Liability  Co.  Limit.  Feb.  20, 
1915.  Forfeit,  $50.  Plans  and  speci- 
fications filed. 


COMPLETION  NOTICES. 

San  Francisco. 

Apr.  21,  1914— NW  MASONIC  AVE  & 
St.  Roses  W  60xN  65.  J  M  Lettich 
(Lessee)  to  Jaccjues  Narbebury.. 
April    20,    1914 

Apr.  25.  1914— N  MISSION  AND  NEW 
Montgomery  th  at  angle  NW  along 
NE  New  Montgomery  160-1%  to 
SE  Jessie  NE  138  SE  to  NW  Mis- 
sion     160    SW      143-10%.        Central 

Realty  Co   to  G  P  W  Jensen 

April    23.    1914 

Apr.  25,  1914— SE  VAN  NESS  AVE  & 
Bush  S  31xE  59.  Minnie  P  Shot- 
well  to  James  H  Pinkerton 

April    25,    1914 

Apr.  25,  1914 — SE  MUNICH  AND 
Amazon  90  on  Munich  and  25  on 
Amazon  Ave  Lot  10  Blk  45  Crocker 
Amazon  Tract.  G  Armanino  to  Joe 
Perasso April     3,     1914 

Apr.  25,  1914— LOT  13  Sub  of  Wester- 
ly %  of  Richmond  Blk  2952.  Pock- 
man  &  Co  to  whom  It  may  concern 
April    10,    1914 

Apr.  25,  1914— SW  FILLMORE  AND 
Filbert  W  lOOxS  35-6.  R  W  and 
Geo  H  Schmidt  to  M  M  FInlayson.  . 
April    21,    1914 

Apr.  27,  1914— NE  WASHINGTON  & 
Davis  N  120xE  70.  Davis  Street 
Realty  Co  to  L  Gilbertsen  and  F  A 
John Apr.  21  ,1914 

Apr.  27,  1914— NE  WASHINGTON  & 
Davis  N  120XB  70.  Davis  Street 
Realty  Co  to  Pacific  Rolling  Mill 
Co Apr.    21.    1914 

Apr.  27,  1914 — W  DELMAR  100  S 
Frederick   S   30xW  86-3.     Elizabeth 

S  Burling  to  George  Healing 

April  22,  1914 

Apr.  27.  1914— NE  WASHINGTON  & 
Davis  N  120xE  70.  Davis  Street 
Realty  Co  to  Stanquist  &  Forbes.  .  . 
April    21,    1914 

Apr.  27,  1914— E  TWENTY-SEVENTH 
Ave  220  S  Geary  S  25xE  120.  Geo 
P  and  wife  Lucy  L  Cleese  to  whom 
it  may  concern Apr.  24.   1914 

Apr.  28.  1914— S  CALIFORNIA  137-6 
E  Broderick  E  27-6xS  137-6.  W  F 
Roberts  to  Henry  Conrad. Apr  28,  1914 

Apr.  28,  1914— W  CAPP  185  N  22nd  N 
30xW  122-6.  William  F  Altwater  to 
L  G  Bergren  &  Son Apr.  27,   1914 

Apr.  28.  1914— NW  BUCHANAN  ANu 
Post  N  90xW  65.  J  K  Nakagawa 
Lessee,  to  Daniel  O'Neill. Apr  25.   1914 

Apr.  28.  1914— N  POST  137-6  E  Jones 
N  137-6  W  85  S  137-6  E  85.  Matilda 
Cerf  to  Clinton  Fireprooling  Co, 
Inc.  Apr.  24;  Spencer  Elevator  Co.. 
April   25,  1914 

Apr.  28,  1914— SE  MARKET  365  SW 
from  SW  Brady  SW  34  th  nearly  at 
right  angle  SW  124  m  or  I  and  In- 
tersecting NW  Stevenson  at  a  pt 
371  SW  Brady  NE  23  NW  124  m  or  1 


Carmc'l  Fallon  to  Wittmaii  Lyman  & 
Co April     T,,     11)14 

Apr.  29,  19H — E  WEBSTER,  bet. 
Sacramento  and  Clay.  Board  of 
Trustees  ot  Leland  Stanford  Jr  Uni- 
versity to'  Jas  H  Plnkerton 

April    24,    mil 

Apr.  29.  1914— S  CLEMENT  32-6  \r 
6th  Ave  W  26xS  100.  J  A  Allen  to 
W  W    Rednall Apr.    2S,    19H 

Apr.  29,  19H— SW  POST  &  POWELL 
W  137-6  S  63-6  E  69-7  N  6  —  G  E 
67-n  W  57.  Croceker  Hotel  Co  to 
Colusa   Sandstone   Co....Api',   20,    1914 

Apr.  29,  1914— SE  MARKET  3G5  SW 
Brady  SW  34  SW  124  m  or  1  NE  2:1 
NW  124  m  or  1.  Carmel  Fallon  to 
Otis  Elevator  Co Apr.  2S,   I'.iu 

Apr.  29,  1914— S  LAWTON  45  W  lltli 
Ave   W    25xS    100.      Lucy    D    O'Brien 

.  to  whom  it  may  concern. Apr.  29.  1914 

Apr.    29,    1914— E   EIGHTH   AVE    56   N 


nriLniNG  and  iNnrsi'ui.M.  nivw-' 

Co  vs  John  Sullivan  and  A  W   Bur- 
nett      $43.07 

Apr.  30.  1914— E  BRYANT  143  N  21st 
N  25xB  100,  G  Triflletti  vs  Ray  J 
Ritchie    S47S 


OAKLAND  AND  ALAMEDA 
COUNTY. 


Lawto 


F    W 


etz    to 


Join 


Binel   Co April    20,    lill  1 

Apr.  30,  1914— E  FORTY-SIXTH  AVE 
lOO  S  Cabrillo.  Ernest  E  Ryder  to 
whom    it    may   concern.  .  Apr.    30,    1914 

Apr.  30,  1914 — E  TWENTY-SECOND 
Ave    300    N    Clement    25x120.      M    F 

Nolan  to  whom  it  may  concern 

April    24,    1914 

Apr,  30,  1914 — W  NINTH  AVE  300  N 
"C"  N  50xW  100.  Samuel  Wein- 
stein  to  Lacey  Bros,  H  Williams, 
American  Elec  &  Eng  Co  and  Bar- 
man Bros>  Apr,   28,  1914 

Apr,  30  ,1914— W  BELVEDERE 
100-10%  N  Carmel  N  25-0%  W  par- 
allel with  N  Carmel  96-S%  S  par- 
allel with  E  Cole  25-1  E  parallel 
with  Carmel  96-7%.  Andrew  Lyon 
to  whom  it  may  concern.  .  Apr.  29,  '14 

Apr.  30,  1914 — W  WHITNEY  400  S 
30th  S  25x125.  Charles  G  Anderson 
to  Charles   G  Anderson .  .Apr.   29,  1914 

Apr.  30.  1914— SW  CONCORD  90  NW 
Morse  SW  30x90.  Gust  Malllard  to 
Charles    Anderson Apr.    26,    1914 

Apr,  30,  1914 — S  LINCOLN  WAY  58-6 
E  4th  Ave  E  26xS  95.     John  S  Pur- 


ell 


vho 


nay 


.Apr 


1914 


LIENS   FILED. 

San  Francisco. 

Apr.  23,  1914 — N  O'FARELL  SO  W 
Devlsadero  W  195  N  137-6  E  150  S 
25  B  25  S  25  E  20  S  87-6.  Fibre- 
stone  &  Roofing  Co  vs  The  Young 
&  Swain  Baking  Co,  Geo  A  Burch, 
Victor  Hoffman  (as  Burch  &  Hoff- 
man   Co)     $893 

Apr,  27,  1914— NE  FULTON  AND 
Parker  Ave  E  175xN  275.  Nephl 
Plaster  &  Mtg  Co  vs  The  President 
&  Board  of  Trustees  of  St.  Ignatius 
College    t5SS.30 

Apr.  27,  1914— S  ANZA  29-1  E  24th 
Ave  S  lOOxE  25.  Wm  H  Meyers  vs 
D  H  Cameron,  Agt  for  Eva  Hughes 
(wt   Jno    E) $58 

Apr.  28,  1914— S  HILL  330-5  W  Church 
W  25xS  114.  Joseph  G  Gallagher 
vs  William  J  Gullfoyle $31 

Apr.  30,  1914— LOT  56  Gift  Map  No.  3. 
The  Greater  City  Lumber  Co  v's 
Nels   P   and   Anna   Pauhlson ..  .$587.95 

Apr.  30,  1914— SE  PINE  &  LEAVBN- 
Worth  E  37-6xS  87-6.  San  Fran- 
cisco Metal  Stamping  &  Corrugat- 
ing Co  vs  Theodore  E  Rults  and 
Louis  Helpner  (as  Heipner  Sheet 
Metal    Works     $53.40 

Apr.  30,  1914— E  VALENCIA  34-5  N 
S4lh  E  H7-6XN  25,    Mission  Lumber 


APARTMENT    HOUSE— 2    si 

;orv      and 

base,    frame.      Cost    n< 

ot    stated 

.      Berke- 

ley,  Alameda  Co.,  Cal 

.     Architect,   none. 

Owner,    D,    E,    Blgelo 

w,    2333 

Channing 

Way,  Berkeley.     The 

building 

has  been 

designed    to    contain 

24    roon 

is,    which 

will    be    erected    on 

the    north    side    of 

Channing  Way  west 

ot  Dana. 

Inteftor 

finish  will  be  of  pine 

and  red' 

kvood  wiTi 

some   oak   Hoors.     Th 

ere  will 

be  a  cen- 

tral  healing  system  ; 

and  wall 

beds.  All 

apartments    will      lia 

ve      privi 

ite      bath 

rooms,      A    hot    water 

'   system 

will   also 

be    Installed,       Bath 

rooms    ' 

will    have 

lilo    wainscot    and    c 

■omposlti 

on     floors. 

Exterior    of    the    building    will    be    cov- 

ered   with    cement     plaster      i 

)n      metal 

lath.      Plans    are    con 

nplete    ai 

Id    in    the 

hands    of    the    owner 

who    wi 

11    do    the 

work   by  Day  Labor. 

GARAGE — 2    story 

and    ba 

se,    brick. 

$10,000.  Oakland,  Cal, 

Architi 

ect,    Fred- 

crick    Soderberg,    Un 

ion       Ban 

ik      Bldg., 

Oakland.      Owner,    \V 

.    H.    Ore 

uner.   The 

building   will   be   erei 

?ted   at   the   corner 

of    Brook    and    Broadway    and       ill    oe 

used    as    a    commeri 

:ial     gara 

ige.       The 

building    will    cover 

an    area 

of    59    by 

100  feet.     There  will 

be  a  cen 

iient  floor. 

steel    root    trusss    an 

id    metal 

window 

ash 


nd    fran 


flnish 


e  of  pine  throughout.  Special  gas 
ne  storage  tanks  are  specified.  E 
erlor  will  be  faced  with  cement  pla 
er.  Plans  are  complete  and  flgur 
re  being  taken.  All  parts  of  the  woi 
I'ill  be  segregated. 

LODGE  HALL— 2  story  and  ba; 
oncrete  and  frame.  $15,000,  Llvermoi 


Kohl     Bldg. 


■chitect,  Henry  H. 
S.  F.  Owners. 
Hall    Association. 


Alamedi 
Meyers. 

Livermore  Fori 
The  building  will  have  reinforced  con- 
crete walls  and  frame  interior  con- 
struction. There  will  be  several  lodge 
rooms,  ball  room  and  auditorium,  be- 
sides the  offlces  of  the  organization. 
Interior  flnish  will  be  of  pine  with  a 
maple  floor  in  the  ball  room.  Plans 
provide  for  a  central  heating  system. 
Exterior  will  be  finished  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are   now  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000,  Berkeley,  Alameda  Co,. 
Cal,  Architect,  Leonard  H.  Ford,  2136 
Center   street,   Berkeley,     Owner,   Caro- 


The  hi 
ont    Tr 


vill  be 
nd    hai 


be 


designed  to  coi 
and  sleeping  e 
finished  in  pine 
veneer,  Hardv 
in  the  principa 
furnace  lieat  £ 
Mantels  will  bi 
water    heater 


vill   be   used 


installed.     Bath 


positlo 


ill  ha 
flooi 


tile 
Bxte 


iscot  at 
of    the 


ell- 


ing  will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
ind   figures   are    being   taken. 

RESIDENCE  —  2  story  and  base. 
Erame.  Cost  not  stated.  Berkeley, 
Alameda  Co..  Cal.  Architect.  Charles 
H.  Bebb,  Denny  Bldg,,  Seattle,  Own- 
er,   Mrs.    Annie    H.    Lewis.      The    house 


will  I.e  erected  in  Claleinont  I'ark  un 
lot  7.  block  5.  and  has  been  designed 
to  contain  eight  rooms,  two  baths  anu 
sleeping  porch.  Interior  flnish  will  he 
of  pine  and  hardwood.  Hardwood 
floors  will  be  used  in  (he  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fii-e 
places.  Mantels  will  be  of  tile  and 
bilck.  Automatic  water  heaters  will 
be  installed.  Bath  rooms  will  have  tile 
floors  and  wainscot  and  will  be 
equipped  with  showers.  Exterior  ot 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  have  been 
revised  and  new  figures  are  being 
taken. 

FRATERNITY  HOUSE— 2  story  and 
base,  frame.  Cost  not  stated.  Berke- 
ley, Alameda  Co,,  Cal.  Architect,  W, 
H.  Ratcliff,  Jr„  First  National  Bank 
Bldg..  Berkeley.  Owners,  Delta  Chi 
Chapter  House  Association,  Inc,  The 
building,  designed  for  a  large  resi- 
dence, will  be  erected  on  lots  6  and  7 
in  the  Simons  property.  There  will  be 
in  the  neighborhood  of  20  rooms  and  a 
number  ot  baths.  Plans  provide  for 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  ot  tile  and  brick.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot and  will  be  equipped  with  show- 
ers. Automatic  water  heaters  will  be 
installed.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  now  being 
RESiDBNCB  —  2  story  and  base, 
frame.  $4,000,  Berkeley,  Alameda  Co.. 
Cal.  Architect,  none.  Owner,  B.  B. 
Spitls,  2154  Ashby  street,  Berkeley, 
The  dwelling  will  be  erected  on  Indian 
Park  near  San  Diego  street,  and  Has 
been  designed  to  contain  six  rooms  and 
bath.  Interior  flnish  will  be  of  pine 
and  hardwood  with  oak  floors  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  open  flre 
places  and  tile  mantels.  Furnace  heat 
is  also  speclfled.  Bath  room  will  have 
tile  wainscot  and  composition  floor. 
An  automatic  water  heater  is  speclfled. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  ot  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Ownei&.'D.  S. 
Glover,  2445  Webster  street,  Berkeley. 
The  house  has  been  designed  for  a  ten- 
room  ilwelling  and  will  be  erected  on 
the  north  side  of  Webster  street  west 
of  Regent.  Interior  will  be  finished  In 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  open  fire  places  and  tile 
mantels.  Bath  room  and  kitchen  will 
have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement,  plaster  on  metal  lath. 
PliuLs  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Da>-  Labor.  Materials  are  now  being 
purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $20,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  Henry  Gutterson,  SO 
Post  street,  S.  F.  Owners,  Delta  Kappa 
Epsilon  Chapter  House  Association, 
The  building  will  be  erected  at  the  foot 
of  Piedmont  avenue  and.  has  been  de- 
signed   similar   to     a     large   residence. 
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Ue.l.i 


silu.' 


.\la 


19H. 


There  will  be  ii: 
twenty  rooms  a. 
terior  nnisJi  will 
wood.  Hardwoo 
In  the  principal 
tor  furnace  lieat 
Mantels  will  be 


:  e  nelfe'lilu.rhoud  of 
several  baths.  In- 
e  of  pine  and  haru- 
floors  will  be  used 
oms.  Plans  provide 
nd  open  fire  places, 
tile   or  brick.     Bath 


Only   prel 
pared    an. 


II  have  tile  floors  and  wain- 
will  be  equipped  witli  show- 
rior  of  the  house  will  be  cov- 
plaster  on  metal  lath 
plans  have  been  pre- 
■uction    will 


be 


nths 


Bids  On  University 
Farm  Work  Opened. 

lleeenlH  of  the  I  nlver-tily  of  California 

Oi)eii     Bida       for    T«o-«tory       Brieli 

Buiiiline  nt   Dnvlsi. 


Regents  of  the  University  of  Califor- 
nia opened' bids  on  April  30th  for  con- 
structing a  two-story  brick  and  steel 
class  room  building.  90x152  feet,  which 
is  to  be  erected  at  the  University  Farm 
at  Davis.  Yolo  County.  The  structure 
was  designed  by  Architects  Cunning- 
ham &  Politeo.  First  National  Bank 
Bldg..  San  Francisco.  Eighteen  sets  of 
figures  were  submitted,  the  lowest  by 
.1.  W.  Carr  of  this  city  at  J47.340.  No 
contract  has  been  awarded. 

Following  is  a  complete  list  of  the 
bids  as  opened: 

CliiMN    Room    BuilfUng    at    DuvIb. 

W.     \V.     Hayes $54.97.. 

W.     A.    Newsom 49,977 

.T.     \V.    Carr 47,340 

A.     H.     Wilhelm 53,883 

Peichacrt    &    Ambrose 61.969 

Caldwell    &    Co 53,355 

Pringle.   Dunn   &   Co 54,950 

McGillivray    Constr.    Co 55.890 

E.     W.    Book 39.874 

H.    A.    Klyce 56,985 

Boyd,    Kerr    &    McLean 50.995 

D.    J.    DutCy 55,067 

H.    J.    Klenck 55,2'.0 

Carnahan   &   Mulford 52,389 

H.    S.    Williams 51.215 

O.    F.    Fischer 51.990 

William    Bruce    57.417 

J.    Kuykendall     54,978 


No. 

1065 
1066 
1068 
1069 
1070 
1071 
1072 


1080 
1081 
1082 
1083 
1084 
1085 
1086 
10S9 
1091 
1092 
11-03 
1104 
1105 
1106 
1107 
1108 
1109 
1110 
nil 
1115 


Building  Contracts   Awarded. 
OaUand. 

Owner  Contractor       J 

Lowry     Saxton 

Boschine     Silva 

Ptrang    Pfrang 

Same     Same 

Bischoft    Bischoff 

Wilson    Hedeen 

Coward     Coward 

Cal   Pottery    Owner 

Mocker    Hambleton 

Pinal    Oil    Pinal    Oil 

Mangini     Legault 

Sweeney     Bartlett 

Fuller     Chase 

Zerweck     Zerweck 

James     .,     James 

gelger     Schnebly 

Crestello     Peroua 

Martin Crow 

Graham     Whalin 

Mangini     Legault 

Moore    Moore 

Young    Young 

Larmer    Larmer 

Rodrige    Rodrige 

Cooke     Almquist 

Plymouth    Ch     Artlett 

Key   Route    Baccus 

Reed     Barton 

Davis     Johnson 

Boj;-<?n  Sorenson 

Moller  Olsen 


300O 
24S0 
2600 


22(ro 
2200 
2000 


40000 
4623 
6300 
400 


Ills 


11 1 9  Tavl-or    Taylor  400 

1120  Mvers    Kumdues  1600 

1136  Key   Route    Owner  loOO 

1137  Same     Same  2200 

113S     Same     Same  1800 

1139  Same     Same  80O 

1140  Biondi     Amoroso  1200 

1141  Hoftschneider     Owner  1000 

1142  Davis     Johnson  330 

1143  Giani     Grimmins  1600 

1144  Tesio     Baughman  2500 

1145  Dunn     Schnebly  8157 

(1065)      NO.    4252    TERRACE,      Oakland. 
Alterations. 

Owner R.  Lowry.   Premises. 

Architect  . .  .None. 

Contractor.  .E.    Saxton.      4257      Terrace. 
Oakland. 

COST.  $500 


1 1066) 

N 

SIXTY 

FIFTH 

2- 

0   E  Herz 

og 

Oakl 

ind 

One- 

.  .Ante 

Oakla 

toi 
nd. 

y   4- 
Bos 

hi 

3m   d« 
ne.    71 

Ig- 

.Architect  . 

..None 

Contra 

toi 

..Silva 

* 

Luza 

ne 

2S6!i 

Po 

d. 

Oakland. 

COST. 

$11 

T.i 

(1068)      S      THIRTY-FOURTH      150 
Grove.   Oakland.        One-story      5-ro< 
dwelling. 

Owner C.   J.      Pfrang.   54S7     Clai 

mont  A\e..  Oakland. 

Architect  ...None. 

Day's    work-  COST.    23 


00 


(1069)  S  KALES  AVE  25  E  College 
Ave.,  Oakland.   One-story  5-room  dwlg 

Owner C.J.      Pfrang,   5487     Clare- 

mont  Ave..  Oakland. 
Architect   .  .  .None. 
Day's   work.  C(3ST.    2500 

(1076)  SE  FLORIA  AND  .\UBURN 
Ave..  Oakland.  One  and  one-half- 
story    6-room    dwelling. 

Owner Jno.    A.    Bischoft,    551    Crof- 

ton  Ave.,  Oakland. 

Architect  .  .  .None. 

Day's  work.  COST.   $2500 


(1071)      NO.  2126  FORTY-EIGHTH  AVE 
Oakland.     Addition. 

Owner J.    E.    Wilson,   Premises. 

Architect  . .  .None. 

Contractor.  .O.      C.   Hedeen,      2153      4Stii 
Ave.,  Oakland. 

COST.    $150 


(1072)  S  SHAFTER  AVE  440  W  Pryal. 
Oakland.      One-story   6-room   dwelling 

Owner J.    Coward.    6081    Claremont 

Ave..  Oakland. 
Architect  .  .  .None. 
Day's   work.  COST.   $2500 

(1073)  S  E-TWELFTH  150  W  Park 
Ave..  Oakand.     Addition. 

Owner Cal.    Pottery    Co..    Premises. 

.■\rchitect  .  .  .None. 

Day's  work.  COST,   $1500 

(1077)  W  HADDON  ROAD  &  ATHOL 
Ave..  Oakland.  One  and  one-half- 
story   6-room   dwelling. 

Owner Ralph  Stocker,  Cr  Stocker- 

Holland   Co.,   414    13th.   Okd. 
Architect  . .  .None. 

Contractor.  .Fred   Hambleton.    575   43rd 
Oakland. 

COST.    $3500 

(1080)  &«'  'LIVIX,GSTON  &  SHELL 
.Mound.  Oakland.  Four  concrete  tank 
foundations. 

Owner Pinal  Dome  Oil  Co..  Prem. 

Architect  . .  .None. 

Day's  work.  COST,   $-1110 


(!ilsl)      \v     UEST    167    S    Apsar,    Oak- 
land.     One-story    5-room   dwelling. 
Owner Antonio  Mangini,   429  Mar- 
ket,  Oakland. 
Architect. .  .None. 
Contractor.  .Oliver   Legault,   3136   West, 
Oakland. 

COST.   $220( 

(I0S2)  NO.  1317  LINDEN,  Oakland 
Alterations. 

Owner Mrs.  Sweeny.  Premises. 

-Architect  .  .  .None. 

Contractor.. J.  M.  Bartlett,  1706  Parker 

Oakland.  COST,    $«00 

(1 083)  S  DELAWARE  200  W  Maple 
Ave..  Oakland.  One  and  one-hal(- 
story    7-room    dwelling. 

Owner H.     M.     Fuller,     1444     79th 

Ave..  Oakland. 
Architect. .  .None. 
Contractor.. A.  B.  Chase.  1521  79th  Ave 

Oakland. 

COST.    $300(1 

(1084)  N   E-FOURTEENTH   SO   W   S8th 
Ave..    Oakland.        Two-story      9-r 
dwelling. 

Owner Walter  Zerveck.  SSIS  G  St., 

Oakland. 


-No 


Day' 


COST.    $2450 


(1085)  W  BEVERLY  AVE  SO  N  Fair- 
burn,  Oakland.  One  and  one-half- 
story   6-room   dwelling. 

Owner Winnlfred    M.    James,    3219 

Beverly  Ave..  Oakland. 

Architect  .  .  .None. 

Contractor.  .Robert       R.      James,       3219 
Beverly  Ave..  Oakland. 

COST.   $2500 

(1086)  S  FOURTEENTH  150  W  Broad- 
way. Oakland.     Alterations. 

Owner Delger  Estate. 

Architect  . .  .None. 

Contractor.  .Schnebly,      Hoslrawser 
Pedgrift.    6th     &    Jacks 
Oakland.  COST,   $750 

(10S9)      NO.     707     WASHINGTON.    Oak- 
land.     Alterations. 
Owner Crestetto    Bros..    425    Clay, 

Oakland. 
Architect  . .  .None. 
Contractor.  .John      Perona. 

Oakland. 


,       674       19th, 
COST,    $15 


(1031)      E   SHATTUCK  AVE   38   N   54th, 
Oakland.      Two-story    8-room    flats, 

Owner Maria  G.  Martin.  Oakland.  « 

Architect  ...None.  S 

Contractor.  .J.  W.  Crow.  511   56th.  Okd.  ♦■ 

COST,  $2300; 


(1092)  PTN  LOTS  10  AND  11  Pied- 
mont Springs  Tract,  Piedmont.  All 
work  for  two-story  and  basement 
frame   dwelling   and   garage. 

Owner Ida        Goodridge       Graham, 

Oakland. 

Architect  ...Albert   Farr,    68   Post,   S.   F. 

Contractor.  .W.       E.       Whalin,       Bacon 
Bldg..  Oakland. 

Filed  Apr.  29.  '14.     Dated  Apr.  28,  '14. 

2nd  story  Joists  in  place $1000 

Ready    for    plaster 1300 

Plaster   completed    15OO 

Sash    glazed,    doors    set    and    50% 

interior    finish    on   ground 1300 

Stairs   completed.    S0%  mill   work 
completed  and  finish  plumbing  on 

ground     1300 

Completed   and  accepted 1360 


Wednesday,      May       6.       1911. 

3«  d>>y«  after 25S0 

TOTAL  COST,  $10,350 
Bond,  ?ril75.  Surety,  Fidelity  &  De- 
Co.  Limit.  90  days,  Porfeit.  $5. 
Plans   and   specifications    filed. 

(1103  1      W   WEST   167.17   N  Apgai    X    Zl 
W     116.61,    Oakland.       All    worli     for 
ne-slory    5-room    dwelling, 
ner Antonio  Mangini,   129   Mar- 
ket,   Oakland, 
liitect  . ,  .None. 
Contractor.  .Oliver   Legault,    3136    West, 

Oakland. 
Piled  Apr.  29,  '14,     Dated  Apr.   2S,   'U, 

me    up    I, 

wn    coated    'i 

npleted     ■, 

Usual     35     days i, 

TOTAL  COST.  |22nii 
Bond,  none.  Limit.  70  days.  Forf.-it 
hone.     Plans  and  speciflcations  Bled, 

JllOl)      N    BROOKDALB      130    E      Ueii- 
\    wick.      Oakland.        One-story      5-ruc.m 

illing. 

bwner R.      B.    Moore.    1751     Broad- 
way, Oakland, 
f^rchitect  .  .  .  None. 
bay's    work.  COST,    ?220.i 

(11051  S  FIFTY-NINTH  340  W  Dover, 
Oakland,     One-story  3-room   dwlg. 

bwner Jas.   H,   Young,    702  Aileen, 

Oakland. 
tect  .,  ,None, 
Day's   work.  COST,    J2iiull 

(11061      W  HADDON  ROAD  380  N  Cliri- 

)n  Ave.,  Oakland.     One  and  one-half- 

Lory    6-room   dwelling. 

ner Ed.    Larmer.       ■170       Boule- 
vard  Ti'ay,   Oakland. 

hitect  .  ,  .None, 
bay's   work.  COST,  $2ri(lu 

107)  E  FORTY-EIGHTH  AVE  226  N 
E-14th,  Oakland.  One-story  6-room 
dwelling. 

vner J.    Rodrige,    1109    -17111    .\vc. 

Oakland, 
-chitect  .  ..None, 
ly's    work.  COST,    $1200 

lOSi      N    FIFTIETH      ISO      B    Shatter 
;    Ave..      Oakland.        One-story      5-room 

dwelling. 

pwner J.  G.  Cooke. 

flrcliitett  .  .  .None. 

Contractor.  .A.    W.    Almuui.st,    161    13rd, 

!  Oakland,  COST,  $1977, 

*1109)  E  HCWE  300  N  .Moss  Ave.. 
Oakland.  Three-story  15-ronm  frame 
and  lirick  veneer  church. 

[pwner Plymouth       Congregational 

Church,  Piedmont  Ave.  and 
Laurel,  Oakland, 
chitect  ...Wm.  Knowles,  Central   Bk, 

BIdg.,  Oakland, 
ntractor.  .Arthur  Arlett.  Dalziel  Bldg 
Oakland. 

COST,    $10,000 

llnm  SW  TWENTY-SECOND  AND 
Crc.ve,  Oakland.  Excavation,  con- 
crete foundations  for  three-story  and 
basement  Class  ''C"  office  building. 

Owner San       Francisco  -  Oakland 

Terminal    Railways,    Syndi- 
cate  Bldg..   Oakland. 
Architect  ...Milwain  Bros.,   Delger  Bldg 

Oakland, 
Contractor.  ,Baccus     &     Kennedy,     520 

Oakland  Ave.,  Oakland. 
Piled  Apr.  29.  '14.     Dated  Apr.  27,  '14. 
Tiifsdav  of  each   week 75% 
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Usual  3d  days 25% 

TOTAL  COST,  $4  623 
Bond,  $2312.  Surety,  Southwestern 
Surety  Insurance  Co.  Lilmlt,  30  days. 
Forfeit,  $50.  Plans  and  speciflcations 
Hied. 


(IIII)  LOT  22  Map  Craig  Property, 
Piedmont,  All  work  for  two-story 
and  basement  frame  dwelling. 

Owner Rosa  Maud   Reed. 

Architect  ..  .Claude   B.    Barton,   .Security 

Bank  Bldg.,  Oakland. 
Contractor.  .C.  B.  Barton. 
Filed  Apr.   30,  '14.     Dated  Apr.  2S.  '14, 

Frame    up    and    rafters    set $1600 

Rough    plumbing    completed    and 

1st  interior  coat  plaster  on ICiiO 

Ready  for  painter 160(; 

10   days    after Balance 

TOTAL  COST,  $6300 
Bond,  $3150,  Surety.  Fidelity  &  De- 
posit Co.  Limit,  ,  100  days.  Forfeit. 
$5.     Plans  and   specifications  tiled. 


(1115)      No.       682       TWENTY-EIGHTH, 
Oakland,      Alterations. 

Owner B.      Davis,      925      Harrison, 

Oakland. 
Architect  . .  .None. 

Contractor.  .O.  Johnson.  561  44th.  Okd. 
COST,   $400 


(1116)      SB    SEVENTH     &      WASHING- 
ton,  Oakland.     Sidewalk  alterations. 

Owner —   Bowen. 

Architect  .  .  .None. 

Contractor.  ..I.     R.    Sorenson.     172     Moss 
Ave.,    Oakland. 

COST,    $600 


(I117I     N   JOHN      50    w      Mjntgomery, 
Oakland,       One-story     5-room     dwlg. 

Owner P.      G.    Mollcr.      IS5      John. 

Oakland, 
Architect  ,..None. 

Contractor.  .0.     B.     Olsen,     4351     Howe. 
Oakland. 

COST.     $1600 


(1118)  B  BROADWAY  165  .S  Brook, 
Oakland.  One-story  brick  and  frame 
automobile  sales  building. 

Owner W.    M.    Greuner,    414    14th, 

Oakland, 
Arcliitect  .  ,  .Fred        Soderberg,      Union 

Savings  Bank  Bldg..  Okd. 
Day's   work.  COST.   $15,000 

111191  NO.  439  WALSWORTH,  Oak- 
land.    Alterations. 

Owner G.   Taylor.  Premises. 

Architect  . .  .None. 

Day's   work.  COST.    $100 

11120)  E  EIGHTY-THIRD  AVE  300  N 
E-14th.  Oakland.  One-story  5-room 
dwelling. 

Owner Mrs.    Jos.      P.    Myers,      1610 

85th   Ave.,   Oakland, 
Architect  ..  .None. 

Contractor.  .Frank   Kumdrus,    2200    90th 
Ave.,    Oakland. 

COST.   $1600 

(1136)  W  HOLLIS  235  S  Yerba  Buena 
Ave.,  Oakland.     Boiler  house. 

Owner San       Francisco,       Oakland 

Terminal  R  R,  1440  Broad- 
way, Oakland, 

Architect  . .  ,iNone. 

Day's  -work.  COST,  $1000 

(1137)  THREE  MATERIAL  BUNKERS 
on  above. 

Day's    work.  COST,    $2200 


29 

(113S)      TvVO  ASPHALT  .MIXlNll 

plants  on  above. 
Day's  work.  COST,  $1800 

(1130)      .MACHINE   SHED   ON    ABOVE, 
Day's  work,  COST,  $800 

(1140)  NO.  918  FIFTH,  Oakland,  Fire 
repairs. 

Owner S.   Biondi   &   A.   Garuardcili, 

Premises, 

Arcliitect  . .  .None   . 

Contractor.. F.   A.   Amoroso.    1216   Kear- 
ny, San  Francisco. 

CO.ST,   $1200 

(1141)  NW  E-TWELFTH  AND  13T.i 
A\K..   Oakland,      Alterations. 

uwner Wm,      Hoffschneider,       173s 

34th   Ave.,  Oakland. 
Architect  . .  .None. 
Day's  work.  COST,   JIOlMl 

111121  NO.  682  TWENTY-EIGHTH 
Oakland.     Raising  and  altering  dwlg. 

Owner Ernest   Davis,    Oakland. 

Architect  . .  .None. 

Contractor.  .O.    Johnson.    Oakland. 

Filed   May  2,  '14,     Dated  Apr,  29,  '14. 

One-halt  completed    $150 

Completed     ISO 

TOTAL   COST,    $33(i 

Bond,    none.      Limit,    60    days.      Forfeit. 

••   ne.     Plans  on'y  filed. 

(1143)  50  N  OF  THIRTY-SECOND  ST. 
beginning  line  N  25xW  100,  (as  filed), 
Oakland.  All  work  except  sidewalks 
for  one-story  5-room  dwelling. 

Owner Joe      Giani,      3459      Haven, 

Oakland. 

Architect  .  .  .None, 

Contractor,  .J,    Qrimmlns    and    E    Cole- 
man,   3133    Magnolia,    Okd. 

Filed  May  2,  '14.     Dated  May  2,  '14, 

Frame    up    '4 

1st  coat  plaster  on M 

2nd   day  of  July *4 

Usual     35     days Vt 

TOTAL  COST,    $1600 

Bond,    none.      Limit,    60    days.      Forfeit. 

none.      Plans    and    specifications,    none. 

(1114  1  LOT  23  BLK  2097  Map  Alden 
Tract,  Oakland.  All  work  for  one- 
story  and  basement  five-room  dwell- 
ing. 

llwner Angelo    Tesio.    1128    Broad- 
way,  Oakland. 

Architect  .  .  ,None. 

Contractor.. J.    W.    Baughman.    1627    5tb 
Ave.,   Oakland. 

Filed    May    2,    '14,      Dated    May    2,    '14. 

Frame    up    $   750 

Completed    and    accepted 75.> 

Usual    35    days 1000 

TOTAL  COST.    $2500 

Bond.    none.      Limit,    70    days.      Forfeit, 

none.      Plans    and    specifications    filed. 

111151    XE   BBLLEVUE  AVE   292.25   NW 
Van    Buren    Ave    NW    100    NE    123    SE 
100    SW    125.    Oakland.      All    work    for 
two-story  and  basement  frame  dwlg. 
Owner Misses    Mary    T.    and    Mar- 
garet     C.    Dunn.    540      24th. 
Oakland. 
.Architect  ...Chas.  F.   Mau,   Macdonougli 

Bldg.,  Oakland, 
Contractor.  .Schnebly,      Hostrawser      & 
Pedgritt       6th  and  .lackson 
Oakland, 
Filed    May    2,   '14.      Dated    Apr.    27,   '14. 

Frnme     up     $100" 

Enclosed    and    roof    on lOOO 

1st   coat    plaster   on H'"0 


EVILI.;.^   -iND   iNDLSTKIAL  NEW.i 


Get  it  from  Bacon. 

The  Blocks  that  were 
used  for  moving  the 
Commercial  High 
School  Building  were 
furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMENT. 


Telephone  Sutter  1 675 


38-40  NATOMA  ST.,  S.  F. 


sm 


Structural  Steel 
Contractors 

Works  at 

HARRISON!  SX., 

bet.  8th  &  9th 

San  pranclsco 

Telephone  \4arKel  337 


Kf 


Completed    and    accepted ill- 
Usual    35    days 2040 

TOTAL  COST.  J8157 
Uond.  $10SO.  Surety.  Southwestern 
.Surety  Insuranee  Co.  Limit.  ISO  days. 
Forfeit,  none.  Plans  and  speeiflcations 
tiled. 

• 

Uuililiiii.'   Contracts    .Iwardod. 

Berkeley. 

K<>.  Onnrr                      Conlr-nrtor  Amt. 

luCT  Dryant     Crane  :;."iOli 

1074  mgelow     Bigelow  5IJ0I] 

1075  Cutliill     Button  .".000 

1076  Glover     Glover  300" 

107S  Bpiseopal     Bisliop .  .Knislll  2200 

1079  Knlpi^eliild    Sullivan  'STr, 

1087  Peters     Sheridan  5"" 

loss  Peters     Sheridan  2663 

1090  Broderick     Peake  1^50 

1093Elston    Cal    Marble  562 

lOg'l  Same    Cap    Elec  222S 

1095  Same     Watts  2876 

1096  Same     Fraureder  1527 

1097  Same     Makin  10350 

1098  Same     Zellnskv  3282 

1099  Same    Okd    Mantel  14?- 

lion  Elston     McKibben  1125 

1101  Same     Fuller  979 

1102  Slier     Franks  2320 

1112  Wescott     Nickerson  1000 


im 


file 


Liv 


eger 


400 
400 


Contractor.  .Frank    Button,    1625    Shat 
tuck   Ave..   Berkeley. 

COST.   $500 

11076)      N    WEBSTER    100     W     Regent 
Berkeley.      Two-story    10-room    i; 

Owner D.  S.  Glover,  2445  Webstei 

Berkeley. 
-Architect  ..  .None. 
Uay's  work.  COST.   }30U 

I107S)      NO.       2629     HASTE.       Berkelej 
AU  work  for  two-story  frame   h 

Owner Prjotestant       Episco 

Bishop    of    California. 


1121  Wolbold     KoUmer 

1122  Texdahl     Texdahi  950 

1123  Janson     Janson  600 

1124  Peake     Patrick  2000 

(I0C7)  M  HILLCOURT  150  S  liiiena 
Vista  and  Le  Roy,  Berkeley.  One  and 
one-half-story    6-room   dwelling. 

Owner H.  C.  Bryant. 

Architect  .  .  .None. 

Contl-actor.  .C.      B.    Crane,    2095      Cedar, 
Berkeley. 

CO.'iT,    %::,! 

(1074  1  N  CH.\NNIXG  315  \V  Dana, 
Berkeley.  Alter  dweliinK  into  two- 
story    24 -room  apartments. 

Owner D.    B.    Bigelow.    2333    Clian- 

ning  Way,   Berkeley. 

Architect  .  .  .None. 

Day's  work.  COST,  J:,noo 


10751      W    SPRUCE    175    S   Cedar,    Ber- 
keley.     Two-story   7-room   dwelling. 

Iwner Thos.  Cuthill. 

irehitect  ..  .James    W.    Plachek,    Ache, 
son   Bldg.,    Berkeley. 


cliite 


172 


Contractor.  .Harry     C.       Knight. 
Broadway,     Oakland. 

Filed   Apr.  28,  '14.     Dated  Apr.  25 

1st     Hoor     laid 

Ceiling    joists    in    place 2j 

Interior    plastering    completed. 
Plumbing   &    mill    work    installed 

Completed     BalanJ 

TOTAL    COST,    approximately,    J22q 

Bond,  none.     Limit,  50  days  afte 

23.      Forfeit,    none.      Plans    and    spec| 

flcations  filed. 

(1079)      LOT    13    BLK    •■B"    .Map    Golds 

Gate   Homestead,   Berkeley.  All   woj 

for    one-story    and    baser 

dwelling. 

Owner Fred  W.  and  Ida  E.  Kn 

child.    Berkeley. 
Architect  . .  .None. 
Contractor.. H.    E.    Sullivan,    Oakla 
Filed   Apr.   28,  '14.     Dated  Apr.  24,  'Hj 

Frame    up     

1st    coat   plaster   on 

Completed     

Usual     35     days 

TOTAL    COST,    US 
Bond.    $11 S7,      Surety,    U.    S.    FidelityJ 
Guaranly    Co,       Limit.    70    day! 
tell,    none.         Plans    and      speclflcatH 
filed. 

(1087)      S  HILLSIDE  COURT  90  N 
."ide  Ave..   Berke'ey.     Two-story  e!| 
room  dwelling. 

onntr I-:.    I-    Peters.    2019    Dwlj 

Way,   Berkeley. 
.\i    I  itcct  .  .  .Join    Hudson    Tl'omas, 

National    Bank    Bldg.,   BI| 
Contractor.  .Phil     Sheridan,     1510 


Be 


COST,    $3' 


(1088)  S  HILLSIDE  COURT  9  .\  Hill- 
side Ave..  Berkeley.  Two-stor>  five- 
room   dwelling. 

Owner E.   L.   Peters.    2619    hwiuhl 

Way,   Berkeley. 
Architect  ..  ..lohn    Hudson    Thoni.i."     1st 
National  Bank   Bldg..   Hkly. 
Contractor.. Phil     Sheridan,     1510    Har- 
mon, Berkeley. 

COST.   $2663 


(  IIIUO) 
kele 


HOSE 


W     Grant.     Bar- 


On 


elll 


140» 


Owner Addie      G.    Brodr 

Cypress.    Berkeley. 

Architect  .  .  .None. 

Contractor.. F.   R.    Peake  Co.,   21 J7    Uni- 
versity  Ave..   Berkeley. 

COST.    $H.'iii 

(1093)  SE  TELEGRAPH  &  DURANT 
Aves  th  along  Telegraph  Ave  90  K 
110,  Berkeley,  llarhle  and  terraJm 
work  for  five-story  and  basement 
brick  apartments. 

Owner I.  A.  Elston,  2334  Bnwdltcli 

Berkeley  and  George  Clark, 
948    Market,    S.    F. 


WetlnesJa 


May 


1314. 


Architect  ...W.  H.  Ratcllfl  Jr.,   1st  Na- 
tional   Bank    BIdg.,    Ber- 
keley. 
Contractor.  .Columbia     Marble     Co..     25 

Columbia  Square,  ^J,   F. 
Filed  -\pr.  29,  '14.     Dated  Apr.  23,  'H. 

Completed    and    accepted 5421.50 

Usual    35    days 140.50 

TOTAL  COST,  %a\\2  0(1 
Bond,  none.  Limit,  as  soon  a.s  possible. 
Forfeit,  none.  Plans  and  specilicalions 
tiled. 

dOaO'  ELECTRIC  WORK  ON  ABOVE 
Contractor.. Capitol       Eiec.       Co..       2476 

Sliattuck  Ave.,  Berkeley. 
Filed  Apr.  29,  '14.     Dated  Feb.  27,  '14, 

1st  day  of  each  month 75% 

Usual  35  days 25% 

TOTAL    COST,    t222!i  .iO 
Bond,       tll24.75.  Surety.        .Marvjanrl 

Casualty  Co.  Limit,  as  soon  as  pi.s.^ilile 
Forfeit,  520.  Plans  and  specifiiations 
filed. 


(10951      STEAM   HEATING   ON   ABOVE, 
Contractor.. Charles      R.      Watts,      2442 

Shattuck  Ave..  Bei-keley. 
Filed  Apr.   29.  '14.     Dated  Feb.   IS.  '14. 

Payments    same    as   above 

TOTAL  COST.  52,S76 
Bond,  51450,  Surety,  Globe  Indemnity 
Co.  Limit,  2  days  after  painting  is 
completed.  Forfeit,  none.  Plans  .nnd' 
specifications    filed. 

(1096)      ORNAMENTAL        IRON        .\^l' 

fire  escapes,  etc.,  on  above. 
Contractor.  .C.  Frauneder,  726  Wel)ster. 

Oakland, 
Filed   Apr.  29,  '14,     Dated  Feb    16,  '14. 

Completed   and   accepted 51127 

Usual    35    days 400 

TOTAL  COST,  $l.-,27 
Bond.  5763.50.  Surety,  Globe  Indeninity 
Co,  Limit,  as  soon  as  possible.  Forfeit 
520.      Plans    and    specifications    fileil. 

(10'J7I      LATHING    AND    PLASTEUING 

on  above. 
Contractor.  .Wm.  Makin,   1011   Franklin, 

Oakland, 
Filed  Apr.  29,  '14.     Dated  Feb.   21,  '14. 

1st  day  of  each   month 75% 

Usual    35    days 2„,, 

TOTAL  COST,  $10,350 
Bond,  55175.  Surety,  Aetna  Accident 
&  Liability  Co.  Limit,  40  days.  For- 
feit,  520.     Plans  and  ."pecilicatlons  filed. 

(109SI      PAINTING,     PAPERING     AND 

tinting  on  above. 
Contractor.  .D.      Zelinsky,       564       Eddy, 

San   Francisco. 
Filed   Apr.   29,   '14,      Dated   Apr.   3,   '14. 

Payments    same    as    above 

TOTAL  COST,  532S2 
Bond,  $Hi41.  Surety,  Maryland  Casualty 
Co.  Limit,  as  soon  as  possible  , For- 
feit, none.  Plans  and  specifications 
filed. 

(1099)       SINK    TILE,    VESTIBULE    AND 
lobby     tile  and     bath    room     tile     on 
above. 
Contractor.. Oakland     Mantel   Co.,     214S 

Telegraph    Ave,,   Oakland. 
Filed   Apr.   29.  '14.     Dated  Apr.   21.  '14. 

Completed    and    accepted $lt'77 

Usual    35    days 3.i9 

TOTAL  COST,  $1436 
Bond,  571S.  Surety,  American  Surety 
Co.  Limit,  as  soon  as  possible.  Forfeit, 
none.      Plans    and    specifl(>ations    nlerl. 


SE    TELEGRAPH    &    DURANT 
Ih    along    Telegraph    Ave    90    E 


BUILDING   AND   INDUSTRIAL  NEWS 

110,  Berkeley.  Concrete  floors,  side- 
walks, waterproofing  and  tile  drain 
for  five-story  and  basement  l>rick 
apartments. 

Owner J.  A.  Elston,  2334  Bowditch 

Berkeley    &    George    Clark. 
94S    Market,    S.    F. 
Architect  ...W.   H.    Ratcllff   Jr.,    1st   Na- 
tional    Bank     Bidg.,     Bkly. 
Contractor.  .McKibben    &    Taylor,    2125 

Shattuck    Ave..    Berkeley. 
Filed  Apr.  29,  '14.     Dated  Apr.  24,  '14. 

Completed    and    accepted $843.75 

Usual    35    days 281.25 

TOTAL  COST,  51125.110 
Bond.  5562.50.  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  as  soon 
as  possible.  Forfeit,  none.  Plans  and 
specifications    filed. 

(1101)  PLATE,  WIRE,  MOSS,  CHIP- 
ped,  sheet  and  prism  glass  and 
mirrors,  except  glass  in  elevators 
on   above. 

Contractor.. W.  P,  Fuller,   loth  &  Alice, 

Oakland, 
Filed  Apr    29,  '14,     Dated  Mar.  31,  '14. 

1st   day    of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $979.02 
Bond,  none.  Limit,  as  soon  as  possible 
Forfeit,  none.  Plans  and  specifications 
filed, 

(1102)  LOT  S  .MAP  A  J  SNYDBRS  Sub- 
division of  Telegraph  Ave..  Oakland 
and  Berkeley.  Ail  work  tor  one- 
story    5-room   dwelling. 

Owner Mrs.    Rose    Siler,    2128    Ox- 
ford,  Berkeley. 

-Architect  .  .  .None. 

Contractor.  .Paul    H,    Franks,    2709    .Mc- 
Gee  Ave.,  Berkeley. 

Filed  Apr.  29,  '14.     Dated  Apr.  2S,  '14. 

Frame   up    Vi 

Plastered     Vt 

Completed     V* 

Usual    35    days 14 

TOTAL   COST,    $2320.35 

Bond,  51I6O.     Sureties.  John  R.  Sleeves 

and    Wm.    H.    Webb.        Limit,    90      days. 

Forfeit,     $1.       Plans     and     specifications 

Hied. 

(1112)  E  JOSEPHINE  270  S  Rose,  Ber- 
keley. Complete  one  and  one-iialf- 
slory    four-room    dwelling. 

Owner L,    L.    Westcott,    1421    Jose- 

pliine,    Berkeley. 
Architect  ..  .Leonard      H.       Ford,       2136 

Center,  Berkeley. 
Contiactoi- .Roy    Nickerson,    1059    65th. 
Berkeley. 

COST.   51000 

(11131  W  SPRUCE  200  N  Vine,  Ber- 
keley.     Garage. 

Owner H.  C.  Macauly,   1510  Spruce, 

Berkeley, 
-Architect  .  ,  ,None. 

Contractor.  .C,    J.    Krieger,    1062    .Mari- 
posa   Ave,,    Berkeley. 

COST,    $400 

(1114)  NO,  2631  FULTON,  Berkeley. 
-Alterations. 

Owner G.    A.    Gallagher,    Premises. 

Architect  ..  .None. 

Contractor.  .W.    Livingston,    2918    Ellis, 
Berkeley. 

COST,    $400 

(1121)  S  PLAZA  DRIVE  150  E  Do- 
mingo, Berkeley.  Two-story  7-room 
dwelling. 

Owner Caroline    Wolhoid.    San    I.p- 

andro. 

Architect  .  .  .None. 


)    Koll 

mer,    2753 

:!1 

Pied- 

nt 

Ave., 

Berkeley. 

COST, 

54550 

1122)      W    TEXDAHL    150    N    Russell, 
Berkeley.      One-story    5-room    dwig. 

'wiTer C.     Texdahl,     3035     Harper, 

Berkeley. 
.rrliitect  . .  .None, 
lay's    work.  COST,    $1950 


(1123)      W    NINTH    152    N 
Berkeley.      One-story    3-1 

Owner J.    M.    Janson. 

Berkeley. 


.Non 


COST,    $6 


(1124)  LOT  9  BLK  2  Map  Colusa  Ave 
Extension,  Berkeley.  All  work  for 
one-story   dwelling, 

^wner F.   R.   Peake  (~c.,   2127  Uni- 


iity    Av 


Beikele 


chitect  . .  .None. 

ntractor.  .Patrick-Nelson     Bldg.     Co., 

2011    Shattuck    Ave..    Bkly. 
led    .May   1.   '11.      Dated   Apr.   29,   '14. 


pla 


V, 


Usual   35   days 


TOTAL  COST,  $2000 
imit,  60  days.  Forfeit, 
specifications    filed. 


Building  Contracts  Awarded. 
Alameda. 


1135 


Owner  Controctor 

Neal     Cahiil 

Morrel     Lack 

Cole     Cole 

Duf  our     Duf  our 

I    O    O    F VoUmer 

Brown     Jones 

Croll     Aitchison 

Gay     Dufour 

O'Dea     Lima 

Higgins     Swenson 

HUson     HUson 


400 
2750 
1960 

400 


2000 
5620 
iTOo 


(1125)  E  PARK  192.85  N  Central  Ave 
N  75.08  E  80  N  25  E  60  S  100.08  W  140, 
-Alameda.  All  work  for  one-stbry 
steel  frame  storage  shed. 

Owner Chas.  S.  Neal,  1147  Central 


-Av 


Alameda 


Architect  ..  .Henry      H.      Mey 

Bldg.,  San  Francisco. 

Contractor.  .John    R.   Cahiil. 

Filed  May  1,  '14.  Dated  Apr.  28.  ': 
Steel  frame  up,  concrete  floor 
completed,      window      and      door 


Kohl 


set 


Lir 


'accepted 3^0 

220 

TOTAL  COST,  $880 
it.  20  days.  Forfeit, 
specifications     fileu. 


2S52    JACKSON,    Alal 

I,   Morrel,   Premises, 
None. 

George     Lack,     94  4     H 
neda, 

COST. 


Av 


$400 


Day'= 


NO.    3330      FBRNSIDE      BLVT),, 
eda.      Two-story   6-room   dwlg. 

M.    T.    Cole,    703    Syndicate 

Bldg,,   Oakland, 
ct  ...None.       ' 
work.  COST.    $2750 


(1128)      NO.    2253    ENCINAL   AVE.    Ala- 
meda.    One-story    dwelling. 

Owner Wm.    Dufour,      2326      Santa 

Clara  .Ave.,   Alameda. 
-Architect  ...INone, 
Day's   work.  COST,  $1960 


32 

11129)      PARK      AND    SANTA      CLARA 
Ave.,  Alamerta.     Alterations. 

Owner I.  o.  o.  K.,  No.   161.  Prem. 

Architect  . .  .None. 

Contractor..  A.    G.     Vollmar.     ::'17    San 
Jos;e   Ave..   Alameda. 

COST,    $400 

(1130)      NO.    1305    DAYTON    AVE..    Ala- 
meda.     Alterations. 

Owner Arthur  Brown.  1305  Dayton 

Ave.,   Alameda. 
Architect  .  .  .None. 

Contractor.  .Paul      Jones,      ISO      Jessie, 
San   Francisco. 

COST,    $400 

llLIll     NO.    14(12    WEBSTER.   Alameda 
Alterations. 

Owner J.  G.  Croll,   Premises. 

Architect  . .  .None. 

Contractor.. Aitchison    &   Son.    624    Tay- 
lor Ave.,  Alameda. 

COST.    $400 

(1132)  LIXCOLN  AVE  AND  OAK,  Ala- 
meda.     A  terations. 

Owner Theo.    Gay.    Premises. 

Architect  .  ..None. 

Contractor.  .W.      Dufour.      2326     Santa 
Clara  Ave.,  Alameda. 

COST,    $800 

(1133)  NO.    509    CENTRAL    AVE.    Ala- 
meda.    One-story  dwelling. 

Owner J.   M.   O'Dea,    972   Pine,   Ala. 

Architect  . .  .None. 

Contractor.  .Jos.    Lima.    1459    45th    Ave., 
Oakland. 

COST,   $2000 

(1134)  NO.   2707  CENTRAL  AVE.,  Ala- 
meda.    Two-story  apartments. 

Owner W.    D.    Higgins,    2701    Cen- 
tral  Ave.,   Alameda. 

Architect  ..  .A.       S.       .McLennan.        2408 
Santa  Clara  Ave.,  Alameda. 

Contractor.. L.    Swenson.    2242    Encinal 
Ave,.    Alameda. 

COST,    $5620 

(1135)  NO.    2424    BUENA  VISTA  AVE.. 
Alameda.     One-story   4-room   dwlg. 

Owner Mr.      Wilson.      1405      Alice, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .G.    H.    Noble.    2220    Central 
Ave..   Alameda. 

C(.IST.    $14(10 
9 

('l)MPLETIO>'  NOTICES. 

AI>.\Mr-:D%     COIINTY. 

Apr.     17.     1914— LOTS    7.    8.9    AND    10  " 
Broadway   Villa   Tct.    Okd.      Rector. 
Wardens      and    Vestrymen       of    St. 

Peter's    Parish    to    Ben    Pearson 

April    13,    1914 

Apr.  25,  1914— TRACT  LAND  ap- 
proximately 5900  feet  long  running 
SE  and  S  from  County  Road  No, 
2fiS6  to  County  Road  No.  1347, 
Sorenson  Station.  Standard  Realty 
&  Development  Co  to  P  H  Hoare 
April    18.    1914 

Apr.  27.  1914— NO.  1314  BAY  VIEW 
Place.  Bkly.  Leslie  D  Robinson  to 
C   H   Warren.... Apr.    23,    1914 

Apr.  27.  1914— NE  SANTA  CLARA  AV 
63-6  SE  Broadway  SE  33xNE  lOO, 
Ala.  Jouis  Johnson  to  whom  it 
may  concern Apr.  24.   1914 

Apr.  2S.  1914— LOT  IS  BLK  16  Map 
Northbrae.  Albany.  Patrick  Nel- 
son Bldg  Co  to  whom  It  may  con- 
"^srn Apr.    28,     1914 


BLILDING  AND  INDUSTRIAL  NEWS 

Apr.  29,  1914— SW  DANTE  AVE  100 
NW  100th  Ave  NW  25.\SW  100,  Okd. 
Giuseppe  and  Americo  Parcnte  to 
J  P  Kujawa   Apr.   29,  1914 

Apr.  29.  1914— SW  COR.  TWENTY- 
fourth  and  Broadway  E  on  Broad- 
way 99  N  on  24th  143.58  on  W  side 
55.46  and  122,87  on  S  side,  Oakland. 
Emilie  Sussman  to  Van  Emon 
Elevator   Co Apr.    16,    19U 

Apr.  29,  1914— SE  SIXTEE.NTH  ANIJ 
San  Pablo  Ave  NE  18.68  SE  80.10  SW 
36.42  SW  75.19  N  67.46.  Okd.  First 
Trust  &  Savings  Bank  (by  P  J 
Walker  Co,  Agents)  to  W  D  Hen- 
derson  Apr.    20,    1911 

Apr.  29  1914 — W  JEFFERSON  150  N 
Channlng  Way.  Bkly.  Alameda  Co. 
Home  Bldrs  Inc  to  F  R  Pesike  Co. 
April    18,    19U 

Apr.  29,  1914 — PTN  LOTS  9,  10  &  11 
Blk  1,  Colusa  Ave  Exten.^ion,  Bkly. 
F  R  Peake  Co  to  whom  it  may  con- 
cern     Apr.    28.    1911 

Apr.  30.  1914 — LOT  12  AND  S  5  LOT 
11  Blk  "O"  Bryant  Tract.  Bkly. 
George  K  Holloway.  Sr  to  whom  it 
may  concern Apr.  "27.   191  I 

Apr.  30,  1914 — S  FIFTY-NINTH  300 
W  Dover  33%xl3n.  Okd.  James  H 
Young  to  whom  it  may  concern.. 
Apr.    1,    1914 


SaN  JOSE  &  SANTA  CLARA 
CLARA  VALLEY. 


LIENS   FILED. 


ALAMEIDA    COUNTY. 


Apr.  25.  1914— NW  BROADWAY  & 
N  24th  NE  61.42  W  111.42  N  49  W 
40  S  108.05  E  136.03,  Okd.  Charles 
Bernhardt  (Bernhardt  Elec  Co)  vs 
Broadway      Development      Co      and 

Bruce    Burnett     $103. .SO 

Apr.  25,  1914— N  NINTH  60  W  .Madi- 
son W  75xN  100,  Okd.  S  T  Johnson 
Co  vs  G  B  Tuman.  N  A  Thompson. 
Sarah    J   Hastings   and   L  W   Blake 

$550 

Apr.  25.  1914— W  BROADWAY  &  NE 
Telegraph  Ave  N  104  W  36.77  SE 
108.10,  Okd.  Smith  Rice  Co,  Inc  vs 
Federal    Realty    Co    and     Anderson 

iC-    Sweet    Contracting   Co    $132.5ti 

.\pr.  25.  1914- NW  BROADWAY  AND 
211)1  NE  61.42  W  111.42  N  49  W  40  S 
108.05  E  136.03,  Okd.  J  H  RevnoUls 
vs  Broadway  Development  Co..$36.9i' 
Apr.  27.  1914— LOTS  56  AND  57  Map 
Sbdvn  Lots  56  to  68  inclusive  of 
Kingsland  Tract.  Okd.  John  P 
Maxwell  (.Maxwell  Hardware  Col 
vs  Samson  Darby.  Manuel  and  .Mary 

Davi'a     $31) 

Apr.  28.  1914— N  NINTH  60  W  Madi- 
son W  75xN  100.  Okd.  L  W  Blake 
vs  G  E  Tuman.  N  A  Thompson   and 

Sarah     J     Hastings $1011 

Apr.  29,  1914— BOUNDED  ON  B  &  N 
by  San  Luis  Road;  on  W,  NW  and 
.SW  hy  Arlington  Rd:  S  by  Blk  2 
Map  Arlington  Villa  Sites.  Bkly. 
Geo  H  Tay  Co  vs  Eugene  Ehret  and 
Jno  H  Spring.  $807.63.  Same.  Eugene 
Ehret   vs  John  H  Spring  &   Patrick 

Nelson  Co    $1217.85 

Apr.  29.  1914— N  NINTH  60  W  Madi- 
son W  75xN  100.  Okd.  Mark  Lally 
Co  vs  G  E  Tuman,  N  A  Thompson, 
Sarah    J    Hastings   and    L   W    Blake 

(two   liens   filed) $550   and    $143(1 

Apr.  30,  1914 — S  TWENTY-SECOND 
360  E  Webster  B  51xS  162,  Okd. 
Inlaid  Floor  Co  vs  D  Miller.  ..  $214.25 


.M.\rS(lLKf.\|  —  1  st..rv,  reinforced 
concrete.  Cost  not  stated.  Holy  Cross 
Cemetery,  San  .Mateo  Co.,  Cal.  Aroiii- 
tect,  L.  Mastropascjua.  580  Washington 
street,  S.  F.  Owner,  Angelo  Ferroag- 
g'ara.  The  structure  has  been  de- 
signed in  the  classic  style  and  will  he 
faced  with  marble.  Interior  will  be 
finished  in  Caen  stone  and  provides  for 
six  receptacles.  There  will  be  art 
glass,  bronze  doors  and  grilles.  Plans 
are  complete  and  figures  are  being 
taken. 

LODGE  HALL— 2  story  and  base, 
brick  and  stucco.  $50,000.  San  Mateo, 
San  Mateo  Co..  Cal.  Arcliitect.  Will  u. 
Shea.  244  Kearny  street,  S.  F.  Own- 
ers, San  .Mateo  Knights  of  Columbus 
Hall  Association.  The  building  will 
cover  a  considerable  ground  area  anu 
will  be  devoted  entirely  to  the  use  of 
the  organization.  Interior  has  been 
arranged  for  a  large  auditorium,  gym- 
nasium, handball  court.  swimming 
pool,  bowling  alley  and  club  rooms. 
Interior  finish  will  be  of  pine  and 
hardwoods  with  maple  floor  in  the  ball 
room.  There  will  be  steam  heat  and 
open  fire  places.  .Mantels  will  be  of 
tile.  Exterior  of  the  building  will  be 
faced  with  cement  plaster.  The  ar- 
chitecfs  plans  have  just  been  selected 
in  competition  with  a  number  of  other 
local   architects. 

WORKER  S'  COTTAGE  AN  ^ 
NURSES'  HO.ME— Brick  and  concrete. 
Cost  not  stated.  Agnew,  Santa  Clar.i 
Co.,  Cal.  Architect,  State  Architect, 
George  B.  McDougall.  Sacramento. 
Owners.  State  of  California.  Bids  were 
opened  on  he  27th  and  2Sth  for  these 
two  buildings.  Robinson  &  Place  of 
Oakland  were  low  on  both  buildings. 
The  price  for  the  Workers'  Cottage 
was  $36,750  and  for  the  Nurses'  Home 
$32,750.  A  complete  list  of  these  fig- 
ures will  be  found  under  the  heading 
of  San  Jose  and  the  Santa  Clara  Valley. 
RESIDENCE  —  1  story  and  base, 
frame.  Cost  not  given.  San  Jose, 
Sinta  Clara  Co..  Cal.  Architect,  none. 
The  following  Day  Labor  .iobs  are  re- 
ported as  about  to  be  started  In  San 
Jose:  Edward  Delmastro,  630  South 
1st  street,  1  story,  five-room  cottage. 
$1,S00,  and  J.  G.  Luebben.  85  St.  Mark 
street.  1  story,  five-room  cottage.  $1.- 
000.  .Materials  are  now  being  pur- 
chased. 

Contracts  .iwarded. 

CHURCH— 1  stoi-y  and  base,  frame 
and  plaster.  $20,000.  Santa  Cruz.  Santa 
Cruz  Co..  Cal.  Architect,  W.  J.  Wyt"ne. 
Central  Bank  Bldg..  Oakland.  Owners, 
First  -Methodist  Church  of  Santa  Cruz. 
Contractors,  Johnston  Co.,  '776  12th 
avenue,  S.  P.  Contract  price.  $19,2o5. 
Note:  This  contract  does  not  include 
the  art  glass,  pews  or  heating.  Fig- 
ures are  now  being  taken  for  this 
work. 


BUILDIiVG   COXTKACTS. 

'    SANTA  CLARA   COUNTY. 

ON    FIRST    ST.,    near    San       Salvador 


San    Jose.        All    work    foi 
brick  building. 

Owner S.    .Montgomery 

San   Jose. 

one-stor 
217    S-lst 

Architect  ...William   nin.l.-r 

Rca   Bldg 

i.'ontiucloi-..R,    O.    Summers,    17    N-lst, 

San  Jose. 
riled    Apr.    21).    '14.      Dated   Apr.    17.   'H. 
On  1st  &  6th  day  of  eacti  month     75% 

Usual    3:.    days 25% 

TOTAL  COST.  $4177 
Bond.  Jiino.  Surety,  Pacific  Coast 
Casualty  Co.  Limit.  90  days.  Forfeit, 
none.      Plans   and    specifications    riled. 

NW  ELEVENTH  AND  SANTA  CLARA. 
San  Jose.  Two-story  frame  a|iart- 
ment  building. 

Owner Chas.    Colomhet.    225    Vine. 

San  Jose. 
Architect  ...Chas.    McKenzie.     Bank     of 

San  Jose  Bldg..  San  Joso. 
I'niilr.ictor.  .W.      L.    Hannah,      997      E- 

Julian,  San  Jose. 
ill   .1  Apr.  22,  '14.     Dated  Apr.  14,  '14. 

limine    up    $25611 

I    .oat    plaster    on 2560 

Knilding:    completed     256T» 

I     u;il    35   days 4560 

TOTAL  COST.  $12,240 
Bond.  $6500.  Sureties.  J.  H.  Price  and 
R.  T.  Price.  Limit,  100  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


i:i,i:iTnic  fixtures  ox  above. 
■"I  :  :ailor.  .John      Guilbert.      276      W- 

Santa  Clara.  San  Jose. 
Fil.l    Apr.    22.    ■14.      Dated    Apr.    14.    '14. 

A-    work    progresses 7.i% 

r.ii;il    35    days 25% 

TOTAL  COST.   $675 
r  .'   I,    $400.      Sureties,    H.   Guilbert   and 
McKenzie.      Limit,    forfeit,    none, 
and   specifications   filed. 

<      MBINQ  ON  ABOVE. 

Fih.l    Apr.   22,  '14.     Dated   Apr.   14.   '14. 

I'tLimblng     roughed     in $2477.50 

When    completed    1238.75 

Usual    35    days 1238,75 

TOTAL   COST.    $4955.00 

Bond,    $2500.      Surety,    U.    S.    Fidelity    & 

Guaranty  Co.  of  Baltimore,  Md.     Limit. 

forfeit,    none.      Plans   and    specifications 

filed. 

LOS  GATOS.  CAL.  All  work  tor  one- 
story   frame  cottage. 

Owner Lydia    Crlder.    Los    Gatos. 

Architect  ...F.   Wolfe,  1st  National   Bk. 

Bldg.,  San  Jose. 
Contractor.  .A.  Jensen.  Los  Gatos. 
Filed  Apr.   15,  '14.     Dated  Apr.  13.  '14. 

Frame    up     $1087.50 

1st   coat    plaster    on 1087.50 

\    I  en    completed    1087.50 

111    35    days 1087.50 

TOTAL  COST.  $4350.00 
H.ind.  $2175.  Sureties,  F.  Fabiansen 
and  H.  Gerlefsen.  Limit.  90  days.  For- 
feit. $1  per  day.  Plans  and  specifica- 
tions filed. 

SW  LOCUST  AND  VIRGINIA,  San  Jose. 
All  work  for  two-story  frame  store 
:Ui,l    fiat. 

niMi.r J.   Sarrtoro.    San    Jose. 

Ai,  iiltect  . .  .C.   M,cKenzie.   Bank  of  .San 
Jose    Bldg..    San    Jose. 

Contractor.  .L.   S.    Scagllone   &   G.   Tam- 
burlno.    San    Jose. 

Filed  Apr.  IS.  '10.     Dated  Apr.  11.  '14. 

Frame    up    f   600 

When    plastered    1000 

wiicn    completed    1100 

Fsual     35    days 909 

TOTAL    COST.    $36o0 

l;   Mil.    none.     Limit.    90    days.      Forfeit. 

i    I,,..     Plans  and  specifications  filed. 


lil'lLUlNO    AND    INDUSTRIAL   NEWS 

W  MUIIULSON  AVIO  mar  The  Alanie.la. 
San  Jose.  All  work  for  two  one-story 
frame  cottages. 

Owner Clias.  T.  Newcomh.  254  The 

Alameda,    San    Jose. 

Architect  ..  .Chas.    McKenzie.    Bank    of 
San  Jose  Bldg.,  San  Jose. 

Contractor.  .C.  H.  Webb. 

Filed  Apr.  21,  '14.     Dated  Apr.  18.  '14. 

Frames    up     $959.75 

1st   coats   plaster    on 959.75 

Buildings    finished    959.7.7 

Usual    35    days 959.75 

TOTAL  COST,    $3839.00 

Bond,    none.      Limit.    55    days.      Forfeit. 

none.      Plans   and   specifications    filed. 

NO  LOCATION  GIVEN.  All  work  for 
seven-room   cottage. 

Owner B.  Fox. 

Architect  . .  .None. 

Contractor.. J.    A.    Wagner,    320    S-16th. 
San    Jose. 

Piled  Apr.  18,  '14.     Dated  Apr.  6,  '14. 

Frame   up    J175n 

When    plastered    750 

as  aayt,   after   by    trading     In     a 

house   and    lot 2500 

TOTAL   COST.    $4000 

Bond.    none.      Limit,    36    days.      Forfeit. 

none.      Plans    and    specifications    fileu. 

WASHINGTON  AVE.,  San  Jose.  All 
work    for    one-story    frame    building. 

owner W.  H.  Stray. 

Architect  ...A.    P.    Hill   Jr..    Elks'    Bldg.. 
San    Francisco. 

Contractor.  .P.  E.   Petersen. 

Filed  Apr.   21.  '14.     Dated  Apr.  7.  '14. 

Frame    up    $798.50 

When   plastered    798.50 

When    accepted    798.00 

Usual    35    days 798.00 

TOTAL  COST.  $3194.00 

Bond,    $1600.      Surety,    Fidelity    &    Lie"- 

posit  Co.  of  Maryland.     Limit,  100  days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

FIRST  NEAR  COR.  SAN  SALVADORE, 
San  Jose.  All  work  tor  two-story 
brick   business  and  apartment  bldg. 

Owner S.    Montgomery,    217    S-lst, 

San   Jose. 

Architect  ...William  Binder,  Rea  Bldg.. 

Contractor.  .R.    O.    Summers,    17    N-lst, 
San  Jose. 

Filed  Apr.   20.  '14.     Dated  Apr.   17,  '14. 

1st  and   6th   of   each   month 75% 

Usual    35    days 25% 

TOTAL   COST,    $6468 

Bond,    $3250.        Surety.      Pacific      Coast 

Casualty  Co.     Llinit,   90   days.     Forfeit, 

n-one.     Plans  and  specifications  filed. 

NO.  443  S-BLEVBNTH.  San  Jose.  Two- 
room    building. 

Owner P.   H.  Lee,   Premises. 

Architect  .  .  .None. 

Day's    woi-k.  COST.    $400 

NO.  85  ST.  MABi,  San  Jose.  Five- 
room  cottage. 

Owner J.   G.   Luebben.   Premises. 

Architect  . .  .None. 

Day's    work.  COST.    $1000 

NO.  349  S-TENTH,  San  Jose.  Sleeping 
porch. 

Owner C.    G.    Lathrop.    Premises. 

Architect  . .  .None. 

Contractor.  .Morrison  Bros.  Santa  Clara 
COST.   $450 

NO.  427  N-SIXTEENTH.  San  Jose.  Six 
room  cottage. 


owiiei' 11.     11.     Hmtlel.     I'rcnllses. 

Ar.hilct  ...None. 

Contractor.  .S.    G.     Pelton.     445     S-Third. 
San  Jose. 

COST,   $25011 

.VI 1.    nil   N-SECOND,  San  Jose.     Founda- 
tion  and   repairs  on   cottage. 

Owner Wm.    Sexton,    S.    P. 

Architect  . .  .None. 

Day's    work.  COST,    $411(1 

NO.    J4S     B-SANTA    CLARA,    San    Jose. 
One-stnry  garage. 

Owner Wm.  Sexton.  S.  P, 

.vrchitect  .  .  .None. 

Contractor.. Shottenluimer  Bros.,  143  S- 
16th,  San  Jose. 

COST.  $::  00 

NO.  i':i  S-FIRST.  San  .lose.     Remodeling 
front    and    interior. 

Owner J.  C.  Schutte.   Premises. 

Architect  . .  .None. 

Contractor.  .P.  T.  Jorgensen,  517  W-San 
Carlos.  .San  Jose. 

COST.    $1500 

NOS.    12    AND    44    S-FIRST.    San    Jose. 
Tunnel   under  store. 

Owner Retwin      Roberts.      Madera. 

California. 
Architect  .  .  .None. 

Contractor.  .P.  T.  Jorgensen.  517  W-San 
Carlos.  San  Jose. 

COST.    $400 

E    NINTH,    bet.    Martha    and    Virginia, 
San    Jose.      Five-room   cottage. 

Owner Ed.   Delmastro.   630   S-Flrst. 

San  Jose. 
Architect  .  .  .None. 
Day's  work.  COST.   $1800 

N  ELEVENTH,  2d  Lot  N  of  San  Carlos 
San    Jose.      Eight-room    cottage. 

Owner H.     C.  Bramkamp,   750     N- 

19th,  San  Jose. 
Architect  . .  .None. 
Day's    work.  COST,    $3000 

SW  TAYLOR  &  THIRTEENTH  STS.. 
San  Jose.     One-story  warehouse. 

Owner S.   Campisi.    Premises 

Architect  . .  .None. 

Day's    work.  COST.    $400 

S  WILLIAM  ST.,  2d  Lot  E  Third.  San 
Jose.      Remodel   and    repair   residence 

Owner F.  C.  Bronman,  55  Orchard. 

San   Jose. 
Architect  .  .  .None. 
Day's    work.  COST,    $860 

TWENTY-FOURTH  &  JULIAN,  San 
Jose      Remodel  and  repair. 

Owner R.   W.   Ralph,   Premises. 

Architect  .  .  .None. 

Day's    work.  COST.    $400 

NO.  224  S-FOURTEBNTH.  San  Jose. 
Seven-room  cottage. 

Owner E.  Pox.  365  N-7th,  San  Jose 

Architect  .  .    None. 

Contarctor.  .J.    A.    Wagner.    320    S-lOth. 
San  Jose.  COST.  $4n(io 

BUILDING  CONTRACTS. 

SAN    MATBO    COUNTV. 

PTX  LOT  1  BLK  8  OP  BURLINGAME 
Land  Co.  No.  2,  Burlingame.  All 
work   for   one-story  frame   residence. 

Owner William      P.      and      Annie 

Corke    Duffy,     Mill     Valley, 
California. 
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Arullilect  .  .  .L'.aix'llce     A.     TauLan,       Uai 

Kearny,    San    Francisco. 
Contractor.. MyrI    R.    Crane.    S.    P. 
Filed   Apr.   24,  'H.     Dated  Apr.   18,  '14. 

Frame    and    chimney    up 1680 

Plastering     linislied     680 

Completed     680 

Usual     35     days 685 

TOTAL.  COST,  J272,5 
Bond,  J1365.  Surety.  The  Aetna  Acci- 
dent and  Liability  Co.  Limit,  3  months 
ai:ter  April  22.  Forfeit,  *10  per  day. 
Plans  and   specifications   filed. 

Ijx  LANDS.  Painting  and  decorating 
for  residence. 

Owner Charles  Templeton  Crocker 

Hillsborough. 
Architect  .  ..Willis     Polk     &     Co.,     Mer- 
chants'      Exchange       Bldg., 
San    Francisco. 
Contractor.  .J.  H.  Keefe  Co.,   820  O'Far- 

rell,   San   Francisco. 
Filed  Apr.   15,  '14.     Dated  Apr.  9,  '14. 
'a%  of  contract  price  up   to  time 

of    completion     110,500 

Usual    35    days,    J5% 3500 

TOTAL  COST,  J14.00U 
Bond,  J7000.  Surety,  Fidelity  &  ue- 
posit  Co.  of  Maryland.  Limit,  Sept. 
30,  1914.  Forfeit,  125  per  day.  Specl- 
1. cations  only   filed. 

I'URISSIMA  AND  KELLY  STREETS. 
Half  Moon  Bay.  Carpeneer  work, 
lathing.  plastering.  mill  work, 
plumbing,  electric  wiring,  excavat- 
ing and  concrete  work,  etc.,  for  two- 
story    frame   hotel    and   store. 

Owner A.    T.    Gilcrest,    Half     Moon 

Bay. 
Architect  ..  .Toepke       &      Havens,       46 

Kearny,    iSan     Francisco. 
Contractor.  .Fred      A.      Simmons.     Half 

Moon  Bay. 
Filed  Apr.  20.  '14.     Dated  Apr.  17,  '14. 

Frame  up  and  completed $659 

Enclosed  .outside  finish   on  ,etc..   659 

Plastering    completed     659 

Completed   and   accepted 658 

Usual    35    days 879 

TOTAL  COST,  J3514 
Bond,  $1758.  Sureties.  J.  M  Francis 
and  .Joseph  Rue.  Limit.  70  days.  For- 
feit, $10  per  day.  Plans  and  specifica- 
tions filed. 

LOT  157  OF  SAN  .MATEO  FARK,  San 
Mateo.  All  work  except  electric  fix- 
tures and  window  shades  for  two- 
story  dwelling. 

Owner W.     G.     and      Brownie     O. 

Loomis,  San  Mateo. 
Arcliltect  .  .  .None. 

Contractor.  .W.   S.   Leadley,  San  .Mateo. 
Filed  Apr.   23.  '14.     Dated  Apr.  21,  '14. 

Frame    up     J1S26 

Building    enclosed     1525 

When    completed    1525 

Usual     35     days 1525 

TOTAL  COST,  $6100 
nond,  $3050.  Sureties,  E.  O.  Hessler  & 
E.  A.  Hopper.  Limit.  100  days.  For- 
feit, none.  Plans  .md  specifications 
tiled. 

LOT  DESCRIBED  AS  "ORCHARD"  as 
shown  on  Map  entitled  "Map  of  Jenc- 
vein  Sub,"  San  Bruno.  All  work  for 
two-story    frame    dwelling   house. 

Owner A.  D.  and   Amelia  M.  Jene- 

vein,   San   Bruno. 

Architect  . .  .None. 

Contractor.  .R.   C.   Stickle,  San   Bruno. 

Filed  Apr.   IS,   '14.      Dated  Mar.   28,   '14. 

Frame    up     $620 

Roof   on,    etc 620 


BUILDING   ANU   INUrSTRIAI.   Nl'-WS 

Lro'.vn   plaster    on    wall.-i li-U 

Building    completed     465 

Usual    35   days 775 

TOTAL  COST,  $3100 
Bond,  $1550.  Sureties.  T.  Holmes  Smith 
and  H.  Loose.  Limit,  90  days.  For- 
feit,   none.         Plans    and      speclHciitions 


COMPLETION  NOTICES. 

SAN    MATEO    COUNTY. 

RECORDED  ACCEPTED 

Apr.  14,  1914 — LOTS  32  .^ND  33  BLK 
3.  1st  Add'n  to  Huntington  Park. 
San  Bruno.  William  Knutson  to 
William    Knutson April    S.    1914 

Apr.  16.  1914— LOTS  23  AND  24  BLK 
17,  Crocker  Estate  Tract,  Daly  Ci:y 
A  .Makower  to  whom  it  may  con- 
cern     ..Completed 

Apr.  17,  1914— LOT  5  BLK  17,  Crocker 
Estate  Tract.  William  F  Dreyer 
to  whom  it  may  concern.  .Apr.  14.  '14 

Apr.  20,  1914 — UPLANDS,  Hills- 
borougli.  Chas  T  Crocker  in 
Floodberg   &   McCaftery. Aijr.   14.    l;iN 

Apr.  23  ,1914— LOT  9  BLK  lO,  Bur- 
llngame   Land   Co.      W    A   Schneider 

to  J   H   Wilson Apr.    K:    1^114 

« 

COMPLETION  NOTICES. 

SANTA  CLARA  COUNTY. 

RECORDED  ACCEPTED 

Apr.  13.  1914— STOCKTON  &  LENZBN 
Aves.  San  Jose.  G  A  Murisen  to  E 
E    Weldon Apr.    11.    1914 

Apr.  14,  1914— LOT  4  BLK  1  Shotlen- 
hamer  Sub.  No.  2,  San  Jose.  W  C 
GhettI  to  J  L  Carter Apr.  14,  1914 

Apr.    18    ,1914 — LOTS    48,    49    AND    6" 
Halle       Sbdvn     near     Mt.     View.         .M 
Esberg  to  A  Cook Apr.   11,   1914 

Apr.  20,  1914— LOT  3  BLK  58  Reeds 
Add'n.   San   Jose.      Wm   Scbuh    to   J 

Dowle     Apr.     IG,    1914 

♦ ^ 

LIENS    FILED. 

SANTA  CLARA    COUNTY. 

RECORDED  AMOUNT 

Apr.  24,  1914— LOT  67  Pjielan  Tract. 
San  Jose.  G  T  Lawery,  $13.50;  Con- 
solidated Paint  Co,  $41.55  vs  J  J 
and  P  L  Silvelra  and  W  M  Moore 
Apr.  24,  1914— COR  WASHINGTON 
and  Reeve,  Santa  Clara.  J  C  P 
Stiigg  vs  J  Gomez  and  J  S  Bernar.l.-; 


MARIN,   CONTRA  COSTA  AND 
SONOMA   COUNTIES. 


HEATING  SYSTE.M— C.I.St  n.jt  stand 
Mare  Island  Navy  Yard.  Solano  Co.. 
Cal.  Engineer,  Bureau  of  Yards  and 
Docks,  Washington.  D.  C.  Owners. 
United  States  Government.  Bids  will 
be  opened  on  .May  23rd  for  furnishing 
and  installing  a  new  heating  system 
and  oil  burning  equipment  at  Mare 
Island.  Included  in  the  work  will  ue 
1  70-H.  P.  and  1  30-H.  P.  boiler  fuel  oil 
set.  pumps,  heater  and  steel  flue.  Plans 
can  be  secured  from  the  Commandant 
of  the   Yard   at  Mare   Island. 

HOSPITAL  ADDITION  —  1  and  ■ 
story,  brick,  $30,000.  Martinez.  Contra 
Costa  Co.,  Cal.  Architect,  W.  H.  Week.s. 
75  Post  street,  S.  F.  Owners.  Contra 
Costa  County.  This  work  has  been 
mentioned  here  before  when  plans  were 
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Wcilnesday,      Jlay       o.        mil. 

Ill  St  prepared.  The  addition  will  con- 
tain two  wards  and  operating  room. 
Interior  finish  will  be  of  pine  and  white 
enamel.  There  will  be  steam  heat,  oil 
burning  system  and  vacuum  cleaning. 
Modern  hospital  plumbing  will  be  in- 
stalled. Considerable  tile  work  is 
specified.  Exterior  of  the  building 
will  be  faced  with  either  pressed  brick 
or  cement  plaster.  Plans  are  complete 
and  figures  are  being  taken.  Plans  can 
be  secured  from  the  architect.  Bids 
will  be  opened  on  May  18th. 

HARBOR  I.MPROVEMENT— Cost  not 
stated.  Richmond.  Contra  Costa  Co., 
Cal.  Engineer's  name  not  given.  Own- 
ers, Ellis  Landing  Co.  Bids  will  be 
called  for  at  once  for  harbor  work  in 
connection  with  the  Ellis  Landing  proj- 
ect at  Richmond.  The  location  is  at 
the  toot  of  Tenth  street  and  the  work 
will  require  a  large  amount  of  12-lncli 
piling  driven  10  and  12  feet  apart. 
Twenty-foor  foot  piles  will  be  used.  A 
rock  bulkhead  and  a  large  amount  of 
back    filling   will   also   be   required.  | 

Contracts    Awarded. 

OIL  STORAGE  TANKS  —  Cost  not 
stated.  Martinez,  Contra  Costa  Co.. 
Cal.  Engineer's  name  not  given.  Own- 
ers, American  Gasoline  Co.  Contrac- 
tors. Healy-Tlbbitts  Construction  Co., 
■S.  F.  Contract  price  not  given.  Note: 
This  contract  includes  the  construc- 
tion of  ten  steel  tanks  each  of  50,000  | 
barrels  capacity.  | 

♦ I 

BUILDING  CONTRACTS. 

MARIN   COUNTY. 

LOT  11  AND  'i  LOT  10,  Sequoia  Park, 
San  Anselmo.  All  work  for  one-story 
frame   building. 

Owner Emily   Thomas. 

Architect  .  .  .None. 

Contractor.. Taylor    &    Co.,    Monadnock 
Bldg.,    San   Francisco. 

Filed   Apr,    28,   '14.      Dated  Apr.   8,   '14. 
Frame    up    and    roof    sheathed..      25% 

Brown    coat    plaster    on 25% 

When    completed     25% 

Usual    35    days 25% 

TOTAL   COST,    $1600 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 

LOT  NO.  4  BUSH  TRACT,  San  Anselmo. 
All  work  for  one-story  and  basement 
frame   residence.  ! 

O'^ner Carster  W.   &  Frieda  Buck. 

Architect  ...J.   E.   Krafft   &  Sons.   Phe- 

lan  Bldg.,  San  Francisco. 
Contractor.  .Win.    Yeo. 
Filed  Apr.   29,  '14.     Dated  Apr.   25,  '14. 
Foundation   and   basement   walls. $50oi 

Exterior    work     700? 

Accepted      770'i 

3«    days    after 660^ 

TOTAL  COST,  $2630 
Bond,  $1400.  Sureties,  Martin  L.  Par- 
sons and  Mrs.  Meagor.  Limit,  forfeit, 
none.      Plans   and   specifications   filed.      ,j 

LIENS  FILED.  '1 

CONTRA    COSTA~COUNTY.  " 

RECORDED  AMOUNT 

Apr.    20,    1914— W    '/i    LOT    6    BLK    25 

Town       of       Pittsburg.         Antioch 

Lumber   Co   vs   Grachino.    Mary  and 

Orelzio    Trezza     $375.48  ! 

Apr  27.  1914- LOT  14  BLK  1  Nlcholl's 
Subdvn.  James  Cruldcshank  vs 
W  H  Paul  and  Bank  of  Richmond 
$844 


RELEASE  OF  LIE\S. 


COSTRA    COSTA    (,OUNTV. 


BLK    94,    To 


COMPLETION  NOTICES. 

MARIN   COriVTV 

I;IJBD  ACCEPTED 

I9H— LOT  fi  BLK  .1,  Winsliip 
.,  Ross.  R  C  Hlllen  to  whom 
ay  concern Apr.   2r,.    1111 


lillLDING   ANU    INIM-STHIAL  NIOWS 
Contracts   Awarded. 

BANK  ALTERATIONS — Brick  con- 
struction. tl2,000.  BHkersHeld.  Kern 
Co.,  Cal.  Architect,  none.  Owners. 
First  National  and  Producers'  Bank  of 
Hakersfleld.  Contractors,  Llndgren  Co., 
.Monadnock  Bldg.,  S.  F.  Contract  price,' 
?12,000. 

HOTEL — 2  story  and  base,  brick, 
$13,000.  Bakersfleld,  Kern  Co..  Cal. 
Architect.  L.  K.  Condrajlan,  Fresno'. 
Owner,  C.  Petrinl,  Contractor,  L.  K. 
Condrajlan,  Fresno.  Contract  price. 
?i3,non. 

« 

SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


COMPLETION  NOTICES. 


CONTRA    COSTA    COUNTY. 


RECORDED  ACCEPTED 

Apr.   2.1.    19H — LOTS   26   AND   27   BLK 

llo.  City  of  Richmond.     Wm  F  Mc- 

Phail   to  A  W  Josselyn.  .Completed  — 

Apr.     27.    19H— LOTS    S    AND    9     High 

-1     Add'n    of    Maltby    Add'n    to 

lid.      J    M    Lavezzola    to    H    F 

April     1.     19H 

_    ,    19U— LOT    16    BLK    5    Rich- 
Villa   Tract.      Hoyt   &   Greene 

.1   C  D   Knolty Apr.   27,    19U 

J  .  1914— LOT  15  BLK  3,  Rlch- 
n,  .1,1  Villa  Tract.  Hoyt  &  Greene 
1 1,      to   C   D   Knolty Apr.    27,   1914 


COMPLEXION  NOTICES. 


MARIN    COUNTY. 

1914— LOT  6   ELK   S,  Winship 
Ross.        Hortense  Gardner  to 


FRESNO.    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

IIii.=iPITAL  .ADDITION- 3  story  and 
ba.^e,  brick.  Cost  not  stated.  Porter- 
ville.  Tulare  Co.,- Cal.  Architect,  F.  W. 
Griflin.  Porterville.  Owners.  Mt.  Wbit- 
n.-\  Hospital.  The  addition  will  be 
'  1    adjoining  the  present   building 

corner    of    Main    and    Harrison 
and    will    cover    a    considerable 

gii .1   area.     There  will  be  wards  and 

private  rooms.  Interior  finish  will  be 
of  pine  and  white  enamel.  Consider- 
able tile  will  be  used.  The  new  por- 
tion of  the  building  will  contain  the 
heating  plant,  steam  with  oil  burning 
equipment,  for  both  buildings.  Mod- 
ern hospital  plumbing 
work  will  be  installed. 
be  faced  with  presse 
ar(^   pnmplete  and  flgui 


electric 
Exterior  will 
brick.  Plans 
will  be  called 


IH-,E  HALL — 2  story  and  base. 
k,  $20,000.  Delano,  Kern  Co..  Cal. 
iltects.  Swartz.  Hotchkln  &  Swartz. 
•ell  Bldg..  Fresno.  Owners.  Delano 
onic  Temple  Association.  The 
■liiis  will  be  erected  on  a  corner  lot 

inff  an  area  of  60  by  TOO  feet, 
will  be  stores   on   the   first   floor 

jrge  lodge  rooms  and  office  on  the 
pr    floor.      Interior    finish    will    be   of 


ugho 


Pla 


tral  heating  system.  Patent  store 
nts  are  specified.  Modern  plumb- 
and  electric  work  will  be  installed, 
terior  of  the  building  will  be  faced 
h  pressed  brick.  Plans  are  com- 
te   and    figures   will    be    called    for   at 


ment  plaster.  Plans  are  complete  ami 
waiting  the  approval  of  the  Commis- 
sion. Further  mention  will  he  made  of 
the   work. 

COURT  HOUSE— 2  story,  dome  and 
basement,  reinforced  concrete,  JDO.OOO. 
Alturas.  .Modoc  Co.,  Cal.  Architect.  Dr 
Longchamps,  Reno.  Nev.  Ownei-s,  Mo- 
doc   County.      The    building    has    been 


SCHOOl^ — 2  story  and  base,  brick, 
J.iO.OOO.  ChicO,  Butte  Co.,  Cal.  Archi- 
tect, A.  J.  Bryan,  Chico.  Owners,  Oak- 
dale  School  District.  Bids  opened  for 
this  work  show  I.  C.  Evans  of  Marys- 
ville  low  on  brick  construction  and 
Graham  &  Jensen  of  San  Francisco  low 
for  the  alternate  proposition  of  tile. 
Mr.  Evans  bid  was  134.500  and  Graham 
and  Jensen's  bid  was  »35.250.  Bids 
were  taken  under  advisement.  A  com- 
plete list  of  the  figures  submitted  will 
be  found  under  the  heading  of  Sacra- 
mento, Stockton  and  Northern  Califor- 
nia In  this  Issue. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete,  $200,000.  Sacramento, 
Cal,  Architects,  .Shea  &  Lofqulst, 
Bankers'  Investment  Bldg.,  S.  F.  Own- 
ers, City  of  Sacramento.  Bids  opened 
for  the  construction  of  this  building 
show  H.  S.  Williams,  Hearst  Bldg.,  San 
Francisco,  low  on  all  four  propositions. 
These  bids  were  all  within  the  amount 
available  for  construction  and  he  will 
probably  be  awarded  the  contract.  A 
complete  list  of  the  bids  will  be  found 
under  the  heading  of  Sacramento, 
.Stockton    and    Northern    California. 

HIGHWAY  CONSTRUCTION  —  Cost 
not  stated.  California.  Engineers. 
State  Highway  Commission.  Forum 
Bldg..  Sacramento.  Owners.  State  of 
California,  Plans  have  been  completed 
by  the  State  Highway  Commission  for 
high^ray  work  in  the  following  coun- 
ties: '  Tehama,  Solano  (2  pieces).  .Ma- 
rin, Santa  Clara,  Kern,  Humboldt,  Co- 
lusa, Tulare  and  Los  Angeles.  Plans 
for  this  work  are  now  out  for  figures 
and  bids  will  be  opened  on  May  25th, 
Plans  can  be  secured  from  the  office  of 
the  State  Highway  Commission,  Forum 
Bldg.,  Sacramento.  An  official  pro- 
posal for  the  work  appears  In  another 
column   of   this   issue. 

BANK  ALTERATION — 2  story,  brick. 
$10,000.  Stockton.  San  Joaquin  Co., 
Cal.  Architect.  Henry  H.  Meyers,  Kohl 
Bldg.,  S.  F.  Owners,  First  National 
Bank  of  Stockton.  The  present  bank- 
ing quarters  will  be  rearranged  and 
new  Interior  finish  and  banking  fix- 
tures will  be  Installed.  Included  In  the 
work  will  be  new  plastering,  plain  and 
ornamental,  electric  work,  painting, 
plumbing  and  ornamental  iron  and 
bronze  work.  Vaults  will  also  be  re- 
arranged. Plans  are  now  being  pre- 
pared. 

WHARF  SHED— 2  story,  reinforced 
concrete.  Cost  not  stated.  Sacramento. 
Cal.  Engineer.  City  Engineer  A.  Givan. 
Sacramento.  Owners.  City  of  Sacra- 
mento. Plans  have  been  submitted  to 
the  City  Commissioners  for  a  wharf 
shed  which  IS  to  be  erected  at  the  foot 
of  P  street.  Construction  will  be  fire- 
proof.    Exterior  will  be  faced  with  ce- 


ned 


fore  when  plans  were  first  out  for  fig- 
ures. Bids  recently  opened  were  in 
excess  of  tlie  amount  available  for  con- 
struction and  plans  are  now  being  re- 
vised. New  figures  will  be  called  tor 
at  the  May  meeting  of  the  Board  of 
Supervisors.  Furtlier  mention  will  be 
made  of  the  work  at  that  time. 

HOTEL  AND  STORES— 3  story  and 
base,  brick  and  steel,  $45,000.  Stock- 
ton, San  Joaquin  Co.,  Cal.  .Architect. 
Henry  H.  .Meyers,  Kohl  Bldg..  S.  F. 
Owner's  name  withheld.  The  builaing 
will  cover  a  considerable  ground  area 
and  will  be  arranged  for  stores  on  tne 
first  floor  besides  the  hotel  entrance 
and  lobby  Upper  floors  will  contain 
in  the  neighborhood  of  75  rooms  and  a 
number  of  baths.  Interior  will  be 
finished  in  pine  and  redwood.  There 
will  be  steam  heat  and  a  hot  water 
supply.  All  bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Patent  store  fronts 
will  be  specified.  Plans  are  now  be- 
ing prepared. 

RAILROAD  STATION  —  2  story, 
frame,  $10,000.  Folsom,  Sacramento 
Co.,  Cal.  Architect,  Engineering  De- 
partment Southern  Pacific  Co.,  Flood 
Bldg..  S.  F.  Owners,  Southern  Pacific 
Co.  Work  has  been  started  by  the 
Southern  Pacific  Co.  on  the  construc- 
tion of  a  new  passenger  depot  at  Fol- 
som. The  building  will  be  a  two-story 
frame  structure  containing  the  two 
usual  waiting  rooms  and  agent's  of- 
fice on  the  first  floor.  The  second  floor 
will  contain  living  rooms  for  the  agent 
consisting  of  a  flve-room  flat,  Exter^^or 
will  be  covered  with  cement  plaster. 
About  $9-000  will  be  spent  In  con- 
structing    be   building. 

RESIDENCES — 1  and  2  story  ,  frame. 
Cost  not  stated.  Stockton.  San  Joaquin 
Co..  Cal.  Architect,  none.  The  follow- 
ing Day  Labor  jobs  are  reported  as 
about  to  be  started  in  Stockton:  P. 
W.  Priestly.  202  West  Stockton,  frame 
dwelling,  $2,000;  Richard  Godsll,  516 
West  Park,  frame  cottage.  $1,600;  M. 
Lamasney,  744  West  Flora,  frame  cot- 
tage, $1,600;  Mrs.  Sarah  E.  Gibbs.  1328 
South  California,  frame  residence,  $1,- 
750;  W.  J.  Magneson,  725  South  Pil- 
grim, cottage,  $600;  J.  B.  Wolf,  541-C 
East  Oak,  frame  cottage,  $1,500;  J. 
Clelnmann.  39  North  Bl  Dorado,  two 
frame  cottages,  $1,500  each,  and  Sadie 
Jewitt.  409  East  Weber,  frame  addi- 
tion. $500.  Materials  for  this  work  are 
now  being  purchased. 

BUNGALOW  —  1  story  and  base, 
frame.  $1,500.  Sacramento,  Cal.  Archi- 
tect,  none.  Owner,  Burton  H.  Bill.  3215 
4th  avenue,  Sacramento.  The  dwelling 
has  been  designed  to  contain  six  rooms 
and  bath.  Interior  finish  will  be  of 
pine  throughout.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  open  fire  places  and  tile  man- 
tels. Bath  room  and  kitchen  will  have 
tile  wainscot.  An  automatic  water 
heater  will  be  Installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
meil   plaster  on  metal  lath.     Plans  are 


BllLDIXU   AND  INDUSTRIAL   .\1-:\VS 


Veneered  Panels  that 
ARE  good— -order 


For  all  purposes  use 
Wybro  Panels 

No  matter  wtiat  •■kind"  of  a  panel  you 
require,  you  will  find  it  among  the  WYBRO 
family  of  168  varieties. 

"A  Panel  for  every  purpose"---tliat's 
the  WYBRO  advantage.  And  they  are  all 
UNIFORM  in  quality— always  the  best  ob- 
tainable. 


White  Bpotlieps 


5th  and  Brannan  Streets 


San  Francisco 


11   be  do 


Lal> 


.Mai 


al:i; 


purchased. 

SCHOOI^2  story  and  base,  brick  and 
steel.  Cost  not  stated.  Davis.  Yolo 
Co..  Cal.  Architects.  Cunningham  & 
Politeo.  First  National  Bank  Bldg..  S. 
F.  Owners.  Regents  of  the  University 
of  California.  Bids  opened  for  the 
construction  of  this  building,  a  struc- 
ture 90  by  152  feet,  show  J.  W.  Carr  of 
San  Francisco  low  at  $47,340.  A  com- 
plete list  of  the  flgures  submitted  will 
be    found    under    the     heading    of    San 


this  is 


SCHOOI- — 2  story  and  base.  brick 
and  steel,  JS6.0C0.  Stockton.  San  Joa- 
quin Co..-  Cal.  Architects.  Stone  & 
Wright.  San  Joaquin  Bldg..  Stockton. 
Owners.  City  of  Stockton.  The  building 
will  be  erected  on  the  properly  bound- 
ed by  Park.  Flora.  Madison  and  Monroe 
streets,  and  has  been  designed  to  con- 
tain fourteen  class  rooms.  assembly 
hall  and  principal's  office.  Corridors 
and  stairways  will  be  of  fireproof 
construction.  Interior  will  be  finished 
in  pine  with  maple  floors  in  the  class 
rooms.  Plans  provide  for  steam  heat 
and  oil  burning  furnace.  There  will 
be  program  clocks  and  vacuum  clean- 
ing. State  blackboards  are  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now 
being  prepared.  Further  mention  will 
he  made  of  the  work  when  figures  are 
called. 

•POST  OFFICE— 1  and  2  story  and 
base,  stone  and  brick.  Co.-it  not  stated. 
Chico,  Butte  Co..  Cal.  Architect,  su- 
pervising Architect  Oscar  "W'enderoth. 
Washington.  D.  C.  Owners.  United 
States  Government.  Plans  for  this 
building  have  been  completed  and  for- 
warded to  this  coast  tor  figures.  The 
main  portion  of  the  building  will  be 
two  stories  high  with  a  one-story  wing 
in  the  rear.  Construction  will  be  of 
the  non-fireproof  type  except  the  first 
floor.      Plans    provide    for    steam    heat 


and    spe 


ork.      The 


lild- 


ing  will 

cover  an  area  of  approximate- 

Iv    6.000 

square   feet.      Exterior   will   be 

faced  w 

th  cut  stone  and  pressed  brick. 

Plans   c. 

n    be    secured    from    either    th^e 

Supervis 

ing    architect    at    Washington. 

D.  C.  or 

from  the  Custodian  of  the  site 

at  Chico 

Bids  will  be  opened  on  June 

9th.      A 

1    official    proposal    appears    in 

another 

column  of  this  issue. 

Contracts   Awarded. 

EARTH  DA.M  A.\D  LEVEE.^— Cost 
not  stated.  Orland.  Glenn  Co..  Cal.  En- 
gineer, U.  S.  Reclamation  Service.  Or- 
land. Owners.  Orland  Reclamation 
District.      M.    Fisher,    .S.    F.,    submitted 


the  lowest  Hgui-e  for  tliis  wnrk  at 
$46.3SU  and  will  probably  be  awarded 
the  contract.  Other  figures  submitted 
were  as  follows:  Phil  Schuyler.  Oak- 
land. $47,818;  Moffltt  &  Need,  San  Fran- 
cisco. $49,147;  Grant  Fee.  San  Fran- 
cisco. $54,266;  Mesmer  &  Rice.  Los  An- 
geles, $67,382;  F.  F.  Prendergast.  Los 
Angeles.  $68,992;  Blake  Bros..  Oakland, 
$71,968. 

DAM  AND  BULKHEAD— Cost  not 
stated.  Sacramento.  Engineer's  name 
not  given.  Owners,  Reclamation  U.s- 
trict  No,  1500.  Contractors.  Hyde-Har- 
Jes  Co..  S.  F.  Contract  price.  $22,275. 
Other  bids  for  this  work  were  Healy- 
Tihbetts  Co..  $22,341;  Mervy-Elwell  Co., 
$22,866;  W.  N.  Concanon.  $24,866  San 
Francisco  Bridge  Co..  $22,599  Thomp- 
son Bridge  Co..  $30,950;  Portland  Con- 
crete   File    Co..    $28,472.99. 


Bids  For  Nurses' 
Home  At  Agnew 

Sfnte    Bonnl     of    Cnlitrul    Kccelvcs    Six- 
teen   FlKures   for    Work.      rrederlck 
KoblnHon  Lon    Mnn. 

By    Special    Wire.) 


SACRAMENTO.  CAL..  April  27tb.  1914 
— Bids  were  opened  In  the  office  of  the 
State  Board  of  Control  today  for  con- 
structing a  building  to  be  known  as 
the  Nurses'  Home  at  the  State  Asylum 
at  Agnew.  Santa  Clara  County.  All 
bids  were  taken  under  advisement  and 
a  contract  will  probably  oe  awarded 
.=  ometime   ne-\t    week. 

The  lowest  figure  was  submitted  by 
Frederick  Robinson  for  $32,750.  Sixteen 
figures  in  all  were  subi  lifted,  all  of 
which  were  very  close.  The  followliiK 
is  a  complete  list  of  all  bids  received: 
NudseM*  Home,  Asrnewf*. 

Frederick    Robinson    $32,7:.fi 

L.  G.   Bergren   &   Son 33.74i; 

William    A.    Newsom 34.140 

Pringle.  Dunn  <t  Co 34.750 

McLaren     &     Peterson 35.369 

Frank   Gallagher    35.500 

Welch    Bros 36.599 

Lester    H.    Stock 37,512 

Lewis  Cereghino  &  Son 37,527 

Fluth    &    Morton 37,849 

Howard    S.    Williams 37.967 

McSheehy   Bros 38.800 

H.    A.    Klyce 38.997 

Monson     Bros 40.2SO 

Multer    &    Harnish 40.531 

R.    O.    Summers 41.906 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Gases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Francisc 


Bids  For  Workers' 
Cottage  At  Agnew. 


(By   Special    Wi 


Will    .lino 


SACRAMENTO,  CAL..  April  2Sth.  1914 
— Eighteen  bids  were  opened  by  the 
Slate  Board  of  Control  today  for  con- 
structing a  cottage  for  W'orkers  at  the  J 
Agnew  Asylum  in  Santa  Clara  County. 
The  firm  of  Robinson  &  Place  of  Oak- 
land were  low  at  $36,760  and  will  be 
awarded  the  work  as  that  figure  is  well 
within  the  State's  appropriation. 

The  Robinson  mentioned  in  Tuesday's 
bidders  for  the  construction  of  the 
Nurses^  Home  at  Agnew  is  the  same  as 
in  today^s  list.  Robinson  &  Place.  They 
will   also   be   awarded    the   contract    for 


Nu 


Ho 


WopkerH'  Cottage,  Agnevr. 

Robinson    &    Place $36,750 

Lester   H.   Stock 37,750 

Howard    S.    Williams 39.860 

William    A.    Newsom 40,000 

Pringle.   Dunn   &    Co 40,825 

H.    A.    Klyce 41,210 

McLaren    &    Peterson 42,384 

Frank    Gallagher     43,440 

L.   G.    Bergren   &   Son 43,742 

Lewis   Cereghino   &   Son 44,000 

McSheehy    Bros 44,222 

Welch    Bros 44,494 

Fluth    &   Morton 45,977 

Monson    Bros 47,600 

R.   O.  Summers 51,206 

Morrison    Bros 51,270 

Mulder    &    Harnish 52.228 

Ward    &    Good-n'in 59.800 


Bids  For  Oakdale 
Scliool  At  Chico. 

Gralinni  &  Jensen  Lon   on  Tile  nnd  I 
RvanM  of  MaryHvllle  Lotv  For  Uriel 
Conatruotlon, 


(By   Special   Wl 


CHICO.  BUTTE  CO..  CAL..  April  SOtli 
-Bids  were  opened  at  7:30  tonight  by 
he  Board  of  Education  for  the  con- 
truction  of  the  new  two-story  and 
lasement     brick     school    building. 


A.  J.    Br 
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Francisco    submitted    tlte    lowes 
on  tlie  tile  at  $36,250. 

Chico    School    DoilH. 

Contractor  Briclt 

Peterson&Wilson,    S.    F..$3S,SS7 

E.    D.    Sharp,    Cliico 39,5-12 

Campbell  &  Turner,  Sac.   36,905 
Siaham  &  Jensen,  S,   F,  36,000 

£  1.  Cobb,  OroviUe 37,292 

I.  C.    Evans,    Marysville.    34,500 

No  contracts  were  awarded 
bids  were  taken  under  advisem 
tn  .Ma.v  5th  at  7;30  o'clock. 


Sacramento  School 
Bids  Are  Opened. 


BUILDING  AND  INDUSTRIAL  NEWS 

Owner F.    W.  Priestly,     202     West 

Poplar,  Stockton. 
.Architect  ..  .None. 

Day's   work.  COST.    J20U1I 

LOT  4  BLK   n   E.  Stockton,   Erect  brick 
building. 

Owner J.    G.    Groliman.      1420      E- 

Lafayctte,   Stockton. 
Architect  , .  .None. 
Day's  work.  COST,  $2000 

LOT   16      BLK   37    W.   Stockton,        Erect 
frame  building. 

Owner Richard      Godsil,      510      Vv - 

Park,  Stockton. 
Architect  . .  .None. 
Day's  work.  COST.   $2500 


Day'i 


37 


.  D.   Lamorue,    1219   Stajiford. 


COST,    $171111 


I 


1.    S.    nillluiiis    of    Sail    l<'ri 
On   -III   Four  Pro|ioNiti»iiM 
Not   Awnrtled. 


(By  Special  Wi 


SACRAMENTO,  CAL,  May  ),  1911— 
Seven  sets  of  figures  were  opened  by 
the  Sacramento  Board  of  Education 
tor  the  construction  of  the  two-story 
an. I       basement       reinforced      concrete 

s<  I I    to    be    erected    on    the    propert>- 

lioiiiidej  by  11th,  12th,  U  and  V  streets. 
Four  different  propositions  were  sub- 
mitted by  the  bidders  and  H.  S.  Wil- 
liams, of  San  Francisco,  was  low  on 
all    fiiur.      Conditions   under   which    bid- 

-   submitted  figures  were  that  in  all 

iM  "['"^itions  corridor  partitions  sliould 
1,      il    tile    throughout,    except    on    the 


call,,]  for  all  partitions  to  be  of  tile 
with  i.lastering  omitted  in  the  audi- 
toiiuni,  kitchens,  lunch  rooms  and 
wiHj.l  working  room.  Proposition  No.  2 
all  partitions  wood  studs,  wood  lath 
a  Nil  plaster.  Proposition  No.  3,  wood 
-I  ;.i  .  metal  lath  and  plaster  three 
«  ork,  and  Proposition  No.  4,  metal 

and  Jackson  patent  plaster  board. 

I'iuns  were  prepared  by  Architects 
Shea  &  Lotquist  of  San  Francisco.  Tiic 
following  is  a  complete  list  ot  the 
bids  as  submitted: 

Sacramento  School  Bids. 

Clinton  Fireproofing  Co..  S.  F  Prop 
I.  $195,750:  Prop.  2,  $191,500:  Prop.  3. 
$196,500:    Prop.    4,    $194,500. 

J.  J.  Leonard,  S.  F.,  Prop.  1.  $203,0011; 
Prop,  2.  $199,975;  Prop,  3,  $205,5011; 
Prop.   4,   $205,000, 

Sound  Constr.  &  Eng  Co..  S.   F..   Prop. 

1,    $ :    Prop.      2,    $198,7S5:      Prop.      2 

$204,500;   Prop.   4,   $ . 

Caldwell  &  Son,  S.  F..  Prop.  1.  $197.- 
B55;  Prop,  2,  $191,630:  Prop.  3,  $195,- 
997;  Prop.  4.  $195,803. 

H.  S.  Williams,  S.  F..  Prop,  1.  $ISS.- 
9l:;;  Prop.  2,  $183,758:  Prop.  3.  $186,038; 
Prop.    4    ,$188,525. 

Keating  &  Holt,  Sacramento.  Prop. 
1,  $2114,100:  Prop.  2,  $196,785;  Prop.  3, 
$2i':,si5:    Prop.    4.    $202,315. 


la  thews  Constr.  Co.,  Sa 
.|j.    1,    $196,743:    Prop.    2,    $- 

f :    Prop.    4,    $ , 

.11  bids  were  taken  undc 
nt,  but  the  Board  of  Educ 
at  once  in  the  matter  ot  a 


BUILDINfi  CONTRACTS. 

SAN   JOAaUIN    COUNTY. 

pT    S    BLK    185    B,    Stockton.      I 
Ibuildlng. 


E  Vi  LOT  6,  V,  W,  IGTH  AND  17TH  STS 
No.  1621  W  St.,  Sacramento.  Place 
dwelling  on  new  brick  foundation  and 
erect  one  and  one-half-story  barn  on 
rear  of  lot. 

owner Mrs.    M.    Sjogren,    1327    9tli 

St„   Sacramento. 


Chi 


.Non 


Conttactor.  .Chas.    Vanina.    2022    .\1    S 
Sacramento. 

COST.    $5 


X    'A  LOT   11   BLK  71, 

S  M  C,  Stockton. 

LUT 

s,    F.    G.    ISTH    AND    19TH    STS.. 

Frame  building. 

Nos 

017  and  619  ISth  St..  Sacramento. 

Owner M.  Lamas 

ley,  744  W-Flora, 

Alte 

r   dwelling   Into   apartments. 

Stockton. 

Owne 

E.   J.    Carlow,    617    Isth    St., 

Architect  . .  .None. 

Sacramento, 

COST.  $1600 

Archi 

eel  ..    F.    H.    Schardin. 

Day's 

work.                                         COST.   $300 

ockton.     Remodel 

frame  buiding. 

S     V4     ( 

)F    N    V,    LOT    1.    1,    J,    2ND    &    3RD 

Owner M.    E.   Mc 

Jnenny. 

Sts, 

Sacramento.       Erecl    building. 

.\rehitect  . .  .None. 

Owne 

Adelheld     Heison. 

COST,    $3500 

Archi 

ect  ..  .None. 

Contr 

NO.  Ill  E-LAF.AYETTE.  Stockton.     Re- 

19th   St..    Sacramento. 

model  building. 

Filed 

Apr.   27.  '14.      Dated  Apr.   27,  '14. 

Owner Mrs,  Kan 

ye. 

COST,    $1780 

Day's 


30ST,   $400 


Fra 


LOT  6  BLK  120  S  M  C,  St 
building. 

Owner Mrs.    Sarah    E.    Gibbs,    1326 

So-California,    Stockton. 
.\rcliltect  .  .  .None. 
Day's   work.  COST,   $17.'-,0 


■/.l    LOT  5.    K.   L.   9TH  AND   liiTH:   No. 
112S-I130       lOtli        St.  Saeramento. 

Alter    store. 


NO, 


E-JEFPERSON.        Stockton, 
Erect  frame  building. 

A^ner W.    J.      Magneson 

Pilgrim,    Stockton 


S- 


chite 


.No 


COST,    $G00       Da 


S   'i   OF  LOTS  10  AND   12   BLK   81.  S   M 
C,  Stockton.     Frame  building. 

Owner J.    B.    Wolf.     541-C    E-Oak. 

Stockton. 
.\rchitect  . .  .None. 
Day's     work.  COST.     $1500 

S   STA    OF  LOT   14    BLK   .1   W,   Stockton. 
Erect  frame   building. 

Owner L.       Cleinmann.       39       N-El 

Dorado.    Stockton. 
Architect  .  .  .None. 
Day's   work.  COST.    $1500 


Ot 

W 

160    FEET   LOT   ''A" 

.\. 

W 

La 

ider 

s.    Add'n. 

Sacra 

mento 

Ad 

ion 

s    to 

present 

one-s 

ory    to 

lin 

er. 

Benj.    B 

ean.    2 

301  y- 

O 

St 

Sacran 

lento. 

ite 

t  .  . 
ork 

T 

.None. 

COST 
T;    No 

>30 

-!TREET 

COUP 

>11 

St.. 

Sai 

1  amen  to. 

Five 

-room 

fr 

till 

ell 

ng 

(concrete    fQ.ui 

datlon 

) 

er. 

T.    B. 

Hunt. 

2926 

S 

St 

.Sacrame 

nio. 

ite 

t  .  . 

.None. 

rai 

tor. 

.Hunt    B 

■OS. 

COST 

$170 

LOT    15    BLK    11    W,    Stockton, 
building. 


Fr, 


ado.  Stockton. 

COST.   $1500 
88.    S    M    C.      Stockton, 


LOT    12      BLK 
Frame  building. 

Owner C.  A.  Eldridge,  Stockton. 

.\rchitect  . .  .None. 

Day's    work.  COST.    $5' 


;  70  FEKT  OF  N  110  FEET  LOT  4.  J. 
K.  mil  and  12tli  Sts..  Nos.  U24-U30 
J  St..  Sacramento.  Nine-story  and 
basement  Class  "A"  steel  frame,  con- 
crete and  brick  building  (7  stores 
and   hotel.) 

Iwner .Miller        &        McGllilivray, 

Peoples'    Bank    Bldg..    Sac- 
ramento. 
:ngineer  ...V.  N.  Dalton,  68  Post,  S.  F. 
;ontractor.  .McGillivray       Construction 
Co..    1007    7th,    Sacramento. 
COST.    $26,000 


NOT  12  BLK   116  E,  Stockton.     Addition 
to  frame  building. 

owner Sadie  Jewitt.  409  E-Weber. 

Stockton. 
Architect  .  ...None. 
Day's   work.  COST,   $,-.00 


LOT 


ended   Plot    Lots   48 


53. 


Cor    Stanford 


N  14  LOT  5.  S,  T.  25TH  AND  26TH  sTfe.. 
No.  1916  26th  St..  Sacramento.  Six- 
room  frame  dwelling  (concrete  foun- 
dation). 

Owner Julius      Asher    and      C.      C. 

Goldsmith.     1014     nth     St.. 
Sacramento 
.\rchllect  .  .  .None. 

Contractor.  .Geo.    W.      Martin    &       Son. 

1217    19th    St..   .Sacramtnto. 

COST,     $2650 

DOTS    J,-.02-L-i03   H.   J.   Goethe   Add'n:   K 

Cypress    and     Burbank    Ave,.     Sacra- 


memo.      Frame    store    building    (con- 

irete    foundation). 

Owner 1,.  Niclolosi,   3605   Gtli   Ave.. 

Sacramento. 
Arcliilect  ...None. 
Contra':tor..A.     Miller.     3:'ll5     3rd     Ave. 


Sac 


COST.   JICOO 


BUILDING   AND  INDUSTRIAL   NEWS 

heating    Science    Building    and    G.vm- 
nasium  Stockton  High  School. 

Owner Board  of  Education,   Sloclt- 

ton. 
Arcliitect  ...Stone    &      Wright.    .S-Cali- 

fornia  St..  Stockton. 
Contractor.  .J.    C.    Hurley    Co.,    Center 

and     North     St.,     Stockton. 
Filed  Apr.  25.  '14.     Dated  Apr.   17.  'H. 


«l'ILDISG  CONTRACTS. 


SAN  JOAaUIN    COUNTY, 


N  %  BLK  102  S  of  -Main  St..  Stockton. 
All  heating  and  ventilating  for  Jack- 
.•ion   School    (three-stor.v   building). 

Owner Board       of      Education      of 

Stockton. 
Architect  ...Stone    &    Wright.    San   Joa- 
quin   BIdg..    Stockton. 
Contractor.  .Pacific    Blower    &    Heating 
Co.,    4th    and    Freelon    Sts.. 

Filed  Apr.  25,  '14.     Dated  Apr.  23,  '14. 

1st   day   of   each   month 76% 

30   dajs    alter 25% 

TOTAL  COST.  J3375 
Bond.  $16SS.  Surety.  Pacific  Coast 
Casualty  Co.  Limit.  30  days.  Forfeit, 
$5.     Plans  and  specifications  filed. 


NORTHERN  ADDITION.  Stockton. 
Heating  and  ventilating  for  Nortl: 
School    Itwo-story    building). 

Owner Board      of      Education       of 

Stockton. 
Architect  ..  .Stone   &   Wright.  San  Joa- 
quin   Bldg..    Stockton. 
Contractor.  .W.    .Morgan,    N-Hunter    St., 

Stockton. 
Filed  Apr.   25.  '14.     Dated  Apr.  22.  '14. 

1st  day  of  each  month 75% 

30   Uay»    after 25% 

TOTAL  COST,  J2586 
Bond.  $1293.  Surety,  National  Surety 
Co.  Limit.  30  days.  Forfeit.  $3.  Plans 
and  specifications  filed. 


NW  COR.  .MAIN  &  SUTTER  STS.. 
Stockton.  All  structural  steel  and 
iron  work  for  10-story  Class  "A" 
hank   building. 

Owner Commercial   Savings   Bank, 

E-.Vlain  St..  Stockton 
Architect  ...L.     B.     Dutton.     Chronicle 

Bidg.,  San   Francisco. 
Contractor.  .P.alston    Iron    Works.    20th 
and   Indiana.   San  Francisco 
Filed  Apr.  25.  'H.     Dated  Apr.  14.  '14. 

1st  and   15th   of  each   month 759^ 

3B    duyH    after 25% 

TOTAL  COST.  J1S.721 
Bond.  $11.S65.  Surety.  Aetna  Ac.cident 
Ins.  Co.  Limit.  CO  days.  Forfeit,  after 
130  days  work  remains  uncompleted 
contractor  to  pay  1100.  Plans  and 
spcciHcn'ions  filed. 

SAN  JOAQUIN  &  MENDOCINO  STS.. 
.Stockton.  .Ml  work  for  addition  to 
North  Grammar  School.  North 
Stockton. 

Owner Board  of  Kducatlon.  Stock. 

ton. 

Arc:.i;ect  .  .  .Ston.-    &       Wright.    S-Cali- 
fornia   St..   Stockton. 

Contractor.. F.  L.  Scamman.  S.  F. 

Filed  Apr.  25.  '14.     Dated  Apr.  17.  '14. 

1st    of    each    month 75% 

U'-unl     35    days 25% 

TOTAL  COST.    J16,771 

Bond.    »83S6.      Surety.   Globe   Indemnity 

Co.         Limit.    100      day.s.      Forfeit.      $10. 

Plans   and    .specifications    filed. 


1st 


ach 


nth. 


30    days    after 25% 

TOTAL  COST.  $7428 
Bond,  $3711.50.  Surety.  New  England 
Casualty  Co.  of  Boston,  Mass.  Limit. 
30  days.  Forfeit,  none.  Plans  and 
specifications   filed. 


COMPLETION  NOTICES. 


SACRAMENTO  COUNTV. 


RECORDED  ACCEPTED 

Apr.    21.    1914— LOTS      78      AND      79, 

Sather    Terrace    Add'n.    Sacramento. 

Clark  Realty  Co  to  C  B  Mendenhall 

April    24,    1914 

Apr.  24,  1914 — FIVE  ACRES  LAND 
formerly  owned  by  El  Dorado  Gold 
Dredging  Co  in  Fair  Oaks  Ridge. 
Natomas  Consolidated  of  Califor- 
nia to  Ernest  F  Johnson. Apr,    17.   '14 


IIEX.S   FILED. 


SACRAMENTO    COUNTV. 

RECORDED  AMOU.N'T 
Apr.  24.  1914— E  20  FT.  OF  N  "^  OF 
Lot  1  and  W  %  Lot  2,  M,  N,  2nd  and 
3rd  Sts..  Sacramento.  J  L  and  L  G 
Siller  (Siller  Bros.)  vs  Imperial 
Hall    Co    $2.Ml.a5 


LOS    ANGELES   AND    SOUTH- 
ERN CALIFORNIA. 


RE.SIDENCE  —  2  story  .ind  base, 
frame.  Cost  not  stated.  Santa  .Monica. 
Los  Angeles  Co.,  Cal.  Architect.  A.  C. 
Martin.  Higgins  BIdg..  L.  A.  Owner. 
Thomas  Higgins.  The  dwellins  will  be 
erected  on  .Second  street  near  .Arizona 
and  has  toeen  designed  to  ci>nt.iin  fif- 
teen rooms,  three  bath  rooms  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  hardwood.  Hardwoml  and 
inlaid  floors  will  he  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
l.eat  and  open  fire  places.  Mantels  will 
be  of  tile  and  brick.  Automatic  water 
heaters  are   specified.      Bath    rooms   will 


tile 


and 


Iloors  and  will  be  equipped  with  sliow- 
ers.  Exterior  of  the  dwelling  will  he 
covered  with  cement  plaster  on  metal 
lath.      Plans    are    being    prepared. 

SCHOOL  GROUP — 6.  1  and  2  .story, 
brick  and  steel,  $210,000.  San  Bernar- 
dino. San  Bernardino  Co..  Cal.  Archi- 
tect. Norman  F.  Marsh.  BroadWMv  Cen- 
tral Bldg..  I>.  A.  Owners.  San  Bernar- 
dino Union  High  School  District.  The 
Board  has  decided  to  erect  sl.x  liuild- 
ings.  Administration.  Science.  Classical. 
Home  Economics.  Commercial  and  Me- 
chanics buildings.  If  there  are  suf- 
ficient funds  a  cafeteria  and  gymna- 
sium will  also  be  erected.  The  style 
of  architecture  will  be  classical.  Class 
C.  with  masonry  walls,  tile  roofs,  wood 
interiors,  metal  lath  ceilings,  wiring, 
etc.  Only  preliminary  plans  have  been 
prepared  and  details  will  be  published 
l.Uei-. 

APART.MBNT  HOUSE— 3  story  and 
base,  frame.     Cost  not  stated.     Los  An- 


geles, Cal.  Archlte 
Sturges,  Story  Bldg.. 
E.   Rubin.     T'he  buildi 


and  will 

ontain 

two   and 

three 

beds   and 

privat 

Ish    will   b 

e  of  p 

hardwood 

floors 

will    he   g 

as      he 

water   hea 

tcrs. 

tile    wain 

scot    a 

Exterior 

Df    Hie 

ered  with 

veneei 

>  arranged  I 
es  with  wg 
Interior 


;omposition    flob] 
ding   will   be 
ssed  brick  anc 


nd  whe 


nple 


the 
Day   La bo 


vork  ■ 


WAREHOUSE- 3  story  and  base, 
inforced  concrete.  Cost  not  stated. 
Santa  Barbara,  Sana  Barbara  Co..  Cal. 
Arc'hitects.  Mayberry  &  Parker,  Pacific 
Electric  Bldg.,  L.  A.  Owner,  Homer  M. 
Duffey.  Santa  Barbara.  The  building 
Kill  be  erected  at  the  corner  of  Mason 
and  Helena  streets,  covering  an  area 
of  67V4  feet  by  140  feet  and  will  be 
the  extra  heavy  type  designed  for 
six-story    structure.      Construction    v 


of 


for 


ill  be  fin 
el 


Pla 


oiling    do 


etal 


sash  and  frames  and  elevator  s.  i 
Exterior  will  be  faced  with  ■,, 
Ijlaster.  Work  will  be  started  ,il 
under  the  Day  Labor  system. 

GARAGE— 2  stoi-y  and  base,  ! 
and  steel.  Cost  not  stated.  I^is 
geles.  Cal.  Architects.  Dennis  &  He 
Fay  Bldg.,  L.  A.  Owner.  W.  S.  Co 
The  building  will  be  erected  at 
corner  of  Third  and  Hope  streets 
will  cover  an  area  of  100  by  lin 
Construction    will    be    practicalu 


oof.       The 


ill    he 


and     met 

il     lath 

ar 

d     pla 

ter 

partitions 

Besides 

the    garage 

will    be    r 

ine    stoi 

es 

on    th 

e    firs 

Upper    flc 

or    will 

b« 

used 

for 

space    in 

connect 

on 

with 

the 

Metal     w 

ndow    s 

isl 

and 

frani 

metal   coi 

ered  do 

are  specili 

terlor    of 

the    bu 

il< 

ing    w 

11     h. 

with    pre 

ssed    bri 

ck 

Plal 

s    art 

prepared. 

HOTEl 3    stoi 

V 

and 

base. 

forced      c 

oncrete. 

'. 

250.000 

]; 

Riverside 

Co..   Cal. 

Architect.   . 

tyn   Haen 

ke.   Stoi 

lUig., 

..    A, 

ers.  Gate 

l^■ay   Inn 

C 

>mpan.x 

.    Thi 

has  been 

mention 

ed 

before 

whe 

weie   firs 

started 

Worki 

ag    di 

have    l;ee 

n    complete 

d    and 

gra> 

the    site 

las    bee 

tarted 

Th 

tuilding 

will    be 

300    by    5 

0    fei 

two  large 

wings. 

There  w 

11  be 

of  ISO  guest  rooms,  all  of  whiih  « ill 
have  private  baths.  Plans  als.,  iimi- 
vide  for  a  large  office,  dining  r  ins 
ladies'    and    gentlemen's      parlors      .likI 

grill'.       Construction     will    be     Hi, if. 

Interior  will  be  finished  in  iiinc-  an>I 
hai-dwoods.  There  will  be  ste.iiii  iicil. 
elevator  service  and  a  hot  wjilei  sup- 
ply.     Exterior    of    the  'building    uil 

faced  with  cement  plaster.  A  cla>  tile 
root  will  he  used.  Plans  will  t;..  oiu 
for   figures  shortly. 

H0TEI^3  story  and  base,  clu-s  c 
construction.  Cost  not  stated.  I."s 
Angeles.  Cal.  Architect.  Anton  Reif. 
Higgins  Bldg..  L.  A.  Owner,  Mr.  Seller 
Tile  building  will  be  erected  on  San 
PeJro  street  near  Ninth,  covering  an 
area  of  42  by  121  feet.  There  will  be 
two  stores  on  the  first  floor  besides  the 
hotel  lolihy.  Upper  floors  will  contain 
a   total  of  50   guest     rooms     and     four 


Wertn 


sdii: 


May 


13H. 


baths.  Interior  finish  will  l.p  of  pine 
througliout.  There  will  be  ste.im  heat 
and  a  hot  water  supply.  Bath  rooms 
will  'have  tile  wainscot  and  composition 
floors.  Patent  store  fronts  are  speci- 
fied. Exterior  of  the  building  will  lie 
faced  with  pressed  brick.  Phiiis  are 
being  prepared. 

WAREHOUSE— 3  story  and  base, 
brick  and  concrete.  Cost  njt  stated. 
Los  Angeles.  Cal.  Architects.  William 
Curlett  &  Son.  Title  Insurance  Bldg..  I.. 
A.  Owners,  Rudgear-Merle  Co.  Tin- 
building  will  be  erected  at  the  eoriier 
of  Alameda  and  Palmetto  streets,  ami 
will  cover  an  area  of  100  by  272  feet. 
Interior  will  be  finished  in  pine.  There 
will  be  metal  window  sash  and  frames. 
Plans  provide  for  elevator  service, 
spiral  chutes  and  other  warehouse  con- 
veniences. Construction  has  been  held 
up  for  sometime  pending  the  settle- 
ment of  spur  track  facilities.  Exterloi- 
of  the  building  will  be  faced  wilh 
pressed  brick.  Working  drawings  are 
complete  and   bids   will   be  called   for   at 

RESIDENCE  —  2  story  and  basi-. 
frame  and  hollow  tile  construction, 
J15.000.  Hollywood,  Los  Angeles  Co., 
Cal,  Architect.  Elmer  Grey.  Wright 
and  Callender  Bldg..  L.  A.  Owner.  John 
Luckenbach.  The  dwelling  will  cover 
a  large  area  and  will  contain  twelve 
rooms,  three  baths  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and 
hardwood  witli  hardwood  floors  in  the 
principal  rooms.  There  will  be  furnace 
heat,  open  fire  places  and  a  hot  water 
system,  A  garage  will  also  be  erected 
on  the  lot.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared. 
SCHOOL — 1  story,  concrete  and  hol- 
low tile  construction,  $20,000,  Beverly 
Hills,  Los  Angeles  Co..  Cal,  Architect, 
W,  .1.  Dodd.  Marsh-Strong  Bldg..  L.  A. 
Owners.  Beverly  Hills  School  District. 
The  building  will  contain  six  class 
rooms  and  an  assembly  hall.  Interior 
finish  will  be  of  pine  and  redwood. 
Maple  floors  will  be  used  in  the  class 
rooms.  There  will  be  a  central  heat- 
ing system.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  nearly  complete 
and  figures  will  be  called  tor  shortly. 
WAREHOUSE— 4  story  and  base, 
brick  and  steel.  Cost  not  stated.  Los 
Angeles.  Cal.  Architects,  Morgan, 
Walls  &  Morgan,  Van  Nuys  Bldg.,  L- 
A.  Owner.  Mrs,  H.  S.  Van  Nuys.  The 
building  will  be  erected  on  property 
at  the  corner  of  Los  Angeles,  Pico  and 
San  Pedro  streets,  covering  an  area  of 
70  by  150  feet.  Construction  will  he  of 
tbe  extra  heavy  type.  Interior  finisli 
will  be  of  pine  througliout.  Plans  pro- 
vide for  two  elevators,  metal  window 
sash  and  frames  and  fireproof  doors. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  complete 
and    Hgures   are  being   taken. 

RAILROAD  STATION— 1  and  2  story, 
reinforced  concrete,  $200,000.  San  Die- 
go, San  Diego.  Co.,  Cal.  Architects. 
Bakewell  &  Brown,  251  Kearny  street, 
S,  F,  Owners,  Santa  Fe  Railroad  Co. 
The  building  has  been  designed  in  the 
Mission    style    and    will   be    of    fireproof 


■ith 


ced 


walls  and  floors.  Interior  partitions 
will  be  of  metal  lath  and  plaster.  The 
building  will  be  200  feet  long  and 
about  75  feet  wide.  There  will  be  two 
waiting  rooms,  offices  of  the  company, 
ticket      and      agent's      office,      baggage 
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rooms  and  express  ofBce.  Interior  will 
be  finished  in  pine  with  tile  floors  and 
marble  wainscot.  There  will  be  a 
central  heating  system.  Exterior  of 
of  the  building  will  be  faced  with  ce- 
ment plaster.  A  clay  tile  roof  will  be 
used.  Plans  are  complete  and  figures 
are  now  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame  and  hollow  tile.  $25,000.  San 
Diego,  San  Diego  Co.,  Cal.  Architect. 
Irving  I.  Gill,  931  South  Figueroa 
street,  L,  A,  Owner,  Ethel  H,  Williams. 
The  dwelling  will  contain  11  rooms  in 
the  'flrsf  floor  and  nine  rooms  in  the 
second  floor.  There  will  be  six  baths. 
Interior  will  be  finished  in  pine,  red- 
wood, hardwoods  and  white  enamel. 
Hardwood  flooi-s  will  be  used  through- 
out. There  will  be  .steam  beat,  open 
fire  places  and  a  hot  water  supply.  All 
bath  rooms  will  have  tile  wainscot  and 
floors  and  will  be  equipped  with  show- 
ers. Exterior  of  the  house  will  be 
faced  with  cement  plaster.  Plans  are 
being   prepared. 

SCHOOL— 1  story  and  base,  brick, 
$17,000,  Banning,  Riverside  Co,,  Cal. 
Architects,  C.  H.  Russell  Co..  Union 
League  Bldg..  L.  A.  Owners.  Banning 
School  District.  The  building  has  been 
designed  in  the  Mission  style  and  will 
contain  six  class  rooms  and  an  assem- 
bly hall.  Interior  finish  will  he  of  pine 
with  maple  floors  in  the  class  rooms. 
There  will  be  a  central  heating  sys- 
tem, probably  furnace  heat.  Modern 
school  plumbing  and  electric  work  will 
be  Installed.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are    now    being    prepared. 

Contracts   Awarded. 

APARTMENT  HOUSE — 1  and  2  story 
and  base,  frame.  Cost  not  stated.  Long 
Beach,  Los  Angeles  Co..  Cal.  Archi- 
tet,  J,  B,  Nicholson,  Wright  &  Callen- 
der Bldg,,  L,  A.  Owner,  S,  R,  Adams, 
Contractor,  Fred  W,  Siegel,  Stimson 
Bldg,,  L.  A.  Contract  price  not  stated. 
BANK  ALTERATION  AND  ADDI- 
TION—2  story,  brick,  $12,490.  Ana- 
heim, Orange  Co.,  Cal.  Architects. 
Austin  &  Pennell.  Wright  and  Callen- 
der Bldg.,  L,  A.  Owners,  German- 
American  Savings  Bank  of  Anaheim. 
Contractors,  Frank  Graves  &  Son, 
Builders-  Exchange,  L.  A.  Contract 
price.  $12. -190.  not  including  painting. 
HOTEL — 2  story  and  base,  brick  and 
steel,  $S0.000.  Niland.  Imperial  Co.,  Cal. 
Architect,  Frank  L.  Stiff,  Grosse  Bldg.. 
L.  A.  owners,  California  Land  and 
Water  Co,  Contractor,  J,  R.  Rohelt, 
El  Centro,     Contract  price,  $60,000. 

SCHOOLS— 2.  1  story  and  base.  Class 
C  construction.  Cost  not  stated.  Glen- 
dale,  Los  Angeles  Co..  Cal.  Architect. 
Norman  F.  .Marsh,  Broadway  Central 
Bldg,,  L,  A,  Owners,  Glendale  High 
School  District,  Contractor,  G,  Han- 
son. 1414  South  Vermont  avenue,  L.  A.. 
general  constru^i'tion.  Contract  price. 
$69,183.  Plumbing,  J,  Hokom,  $6,593, 
Monger  &  Munger.  Pasadena,  heating. 
$3,795.  Bliss  &  Schwenzfeler,  Pasade- 
na, painting,  $3,1S8.  L.  W.  Chobe, 
Glendale,  electric  work,  $1,196,75,  and 
Eugene  Winship,  program  clocks,  $1,- 
550, 

MISSION  SCHOOL— 3  story  and  base, 
brick.  Cost  not  stated,  Los  Angeles, 
Cal,  Architect,  Robert  H,  Orr,  Van 
Nuys  Bldg.,  L.  A.  Owners,  Christian 
Women's  Board  of  Missions,  Indianap- 
olis. Contractors.  Ganger  Construction 
Co.,  Laughlin  Bldg,,  L,  A.  Contract 
price,    $23,251. 


PORTLAND  AND  OREGON. 

APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel,  $100,000,  Port- 
land, Ore.  Architects,  Claussen  & 
Claussen,  Macleay  Bldg.,  Portland. 
Owner,  Mrs.  C.  Brown.  'The  building 
will  he  erected  at  the  southwest  cor- 
ner of  14th  and  Yamhill  streets  and 
will  cover  an  area  of  100  feet  square. 
There  will  be  a  total  of  66  apartments 
of  two  and  three  rooms.  Interiors  will 
be  flnished  in  pine  and  some  hardwood 
veneer.  There  will  be  steam  heat,  ele- 
vator service,  dumb  waiters,  a  vacuum 
cleaning  system  and  bot  water  supply. 
All  apartments  will  have  wall  beds 
and  private  bath  rooms.  Hardwood 
floors  will  be  used  in  the  living  rooms. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken. 

DOCKS  AND  DREDGING— Cost  not 
stated.  Astoria.  Ore.  Engineer.  F.  J. 
Walsh,  Port  of  Astoria  Commission, 
Astoria.  Owners,  City  of  Astoria, 
Plans  have  been  completed  and  fig- 
ures are  now  being  taken  on  the  foun- 
dation work  tor  the  new  docks  and 
wharves  which  are  to  be  erected  at  As- 
toria. In  the  neighborhood  of  7.000 
piles  of  from  50  to  75  feet  will  be  re- 
quired as  well  as  about  1,000. 000  cubic 
yards  of  dredging.  The  docks  will  be 
erected  In  units  of  which  several  are 
planned.  Two  docks  will  be  built  at 
this  time,  each  of  which  will  be  90  feel 
wide  and  1.000  feet  long.  About  3.000 
feet  of  bulkheading  will  also  be  re- 
quired. Plans  are  now  out  for  figures 
and  can  he  secured  by  addressing  tlfe 
engineer. 

BRIDGE — Steel  and  concrete.  Cost 
not  stated.  Kellogg,  Ore.  Engineer, 
Horace  C.  Hall.  Grants  Pass.  Ore.  Own- 
ers. Douglas  County.  The  bridge  will 
consist  of  two  main  spans  each  200 
feet  long  and  a  third  span  of  125  feet. 
Approaches  will  be  of  concrete.  The 
bridge  will  have  a  sixteen-foot  road- 
way. Plans  are  complete  and  bids  will 
close  May  12th.  Plans  and  specifica- 
tions can  be  secured  from  the  engineer. 
CHURCH — 2  story  and  base,  brick 
and  frame.  Cost  not  stated.  Rose  City 
Park.  Ore.  Architect.  L.  R.  Bailey. 
Abington  Bldg..  Portland.  Owners. 
Methodist  Church  of  Rose  City  Park. 
The  building  will  contain  a  large  audi- 
torium and  Sunday  school  rooms.  Only 
the  first  unit  will  be  erected  at  the 
present  time,  costing  in  the  neighbor- 
hood of  $10,000.  Interior  finish  will  be 
of  pine  throughout.  A  steam  heating 
system  will  be  installed.  Exterior  of 
tile  building  will  be  faced  with  cement 
plaster.  Plans  are  now  being  prepared. 
LODGE  HALI^-4  story  and  base, 
lirick.  $20,000,  Silverton,  Ore,  Archi- 
tects, Tourtellotte  &  Hummel,  Roth- 
child  Bldg.,  Portland.  Owners,  Ma- 
sonic Hall  Association  of  Silverton, 
The  building  will  cover  an  area  of  S2 
by  S2  feet,  and  has  been  designed  for 
four  stores  on  the  first  floor  and  18 
offices  on  the  second  floor.  Upper  two 
floors  will  be  arranged  tor  the  lodge 
rooms,  ball  room  and  auditorium.  In- 
terior finish  will  be  of  pine  with  a 
hardwood  floor  In  the  ball  room.  There 
will  be  steam  heat  and  elevator  serv- 
ice. Patent  store  fronts  are  specifled. 
Exterior  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plails 
are   now  being  prepared  and  bids  will 
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SCHOOI — 3  .story  and  Ijase,  brick 
»10(l.uO(i.  Tlie  Ualles.  Ore.  Architect! 
C.  J.  Grandal).  Tlie  Dalles.  Owners! 
C;iy  of  The  Dalles.  The  building  has 
t:cen  designed  in  the  classic  style  and 
Will  cover  a  large  ground  area.  Be- 
sides the  class  rooms  plans  provide  for 
«n  auditorium  seating  600  people  and 
equipped  with  a  modern  stage.  There 
will  also  be  a  large  gymnasium,  li- 
brary and  manual  training  and  domes- 
tic science  rooms.  Interior  finish  will 
1-e  of  pine  with  liardwod  floors.  Plans 
provide  for  steam  heat,  progiam  clocks 
and  a  vacuum  cleaning  system.  Slate 
blackboards  are  specified.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  now  being  taken.  Separate  bids 
will  be  taken  for  the  heating  and 
plumbing.  Plans  can  be  secured  from 
the    architect. 

SCHOOL  ALTERATIONS  AND  AD- 
DITIONS—2  story  and  base,  brick.  »20.- 
000.  Astoria.  Ore.  Architects.  White- 
house  &  FoullJioux.  Wilcox  Bldg..  Port- 
land. Owners.  Astoria  School  District. 
The  work  will  consist  of  an  addition 
to  be  used  for  an  auditorium,  this  will 
contain  a  gallery  with  a  seating  ca- 
pacity of  ROO  and  will  be  of  brick  con- 
struction. The  balance  of  the  work 
will  be  altering  and  repairing  the  in- 
terior of  the  school  building.  Bids  for 
the  work  are  to  be  submitted  to  W.  A. 
Sherman.  Clerk  of  the  School  District. 
Separate  bids  will  be  received  for  the 
lieatlng  and  electric  wiring.  Plans  are 
complete  and  figures  are  now  being 
taken. 

Contracts   Awarded. 

HOTEI 3    story    and       base.       brick. 

120.000.  Portland.  Ore.  Architect,  c! 
Spies.  Kenton,  Ore.  Owner,  .Mr.  Mc- 
Xary.       Contractor.       C.    Spies.     Kenton 


SEATTLE  AND  WASHINGTON. 

APARTMENT  HOUSE — 5  story  and 
base,  brick  and  steel.  160.000.  Seattle. 
Wash.  Aichltect.  David  Dow.  21st  and 
Spruce  street."!,  Seattle.  Owner.  H,  M, 
Richmond.  The  building  will  he  erect- 
ed on  7tli  avenue  near  Pine  street,  cov- 
ering an  area  of  GO  by  120  feel.  The 
building  will  contain  a  total  of  125 
rooms  which  will  be  arranged  in  15 
three  room  suites  and  40  two  room. 
Interior  finish  will  be  largely  of  pine 
with  some  Iiardwood  \  eneer  and  oak 
Moors.  There  will  be  steam  lieat.  ele- 
vator  and    dumb    waiters,   a   hot   water 
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faced  with  pressed  brick  trimmed  with 
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figures   are   being   taken. 

COURT  HOUSE   GROUP— 3   and   5 

story   and    base.      Class    A    construction. 

J950.000.      Seattle.    Wasli       Architect.    A. 

Warren  Could.  American  Bank  Bldg,. 
Seattle.  Owners.  City  of  Seattle.  The 
building  will  be  erected  on  the  prop- 
erty bounded  by  Third  avenue,  James, 
Jefferson  and  Fourth  avenue.  The 
Third  avenue  frontage  will  be  five  sto- 
ries higli  and  the  Fourth  avenue  but 
three  stories.  Construction  will  be 
fireproof  with  a  complete  steel  frame, 
reinforced  concrete  Hoors  and  roof.  In- 
terior partitions  will  be  of  hollow  tile. 
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Exterior  will  be  faced  with  tile  and 
terra  cotta.  Hardwood  and  metal  trim 
will  be  used.  There  will  be  steam  heat, 
vacuum  cleaning,  elevator  service  and 
fireproof  vaults.  Plans  have  been  re- 
vised and  new  figures  will  be  called  for 
within    a    very    short    time. 

OFFICERS'  QUARTERS— 2  story  and 
base,  brick.  $60,000.  Fort  Worden, 
Wash.  Architect,  Chief  Constructing 
Quartermaster  Office,  Washington,  D. 
C.  Owners.  United  States  Government. 
Plans    have    been     completed    and     f.ii- 


Wednesday,      May       6,       1314, 
to  Fort  Worden  for  the  new  of- 
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The  cut  above  Illustrates  a  self- 
cleaning  filter  and  faucet  combined, 
recently  perfected  by  Mr,  F,  L,  Guil- 
lemet  of  this  city.  The  faucet  part 
proper  is  the  same  as  In  the  regular 
compression  bibbs  on  the  market  and 
will  be  understood  at  a  glance,  the 
water  valve  (c)  being  opened  and 
closed  in  the  usual  manner  by  turning 
the  handle,  but  a  filter  chamber  is 
formed  above  the  spout  (B)  and  a  filter 
(O)  fitted  therein,  and  the  water  has 
to  pass  through  this  filter  before 
reaching  the  spout.  The  Alter  Is  cylin- 
drical in  shape  and  open  at  both  ends, 
but  the  top  end  is  closed  by  a  cap  (d). 
which  is  provided  with  a  disk  fitting 
snugly  inside  the  end  of  the  filter. 
Said  cap  is  made  of  one  piece  with  the 
plug  (N)  and  connected  with  it  by  a 
short  stem,  so  that  when  the  plug  (N) 
is  removed,  the  filter  will  come  out 
with  It,  but  can  be  detached.  Plug 
(N)  is  provided  with  four  lugs  in)  ar- 
ranged in  a  square,  for  Insertion  of 
any  small  rod  or  a  spike  for  tighten- 
ing the  plug  when  no  monkey  wrencli 
is  at  hand,  hut  hand  power  alone  may 
be   sufficient    in   most   cases. 

The  lower  end  of  the  filter  fits  nicely 
around  a  collar  (h),  the  lower  part  of 
the  filter  being  broken  away  to  show 
this  collar.  Now  It  will  be  seen  that 
the  water  has  to  pass  from  the  out- 
side to  the  inside  of  the  filter  for 
reaching  the  spout  <B),  which  in- 
creases very  materially  its  resisting 
strength  against  water  pressure  ,Tnd 
the  water  does  not  tend  to  open  the 
pores  of  the  filter  in  passing  through 
it.      The    bottom    of    the    filter    is    con- 


nected with  a  small  passage  or  tubing 
(K)  designed  to  carry  away  the  im- 
purities In  the  water  in  proportion  as 
they  are  stopped  by  the  filter.  This 
passage  remains  always  open  and 
therefore  whenever  water  is  drawn 
out  a  sti-eamlet  flows  through  this 
passage  at  the  same  time  it  flows 
through  the  spout.  The  tube  (K) 
passes  through  a  perforated  lug  which 
acts  as  a  bracket  below  the  nut  (S), 
and  the  end  of  the  tube  Is  bent  down- 
ward more  or  less,  so  as  to  direct  the 
streamlet  of  impure  water  to  drop  on 
the  slanting  side  of  the  sink. 

The  tube  K  is  long  enough  to  pre- 
vent what  is  known  as  tlie  venturl 
tube  effect  whereby  a  fluid  at  any 
given  pressure  flows  faster  through 
a  narrow  opening  than  through  a 
larger  one.  In  parts  where  water  is 
very  scarce  and  expensive,  a  long 
piece  of  rubber  tubing  may  be  attached 
to  the  tube  K  for  collecting  the  waste 
water  to  be  used  for  other  than  drink- 
ing   or    cullnar.v    purposes. 

The  space  around  the  filter  is  de- 
signedly made  very  narrow  to  ac- 
celerate the  speed  of  the  water  as  it 
flows  down  the  flank  of  the  filter  so 
as  to  give  the  impurities  In  the  water 
no  chance  to  stick  to  the  filler. 

The  filter  is  Intended  to  be  made  ot 
brass  gauze  No.  200,  which  Is  from  4 
to  10  times  as  fine  as  any  kind  of 
cloth  usually  attached  to  faucets  for 
filtering    purposes. 

It  will  do  away  with  this  crude 
method  of  filtering:  being  much  more 
efficient,  self  cleaning,  and  changeable 
when  worn  out.  Anyone  wishing  to 
Investigate  further  into  this  should 
communicate  with  the  inventor,  F.  L. 
Gulllemet,  3529  Mission  street,  San 
Francisco, 
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JAMES  CAHILL  &  CO. 


1  E  A  L  ]-:  K  S   I  - 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

bee.  Broadway  and  Franklin.  Tel.  Oakland  1113 


JOHN  G.  ILS  &  CO. 

IVlanulacturers 

French  Ranges  and  Broilers 

Complete    Kitchen    and     Bakery    Outfits 
SS9-B4I  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addrsaa  ma  by  phona  at  San  Franclaco,     Franklin  2907 

Oakland,  Oakland  5941 


Subscribe  for  the 
"Building  and  Industrial  News" 


F*ecrlefss  Ironing  Board. 

Disappears  in  the  Wall 


I  PEERLESS  momNG BOARD 
I         5//0mNG  CABMET  r. 

'      SET  //^  PART/ T/ON  1 1 


The  Peerless  Ironing  Board  it  perfect  !n  compactness  and  con- 
venience. Inexpensive  but  very  valuable  for  ap&rtments,  flats  &nd 
residences.  Helps  to  rent  or  sell  more  quickly  at  better  prices. 
Prices  S7.50  and  $8.00 
The  Peerless  Combination  Ironing' Board  and  Kitchenette  Table 
combines  the  ironing  board  with  &  disappearing'  table  in  the  most 
compact,  inexpensive  and  convenient  form.  Invaluable  for  the 
small  kitchen. 

Price  $tO.OO 

Write  for  circular.       Agents  wanted. 

PEERLESS  IRONIIMG  QOARD 

560  Plielan  Bld^r*  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contratftors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and  Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


BnlLniNU   AND   INDl'STRIAl,  NICWS 


Catarrh  can_Be  Relieved 

THERE  iS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miseroble,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you.  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALC  CALIFORNIA 


"It  Is  Almost  Human" 


Phone  Kearny   740 


^^^  "The  Improved 
^%        Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air  Cushion   Check,  worl<!ng    automatically. 

Simplicity  and   Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projefAion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  Califomjn 


Telephone  Douglas  1794 


Member 
ce  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


January  Isl.  1914. 


New  Prices  In  Effect 

Be  siiTO   MHir  files  contain    our  now   CatiiloKUps 
anil  Discount  Shcots. 

Havo  you   swn   the 

"BUNGALOW" 

That  llttio 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farrell  Sis. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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PLAST^iR    BOARD. 


PLUMBERS. 

.ow  &  Anderson.  Plumbing.  Tinning 
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REVERSIBLE    WINDOWS. 
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Specialty  Contractors'  Proteciive  Assoctation. 


President,    J.    J.    CONNOLLY 

■.r-„     r,       ,j       Master  Plasterers'  Ass'n. 

Vice-President,   L.    R.    BOYNTON 

Contracting  Plasterers'   Ass'n 
Treasurer:     JAMES  R.    WILLIAMSON 

Master    Steam    Fitters'    Ass'n 
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W.   S.   SCOTT 
Masons'    and    Builders'    As 
Williams    and    C.    Munday, 
Attorneys, 
Phelan    Building. 


"Thi, 
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specilicailons 
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that  are  signed  by 
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Office     101     Gough 
John  L.  E.   Flrmin 


ley 

Balling,    E.    A. 
Baerne,     Louis 
Beck,    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F 
Bernstein,    Loul! 
Blackman,    M.    J 
Brennan,    J.    F. 
Breslin.     Chas. 


Bor 
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Boscus    Bros. 


Brook.      J.      H.    & 

Son 
Bryan,      J.     M.     & 

Son 
Bryan,   S.    D. 
Buick,    Wm. 
Burke.    PI.    Co. 
Burnham.    PI.    Co. 
Butler.    D.  S. 
Cohen.    M. 
Coleman,    Alex 
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O'Brie 
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Mackle,    R.    W. 
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MacDonald,    A.  W. 
.VIcEnhlll,  Leo 
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J.    A, 
Ccughlan.    Ji 
Cronln.   J. 
Curran,    A 
Curtis,  Edw. 
Daglow,    L. 
Dallamore,    G.    C. 
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Davis,    A. 
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De   Lano    Bros. 
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Dl   Vecchlo,   S.   J. 
Deventhal,    E.    M. 
Dockery.     Wm. 
Doherty,    J.    P. 
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Eastman.   T.   W. 
Egan,   T.    J. 
Eisner.    P. 
Ernst,  H.  &  Son 
Ertola,   B. 


Franklin.  C.  P. 
Glbbs,     David 
Glbbs,   J.    t    Son 
Gllley-Schmld     Co. 
Glemser.    F. 
Gomersal,   F. 
Goss,    Wm. 
Grady.    H. 
Grundy,    E. 
Hahn,   A   J. 
Uaub,    Geo. 
Hays,   B.   L. 


HUdebrand.    C. 
Hobro,    W.    D. 
Hondet.    J. 
Hoffman    &    Scha- 
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Hooper,    F.    M. 


Mitchell,    M.    A. 
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Wilson.    W.   F.   Co. 
Williams,  O.  P. 
Wlesendung.    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 

Office    236    Pacific 

Building 
W.    T.    Beck,    Sec. 

C.  E.  Gordon,  Sec. 
Anderson&Bros.  E. 
Alt.    H.    J. 
Ankers,   H. 
Anderson  Bros. 
Beck.  W.  T. 
Baclgaiupl.     P. 
Black,   E.   H. 
Burns,    Joseph 
Becher,    H. 
Bernstein.    Wm. 
Byrne.   J.    F. 
Brlckley.    P.    J. 
Blum.    U 
Cohn,   M. 

Clarke   &   Dickson 
Cramer    Bros. 
Donovan,    V.    J. 
Daniels,    O.    V. 


Don 


O'Mar 


Pet 


J.    E. 


&    Morr 
Power   t    Pike 
Ralsche,    Fred 
Rehn,    C. 
Richardson,    J. 

Son 
Rohr,    Jos. 
Ryan.   T.   J. 
Sasso,   Frank 
Schalich,    J.   A. 
Schieve.    Theo. 
Schwarz,     Chas. 
Shepard    Bros. 
Slngewald.    J. 
Skelly.   ThOB. 


Son 

Spencer  Plumb- 
ing Co. 

Stalder  &  Hinkel- 
bein 

Stevens,   Jas.   F. 

Strohmler  &  Koe- 
nig 

Sthur.    C.   G. 

Sutton    Co. 

Szanik,   S. 

Taylor    &    Prltch- 


Von    Tagen  & 
Ward.  Hugh 


Pahl,    F.    H. 
Eaton,    W.    R. 
Eckart.   H. 
Foley,   D. 
Fick    Bros. 
Guenzei,    O.    C. 
Graper.   Harry   G. 
Grlffln.    F. 
Gewirtz,  Joseph 
Grimes,    John 
Gordon,    C,    E. 
Hansen,  f.  a. 
Hlnton,    Russell 
Hoffman,    Jno. 
Jablonskl,  A 
Kern.   Henry 
Klesel.   Fred 
Kroder,   Gus. 
KoeniK.  Otto 
Lorenzen.    Fred 
Lucas.    Ed.   J. 
Manning,     Jno, 
Maundrell,    H. 
Orsi,   a. 
Olney.    E. 
Ostland,  John  L. 
Pastier.  Robert. 
Quadt.    Jno. 
Quandt,    A. 
Schaefer,    Fred 
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Shepherd,     Wm. 
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Tozer    Co. 
"Wagner    Bros. 


Woodall.    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss.   M.   B. 
Zelinsky,    D. 


M.    J.    Mealey, 
President 
Allen,   C.   J. 
Arlett.    Arthur 
Anderson.    N. 


Collins.  R 
Collin,  Jea 
Carnahan, 


Gale,  M.  P. 
Gardiser.  F. 
Gladding,    McBean 


Hadley,  Chas. 
Hlbbins,  Geo. 
Hogberg.  Emi 
Koldenstrodt. 
Larsen.  N. 
Larsen,   H.   H. 


Laraen, 

Laws 

Llndgr 


L.   C. 
A.    W. 
C.    J. 


Ludwlg,  John 
Mealy,    M.    J. 
McWhlrter     W.    J 
McCall.     Wm. 
McCall,    Elvln 
McCowan.    M.    B, 
MlUer,   J.   W. 
Mulcahey.  Thos    F 
MlUerlck,     Philip 


ay.    W.    C. 
M, 


.M.    V. 


Mur 
McShe 
Mowbr_ 
Nagel,    W.    L. 
Nagel.    R.    H. 
O'Connor.    J.    J. 
O'Rourke.    T.    F 
Phillips.    Joseph  J 


Pringl 

Rlngrose.  R, 
Ralney.  W.  , 
Ralnev  F.  ; 
Reed.  Waltei 
Stradllng.  V. 
Scott.  W.  S. 
Watson,    Sae 


<\alson.    Sidney 
White.   J.   M. 
Walker,   P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley    Elec.    Wks. 

COINTRACriNG 
PI^ASTERERS" 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.   Clute.  Pres. 

MASTER        PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin   Lvden   Sec. 
Bradley  &  O'Reilly 
Bosch.    Herman 


JQS 


Br 

Burt.    Cha   . 
Carrlck.    M.    H. 
Conner.    I.    C. 
Carlson,    John 
Cashman.    M.    J. 
Connell.   J.    E. 
Campbell.    Chas. 
Chalmers.    H,    A. 
Connollv    &    Son 
Coppellottl.  L. 
Dalv.    J.    H. 
Domico,    Tony 
Duthle.    Chas. 
Eastman.    Jos. 
Felt.    R.    D. 
Franza.    S. 
Fraser.    Simon 
Pav.    J. 
Ploofiberg    &    Mc- 

Caffer.v 
Glnsser.   Geo. 
Gllmour.     Wm.     G. 
rsreenheck.   Joe 
HInes.    Howurd 
.lacobsen.    N 
Judge     Sc     Steven- 

Karlh.    Paul 
Knowles.    A, 
Leaf   *   Kaiser 
Li  pp.  I.   P. 
Lvden  &  Rickel 
Mannlx.    Thos..    Sr 
Mennle.    Alex. 
Marconi.  J. 
Martinelll.    "Wm. 
Mowat.   Donald 
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MacGruer   &   Co 
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Murlale.    NIc. 
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O'Kane.    C.    T. 
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Pacific    Plastering 

Co 
Phllbln.    J.    J. 


Ste 


D.    P. 


J.   E. 


Smith    &    John 
Smvthe    Bros. 
Tarry.    G.    W. 
Terranova.  M    J. 
Warner.   Jas.   A 
W  m.        Raymond. 
Sec. 


SOCIATION 
ELECTRICAL 

CONTRACTORS 

S.    F.    Dlstti<4    Lo- 
cal   No.    1. 

Office      Metropolis 
Bank      Building. 


Butte  Eng.  * 
Elec.    Co. 

California  Elec. 
Constr.   Co. 

Central    Elec.    Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbridge.    W.    S. 

Eppfltein     Elec.  Co. 

Levy    Elec.    Co. 

KIrstrr.    W.    H. 

Marine    L:ec.    Co. 

McPell    b.c^,    Co. 

National    Elec.   Co. 

Newberry  -  Bend- 
helm 


Pac.    Fire  Extr 

Kohlwey,  W. 
Standard  Elec 

Constr.  Co. 


Wedel    &   Co. 


.PIASTER       ROOF, 
ERS'     AND     MAN. 
UFACTUREKS' 
ASSOCIATIOH 

Office    185    Stev< 

son    Street. 
Harry    Larkin, 

President 
Bender.       J        ^ 
Roofing   &   Pav 
ing   Co. 
Cantley,  James 
Cassaretto.   John 
Enterprise     Root- 
ing  Co. 

Roofing 


Larkin        Asphalt 


Mission        Roofing 


Sup.    Co. 
&     Pet 


Magnesi, 
bestos 
Malott 


Parafflne  Paint  Co 
Rapheld,       J. 

Roofing    Co. 

Tiuels.  H.  D.  Co 
Ashes 


Wester 
to 


Magnesia  Co 


Watsonlte     Co. 


Balzke.    A.    F  ' 
Clinton  Pir 

proofing    Co 
Campo,  C. 
Lynch.   R. 
Lynch,    J. 
Munson.    C.    *    c 
McAbee.  E    T 
McLelland,    R. 
Hayden,  Fred 
Potter,   A.    V. 
Peerless  Fir 

proofing  Co. 
Raymond.    Wm. 
Roebling   Con.   Co. 
Snell    t    Dennis 
Streeter,    M. 
Sheehan,    Thoma 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 

ASSOCIATION. 

Office     1220     Web- 


President. 
Atlas     Heating     _ 
Ventilating     Co. 
Burnham     Pi 
„  Ing    Co. 
Collins,    T.    M 
Central    Elec 
Dalzlel,    Robt. 
Gen.   Eng.   Co 


Co. 

,    Jr. 

offley^Sclim^d'   Co. 

Inc. 
Levy. 

O'Mars  _ 

Pac.    Fire    Ext.  Co. 
Petersen    -    James 

Co. 


Sin— 
Sutto 
Tur 


IS     Eng.  Co 
Co..    J.    G. 

-- Co..     The 

Walsh.    P.    p. 
Williamson    Co..  H 
WIttmir.,      Lymu 

&  Co. 
Wllllama.  K.  D. 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


Treas 


Bergstrom,    A.     H, 
Pee.  Grant 
Sinley,    Edward 
jompeitz.   Chas,    ^V 
Floor   Manaeer 
Geo.    A.    Maas 

General      Contrae- 


Amweg.  Fred  J. 
Anderson     &     Co., 

W.    W. 
Beach     &     Hefler- 

Beck,   John   E. 
Beetham,    A.    H. 
Bergren      &      Son. 


DIRECTORS, 

Lansing.  Fra 
Linden.   Wm. 
Lindgren,  A.  F 
McLeran.  Ralp 
Bookkeeper 


110  JESSIE  ST. 

rer.    Chas.    W.    Gompertz. 

ntary.    Wm.    E.    Hague. 

1U14-IB15. 

k   P.        Thurslon.  E.  T. 

Walker.  Geo.  H. 

Wright,  Chas. 


-,   John 

h.    E.   C. 

Bluxome  &  Co. 


„ F.    H. 

Bosworth,    P.      H. 
Boyd  &  Kerr 
Brandt    &    Stevens 
Braunton   Bros. 
Brutcher   &   Serna 


Call 


Th< 


W. 


Caldwell   &   Co. 
Carlson.    Elmer 
Casty,   John 
Cavanagh   &  Vezl- 


Col  It'll  an     &      Coll 
man 

imma.-y   -   Peter- 
™n    Co.    (inc.) 

Cox    Brothers 

Craemer,   O.    A. 

Days  sons.  T.   H 

Farquharson,    u.tJ. 

Fee.    Grant 

Ferrollte    Co. 

Pinlavson.    M.    M. 

Flaherty  &  Ogle 


Pie 
GInle 


Ed. 


Robert 
Gleeson.    James 
Greenwood,     Chaa 
Gnmpert-/.   C.    W. 
Gull''hen    Bros. 
Hailing,    U-   R-_    „ 
Hamerton    &    Son. 

Wm.    C. 
Hamilton,    Peter 
Hansen.  C.  W. 
Haicnm.  J.   J. 
Healing.   George 
H  e  a  1  V   -  Tlbbltts 

Cnnstr.  Co. 
Heaphy.  J.  J. 
Heckenroth  & 

Schell 
Hennlngs,    Adolf 


Joha'rsdn,    J.    Eric 


Kof-nig.  C.  J.  U 
Koenlg.    L,    B.    G. 
Kiess,    S,    B. 
Kiivkendall,    J.    O 
I.nng 


Berg 

l.anslne.   Frank  P 
I,,irpen      &    Larsen 
I.inden.    William 
Mnderen    Co. 
IJndsav.    Chas.    M 
Mn'ls;. 
I.vnrh. 
jl'nrMI 


P.     J 


.MoCleiinlan 

Co..    T.    W. 
\I.-T.enn,     Nei 


C.    S.    Do 


IIEMSEBS 

Moore     ,&     Hurl 

McLaughlin.  J 
McLeran  &  Pet 
-Monk      J 


3ros 


Mo 
Munster 

holdt 
Neal.    Joseph 
Neldlck,    Frank 
Newsom,     Worh 

&    Kohn 
Niels 


N.    F. 
O'Brien.  J.  J. 
Olson,    Andrew 
Owsley.   Burt  T. 


Rickon,  Fred,  J.  H. 
Rolandl,    P. 
Saner.    Adam 
Saywell,   Sylvester 


Strehlow.      F 

&    Peterson 

Tavlor  .«•  Goe 


Thurston      &      Co- 

E.    T. 
Trost,     Robert 
Van     Sant-Hough- 

ton    Company 
WMlker,     G     H      & 

Seth 
Ward   &  Goodwin 
Wendetring.    J. 
WitzPlherger    J. 
Williams    Bros.    X- 

Henderson 
Wright.  Chas 
•Honorary  Mem. 
VrohltfrtiiriH    Troii 
Work«. 

Acme      Iron      and 

Wire   Works. 
Brode  Tror    Works 
Eureka      Wire      .<• 


I.eutlinldt     &Cn.,  JI 


Co. 

'allejo    Brick    a 
Tile  Co. 
Art  Cellinsfl. 
lerger  Mfg.   Co. 

Art   Glass. 
Jrossllcht    & 

'ioneer    Pate 


Din 


.ipp  &  Co..  I. 

Asbestos  Matei 

-     Ula  n 
H.   W. 


Johns 


Mag 

tos  Supply  Co. 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply   Co. 
Aspbult   &   Bltum. 

luous   PnviuK. 
Nugent.     Robinson 

Attorucys. 
Altken    &    Aitken 
.A  II  to  Delivery. 
Holland,    J.    P. 
Star   Con.    Co. 
.Automobile 

Sii  II  lilies. 

Burgers.    Fred    W. 

Boilers. 

Utilities  Co 

Agencies 


Peerle 

Coi 
Bollr 


r  Jt  Pipe  Cov- 
erlue. 

Johns     -     Manvllle 

Co.,  H.  W. 
Lewis.  W.  S. 
.Magnisia   Asbestos 

Supply  Co 
iVestern    Asbestos 

Magnesia    Co. 


Life  Ins.  Co 
al  Acc'dt 

ur.    Corp, 


Lloyd    &    Spengier 

llacMeans.    H.   V. 

Meherin  &  Son, 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Pacific   Surety   Co. 

Webster  -  All- 
iopp    Co. 

Brick 


Ha<iacn,    James 
Johnson,   J.    W. 
Koberling.   Jos, 
Koldenstrodt,   F, 
Mc  Whirter,  W.  J. 
Mealey   &   Collins 
.Millerick,    Phil.    J. 
Oberfeld,   Chas. 
O'Rourk.    T.    F. 
Reed  &  White 
Tingberg.   .lohn 
Watson    Bros. 
Whitney  &  Davles 

Brick   OcuXers. 


Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie   Brick   & 

Pot.tery  Co. 
City   Supply   Co. 


Steiger  Terra  Cot- 
ta&Pottery  Wks 

United  Materials 
Co. 

Vallejo      Brick     i 

Western  Develop 
ment     Syndicate 

Western    Lime     & 


Keuffel  &EsserCo 
Building:    Journals 

Architect    &    En- 
Building'  and    In- 
dustrial    News. 
Daily  Pacific 

Builder 

Bnlldlue  Materials 

-Aigeltinger.    E. 

Alsen's  Portland 
Cement    Co. 

Baker  &  Hamil- 
ton 

Bay   Develop.    Co. 

Berger  Mfg.   Co. 

Bird  &  Son.   F.   W. 

Cal.  BIdg.  Mate- 
rial Co. 

Cal.  Pottery  Co.. 
Inc. 

City    Supply    Co. 

Cat  Lime  &  ;iv. 
drate    Co. 

Carnegie  Brick  ft 
Pottery    Co. 

Gomyn.  MockaVl 
and    Company. 

Cov/.  II  Lime  an.i 
Cement   Co..    H. 

Diamond    Brick  Co 

Dwan   Co..    J.   E. 

Falls    Mfg     Co. 


Robt. 


S.  r.  Metal    S'a'iin- 

ing    X!    Corr     Co 

Arch.  Terra   rnttji 

Calif.    Potlerv    Cr. 
Cn inegie    Brick    ,? 

Pottery    Co, 
Clark    a    Sons.    N 
Diamond    Brick  Co 
Gladding      •       Mr- 


Bean    Co. 

Gross    Co..    Felix 

Guerln  *  Co..  J.  S. 

Holltwav  E  X  p. 
Metal    Lath    Co. 

Holmes     Lime    Co. 

Holland,   .r.    P. 

Johns  -  Manvllle 
Co..    H.    W. 

Jorgensen  &  Co..C 

Lennon  Co..  J.  E. 

Lilley  &  Thurston 
Co. 

Meyer.  Adolph 

Pac.  Portland  Ce- 
ment Co. 

ParafRne  Paint  Co 

Parrott    &   Co. 

{Roman    Co..   C. 

Ryan.    George 


Co. 
Standard   Portland 

Cement  Co. 
Steiger  Terra  Cot- 

•a"*  Pot'rv  Wks 
St  oner.    O.    W. 
Valleio      Brick      & 

Tile    Co 
Waterhou:3e  & 


Western  Develop- 
ment   Syndicate. 

Western  Lime  & 
Cement  Co. 

Whittier  -  Coburn 
Co. 


Portland 

Cement    Co. 
City    Supply    Co,     ■ 
Cowell      Lime       & 

Cement  Co. 
Dwan  &  Co..  J.  B, 
Guerln  &  Co.,  J.  B. 
Holland,  J,   P, 


Meyer,   Adolph 
Pacific        Portland 

Cement  Co. 
Standard   Portland 


Chimneys,     Patent 

Clawson  Co.,  L.  B. 
Dresser    -    McDon- 
nell  Co. 
Dunlevy    &    Gettle 
Huglies,   H,   J. 

Cold   Storage  Insu- 
lation 

Van    Fleet,    M.    V. 

Concrete    Conlrac- 

Amorsen    Co.A&T 
Barrett   &    Hiln 
Camp    &    CarrlUon 
Chase.    S.    A. 
Crescent    Concrete 

Co. 
Dillon.    H. 
Gass    Bros.   Co. 
Gnecco,   M.    H. 
Grussel.     Herman 
Hansen     &     -lohn- 

Haun!   C.   C.    W. 
Hurley.    P. 
Leonard.  J.   P. 
McCabe    &    Brown 
Mission      Concrete 

&    Mosaic     Wks. 
.■yioroncelli.     John 
Nilson  &  Arras 
New     Era     Marble 

&  Concrete  Co. 
Nugent.  Robinsdn 
Peterson      &      Co.. 

Chas.    T. 
Rasmussen.    A. 
Riboni,   Henry 
S  «L  n         Francisco 

Concrete    Co. 
.Schlosser.    Max 
Schmidt   &    Son.   J. 
Sundherg  &   Scnot 
Spargo,     John 
Szoke,    Francis 
Thomas   &   Sands 
iVesterlund,    J,    V. 
Zimmerman,   L.  M. 
Concrete       Macliy. 
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Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hibernia    Sheet 

Metal    Works 
Hughes,    H.    J. 
HurabelUe     Bros. 
Ideal    Cornice    Co. 
Korell   &Co..   J.    A. 
Modern  Sheet 

Metal    Works 
Morrison    &    Co, 
Olive  &  Leary 
United        Metal 

Products   Co. 
Western     Furnace 

&  Cornice  Co, 
S.   F.   Metal   Stamp 

&    Corr.    Co. 

Crude  Oil   Burners 

BUI    &     Jacobsen 
Sherman,     Kimball 
&    Co, 
Crushed     Rock. 

Bay    Devel.    Co. 
Cal.    Building   Ma- 
terial    Co. 
Cassarrotto.     John 
Citv    Supply   Co. 
Holland.   J.    P. 
.McMullin.    A.    L. 
3n-Fout    Brick 


Norman    B. 
Contractors' 

Bqiilpnien^. 

A.    L.    Young    Ma- 
chinery   Co. 
Bacon  &  Co..   E.   R 
neming.     E.     R. 
tensing   Co. 
Langford.  Felts  & 


Co 

Star 


Contr 


Standard  Crushed 
Rock   Co. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Develop- 
ment    Syndicate 

Damp     ProoflnfC. 

Bricklev,    P.    J. 
Fox.   John   L 
Imperial        Water- 


Tail  or.   L.    ,• 
Whittier   -   Coburn 
Compsn.v. 

Door    Opener    ana 
Closer. 

Rischmulier.     Geo. 
Klectrfo   l.lfsht  Co. 

City    Electric    Co. 
Pac.    Gas    &    Elec 
Company. 


Cal.    Ele 
Co. 

Central    Elec.    Co. 

City  Protective 

Electric   Co. 

Decker     Electrical 
Construction    Co 

Farnsworth     Elec- 
trical   Works. 

General      Electric 
Constr.   Co. 


Gl  ( 


Works 


Ele 


rlc 


Lauder,   H.    I. 
Levy     Elec.     Co, 
Manhattan       Elec- 
tric  Co. 
McFell   Elen.  Co. 
National      Electric 


Pac.     Fire     Extin- 
guisher   Co. 
Ridlev.    A.    E    R 
Rochdale     Elec.Co 
Schimetschek.    M. 
Standarl    Elec.  Co 
Turner    Cn.      The 
Vitt    Elec.    Co. 
Weidenthal   -  Gns- 
liner     l^lec      rr 

We1cl   Electric  Co. 
Elevator    nnllders. 
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Fergunon.    W.    U. 
HorweBC  H    J. 
Morser.    E.    J. 
Priddle,,    Milton 

t'loom,      Coiiii>o»l- 
tluu. 

Artoiltli     Mfg.     Co. 
Uender   ti.&f.   Co.. 


herlv    K.    &.    P. 
u.,    U.    H. 
ott    &  Pe 


Floortt.     ItsirJwoort 

Hardwood    lut.    Co 
Inlaid    Floor  Co. 
Pac.     Floor    Sand- 
ing Co. 

(iiilv»lzc«        Iron. 

Baker     &     Ilamll- 

nerger    Mfg^    Co. 

Gas  Fixture. 

Day     Co.,     Thomas 
Gaa    Heatlns    Sy»- 


Demlng,     E.    R. 

GluBS     A     GlnxluK. 

Cal.   Plate  &   Win- 
dow  Glass  Co. 
Cohen.    I. 


Habenlcht  i 

Howlett 
Mission      Plate     i 

Window       Glas 


Schwarz    &     Gott- 
lieb 
United     Glas* 


Ca.ssaretto,     .lolin 
Uevlncenzl    &    Co.. 

L. 
Dillon        Teaming 

Co. 
Glorgl    Co..    G. 
Hartnett    J.    D. 
Holland.   J.    P. 
Lennon    Co..    J.    E. 
Leirier,    Fred 
McGUnc'hey  & 

Monohan 
.Montague    Co..    P. 
O'Dav    Co,    Danl 
O'Donnell,     Philip 
Pico.     Edw      F. 
Powers,    Chas.    J. 
Rahlman    &Woods 
Schmld.    A, 
Elhlev    Grading    & 

Teaming    Co, 
Star  Con,  Co. 
Wright    r<       1     H 

Gmnltf      rarblnB. 


Leed'  Granite    Co.. 


Bay     Devel,     Co. 
Cal.    Building    Ma- 
terial   Co, 
Cassaretto.       John 
City  Supply  Co. 


Stone  Co„E.  B.  & 
llMrdnnod  Deal- 
Inlaid  Floor  Co. 
Hardwood  Inte- 
rior Co. 


Wood  Lumiber  Co., 


ri,    F,    Hd'ware    Co 

Smith    Co,,    P.    A. 

Mar    &    Grain 

AiiieUinger,     E. 

Heatlus  &    Venti- 

Ahlhach    &  'Mayer 
Atlas     Heating    & 

Ventilating  Co. 
Kiernan  &  O'Brien 
Hurley  Co.,  J,  C, 
L.awson,  Herman 
Looney  Co.,  J. 
.VJangrum  &  Otter 
Snook       &       Co., 

Fred    W, 
Turner  Co,.   The 
lloiiaea    .Uovera    Jt 

Raiaera. 
Hatch,    H.    L. 
Pearson,    N,    H, 
.Sullivan.    D.    J, AT, 


Inlaid   Floor  Co, 
Pac,    Floor    Sand- 
ing  Co, 

Iron   Foundr7. 

Enterprise    Foun- 
dry   Co, 

Stelger     &     Kerr, 
Stove     &     Foun- 
dry   Co, 
Iron     &     Steel. 

Baker    &    Hamil- 
ton 

Dawson   &   Noyes 

ludson    Mfg.    Co. 

Pacific  Coast  Steel 
Company, 


l-:ureka     Wire       & 

Iron    Wks. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillnrd    Co..   C.   J. 
Keil     Iron     Works 
Michel   &   Pfefler 
Monarch        Iron 

Works 
Ralston  Iron 

Works 
S    F.   Iron   Works 
Sartorlus   Co. 
aohraeder's       Iron 

Works 

Wire    Works. 

Stelger  &  Kerr 
Stove  &  Foun- 
dry  Co. 

Vulcon    Iron    Wks. 

West  Coast  Wire 
&  Iron  Works 


-Mfg.    Co. 
Lllley      & 
ton    Co 


i.athern.     Wood     A 
Metal. 

Balzke,    Roht. 
Edwards^    C,    H, 
Havden,    Fred 
Lynch.  Richard 
McABee,    E,   T, 
Raymond,   Wm.    H, 
Snell     &     DennliS 
Ward,  J.  B. 


Lime      &      Plaater 
Dealrra. 

Arden    Plaster    Co. 

Cal.  1-lme  &  Hy- 
drate   Co. 

Cowell  I.lme  & 
Cement  Co. 

Guerin  &  Co.,  J.  S, 

Holland.   J.    P. 

Lennon  Co.,  J,   B, 

lPa.clflc        Portland 


Lumber  Dealera. 

.■iunie    Lumber    Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia     Lumber 

Doe  Co..   Frank  P. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,   J.  H. 

Hooper  Lumber  Co 

Uigglns  Lumber 
Co..   J.   B, 

Loop  Lumber  Co, 


Mill      and 

Lumber  Co, 
Ol,son     -     Mahony 

Lumber    Co. 
Peterson,   B,   T. 
Pope  &  Talbot 
Relnhart    Mill      4 

Lumber  Co. 
R/an,    Geore* 


Metal     StamplnK 

S.  F.  Metal  S         - 
Ing    &    Co 


Co. 


Oils    and    Greaaea. 

Hatch,     J.     G. 
Standard  Oil  Co, 
Ornamental     Plaa- 
terlng. 

Benkman,     Ed,     G, 


ud   Dec- 


Baker    Co,.    W,    T. 
Bernstein.    Wni- 
Blum.    Louis 
Brock    &    Jc-imes 
Burns   Bros. 
Clark    &    Dickson 
Cramer    Bros. 
Connor.   E.   J. 
Copnick,    T.    W. 
Danl,  T.   H. 
Donovan.    V.    J. 
Erlcksen,  W'n 
Hansen,     Elblng  A 
Lewis,   S. 
Miller,    L 
Miller,   J,   A. 
McCubbln,    James 
Manning,    John 


Ruderman,    I 
Solllsbury,      Bei 
Schafer,  Wm. 
Simon    Nellson 
Smith,  J-  S, 
Sovlg,   C.    B. 
Spark       &        S' 

John   H 
Swanson,    Pete 
Walker,    May^r 
Wagner,   Fred 
Wegne 


Santa    Fe    Lumber       Zellnsky,    R 


.Sunset  Lumber  Co. 

Van  Arsdale-Har- 
rls   Lumber   Co. 

Wilson    Bros,&  Co. 

Wall,    Jos,   P. 

Wood  Lumber  Co.. 
E    K, 

rat.s.    Wm     F 


Rooting    Co, 
Flaherty     R,&P,Co 
R.    H. 


Watsonlte    Co. 

IHantela,     Tllea     A 
Oratea 

Ginsberg    Bros. 
Kirwan     &     Dono- 


Rlgnev,     Thos.     F. 
Watson    Mantel    & 
Tile   Co, 

Marble  and  Monalr 
Work. 

Gnecri,,     ivf     H 
Graasl   *   Co.    P 
Mission        Concrete 

»    Mo^.,1r    W^Ir  = 
.Mission  Marble 

Works. 

ons-Kee- 


Palnta,   Oils    Varn- 
lataea,  E»e. 

Clark   &   Dickson 
Cohn    &    Co..    Mar- 


Parafflne  Paint  Cr, 
Pratt  &  Lambert 
Wlhlttier   -   Coborn 


i^n. 


Ne 


Marble 


Atlantic         Fire 

proofing   Co. 
-  Mfg    Co 


I.lllev  S!   Thursto 

Co. 
Rneblings       Sons 

Co.,    John    A. 
WaterbniKoe  t 


Patent     Chin 

Clawson  Co 
Dresser  -  M 
Hughes,    H. 


Cal.  Door  Co. 
Cal.    Planing    Mu: 
Emanuel.    L.    &E 


Lorden     Mill     Co.. 

T.  P. 
Main     SI       Planing 
Moore    Mill  &Lnm- 


Mlll 
Relnhart 
*    Planli. 


Si.enrer    St.    Plan- 
ing  Mill 
Tavlor   *   Co. 
Ilsona    Mfg    Co 
Western       Planing 

Mill 
Vevhlp     ft     Collins 
Yates.    Wm.    F. 

Plaalerrra. 

Bosch,     Herman 
Bradlev  »  n'Relllt 
Brennan,    Jam-s 
Burt.    Cbaa      T 
Campbell,    rhas 
Cashman.  M,  J, 


Chalmers,      H,      A. 

(Inc.) 
Fay,    John 
Greenback,  Joe. 
Connel   Co.,    J.    E. 
Daly,  J.  H. 
Duthie,    Chas. 
Eraser,   Simon 
Fry,  A. 

Ollmour,   W.  G. 
Jacobson.   N. 
Knowles,    A. 
Leaf   &    Kaiser 
Lyden    &    BIckel 
MaoGruer    &    Co, 
Mowat    Donald 
Orford,  J,  A, 
Philbln,    J,    J, 
Sexton,    T.    D, 
Terranuva,     M.    J. 
Th«     Pe'-itlc    Plas- 

Wagner    Jan,es  A. 


Ahlbach    &    Mays 


Bernard,  Geo.  F. 
Condon    &    Band 
Dunn.  Nell   H, 
Empire    Plumbing 


Kara,  F,  E, 
Kiernan  &  O'Brien 
Klrschbaum,    W,  F 
Lacey   Bros, 
Lauder,    H.    I, 
Lawson,    Herman 
Lettich    Bros. 
Levy  Plumbing 

Co.,   M, 
Looney    Co.,    J, 
May,    Gus 
McEnhill,    Leo.    J. 
McLeod.    J.    J. 
Penkerton,    J.    H. 


Shears,   John 
Snook      &      Co.. 

Fred    W. 
Stewart,  James   E 
Turner   Co,,   The 
Wetzel.    Theo. 
Wilson   &  Co.W 

Plnmbera    .'^uiiplleA 

Mark-Lally    Co 
Nelson    Mtg.    Co. 


Railway   Materlnla 

Langtord,  Felts  & 
Myers, 

Orensteln  -  Ar- 
thur Koppel   Co 

RlKBlnK- 

Lamburth,    C.    E. 
Markley.     James  E 


Bender    Rooting    .t 
Paving   Co, 

Cal.  Roofing  Co. 

Cantley  &  Co.,  J 

Enterprise      Root- 
ing Co. 
Flbresooe     & 
Roofing    Co, 

Flaherty,    R.   H. 

Goodmanson.    A,  K 

LarOdn         Asphalt 
Co, 

Lawson        Roofing 
Co 

Lovett   Bros 

Malott    &Petersor 

Parrv    &    Co.,H.  JI. 

Rapheld       Roofing 


Watsonlte  Co 
Western     Asbestos 

Magnesia  Co 
Western    Felt    and 

Refining    Co. 

Rooting     (SInte     A 


Rouflng    Malerlala. 

Bird   &  Son,  F,   W 
Johns    -    ManvlUe 

Co,.  H.    W. 
Pararllne  Paint  Co 


Prlc 


rhou 


& 


We 


Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co, 
Whittler   -  Coburn 

Co. 
»aud,   Gravel,   Etc 
Bay    Develop.    Co. 
Cal,    Building    Ma- 

Material  Co. 
Holland,  J,  P, 
McMulim    Bros, 

E.   B,  & 


ment    Syndicate. 
^^auliarr     Garbasa 

Bill   i.    Jacobsen 
aaua  biaadna. 

McDoimoti,    n. 

Sheet    Ueial    Wka. 


Barth 

Works 
Capitol        Sr 

Metal    Works 
Comyns  &  Nygr 


Works 

Porderer 

Works 


Cornlci 


S  h  ( 


Wk» 


Metal    Works 
Hughes,    H.    J. 
HurabeUIe  Bros 
Ideal  I 

Korea  &  Co.,  j.  A, 
Modern  Sheet  Met- 
al Works. 
Morrison  &  Co. 
S.  F.  Metal  Stam- 
ping &  Corr.  Co. 
United        .Metal 


»>lde 


LlKbtl 


Jackson    Co  ,    P.  H. 

.McGulg^n     &     Co,'. 

John 
Phoeni.'C    Sidewalk 

Light    Co. 
Waterhouse  4 


John 
Jacobsen.   J, 
Johnson.    C.    Wn 
Porter.   W.   F. 
Stewart.   J.    K. 

Stationery. 

Foster   &   Short 
Wright,    J,    H, 
>teel     llara. 

Baker     &     Haml 


Steel    Erector, 

Sch'.iuer,  Fred  C 
Pioneer  Con.  C 
Williams        Con 


Structural         Steel 
Contraclom. 

Judson    Mfg,    Co, 

Schraeder'a  Iron 
Works. 

Westi-rn  Iron  Sup- 
ply Co. 

Woods   ft   Huddarl 

Mangrum     &  Otter 
.•>lelger   «    K«rr 


StTuctttral        St»«l 
Contractors. 

Brode   Iron   Wka. 
Dwer    Bros. 
Golden    Gate    Iron 
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Wright  Co.,  J.  H. 


Works 


Iron    Works 
Ralston    Iron  Wks 
Vulcan    Iron    Wks. 
Zenith    Iron    Wks. 


Dillon    Teaming 

Co. 
Hartnett.    J,    D. 
Holland,   J     P. 
Lennon  Co..   .T.   E. 
LelTler,   Fred 
LiUBgen.    Ernest 
MoGllnchey  & 

Honohan 
Montague    Co  ,    P. 
O'Dav  Co..  D 
Pico   Edw.,   F, 
Powers.  Chas.  J. 
Sibley   Teamlns    & 

Grading     Co. 
Schmld.    A. 
Star      Contracting 


TtllnE. 

Ginsberg  &  Co..  S. 
Mangrum  &.  Otte- 
Peerless    Agenol^ 


Bill   &    JacnbsBr 
Hyde    Henry    C. 


Water   Works 

WbttenaHhlnr? 

Simon    Neilson   C< 
Brlckley,    P.    J. 
Relgle  &  Ja 


American  Window 
Cleaning    Co. 

Progressive  Win- 
dow      Cleaning 

United       Window 

Wlndons,    Patent. 

Birth    Co.,   L.    H. 
Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN     FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS, 

"resident,    H.    Maundrell.  ^'"?"S,''»'   S.'^'^''"?,';^' ,®-^^v'^-    Schenck. 

Vice-President.   E.   J.   Brandon.  Ass  t  Secretary,  W.  J    Carberry. 

Treasurer.   C.    W.    Withington.  Doorkeeper.    B.    R.    Wolcott. 
Secretary.'  R.   J.  H.   Forbes. 


H.    Maundrell 
E.   J.    Brandon 
C.    W.    Withington 
R.  J.  H.  Forbes 


DIRECTORS 

R.  A.   Chlsholm 
Robert   Dewar 


Chas.  McDonnell 
Fred  P.  Flsciier 
J,    D.    McGllvray 


UEMBES8. 


Works. 
Brode  Iron  Works 
Central  Iron  Wka. 
Dyer  Bros. 
Eureka  Iron  Wks 
Kell  Iron  Works 
Kortick  -  Falls 

Mtg  Co. 
G.      G.      Structural 

Iron    W'.lk.J. 
Hlllard,   C.   J.   Co. 
Jiidson   Mfg.   Co. 
Vtortenson       Cons. 

Co. 
MlchaeLs    &    Pfef- 

ter 
••■'hoenlx    Iron  Wks 
talston  Iron  Wks 
Lorenz  Schafter   ..t 

Co. 
icnrader  'r'" 

Works. 
St.      Francis      Orn. 

Iron    Works 
Itelger      *      Kerr 

Stove    S     (■'oun- 

diy   Ci. 
/ulcan   Iron   Wks. 
Western  Iron  Wks 
Withington.  C.   W. 

Art   Glaus. 

Cal.    Art  Glass  Co 
Ingerson  &  Glaser 


American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna  Lire  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur 
ety  Co. 

Fidelity  &  Deposit 
Co.  of  Maryland 

HlUinan   ft  Son, J. R 
Law  ton,    A.   F.    , 
Llovd    &    Spengler 
MacMeans.    H.    V. 
National         Surety 

Co. 
Pacinc   Coast    Sas- 

ualty    Co. 
Pacinc    Surety   Co. 
Ferley,    A.   B. 
Smith,    Leo    J. 
U  n  M  't  e  d       States 

Metal     Hroducts 


I  Pot( 


Cal.   Brick   Co. 
Carey,   J.    E. 
Carnegie    Brkk    i 

Pottery   Co 
Carqulnez  Brick  & 

Pottery  Co. 
McNear    Brkk    Co.. 

Peterson    -    Karts- 

choke   Brick    Co. 

RemiUard    Bk.    Co 


ento 
Co. 


Sac 

T _„. 

San    Fran.    Bk.   Co. 
Stelger    T.    C.    and 

Pottery  Wks. 
Thermos  Brick  Co 
G.  G.   Brick  Co. 
Oakland        Paving 

Brick  Co. 
Bulldlag    Material. 
California      Build- 


Ma 


Camp  &   Carillon. 


Goodman        Aril 
clal    Stone   Co. 
Haun.  C.  C.  W. 
Leonard,  J.  J. 
Lynch,  A. 
PasqunlettI,   J. 
Sartorio,    Charle 
Stanqiilst    & 


LUley  C    TTiurston 


Contraftora   A 
Builders. 


Letter,      E.      T.      & 

Sons. 
Lynch,  M.  C. 
Masow  &  Morrison 
Mathews    Con.    Co. 
Mathles.   H.   C. 
McBaln,  J. 
McKinican,   R   and 

Wm. 
McLachlan,   Thos. 
Miller,  Adam. 
Moller,    R.    W. 
Morey,  H.  B.&  Son 
Owsley,  B.  T. 
Penny,   Isaac 


McLer 


.t    Pete 


City  Supply  Co. 
Fernald  Co..  The 
Kortick  -Falls 

Mfg  Co. 
Holland.    J.    P. 
Howard  Co. 
.1.   B.  Lennon. 
Johns-Manville  C.j 
LUley   &   Thurston 

Co. 
Paclflo   Refining   & 

Ronflng    Co. 
Parrott    &    Co. 
Parafllne    Paint    Co 
Pialt    Building    & 


-t.   M. 
W.    W. 


Co, 


II  n  1 

Fidelity        a 
guaranty    Co 


States 


Cowell  Lime  &  Ce- 
ment  Co. 

Holmes  Distrilmt- 
ing  Co. 

Holland,   J.    P. 

Leonard,    J.   J. 

Mavnard.  Jr.,  J.  L 

Mever,   A. 

Pacific  Portland 
Cement   Co. 

Quality  Lime  and 
Cement    Co. 

Western  Building 
Materials     Co. 

a'tandarrt  Portinml 
Cement  Co, 


Allen, 
Andei 
Arthur,  L. 
Bateman,  J.  C. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,   C.    A. 

Burdlck,    Wm.    A. 
Caldwell  &  Co. 
Cameron    &     Diss- 

ton. 
Cavanaugh,     Thos. 


Lewis 
Dewar,  R.  &  Son. 
Elam.  Thos.  &  Son 
Elliott.    E.    W. 
Fahy.  R. 
Fischer,    Fred. 
Pranz,   Val. 
Gillespie,    G.   G. 
Gallagher,     Prank. 


Hanslirough    Bros. 
Healey     -     Tibbits 

Con    Co. 
HInson.  L.    A. 
Hill,    J.    A. 
Holm   *    Son. 
Howkins.    A 
Ingerson,   C    A. 
Tacks.  H. 
.Tones,    Paul 


Jnn 


W. 


S.   H 

Knowles  ,li    Reich- 
ley. 


en.    John. 
Smith,  J.  W.  &  Son 
Spence,    A.   T. 
Stockholm    &      M- 

lyn. 
Terrlll,   G.    C. 
Vezlna,  L.   N, 
Walker  Bros.   Co 
Warwick.  H.  C 
Buller,    Thos. 
White   Bros,    (ch, 

renters) 


Cotuicc  Works. 

Amsler,   C.   S. 
Berger  Mfg.  Co. 
Capitol    Sheet   Mtl. 


Conlln,    J. 
Cronan,    Wm. 
Forflerer      Cornice 

Works. 
Guilfoy        Cornice 

Works 
.Vppmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison   &   Clark. 
S.    P.    Cornice    Co. 
Western      Furnace 

H    Cornice   Wks. 


Lynch.    Rlcliard 


CnrblnB,      Cranltt 

McLenegan.    S.    B. 
Damp    PTOiifers. 

Brlckley,     P.    J. 
Relgle    &    Jomlson 


Electrical. 

-American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal   Works. 

Central  Electric 
Co. 

City    Electric   Co. 

Decker   ElectrlcCo 

Globe   Blec.   Co. 

Levy    Blec.    Co. 

National    Elec.   Co. 
Elevators. 

Otis    Elevator    Co 

Van  Emon  Eleva 
i.ir    Co 

Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
Fireproof  Doors. 

Gervais,  Henry. 


.lolm  A. 
Floor   SandlnK 

Inlaid    Floor    Co. 

Pacllic     Flool 

Sanding    Co. 

Grill    Work. 

Cal     Art    Metal    « 
Works. 


Co., 


Cc. 


Withington,   C.    W. 
Gen.     Contractors. 

Andrus,    R.   C. 
Brigbam,    H.    B. 
Caldwell    .\i    Co. 
Cereghino    &    Son, 

Louis 
Currie   ,&    Currle 
Dempniak    Bros, 
Farquliarsoii.     D.  B 
Flutli  &  Morton 
Frasier   &   Frasler 
Graham,    D.    E. 
Griffith.    Wm. 
Hannah,    J.    D. 
Hannah    H    Co.  J.S. 
Hayes,   W.  W. 

Kuykendall,    J.    O. 
Mallev.   Edward. 
Matthies,    Henry 
Pencock,     John 
SchneWy,    H  o  s  t- 

frawser    &    Ped- 

gritl 
Van     Sant-Hough- 

tnn    Co 
KlasH   and   Glaclns 
Cal.  Plate  &  Win- 


Full 


W. 


Hahenlclit    & 

Hewlett 
Holland,   J.    P. 
S.hwarz     &     Gutt- 

lelh    (Inc.) 
firadloK    i^    Tenm- 
liiB. 
D.   O..   Co. 


Dillon 


reka 


D. 


Tea 


ng 


Fay,  S.  J. 
Mcriurc.  H.  N. 
Wilhelm.  A.  H. 
Wllkie  Co..  A. 
Williams,  F.  A. 
Wright,  Chas. 
Monarch    Tea  ml; 

Co. 
Sibley.    L.    B. 
McTjenegan.    S. 

Granlt«. 
Bradl.ury.   Thos. 
I'al.    Granite   Co. 
De  Lano  &  Son 

I.    L. 
Hunt.  A.  T. 
Raymond     Gran 

t^o. 

Hardware. 


HeRiifiE    A     VeatI 
Isllnir. 

Buinham      Plumb- 


Cronan,    Wm. 
Mangrum    ,v    Oilei 
Montague,    vv,    W 

&    Co. 
House     IHovlux     •» 

nalslnic. 
Blume  Confg  Co. 
Pearson,    E.    K. 
Sullivan,    n,    ,l..>:-1 

Inlaid    Floors. 
Hardwood        Inte 

rtor   Co 
Inlaid    Floor    Co. 


Iron    \%'orki«. 

Lorenz,      Schffaer 

&  Co. 
Michaels    £     Pfef- 

fer 
Monarch      Iron 

Works. 
Pacific  RollInK 

Mill    Co. 
Pacific    Struc.  Iroi, 

Work.s 
Joist     HnoKers     A 

Post   Caps. 
Kortick  -  Falls 

Mtg  Co. 
Lllley    &   Thurston 


Co. 


Lor 


iz  Scliaffe 


Lynch'    R. 
Snell   &   Denni 


Arden   Plaster   Co 

California  Lime* 
Hydrate    Co. 

Cowell  Lime  & 
Cement    Co. 

Holland,   J.    P. 

Holmes        Distrlb- 

Lennon,    Jas.    K. 

L\icaa,   W.    E. 

Pac  Lime  ,«  Plas- 
ter   Co 

S.    F.   Lime   Co. 

Shasta    Lin 


Wes 


Co. 


Cement    Co, 


Humboldt    T.umbe 

Co. 
Hauptman      Lum 


Ho 


Co. 


J.   H 

Loop   Lumber  Co, 
Macdonnld      Liim 

her   Co, 
Moore,     R.     B.  Mill 

&    Lumber    Co. 
Olsen     -     Mahonev 

Lumber    Co. 
Pope  *  Talbot. 


Co. 


&     Ber 


ing    &    Heating,       Har 


Tie 

Van    Arsdaie-Hnr- 

rls  Lumber  r" 
Wilson    Bros..«  r- 
Doe   Co..   F.    P 
l.nmber  (Har«»- 

wood. ) 
Dieckmann    &    C.i 
Howard.    E.     A.    & 

Nlehaus,   Ed,    F.   & 

Co. 
White    Bros. 
S.    F.    Lumber    Go. 
Macblnery. 
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tltiniiiin    «  Biillflrn. 

Alexander,    R 
Mien,    C.    J. 
Mi.lerson     &     Ral 

,\iTtt,    \. 
n,-,-u      » 
Km.ly.    M.    V. 
Ki-Hfly.    O.    B.&Son 
Uraridon.    E    J 
H.Kiinan.    J.    E. 
Hrle-ham.    H.    B. 
Riitrher.    Thonias 
Rlilcher    &  Hadley 
Uvi'm.    D.    J.  .4  Son 


FarreM    &    Reed 
FennelT,    .las. 
fla'f     M.    F     «■  So 
Gilson,    J.    E. 


Rlnerose,      R.*S.,n 
S'-ntt.    W.    S. 
Walker.    P.    J. 
Watsfn,    Sage 
Watson.    Sidney 
White.    ,1.    M 
Whitney  &  Davie? 
Wilson,     •arno'<     \ 
Wverant,    J.    H. 

Vnrhlr. 

Ameriean      Marijie 

&    Mosaic   Co. 


Hunt.  .Andrew  T. 
Mai  no.  F.  I..  &  Co. 
Musto    R-    Sons,  Jos 


llnnlrln.    Tlle« 

Kirwln     &     bono- 

Mangrum  &  Otter 
Montague  &Co,.W 
Peerless     .«i£encii-s 

Mejnl     Piirrinc:     * 
Lalhlnc. 

Hollowav  Ex- 
panded   Mtl     Co. 

Lyncli.    H.    T. 

National  I.athins 
ind     Furring 

Northwestern  Ex- 
panded Metal 
Co, 

Roebling  Sons, 
John    A. 

MetRl  A%'lndntT 
Work«. 

Dwan.  J.   E 


Mai  no.    F.    I,.  *  Co 
Offle*   FIxturCB. 

Bateman,    Wm. 
Forbes   &    Son. A.J 
Fink    &    Schlndler 


PalDt^rn. 

Daniels.    Gus    V 
nonovan,    V.   J. 


PsIdi     llnrnrr 

Palm    (Damp    Re 

.sistln.?.) 
Dwan   Co.   J.   E. 


Cal.    Pottery   Co. 
PlnnlDE    Mills. 

Anderson   Bros. 

Burnham  -  Stan- 
ford  Co. 

Ca      Door   Co. 

Cal,    Millins    Co. 

Elklngiton  & 
Hucke 

Herring    Milllln.) 

Kendall,  A. 

Kruse.    J.    H 

Ijorden  Mill  Co..  J. 
P. 

R.B,  Moore  Mill  & 
Lumber    Co. 

National  Mill  t 
Lumber    Co. 

Pacinc  Mfg.   Co. 


Co. 

Reilly.  P.   F. 

Santa     Clara     Mill 
&   Lumber  Co. 

.■^an     Mateo     Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor   &  Co. 
Plaaterera. 

RInner.    Theo. 

Bradley   &    Reilly 

Carrick,    M.    II. 

Clialmers,      H.      A. 
(Inc.) 


Clark,    D.  Ross. 

Cricliton.  J.    L. 

Coglilan,  Frank 

Connolly,  J.    ,1. 


15. 


Felt.    R.    L. 
Floodberg    &    irfc- 

CalTery. 
Fraser.    Simon 
Gregg  &  Clute 


Glln 


Wn 
ohsen     N. 
Kaiser,    Joe 
Knowles    A. 
Leaf.   A. 
Lyden    &   Blckel 
MacGruer    &     Cu. 
Meiinie.    Alex 
McCleod,    J.   C. 
Morehouse.   C.    C. 
O'Kane    &    CO..C.T 
O'Sulllvan    &  Bow- 
ler. 
Smith    &    Johnson 


ing    Co.,    Inc. 
Dalziel,  R..  Jr..  Co 
Gllley-Schmld    Co 
Levy,    M. 


R^nl  ElHtate. 

Wllllan.son    Co.,H 
Wlttman    -    Lyman 
Cross   &   Co. 
Urban        Realty 
Impt.    Co. 

RiKEera. 


Cranhed  itoclL. 

Holland,   J.   P. 

S.   F.  Bay  Imp.  Co. 


tlon. 

Artolith     Mfg.    Co. 

Bender,  J.  W., 
Roof   Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns     -     Manville 


Paratnne  Paint  Co 
Samuel  Co.,  H.  D. 
Western    Asbestos 

Mag.    Co. 
Watson        Roofing 

Co. 
Saud,    Gravel,   Etc. 
Cassaretto.     John 
Holland.   J.    P. 


tolith     .Mfg.    Co. 

Stone.    E.    B.    &    A. 
L,    Co. 

Flbrestone     Roof- 
ing   Co. 

Sidewalk       LlKhfa. 

Jackson,    P.  H.&Co 

McGuigan,    John 
Stair  Builders. 

Bishop,    Wm.    T. 

Stewart.   J.   K. 

Roof   RepalrlDB    «£ 

Paint. 

Street    Work. 

Fay.   S.   J. 


Lllley   &   Thur 


Stone    Cootraulora. 

De    Lano    et    Sons, 

I.    L. 
Blan.nard,    W.    W. 
Hunt,   Andrew  T. 
McGllvray       Store 

Co, 
Raymond    Granite 


Stone     Quarrien. 

Keystone    Sand  Co 
Raymond     Granltt 


Holland,  J.  P. 
McClure.  H.  N. 
Monarch    Teamir 

McLenegan,  S.  I 
Terra  Cottn. 


Clark  &  Bona.  N. 
Gladding.    McBean 

&  Co. 
S  t  e  Ig  e  r       Terra 


Ventllnto 

Waterhouse 


Wire  Works. 


Iron    Works. 
Water  Co. 

Spring       Valley 


Free  E^imating  Bureau 

If  you  want  climates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.      We  will 
save  money  for  you.    No  charge  for  our  services. 


To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowng: 


• Address    

Business    Dan 


Issued  Weekly,  $3.00  Per  Year 


Fourteenth  Year,  No.  19 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Indu^rial  Adtivities  of  the  Pacific  Coa^ 


Successors  to 

"CALIFORNIA  ARCHITECT" 

"INDUSTRIAL  N1<:WS  OF  ALAMEDA  CO." 

"BUILDER  ASH  CONTRACTOR" 

"WESTERN  BUILDER" 


THIS  WEEK'S  ILLUSTRATIONS: 


This  Issue  Contains  Half  Tone  Reproducftions 
of  the  Complete  Competitive  Plans  of  Archi- 
tedt  George  William  Kelham,  the  Successful 
Archited:  in  the  San  Francisco  Million  Dollar 
Library  Competition,  Together  with  the  Main 
Elevation  and  Second  Floor  Plan  of  the  other 
Five  Competitors. 


Single  Copies  25  Cents 
WEDNESDAY,  MAY  13,  1914. 

SAN  FRANCISCO  AND  OAKLAND,  -  --  CALIFORNIA 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  of  America 

Successors  to  JOHN  WOOD  MFG.  CO. 
218-21  Pacific  Bldg.    447-49  E.  3rd  St.    331 -339  Cyprgss  St. 
SAN  FRANCISCO  LOS  ANGCLCS  OAKLAND 


Telephone  Market  1935 

Fine  and  Sanitary 

PLUMBING 

d 

tflmS^ 

^^/liC/yfii 

^j^^^C 

I^berJ 

2.2\  OAK  STREET                   | 

Bet.  Cough  and  Octavia 

SAN  FRANCISCO,  CAL.      1 

Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnshed 
866  Union  Street  San  Francisco 


When  Your  Blood  is  Right, 

Your  Whole  System  is  Right. 

If  You  Have  any  Blood  op  Skin   Disease 
Do  Not  Deley  until  it  is  too  late  but  Order 

XO-day ! 

THE  HOT  SPRINGS  REMEDY  a  Complete  and  Positive 
Remedy  for  Syphilis,  Eczema,  Erysipelas,  Acne,  Malaria,  Rheu- 
matism, and  all  other  Forms  of  Blood  and  Skin  Diseases. 

Hot  Springs  ]'liysiciaii.s  pronounce  this  the  Greatest  Blood  and  Skin  Remedy 
ever  placed  on  the  Market. 

Full  C  ourse  Treatment— Six  Bottles — $18.00     Single  Bottle— $5.00 

We  Prepare  a  Remedy  for  Every  iJisease.     Our  Treatment  for  Female  Ills  is  the 

the  Greatest  of  its  Kind  Ever  Offered  Sufiering  Women. 

^\'^ite  US  3niir  TruiibU's.     All  Correspondence  Strictly  Private 

HOT  SPRINGS    JVIEDICIIME  C01VIF»A.I>JY 

803  1-2  Central  Ave.  Hot  Springs,  Ark. 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    i,i  inch 

Gravel  and  Crushed  Boulders      j4  inch  to  1  inch 

"         «  "  "  1  inch  to  1 J^  inch 

"         "  "  •'        1^  inch  to  2^  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 

With  a  Modem  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only  as  good  as  its  service 


The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 
ed by  the  Oils  Elevator 
Company. 

ARCHITECT 
Horace  Trumbauer 


Other  Hotels  of  the  Ritz- 
Carlton  chain   which  are 
Otis  equipped-— 
The  Ritz-Cailton. 

New  York 
The  Ritz-Carlton, 

Montreal 
The  Plaza,  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaruja,  near  Santos, 
Brazil 

The  Carlton,  London 
The  Ritz,  London 

The  Hyde  Park,  London 

The  Ritz,  Paris 


And  its  service  can  be  only  as 
good  as  its  elevators — which  is 
one  good  reason  why  hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Phihtdelphia,  have 

Otis  Elevators 

Choosing  i'roiii  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  liy  the  character 
of  the  structure  and  insure  per- 
fect service — can  equip  all  build- 
ings of  all  classes  in  accordnnce 
with  their  needs. 

Give  a  building  unsatisfactory 
elevator  service,  and  its  other  ex- 
cellence can  not  overcome  the 
handicap.  Our  offices  iu  ninety- 
one  cities  in  the  United  States 
are  always  at  the  Architect's  call 
and  can  assist  you  in  making  your 
elevator  specifications  100  per 
cent  correct. 


OTIS  ELEVATOR  COMPANY 


Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  in  all  Principal  Cities  of  the  World. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Baaement  walla  22  ft.  high.  Cement  plastered  od 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


Pi 

'■  ^'s  i  «  ij  :  ; 


METCALF     HOTEL,     Ge 
Righetll   &    He.idman 


TEMPORARY   CITY   HALL,   San   Franclsc* 
Wright,    Rushtord    &    CatilH.    Architects 
Exterior  waterproofed  with  Imperial  and  color  effects  with  Icr 


5JE5»KS5 


KAHN    BROS,    DEPARTMENT    STORE.OAKLAND 
C.    W.    Dickey,    Architect- 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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Phone    Oakland    1TS8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

Fire    Sets,    Andirons. 
Fender  Portable   Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor,  Brush 

IRVING  A.  COOKE.  Mutter 
Rviideac*  Pbooe,  Oakland  48«2 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369  14th  Ave. 


This  IS  the  HOTEL  ROSSLYN,  S  F. 

.  E.  KriJfl  a  Son.  Architects.  O.  C.  Holt,  BIdr. 


Brick,  Sand, 
Rock,  Gravel, 
Building  Materials. 

Pratt  Building  Material  Co. 
Hearst  Bldg. 
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PALACE  HAEDWARE  COMPANI 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 

WATERHOUSE    &    PRICE    CO. 

THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  repiesented 

by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Doin"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"Paschall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E.'  Welsh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip"  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories. 
Garages,  Schools,  etc. 

"DrouTe"  Straight-Push  Window  Operat- 
ing  Devices. 

"Drouve"  Anti-Pluvius  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment   Devices. 

"Turner"   Drawer  Slides. 

"Home"    Safety    Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

'•Phoeni.\"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roots. 

"Hustler"  Ash  Sitters — Save  Coal. 

"The  Window"  Coal  Chute — Ornamenta' 
and  Necessary. 

Asbestos  Theatre  Curtains. 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
"Quilt." 

Building   Papers,   Deadening  Felts,   etc., 
of  all  kinds. 
"All-Metal"   Doors,   Windows  and   Trim, 


"Liquid  .Stone",  The  Paint  Eternal. 

"Wainriglit"  Concrete  Curb  and  Corner 
bar. 

"Graphilatum"   for  Roofs. 
"Herringbone"    E.xpanded   Steel    and   Ingot 
Iron    Lath. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and   Finishing. 

"Caeustone"  Cement — For    Making    Ar- 
tificial  Caen-Stone. 

"Victoria"    Keene's   Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"WTialebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote   Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"(Cabot's"    "Conserve"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready    Roofing. 

The  Ruberoid  Roofing. 

"Ue\tile"    Rubber    Shingles. 

"Diamond"   Ball  bearing  Door  Hangers. 

".Metalorete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling    doors    and    partitions. 

Venitian   Blinds. 

"White    House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building  Materials  Company 


Successors  to 

WATERHOUSE  &  PRICE  CO. 

THE  LILLEY  G  THURSTON  CO. 


Tel.  Kearny  3323 


523  Market  Street,  S.  F. 


Building  and  Industrial  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 
of  the  Pacific  Coast. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  MAY  13,  1914 
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Building  operations  for  t'.ie  moiitli 
of  April  fell  somewliat  beliind  that  of 
the  previous  months.  Stated  in  the  fig- 
ures tabulated  from  tlie  permits  issued 
and  contracts  filed  the  record  is  as 
follows:  Brick  and  concrete,  $840,176: 
frame,  $902,535:  alterations,  $178,825 
making  a  total  of  $1,921,556  for  private 
woik;  to  this  is  added  $221,131  for  city 
building  construction,  $71,686  for  street 
work.  $217,036  for  State  work  and 
$8,700  for  U.  S.  Government  construc- 
tion   within    the   city    limits:    also   there 
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the 


Pacific  E.\position,  making  in  all  a 
total  of  $2,795,350  for  the  month.  This 
averages  up  for  the  year,  for  com- 
mencing with  January  1914,  the  totals 
are   as  follows: 

January,     1914      $1,928,503 

February,    1914    2,331,866 

March.     1914      3,'o07,763 

-4pril,    1914     2,793.350 

Compared  to  previous  years  the 
record  is  as  follows: 

April,"  1905     $2,226,555 

April,    1906     3,096,561 

Api-U,    1907    6,556,007 

April,    1908    3,306,676 

April.    1909     3.330,909 

April,    1910     3,383,269 

April.    1911     2,139,696 

April,    1912     3,435,334 

April,    1913    3.327.584 

April.    1914     2.795.350 

Generally  speaking  tlie  month  of 
April  has  usually  been  a  pretty  good 
one  for  the  building  business.  Com- 
paring the  figures  for  the  past  ten 
years,  the  record  shows  more  than  an 
avelage  of  2  millions.  It  must  be 
remembered  tl-.at  the  above  figures  are 
for  private  construction  up  to  1913. 
but  since  that  time  the  total  contains 
all  the  work  of  the  City.  State  and  U. 
S.  Government.  Altogether  the  figures 
show  a  record  about  what  could  be  ex- 
pected under  present  conditions.  Frame 
buildings  predominated  over  permanent 
construction  so  that  the  inference  is 
that  dwelling  houses  and  flats  are  be- 
ing built  and  that  the  ordinary  private 
i-onstruction   is  about   up   to  normal. 


Till 
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ently 


len-stoi-y  tower  building  iit  60  Bri 
way.  New  York  city.  The  building 
erected  in  1889  and  has  been  in  ser 
for  a  quarter  of  a  century.  Natur 
to  make  way  for  a  larger  structur 
the  condition  of  its  framework  wa 
matter  of  interest  for  architects 
engineers.  The  frame  consisted  of  ' 
iron  columns  and  wrought  Iron  f 
beams.  The  floors  were  of  flat-a 
terra  cntta  conalinitinn.  The  tra 
work  was  found  lo  be  in  excel 
condition,    the      wiouabt      iron      be: 


showing  a  practical  absence  of  rust, 
and  the  cast  Iron  columns,  with  a 
tliree-ineh  cast  iron  shell  around  them 
for  fire  protection,  showing  only  a  few 
localized  patches  ot  rust  and  heavy 
rusting  only  at  a  few  special  points. 

In  these  days  of  steel  construction 
we  ordinarily  forget  the  fact  that  this 
form  of  structure  has  been  in  use  only 
a  quarter  ot  a  century.  That  there  has 
not  really  been  time  enough  yet  to  test 
the  enduring  qualities  and  tliat  prac- 
tically few  of  these  structures  have 
ever  been  torn  down  so  that  It  has  not 
been  possible  to  determine  the  lite  of 
steel  under  the  ordinary  conditions  of 
building    construction. 


Up  to  the  second  election  of  Diaz, 
in  1SS4,  Mexico  had  fifty-two  Dictators. 
Presidents      and    rulers      in    fifty-nine 

Tlie  statement,  may  seem  incredible, 
but  it  is  made  on  the  authority  ot  the 
British  Encyclopedia. 

An  even  Diaz,  who  crushed  many 
incipent  revolutions  with  a  hand  of 
iron,  at  last  was  forced  to  leave  the 
country  by  the  Mexican  love  of  change. 

Judging  the  future  by  the  past  then 
there  seems  little  hope  of  establish- 
ment of  any  stable  government  in 
Mexico  by  means  of  mediation.  There 
may  come  some  man  strong  enough 
wlio  will  have  the  support  of  a  ma- 
.lority  ot  the  people  long  enough  to  re- 
store order  in  the  country,  but  it  is 
doubtful.  It  seems  Impossible  for  a 
people  of  their  mold  to  ever  work 
out  any  sort  ot  salvation  for  tliem- 
selves. 


A     MOVEMENT    FOR    GOOD    ROAD.S. 


The  American  Highway  Associatio 
and  tlie  American  Bar  Association  hav 
inaugurated  a  movement  to  remov 
from  the  statute  books  of  varioi 
States,  ancient  and  obsolete  road  law 
which  have  been  on  those  books  moi 
than  one  hundred  years.  The  firs 
step  in  the  revision  of  the  State  roa 
laws  would  be  to  recommend  that  a 
obsolete  and  unnecessary  laws  be  re 
scinded.  Certain  basic  features  t 
good  administration  will  be  urged  b 
the  Joint  committees,  such  as  paymer 
of  road  taxes  in  cash,  elimination  t 
unnecessary  officials,  tlie  requiremei 
of  skilled  supervision  in  constructlo 
and  maintenance,  constant  employmer 
of  highway  engineers,  the  substitutlo 
of  appointed  for  elected  officials  an 
tlie  substitution  of  continuous  main 
tenance  tor  the  present  intermitter 
metliods. 


The    unbougbt    loyalty    of 
i'cap  defense  of  nations. 
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XJie  Problem  Of  Xbe  Higti  Cost  Of  Living 


The    l-utlUtj-    of    I.ocnl    K 
By  John   P.  Ycmiiik. 


>t  the 


The  attempt  to  discover  a  remedy 
for  tlie  real  or  fancied  evils  of  rising 
prices  by  studying  local  plienomena 
can  iJi-oduce  no  good  result.  On  the 
contrary,  it  is  calculated  to  do  mischief 
Ijy  obscuring  the  true  cause  of  the 
tiling  complained  of.  tluis  tending  to 
defer  the  application  of  a  really  efHca- 
cious  remedy,  if  there  is  a  real  eco- 
nomic disease  to  be  cured. 

No  tact  is  better  established  than 
the  complete  interdependence  of  the 
people  of  a  country  in  which  no  inter- 
nal tax  barriers  are  reared.  Tlie  United 
States  is  such  a  countr>-.  and  tlie  com- 
mercial relations  between  its  inhab- 
itants are  so  close  that  the  same  price 
levels  are  maintained  throughout  its 
length  and  breadth.  Any  variations 
from  the  general  level  are  wholly  at- 
tributable to  added  costs  incurred 
through  bringing  commodities  from 
distant  points  where  produced  or  man- 
ufactured to  the  places  where  they  are 
consumed. 

It  there  are  departures  from  this 
general  rule,  investigation  will  disclose 
that  they  are  due  to  causes  which  can 
not  be  reached  except  through  regula- 
tions of  the  sort  which  deprive  people 
of  liberty  of  action.  To  Illustrate:  It 
miglit  be  fe.islble  by  municipal  ordi- 
nance to  establish  markets  or  a  huge 
general  market  at  some  central  point 
ill  the  city:  but  in  order  to  insure  its 
success  it  would  be  necessary  to  pro- 
hibit the  convenient  but  costly  green 
grocery.      Actual      experience      in      San 


stral 


thii 


i  the 


case.      Free    markets,    so    called,      have 
been    founded,   but   tl:ey   have   failed   of 
success  through   lack  of  patronage. 
Convenience  Mure  Thnn   ChenpneBH, 

Untiuestionahly  the  neighborhood 
store  is  uneconomic,  but  the  number  is 
constantly  increasing  in  this  and  other 
cities,  despite  llie  fact  that  the  depart- 
ment stores  which  buy  on  a  large  scale 
sell  much  more  cheaply.  The  citizen 
might  be  compelled  by  municipal  ordi- 
nance til  forego  convenience  for  cheap- 
ness, but  there  is  grave  reason  to 
doubt  whether  there  would  be  an  eco- 
nomic gain.  A  paper  of  pins  might  be 
sold  in  a  department  store  tor  o  cents, 
but  it  tl  e  housekeeper  who  lived  two 
or  three  miles  distant  from  the  large 
establislment  had  to  consume  two  or 
three  hours'  time  or  spend  10  cents  for 
car  fare  when  she  wished  to  buy  pins 
she  would  not  effect  a  great  saving. 
Tlie  small  store  can  be  proved  wasteful, 
but  its  persistence  shows  that  tlic  dem- 
onslrsition  is  only  theoretically  sound 
and  that  in  practice  it  fills  an  economic 
want. 

In  the  last  analysis  it  will  be  found 
that  the  increased  cost  of  living  repre- 
sents an  increase  of  units  of  satisfac- 
tion. It  has  been  said  that  "the  cost 
of  high  living"  is  at  the  bottom  of  the 
modern  trouble,  but  the  sayln.g.  while 
containing  an  economic  truth,  is  un- 
fortunate, because  the  words  chosen  to 
express  the  idea  convey  the  impressi'm 
that  tlie  people  are  revelling  in  luxury. 
•■High  living"  in  the  minds  of  most  men 


Hteher 
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But  the  evidence  is  overwhelming 
that  there  has  been  a  vast  improve- 
ment in  the  mode  of  life  of  peoples 
living  in  countries  where  the  prices  of 
commodities  which  have  come  to  be 
regarded  as  necessaries  are  high:  while, 
on  the  other  hand,  in  those  lands  where 
the  demands  of  the  people  are  few  the 
things  consumed  by  them  are  low 
priced.  China  and  India  furnish  nota- 
ble examples  of  cheap  living,  and  the 
variety  and  quantity  of  their  consump- 
tion harmonize  with  the  low  range  ot 
prices  in  those  countries.  The  ITnited 
States  presents  the  other  extreme.  The 
standard  of  living  in  this  country  is 
not  proved  by  the  fact  that  the  per 
capita  consumption  of  food  products  is 
greater  than  in  other  lands:  it  is  es- 
tablished by  the  evidence  that  the  peo- 
ple generally  demand  a  greater  variety 
for  the  table  and  insist  upon  the  em- 
ployment of  a  vastly  larger  number  of 
articles  of  furniture  and  adornment 
and    of    conveniences    and    amusements. 

As  the  propensity  to  indulgence  of 
this  sort  increases  it  is  usually  ac- 
companied by  a  change  of  local  price 
level.  It  is  not  likely  that  this  ten- 
dency can  be  arrested  in  any  locality 
unless,  indeed,  the  disposition  to  enact 
minimum  wage  laws  should  increase  to 
such  an  extent  as  to  arouse  a  recru- 
descence to  the  natural  laws  which 
Adam  Smith  and  other  economists 
claimed  was  in  constant  operation  un- 
der the  competitive  system — that  of 
pressing  wages  to  the  limit  of  subsis- 
tence. If  that  result  occurs  is  will 
come  about  through  an  extension  ot 
the  altruistic  idea  responsible  for  the 
legislation  which  assumes  that  any 
person    willing   to  work    should   receive 
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him.  The  legislator  who  attempts  to 
designate  the  amount  necessary  to 
properly  subsist  an  individual  may 
easily  he  induced  to  prescribe  by  law 
what  constitutes  proper  subsistence.  If 
regulation  lias  the  effect  which  econo- 
mists predict,  of  curtailing  production, 
of  necessity  the  standard  of  living  will 
he  lowered,  us  there  will  be  less  to  go 
around. 

At  present  it  does  not  appear  as  if 
the  problem  would  r."ork  out  in  tne 
manner  suggested.  When  Adam  Smith 
wrote,  and  for  nearly  ihree-uarters  of 
a  century  afterward,  the  competition  ot 
labor  was  unrestricted,  but  with  the 
advent  ot  modern  trades  unionism  a 
new  factor  entered.  The  operation  of 
the  assumed  natural  law  was  suspend- 
ed. By  combination  the  worker  was 
enabled  to  secure  a  greater  share  of 
the  things  he  helped  to  produce,  and 
he  succeeded  measurably  in  improving 
his  condition,  a  tact  which  exhibited 
itself  in  a  steady  elevation  of  the 
standard  of  living  in  all  countries,  but 
more  particularly  In  those  possessed  of 
great  natural  resources  and  in  which 
inventiveness  has  enlarged  the  ability 
to   produce. 
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the  phrase  ■■improved 
ng"  into  what  it  really 
ely.  an  increased  oe- 
>>  we  have  what  seem.s 
a  simple  explanation  ot  the  cause  ot 
rising  prices,  or  we  should  have,  if  it 
were  possible  to  preserve  an  invaria- 
ble  standard    by   wliicli   to   measure  val- 
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standard,  and  tor  that  reason  it 
possible  to  tell  from  a  comparison  o* 
the  prices  of  one  period  with  those  ot 
another,  whether  the  standard  of  jiv- 
ing has  been  elevated  or  lowered. 
There  is  only  one  way  ot  testing  the 
matter,  and  that  is  to  ascertain  wheth- 
er consumption  has  increased  or  di- 
minisiied.  In  other  words.  nominal 
prices  do  not  gauge  tile  degree  of  pros- 
perity attained  by  a  community.  That 
Is  determined  by  volume  of  production 
and  the  quantity  of  consumable  goods 
.shared  by  the  people.  If  a  country  is 
able  to  consume  600  pounds  of  iron,  per 
capita,  per  annum  at  10  cents  a  pound, 
iron  is  cheaper  in  that  country  tlian  in 
those  countries  where  one-sixth  of  that 
Quantity  is  consumed  at  5  cents  a 
pound. 

The  individual  may  suffer  from  an 
ascending  scale  of  prices.  but  the 
masses  do  not.  if  concurrently  with  the 
rise  tliere  is  an  increased  production 
which  enlarges  the  quantity  ot  things 
consumable.  That  has  been  shown 
during  the  so-called  boom  periods,  one 
ot  the  most  recent  and  striking  of 
which  was  that  which  followed  the 
election  of  McKinley  in  1S96.  The 
student  of  prices  who  will  take  the 
trouble  to  study  the  index  numbers  ot 
recognized  authorities  will  not  that 
during  the  twenty-tliree  years  proceed- 
ing that  date  there  was  a  compara- 
tively steady  tall  from  a  high  to  a  low 
level,  and  that  during  the  seventeen 
years  following  the  range  has  been 
upward.  I  liave  not  had  occasion  tu 
estimate  the  percentage  ot  decline  and 
advance  recently,  but  a  couple  of  years 
agtt  the  drop  between  1873  and  1896 
was  nearly  the  equivalent  ot  the  rise 
after  that  date,  tlie  apex  of  two  com- 
parative periods  ot  rise  being  nciirly  on 
a   level. 

Inorc^iHfnK    Coiniilexltj-     of     Uvlnju;. 

If  we  disregard  the  story  told  hy 
price  lists  and  concentrate  our  atlen- 
tion  upon  the  factors  of  production 
and  consumption,  we  discover  at  once 
that  there  was  an  enormous  Increase 
ot  the  latter 
cending  prici 
bend   the  full  significance  of  this  stale- 

which  deal  with  isolated  articles  or 
commodities  and  recognize  the  tact 
that  the  most  striking  phenomenon  of 
advancing  civilization  is  the  steady 
march  from  the  simple  to  tlie  complex, 
and  that  man.  as  his  condition  im- 
proves,   demands    thousands    of    things. 

compelled  to  accept  a  few.  It  the 
world  had  been  satisfied  to  live  on 
bread  and  meat,  as  its  meager  popula- 
tions   did    during      the      Middle      Ages. 
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abundant  and  nominally  cheap,  for  the 
cc.mparatively  small  numl.er  that  could 
exiiit  to  enjoy  them.  But  mankind, 
under  improving  conditions,  diversifies 
Us  demands,  and  in  the  matter  of  all- 
mentation  becomes  more  and  more  epl- 
had  not 
tion.  the 
V  of  the 


cuiean.  If  this  diversificati 
taken  place:  had,  for  illusi 
simple  diet  of  hog  and  hor 
early  settlers  of  the  states  which  were 
a  terra  incognita  when  the  thirteen 
colonies  revolted  been  adhered  to.  hog 
and  hominy  would  be  much  cheaper 
tlian  they  are  at  present,  but  there 
would  not  be  ninety  or  more  millions 
of  American.^  clamoring  for  a  fair 
sitare  of  the  choicest  sugar-cured  hams 
produced   in   the  West. 

The  beginning  of  this  remarkable  di- 
versification  may  be  said  practically  to 
date  from  the  closing  years  of  the  first 
half  of  the  nineteenth  century,  when 
the  hand  product  began  to  be  super- 
seded by  the  output  of  the  factory,  and 
it  has  proceeded  without  serious  inter- 
ruption, so  far  as  the  world  at  large  is 
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could  travel  luxuriously;  but  the  rail- 
road train  has  made  It  possible  for  the 
mechanic  and  the  day  laborer  to  share 
the  luxury  once  strictly  confined  to  llie 
affluent.  Once  kings  and  barons  dined 
in  the  doubtful  light  of  smoky  torches; 
now  the  artisan  eats  his  evening  meal, 
which  is  as  likely  to  be  appetizing  as 
the  barbarous  spreads  of  baronial  halls, 
under  the  softened  rays  of  an  eleciric 
lamp. 
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;re  have  been  periods  of  depression 
•ing  this  interval,  but  that  fact 
>s  not  impair  the  force  of  the  ob- 
vation  that  the  productive  powers 
man  have  been  steadily  enlarging, 
1  that  each  succeeding  era  of  pros- 
ity  has  been  marked  by  enormously 
reased   outputs   of  all   sorts   of   arti- 
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InerenBeM  in  the  Pood  Supply, 

This  general  enlargement  of  output 
is  sometimes  obscured  by  comparisons 
which  take  into  consideration  one  or 
two.  or  only  a  very  few  staple  articles, 
but  even  in  the  matter  of  foodstuffs  a 
careful  examination  of  all  the  facts 
will  disclose  that  the  volume  available 
for  the  use  of  mankind  has  gieatly  in- 
creased. It  may  he  shown  that  there 
is  less  meat  or  wheat  per  capita,  but 
the  relatively  small  deficiency  they 
i  more  than  compensated  for 
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Iributions  to  the  table  which  per- 
the  most  Illy  paid  laborer  to  vary 
diet  in  a  fashion  undreamed  of  by 
populations    which   enjoyed    "cheap" 

a    and    bread.      It    is    easily    demon- 
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d    Falling    Prlees. 

obvious,  then,  that  the  price 
ons  which  fill  so  large  a  space 
in  the  public  mind,  while  they  cause 
great  inconvenience  and  more  or  less 
iial-dship,  do  not  have  the  effect  gen- 
erally assumed  of  hindering  the  prog- 
ress of  mankind.  And  least  of  all  is 
there  any  ground  for  the  assumption 
that  rising  prices  cause  interruptions 
of  advancement.  Prosperity  and  boom's 
always  concur  with  ascending  prices; 
depression  is  the  invariable  accompa- 
niment of  descending  prices.  The  op- 
timistic form  of  speculation,  whicli 
takes  the  shape  of  discounting  the 
future,  never  asserts  itself  unless  there 
is  a  prospect  of  a  rise;  the  pessimist  H 
the  king  of  the  market  when  the  signs 
Indicate  a  fall.  These  are  mere  tru- 
isms, and  need  no  illustration  or  sta- 
tistical corroboration.  They  are  indis- 
putable  facts  known   to  all   men. 

Whatever    evil    attaches    to    high     or 
ascending   prices    must    be   regarded    as 


the 


changing  conditions  due  to  a  cause 
beyond  the  control  of  individuals,  com- 
munities or  even  nations.  They  are 
the  result  of  a  variable  standard  of 
value.  The  condition  produced  by  the 
variation  may  be  corrected,  but  there 
Is  no  possibility — except  a  theoretical 
one— of  preventing  the  variation  while 
we  adhere  to  an  indeterminate  meas- 
ure. The  Individual,  by  the  exercise 
of  economies,  a  pi-ocess  which  is  tan- 
tamount to  the  practice  of  self-denial 
may  adjust  bis  Income  to  tlie  change, 
or  he  may  succeed  in  compelling  some 
one  else  to  make  good  his  deficiency 
caused  by  the  process  of  adjustment  of 
the  mass  of  production  to  the  increase 
of  the  measure  of  values,  but  these  ef- 
forts must.  In  the  nature  of  things, 
prove    powerless    to    arrest   the    opera- 

on  analysis  is  seen  to  be  responsive  to 
the    economic    law    of    supply    and    de- 


offset  the  dimit 
the  two  staples  mentioned;  and  that 
Uieir  substitution  for  the  unvarying 
bread  and  meat  diet  has  proved  highly 
beneficial  to  the  human  race,  and  is  an 
important  factor  in  promoting  the  In- 
reased  longevity  which  the  insurance 
tables   show    us    is    one   of   the    marked 
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re  continually  being  added  to. 
Iiat  the  major  part  of  the  addition  Is 
njoyed  by  the  people  at  large.  All 
lie  great  Inventions  have  contributed 
o  that  end.  The  envious  may  think 
nd  say  that  the  railroad  king  is  the 
hief  beneficiary  of  the  system  he.crc- 
ted,  but  that  is  a  mistake.  The  rich 
Iways      enjoy      opportunities      to      get 


but  the 

effort  to  do  so  will  prove  no  more  suc- 
cessful than  that  of  the  arrogant  king 
who  commanded  the  waters  of  the  sea 
to  recede.  A  variety  of  causes  have 
been  suggested  to  explain  the  rise  of 
prices  since  1S96.  and  a  public  unwill- 
ing to  investigate  has  demanded  their 
abatement  or  removal.  But  the.  ex- 
periences of  recent  years  unmistakably 
point  to  the  fact  that  while  the  things 
complained  of  and  denounced  may  he 
evils,  their  elimination  would  not  have 
the  effect  desired.  It  is  said  that  the 
tariff  is  responsible  for  the  increased 
cost  of  commodities  in  this  country, 
but  those  who  make  this  assertion  ig- 
nore   the    fact    that    the    McKinley    Tiill. 


doubtedly  had  the  effect  of  stimulating 
protected  industries  within  the  borders 
of  this  country,  the  products  of  those 
industries  shared  in  the  universal  de- 
cline. This  being  the  ease,  it  would 
have  been  about  as  reasonable  to  hold 
the  McKinley  high  protective  tariff  re- 
sponsible for  the  fall  in  prices  after  its 
enactment  as  it  is  now  to  assert  that 
the  later  Dingley  and  Payne-Aldrich 
measures  account  for  the  present  high 
level. 

Klteets  of  Taxation. 
Another  explanation  offered  is  that 
connected  with  increasing  taxation,  but 
it  is  easily  demonstrable  that  that  phe- 
nomenon was  In  operation  on  a  rela- 
tively greater  scale  before  the  turn  of 
the  tide  in  1896  than  since  that  date. 
Americans  who  forget  that  it  was  dur- 
ing the  period  of  falling  prices  that 
our  appropriations  mounted  at  such  a 
rate  that  the  nickname  "billion-dollar' 
Congress  was  bestowed  have  poor 
memories.  One  of  the  strongest  points 
made  by  bimetallists  during  the  dis- 
cussion over  the  standards  was  that 
the  effect  of  falling  prices  was  to  dis- 
guise or  conceal  increasing  taxation. 
From  a  monograph,  which  I  wrote  in 
1S95.  I  extract  the  following,  the  fig- 
ures of  which  were  derived  from  the 
.Statesman's  Year  Book: 

In  1873  the  total  actual  payments  out 
of  the  British  exchequer  footed  up  £70.- 
714.448.  In  1894  they  had  increased  to 
£91.302,846.  In  1871  the  population  of 
great  Britain  was  31,628,388,  in  1894 
it  was  probably  39,000.000 — the  census 
of  1891  made  it  38,104,975.  A  simple 
calculation  shows  that  the  per  capita 
expenditure  In  the  first-named  year 
was  £2  4s  9d  and  in  1894  it  had  in- 
creased  to   £2   9s   6V4d. 

The  view  of  the  English  and  Conti- 
nental bimetallists  that  increasing 
taxes  in  the  face  of  declining  prices 
was  pernicious  seems  far  more  rational 
than  the  assumption  of  the  critics  of 
the  present  high  prices,  who  may  rea- 
sonably be  suspected  of  confounding 
lause  and  effect.  When  prices  were  de- 
scending and  nominal  taxes  were  ris- 
ing there  could  be  no  doubt  that  the 
burden  of  the  taxpayer  was  being  in- 
creased both  relatively  and  absolutely, 
but  when  the  expenditures  of  a  gov- 
ernment are  only  nominally  increased 
during  a  period  of  ascending  prices  the 
inciease  may  be  more  apparent  th'an 
real.  If  the  cost  of  government  as 
expressed  in  dollars  and  cents  is  in- 
creased fifty  per  cent  during  a  neriod 
in  which  properly  constructed  tables 
of  index  numbers  show  that  the  gen- 
eral rise  of  prices  has  also  been  fifty 
per    cent,    the    obvious    inference    from 
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very  rich  they      decline.     The  index  numbers  show  co 


that  the  rising  prices  compelled  In- 
creased governmental  expenditures: 
but  on  the  other  hand,  if  govermental 
expenditures  show  a  nominal  Increase 
during    a    period    of    descending    prices. 

that  legislators  indulged  in  extrava- 
gance. 

Growth    of    Kxpendlturen. 

Under  the  circumstances  we  are  com- 
pelled to  dismiss  governmental  extrav- 
agance from  the  list  of  causes  that 
may  properly  be  quoted  to  explain  the 
nominal  price  elevation.  Excessive  ex- 
penditure by  governments  is  an  evil, 
and  one  which  offer  bears  with  se- 
verity on  the  people  governed,  but  it 
does  not  have  the  effect  which  some  at- 
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tribute  to  it.  If  it  did  we  would  not 
be  able  to  sliow  tliat  nearly  all  civil- 
ized governments  were  greatly  increas- 
ing their  expenditures  during  the  pe- 
riod ot  descending  prices  without  in 
the  least  tending  to  arrest  the  down- 
ward trend.  Although  it  is  Impossible 
to  furnsh  statistical  evidence  to  sup- 
port the  assertion,  yet  it  is  undoubt- 
edly true  that  individual  extravagance 
was  expanding  relatively  as  rapidly 
during  the  period  oi'  descending  prices 
as  it  has  been  since  1896.  The  exhibi- 
tions ot  extravagance  have  been  more 
spectacular,  but  the  fact  that  produc- 
tion was  greatly  enlarged  between  1873 
and  1S96.  and  that  the  increase  was 
more  rapid  than  tliat  ot  population, 
establishes  tliat  consumption  per  cap- 
ita increased,  and  that  is  only  another 
way  ot  stating  that  mankind  was  be- 
coming more  extravagant  unless  we 
assume  that  men  were  denied  the  nec- 
essaries of  life  before   1873. 

Influence  of  the  Middleman. 
.\nother  in  the  list  of  thirty-two. 
more  or  less,  causes  advanced  to  ex- 
plain the  rise  in  prices  since  1896  is 
the  multiplication  of  middlemen.  There 
may  be  too  many,  and  a  host  ot  them 
miglit  be  eliminated  it  the  disposition 
to  dispense  with  them  existed.  But  It 
does  not.  and  the  fact  that  the  middle- 
man constantly  increases  in  numbers, 
and  that  he  devotes  himself  largely  to 
making  commodities  absolutely  dearer 
by  putting  them  up  in  attractive  pack- 
ages and  selling  them  in  pleasant  andl 
sanitary  surroundings,  clearly  estab- 
lishes that  he  fills  an  economic  want. 
That  his  rewards  when  successful  are 
earned,  is  proved  by  the  fact  that  he 
works  mostly  in  a  fleld  in  wliich  mo- 
nopoly is  impossible;  and  that  he  Is 
not  always  successful  is  shown  by  the 
table  of  failures  which  tell  the  story 
of  hundreds  of  thousands  of  victims  ot 
misplaced  conHdence  in  their  ability  to 
earn  a  living  by  serving  the  conven- 
ience of  their  fellow  man. 

But  wlietlier  an  evil  or  a  positive 
economic  benefit,  as  some  economists 
assert,  the  middleman  flourished  and 
multiplied  as  greatly  during  the  period 
ot  low  prices  as  lie  does  now.  Statis- 
tics abundantly  support  this  assertion, 
and  it  there  is  any  disinclination  to 
, consult  dry  figures  the  diatribes  of 
men  like  Carlyle  may  be  drawn  upon. 
And  let  us  not  forget  that  Edward 
liellamy  wrote  his  "Looking  Backward" 
in  ISSS.  and  that  one  of  his  alluring 
remedies  tor  tlie  woes  of  that  day  was 
the  elimination  ot  the  middleman. 
Curiously  enougli.  Bellamy's  dream  ot 
Treat  central  depots  is  in  constant  pro- 
cess ot  realization,  not  by  the  adoption 
of  fantastic  socialistic  methods,  but 
t  rough  the  operation  of  unrestrained 
individualism  which  is  providing  the 
'lis  department  stores  and  placing 
within  the  reach  of  constantly  increas- 
ing numbers  articles,  pleasures  and 
conveniences  wlilch  in  his  boldest 
nights  of  imagination  he  failed  to  fore- 
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great  as  the  rise  since  that  date.  Sauer- 
beck's Index  number  tor  the  period 
1864-73  wa.s  102;  lor  the  period  1885-91 
it  was  69.  .Middling  Orleans  cotton  In 
1872-73  was  t|uoted  at  9.6.5  cents;  in 
1893-94  the  average  was  4.25  cents.  In 
1895,  near  the. culmination  ot  the  period 
of  low  prices,  the  American  product 
of  pig  Iron  was  6,667,888  tons;  in  1907 
the  output  was  over  27,000,000  tons,  is 
there  any  one  prepared  to  assert  that 
the  world  Is  not  in  better  case  with  the 
enormously  increased  production  of 
the  high  price  era  than  it  was  when 
the  relatively  as  well  as  absolutely 
small  product  of  the  low  priced  period 
was  recorded?  It  there  is  any  one  so 
bold,  let  him  recall  that  the  output  of 
pig  Iron  Increased  fourfold  while  our 
population  increased  a  little  more  than 
twenty-five  per  cent.  If  he  does  ne 
.will  probably  conclude  that  four  times 
as  much  iron  at  a  high  price  is  more 
desirable  than  a  fourth  of  the  quan- 
tity at  a   low  price. 

It  is  not  my  purpose  in  presenting 
this  argument  to  intimate  that  econo- 
mies are  undesirable,  but  to  point  out 
that  it  Is  idle  to  attempt  to  combat  a 
universal  tendency  by  the  application 
of  a  local  device.  The  rise  In  prices 
since  1896  has  been  worldwide,  and  so 
was  the  fall  during  the  period  between 
1873  and  1896.  Economists  from  the 
time  ot  Adam  Smith  down  to  the  day 
when  public  discussion  obscured  the 
•  causes  were  agreed  that  previous  al- 
ternations from  high  to  low  price  levels 
were  due  to  the  abundance  or  scarcity 
of  the  basic  money  metals.  Thev  also 
explain  the  recent  changes  which  have 
come  under  our  observation.  When 
prices  were  falling  between  1S73  and 
1896.  the  quantity  ot  metal  on  which  the 
Western  world's  legal  tender  system 
was  based  was  constantly  diminishing- 
since  1896  the  store  ot  basic  monev 
metal  has  been  enormously  increased, 
and  prices  have  risen.  It  Is  the  only 
cause  for  the  decline  and  rise  of  prices 
In  the  two  periods,  an  analysis  of 
which  can  be  made  without  disclosing 
contradictions  ot  the  sort  contained  m 
all    the   other  explanations   ottered. 

For  the  reasons  given  I  am  inclined 
to  believe  that  a  discussion  ot  the  cffst 
ot  living  in  California  will  disclose  no 
facts  of  value  which  are  not  already 
known.  We  may,  as  a  result,  reach  Ihe 
conclusion  that  we  are  individually  ex- 
travagant, and  that  we  would  individ- 
ually be  better  off  it  we  curtailed  our 
expenditures,  but  unless  we  attack  the 
question  in  a  large  way  we  shall  be 
no  nearer  determining  the  cause  of  the 
high  range  of  prices,  or  whether  the 
world  would  be  In  better  case  with  low 
than   with    high    prices. 

• 

THE     DARWIN     SILVER-LEAD     MIM- 
ING   DISTRICT,    CALIFORNIA. 


Wednesday,      May      13,      1914. 

Survey  (Bulletin  580,  Part  A,  by  Adolph 
Knopf).  Darwin,  the  principal  settle- 
ment ot  the  district,  is  situated  24 
miles  southeast  ot  Keeler  on  Owens 
Lake,  the  southern  terminus  ot  the 
-Nevada  &  California  Railroad  The 
name  of  the  district  is  said  to  have 
been  derived  from  Dr.  Darwin  French 
who  In  May,  1860,  led  a  party  of  15 
men  in  search  of  the  Gunslght  lode. 
This  lode  was  a  mythical  silver  de- 
posit, which  at  that  time  was  widely 
believed  to  have  been  founded  by  tlie 
emigrant  party  that  was  lost  in  Death 
Valley  In  1850.  In  the  early  part  ot 
the  decade  between  1870  and  1880  sil- 
ver-bearing lead  ores  were  discovered 
in  the  vicinity  of  Darwin.  A  town 
soon  sprang  up  here,  and  it  is  said  to 
have  had  at  one  time  a  population  of 
several  thousand  inhabitants.  Three 
smelters  were  built  in  1876  and  a  heavy 
production  of  base  bullion  was  made 
These  furnaces,  after  the  activities 
the  first  few  years,  were  operated  in  a 
desultory  way  only.  Mining  and  smelt 
Ing  expenses  were  high,  because  prior 
to  the  completion  of  the  railroad  to 
Keeler  in  1883  all  freight  had  to  be 
brought  across  the  desert  by  teams 
from  Los  Angeles,  a  distance  of  275 
miles.  The  richer  and  more  easily 
mined  ore  bodies  were  early  exhausted 
and  the  district  soon  lapsed  Into  stag- 
nation occassionally  Interrupted  by 
periods    ot   activity. 

In  the  early  part  of  1912  Interest  in 
the  district  was  renewed  and  consider- 
able activity  was  displayed.  It  is  lo- 
cally hoped  that  the  introduction  of 
modern  machinery  and  the  systematic 
explora-Jon  work  now  being  under- 
taken at  some  ot  the  old  mines  will 
cause  a  permanent  revival  of  the  min- 
ing  Industry. 

The  geologic  feautres  of  tlie  distant 
are  ot  somewhat  more  than  local  in- 
terest. The  ore  bodies,  ranging  from 
contact  metamorphic  deposits  ot 
high-temperature  origin  to  fissure 
veins  formed  at  more  moderate  tem- 
peratures, are  Inclosed  in  lime-silicate 
of  late  carboniferous  age.  The  lime 
tamplilsm 
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Influence  of  the  Gold  ,Sni>pIy. 

1  repeat  and  challenge  contradiction, 
that  every  phenomenon  but  one  sug- 
gested as  an  explanation  of  rising 
prices  was  in  operation  during  the  pe- 
riod of  decline.  Some  of  these  alleged 
c.TUses  are  too  puerile  to  waste  .ntten- 
tinn  upon,  hut  all  of  them  were  mani- 
fest between  1873  and  1896.  during 
which  period  the  drop  in  prices  was  as 


California,  rich  In  other  me 
sources,  has  never  been  highly  produc- 
tive ot  lead  ore.  Most  ot  the  lead  pro. 
duced  lias  come  from  Cerro  Gordo, 
Darwin,  and  Modoc  districts,  all  in  Inyo 
County,  In  the  eastern  part  ot  the 
State.  The  Cerro  Gordo  district  lias 
furnished  by  far  the  largest  output, 
having  yielded  during  its  most  pros- 
perous years  $7,000,000  in  silver-bear- 
ing  lead. 

The     Darwin     district     lias     probably 
produced     between     J2, 000,000     nad     J- 
000,000,  according  to  a  report  just  pub- 
lished  by   the  United  States  Geological 


to  wollastonlte,  diop- 
»ide,  ad  grossularite  rocks  and  are  the 
result  of  the  Invasion  ot  the  region  'by 
quartz  diorlte  ot  probable  Cretaceous 
age.  The  inclosure  ot  Ihe  ore  bodies 
in  strata  composed  of  iime-slllcate 
of  this  kind  is  the  distinguishing  fea- 
ture ot  the  Darwin  district.  Somewhat 
later  than  this  metainorphism,  which 
affected  the  district  as  o  whole,  came 
the  formation  of  the  ore  bodies,'  They 
were  produced  by  metalliferous  vapors 
and  solutions  given  off  from  deep-seat- 
ed bodies  of  molten  rock  from  which 
tlie  quartz  diorlte  now  seen  at  the  sur- 
face   crystallized. 

The  ores  consist  of  silver-bearing 
galena,  together  with  minor  pyrite  and 
zinc  blende,  commonly  associated  with 
a  gangue  of  calcite  and  flourlte.  As  a 
rule  the  galena  is  considerablv  oxidi- 
zed    to    lead    carbonate    and    sulphate. 


Tl 


s,    he 


of   in 


portant  downward  concentration  o 
silver,  lead,  or  zinc  through  the  actio; 
ot  oxidizing  solutions,  as.  Indeed,  ap 
pears  unlikely  from  the  prevalence  o 
calcite  in  the  deposits.  From  this  i 
follows  that  the  value  ot  .surface  on 
.is  a.nl;index  ot  the  probable  value  ot  ore 
masses  found  during  deeper  explora- 
tion. 


lU'ILDINC    AND    INni'STKIAL    NKV^S 


Firm*  deslrlna;  bc-ws  •■  apecUll  ctASBcn  •'  bDlldlnsa,  aach  ■■  BaakK, 
Ckarchea,  Schoola,  Hot«la.  etc,  will  iad  mich  Itema  all  cla«slfled  aad 
srraaped  nader  proper  headlaea,  c*iiimrnolDfl;  on  this  page,  Theae  aam* 
Itenw  are  affalB  repeated  under  *'LOCALATIGS**  !■  4b«  laal  part  vf  aar 
■  ewa     department. 


ilete  list  of  tlie  bkls   will  he  found 
r  tlie  heading  of  San  Francisco  in 


APARTMENT  HOUSES. 


SAN  FRANCISCO— Apartment  house, 
:J  story  and  base,  frame.  Cost  not  stat- 
ed. Architect,  Herbert  Maggs,  12.5  Al- 
pine street.  S.  F.  Owner's  name  with- 
held. The  building  will  be  erected  on 
the  north  side  of  Sutter  street  east  of 
Broderick.  having  a  frontage  nf  27V4 
feet  and  a  depth  of  120  feet.  Interior 
will  he  arranged  for  a  number  of  two 
and  tliree  room  suites  wliich  will  be 
nnished  in  pine  and  elm.  Hardwood 
floors  will  he  used  in  the  living  rooms. 
There  will  be  steam  heat  and  a  hot 
water  suppLv.  All  suites  will  have 
private  baths  and  wall  beds.  Bath 
rooms  will  be  finished  In  tile  with  com- 
position floors.  Entrance  will  be  wain- 
scoted with  tile  and  marble.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  cement  plaster  nn  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 

SAN  FRANCISCO— Apartment  house, 
:!  story  ,and  base,  frame.  Jl.i.liOO.  Ar- 
chitects, Smith  &  Stewart.  244  Kearny 
street.  S.  F.  Owner,  Thomas  McGrath. 
The  building  will  be  erected  at  the 
southeast  corner  of  Larkin  and  Vallejo 
streets,  and  has  been  designed  to  con- 
tain tliree  large  suites  of  from  six  to 
seven  rooms.  Interiors  will  be  finished 
In  pine  and  hardwood  witli  some  oak 
floors.  There  will  "be  a  hot  water 
supply  and  open  fire  places,  ilantels 
will  'be  of  tile.  Bath  rooms  will  be  fin- 
ished In  marble  and  tile.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath  and  a  brick 
veneer  base.  Plans  are  complete  and 
figures  are  being  taken. 

RICHMOND.  CONTRA  COST.\  CO.. 
CAL. — Apartment  house  and  stores.  2 
story  and  base,  brick,  $30,000.  Archi- 
tect, A.  W.  Smith.  1010  Broadway.  Oak- 
land. Owner.  George  L.  Yager.  The 
building  will  be  erected  at  the  south- 
west corner  of  Macdonald  avenue  and 
17th  street,  covering  an  area  of  50  by 
100  feet.  There  will  be  three  stores 
on    the    first    ;ioor,    thirteen    apartments 

rooms  on  the  upper  floor.  Interior  will 
l.e  finished  in  pine  throughout.  There 
will  be  steam  heat  and  a  liot  water 
supply.  All  suites  will  have  wall  beds 
and  private  baths  Patent  store  fronts 
are  specified.  iBath  rooms  will  have 
tile  wainscot  and  composition  i.oors. 
Exterior  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
.nre  being  taken. 

SAN  FRANCISCO— Apartment  house. 
.■!  story  and  base,  frame.  130.000.  Ar- 
chitect. Frederick  H.  Meyer,  Bankers' 
Investment  iBldg..  S.  F.  Owner.  Mrs. 
Bertha  Overfeld.  The  building  will 
be  erected  at  the  corner  of  Green  and 
Fillmore  streets  and  will  cover  a  con- 
siderable ground  area.  There  will  be 
a  number  of  two  and  three  room  suites 
all  of  which  will  have  prlvte  baths  and 
wall  beds.  Interiors  will  be  finished 
In  pine  and  redwood  with  liardwood 
veneer.  Plans  provide  for  steam  heat 
and  a  hot  water  system.  Batb  rooms 
will  have  composition  floors  and  tile 
wainscot.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 


metal  lath.  Plans  are  complete  and 
figures   are    being   taken. 

DOS  ANGEIJES.  CAL.  —  Apartment 
house.  4  story  and  base.  Class  C  con- 
struction. Cost  not  stated.  Architect, 
C.  C.  Rittenhouse.  Washington  Bldg..  L. 
A.  Owner.  A.  Jamleson.  The  building 
will  be  erected  on  Carondolet  street 
near  9th.  and  will  cover  an  area  of  8S 
by  103  feet.  There  will  be  100  rooms, 
arranged  in  two  and  three  room  suites. 
Interior  finish  will  be  largely  «t  pine. 
There  will  be  ."team  heat.  elevator 
service  and  a  hot  water  supply.  All 
ajpartments  will  have  wall  beds  and 
private  bath  rooms.  Tile  wainscot  and 
composition  floors  will  be  used  in  tlie 
'bath  rooms.  Entrance  will  be  finished 
in  tile  and  marble.  Exterior  of  the 
building  will  be  faced  witli  pressed 
brick.  Plans  are  complete  and  figures 
ai-e   being   taken. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  4  story  and  base,  brick  and  steel, 
»100,000.  Architect.  Fl-ank  M.  Tyler. 
Black  Bldg.,  L.  A.  Owner.  G.  Rupert 
Johnson.  Tlie  building  will  be  erecteif 
at  the  corner  of  Ingraham  and  Wltner 
streets,  and  will  cover  a  considerable 
ground  area.  Interior  will  contain  a 
total  of  172  rooms,  arranged  in  two  and 
three  room  apartments.  Interior  finisti 
will  be  of  pine  and  hardwood.  There 
will  be  steam  heat,  two  electric  ele- 
vators and  a  hot  water  supply.  -Ml 
apartments  will  have  wall  beds  and 
private  bath  rooms.  Bath  rooms  will 
have  tile  floors  and  wainscot.  Entrance 
will  be  finished  in  marble.  Exterior 
of  the  building  will  be  faced  with 
pres.^ed  brick.  Plans  are  complete  and 
the  work  Is  being  done  by  Day  Labor. 
Contracts  Awarded. 

LOS  ANGELES.  CAL.  —  Apartment 
house,  3  story  and  base,  brick.  $50,000. 
Architects,  C  F.  Borton  'Co..  Hibernian 
Bldg.,  L.  A.  Owner.  Laura  Borton. 
Contractors,  C.  F.  Borton  Co.,  Hiber- 
nian Bldg.,  L.  A.  Contract  price,  $50.- 
000. 


BANKS. 


OHUCO.  BLTTTE  CO.,  CAL.— IBank  al- 
teration. 2  story  and  base,  brick.  Cost 
not  stated.  Architect,  Henry  C.  Smith, 
Humboldt  'Bank  Bldg..  S.  F.  Owners. 
People's  .Savings  and  Commercial  Bank 
Tlie  present  tiullding,  occupied  as  a 
store,  will  undergo  extensive  altera- 
tion. The  work  will  require  new  Inte- 
rior finish,  bank  fixtures.  plumbing, 
lleating,  electric  work.  ornamental 
plaster  work  and  ornamental  iron  and 
bronze.  Bank  vaults  will  also  be  in- 
stalled.     Plans  are  now  being  prepared. 


BRIDGES  AND  DAMS. 

'SAN  FRANCISCO— Pier  No.  15.  creo- 
Eoted  pile  construction.  Cost  not  stat- 
ed. Engineer.  Jerome  Newman.  Union 
Ferry  Bldg.,  .S.  P.  Owners.  State  of 
California.  Bids  opened  for  the  con- 
struction of  Pier  No.  15  on  the  San 
Francisco  water  front  by  the  State 
Board  of  Harbor  Commissioners  show 
the  .San  Francisco  Bridge  Co.  low  on 
one  proposition  at  $6S.760.  and  the 
Healy-Tlbbltts  Construction  Co.  low  on 


.MARVSVILLB,  YUBA  CO.,  CAL.— 
Levee  construction.  Cost  not  stated. 
Engineer,  James  R,  .Meek,  .Marysville. 
Owners.  Reclamation  District  No.  10, 
Vuba  County.  Plans  have  been  com- 
'Pleted  for  the  constructing  of  levees 
and  considerable  reclamation  work. 
Bids  are  now  being  called  for  and  will 
be  opened  on  May  15th.  Plans  can  'be 
secured  from  the  engineer  at  Marys- 
ville. An  official  proposal  appears  in 
another  column  ..t  this  issue. 
rontracts   Awarded. 

FAIRFIKI.IJ.  SI 'LAND  CO.,  CAL. — 
Bridge  aliutmciils.  reinforced  concrete, 
cost  not  stated.  Engineer.  County  Sur- 
veyor. Fairfield.  Owners.  Solano  Coun- 
ty. Contractors,  Brann  &  Freitas,  Rio 
Vi'sta.     Contract  price.  $2,500. 

SPOKANE.  WASH,  —  Bridge,  steel 
and  concrete,  $400,000.  Engineer.  En- 
gineering Department  Oregon-Wash- 
ington Railroad  and  Navigation  Co. 
Owners,  Oregon-Washington  Railroad 
and  Navigation  Co.  Contractor.  Rob- 
ert Wakefleld.  Worcester  iBldg..  Port- 
land.     Contract    price.    $400,000. 

VICTORIA,  B.  C— Piers,  etc.  Cost 
not  stated.  $250,000.  Engineer's  name 
not  given.  Owners.  Canadian  Govern- 
ment. Contractors.  Grant  Smith  and 
.McDonnell,  Vancouver.  These  contrac- 
tors have  awarded  a  subcontract  for 
the  structural  steel  to  E.  G.  Prior  Si 
Co.,   Vancouver,   for  $250,000. 

CHURCHEa 

SAN  FRANCISCO,  CAL.— 1  story 
and  'base,  frame.  Cost  not  stated.  Ar- 
chitect, Edgar  A.  Mathews.  Phelan 
Bldg.,  S.  F.  Owners,  Christian  Science 
Church.  This  building,  the  third  to  be 
erected  in  San  Francisco,  will  be  locat- 
ed on  Kalght  street  near  the  Park  and 
will  cover  a  large  ground  area.     There 
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ral 


111   be 


study  rooms  besides  the  main  audi 
torium.  Interior  finish  will  be  of  pin 
throughout.  Plans  provide  for  a  cen 
tral  heating  system.  1 
faced  with  cement  pl'aster.  Plans  : 
nearly    com.plete. 

NAPA,  NAPA  CO..  C.4L. — Church, 
story  and  base,  brick  or  reinforced  o( 
Crete,  $20,000.  Architect,  L,  M.  Turt 
Napa.  Owners,  Methodist  Church 
.Vapa.  The  building  will  probably 
designed  in  the  classic  style,  althou 
details  have  not  been  settled.  The  ar- 
chitect Is  now  engaged  on  preliminary 
studies.  There  will  be  a  large  main 
auditorium,  Sunday  school  rooms  and 
pastor's  study.  Interior  finish  will  be 
of  pine.  There  will  be  a  central  heat- 
ing system  and  art  glass  windows.  Ex- 
terior will  be  faced  wl 
ter  or  pressed  1>rlck.  1 
Will  be  made  of  this  work  shortly. 

HOLLYWOOD,  LOS  ANGELES  CO., 
CAL — Church,  story  and  base,  frame 
and  plaster.  i$25,000.  Architect.  Rpibert 
H.  Orr,  .Van  Nuys  Bldg..  L.  A.  Owners. 
Holloywood  Methodist  Church  Congre- 
gation. No  details  of  tlie  building 
have   been    given   out.    but   it    is   under- 
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tioii  will   be  made  uf  llie  work. 

.MARSH'FIEDD,  ORE.  —  Cliurcli,  2 
story  and  base,  reinforced  concrete, 
|:10,000.  Architect.  Benjamin  Ostllnd, 
.MarshfieUl.  Owners.  St.  Monica  Roman 
Catholic  Church.  The  building  lias 
been  designed  in  the  Gotliic  style  and 
will  cover  a  large  area.  There  will  be 
tl  e  main  auditorium.  Sunday  school 
rooms  and  several  smaller  rooms.  In- 
terior will  be  finished  in  pine  with  or- 
namental plaster.  Plans  provide  for 
a  vapor  system  of  heating.  There  will 
be  art  and  leaded  glass.  E.\terior  of 
the  building  will  be  faced  with  cement 
plaster.  Working  drawings  are  com- 
plete  and    figures    will   he   called    for   at 
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FIRE  HOUSES  AND  JAILS. 


FACTORIES  &  WAREHOUSES. 


.-^EATTl^C.  \VA.-;H,  —  Cclil  storage 
narehouse.  5  story  and  base.  rein- 
forced concrete,  J400,000.  Engineer. 
Port  of  Seattle  Commission.  Seattle. 
Owners.  City  of  Seattle.  This  work  is 
known  as  Project  No.  4  of  the  Port  of 
Seattle.  The  building  will  cover  a 
.  large  area  and  will  be  fireproof 
thioughout.  The  Commission's  plans 
are  complete  and  they  are  calling  for 
fi;-  iires  to  be  opened  on  -Via:,-  I'oti.  Con- 
t^.tctors    are    also    invited    lo       submit 

tcnate  methods  of  construction  nlt.i 
tiifir  figures.  Plans  can  be  secured 
fiom  the  P^.rt  of  .Seattle  Commissioi.. 
Central  Bldg.,  Seattle.  An  official  pio- 
pDSal  appears  in  this  issue. 

PORTLAND,  ORE.— Laundry,  2  story 
and  base.  120,000.  .Architects,  Emil 
Schacht  &  Son.  Commonwealth  Bldg., 
Portland.  Owner,  C.  A.  Wagner.  T.ie 
btilding  will  be  erected  at  a  corner 
ard  will  cover  an  are-i  <.l  80  by  110 
ftet  The  entire  structure  will  be  oc- 
cup-ej  by  the  laundry  Interior  finish 
.■  I  'be  of  pine.  Speci-i  r-;achinery 
will  be  Installed.  Exterior  will  be 
faced  with  stock  brick.  Plans  are 
complete   and    figures   are   being  taken. 

SAN  FRANCISCO— Tank  house,  rein- 
forced concrete.  |5,000.  Architects, 
Righettl  &  Headman,  Phelan  Bldg..  S. 
F.  Owner,  J.  Allec.  This  work  win 
be  done  at  the  large  plant  of  J.  Allec, 
24iS  Folsom  street.  The  lank  house  will 
be  30  by  33  feet.  Steel  columns  and 
roof  trusses  are  specified.  Metal  lath 
and  plaster  will  be  used.  Exterior  will 
he  faced  with  cement  plaster.  Plans 
aie  complete  and  figures  are  being 
taken. 

MARSHFIEL.  ORE.  —  Factory,  I 
story  and  base,  reinforced  concrete, 
»1 4,000.  Architect.  Benjamin  Ostllnd. 
(Marshlield.  Owners.  Jones  Bros.  The 
building  will  cover  a  large  ground 
area  and  will  be  practically  fireproof 
tl:roughout.  There  will  be  reinforced 
concrete  walls,  floors  and  roof.  Inte- 
rior finish  will  be  of  pine.  Plans  pro- 
vide for  metal  window  sash  and 
frames.  Special  laundry  machinery 
will  be  required.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.   Plans   are   now   being   prepared. 

LOS  .\NGELES.  CAL.  —  Stable,  1 
story,  brick.  l.i.OOO.  Architect.  FranK 
M.  Tyler.  Black  Bldg.,  L.  A.  Owner. 
Davis  Standard  Bread  Co.  The  build- 
ing will  be  erected  at  the  corner  of 
First  and  Beaudry  streets,  covering  an 
area  of  .iO  by  150  feet.  Interior  will 
be  finislied  in  rougli  plaster  and  pine. 
Exterior  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures  are   Ijelng    taken. 


OAKL.-iND.  CAU— Police  station.  1 
story,  frame,  $5,000.  Aroliitecfs  name 
not  given.  Owners,  City  of  Oakland. 
Bids  were  opened  on  Thursday  last  by 
the  City  Council  for  constructing  a 
branch  police  station.  Tlie  lowest  fig- 
ures were  submitted  by  W.  C  .Thor- 
nally  at  J5.4a0.  No  award  of  contract 
was  made.  A  list  of  the  bids  received 
will  be  found  under  the  heading  of 
Oakland    and    .\lameda     County     in     this 


FLATS. 

3AN  FRANCISCO— Flats.  2  story  and 
se,  frame,  $4,000.  Architect,  none, 
'ner,  Emil  Nelson,  580  Jersey  street. 
P.  The  'building  will  be  erected  on 
;    north   side   of   Rivoli  east  of  Stan- 


ill 


of 


2'5  by  52  feet.  There  will  be  two  mod- 
ern flats  of  .Ave  and  six  rooms.  Inte- 
rior finish  will  be  of  pine  and  redwood: 
Oak  floors  will  be  used  in  the  principal 
rooms.  There  will  be  open  fire  places 
and  tile  mantels.  Batli  rooms  will  have 
tile  wainscot  and  composi-ion  floors. 
Automatic  water  heaters  will  tie  in- 
stalled. Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  ay  Labor.  Ma- 
terials are  now  being  purchased. 

SAN  FRANCISCO— Flats,  3  story  and 
base,  fraihe,  $10,000.  Architect,  E.  E. 
Young,  251  Kearny  street.  S.  F.  Own- 
er, Edward  E.  Young.  The  building 
will  be  erected  on  the  north  side  of 
Pine  street  west  of  Hyde,  covering  an 
area  of  25  by  96  feet.  There  will  be 
six  modern  flats  of  four,  five  and  six 
rooms.  Interiors  will  be  finished  in 
pine,  hardwood  veneer  and  oak  floors. 
Each  living  room  will  have  an  open 
fire  place  and  tile  mantel.  There  will 
be  automatic  water  heaters  installed. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
l;e  done  by  Day  Labor.  Materials  are 
Icing  purchased. 

S.VN  FRANCISCO^Flats.  3.  2  story 
and  base,  frame.  $4,000  each.  Arclii- 
tect,  none.  Owners.  C.  J.  and  W.  J. 
Keenan,  300  Webster  street,  S.  F. 
Tliese  buildings  will  be  erected  on  the 
west  side  of  ISth  avenue  near  Cali- 
fornia. Each  lias  been  designed  to 
contain  two  modern  flats  of  five  and 
six  rooms.  Interiors  will  be  finished 
in  pine  and  redwood  with  some  elm 
pallets  and  beam  ceilings.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.     There  will   be   open    fire  places 
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heaters  are  specified.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exteriors  will  be  covercl  with 
shiiplap  and  rustic  with  a  brick  veneer 
base.  Plans  are  complete  and  in  thf 
hands  of  the  owners  who  will  do  the 
work   by   Day   La'bor. 

SAN  PRANCrSCO— Flats,  2  story  and 
base,  frame.  »5.000.  Architect.  E.  E, 
Young.  251  Kearny  street.  S.  F.  Own- 
er. Thomas  Scoblc,  363  14th  avenue. 
The  building  will  be  erected  on  tlie 
east  side  of  9th  avenue  near  Balboa, 
and  will  have  a  frontage  of  30  feet 
a  depth  of  65  feet.  There  will  be  i 
flats    of    flve    and    six    rooms.      Inte: 
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GARAGES. 

SAN  FRANCISCO— Carase.  2  story 
.'lid  base.  Class  A  construction.  "  Ar- 
chitect none.  Owner.  H.  A.  Schroeder, 
•31.51  Sacramento  street,  S.  F.  The 
I'uildlng  will  be  erected  on  the  nortli 
side  of  Green  street  east  of  Octavia. 
and  will  have  a  frontage  of  55  feet  and 
a  depth  of  137  54  feet.  Construction 
will  be  fireproof  witli  reinforced  con- 
c.fte  foundation,  brick  exterior  walls 
;'nd  stecsl  roof  trusses.  There  will  be 
t''.-  usiai  storage  sp.vie.  e  ifice  and  a 
completely  eeiuipped  machine  sliop.  In- 
terior will  be  finished  In  pine  with  a 
cement  floor.  Special  gasoline  storage 
tanks  wil.  be  installed.  Exicirlor  of 
the  building  will  be  faced  with  ce- 
n-cr.t  plaster.  Pians  are  compel.;  a»«d 
ir  the  hands  of  the  owi-c  v,  ho  will 
f'..'   the  work   by   I^ay   LabO"-. 

SAN  FRANCISCO- Garage.  1  and  2 
story  and  base.  Class  A  construction. 
$40,000,  Architect,  Sylvaln  Schnaitta- 
clier.  First  National  Bank  Bldg.,  S.  P. 
Owner,  G.  P.  W.  Jensen.  The  building 
will  be  erected  for  the  Taxi  Cab  Com- 
pany of  California,  and  will  occupy  the 
northeast  corner  of  Bush  and  Lark  in 
streets,  covering  an  area  of  13714  by 
137"^  feet.  Construction  will  be  "fire- 
proof throughout  with  a  steel  frame, 
reinforced  concrete  walls,  floors  and 
roof  slabs.  There  will  be  steel  roof 
trusses.  Plans  provide  for  a  large 
amount  of  storage  space  and  a  machine 
shop.  Metal  window  sash  and  frames 
will  also,  be  used.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures   are    being    taken. 
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—HALLS  &  SOCIETY  BLDG&- 

SAN  FRANCISCO— City  Hall.  4  story, 
dome  and  base.  Class  A  construction, 
$4,500,000.  Architects,  Bakewell  & 
Brown,  251  Kearny  street.  S.  P.  Own- 
ers. City  and  County  of  San  Francisco. 
Bids  were  opened  at  the  last  Wednes- 
day afternoon  meeting  of  the  'Board  of 
Public  Works  for  the  metal  lath  and 
furring  and  plastering  for  the  new  city 
hall.  Three  propositions  were  asked 
for:  First,  tlie  plastering;  second,  the 
metal  lath  and  furring,  and  third,  for 
■both  metal  lath  and  furring  and  plas- 
tering. Gu.stave  Johnson  was  low  on 
proposition  three  at  $171,000.  A  com- 
plete list  of  the  bids  received  will  be 
found  under  the  heading  of  San  Fran- 
cisco   in    this    issue. 

Contracis   Awarded. 

KLAMATH  FALLS,  ORE.— City  Hall. 
2  story  and  base,  brick  and  stone,  $36,- 
W4.  Architects.  Veghte  &  Co..  Kla- 
math Falls,  Owners,  City  of  Klamath 
Falls.  Conti  Tctors,  Cofer  Bros..  Kla- 
math   Falls.      Contract    price.    $36,884. 

COLUSA,  COLUSA  CO..  'CAL.— Hall 
cf  Records,  2  story  and  base,  rein- 
forced concrete.  $50,000.  Architect. 
Henry  C.  Smith.  Humboldt  Bank  Bldg.. 
S.    F.      Owners,    Colusa    County,      Con- 


uarlors,  Williams  Bros,  .'i  lleiideison. 
Holbi-ook  Bldg.,  S.  F.  Conn  act  mice. 
»45,585.  A  complete  list  of  these  flg- 
ures  will  be  founll  under  tlie  heading 
of     Sacramento.     Stockton     and     North- 
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XAPA.  NAIPA  CO..  CAL.— Hospital 
dairy  huildings.  frame  and  concrete. 
Cost  not  stated.  Ai-chitect.  State  Ar- 
chitect George  IB.  McUougall.  Sacra- 
mento. Owners.  State  of  California. 
Plans  have  been  completed  by  the 
State  iDeipartment  of  Engineering  for 
a  new  dairy  building  and  a  concrete 
silo  to  be  erected  at  the  Napa  Stale 
Hospital.  Plans  are  now  out  for  flg- 
ures  and  may  be  secured  from  the 
State  Department  of  Engineering  at 
Saci-amento.  Bids  will  be  opened  on 
June  3rd.  An  official  proposal  appears 
in    another   column    of   this   issue. 

TALMAGE.  MENDOCINO  CO..  CAi:. 
—Gas  holder  and  tank.  Cost  not  stat- 
ed. Al-chitect.  State  Architect  George 
B  iMcDougall.  Sacramento.  Owners. 
State  of  California.  Bids  will  be  open- 
ed on  June  1st  tor  constructing  a  gas 
holder,  framing  and  tank  at  the  Men- 
docino State  Hospital  at  Talmage. 
Plans  can  be  secui-ed  from  the  State 
Department  of  Engineering.  Sacra- 
mento. An  ofnclal  proposal  appears 
In    another   column    of    this    issue. 

STOCKTON.  SAN  JOAQUIN  CO.. 
CAL. — Dairy  buildings,  frame  and  con- 
crete. Cost  not  stated.  Architect, 
State  Architect  George  B.  McDougall, 
Sacramento.  Owners.  State  of  Califor- 
nia.     Bids   will  'be    opened    on    June    4th 

at  the  Stockton  State  Hospital.  Plans 
can  be  secured  from  the  State  Depart- 
ment of  Engineering.  Sacramento.  An 
official  proposal  appears  In  another 
column   of   this   issue. 

SACRAMENTO.  CAL.  —  -Hospital 
group.  1.  2  and  3  story  and  base,  rein- 
forced concrete  or  brick.  Cost  not  stat- 
ed. Architect.  R.  A.  Herold.  Forum 
Bldg.  Sacramento.  Owners.  Sacra- 
mento County.  Architect  Herold  has 
just  been  commissioned  to  prepare 
plans  for  a  large  group  of  modern  hos- 
pital 1)Uildings  to  be  erected  on  the 
old  Infirmary  site.  The  cost  and  na- 
ture of  construction  have  not  been  de- 
termined as  yet.  Further  mention  will 
be  made  of  the  work  as  the  plans  pro- 
gress. 

SAN  FRAlNClSCO  —  HospitaJ  yard 
work  and  lighting  fixtures.  Cost  not 
stated.  Architect.  City  Department  of 
Architecture.  Temporary  City  Hall.  S. 
F.  Owners.  City  and  County  of  San 
Francisco.  Bids  oeened  for  the  yard 
work,  brick  walls,  fence  work.  etc..  at 
the  San  Francisco  Hosipital  show  C.  L. 
Wold  low  on  the  four  propositions.  He 
will  probably  be  awarded  t'he  work. 
The  Ickelhelmer  Bros,  were  low  on  the 
lighting  fixtures  at  $12,780.  A  complete 
list   of  these   figures   appears    under   the 


SAN  FRANCISCO— Hotel.  7  story  and 
base,  brick  and  steel,  $70,000.  Archi- 
tects. Smith  &  Stewart,  244  Kearny 
street.  S.  F.  Owner,  A.  O.  Stewart.  The 
building  will  be  erected  on  the  north 
side  of  O'Farrell  street  east  of  Tayloi-, 
having  a  frontage  of  27%  feet  and  a 
depth  of  137%  feet.  There  will  be  one 
store  besides  the  hotel  office  and  lobby 
in  the  first  floor.  Upper  floors  will 
contain  a  total  of  66  rooms,  all  of 
which  will  have  private  baths.  Inte- 
rior finish  will  be  of  pine  with  some 
ornamental  plaster  In  the  lobby.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice and  a  hot  water  supply.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  will  he  faced 
with  red  pressed  'brick  trimmed  witli 
white  terra  cotta  Plans  are  complete 
and   figures  are  being  taken. 

SAN  FRANCISCO— Hotel,  3  story 
and  base,  frame,  $14,000.  Architects, 
Phillip  Schwerdt  &  Co.,  Phelan  Bldg., 
S.  P.  Owners,  iHyman  and  Isaac  Wolf. 
The  building  will  he  erected  on  the 
west  side  of  Sixth  sti-eet  south  of 
Howard,  covering  an  area  of  25  by 
lOS  feet.  Interior  will  be  arranged 
for  a  total  of  60  rooms  and  a  number 
of  public  baths.  Trim  will  be  of  pine 
and  redwood.  There  will  be  hot  and 
cold  running  water  In  each  room.  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  bids  have  been 
taken    under   advisement. 

LOS  AINGELB.S.  CAL— Hotel,  3  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architect.  Joseph  F. 
Central  Bldg..  L.  A.  Owner,  Michael 
Klely.  The  building  will  be  erected 
on  Kohler  street  near  6th,  covering  an 
area  of  37%  feet  by  134  feet.  There 
will  be  stores  besides  the  hotel  office 
and  lobby  on  the  first  floor.  Upper  two 
floors  will  contain  a  total  of  66  rooms 
and  six  baths.  Interior  finish  will  be 
of  pine  throughout.  There  will  be 
steam  heat  and  a  hot  water  system. 
Bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Exterior  of  the 
building  will  be  faced  with  pressed 
'brick.  Plans  are  being  prepared  and 
when  complete  the  work  will  be  done 
by  Day  Labor. 

VENICE.  LOS  AN'G-ELES  CO..  CAL.— 
Hotel.  6  story  and  base,  brick  and 
steel.  Cost  not  stated.  Ai-chitects.  C. 
H.  Russell  &  Co..  Union  League  Bldg.. 
L.  A.  Owners,  C.  W.  Holbrook  and  C. 
Minotti.  The  building  will  be  erected 
on  windward  avenue  and  will  have  a 
frontage   of   50   feet   by  a   depth    of   102 
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a  l"l;il  of  76  guest  rooms,  eight  pri- 
v.ite  baths  and  eight  public  baths  be- 
sides the  office  and  lobby.  There  win 
he  .steam  heat,  elevator  service  and  a 
hot  water  supply.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  'building  will  be 
faced  with  .pressed  'brick.  Entrance 
and  lobljy  will  be  flnished  in  marble. 
Plans  are  complete  and  'figures  are  be- 

SEATTLE,  WA'SH— Hotel,  10  story 
and  base.  Class  A  construction.  $260,- 
000.  Architects,  IHowell  &  Stokes, 
Henry  Bldg.,  Seattle.  Owners,  Kenne- 
day  Hotel  Co.  The  building  will  be 
erected  at  the  southeast  corner  of  4th 
avenue  and  University  and  will  cover 
a  large  area.  Construction  will  be  of 
Ihe  Class  A  type  throughout  with  a 
complete  steel  frame,  reinforced  con- 
crete walls,  floors  and  roof  slabs.  Only 
preliminary  sketches  have  been  pre- 
pared and  the  number  of  rooms,  inte- 
rior flnish  and  other  matters  have  not 
been  detei-mlned  upon  as  yet.  Fur- 
ther information  will  be  given  of  fho 
building  as   the   plans  progress. 

BIG  CREEK.  FRESNO  CO..  CAL.— 
Hotel.  1  story  and  base,  frame.  $30,000. 
Architect.  Carl  Thayer,  Forsythe  Bldg., 
Fresno.  Owners.  Sierra  Basin  Hotel 
Co.  Work  Has  been  started  by  Day 
Labor  on  the  big  resort  hotel  to  'be 
erected  at  Big  Creek  in  the  Sierra 
Basin,  Fresno  County.  Plans  were 
prepared  by  Architect  Carl  Thayer, 
Forsythe  Bldg..  Fresno.  The  building 
will  'be  of  frame  construction  and  will 
cost  In  the  neighborhood  of  $30,000.  M. 
Zucardi  has  been  placed  In  charge  of 
the  work.  James  G.  Bass  of  Fresno 
holds  controlling  interest  in  the  proj- 
ect. The  building  has  'been  designed 
in  the  shape  of  the  letter  H  and  will 
contain  69  guest  rooms  nearly  all  of 
which  will  have  private  batlis.  There 
will  be  a  large  lobby  and  office,  dining 
room  and  completely  equipped  kitclien. 
A  huge  rock  fire  place  will  be  a  feature 
of   the  building.      Exterior   will   be   cov- 
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Contracts   Awarded. 

NAPA.   .NAPA      CO..    CAL. — Pay 


ot- 
.„e,e.  I  story,  frame  and  concrete.  Cost 
not  stated.  Architect.  State  Architect 
George  B.  MoDougall.  Sacramento. 
Owners,  State  of  California.  Contrac- 
tors McSheehy  Bros..  .S.  F.  Contract 
price   not   stated. 


hotel  lobby  on  the  flrst  floor.  Upper 
four  floors  have  been  arranged  for  a 
total  of  65  rooms  and  20  baths.  Inte- 
rior flnish  will  be  of  pine  and  birch. 
IBath  rooms  will  have  tile  wainscot  and 

^i*i«.,    flnrtvQ       Plans    provide    for 
composition    noois,      iridns    luuv 

steam     heat,     elevator     service     and     a 

hot   water    supply.      Patent   store   fronts 

are  specified.     Exterior  of  the  building 

will    be    faced    with    pressed    brick    witli 

tile   inlays.     Plans   are  being  prepared 

LOS   ANGELES,   CAL.-^Hotel.   4    stor> 

and    base.      Class    C    construction.     CosI 

not    stated.      Architects.    The    W  esteri 

'Building   CO..    Lankershim    Bldg..    L    A 

Owner.  G.  A.  Tlilele.     The  building  wil 

he  erected  on  Wall  street,  covering  ai 

area  of   50   by  113  feet.     There  will  b. 


SAN  FRANCISCO— Library,  3  story 
and  base.  Class  A  construction.  $1.- 
000.000.  Architect.  George  William 
Kelham,  Sharon  Bldg.,  S.  F.  Owners. 
City  and  County  of  San  Francisco.  The 
judges  In  the  San  Francisco  Library 
Competition  last  Friday  announced  the 
selection  of  George  William  Kelham. 
Sharon  Bldg..  as  the  architect  for  the 
new  million  dollar  library  to  be  erected 
In  San  Francisco's  Civic  Center.  Cass 
Gilbert  of  New  York,  Paul  Cret  of  the 
University  of  Pennsylvania  and  Hon. 
James  D.  iPhelan  acted  as  judges.  The 
decision  was  reached  after  nearly  a 
week  of  deliberation.  The  competi- 
tion was  invitational  and  was  limited 
to  San  Francisco  architects.  Six  archi- 
tects were  invited.  Including  George 
William  Kelham.  Edgar  A.  Mathews. 
AH-ert  Pissis,  Ward  &  'Blohme,  Reld 
Bros.,  and  G.  Afbert  Lansburgh.  As  a 
reward  for  his  design  Mr.  Kelham  will 
be  commissioned  hy  the  LI'brary  Trus- 
tees to  complete  the  work  while  the 
five  other  contestants  will  be  awordel 
$1  noo  each.  Plans  were  placed  on  cx- 
hi'bit  in  the  Assembly  Hall  of  the  Phe- 
lan Building  and  attracted  a  large 
number  of  visitors,  m.any  of  whom 
were  among  the  leading  architects  of 
the    city.      An    expression    of      general 
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SiUisftu-liou  Will,  U,e  seleclion  of  U,e 
wmiiing:  design  was  Jieartl  f.om  all 
sulcs.  Drawings  on  exhibition  show 
tlie  principal  elevations  and  floor  plans. 
There  IS  a  ground  floor,  the  main  or 
second  floor  and  a  third  floor.  The 
winning  design  Is  an  e.xceptionally 
mentorious  piece  o!  work  in  the  clas- 
sic style,  while  the  rendering  is  beau 
tifully  done.  This  is  true  of  nearly  all 
ot  the  designs  submitted.  The  library 
building  will  ,be  erected  on  property 
bounded  by  Larkin,  Hyde,  McAllister 
and  Fulton  streets.  Hyde  street  will 
lie  cut  through  to  what  is  now  Clfv 
Hall    avenue  ' 
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RAILROAD  CONST.,  STATIOjnS 
AND  EQUIPMENT. 

SAN  PRAXCISCO  —  Railroad  con- 
struction, $142,000.  Engineer,  City  En- 
gineer, Temporary  City  Hall,  's.  F 
Owners.  City  and  County  of  San  Fran- 
cisco. Bids  opened  at  the  last  meeting 
of  the  Board  ot  Public  Works  for  the 
cnnstruction  of  the  new  Municipal 
Kailroad  out  Potrero  street  showed 
Katon  &  Smith  low  men  at  $134,767  80 
They  will  probably  be  awarded  the 
contTadt.  A  complete  list  of  these 
hgures  win  be  found  und^r  the  head- 
ing of  San  Francisco  in   this  issue 

SAN    FRANCISCO— Boring    wells    for 
Municipal  water  works.     Cost  not  stat- 
ed.     Engineer.    City    Engineer,    Tempo- 
rary     City      Hall.       Owners.     CItv     and 
Courity  of  San  Francisco, 
submitted   the  lowest  flgi 
wells    for    the    city.      His 
$s.40    per    foot    on      both 
:isked. 


W.    H.  Haley 

ire  for  boring 

figures    were 

propositions 


RESIDENCES. 


SAX  PRAXCISCO— Bungalows.  2.  1 14 
story  and  base,  frame,  $2,250.  Archi- 
tect, none.  Owner.  B.  J.  Hooper,  4.iO 
12th  avenue.  S.  F.  These  two  houses 
will  be  erected  on  the  west  side  of  19th 
avenue  north  of  Balboa  street.  Bach 
will  contain  six  rooms  and  hath.  In- 
teriors will  be  finished  in  pine  and 
redwood  with  some  hardwood  floors 
There  will  be  an  open  Are  place  in 
each  living  room.  Mantels  will  be  of 
tile.  Automatic  water  heaters  will 
be  Installed.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors 
Exteriors  of  the  houses  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being    purcliased. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $2,500.  Architect, 
none.  Owners.  Costello  and  Peerick 
S3  College  avenue,  s.  P.  The  house 
will  contain  six  rooms  and  bath  and 
will  be  erected  on  19th  avenue  north 
of  Anza.  Interior  will  be  finished  in 
pine  and  redwood.  Hardwood  floor 
lie  used  in  the  living  room.  There 
will  be  an  open  fire  place  and  tile 
mantel.  An  automatic  water  heater 
will  he  installed.  Exterior  of  the 
dwelling  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
he   done   by    Day    Labor. 

OAKLAND,  CAI..— Residence,  2  story 
and  base.  frame.  $3,000.  Architect 
Oeorge  Anderson.  6016  Lawton  avenue 
Oakland.  The  dwelling  has  been  de- 
signed for  an  eight-room  house  with 
bath    and    sleeping   porch    and    will    bo 


r  will  be  Hiiished 
in  pine  and  elm  witji  iiardwood  floors 
m  the  living  room,  dining  room  and 
i-eception  hall.  There  will  be  furnace 
iieat  and  open  fire  place*  .Mintels 
will  he  of  tile.  An  automatic  water 
Heater  will  be  installed.  Bath  room 
will  have  tile  wainscot  and  composi- 
tion floor.  Exterior  of  the  dwelling 
win  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  being  pre- 
pared and  When  complete  work  will 
ne  carried    on    by  Day  Labor. 

OAKLAND,  CAL.-Resldence.  2  story 
and  base,  frame,  $3,000.  Architect 
none  Owner.  J-.  H.  Dailey.  2130 
Broadway,  Oakland.  The  dwellin-  has 
been  designed  for  a  seven-room  house 
with  bath  and  will  be  erected  on  Rich- 
mond Boulevard,  south  of  Moss  ave- 
nue. Interior  finish  will  be  of  pine 
redwood  and  elm.  Hardwood  floors 
will  be  used  in  the  living  room  and 
dining  room.  There  will  be  furnace 
lieat  and  open  Are  places  Mantels 
will  be  of  tile  or  brick.  Bath  room 
will  have  tile  wainscot  and  composi- 
tion floor.  An  automatic  water  heater 
■s  specifled.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  beihg 
purchased.  ^ 

OAKLAND,  OAL.  _  Bungalow.  I 
story  and  base,  frame,  $3,000.  Archi- 
tect, Clay  N.  Burrell,  Albany  Bldg. 
Oakland.  Owner,  E.  P.  Muller.  The 
dwelling  has  been  designed  to  contain 
six  rooms  bath  and  sleeping  porch, 
and  will  be  erected  in  Claremont  In- 
terior finish  will  be  largely  of  pine 
with  .some  hardwood  veneer.  Oak 
floors  will  be  used  In  the  living  room 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
Places.  Mantels  will  be  of  tile  or 
brick  An  automatic  water  heater 
win  be  installed.  Bath  room  will 
have  tile  wainscot  and  composition 
floor.  Exterior  of  the  house  will  he 
covered  with  cement  plaster  on  metal 
■atb.  Plans  are  complete  and  work 
will  be  done  by  Day  Labor.  .Materials 
are   now    being   purchased. 

OAKLAND,   CAL.— Residence.   2  story 
and      base,      frame,    $3,000,      Architect 
none.       Owner.    Theo.     Penn.     749    61st 
street.      Oakland.        The     dwelling     has 
been   designed   for  a   seven-room   house 
with   hath  and  sleeping  porch,  and  will 
be    erected    in    the    Foothill    Boulevard 
Tract.      Pine,    redwood   and    some    hard- 
wood   veneer   will   be   used   for   interior 
finish.       Hardwood      and     inlaid      floors 
are    also    specifled.      Plans    provide    for 
furnace    heat    and     open     fire       places. 
Mantels    will    he    of    tile.      Bath    room 
win     have    tile    wainscot    and     compo- 
sition floor.     An  automatic  water  heat- 
er   will    be    installed.      Exterior    of    the 
dwelling   will    be   covered    with    cement 
plaster   on   metal   lath.      Plans  are  com- 
plete  and    m    the    hands    of    the    owner 
who    will    do    the    work    by    Day    Labor 
BERKELEY,    ALAMEDA    Co'    CAL  — 
Residence.    2      story      and    base',    frame. 
$=.000.       Architect,     Leonard     H.     Ford 
2136    Center    street,    Berkeley.      Owner' 
Caroline    Wolbold.      The    dwelling    will 
he  erected  in  the  Claremont  Tract    and 
has    been     designed     to     contain     eight 
rooms,    bath    and    sleeping    porch       in- 
terior   finish    will    be    of   pine,    redw6od 
and    Iiardwood.      Hardwood    floors    will 
he     used     in     the     living     room      dining 
room   and    reception    hall.      Plans    pro- 
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vide    lor    furnace    lieat    and    open     lire 
Places.      Mantels    will    he    ot    tile    and 

scTand''""'™""""'"""'"^"-"'- 
scot  and  composition   floors      An   auto 

matlc    water    heater    will    be    installed. 

Lxterior   of   the   house   will   be  covered 

with     cement    plaster    on     metal    lath, 
ans     are    complete    and     figures    are 

now    being   taken    by    the   architect 

OAKLAND,  CAL.-Residence.  2  story 
^•nd  base,  frame.  $4,000.  Architect, 
none.  Owners,  Fedt  Bros..  52S  25th 
street.  Oakland.  The  dwelling  will  be 
erected  on  the  west  side  of  Santa  Ray 
•ivenue  nead  Rosal  avenue  and  will 
lontam  seven  rooms,  bath  and  sleep- 
ing porch,  interior  finish  will  be  ot 
pine,     redwood     and      elm.       Hardwood 

.o°o°m,  "'pi  ^^  "^^^  '"  '"'  PHnclpal 
cms.  Plans  provide  for  furnace 
heat  and  open  Are  place.s.  Mantels 
will  be  of  tile  or  brick.  An  automatic 
water  heater  will  be  installed.  Tile 
wainscot  and  composition  floor  will  he 
used  in  the  bath  room.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own 
ers  who  will  do  the  work  hv  r,»,. 
Labor.  Materials  are  n 
chased. 

BERKELEY.  ALAMEDA  CO  CAL  — 
Residence,  2  story  and  base',  frame 
Cost  not  stated.  Architect  Olin  q 
Orove,  2911  Teegraph  avenue  Berke' 
ley.  Owner.  w.  J.  Brownlee.  The 
dwelling  will  be  erected  at  the  corner 
If  Arch  and  Virginia  streets  and  has 
lieen  designed  to  contain  seven  rooms 
hath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine,  redwood  and  elm 
Hardwood  floors  and  beam  ceilings 
will  be  used  in  the  principal  rooms. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  lAn  automatic  water 
heater  will  be  installed.  Bath  room 
will  be  flnlshed  In  tile  and  composi- 
tion floor.  Exterior  ot  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are   being   taken. 

CORTE  MADERA,  MARIN  CO  CAL 
—Bungalow,  Hi  story  and  hase  'frame' 
$3,500.  Architect.  Charles  J.  Rousseau' 
46  Kearny  street.  S.  F.  owner,  Mr.' 
Dehne.  The  dwelling  will  be  erected 
on  property  lOO  by  100  feet  which  will 
be  terraced  and  laid  out  In  formal 
gardens.  The  dwelling  will  contain 
seven  rooms,  bath  and  sleeping  porch 
Interior  flnish  will  he  of  pine  and  red-' 
wood.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
be  furnace  heat  and  open  fire  places 
Mantels  will  be  of  tile.  Bath  room 
Will  be  finished  in  tile.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
rustic.  Plans  are  compete  and  figures 
are  being  taken   by   the  architect 

SAN  JOSE.  SANTA  CLARA  CO..  CAL 
—"Residence,  2  story  and  base,  frame 
$3,000.  Architect,  none.  Owner,  H  C 
Bramkamp,  750  North  19th  street,  San 
Jose.  The  dwelling  will  be  erected  on 
North  nth  street,  and  has  been  de- 
signed to  contain  eight  rooms,  bath 
and  sleeping  porch.  Interior  flnish 
will  be  of  pine  throughout.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  he 
of  tile.     Bath  room  will  have  tile  floor 
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l.y    Day   Labor.      .Materials   are    now    Ije- 
ing     purchased. 

WOODLAND,  YOLO  CO.,  CAI,.— Res- 
idence. 114  story  and  base,  frame.  $3.- 
500.  ATchitect,  Chester  H.  Miller,  Dal- 
ziel  BIdg..  Oakland.  Owner's  name 
wlthhed.  The  dwelling  has  been  de- 
signed to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  finish 
will  be  ot  pine  and  redwood  with  hard- 
wood floors  in  the  living  room,  dining 
room  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Bath  room  will  be  finished  in 
tile  and  will  have  composition  floor. 
An  automatic  water  heater  will  be 
installed.      Exterior    of    the    house    will 


be 
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plaster   on   metal   lath.     Plans  are   now 
being   prepared. 

SEATTLE,  WASH,  —  Residence,  2 
story  and  base,  hollow  tile  construc- 
tion, »50,0O0,  Architect.  Carl  F.  Gould, 
Boston  Block,  Seattle,  Owner,  J.  H, 
Blodell.  The  dwelling  will  be  erected 
on  Harvard  avenue  near  Aloha  avenue 
on  a  large  estate.  Besides  the  dwell- 
ing plans  provide  for  a  large  garage 
of  a  similar  type  of  construction.  The 
house  will  contain  in  the  neighborhood 
of  twenty  rooms,  several  baths  and 
servants'  rooms.  Interior  finish  will  be 
of  hardwood  throughout.  Hardwood 
and  inlaid  floors  will  be  used.  All  bath 
rooms  will  have  tile  floors  and  wain- 
scot. Plans  provide  for  a  central  heat- 
ing system,  probably  steam  heat.  There 
will    be    open    fire    places,    tile    mantels 
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be  erected  on  Mabel  street  between 
Russell  and  Oregon  streets,  and  has 
been  designed  to  contain  six  rooms 
and  bath.  Interior  finish  will  be  ot 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  open  fire  places  and  tile 
mantels,  'Bath  room  will  be  finished 
in  tile.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
bouse  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
SACRAMENTO,  CA'L. — Bungalow,  1 
story  and  base,  frame,  $3,000,  Archi- 
tect, none.  Owner.  R.  E.  Stubbe.  3712 
Palm  avenue,  Sacramento,  The  dwell- 
ing will  be  erected  in  'Casa  Loma 
Heights,  and  will  contain  five  room.< 
and  bath.  Interior  finish  will  be  ot 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  large  open  fire  place 
in  the  living  room  with  a  tile  or  brick 
mantel.  Bath  rooms  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  ot  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  t.ie  hands  of  the  owner 
who    will    do    the    work    by    Day    Labor. 

Contracts   Awarded. 

HOLLISTER,  SAN  BENITO  CO.,  CAL 
— ^Residence,  2  story  and  base,  frame 
and  plaster,  $1S,000.  Architect,  W,  H. 
Weeks.  75  Post  street,  S.  F,  Owner. 
George  A.  Sykes.  Contractor.  O.  A. 
Christenson.  Watsonville.  Contract 
price,    518,000, 
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terior  of  the  dwelling  and  garage  will 
be  faced  with  cement  plaster.  Plans 
are  nearly  complete  and  figures  will  be 
called    for    shortly. 

SOUTH  BELLIX'GHAM.  WASH.  — 
Residence.  2  stoiy.  attic  and  base,  semi- 
fireproof.  $50,000.  Architect.  Carl  F. 
Gould.  Boston  Block.  Seattle.  Owner. 
C.  X.  Larabee.  The  dwelling  has  been 
designed  to  contain  twelve  rooms  and 
a  number  of  baths.  A  garage  will  also 
be ,  erected  on  the  property.  Interior 
finish  will  be  of  pine  and  hardwood 
with  hardwood  and  inlaid  floors.  There 
will  be  steam  heat,  a  hot  water  sys- 
tem and  vacuum  cleaning.  Baths  will 
'be  finished  in  tile  and  will  be  equipped 
with  showers.  Exterior  ot  the  dwell- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  will  be 
called  for  at  once. 

SAN  FRANCISCO— Residence,  2  stoiy 
and  base,  frame,  »7,000.  Architect,  Har- 
vey Partridge  Smith,  Blake  BIdg.,  Oak- 
land. On-ner,  M.  Marks.  2122  Hearst 
avenue.  Berkeley.  The  dwelling  has 
been  designed  for  an  eight-room  house 
with  two  baths  and  sleeping  porch,  and 
will  be  erected  in  West  Clay  Park.  In- 
terior finish  will  be  of  pine  and  red- 
wood with  some  oak  veneer.  Hard- 
wood floors  will  be  used  In  the  living 
room,  dining  room  and  reception  hall. 
There  TvlU  be  furnace  heat  and  open 
fire    places.      Mantels    will    be    of    tile. 


ath 


ill 


tile 


and  composition  floors.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  he  covered 
with  cement  plaster  on  metal  lath. 
Plans    are    being   prepared. 

■RKRKELBY.  ALAMEDA  CO..  CAL. — 
Bungalow.  1  story  and  base,  frame. 
J3.000.  Architects.  Wright  &  Rush- 
forth.  571  California  street.  S.  F.  Own- 
er,  W.   H.   McGill.      The   dwelling   will 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO  —  State  exhibit 
building.  2  story,  frame  and  plaster, 
$40,000.  Architect.  A.  F.  Heide.  4C 
Kearny  street,  S.  F,  Owners,  State  of 
Washington.  Arcliitect  Heide  has 
completed  details  for  this  building  and 
bids  will  be  called  for  at  once.  Besides 
providing  space  for  the  state's  indus- 
tries thei-e  will  be  a  large  auditorium, 
social  halls,  a  moving  picture  theatre 
and  governor's  quarters.  Exterior  wiTl 
be  faced  with  cement  plaster.  An  of- 
ficial proposal  will  be  published  in 
these    columns. 

SAN  FRANCISCO— Street  work.  Cost 
not  stated.  Engineer.  Director  of 
Works,  Service  BIdg..  S.  F.  Owners. 
■Panamia-Pacific  International  Exposi- 
tion Co.  Plans  are  complete  and  figures 
are  now  being  called  for  street  paving 
at  the  Exposition  grounds.  The  road- 
ways are  to  be  covered  with  asphatic 
oil  or  asphalt  wearing  surface.  Bids 
win  be  opened  on  M'ay  21st.  An  of- 
ficial proposal  for  the  work  appears  in 
another  column  of  this  issue.  Plans 
and  specifications  can  be  secured  from 
the  Director   of  Works. 


POST  OFFICES. 

HANFORD.  KINGS  CO..  CAL.— Post 
office.  1  story,  mezzanine  floor  and 
base,  brick  and  stone.  Cost  not  stated. 
Architect,  Supervising  Architect  Oscar 
■Wenderofh.  Washington.  D.  C.  Own- 
ers. United  States  Government.  Plans 
have  been  completed  for  the  new  post 
office  to  be  erected  in  Hanford.  The 
structure  will  be  of  semi-fireproof 
construction,  covering  a  ground  area 
of  approximately  4.515  square  feet. 
There  will  be  steam  beat,  oil  burning 
equipment,   modern  plumbing  and  elec- 
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trie  work.  Interior  will  be  finished  In 
pine  and  hardwood.  Exterior  of  the 
building  will  lie  faced  with  cut  stone, 
pressed  brick  and  stucco.  Bids  are 
now  being  taken  and  will  be  opened 
on  ,Iune  18th.  Plans  and  specifications 
can  he  secured  from  either  the  Super- 
vising Architect  or  from  the  Custodian 
ot  the  site  at  Hanford.  An  official 
proposal  appears  In  another  column  of 
this  issue. 

GRASS  VALLEY.  NEVADA  (30.,  CAL. 
— 'Post  office.  1  and  2  story  and  base, 
brick,  stone  and  terra  cotta.  Cost  not 
stated,  Arcliitect,  Supervising  Archi- 
tect, Oscar  Wenderoth,  Washington,  D, 
C.  Owners,  United  States  Government, 
Bids  opened  in  Washington  on  May  6th 
tor  the  construction  ot  this  building 
Show  Welch  Bros.,  of  Oakland  low  at 
$12,475.  They  will  iprobably  be  award- 
ed the  contract.  A  complete  list  of 
the  bids  received  will  he  found  under 
the  heading  of  Sacramento,  Stockton 
and    Northern    California    in    this    issue 

S.4IN  FRANCISCO  —  Su'btreasury.  2 
story  and  base.  Class  A  construction. 
Cost  not  stated.  Architect.  Supervis- 
ing Architect  Oscar  Wenderoth,  Wash- 
ington. D.  C.  Owners.  United  States 
Gobernment.  Bids  are  being  called 
for  on  furnisliing  the  lighting  fixtures 
for  this  building.  Bids  will  be  opened 
on  .lune  10th.  Complete  information 
can  ibe  secured  from  the  Supervising 
Architect.  An  official  proposal  ap- 
pears in  another  column  of  this  issue 
♦ 

SCHOOLS. 

S.VNGBR.  FRESNO  CO..  CAL— School 
clocks  and  gas  generator  sets.  Cost 
not  stated.  Architects.  Swartz,  Hotch- 
kln  &  Swartz,  Rowell  BIdg.,  Fresno. 
Owners.  Sanger  Union  High  School 
District.  Bids  will  be  opened  on  May 
16th  tor  furnisliing  and  installing  pro- 
gram clocks  and  gas  generator  sets  in 
the  Sanger  High  School  building. 
'Plans  and  specifications  can  be  se- 
cured  from   the   architects. 

OAKLAND.  CAL.^Dormitory  build- 
ing. 2  story  and  base,  brick.  Cost  not 
slated.  Architect.  State  Architect 
George  B.  McDougall,  Sacramento. 
Owners.  'State  of  California.  Plans  have 
been  completed  for  a  new  dormitory 
building  to  be  erected  at  the  Indus- 
trial Home  for  the  Adult  Blind  in  Oak- 
land. The  building  has  been  arranged 
to  con'taln  dormitories  and  a  mess  hall, 
kitchen  and  offlce.  Interior  will  be 
finished  in  pine.  Plans  provide  for 
modern  plumbing,  steam  heat  and  a 
liot  water  system.  Exterior  will  be 
covered  with  rustic  and  cement  plas- 
ter. Plans  are  now  out  for  figures 
and  bids  will  be  opened  on  June  2nd. 
.An  official  proposal  appears  in  another 
column    of   this  issue. 

LOS  GATOS,  SANTA  CLARA  CO., 
CAL— Convent,  4  story  and  base,  brick. 
Cos-t  not  stated.  Architect.  Smith 
O'Brien.  Humboldt  Bank  BIdg..  S.  F. 
Owners.  Sacred  Heart  Noviciate  Con- 
vent. The  .building  will  be  erected  on 
the  grounds  ot  the  ipresent  institution 
and  will  cover  a  large  ground  area. 
There  will  be  dormitories  and  private 
rooms,  class  rooms,  c'hapel.  study  halls 
and  departments  of  domestic  science. 
Plans  also  provide  tor  dining  rooms 
and  a  large  kitchen.  Interior  finish 
will  he  of  pine  throughout.  Tliere  will 
he  steam  heat,  modern  plumbing  and  a 
liot  water  system.  Exterior  of  the 
buililing    will    be    faced    with      pressed 
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brick.  Plans  are  complete  and  figures 
are  being  taken. 

ORAINQE.  ODANGB  CO..  CAL.— 
School.  2  story  and  liase.  brick.  $43,00u. 
Architect.  J.  Flood  Walker.  303  East 
Fourth  street,  Santa  Ana.  Owners, 
Orange  Grammar  School  District.  The 
building  has  'been  designed  in  the 
Italian  style  and  will  contain  eight 
standard  sized  class  rooms.  office, 
teachers'  rooms  and  assembly  hall 
seating  40l>  people  and  manual  train- 
ing and  domestic  science  rooms.  Inte- 
rior will  'be  flnislied  in  pine.  There 
will  be  pine  and  maple  floors.  Plans 
provide  for  modern  school  plumbing, 
'electric  work  and  a  plenum  system  of 
heating.  Exterior  of  the  building  will 
be  faced  with  pres.sed  brick.  Plans 
ai-e  complete  and  figures  are  being 
taken.  Bids  will  be  opened  on  May 
nth.  Plans  and  specifications  can  be 
secured    from   the   architect. 

SAN  MATEO.  SAN  MATEO  CO..  CAU 
— School  lieating  systeuj.  Cost  not 
stated.  Architects.  Stone  &  Wright.  24 
South  California  street,  Stockton.  Own- 
ers, Homestead  School  District.  Plans 
liave  been  completed  and  figures  are 
now  being  taken  for  the  installation 
of  a  hot  water  lieating  system  in  the 
new  school  building  In  the  Homestead 
District.      Bids    will    be    opened    on   May 


21s 


Pla 


!J    fn 


thi 


ipal    of   the 


architects   or   from    111 
school    at    San    .Mateo. 

Contracts  Awarded. 

CHICO.  BUTTE  CO..  CAl,.— School,  2 
story  and  base,  brick,  {30,000.  Archi- 
tect. Chester  Cole.  Chico.  Owners.  Oak- 
dale  School  District.  The  Chico  Board 
of  Education  has  rejected  all  bids  re- 
ceived for  the  construction  of  the  Oak- 
dale  School  and  will  readvertlse  the 
work.  The  lowest  bid  received  was 
for  134.500.  while  but  J30.000  is  avail- 
able for  construction.  Architect  Ches- 
ter Cole  will  revise  the  plans.  At  the 
same  meeting  of  the  Board  contracts 
were  awarded  for  a  four-room  addition 
lo  the  Chico  Vecino  School,  the  con- 
tract going  to  C.  A.  Crippen  for  {5,994.- 
S5.  The  contract  for  work  at  the  Rose- 
dale  School  was  awarded  to  Moore  & 
Ciu.'.-c    f.iv     17. no  I. "in 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


CALIFORNIA— Slate  Highways.  Cost 
not  stated.  Engineer.  State  Highway 
Commission.  Forum  BIdg..  Sacramento. 
Owners,  State  of  California.  Bids 
were  opened  at  the  last  meeting  of  the 
Stale  Hig'hway  Commission  for  con- 
structing highways  in  the  following 
counties;  S.onom:i.  Shasta.  'Siskiyou. 
Butte,  Glenn  and  Tehama.  In  several 
of  the  counties  figures  ran  over  the 
engineer's  estimate  and  bids  will  prob- 
ably be  rejected.  A  complete  list  of 
the  'figures  togetl  er  with  the  materials 
furnished  by  the  State  and  the  engi- 
neei's  estimate  will  be  found  under 
the  heading  of  Sacramento.  Stockton 
and    Northern    California    in    tliis    issue. 


BUILDING  AND  INDUSTRIAL  NBiWS 

lias  a  frontage  of  333  feet  on  7th  street 
and  140  feet  on  each  of  the  other 
streets.  The  structure  will  be  of  rein- 
forced concrete  construction.  The  ex- 
terior will  probably  -be  faced  with 
terra  cotta  on  all  three  street  fronts. 
The  interior  finish  and  eQuiipment  will 
be  complete  and  modern  in  every  re- 
spect, and  will  include  ten  passenger 
elevators,  two  freight  elevators,  con- 
veyors, spiral  chutes,  sprinkler  sys- 
tem, steam  heat,  etc.  The  lease  pro- 
vides that  the  building  be  completed 
and  occupied  within  two  years,  but  it 
is  expected  this  can  be  accomplished 
in  twelve  months.  Working  drawings 
are   being  prepared. 

■LlONiG  BEACK,  LOS  ANGELES  CO.. 
CAL. — ^Bank  and  offices.  5  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Architects.  Krempel  &  Erkes.  Henne 
'Bldg.,  L.  A.  Owner.  Mrs.  U  Hauerwaas. 
The  building  will  be  erected  at  the 
corner  of  Pine  and  Broadway  streets 
and  will  cover  an  area  of  50  by  150 
feet.  The  first  floor  will  be  occupied 
by  the  Marine  Commercial  and  Savings 
'Bank.  Bach  of  the  upper  floors  will 
contain  twenty  offices.  Interior  finish 
will  'be  of  pine  and  hardwood.  Plans 
provide  for  steam  lieat  and  elevator 
service.  Special  interior  finish,  or- 
namental plaster  and  bronze  and  bank 
vaults  will  be  installed  in  the  first 
floor.  'Exterior  of  the  building  will  be 
faced  with  pressed  briik.  Plans  are 
being    prepared. 

SACRAMENTO,  CAL. — Stores  and  of- 
fices. 4  or  8  story  and  base,  brick  and 
steel  or  reinforced  concrete.  $100,000 
to  $140,000.  Architect  not  selected. 
Owners.  Sacramento  Chamber  of  Com- 
merce. Architects  E.  C.  Hemmlngs. 
John  W.  Woollett  and  John  P.  Hill 
have  submitted  plans  for  a  large  com- 
mercial building  to  be  erected  on  7th 
street  between  I  and  J  streets  in  Sac- 
ramento by  the  Chamber  of  Commerce. 
Plans  are  being  considered  for  both  a 
five  and  an  eight  story  building.  If 
the  five  story  is  erected  it  will  cost 
about  $100,000.  if  the  eight  story  is 
erected  the  cost  will  exceed  $140,000. 
A  selection  of  the  architect  will  be 
made   in   a  week    or  ten   days. 

Contracts  Awarded. 

IIAKMR  CITV.  ORE.— Stores  and  of- 
fices. 3  story  and  base,  brick.  $27,000 
Arcliitect,  M.  P.  'White.  Baker  City. 
Owner.  Louis  Sommers.  Contractor.  D. 
Lysen.  204  Columbia  street.  Portland. 
Contract   price.   $27,000. 


STORES. 


LOS  ANGELES.  CAL.— Stores  and  of- 
fices. 6  and  7  story  and  base.  Class  A 
construction.        $S0O.0oo.  Architects. 

Frederick  Noonan  and  William  Rich- 
ards. iBrocknian  Rl.lK..  L.  A.  Owner.'!. 
J.  W.  Robinson  Co.  The  building  will 
be  erected  'jii  7lh  street,  extending 
from  Qrp.nd  avenue  to  Hope  street.     It 


THEATRES. 

FRES'NO,  FRESNO  CO..  CAL.— Thea- 
tre and  offices.  4  story  and  base,  brick 
and  steel.  $80,000.  Architect.  Edward 
T.  Foulkes.  Crocker  BIdg..  S.  F. 
Owner.  T.  C.  White.  Fresno.  The  build- 
ing will  be  erected  on  I  street  and  will 
have  a  frontage  of  100  feet  by  a  depth 
of  ISO  feet.  Construction  will  be  fire- 
proof with  a  complete  steel  frame, 
brick  walls,  concrete  floors  and  stair- 
ways. Interior  partitions  will  be  of 
metal  lath  and  .plaster.  Interior  finish 
will  be  of  pine  and  hardwood  with 
some  metal  trim.  Metal  window  sash 
and  frames  are  specified.  The  theatre 
will  have  a  seating  capacity  of  1500. 
There  will  be  two  stores  besides  the 
main  body  of  the  theatre  on  the  first 
floor.  Tapper  floors  will  be  arranged 
for  a  num'ber  of  offices.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  nearly  complete  and 
figures   will    be  called    for   shortly. 


Wednesday.       May       13.       1914 

Contracts  Awarded. 

■SEATTLE.  W.\S1I.— Theatre  and  of- 
fices, 6  story  and  base.  Class  A  con- 
struction. $300,000.  Architect,  B.  Mar- 
cus Pretica.  'Empire  iBldg..  Seattle 
Owner,  Alex  Pantages.  Contractor 
Hans  Pederson.  Madison  Bldg..  Seattle 
Contract,  price.    $300,000. 

« 

SEALED   PROPOSALS. 


I'UOPOSAI.S       I'OK       C'Ol.D       STOUAOE 
Bl!Il,DI>'G. 

NOTICE  is  hereby  given  tliat  the 
Port  of  Seattle  Commission  of  the  Port 
of  Seattle.  -State  of  Washington,  will 
receive  sealed  proposals  up  to  li30 
o'clock.  May  20.  1914,  at  its  office.  843 
Central    Building.    Seattle.    Washington. 


for    the 


nstr 


of    the    folio 


mg 


ntral  Waterfront  Improveme 
;  Port  of  Seattle,  all  of  said  w 
done  in  accordance  with  the 
a    specifications    for    the    sami 


Commission, 
specification 
inspectii 


abject   to   pub- 


COMBINBD    OFFICE.      WARM 
OOLD    STORAilF,    WARI-;H0USE. 

Bidders    arc     iK"    in-  'i'''l    to    s 
alternative    l  '  iL;ns   of 

own   for  ac  "I  '     purtpo 

the    pla 


.id    Poi 


c  essentially  in  as 
full  detail,  both  as  to  specifications, 
drawings  and  plans  as  are  those  pre- 
pared by  the  Port  Commission  said  al- 
ternative bids  to  ^e  subect  to  the  pro- 
visions of  tile  proposal,  general  sipeci- 
■ficatlons  and  forms  of  contract  at- 
tached to  and  made  part  of  the  speci- 
fications prepared  'by  the  Port  Commis- 


he  Port  Commis 

ittle,   for  a   sum   not   les! 

■ent   of  the  amount  bid. 

The     Port    Commii 
■ight    to    reject 


of 


till 


nd   all    bids 
Dated    at    Seattle.    Washington.      tills 
1st   dav   of   May.    1914. 

PORT 'CO.MMISSION   OF      THE      PORT 
OF   SEATTLE. 

C.   E.  (BE'MSBERG, 

Secretary. 


NOTICE  TO   BinDBRS. 


of    Sacr 

aled     Ibids     for     electHc     motors 

E    -Manual     Arts     Department     of 
■■hool. 
Ob  tail 

lions  for  the  same  at  the  office  of  the 
.'Secretary  of  the  High  School  Board  of 
Education.  Room  300.  'City  Hall.  Sacra- 
mento.   California. 

The  equipment  shall  he  delivered  at 
tlie  Hlg-h  School  Building  in  Sacra- 
ment-o  within  ten  days  of  the  award- 
ing   of    the    contract. 

A  certified  check  I 
110)  per  cent  of  the 
must  accompany  the  bid.  which  will  b 


of  ten 
bid 


Ired  to  do  so  by  the  Board.  All 
bids  must  be  filed  with  the  Secretary 
of  the  High  School  Board  of  Education. 
Ronm  300.  Citv  HalT.  Sacramento,  not 
later  than  1»:.10  a.  in.  Friflay,  May  22na. 
1IH4.  The  High  School  Board  of  Edu- 
cation reserves  the  right  to  reject  any 
and  all  bids. 

CHAS.   C.   HUGHES. 
Secretary   High    School    Board    of   Edu- 
cation. 


NOTICE    TO    CONTRACTORS. 


SEALED  PROPOSALS  w 
ed  bv   the   Buildings  and  O 
mittee    of      the    Panama-Pacifi 
national    Exposition  'Cl 


California,  at  K:.-!©  A.  M., 
May  21.  I»I4.  for  Certain 
RfiartwayH  to  l»e  Trenteil  wit 
Oil    or   Sl'Cft   .^apliall    WrnrloK 


inds 

Com- 

1c 

Inter- 

at 

Room 

Fillmore 

Fi'ii 

ThtirHflav. 

Ml 

\» 

ihnltlc 

S    ''« 

irface. 

BFILDING   AND   INDUSTRIAL  NEWS 


R,    .T.    P.RODE,    Vi 


W.    R.    EROnE,    Pits,  I.ciUISR.    HOLM, 

BRODE    IRON   WORKS 

Established  18M — Incorporated  1913 

Tel.     Kearny     :164. 

Fabricators  and  Conlractors  of  Structural  Steel  and  Ornamental  Iron  Work 

OHice  a  Works:  31-37  Hawthorne  St.,  bet.  Howard  &  Folsom  Sis.,    San  Franci 


tjy  a  certilied  check  p 
Older  of  the  Pannma-P 
tional  E.xposition  Compa 
uf  ten  (10)  per  cent  c 
Ijid.  or  the  same  will  not 
When  the  award  of  coi 
all  checks  will  be  retur 
spective  bidders,  except 
the  accepted  propo.sal 
check  will  be  returned 
cessfiil  bidder  signinE? 
and  filing  the  required 
in  the  sum  of  fifty  (50)   i 


ompanied 
e  to  the 
Interna- 


nied   with 


ntract 

bond 

of  the 


retii 


the 


tory  to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational   Exposition    Cnmi>any, 

Progressiye   payments   will   be  made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects it  in  the  interest  of  tl>e  Bxposi- 
Company 


Pla 
■nrk 


ay    be 


specificatl 


ohta 


ed    fr 


Grounds    Co 


and  Chestnut 
Francisco,  by  depositing 
will  be  refunded  upon  the 
e    plans    and    specifications 

of      the      Buildings      and 

WILLIAM  H.  CROCKER. 


NCl'ICE    TO    CONTU AfTORS. 


TRIEASURY  DEPART 
vising  Architect's  Olfl. 
1).  C.  May  4.  1914.—,- 
POSALS  will  be  receii. 
until  3  o'flork 


(III 


ope 


for    tur 


stalling  lighting   fixtlir 


omcf.   at   the 


O.    WENDEROTH. 


XOTIfK    TO    CONTUACTORS 


TREASURY  DEP.^RT.MEXT.  Super- 
vising Architect's  Office.  Wa.sliington, 
11.  C.  May  2.  1914 — SK.iLED  PRO- 
POSALS will  be  opened   in   this  office  at 


or  lighting  fixtures 
Hi  approaches)  of  the  United  States 
1st  office  at  Hanford.  Cal.  The  build- 
g  is  one-story,  with  a  mezzanine  and 
isement.  with  a  ground  area  of  ap- 
oxlmatelv  4.513  square  feet;  stone, 
ucco.  and  terra  cotta  facing:  cnm- 
isition  and  tile  roof;  first  floor  of  fire- 
oof  construction.  Drawings  and 
ecifications  may  he  obtained  from 
e  custodian  of  site  at  Hanford,  Cnl.. 
at  this  office.  In  tl'e  discretion  of  the 


ROTH,    Super 


NOTICE   TO    CONTRACTORS 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure.  State  Engineer,  Capitol 
Building,  Sacramento,  California,  nn  «o 
iinil  inrliiiline  12  o'rloi-k,  noon.  ThiirH- 
iliiy,  June  41li,  1»14.  Maid  hidH  then  and 
there  to  be  publielv  ooened  and  read 
ror  fn''niNhlnir  nil  nlnnt,  innterinlH.  nnd 
Isilior,  flud  dolns  the  work  re<niired  for 
#he  con»trnetlon  nnd  erection  of  biiild- 
iniTM  to  he  knon-n  nM  the  Dniry  Biiild- 
"■•■'".  Stockton  State  Ho»nit.Tl.  Stockton. 
Cnllfornia.     in     accordance     with     plans 

wlilcli^  may    be    obtained    on    application 
to    the    State    Department    of    Engineer- 
ing.  Sacramento.   California. 
Such  bids  will  be  received     for     the 


Entire    Work,    and    must  be    sul 

on    forms    prepared    and  furnisi 

the  State  Department  of  Engine 

Cash,    a    bidder's    bond,  or   a    ci 
check    in   the   sum     of    ten   per    i 

(10%)    of   the   amount   of  the    bit 
accompany  each   bid. 


hcatlons,    the    depo 
immediately  on 
and  spe 
ment   of  Engineering 
CaJ^ifornia,    in    good 
State    Depart! 


ng 


the 


sed   to 


All  bids  must  be  a< 
McClure,  State  Engii 
California,  and  plainly  marked  on  the 
envelope;  "Proposal  for  Dairy  Build- 
ings, Stockton  State  Hospital,  Stock- 
ton,  California, 

(Signed)  W,    F.   McCLURE, 


NOTICE  TO    CONTRACTORS. 

SEALED  BIDS  will  be  received  by 
W,  F,  .McClure,  State  Engineer,  Capitol 
Building,  Sacramento,  California,  up  to 
and  ineluiling  12  o'clock,  noon,  W^ed- 
uCHdny,  ,Jiine  3,  lf>14,  Haid  bldM  then  and 
there  to  he  piihllcly  opened  nnd  rend 
for  fiirnlNhin!;  nil  plant.  materialH.  and 
labor,  nud  doinK  the  iiork  refl-uired  for 
the  ci-nHlructlon  and  treetion  of  bnlld- 
lugH  to  he  known  hh  the  Dniry  Bulld- 
luKtt  nt  the  Napa  State  Hospital,  Napa, 
Cnlifornia,  in  accordance  with  plans 
and  specifications  therefor,  copies  of 
which  may  be  obtained  on  application 
to  the  State  Department  of  Engineer- 
ing,  Saci-amento,   California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the  State  Departinent  of  Engineering. 

~     '  bidder's    bond,    or   a    certified 


che 


per 


(10%)    of   the   amouni 
accompany   each   bid. 

A     deposit  of  Ten      (JIO.OO)      Dollai 
will    be    required    nn    plans    and    spec 


ment    of    Engineering 
California,    in    good 
The    State    Departn 


All  bids  must  be  addressed  to  W. 
McClure.  State  Engineer,  Sacramen 
California,    and    plainly    marked    on    t 


NOTICE   TO    CONTRACTOR.*. 


SE.^LED  BIDS  will  he  received  by 
W.  F.  McClure,  State  Engineer.  Capitol 
Building,  Sacramento.  California,  iin  to 
and  including;  12  o'clock,  noon.  Mon- 
day, .Ini^e  1.  19>14.  naid  bids  then  and 
the'e  to  he  publicly  oiiened  nnd  read 
fo~  fiirnlNliinc:  all  plant.  mnterinN,  and 
labor,  nnd  doin;?  the  work  required  for 
the  eonNtructlon  and  erection  of  one 
new  GnH  Holder,  Framing  nnd  Tank 
for  same  for  the  MendoHno  State  Hoh- 
pitnl.    Tnlnmife,    Californln.       in       accor- 


aoplication    to   th 

e  State  Department  of 

Engineering,    Sac 

ramento,    Californ 

a. 

Such   bids   will 

be  received     for 

the 

Entire    Work,    ar 

d    nmst    he    subm 

tied 

on    forms    prepa 
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De- 
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neering. 

CMsh,    a    bidder 
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ified 
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turn 
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A     deposit   of 

Two      ($2,00)      Do 
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on    the    specifical 

the  deposit  tp  be 
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turn  of   the   plans  and   sp 
tlie    State    Department 
at   Sacramento,   Califo; 
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ifi- 

of   En- 
f    Engineer- 
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California,  and  plainly  marked  on  the 
envelope:  "Proposals'  for  Gas  Holder, 
etc.,  Mendocino  State  Hospital,  Tal- 
mage,    California." 

(Signed)  W,    F,    McCLURE, 

State  Engineer,   (•) 


NOTICE   TO    CONTRACTORS. 

SEALED  RIDS  will  he  received  by 
W,  F.  .\KCluve.  State  Engineer,  Capitol 
,  California,  up  to 
,  Tues- 
day. June  :;,  11)14,  Kuid  bids  then  nnd 
there  to  be  piihllcly  opened  nnd  read 
for  furnishing  all  plant,  ninteriain,  and 
labor,  and  doine  the  work  required 
for  the  eonstilictlon  nnd  erection  of  a 
bnildlng  to  be  known  n»  the  Dormitory 
Building,  Industrial  Home  for  Adult 
Blind,  Oaklund,  California,  in  accor- 
dance with  plans  and  specifications 
therefor,  copies  of  which  may  be  ob- 
tained on  application  to  the  State  De- 
partment of  Engineering,  Sacramento, 
California, 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
un  forms  prepai-ed  and  furnished  by 
the  State  Department  of  Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centui-n 
JU%)  of  the  amount  of  the  bid  must 
accompany   each    bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  speci- 
fications, the  deposit  to  be  returned 
immediately  on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment   of   Engineering      at      Sacramento, 


ood 


State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality in  any  bid  received. 

All  bids  must  be  addi-essed  to  W,  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  tie 
envelope:  ''Proposal  for  Dormitory 
Building,  Industrial  Home  for  Adult 
Blind,    Oakland,    California," 

(Signed)  W.    F.   McCLURE, 

State  Engineer.    (•) 


DREDGE — Sealed  proposals  for  con- 
structing the  steel  sea-going  hydraulic 
hopper  dredge  San  Pablo  will  be  re- 
ceived at  this  office  until  11  o'clock  a. 
m.  June  18,  1914,  and  then  publicly 
opened.  Information  on  application. 
THOMAS-  H,  RBES,  lieutenant  colonel, 
engineers,    custom    house,      San      Fran- 


PROPOSALS     FOR     BVILDING. 

BUILDING,  ■ETC.— Treasury  Depart- 
ment. Office  of  the  Supervising  Archi- 
tect, Washington,  D.  C— Sealed  pro- 
posals will  be  opened  in  this  office  at 
.1  p.  m.  Mny  39.  1914.  for  the  construc- 
tion, complete  (including  mechanical 
equipment,  interior  lighting  fixtures 
and  approaches),  of  the  United  States 
post  office  at  Casper.  Wyo,  One  story, 
basement  and  mezzanine,  first  floor 
fireproof,  stone  and  brick  facing  and 
tin  root.  Drawings  and  specifications 
may  be  obtained  from  the  custodian  of 
site  at  Casper,  Wyo,,  or  at  this  office, 
in  the  discretion  of  the  supervising 
architect.  O.  WENDEROTH.  super- 
vising architect. 


STEEL  REINFORCEMENT.  LUM- 
BER, ETC. — Department  of  the  Inte- 
rior, U,  S,  Reclamation  Service,  Wash- 
ington. D,  C. — Sealed  proposals  will  be 
received  at  the  office  of  the  United 
States  Reclamation  Service,  Malta, 
.Mont.,    until    2   o'clock      p.   m.   May      30. 
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l-noPOSALS     FOR     BUILDING. 

n^r^'o'^ffi.^Vr"!,'?""""'^"'  "'  the  Inte- 
"  ■  R"?f  °i  '"'''•'"  Affairs.  Washlng- 
n.  D.  C— Sealed  proposals  nlalnlv 
arked  on  the  outside'  of  the  seaVed 
velope  ■■Proposals  for  Hospitals 
Rosebud  and  Standing 


Rock     Indian     Res 

South  Dakota.'^  and  adai^essed"t'o  The 
i'n?tS'n^^D"r'  "ii^r",!'"'  Affairs.  Wash- 
TnSi,!,'  Ji^„'  1-.  ''*'  received  at  the 
Indian  Office  until  2  oVIoek  p.  ,„.  of 
May  21.  1914.  for  furnishing  mate"ia?s 
and  labor  for  the  construction  of  a 
frame  hospital  on  the  standing  Rock 
North    Dakota,    and    brick 


BUILDING  AND  INDUSTRIAL  NEWS 

No  bid  will  be  be  received  unless  it 
Is  made  on  a  blank  form  furnished  by 
the  Commission.  The  special  attention 
of  prospective  bidders  is  called  to  the 
Notice  to  Contractors"  annexed  to  the 
uiank  form  of  proposal,  for  full  di- 
rections as  to  bidding,  quantities  of 
work   to  be  done,  etc 

The    Department   of    Engineering    re- 
serves   the    right    to    reject    any    or    all 
Bids    or   to   accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
CHARLES   D.    BL.^NEY 
NEWELL  D.    DARLINGTON 
CHARLES   P.   STERN. 
California    Highway   Commission 
AUSTIN  B.   FLETCHER. 
.,„,.,  Highway    Engineer. 

WILSON  H.    ELLIS 

Secretary.     (•) 
De'f    -      ^pril    22,     1914. 


Wednesday.      May      13,      1914. 

PROPOSALS  FOR  BUILDIWC. 

■u°  Worlds    ?f  ,7"%P°'''^^    OF   PUB- 
'iin    Pr»nnl™  ""=    ^''^    ^"^    County    of 


fni   fhL"?,"^?    following    work.  Tnclud- 

'"T«"  4'""'   ''--f-.  "o"=wft^^^ 

The    General     Construction       nf      Vh. 

I  ooper   School    Building,    to    be    °....t.5 
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ogressive   paym 
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hospitals 
Rosebud 
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Rlv< 


South  Dakota. 
in»,?i'fiio5-  accordance  with  tlie  plans, 
speciftcat  ons  and  Instructions  to  bid- 
TT  I-  Z'i-'"  '"'»>'  b<'  «amined  at  the 
u.  b.  Indian  warehouse.  San  Francisco 
Sfribe"''-  V  'he  several  schools.  For 
further    informafion    apply    to    the    su- 


NOTICE   TO   COIVTRACTOn.S. 


TREASURY  DEPARTMENT,  Super- 
vising Architecfs  Office,  Washington. 
Ph-Fir  = '"''!„-l  191''-— SEALED  PRO- 
POSALS will  be  opened  in  this  office 
nt  3  P.  M.  an  June  9,  1914,  for  the  con- 
struction (including  mechanical  equip- 
ment, lighting  fixtures  and  approaches) 
i-story    and    basement(with    a 


Said    work    inusV"be"'do..^   ...   ^^^u.u 
nee   with    the   specifications   on    file   ir 
!i    w?l"  °Ll'^^  ?<"»''<^.  0'  Public  Works 
is      hereby    made 
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Rock  Indian  School.  Fort  Yat 
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Agency.  South 
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Standing 


STATE    OP    CALIFORNIA. 

UEPVUTMENT     OP     EXOINEERING. 

CALIFORNIA  HIGHWAY     COMMISSION 

NOTICE   TO   CONTRACTORS. 

SEALED  PROPOSALS  will   be  receiv 
ed  at  the  office  of  the  California  Hlghl 

s\^^.S'e?trak'!-u^nVi,  t,^"7ISes^hi1.t 
mafter  noted,  at  which  times  thev  will 
!?f...'',';?J"''.*:  "P^nsd  and  read,  for'  eon- 
th  the  speci- 


the 


efor 


cial 


reference    .^-     ,,,„^ 
highway  as  follov.o. 

Until  11  a'elork  A.  M„  Mnv  2S.  1914 

n,  xT^^.I  "^"""'y  f'om  Red  Rioff  'to 
the  Northerlv  Boundary  (II-Teh-S-C) 
to    be   bnilt 


of  Portland 
Solano  Ci 
nt  2%   m 


nt  coi 
fron 


Benicia      to    a 

-h    of  Cordelia    rlll- 

It  9.0   miles   in    length,    t,. 


S0I-7-A).    „... 

be  built  of  Portland  cem 

County    from      Larkspu 


to 


Sausalito  (IV-Mrn-lB).  about  e'o  miles 
fared"with  '•"r-I'vel'^'''"'*''   ^"''   ^^''^   ^'"'' 

Santa  Clara'  County  from  Gilrov  t  1 
Sargent  (IV-S.  C1-2-C2)  about  (10 
miles  in  length,  to  be  built  of  Portland 
cement    concrete. 

I'-ern  County  from  Sections  i  and  fi 
T  32  S..  R.  2S  E..  M.D.B.&M  to  Baker.?' 
fie'd  (VI-Ker-4-C).  abouT  13  0  miles  in 
■on^^i;.'"  '''  *"'"  "f  Portland   cement 


bnck-faced  building  of  6.000  square 
feet  ground  area;  nonflreproof  con- 
struction (except  first  floor):  composi- 
tion and  tile  roof;  for  the  United  States 
post  office  at  Chico.  Cal.  Drawings  and 
-ipeciflcations  may  be  obtained  from  the 
cu.«todian  at  Chico.  Cal..  or  at  this  of- 
fice, in  the  discretion  of  the  Supervis- 
ing Architect.  O.  WENDEROTH  Su- 
pervising Architect.  (•) 

♦ 

NOTICE  TO  CONTRACTORS. 

TREASURY  DEPARTMENT  Super- 
vising Architecfs  Office.  Washington 
POSALS^wVli-^  "K-SI3ALED  PRO- 
1  u&ALS  will  he  opened  in  this  office  at 
3  P.  M.,  June  1.  1914.  for  the  construc- 
tion complete  (including  mechanical 
|«"'P"^n'.  interior  lighting  flxtSres 
nos,  n'ffi'T'"'.''^'"-  of  the  United  .States 
?t„r  "^u''.?-}-  Brigham  City.  Utah.  Two- 
stor>  building:  ground  area  3  Ton 
square  feet  first  floor  fireproof  stone 
and  brick  facing;  composition  roof 
Drawings  and  specifications  may  he  ob- 
tained from  the  custodian  of  site  at 
Brigham  City.  Utah,  or  at  this  office,  in 
the    discretion    of_ tlie    Supervising    Ar- 

(•)"^ 

PROPOSALS    FOR    HEATING     4ND 
VENTILATING. 

OPflCE    OP    THE    BOARD    OF    PUB- 

S.?n^?ancls°co.  °'"'    ^"^    County    of 

thfs'^'nffi.'"'",''".''""  ■"";  ''«  received  at 
tills  office  between  the  hours  of  " 
tfjlock    p.    m.    nnd    3    oVIook    p.    i„.    oi 

for    doing    the    following    work     incliid 
;ng    the    furnishing      of^'the      necessa?y 


„  ■  -   of  writ- 

„,     „„„    „„      t,"f    Board    of   Public 

hunrh-e.!    Aon,    "^''I^'^J'      within      three 
after  calendar     days     there- 

Th 
torm_..^.. 
$20,000.00. 

All  proposals  offered  must  be 
fn.!^Jl!^h.''^K  ^ /'"Ok  certifled  b 
sponsible  bank,  payable  to  the 
the  Clerk  of  the  Supervisor! 
amount  not  less  than  ten  per 
the  aggregate  of  the  proposal, 
.i^rinted  proposal  forms  will 
nished  gratuitously  upo 


forn 


of    the 
lust    be 


Architect, 
nade     uoo 


The 


.7„??V    "'■  P"'"'o   Works   reserve 
"rv^,^'"  ".'""l  "u-^'  "nd  all   bids. 

By     order     of    the     Board     of      Publi 
W  orks.  RICHARD   J.   CLINE 

Secretary. 


PROPOSALS     FOR     ROILERS,     OIL 
BURNERS,    ETC. 

BOILERS.  OIL  BURNERS.  ETC  — 
healed  proposals,  indorsed  '-Pronosals 
sSriJJ^^^"lS  ?"""■  Boilers,  and  Tees- 
sores,  will  be  received  at  the  bureau 
of  yards  and  docks.  Navv  Department 
Washington.  D.  C.  until'  11  o'clock  n 
....  Mny  2.3,  1914.  and  then  and  there 
'^  al  Ini'  °Zw?.  f°r. /"'■nishing  Snd  1^! 
dialling  boilers  oil  b-urners.  p  ping 
ho.;i  ","if  b'-ating  plant  at  the  navli 
Cal  Plans  =■  T''^'  ^^S'^'  ''"^'•e  Island, 
cal.  Plans  and  spectficatlons  can  be 
or  rJ  ,b'  °"  application  to  the  bureau 
or  [0  the  commandant  of  tlie  navv  varH 
named.       H.     R.     STANFORD,     ch'ief    of 
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graded. 


Co.intv  from  Hersh 
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erville    to 
3  miles  in 

..  'Tlf-C-oi:V:A)."ab;u?"lo:s"mne?Tn 
increte'"  ""  ''""^  °'  Portland   cement 

ns-th,   to   be  built   of  Portland  cement 

Julare  County  from  Tulare  to  Ta»us 
dine  (M-Tul-4-C).  about  4,3  miles  in 
ngth.   to  be  built  of  Portland   cement 


Is  th( 

1  .  of    a    heating    and 

I  in  the  Cooper  School 


entilating  syst 
Building. 

Sabfw'^fk''    P^-™onts   will    be   made 
haid    work    must   be   done   in   accord- 
ance  with    the   specifications  on    file    in 
-'wh'lcb  °'  r'"=  Poard  of  Public  V  orks 
which    reference      is      hereby    ma,.e 
enced  within   five   (.ii 

notice   from  ""the    B^ard"  of   Public 


ust  hi 
da 


Works,    and    comp'leted      „.     „,,.„, 

bj-^ndred    (300)      calendar      days      there- 

r.^™!  amoiint  of  bond  for  faithful  per- 

ji.'o'So.SS.''  °' '""'""''  "^^  '>^'="  ""-J  "t 

All  proposals  offered  must  be  accom 
panied  by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors  for  an 
nmount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application  al 
the  office  of  the  Architect,  and  al 
proposals    must    be    made     unon      s„m 


.;«lei  at  Willlts.  Reddinir.  Sacro'm 
San  s-rancisco  San  Luis  Obispo  Fr 
and  Los  Angeles. 


form-. 

The   Board    of  Public   Works   reserv, 
the  right  to  reject  any  and  .ill  bids. 

R,\     order     of     the     Board     of      Publ 
W  orks.  RICHARD  J.    CLINE. 

Secretary. 


nuiLDING   NOTES. 

e    average     number    of    stories     in 
ings  on  Manhattan   is   4.8.      In   the 
oowntown   district,   where   most   of   the 
skyscrapers  are.  the  average  is  but  6.4 

The  most  expensive  apartment  in  the 
world  is  a  certain  floor  of  the  twelve- 
story  building  at  Elgthy-flrst  street 
and  Fifth  avenue,  the  rental  of  which 
IS  close  to  $25,000  a  year.  The  build- 
ing stands  on  the  most  costly  land 
available  for  such  houses,  and  contains 
every  known  device  to  render  it  safe 
and  comfortable.  Land  on  Fifth  avenue 
is  worth  about  $100  a  square  foot,  and 
the  site  of  No.  998.  which  Is  the  nunib«r 
of  the  apartment  house,  contains  13- 
.SOO  square  feet.  No  other  building  of 
equal  size  in  the  metropolis  has  so 
heavy  a  ground  charge  to  carry.  The 
property  represents  an  investment 
close  to  $5,000,000.  Divided  between  the 
twelve    floors   give    $250,000   a   floor. 

« 

Fifteen  nations  have  officially 
adopted  the  new  standard  carat  of 
-'00  milligrams  for  use  in  weighing 
precious  stones. 

Slabs  of  natural  .nrk.  expanded  to 
more  than  twice  their  original  size 
has  been  invented  in  England  for  cold' 
storage  insulation. 
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t'lriuH  ilrnlrlDK  D«TT8  from  c«rtatB  UenlllleH  like  San  FraDclneo.  l.o«  Aneeic 
PfM-tland,  Seattle,  etc.,  will  fltid  all  racli  llemfi,  ooninienelDg  on  tliia  page*  a 
carefully  clasnlfled  am  to  location.  TheHc  name  IteiiiH  arc  repeated  la  tl 
fore  part  of  the  nen-8  depart  uient,  under  dl"tlnct  headluKt*,  Hueb  aM  Baal 
Churchea,   Hotel',  etc. 
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SAN  FRANCISCO, 

BUNGALOWS  —  2,  1  Vi  story  and 
hase,  frame,  J2,l'5tl.  San  Francisco. 
Architect,  none.  Owner,  B.  J.  Hooper, 
4.50  12th  avenue,  S.  P.  These  two  houses 
will  be  erected  on  the  west  side  of 
19th  avenue  north  of  Balboa  street. 
Each  will  contain  si.\  room  and  bath. 
Interiors  will  be  finished  In  pine  and 
led  wood  with  some  hardwood  floors. 
There  will  be  an  open  Are  place  In 
each  living  room.  Mantels  will  be  of 
tile.  Automatic  water  heaters  will  be 
installed.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
tiM-iors  of  the  houses  will  lie  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  w'ill  do  tlie  work 
tiy  Day  Labor.  Materials  are  now  be- 
ing purchased. 

RESIDENCE  —  2  story  ana  base, 
frame.  $2,500.  San  Francisco.  Archi- 
tect, none.  Owners.  Costello  and  Fee- 
rick,  S3  College  avenue.  S.  F.  The 
house  will  contain  six  rooms  and  bath 
and  will  be  erected  on  19th  avenue 
north  of  Anza.  Interior  flnisli  will  be 
of  pine  and  redwood.  Hardwood  floor 
will  be  used  in  tlie  living  room.  There 
will  be  an  open  Are  place  and  tile 
mantel.  An  automatic  water  heater 
will  be  Installed.  Exterior  of  the 
dwelling  will  be  covered  witli  rustic 
and  cement  plaster  on  met.Tl  lath. 
Plans  are  complete  and  the  work  will 
lie  done  by  Day  Labor. 

STATE  EXHIBIT  BUILDING  —  2 
story,  frame  and  plaster,  $40.1100.  San' 
Francisco.  Architect.  A.  F.  Heide.  46 
Kearny  street.  S.  F.  Owners.  State  of 
Washington.  Architect  Heide  has  com- 
pleted details  tor  this  building  and 
bids  will  be  called  tor  at  once.  Be- 
sides providing  exhibit  space  for  the 
state's  industries,  there  will  be  a  large 
autlltorium,  social  halls,  a  moving  pic- 
ture theatre  and  governor's  quarters. 
Exterior  will  be  faced  with  cement 
plaster.  An  official  proposal  will  oe 
published    In    these    columns. 

STREET  WORK— Cost  not  stated. 
San  Francisco.  Engineer.  Director  of 
Works.  Service  Bldg..  S.  P.  Owners, 
PanamaJPaciflc  International  Exposi- 
tion Co.  Plans  are  complete  and  fig- 
ures are  now  being  called  for  street 
paving  at    the   Exposition   grounds.   The 


he 


red    with 


phaltic  oil  or  asphalt  wearing  surface. 
Rids  will  be  opened  on  May  21st.  An 
official  proposal  for  the  work  appears 
In  another  column  of  this  issue.  Plans 
and  specifications  can  be  secured  from 
the    Director    of   Works. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architect.  Herbert  Maggs. 
125  Alpine  street,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  the  north  side  of  Sutter  street 
east  of  Broderick.  having  a  frontage 
of  27%  feet  and  a  depth  of  120  feet. 
Interior  will  he  arranged  for  a  num- 
ber of  two  and  three  room  suites, 
which  will  be  finished  in  pine  and  elm. 
Hardwood  floors  will  be  used  in  the 
living  rooms.  There  will  be  steam 
heat  and  a  hot  water  supply.  All  suites 


win  have  private  baths  and  wall  beds. 
Bath  rooms  will  be  finished  in  tile 
with  conipositon  floors.  Entrance  will 
be  wainscoted  witli  tile  and  marble. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  latih.  Plans  are  complete  and 
figures    are    being    taken. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $13,000.  San  Francisco. 
Architects,  Smith  &  Stewart,  244  Kear- 
ny street.  S.  P.  Owner,  Thomas  Mc- 
Grath.  The  building  will  be  erected 
at  the  southeast  corner  of  Larkin  and 
"Vallejo  streets,  and  has  been  designed 
to  contain  three  large  suites  of  from 
six  to  seven  rooms.  Interiors  will  be 
finished  in  pine  and  hardwood  witii 
some  oak  floors.  There  will  be  a  hot 
water  supply  and  open  fire  places. 
Mantels  will  be  of  tile.  Bath  rooms 
will  be  finished  in  tile  and  will  have 
composition  floors.  Entrance  will  be 
finished  in  marble  and  tile.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  latli  an  |  a 
brick  veneer  base.  Plans  are  complete 
and  figures  are  being  taken. 

PIBK  NO.  115— Creosoted  pile  con- 
struction. Cost  not  stated.  San  Fran- 
cisco. Engineer.  Jerome  Newman. 
Union  Perry  Bldg..  S.  F.  Owners, 
State  of  California.  Bids  opened  for 
the  construction  of  Pier  No.  15  on  the 
San  Francisco  water  front  by  the  State 
Board  of  Harbor  Commissioners  show 
the  San  Francisco  Bridge  Co  low  on 
one  proposition  at  ,$68,760.  and  tlie 
Healy-Tibbitts  Construction  Co.  low  on 
the  other  proposition  at  $75,337.  A 
complete  list  of  the  bids  will  be  found 
under  the  heading  of  .San  Francisco 
in    this   issue. 

'OHUROH- 1  story  and  ba.-^e.  frame. 
Cost  not  stated.  San  Francisco.  Ar- 
chitect. Edgar  A.  Mathews.  Phelan 
Bldg..  S.  P.  Owners.  Christian  Science 
Church.  This  building,  the  third  to 
be  erected  in  San  Francisco,  will  be 
located  on  Halght  street  near  the  Park, 
and  will  cover  a  large  ground  area. 
There  will  be  several  reading  rooms 
and  study  rooms  besides  the  main  audi- 
torium. Interior  finish  will  be  of  pine 
throughout.  'Plans  provide  for  a  cen- 
tral heating  system.  Exterior  will  be 
faced  with  cement  pla.ster.  Plans  are 
nearly    complete. 

FLATS — 2  story  and  base,  frame. 
$4,000.  San  Francisco.  Architect,  none. 
Owner.  Emil  Nelson,  580  Jersey  street. 
S,  P.  The  building  will  be  erected  on 
the  north  side  of  Rivoli  east  of  Stan- 
yan  street,  and  will  cover  an  area  of 
25  by  52  feet.  There  will  be  two  mod- 
ern flats  of  five  and  six  rooms.  Inte- 
rior finish  will  be  of  pine  and  red- 
wood. Oak  floors  will  be  used  in  the 
principal    rooms.      There    will    he    open 
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rooms  will  have  tile  wainscot  and  com- 
position floors.  Automatic  water  heat- 
ers will  be  Installed.  Exterilor  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
tlie  owner  who  will  do  the  work  by 
Day  Labor,  Materials  are  now  being 
purchased. 


IC.  Young,  251  Kearny  street 
owner,  Edward  B.  Young.  The 
ing  will  be  erected  on 
of  Pine  street  west  of  Hyde,  coverini 
and  are  of  23  by  96  feet.  There  will  b 
six  modern  flats  of  four,  Ave  and  si: 
rooms.  Interiors  will  be  finished  li 
pine,  hardwood  veneer  and  oak  floors 
Each  living  room  will  have  an  opei 
lire  place  and  tile  mantel. 
lie  automatic  water  heate: 
Bath  rooms  will  have  tile  v 
composition  floors,  Extei 
building  will  be  covered 
and  cement  plaster  on  i 
Plans  are  complete  and  the  work 
be  done  by  Day   Labor.     Materials 
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GARAGE— 2  story  and  base.  Class 
A  construction.  Cost  not  stated.  San 
Francisco.  Architect,  none.  Owner,  H. 
A.  Schroeder.  3151  Sacramento  street. 
S.  F,  The  building  will  be  erected  on 
the  north  side  of  Green  street  east  of 
Octavila,  and  will  have  a  frontage  of 
55  feet  and  a  depth  of  137%  feet.    Con- 
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HOTEL — 7  story  and  base,  brick  and 
steel,  $70,000.  San  Francisco.  Archi- 
tects, Smith  &  Stewart,  244  Kearny 
street,  S.  P.  Owner,  A,  O,  Stewart.  The 
building  will  be  erected  on  the  north 
side  of  O'Farrell  street  east  of  Taylor, 
having  a  frontage  of  27%  feet  and  a 
depth  of  137%  feet.  There  will  be  one 
store  besides  the  hotel  office  and  lobby 
in  the  first  floor.  Upper  floors  will 
contain    a    total    of    65    rooms,    all      of 


vlll  have  private  baths.  Interlo 


sh 
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mental  plaster  in  the  lobby.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice and  a  hot  water  supply.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  will  be  faced 
with  red  pressed  brick  trimmed  with 
wtiite  terra  cotta.  Plans  are  complete 
and   figures   are   being  taken. 

HOTEI^S  story  and  base,  frame, 
$t  4.000.  San  Francisco.  Architects, 
Phillip  .Schwerdt  &  Co.,  Phelan  Bldg,, 
S.  P.  Owners.  Hyman  and  Isaac  Wolf. 
The  building  will  be  erected  on  the 
west  side  of  Sixth  street  south  of  How- 
ad.  covering  an  area  of  25  by  lOS  feet. 
Interior    will    be    arranged    for    a    total 
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KhIoh  &  Siiiltli  low  iiieji  at  |1'3I, 71)7.80. 
They  will  prol.al.ily  he  awarderl  the 
contract.  A  complete  list  of  these  fig- 
ures will  be  found  under  the  heading 
of  San  Francisco  in   this  issue. 

BORING  WELLS  FOR  MUNICIPAL 
WATER  WORKS—Cost  not  stated.  San 
Francisco.  Engineer.  CItv  Engineer 
Temporary  City  Hall.  Owners.  City 
and  County  of  San  Francisco,  w.  H. 
Haley  submitted  the  lowest  figure  for 
boring  wells  for  the  city.  His  figures 
were    JS.40    per    foot    on    both    proposi- 

CITY  HALI^4  story,  dome  and  base, 
»4,. 500,000.  San  Francisco.  Architects. 
Bakewell  &  .Brown.  251  Kearny  street 
•S.  F.  Owners.  City  and  County  of  Sari 
Francisco.  Bids  were  opened  at  the 
last  Wednesday  afternoon  meeting  of 
the  iRoard  of  Public  Works  for  the 
metal  lath  and  funing  and  plastering 
tor  the  new  city  ball.  Three  proposi- 
tions were  asked  for:  First,  tlie  plas- 
tering, second  the  metal  lath  and  fur- 
ring and  third  for  both  metal  lath  and 
furring  and  plastering.  Gustave  Jolin- 
snn  was  low  on  proposition  three  at 
*1V1,000.  A  complete  list  of  the  bids 
received  will  be  found  under  the  head- 
ing of  San   Francisco  in   this   issue. 

HOSPITAL  YARD  WORK  AND 
LIOHTENG  FIXTURE'S— Cost  not  stat- 
ed. San  Francisco.  Architect.  City 
Department  of  Architecture,  Tempo- 
rary City  Hall,  S.  F.  Owners,  City  and 
<'ounty  of  San  Francisco.  IBids  opened 
ror  the  yard  work,  brick  walls,  fence 
work.  etc..  at  the  San  Francisco  Hos- 
pital show  C.  L.  Wold  low  on  the  four 
propositions.  He  will  proibably  be 
awarded  the  work.  The  Ickelhelmer 
iBros.  were  low  on  the  lighting  fixtures 
at  112,780.  A  complete  list  of  these 
figures  apipears  under  the  heading  of 
San    Francisco    in    this   issue. 

LIBRARY— 3    story    and    base.      Class 
A    construction.    11.000.000.      San    Fran- 
cisco.    Architect.   George  William   Kel- 
ham,   Sharon   Bldg..   S.   F.      Owners,   City 
and    County    of      San      Francisco.      The 
judges    in    the    San    Francisco    Library 
Competition   last   Friday  announced   the 
selection    of   George    William    Kelham, 
Sharon    'Building,    as    the    architect    for 
the    new    million    dollar    library    to    be 
erected  in  San  Francisco's  Civic  Center 
Cass    Gilbert    of   New    York,    Paul    Cret 
of    the    University    of    Pensylvania    and 
Hon.  James  D.  Phelan  acted  as  judges. 
The  decision   was   reached   after  nearly 
a    week    of    deliberation.      The    competi- 
tion   was    invitational    and    was    limited 
to    San    Francisco    architects.      Six    ar- 
chitects were  invited,  including  George 
William    Kelham,    Edgar    A.    Mathews, 
Albert   Plssis.   Ward     &     Blohme.   Reid 
Bros.,    and   G,    Albert   Lansburgh,      As  a 
l-eward  for  his   design  ,Mr.  Kelham    will 
be  commissioned   by  the  Library   Trus- 
tees  to    complete   the    work,    while    the 
other  five  contestants  will  be   awarded 
*1.000  each.     Plans   were  placed  on  ex- 
hibit in  the  Assemt)ly  Hall  of  the  Phe- 
lan   Building,    where    they    at   once   at- 
tracted   a    large    num'ber      of      visitors, 
many  of  whom  were  among  the  leading 
architects    of    the   city.      An    expression 
of    general    satisfaction    with     the    se- 
lection    of     the     winning     design     was 
heard  from  all  sides.     Drawings  on  ex- 
hibition   show    the    principal    elevations 
and     floor    plans.       There    is    a    ground 
floor,   the    main    or   second    floor   and    a 
third   flood.      The   winning   design    is   an 
exeeiptionaIl,\       meritorious       piece       of 
work    in    the    classic    style,    while    the 
rendering  is   lieautifully  done.     This  Is 
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true  of  nearly  all  of  the  designs  sub- 
mitted. The  library  building  will  be 
erected  on  property  bounded  bv  Larkin 
Hyde.  McAllister  and  Fulton  streets. 
Hyde  street  will  be  cut  through  to 
what  is   now   City  Hall   avenue 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $30,000.  iSan  Francisco. 
Architect.  Frederick  H.  Meyer.  Bank- 
ers' Investment  Bldg.,  s.  P.  Owner, 
Mrs.  Bertha  Overfeld.  The  building 
will  be  erected  at  the  corner  of  Green 
and  Fillmore  streets  and  will  cover  a 
consideraible  ground  area.  There  will 
be  a  number  of  two  and  three  room 
suites,  all  of  which  will  have  private 
baths  and  wall  beds.  Interiors  will  be 
finiShad  in  /pine  and  redwood  with 
hardwood  veneer.  Plans  provide  for 
steam  heat  and  a  hot  water  system 
Bath  rooms  will  have  composition 
floors  and  tile  wain&cot.  Exterior  ofi 
the  building  will  be  covered  witli  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  being  taken. 
TANK  HOUSE— Reinforced  concrete 
»^5,000.  San  Francisco.  Architects,' 
Righettl  &  Headman,  Phelan  Bid"  S 
P.  Owner.  J.  Allec.  This  work°wl'lI 
be  done  at  the  large  plant  of  J.  Allec 
at  2l4S  Folsom  street.  The  tank  house 
will  be  30  by  33  feet.  Steel  columns 
and  root  trusses  are  specified.  Metal 
lath  and  plaster  will  be  used.  Exte- 
rior will  be  faced  with  cement  plaster 
Plans  are  complete  and  figures  are  be- 
ing taken. 

SUBTREASURT— 2  storv  and  base 
Class  A  construction.  Cost  not  stated. 
San  Francisco.  Architect,  Supervising 
Architect  Oscar  Wenderoth,  Washing- 
ton, D.  C.  Owners.  United  States  Gov- 
ernment. Bids  are  being  called  for  on 
furnishing  the  lighting  fixtures  tor 
this  building.  Bids  will  be  opened  on 
June  10th.  Complete  information  and 
specifications  can  be  secured  from  the 
Supervising  Architect.  An  official  pro- 
posal appears  In  another  column  of 
this  Issue. 

RESIDENCE  -  2  story  and  base 
frame,  J7.000.  San  Francisco.  Archi- 
tect, Harvey  Partridge  Smith,  Blake 
Bldg.,  Oakland.  Owner.  ,M.  M.  Marks 
2122  Hearst  avenue.  Berkeley.  The 
dwelling  has  been  designed  for  an 
eight-room  house  with  two  baths  and 
sleeping  porch,  and  will  be  erected  In 
West  Clay  Park.  Interior  iflnish  will 
•be  of  pine  and  redwood  with  some  oak 
veneer.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  Are  places.  Mantels  will 
■be    of    tile.     .Bath    rooms   will    have    tile 
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.iiul  rustic  with  a  bri^U  veneer  base. 
Jians  are  complete  and  in  the  hands 
of  the  owners  who  will  do  the  work  by 
aj-   Labor. 

FLATS-2  story  and  base,  frame 
55,000.  San  Francisco.  Architect.  K. 
E.  Young.  251  Kearny  street,  S.  F. 
Owner.  Thomas  Scoble.  363  Hth  ave- 
nue. The  building  will  be  erected  on 
the  east  side  of  9th  avenue  near  Bal- 
boa, and  will  have  a  frontage  of  30 
teet  by  a  depth  of  6a  feet.  There  will 
be  two  flats  of  five  and  six  rooms.  In- 
terior finish  will  be  of  pine  and  red- 
wood with  some  hardwood  floors  Open 
fire  places  and  tile  mantels  will  be 
used.  Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  Automatic 
water  heaters  will  be  installed.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor.  Materials  are 
now  being  purchased 

GA'RAGE-:  and  2  story  and  base. 
Class  A  construction,  $40,000.  San 
Francisco.  Architect.  Sylvaln  Schnalt- 
tacher.  First  National  Bank  Bldg  S 
F.  Owner.  G.  P.  W.  Jensen.  The  build- 
ing will  be  erected  for  the  Taxi  Cab 
Company  of  California,  and  will  oc- 
cupy the  northeast  corner  of  Bush  and 
Larkin  streets,  covering  an  area  of 
13714  by  137i4  feet.  Construction  will 
be  fireproof  throughout  with  a  steel 
frame,  reinforced  concrete  walls,  floors 
and  roof  slabs.  '.rhere  will  be  steel 
roof  trusses.  Plans  provide  tor  a 
large  amount  of  storage  space  and  a 
machine  shop.  Metal  window  sash 
and  frames  will  also  be  used.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and   figures  are  being  taken. 


flo 


automatic  water  heater  will  'be  In- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared. 
PI.ATS-3.  2  story  and  base  frame 
$4,000  each.  San  Francisco.  Archi- 
tect, none.  Owners,  c.  .1.  and  W  J 
Keenan.  300  Webster  street.  S.  F  These 
buildings  will  be  erected  on  the  west 
side  of  ISth  avenue  near  California. 
Each  has  been  designed  to  contain  two 
modern  flats  of  five  and  six  rooms.  In- 
teriors will  be  finished  in  pine  and 
redwood  with  some  elm  panels  and 
beam  ceilings.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  open  flre  places  and  tile  man- 
tels. Automatic  water  lieate].<  are 
specifled.  Bath  rooms  will  hav--  tile 
wainscot  and  composition  floois  Ex- 
teriors   will    be    covered    with    slilplap 


State  Highway  Bids 
In  SevenjCounties. 

Coniiilele     List     o(     Flguren     Unened     at 

tile  l^uHt  Meeting  of  (lie  state  Hlgli. 

way    CommiNslon. 

Bids  were  opened  by  the  State  High- 
way Commission  at  their  last  meeting 
tor  constructing  highways  in  the  fol- 
lowing counties:  Sonoma.  Shasta,  Sis- 
kiyou, Butte,  Glenn  and  Tehama.  A 
complete  list  of  these  bids  together 
■with  a  list  of  the  materials  furnished 
by  the  State  and  the  engineer's  estimate 
for  the  job  follow: 

SONOMA   CO.   DIV.  4  ROUTE   1    SEC.  A. 
W.   ,1.   Schmidt.    Berkeley $53.305.So' 


James  H.  Smith. 
TIeslau  Bros..  Berkeley.. 
J.  D.  Niman  &  Son.  Turlo 
Hard  Bros..  Sacr 
O'Brien  Bros..  S. 
rry.   Mackie  &  Co 


44.572.00 
59.281.50 
42.059.40 
38.699.20 
44.471.00 
39.286.00 


G.  W.  Conners.   Eureka 48.270.90 


43.738.00 
40,748.00 
56.030.00 
51,478.20 


H.   L.   Petersen.  S.  F. 

Fred   Letfler.   S.   F 

The  Daniel  O'Day  Co.,  S. 

Moftett   &    Mead.   S.    P 

Fairbanks  &    Baechtel,    Willits   46.234'40 
EuBineer'a    Estimate,    »42,2IM.47 

Materials    furnished    by    State:      Pipe 
railing,     reinforcing    steel,     corrugated 
iron   pipe,  and  Portland  cement      Total 
$3,691. 
SHASTA    CO.    DIV.  2  ROUTE   .1   SEC     D 

Berry,    Mackie   &   Co.,   S.   F     $66!71l" 

Enelnerr's    Eatiiiiate,    tsa,43a,13. 

Alaterials   furnished      by   State:     Pipe 


steel, 
111  ceil 


iron  pipe  and 

$6,458.55. 

SISKIYOU  CO.  DIV  2  ROUTE  3  SBC.  O. 

W.  H.   Maoon,  Klamatli   Falls $29,842 

Berry.   Mackie  &   Co..   S.   F 47.546 

.John    W.    Sweeney.    Portland 34.907 

Kuetneer's    Btitininte,    920.S0Q.47. 
Materials    turnlshed    by    State:      Pipe 
railings,    reinforcing    steel,    corrugated 
iron    pipe   and   Portland   cement.      Total, 
15. 803. 26. 
BUTTE   CO    DIV  3  ROUTE  3   SEC.   D. 

Fred    Leitler.    S.    F $62,307.00 

Clarke    &    Henery    Constr.    Co.. 

Sacramento     fi6.931.70 

Chico    Constr.   Co..    Chlco 5S.647.40 

Enelneer's  Estimate,  »51,10».T1. 
Materials    turnislied    by    Slate:      Pipe 
railings,     reinforcing    steel,    corrugated 
iron    pipe,    Portland    cement, 
coarse   aggregate    for   concret 
$5,240.80. 

GLENN   CO.  DIV.  3  ROUTE 
Clarke    &    Henery    Constr.    Co.. 

Sacramento     $4S.S65 

M     Jacinto.    Sacramento 40.996 

EnElneer's  Estimate,  »3e,fl»3.51. 

Materials    furnished    by    State:      Pipe 

railings,    reinforcing    steel,    corrugated 

iron   pipe  and  Portland  cement.     Total, 

$22,225.84. 

TEHAMA  CO.  DIV.  3  ROUTE  SEC.  A. 
Clarke   &   Henery    Constr.   Co., 

Sacramento     $71,451.80 

Enslneeir'a   Estimate,  »4»,al5.«0. 
Materials    furnislied    by    State:      Pipe 
railings      reinforcing    steel,    corrugated 
enl.      Total 
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City  Bids  Opened. 


Total. 
SEC.  C 


Bour.1  of  Plil.lie  W  ork»  Rei-ei\eM  FlBHires 

For    »      Large      .Vnioiiut    of      AVork. 

.Vnother  City   Line. 

An  unusual  number  of  bids  were 
opened  at  the  Wednesday  afternoon 
meeting  of  the  Board  of  Public  Works. 
Included  in  these  were  the  plasteri^ng. 
metal  lath  and  furring  tor  the  new  City 
Hall:  construction  of  the  Potrero  Muni- 
cipal Railroad  line:  boring  wells  for 
the  Municipal  Water  Works;  yard  work 
at  the  San  Francisco  Hospital  and  fur- 
nishing lighting  fixtures  tor  the  same 
institution.  Following  is  a  complete 
list  of  the  bids  as  opened; 

potrero  Street  Muncipal  Line. 

Eaton   &   Smith $134, 767. .SO 

.Mahoney    Bros 137,432.80 

F.    Rolandi     145.476.50 

R.   C.   Storrie  &   Co 138.474.00 

Healy-Tibbitts    Con.    Co..    151.310.00 

Engineer's    Estimate,    9142,200. 
Bids   for  boring   wells   tor   the  Muni- 
cipal   Water    Works    were    received    on 
the  lineal   foot  basis  with    two  proposi- 
tions considered. 


2:? 

florliiK    Heiis    for    Water    Works. 

\v.    H.    Haley    Pro]..    (1)    $8.40;    Prop. 
2  1    $8.40. 

K.      R.      Bacon   Co.      Prop    (1)    $18.40; 
frop.     (2)     $13.00. 

A.    B.    Clark    Prop.    (1)    $18.50;    Prop. 
121    $15.60. 
Vnril   Work,    San   Praneisco   HospItnL 
Elmer  Carlson'  Prop.    (1)    $88,600;    (2) 
$86,600;    (3)    $83,000;    (4)    $81,000. 

C     L.    Wold    (1)    $79,618;    (2)    $77,00J; 
l3i    $75,418;    (4)    $72,800. 
H.  A.  Klyce  (1)   $94,890;   (2)   $91,916;   (3) 
$'.10,890;    (4)    $87,920. 

T.  W.  McClenahan  Co.  (1)  $88,330;  (2) 
tS6.330;    (3)    $83,330:    (4)   $81,330. 

Grant  Fee  (1)  $94,900;  (2)   $91,900;  (3) 
$89,900;    (4)    $87,900. 

Newsom  &  Kohn   (1)    $88,472   (2)   $86.- 
472:    13)    $86,746;    (4)    $84,746. 

Reed  &  White  (1)  $88,000;  (2)  $86,000 
(3)    $83,000:    (4)    $82,000. 

MoSheehy  Bros.    (1)    $86,652;    (2)    $85,- 
077;    (3)    $82,032:    (4)    $80,457. 

.Monson  Bros.    (1)   $81,762;    (2)  $79,462; 

(31     $76,161;     (4)     $ . 

O.    C.    Holt    (1)    $94,440;      (2)      $92,640; 
l3l    $89,900;    (4)    $87,840. 

Ligliting    PIxtnres,    S.    P.    Hospital. 

Ickelheimer  Bros $13,780 

Thomas    Day    Co 14,775 

A.    a.    Krauss 16.873 

13,250 


nd    Portia 


;,173.04. 


Leo  J.   Meyerberg 

Three 

proposi 

tions    were    considered 

in    conn* 

sction    w 

1th    the   plastering   and 

metal    fi 

urring   for    the   New    City   Hall. 

Proposit 

ion    (1) 

was    for    the    plaster- 

ing:    Pr 

opositior 

1     (2)     for    the    furring. 

and    Pri 

^position 

<3)       included       both 

plaster 

ing  and 

metal   furring. 

Op 


en  Bids  For  Pier 
On  Waterfront 


Plastering   and    Metal    Purring,    City    Hail. 

Bidder  Prop.   1  Pi 

Cornelius   Collins    $61,518 

Sound  Constr.  &  Eng.  Co 75,000 


nlals  for  Pier  No.    15  Submitted  on   Tn 

l-roiMisitions.       Four     Sets     of     Bids 

Were  Received. 


Kaiser.   McGuer  &  Simpson 

Peerless   Fireproofing  Co 59.600 

.1.    F.    Smith 

Henry    Bosch     68.500 

Holloway  Expanded  Metal  Co 63.000 

63.000 


175,500 
120.000 
146.203 


Prop.  3 
$ 

251,100 


Wll 


G.    Giln 


Bids  were  opened  at  Thursday's 
meeting  of  the  State  Board  of  Harbor 
Commissioners  tor  constructing  Pier 
No.  15.  Four  bids  only  were  received. 
That  of  the  San  Francisco  Bridge  Co. 
was  low  on  Proposition  1  and  Healy- 
Tibbltts  Constr.  Co.  was  low  on  Propo- 
sition 2  at  $75,337.  Following  Is  a  list 
of  the  figures: 

Pier    No.    15. 

Bidders  Prop.   1   Prop.   2 

Thomson    Bridge    Co $72,500      $80,000 

Hvde-Harjes  &   Co 75,000       83,000 

San  Francisco  Bridge  Co   68,760        77,259 
Healy-Tibbitts    Con.    Co.   73.373        75.337 
;    the    bids   the   Board    of 


Grant  Fee    

Floodberg    &    McCaffery 69.000 

National  Lath   &  Furring  Co 65.930 

C.    C.    Morehouse 60.733 

Gustave    Johnson     


137.000 
155.000 
147.535 


200.000 
202,500 
213,000 


1      dollar 

of  New 
ersity  of 
D.    Phe- 


After 


clock.  May  8th. 


Architect  Kelham  To 
Design  Library. 

.Indies      iu    Lll*rnry      Competition       An- 

nounee   Their    Selection    For    Million 

Dollar    Building. 


petition  yesterday  an- 
elcction  of  George  Wil- 
Sharon  Bldg.,  as  the  ar- 


chitect tor  the  new  millioi 
library  to  be  erected  in  San  Pi 
Civic  Center.  Cass  Gilbert 
York.  Paul  Cret  of  the  Unlv 
Pennsylvania  and  Hon.  James 
lan  acted  as  judges.  The  decision  was 
reached  after  nearly  a  week  of  deliber- 
ation. 

The  competition  was  invitational  and 
was  limited  to  San  Francisco  architects. 
Six  architects  were  invited  including 
George  William  Kelham.  Edgar  A. 
Mathews,  Albert  Pissis,  Ward  & 
Blohme,  Reid  Bros,  and  G.  Albert  Lans- 
burgh.  As  a  reward  tor  his  design  Mr. 
Kelham  will  be  commissioned  by  the 
Library  Trustees  to  complete  the  work 
while  the  five  second  prizes  will  be 
awarded  $1,000  each.  Plans  were  placed 
on  exhibit  in  the  Assembly  Hall  of  the 
Phclan  Bldg.  yesterday  at  noon  and  al 
once    attracted      a    large      number      ot 


principal  elevations  and  door  plans. 
There  is  a  ground  floor,  the  main  oi^ 
second  floor  and  a  third  floor.  The  win- 
ning design  is  an  exceptionally  meri- 
torious piece  of  work  in  the  classic 
style,  while  the  rendering  is  beautifully 
done.  This  Is  true  of  nearly  all  of  the 
designs  submitted. 

The  library  building  will  be  erected 
on  property  bounded  by  Larkin.  Hyde. 
.McAllister  and  Fulton  streets.  Hyde 
street  will  be  cut  through  to  what  is 
now    City    Hall    avenue. 


ors.  many  or  whom  were  ai 
ng  architects  of  the  city, 
sion  of  general  satisfact 
selection  of  the  winnini 
heard  from  all  sides. 


ii.DING 
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FIRE. 
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operations 

11)06. 

Apr 

il    30 

.    1914.    as 
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nspectinn    ol 

r    the 

lard 

of  P 

uhllc  Worki 

5.  show   tha 
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Public    BIdgs. 


Amount 
;  33,072,954 
14,669,186 
80,505,334 
17,836,143 
8,014,000 
4,277.663 
94,386,462 

50277     $252,761,742 


K    TlilHTV-SIXTU     .\\K 
One-story  and  basement 


Biiilding  Contracts   Awarded. 


SAN     FRtNCISCO    COUNTY. 


No. 

1542 
1543 
1544 
1545 
154G 
1547 
1648 
1549 
'1550 
1551 
1552 
1553 


1566 
1567 
1568 
1569 
1570 
1571 
1572 
1573 
1574 
1575 
1576 
1577 
1578 
1679 
1580 
1581 
1582 
1583 
1584 
1585 
1586 
1587 
1588 
1589 
1590 
1591 
1592 
1693 


1600 
1601 
1602 


1608 
1609 
1610 
1613 
1614 
1615 
1616 
1611 
1612 
'1817 
1618 
1619 
1620 
1621 
1622 
1623 
1624 
1625 
1626 
1627 
1628 
1629 
1630 
1631 
1632 


Owner  Contrnctor 

Raisch      Cox 

Same     Same 

Wrinn     Werner 

Ongwarsky     Nielsen 

.lones     Miller 

Baumann    Klalin 

Hooper     Hooper 

Same     Same 

Dye     Dye 

Plielan     Phelan 

Coffey     Props 

Rolph      Braunton 

Brown      Brown 

Spreckels.  .W'n  Sugar  Ref 

Davis     Ponsero 

Egger,«i     Petersen 

Young     Young 

Krans     Johnson 

Geluzzl      Devencenzi 

Trombetta     .. .  .  Devencenzi 

Costcllo     Feerick 

Schwarz     Crothers 

Terry     Grieb 

Satturi     Ravanl 

Catelli    Liebert 

Creede     Goericke 

Curtin     Woolfrey 

Skerrett     Coburn 

Henzel     Spelt 

Frey     Peter&on 

P    P    I    E Hyde 

City  &  Co  of  S  F.  .G  G  Iron 

Hinricbs     McCracken 

Home     Laundry.. Schrader 

Webb     Parry 

Peterson     Peterson 

Merchants    Ice     ....Owner 

Webb     Parry 

Stahlberg     Kountz 

So   S   F  Packing Owner 

Rapp     Lorzen 

Mugan     Segurson 

Haller     Bergfeld 

Goetjen     Kllmm 

Miller     Conrad 

Nelson     Nelson 

Hiul     Hjul 

Schmidt     Schmidt 

McDermott     ....Warnecke 

Sweeney     Schulte 

Jacobsen     Jacobsen 

Bdner     Bdner 

Stavrou     Stavrou 

Stalder     Glaser 

Balthouse     Balthouse 

Boggs     Boggs 

McDonnell     Brutcber 

McGregor     McGregor 

Stidger     Stidger 

Pedler     Petiler 

Reggiardo     . . .  .Reggiardo 

Witte     List 

Un    Pac    Decorative 

Same     Chalmers 

Jacobs     Arnold 

Potter     Poster 

Carmody      Buegg 

Macdonald      Hadley 

r&oese     Boese 

Rosenthal     Rosenthal 

Sant    Fe    Sullivan 

Pacific    T    &    T Gatley 

Fogarty     Wade 

St.    Ignatius    Musto 

Wendt      Sohofleld 

Lewelling     Kern 

Clark      Sovles 

Pawlowski     Owner 

Hooker     Van    Sant 

Nelson      Nelson 

Granerholz     .  .  .Granerholz 

Cuneo     Cuneo 

Dallman     Finlayson 

Fewer     Fewer 

.Hirsh      Hirsh 

T.ucea     Bonsero 

Doerr     Doerr 

Samuel     Barrett 

Welsh      Welsh 

Constant     McCormick 

Steinmetz     Moller 

(Haltmeyer    Elberger 


Amt. 

3500 
3500 
1600 
1650 
2090 
3500 
2250 
2250 
400 
400 


8000 
2000 
2180 
8700 
1540 
2535 
3785 
2200 
6500 
1950 
6800 
6210 
15205 
1860 
2000 
1900 
190U 
1850 
1900 
1142 


4150 
2600 
1347 


1500 

I'OO 

1700 

180r 

780 

17540 

4400 

13984 

10984 

5100 

3860 

2036 

«0 

400 


(1542)  K  SEVENTH  AVE  50  S  Kirk- 
liam.  Two-story  and  basement  frame 
dwelling. 

Owner A.  J.   Raisch,  Crocker  Bl  :s 

San   Francisco. 
Architect  ...None. 

Contractor.  .Co.v    Bros.,     1375    9tli    Ave., 
.San   Francisco. 

COST.    |350n 

11543)  B  SEVENTH  AVE  23  S  Kirk- 
liam.  Two-story  and  basement  frame 
dwellings. 

Owner A.  J.  Raisch.  Crocker  Bldg. 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .Cox    Bros.,    1375     9th    Ave., 
San   Francisco. 

COST,    J3600 


(1544)  SE  YORK  AND  TWENTY- 
third.  One-story  and  basement  frame 
dwelling. 

Owner Mrs.  Rose  Wrinn.  2781   23rd 

San  Francisco. 
Architect  . .  .None. 
Contractor..  J.     H.     Werner,     1921     23rd, 

San  Francisco. 

COST,   $1600 

(1545)  N  LELAND  250  W  San  Bruno. 
Two-story  frame  store  and     flats. 

Owner M.    Ongwarsky,    —    Leland 

Ave.,  San  Francisco. 

Architect  . .  .None. 

Contractor.. P.    W.    Nielson,    4137    24th, 
San   Francisco. 

COST,   $1650 

(1546)  E  EGLSIE  137  N  Holly  Park 
Circle  being  Lot  3  Blk  5  Fairs  Sub 
Holly  Park.  All  work  for  one  and 
one-half-story  and  basement  frame 
cottage. 

Owner Robt.    J.    Jones,    183    High- 

land  Ave.,  San  Francisco. 


Chile 


.No 


Contractor.  .W.  Miller,  49  Park,  S.  F. 

Filed  May  4,  '14.     Dated  Apr.   14,  '14. 

Frame  up    $522.50 

Brown    coated     622.50 

Completed     622.60 

Usual    35    days 622.50 

TOTAL  COST,  $2090.00 

Bond,   $1050.     Sureties,  J.   Miller  and  M. 

Mazeau.      Limit,   70   days  after   April    16. 

Forfeit,  none.     Plans  and  specifications 

filed. 

(1547)      E  EIGHTEENTH     AVE   150     N 
Fulton.       Two-story      and      basement 
frame    (2)    fiats. 
Owner Edward    Baumann,    163    Te- 
hama, San  Francisco. 
Architect  ...A.       Klahn.       27       Chenery, 

San   Francisco. 
Contractor.. A.    Klahn    &    Son,    27   Chen- 
ery,  San   Francisco. 

COST,  $3500 

(154.S)  W  NINETEENTH  AVE  75  N 
Balboa.  One  and  one-half-story  and 
basement  frame  dwelling. 

Owner B.  J.  Hooper,  450  12th   Ave., 


Day's  work.  COST.   $2250 

(1549)  W  NINETEENTH  AVE  50  N 
Balboa.  One  and  one-half-story  and 
basement  frame  dwelling. 

Owner B.  .L  Hooper.  450   121)1  Ave. 


(1551)    GORE   O'FARRBLL  &  MARKET 

Install  14  ventilators  in  sidewalk. 
Owner J.  D.   Phelan.     603     Phelan 


Day's    work.  COST,    $400 

11552)  S  TEHAMA  100  W  Fourth. 
Three-story  and  basement  frame  (3) 
flats. 

Owner J.    Coffey,    377    Clementina. 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .W.      Props,      1301      Gougli, 
San  Francisco. 

COST,    $4000 


(1553)      W   MAIN   137-6   N   Bryant.  One- 
story  frame  office  . 

Owner Rolph  Coal   Co.,   Main,   bet. 

Harrison  and  Bryant,  S.  F. 
-Architect  . .  .None. 

Contractor.. Harold   Braunton,    185   Ste- 
venson.  San   Francisco. 

COST,    $450 


(1554)      W   SI.XTH   AVE    50   S  KIrkham 
Two-story  and  basement  frame  dwlg. 

Owner Lillie    E.    Brown,    1434    6th 

Ave.,    San    Francisco. 
Architect  . .  .None. 

Contractor.. S.  E.  Brown,   1434  6th  Ave., 
San  Francisco. 

COST,    $2900 


(1556)      S 

TWENTY-THIRD       120        E 

Louisian 

a.      Raise   root  of   warehouse 

Owner 

..J.    D.    and    A.   B.    Spreckles 

Securities    Co.,    60    Califor- 

nia.  San  Francisco. 

Architect  . 

..Eng.   Dept.   Western   Sugar 

Refining   Company. 

Contractor 

..Western     Sugar      Refining 

Co.,  23rd  &  Louisiana,  S.  F. 

COST,   $1000 

Architect 
Day's  wor 


.Non 


COST.   $2250       O 


C155G)      NO.   665   CLAY.  Alter   front  and 
minor  changes  in  restaurant. 

Owner G.    R.    Davis. 

Architect  .  ..Curlett    &    Son,    958    Phelan 

Bldg.,  San  Francisco. 
Contractor.. Ponsero   Bros.,   Stark    Place 
bet.  Stockton   &   Broadway. 
San  Francisco. 

COST,    $425 

11557)      W    GUERRERO      250    N      14th. 

Three-story    and    basement    frame    (3) 

Hats. 

Owner Mrs.      Frederick         Eggers, 

142  Guerrero,  S.  F. 


COST,    $7001, 

(I55S)      N  PINE  92-10  W  Hyde.     Three- 
story  and  basement  frame   (6)   flats. 

Owner Edward       E.       Young,      251 

Kearny,  San   Francisco. 
.Architect  ..  .E.    E.    Young.    251    Kearny, 

San  Francisco. 
Day's    work.  COST.    $10,000 

(1559)      E  TWENTY-FOURTH  AVE  200 
S   Anza.        Two-story      and    basement 
frame  dwelling, 
"■ner Paul  Kraus  &  D.  Schwart- 
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ACCEPTED  DESIGN  SAN  FRANCISCO  LIBRARY  COMPETITION 
East  Elevation 


?g^   ■■ 


ACCEPTED  DESIGN  SAN  FRANCISCO  LIBRARY  COMPETITION 
Transverse  Section 


George  William  Kelham,  Architect 
San  Francisco 
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ALCIil'TED  DESIGN  SAi\  I'KANCISCO  LIBKAkV  CUMPl-,1  ITION 
First  Floor  Plan 
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George  William  Kelham,  Architect 
San  Francisco 
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ACCEPTED  DESIGN  SAN  FRANCISCO  LIBRARY  COMPETITION 
Second  Floor  Plan 


George  William  Kelham,  Architect 
San  Francisco 
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ACCEPTED  DESIGN  SAN  FRANCISCO  LIBRARY  COMPETITION 
Third  Floor  Plan 


George  William  Kelham,  Architect 
San  Francisco 
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ACCEPTED  DESIGN  SAN  FRANCISCO  LIBRARY  COMPETITION 
Roof  Plan 


George  William  Kelham,  Architect 
San  Francisco 
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DESIGN  AWARDED  ONE  THOUSAND  DOLLARS 
San  Francisco  Library  Competition 
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SECOND  OR  MAIN  FLOOR  PLAN 
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Reid    Brothers,    Architects 
San  Francisco 
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DESIGN  AWARDED  ONE  THOUSAND  DOLLARS 
San  Francisco  Library  Competition 
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SECOND  OR  MAIN  FLOOR  PLAN 


Edgar   A.   Mathews,   Architect 
San  Francisco 
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DESIGN  AWARDED  ONE  THOUSAND  DOLLARS 
San  Francisco  Library  Competition 


SECOND  OR  MAIN  FLOOR  PLAN 


Albert  Pissis.  Architect 
San  Francisco 
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DESIGN  AWARDED  ONE  THOUSAND  DOLLARS 
San  Francisco  Library  Competition 


SECOND  OR  MAIN  FLOOR  PLAN 


Ward  &  Blohme,  Architects 
San  Francisco 
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DESIGN  AWARDED  ONE  THOUSAND  DOLLARS 
San  Francisco  Library  Competition 
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SECOND  Ok  MAIN  FLUUk  PLAN 


G.    Albert    Lansburgh,    Architect 
San  Francisco 
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COST,   i2SOI) 


(15G0)      E   POTRERO   50   N   17th.     Two- 

slory  and  basement  frame  (2)  flats. 
Owner A.     Geluzzi,     337    Arkansas, 

San  Francisco. 
Architect  ..  .J.    Devencenzi.    1069   Union. 

San  Francisco. 
Dny's    worli.  COST.    $3000 


(15C1)      N    ALVARADO    200    E    Gue 
Three-story  and  basement   fian 


ten 


ats. 


Owner G.    Trombetta,    72-A    Alva- 

rado,  San  Franciscn. 

An-liitect  .  .  .J.  Devencenzi,  1069  Union. 
San   Francisco. 

c-.iMtrartor.. Devencenzi       Bros      &    Co.. 

1069    Union.    San    Francisco. 

COST.    JSOOO 


(1562)      E     NINETEENTH     AVE     23     N 

Anza.     Two-story  frame  dwelling. 
Owner Costello  &  Feerick,  93  Col- 
lege Ave..   San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST.   »200o 


11563)  E  FILLMORE  32-6  N  Plxley 
32-0x82-6.  Alterations  and  additions 
to  two-story  frame  building. 

Owner A.    Schwarz. 

Architect  ..  .Theo.     W.     Lenzen.     Hum- 
boldt Bank  Bldg.,  S.  F. 

Contractor.. Frank    Crothers.    1426    10th 
Ave.,  San  Francisco. 

Filed  May  4,  '14.     Dated  May   2.  '14 

Ready    for   plaster *800 

Completed   and   accepted 835 

Usual   35   days 545 

TOTAL  COST,   J2180 

Bond,    11090.      Sureties,    J.    W.    Schouten 

and  J.  H.  McCallum.       Limit.     40  days. 

Forfeit,  none.     Plans  and  speclflcations 

filed. 


(1564)  E  SHOTWELL  185  N  20th  N  30 
XE  122-6.  Moving  one-story  cottage 
and  erection  of  three-story  and  base- 
ment frame  flats. 

Owner Thaddeus      W.    Terry.      527 

Shotwell,   San    Francisco. 

Architect.  .  .T.    P.    Ross,    310    California, 
San  Francisco. 

Contractor.  .H.     T.  Grieb.     1020     Green- 
wich, San  Francisco. 

Filed   May   4.   '14.      Dated   Apr.    16.   '14. 

2nd  story  joists  set $1625 

Roof  on 1625 

Brown   coated    1625 

Completed   and   accepted 1625 

Usual   35   days 2200 

TOTAL  COST,  $8700 

Bond,    J4350.      Sureties,    Fred    Suhr,    Jr. 

and    Geo.    H.    Smith.      Limit,    100    days. 

Forfeit,   none.     Plans   and   speclflcations 

filed. 


'  (1565)      SE        TWENTY-THIRD        AND 
[       Bryant    E    50xS    52.      Plumbing    for    3- 
!       story    and    basement    reinforced    con- 
crete stores  and  flats. 

I  Owner Vittorio        and        Agostina 

[  Sattul.  2507  Bryant.  S.  F. 

':  Architect  ..  .Louis      Mastropasqua.      580 
I.  Washington.  San  Francisco. 

'  Contractor.  .L.      Ravani.      50      Auhurn. 
San  Francisco. 
Filed  May  4.  '14.     Dated  May  1,  '14. 

Roughing   in    1577 

Completed   and   accepted 577 

Usual    35   days 386 

TOTAL   COST,    |1?40 


BUILDING  AND  INDUSTRIAL  NEWS 

Bond.  $770.  Sureties,  c.  \V.  .Morris  and 
J.  II.  Wright.  Limit,  none.  Forfeit. 
$10.     Plans  and  specifications  Hied. 

(1566)  E  KEARNY  26-6  S  Filbert  S  28 
XE  27-6.  All  work  except  shades,  gas 
fixtures  and  finish  hardware  for  two- 
story  and   basement  frame  flats. 

Owner David      Cateili.   368      Green, 

San    Francisco. 

Architect  ..  .None. 

Contractor.  .Liebert      &       Martinelll.      6 
Woodward,  S.   F. 

Filed  May   4,  '14.      Dated  Apr.   29,  '14. 

Frame   up    $643.75 

Brown    coated    643.75 

Completed    and    accepted 643.75 

Usual    35    days 643.75 

TOTAL  COST.  $2575.00 

Bond,   $1287.75.     Sureties,  Jno.   Banacho- 

wski   and   N.   Capurro.      Limit.   90   days 

after  April  30.     Forfeit.   $3.     Plans  and 

speciflcations  filed. 

(1567)  NW  BLUXOME  125  SW  4th  SW 
75xNW  120.  Alterations  to  Class  "C" 
warehouse. 

Owner Edith   D.  Creede. 

Architect  ..  .Lewis    P.    Hobart.    Crocker 

Bldg.,   San   Francisco. 
Contractor.  .W.      A.      Goericke.      Postal 

Telegraph    Bldg..  S.   F. 
Filed    May    4,    'H.      Dated    May    4,    '14 

Payments   of    75% 

Usual    35    days 25% 

TOTAL  COST,  $3785 
Bond,  $1892.50.  Surety,  Equitable  Surety 
Co,  Limit.  May  25.  Forfeit,  none. 
Specifications  only   filed. 

(I56S1  S  JERSEY  159-6  W  Diamond 
W  25xS  114.  All  work  for  two-story 
and   basement   frame   residence. 

Owner Daniel   Curtin. 

Architect  ..  .M.     J.     Welsh.       22nd      and 

Mission,    San    Francisco. 
Contractor.  .L.    J.    Roberts      and    J.      B. 
Woolfrey,     1245     19th     Ave.. 
San  Francisco. 
Filed   May.   4.   '14.     Dated   May   2.  '14. 

Frame    up    $550 

Brown    coated    550 

Completed    650 

Usual    35    days 550 

TOTAL  COST,  $2200 
Bond,  $1100.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  50 
days  from  May  5.  Forfeit.  $1.  Plans 
and  speciflcations  filed. 

(1569)  W  SECOND  AVE  86-ini  S 
CabrlUo  &  29xW  120.  All  work  for 
two-story  and  basement  frame   flats. 

Owner Thos.  R.  Skerrett,  835  Ful»' 

ton,  San  Francisco. 
Architect  ..  .Carl    Werner,     952    Phelan 

Bldg.,   San   Francisco. 
Contractor.  .Ira  W.  Coburn  Inc.,  Hearst 

Bldg.,   San  Francisco. 
Filed    May    4,    '14.      Dated    May    4,    '14. 

Frame    up    $1375 

Standing    finish     on 1500 

Completed   and   accepted 2000 

Usual   35   days 1625 

TOTAL  COST,  $6500 
Band,  $3250.  Surety,  National  Surety 
Co.  Limit.  70  days.  Forfeit.  $5.  Plans 
and  specifications  filed. 

(1570)  N  SUTTER  102-6  B  Fillmore  E 
27-6xN  137-6.  Carpenter.  roofing, 
tinning,  plaster,  marble  and  mosaic 
work  tor  alterations  and  additions 
to  building. 

Owner Edw.    F.    Henzel.    274    10th 

Ave..  San  Francisco. 
Architect  . .  .None. 


Cojilraclor.  .A.   W.   Spelt,   539   Hay,   S,  F. 

Filed    .May   5.   '14.      Dated   Apr.   20,   '14. 

Frame    up     $487.50 

Brown   coated    487.50 

Completed    and    accepted 487.50 

Usual    35    days 487.50 

TOTAL   COST,    $1950.00 

Bond.    $975.      Surety,    Aetna    Accident    & 

Liability  Co.      Limit.  60  days  after  Apr. 

21.      Forfeit,    none.      Plans    and    specih- 

rations   filed. 


(1.-.71J  S  McALLL^TER  137-6  W  Brod- 
erkk  W  25xS  137-6.  All  work  for 
two-story  &  basement  frame  apart- 
ments. 

Owner Rosa       Frey       and       Millie 

Lindauer,     1733     McAllister, 
San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Gustav    Peterson.    351     12tli 
Ave.,    San    Francisco. 

Filed  -May  5.  '14.     Dated  May   1.  '14. 

Frame    up    $1700 

Plaster    finished    1700 

Completed   and   accepted 1700 

Usual     35     days 1700 

TOTAL  COST,  $6800 

Coiid,    none.      Limit.    100   days.      Forfeit. 

55.     Plans  and  specifications   filed. 

NOTE: — Plans  by^C.  B.  Lindaur.  Non- 
certified.  1727  Grove. 


(15721      EXPOSITION        SITE.  Piled 

roadway    and    sheet    piling    bulkhead 
for    Fulton    Basin    Gardens. 
Owner I'.inama-Pacific         Interna- 
tional   Exposition   Co.,    Ser- 
vice   Bldg.,    S.    F. 
.\icliltect  ...None. 
Contractor.. Hyde    Harjes    &    Co.,    Inc.. 

110  Market,  S.  F. 
Filed   May   5,  '14.     Dated   Apr.   30,   '14, 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $6210 
Bond,  $4000.  Surety.  Massachusetts 
Bonding  Insurance  Co.  Limit.  70  days 
Forfeit.  $15.  Plans  and  speciflcations 
filed. 


(1573)  S  WASHINGTON,  bet.  Powell 
and  Stockton.  Structural  steel  and 
iron  and  ornamental  iron  and  steel 
for  Oriental   School   building. 

Owner City  and  County  of  S.  F.  by 

Elmer    Carlson,     209     Pros- 
pect Ave.,  San  Francisco. 
Architect  ...John   Galen    Howard,   F.   H. 
Meyer    and    John    Reid    Jr., 
604    Mission,   S.    F. 
Contractor.  .'Golden    Gate    Iron    Works, 

107    11th,   San    Francisco. 
Filed    May    5,    '14.      Dated    May    4,    'H. 
75%   as    work    progresses    as    con- 
tractor   receives    payments    from 

Municipal    corporation    

Usual    35    days 25% 

TOTAL  COST,  $15,205 
Bond,  $7602.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  100 
days.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 


(1574)  NOS.  213-215  PERRY,  bet.  ith 
and  5th,  25x80.  Alterations  and  addi- 
tions  to   two-story   fi-ame   building. 

Owner Marie       Y.       Y.       Hinrlchs, 

Premises. 

Architect  . .  .None. 

Contractor.  .Harvey    W.    McCracken.    64 
Glover.  San  Francisco. 

Filed  May  5.  '14.     Dated  May   5.  '14. 
Brown   coated  and   rough   plumb- 


Completed   and   accepted 

Usual    35    days 

TOTAL   COST.    $1860 


Bond,  »90il.  Surety.  United  States  Fi- 
delity &  Guaranty  Co.  Limit.  90  days. 
Forfeit,  none.  Plans  and  sperifications 
tiled. 

(1575)      E   KONDEL  PLACE   S.Sl    .S  16th. 
Steel    frame    tank    tower. 

Owner Home     laundry     Co..     HoflE 

Ave  near  ITtli.  S.  F. 
Arcliitect  . .  .None. 

Contractor.  .Sclirader   Iron    Works.    1247 
Harrison,    San    Francisco. 

COST.   $2000 


n.-.76)  ./  HARPER  290  S  SOtli.  One 
and  one-lialf-stnry  and  basement 
frame  dwelling. 

Onier T.     Webb.       222       Raymond 

Ave..    San    Francisco. 
Architect  ...None. 

Contractor.  .T.   H.   Parry.  222   Raymond 
Ave..   San   Francisco 

COST.   $1900 


c  13771      SE     TWENTr-NINTH     20.i     ^ 
Noe.      One      and    one-lialf-.story      and 
basement    frame   dwelling. 

Owner Adrian    Peterson.    432    27th. 

San  Francisco. 

Architect  . .  .None. 

Hay's   work.  CO.ST.   $1900 

(1578)  SE  LOMBARD  &   MONTGOMERY 

Erect  concrete  retaining  wall. 
Owner Merchants'      Ice      &       Cold 

Storage   Co.,  Premises. 
Architect  ...Edw.  Kollofrath,         560 

Belvedere,    San    Francisco. 
Day's    work.  COST,    $1850 


11579)  W  HARPER  310  S  30th.  One 
and  one-half-stoiy  and  basement 
frame  dwelling. 

^vner T.    Webb.      222      Raymon<i 

Ave..   San   Francisco. 
Arcbilecl  .  ..None. 

Contractor.. T.   H.   Parry.   222   Raymond 
Ave..  San  Francisco. 

COST.  $1900 


<l.i80)      X      SUSSEX      50    E      Diamond, 

Alter  and  add  to  dwelling. 
Owner Chas.  G.  Stahlberg,  82  Sus- 
sex. San  Francisco. 
Architect  . .  .None. 

Contl-actor..Wm.     H.     Kountz    Jr..     164 
Sussex,  San  Francisco. 

COST.    $114'2 


11581)     J. -,10    GALVEZ.       Remove    and 
add    to    cold    storage    plant. 

Owner South    S.    F.      Packing      & 

Provision    Co..    Premises. 
Architect  .  .  .None. 
Day's  work.  COST,  $2000 


(1582)      NO.   1461   PAGE.     Alter  and   re 
pajr  dwelling. 

Owner .Tohn  G.   Rapp,   Premises. 

Architect  . .  .None. 

Contractor.. W.   T.   Lorenzen.   430   Stein 
er.  San  Francisco. 

COST.    $145 


I15S31  w  BRYANT  100  N  23rd  N  30x 
W  100.  All  work  for  two-storv  frame 
flats. 

Owner Susan   C.   &  Jno.   A.   Mugan. 

174S   Bryant.   San   Francisco 

Architect  .  .  .None. 

Contractor.. Segurson    Bros..    308   Guer- 
rero.   San    Francisco- 

Filcd   May   B.   '14.      Dated   Apr.   30.   '14. 

Frame    up     $1037.50 

Brown    coated     1027.50 

Finished     1037.50 


BUILDING  AND  INDl'STHIAL  NKWS 

Usual    35    days 1037.50 

TOT.4L  COST,  $4150.00 
Bond,  $2075.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90 
days.  Forfeit,  $5.  Plans  and  specili- 
cations  Bled. 


I15S4)  W  FILLMOKE  70-3^2  S  Jack- 
son S  33-4 ?ixW  105  W  A  350.  Altera- 
tions and  additions  to  make  two- 
story  frame  building  (store  and  flat^. 

Owner J.    Hailer,      2419      Fillmore, 

San    Francisco. 

Architect  . .  .None. 

Contractor.  .Herman    H.     Bergfeld,     496 
Utah,   San   Francisco. 

Filed  May  6,  '14.     Dated  May  4.  '14. 

Frame    up    $65u 

Brown    coated     650 

Completed   and   accepted 650 

3»    dayH    after 650 

TOTAL    COST,    $260ii 

Bond.    none.     Limit,    70   days.      Forfeit. 

none.     Plans  and   specifications   filed. 

(15S5)   NE   MCALLISTER   &   WEBSTER 
137-6x85.      Plumbing,    darining,      etc., 
for     alterations     and     additions     two- 
story   lodging   liouse. 
Owner .Metha     Goetjen,     906     Web- 
ster, San  Francisco. 
Arcihtect  ..  .Falch      &      Knoll,      Hearst 

BIdg.,  San   Francisco. 
Contractor.  .Frank    J.    Klimm,    221    Oak. 

San   Francisco. 
Piled    May    6,   '14.      Dated   Apr.    28,   '14. 

Roughed    in     $600 

Completed    and    accepted 410 

Usual    35    days 337 

TOTAL  COST,  $1347 
Bond,  none.  Limit.  30  days  from  filing 
Forfeit.  $5.  Plans  and  specifications 
filed. 

11586)  W  HYDE  20  N  Green  N  20x\r 
60.  All  work  for  two-story  and  base- 
ment frame  building  (2  flats  and 
store.) 

Owner H.   C.    Miller. 

Architect  ..  .Frederick       D.    Boese.       4'5 

Kearny,    San    Francisco. 
Contractor.  .Henry    Conrad,    2854    Pine, 

San   Francisco. 

Filed  May   6.  '14.     Dated  Apr.    4.  '14. 

Frame    up    and    rough    plumbing 

in     $1331.25 

Brown   coated    1331.25 

Completed    and    accepted 1331.25 

Usual    35    days 1331.25 

TOTAL  COST.  $5325.00 
Bond.  $2662.50.  Sureties.  P.  Parento  and 
Louis  Creyer.  Limit.  100  days.  For- 
feit.  $3.      Plans  and  speciflcation.s   filed. 


(1587)  S  NAPLES  247-5  SE  Bruns- 
wick. One-story  and  basement  frame 
dwelling. 

Owner M.  Nelson.  317  Leaven- 
worth. San  Francisco. 

.Architect  ..  .0.    B.    Evans.    2367    Mission. 

Day's    work.  CO.ST.    $1500 

(1S8S)      S   SUTTER    206    W    Jones.      Add 


NE   CUVIER   AND   ST.    \rARYS. 
story    frame    dwelling. 

Chas.       W.       .Schmidt.       90il 

Brannan.  San  Franclso. 


VVeJuesday.       May       13.       1914. 

Arcliitect  ..  .Rhodes      &     Marisch,      3372 

16tb.  San  Francisco. 
Day's    work.  COST.    $400 

(1590)  NO.  113  SCOTT.  Enlarge  and 
add  two  rooms. 

Owner Mrs.    McDermolt.    Premises 

-Architect  . .  .None. 

Contractor..  A.     Warneke.     879     Haight. 

COST.    $500 

(1591)  NW  FILLMORE  AND  GREEN- 
wlch.     Repair  and  alter  saloon. 

Owner j.  j.  Sweeney.  Premises. 

Architect  ...None. 

Contractor.. H.    Schulte      &       Son,      630 

Precita  Ave..  San  Francisco 

COST,   $500 

(1592)  NO.  108  TUCKER.  Move  and 
raise   dwelling. 

Owner J.  C.  Jacobsen.  Premises. 

Architect  . .  .None. 

Day's   work.  COST.    $400 

11593)  SE  MASONIC  AND  TURK. 
One-story  and   basement  frame  dwlg. 

Owner Mrs.      .Mattie      Edner,      2297 

Turk.    San    Francisco. 
Architect  ..  .None. 
Day's  work.  COST.  $500 

(1594)  ON  TERRACE  rear  of  CllfT 
House.      One-story    frame    store. 

Owner Gust    Stavrou.    Cliff    House. 

Architect  . .  .None. 

Contractor.. W.  F.  Mullin.  556  Jones, 
San   Francisco. 

COST,   $4  50 

'i593)  NO.  3114  FILLMORL  Install 
baki.    oven. 

Owner Mrs.    P.   Stalder  et   al,    1440 

Polk.   San   Francisco. 
.■\rchitect  . .  .None. 

Contractor.  J.  P.  Glaser  &  Co.,  2070 
Union.  San  Francisco. 

COST,   $4  73 

(1596)  NO.  531  FORTT-FIRS-r  AVE. 
Raise  cottage,  add  one  story  and 
minor   repairs. 

Owner R.   Maltbouse,    Premises. 

Architect..  .J.  W.Walker.  1183  Oak, 
San   Francisco. 

Day's    work.  COST.    $900 

I  1597)  NO.  1266  WASHINGTON.  Gen- 
eral alterations  and  repairs  to  resi- 
dence. 

Owner Mrs.   H.  B.  Bnggs.  Premises 

Architect  . .  .None. 

Day's   work.  COST.   $600 

(1698)  NO.  1212  PELL.  Concrete 
bulkhead,  and  alter  for  garage. 

Owner S.    A.  McDonnell,   Premises. 

Architect  ...Fred  B.  Wood.  2211  Stelner 

San  Francsico. 
Contractor.  .Brutcher      &      Serna,      110 
Jessie,  San  Francisco. 

COST,    tfOTI 

(1599)  E  ARKANSAS  i50  S  20th. 
One-story  and  basement  frame  dwig. 

Owner Wm.  McGregor.  317  Mis- 
souri. San  Francisco. 

-Arcliitect  ..  .Philip  Overman.  Shreve 
Bldg..  San  Francisco. 

Day's   work.  COST.   $1500 

(1600)  NO.  1373  CLAY.  Erect  pergola 
on  roof. 

Owner O.    P.    Stidger.    Montgomery 

Block.    San     Francisco. 

Architect  ...A.  R.  Denke,  Humboldt 
Bank  Bldg.,  S.  F. 

Day's  work.  COST,  $1600 


Wi'.lii.  H.l.n.      ,M,iv      i:;.      1:111. 

(16111)  S  TWKNTY-SIXTII  :;iil  W  Uki- 
niond.  one  and  one-lKilf-st..i  y  ami 
biisenient  frame  dwelling. 

Ownei- Joe      Pedler.       .'i21     I'Hpper. 

Architect  .  .  .None. 

Day's    work.  fciST.    ?iTnii 

(1602)  E      HALLAM      2.")i)    S      Folsom. 

flats. 

Owner Guiseppe       Regglardo.       14 

Decatnr.    San    Francisco. 
Architect  ..  .Xone. 
Day's    work.  COST.    $ISOO 

(1603)  NB  ELEVENTH  AVE  &  GEARY 
E  32-6xN  100.  Painting,  graining, 
staining,  papering,  etc.,  for  two-story 
and  basement  frame  residence  and  a 
three-story  and  basement  frame  bldg. 

Owner Bertha    WItte,    238    Coiling- 

wood.  San  Francisco. 
Arcliitect  ...E.   A.   Neumarkel.   918   Mar- 
ket, San  Francisco. 
Contractor.. Otto  List,  67  Crocker  Bldg.. 

San  Francisco. 

Filed  May   7.  '14.     Dated  Apr.  23.  '14. 

Inside  ready  for  varnisli  and  oiit- 

M.lp  has  2  coats $300 

'  .'iiipleted   and   accepted 2Sf; 

lual   35   days 19.i 

TOTAL  COST,  $780 
Bond,  $390.  Surety,  Massachusetts 
iBonding  &  Insurance  Co.  Limit.  20  days 
after  Inside  finish  on.  Forfeit.  $5.  Plans 
iin.I    specifications    filed. 

(h.")l      EXPOSITION    SITE.        Plaster- 
ing  work  for  Yellowstone  Park  Con- 
Owner Union    Pacific    System    Yel- 
lowstone   Park    Concession 
by   J.    R.    Katherns,    Hearst 
Bldg.,  San  Francisco. 
Architect  ...E.  J.  Austin. 
Engineer  .  .  .C.  H.  Snyder. 
Contractor.  .The    Decorative    Construc- 
tion Co.,  330  Hayes,  S.  F. 
File.l  May  7,  '14.     Dated  Apr.  20,  '14. 

I  in   10th  of  each  month 75% 

Isual   35  days 25^ 

TOTAL  COST,  $17,540 
Hnnil.  $9770.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  Oct  9,  1914.  For- 
feil,  $20.    Specifications  only  filed. 

11'.":,  1      CEMENT  FLOORS  ON  ABOVE. 
<■  i!itiactor..H.     A.  Chalmers,  Inc..     180 

Iilc-,1   May  7,  '14.     Dated  Apr.   24,  '14. 

I'ayments    same   as    above 

TOTAL  COST,  $4400 
llMMd,  $2200.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  Oct.  9,  1914.  For- 
feit. $5.     Specifications  only  filed. 

"'      W    PRESIDIO    AVE    127-8%     S 
kson  —  120  S  37-8%   E   40-4  N  5  B 
•   N  32-S%   W  A  803.     All  work  for 
..;o-story    and    basement    frame    resi- 
dence. 

Owner Henry   R.   Jacob. 

:     Architect  ..  .Havens       &       Toepke,       4B 

Kearny,  San  Francisco. 
„■    Contractor.. H.   W.      Arnold,   227      Chat- 
(  tanooga,    San    Francisco. 

f    Filed    May    7,    '14.      Dated   May    1,    '14. 

Frame  up  and  sheathed $2100 

I        1st    coat   plaster    on    and    outside 

partially    finished    2100 

Plastering  completed,  sashes  hung 

.itul     outside     finished 2100 

.standing    finish     on 2100 

'■iimpleted     and     accepted 208S 

I'sual     35     days 3496 

TOTAL    COST,    $13,984 


lil'ILDINO    .\NI)    INDl'STKIAI,    NiOWS 

llond,  $71100.  Sureties,  J.  .).  .Morlatli 
and  1-.  H.  Berth.  Limit,  Oct.  I.  1914. 
Forfeit,  $10.  Plans  and  specifiiratioiis 
filed. 

(1607)  S  FILBERT  87-6  E  Fillmore  E 
aOxS  137-6.  Excavating.  grading, 
cement  work,  steel,  iron  and  brick 
work,  sheet  metal  and  roofing,  car- 
pentry, plastering,  flooring,  stairs, 
window  and  door  frames,  sash,  doors, 
mill  work,  interior  finish,  glass  and 
glazing,  painting.  plumbing.  and 
electric  work  tor  one-story  public 
garage. 

Owner J.    Sheldon    Potter,    Phelan 

Bldg.,    San    Francisco. 
Architect.  ..Houghton     Sawyer.     Slireve 

Bldg.,    San    Francisco. 
Contractor.  ,Foster-Vogt      Co.,      Sharon 

Bldg.,    San    Francisco. 
Piled   May   7.   '14.      Dated   May    1,   '14. 

On    1st   of  each   month 75% 

Usual     35    days 25% 

TOTAL  COST,  $10,984 
Bond,  $5500.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  Aug. 
1,  1914.  Forfeit,  $10.  Plans  and  speci- 
fications filed. 

(IfiOS)  \\  SANCHEZ  86  S  25lh  S  2Sx 
W  76-9.  All  work  for  two-story 
frame   building    (4    flats). 

Owner Timothy   J.   and    Bridget    J. 

Carmody.    1071    Noe,    S.    F. 

-Architect  ..  .Ruegg    Bros. 

Contractor.  .Joseph   B.   and   Leo   Ruegg. 
719    Pacific   Bldg..   .S.    F. 

Filed  May  7.  '14.     Dated  Apr.  — ,  '14. 

Frame    up    and  root   on $1275 

Brown    coated    127ff 

Completed   and   accepted 1275 

Usual    35    days 1275 

TOTAL  COST.   $5100 

Bond,    none.      Limit.    90    days.      Forfeit, 

none.      Plans   and   specifications   filed. 
NOTE:^Location       In       specifications 

read  W  Noe   75   N  26th   28x77-9. 

(1609)  N  MARKET  49-9%  E  Page  E 
27-1%  —  N  122-0%  W  22  S  127-10%. 
Brick  and  concrete  work  for  altera- 
tions and  additions  to  one-story 
brick  and  concrete  building. 

Owner A.      S.       Macdonald.        Mills 

Bldg.,    San    Francisco. 
Architect  ..  .A.    W.    Pattiani.    606    Mer- 
chants'   Nat'I.    Bank    Bldg.. 
San  Francisco. 
Contractor.. Chas.    B.    Hadley.    185    Ste- 
venson.   San    Francisco. 
Filed   May   7.   '14.     Dated   May   2,   '14. 
Walls    below    3rd    story    ready    to 

receive    Joists     $1400 

Completed    and   accepted 1490 

Usual    33    days 970 

TOTAL  COST.  $3860 
Bond.  $1930.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  25  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(1610)  CAHPENTRY.  MILL.  DOOR 
sash,   etc.,   on  above. 

Contractor.. Harold    Braunton.    185   .'!te. 
venson,    San    Francisco. 

Filed    May    7,    '14.      Dated    May    2,    '14. 
2nd     story     window     frames     and 

floor  joists  for   3rd  story  set $400 

3rd   story  frames  set,  roof  ready 

for    rooter     600 

Completed    and    accepted 526 

Usual    35    days 510 

TOTAL    COST,     $2036 

Bond,  $1018.     Surety,  Aetna  Accident  & 

Liability  '-^j.     Limit,   30   days.     Forfeit. 

none.      Pians    and    specifications    '^'ed. 


iliiUi  S\V  UENNl.VGTu.N  &  .NEW.MAN. 
All  work  except  grading  tor  twu- 
story   frame  store  and  flats. 

Owner Michael  Fogarty. 

Arcliitect  . .  .None. 

Contractor.  .Eliaa    J.    Wade    and    Peder 

Carlsen,  71  Pierce,  S.  F. 
File, I  .May  S,  '14.     Dated  May  0,  '14. 
Frame  up  and  roof  sheathing  on. $850 

Brown  coated  and  enclosed 860 

Completed   and   accepted 8-50 

Usual    35    days 850 

TOTAL  COST,  $3400 
Hond.  $17011.  .Surety,  Maryland  Casualty 
Co.  Limit.  75  days  after  May  11.  For- 
feit. $5.     Plans  and  specifications   filed. 

1I1I121  .VE  FULTON  AND  PARKER 
Ave  E  173.\W  273.  Marble  and  tile 
Honrs   for  church  ibuilding. 

Owner The    President    &    Board    of 

Trustees      of    St.      Ignatius 
College. 
Arcliitect  ...Chas.    J.    I.    Devlin.    Pacific 

Bldg.,  San  Francisco. 
Contractor.  .Joseph   Musto   Sons-Keenan 

Co.,  565  .North   Point,   S.  F. 
Filed   May  8.  '14.     Dated  May  1.  '14. 

Completed $2000 

Usual    35    days 723 

TOTAL  COST,  $2723 
Bond.  $1400.  Sureties,  Marie  A.  Musto 
and  A.  E.  SbarlJora.  Limit,  June  22. 
Forfeit.  $25.  Plans  and  specifications 
filad. 

(1631)  E  POPE  200  S  Morse.  One- 
story  and  basement  frame  dwelling. 

Owner G.    Boese.    133    Pope.   S.    F. 

Architect.  .  .None. 

Day's    work.  COST,    $400 

(1614)  NO.    21   SCOTT.   Alter  tor   garage 

Owner Dr.  A.  Rosenthal,  Premises 

Architect  . .  .None. 

Contractor.  .Chas.    F.    Muller,    84    28th, 
San    Francisco. 

COST,   $400 

(1615)  EIGHTH  AiND  HOOPER.  Move 
and    underpin    building. 

(Twner '.Altchison,   Topeka    &   Santa 

Fe    Rail       Road,     3rd       and 
Channel,   San   Francisco. 

Engineer  .  ..R.    S.       Haynes,      3rd      and 
Channel,   iSan    Francisco. 

Contractor.  .D.    J.    &    T.    Sullivan,    1942 
Folsom,   San  Francisco. 

COST,    $425 

(Inlii)  N(j.  140  NEW  MONTGOMERY. 
Iii.slallatlon  of  brick   wall. 

Owner The    Pacific    T.    &    T.    Co.. 

Shreve  Bldg,,  S.   F. 
Architect  ...Chief  Eng.  iPaciflc  T.  &  T. 

Co.,  Shreve  IBldg.,  S.  F. 
eontnKtor..John      Gatley,      3042    Cali- 
fornia, San  Francisco. 

OOST,  $3000 

116171  .<0.  201  HOFFMAN  AVE.  Alter 
store  into  5-room  flat. 

Owner 'Fritz   Windt,   Premises. 

Architect  ..  .None. 

Contractor.  .A.      Schofleld.      4277      22nd, 

OOST,    $500 

(1618)  NO.  149  TEHAMA  (rear).  One 
story   frame   wash    room. 

Owner ".'MIna      E.      Lewelling,      809 

Crocker  Bldg.,  S.  F. 
Architect  . .  .None. 

Contractor.  .L,  A.  Kern, '3646   17th,   S.  F. 
COST,    $400 
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IICIS)  NO.  10-12  CAPITUL.  Halsb 
dwelling,  add  two  rooms  and  con- 
crete foundation. 

Owner P.  L.   Clark,   Premises. 

Architect  . .  -None. 

Contractor.  .Clras.    Sovles,    1030    Brigh- 
ton Ave..  San  Francisco. 

COST,   J400 

11620)  W  SAN  BRUNO  150  S  Olmstead 
One-story   frame   store. 

Owner John   Pawlowski.    3166   San 

■Bruno   Ave..   San    Francisco. 
Architect  . .  .None. 
Day's    work.  CX>ST,    |45i) 
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523-533     G01,DEN    GATE 
noor  and  remodel. 
Hooker.    1st   and   Market 
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Contractor.  .Barrett  &  Hilp,  422  Sharon 
Bldg.,  San  FrancLsco. 

COST.   J900 

11631)  E  TWENTY-SECOND  .WE  325 
S  Lake.  Two-story  and  basement 
frame  dwelling. 

Owner James  Welsh,  214  20th  Ave 

San  Francisco. 

Architect  . .  .None. 

Day's    work.  COST.    S4000 

(1632)  NW  ARLINGTON  54S  SW 
Roanoke  SW  30xNW  75.  All  woik  for 
one  and  one-half-story  and  basement 
frame  residence. 


.\l.i\ 


Contractor.. -Van    Sant -Houghton      Co., 

503  'Market.  San   Francisco. 

COST.    $750 

I1G22I  N  RIVOLI  100  E  Stanyan.  Two 
story   and    hasement    frame   (2)    flats. 

Owner Emil      Nelson,    6S0      Jersey, 

San  Francisco. 
Architect  . .  .N«ne. 
nay's   work.  COST.  13800 

iib23)      N'B    WALLcK    AND   ASHBURY. 

One-storj-    frame    garage. 
Owner H.   J.'  Grauerholz,   45    Kear- 
ny.  San    Francisco, 
architect  ..  .F.    D.     Boese.    45      Kearny. 

San    Francisco. 
Day's    work.  OO.ST.    {400 

11624)  W  M.4DRID  loO  N  Peru.  One- 
story   and    basement    dwelling. 

Owner Jos.   Cuneo.   7   Peru,  S.   F. 

Architect  . .  .None. 

Day's    work.  COST.    »1SOO 

(1625)  W  FORTY-THIRD  AVE  125  S 
Lincoln  Way.  One-story  and  base- 
ment frame  dwelling. 

Owner C.   H.  Dallman.      124S     47th 

Ave.,  San  Francisco. 

Architect  ...None. 

Contractor.. M.  .\I.  Finlayson,  110  Jessie 
San    Francisco. 

COST,    tlOiiu 

(1626)  NO.  374  TWENTY-SIXTH  AVE 
Add  two  rooms. 

Owner Edward    P.    Fewer,   Prem. 

Architect  -  .  .None. 

Day's  work.  COST,  $400 

(162.T)  W  GRANT  AVE  137  N  Union. 
One-story  and  basement  frame  stores 

Owner E.   Hirsh,   lie   Front.   S.   F. 

AiK'hitect  . .  .None. 

Day's    work.  COST.    $1550 

Alter 


(1628)      NO.     785     BBOADWAl". 
front  and  make  changes  on  s; 

Owner Lucea   Bros..    Preml 

Architect  . .  .None. 

Contractor.. Ponsero  Bros..   Starl 


COST.    $4  00 

(1629)      W   .MOSCOW   92-6  N  Italy.   One- 
story    and    basement    frame    dwlg. 

Owner August  Doerr,   758   .Moscow, 

San  Francisco. 
Architect  . .  .None. 
Day's  work.  CO.ST,   $1500 


Ov 


.Ro 


Consta 


Cli' 


ery,   San   Francisco. 
Architect  . .  .None. 
Contractor.. Thomas       McCormick.       25 

Gladys.  San  Francisco. 
Filed    May    9,    '14.      Dated    May    6.    M4. 

Frame   up    $525 

Brown    coated    525 

Completed   and   accepted 525 

Usual    35   days 52J 

TOTAL  COST,  $2100 
Bond.  $1100.  Sureties,  H.  S.  Thomson 
and  W.  A.  Dunne.  Limit.  60  days  from 
recording.  Forfeit,  none.  Plans  ami 
specifications  filed. 

(1633)  N  CALIFORNIA  297-3  W  Cherry 
W  27-2?4xN  132-0%.  All  work  for 
two-story   frame   flats. 

Owner Andreas    &    Aguste    Stein- 

metz.  637  Ash,  S.  F. 
Arcfliitect  . .  .None. 

Contractor.. R.    W.    Moller.    185    Steven- 
Filed    May    9,    '14.      Dated    May    4,    '14. 
Roof    on    and    pluipblng    roughed 

in     $3170 

Completed    and    accepted 3169 

Usual    35    days 2113 

TOTAL  COST.  $8452 
F.ond.  none.  Limit,  100  days  after  May 
5  Forfeit,  $5.  Plafis  and  speciflca- 
'ions  filed. 

(16S4)  SE  HARKNESS  60  NE  Goet- 
tingen  NE  SOxSE  100.  All  work  for 
one-story  and  basement  frame  build- 


ing. 


Owner Ludwig    Haltmeyer. 

Architect  .  .  .None. 

Contractor.  .M.    BIberger,    745    5th    Ave. 

San   Francisco. 
F.ied   May   9.   '14.      Dated    May   7,   '14. 

Ready    for     roofing $423 

Plastering     done     425 

Completed   and   accepted 425 

Usual    35    days 425 

TOTAL  COST.  $1700 
Bond.  none.  Limit,  Aug.  1,  '14.  For- 
feit,  none.  Plans  and  specifications  filed 


(.1030)      NO.   2S7   VALLEJO.      Repa 


(1635)  W  SIXTH  125  S  Howard  S  25.V 
W  153.  Piling  for  proposed  three- 
story  and  hasement  frame  rooming 
house. 

Owner H.    and    I.    Wolf,    Geary    & 

Fillmore,   San    Francisco. 
.Architect  ..  .Philip    Schwerdt    Co..    Phe- 

lan    Bldg..   S.   F. 
Contractor.  .Butler      &      McGowan.    ISO 

Jessie,    San    Francisco. 
Filed    May    9.    '14.      Dated    May    S.    '14. 

Completed    and    accepted $900 

Usual     35     days jnii 

TOTAL  COST.  $1200 
■Bond.  $1200.  Sureties.  Thos.  Butler  & 
D.  ,L  Sullivan.  Limit.  36  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


(Ilj36)      EXICAVATION,         CONCRETE, 

carpentry,      plastering,    fire      escapes, 

glazing,    galvanized    iron,    plumbing. 

painting,  electric  work,  etc.,  on  above 

Contractor.  ..Heckenrot'h     &    Schell,     1  lo 

Jessie,  San    Francisco. 
Filed  May   9,   '14.      Dated   May    8,     14. 

3.rd    floor    celling    joists    laid $1800 

Enclosed,  rough  plastered  and 
electric  work  roughed  in  and 
brown     coat      on     interior      com-        ^ 

pitted     263!« 

Glazing    done,    sash    hung,    white         I 
coated    and      standing    finish      on        1 

upper    floors     197u 

Completed    and     accepted 270M 

Usual     35     days 305ol 

TOTAL  COST,  $12,160 
Bond.  $6080.  Surety.  Chicago  Bonding 
&  Surety  Co.  Limit.  120  days  from 
completion     of     pile     driving.       For 
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hblease:  op  building  contract.) 

Apr  27.  1914— S  GREENWICH  192-6 
E  Fillmore  E  27-6xS  120.  Fortuna- 
to    and    Francesco    .Scatena    with    A 

De    Benedetti    &    G    Cuneo 

• 

NOTICE      OF      NON-RESPONSIBIMTY.' 

Apr.  27,  1914— W  SAN  BRUNO  -WE 
41  N  Army  N  to  Andrew  (Army 
North)  W  to  Army  SE  138-4  NW- 
parallel  with  San  Bruno  Ave  22  E 
to  beg.  Morris  Windt  as  to  im- 
prove  ments   on   leased  property... 

INCORPOR.\TIONS. 

Robbins      Photoplay      Co.  Capital  , 

Stock.    $10,000;    subscribed,    $3;    shar 
$1    each.      Directors — J.   J.    Robbins. 
O'Brien,    J.   Farry,    1    share   each.  Pla 
of   business,   San   Francisco. 

Wilbur-Ukiah  Park  Co.  Capital 
Stock,  $25,000:  subscribed,  $20;  shares, 
$1  each.  Directors — E.  M.  Wilbur.  10 
shares;  W.|  C.  Beatie  and  E.  J.  Wil- 
bur, 5  shares  each.  Place  of  business. 
San    Francisco. 

* 

COMPLETION  NOTICES. 


San   Francisco. 


.May  1.  1914 — E  TWENTIETH  AVE 
326  S  Judah  25x120.  Mary  Jane 
Sullivan  to  J  T  Johnston.  John  E 
Branagh    and    Thos    A    Cuthbertsnn 

April    30.    1914 

May  :.   1914— W  TWENTY-SIXTH  AV 
32-6   S   Anza  S   27-6xW   90.     Myrtie 
P  Dunn  to  Ernest  E  Dunn. Apr  29,  'U 
.May    1,    1914— E  TWENTY-SIXTH   AV 
100  N  Irving  25x120,     Mary  Curryer 
Smith   to  Ralph   J  Button. May   1.   1914 
May    1.    1914— N   NEY   50   W   Congdon 
W    25XN85    ptn   Lots    13   and    14    Blk 
7    College    Hd    Ass'n.      Victor    Bjors 
to  whom  it  may  concern. Apr  27.  191.I 
.May    1.    1914— N    NEY    75    W   Congdon 
W  25xN  S5  Ptn  Lots  13  and   14  Blk 
7    College    Hd    Ass'n.      Victor    Bjors 
to  whom  it  may  concern.. Apr  10,  '14 
May    1,    1914— W   FOURTH   &   JESSIHI 
NW    75xSW   75.      .Mary   L   Pheian    to 
General    Elec    Constr    Co.    April    28: 
Forderer   Cornice    Works.    April    24; 
American    .Marble      &    Mosaic      Co., 
April   24:  F  W  Snook  Co.. Apr.  28,  'H 
May    1.     1914— W    TWENTIETH     AVE 
125     S    California     25x120.       Wm     P 
Nolan   to   whom   it  may  concern... 

May    1,    1914 

May    1,    1914— BOSWORTH    NO.    1217. 
Oscar   Swanson      to   whom   It     may 


Wednesday.       May       13,       19H. 

concern May     1.     lyl4 

May     1.     1914— S    CALIFORNIA     137-6 

Roberts  to  Fred  W  Snook  &  Co 

E    Broderick    E    27-6xS    137-6.    W    F 

April    30,    1914 

.May  -i.  1914 — S  TURK  112-6  VV 
Larkln  W  25xS  137-6.  Adolpli 
Schwarti!  to  C  D  Rankin. May  2,  1914 
May  2.  1914— N  ELLIS  97-6  W  Mason 
\V  40xN  60.  Charles  C  Judson  Co 
to  Fisher  &  Wolfe  Co.. Apr.  27,  1914 
May  4,  19K— SW  LARKIN  &  OFAR- 
rell    W    SoxS   50.      G   G    Burnett    Est 

Co  to  H  C  Warwick May  4.  1914 

May  4.  1914— S  .'VNZA  95  E  17th  Ave 
W  23xS   100.     Nevada  W   Meyer   to 

David   Leigh   &  Neils  Sehultz 

May    2,    1914 

jlay  4.  1914 — E  UPPER  TERRACE 
'•  65   S   Clifford    32-6x80.      Karl    Tngve 

'    to  Karl  Yngve May  4,   1914 

May  4,  1911— S  MASONIC  AVE  4  0  S 
Geary.     G   Baragno  to   Paul   Maffei 

■     May    4.    r.il4 

May    4,    1914— E   MORSE   &    NEWTON 

]    NE   SOxSE   75:   ptn    Lots    1.   2.   3    Blk 

7  Syndicate  1st  Add'n  to  San   Fran- 

''   Cisco.      John    Bjorkman    to    whom    it 

-    may  concern .^pr.  27.   1914 

May  4.  1914— E  NINETEENTH  AVE 
,;  150  N  Carbrllla  N  25xE  73-6.  Wen- 
"  zel  Stiller  and  Jacob  H  Kitchen  to 
r  whom  it  may  concern ..  ..\pr.  28.  1914 
l§Jay  4.  1914— N  WASHINGTON  75  W 
:'      Davis  N  65   W   44  N  55   to  S  Oregon 

Y    David   Leigh   &   Niels  Sehultz 

f     OJ    ja.Olv    .W    EpB.\3X        001    SX<iJ    M 

(May    4.    1914— S   ANZA   95    E   18ti.    Ave 

'     or   1.      A   P   Jacobs    to   Stanqulst    & 

W  66  m  or  1  S  60  E  6  S  60  E  104   ni 

1^    Forbes April     23,     1914 

pay  5.  1914— S  PACIFIC  75  W  Hyde 
S  137-6XW  62-6.    George  E  .Marshall 

to  A  .M  Wallen Mar.   25.    1914 

ay.  5,  1914— SE  NATOM.\  200  NE 
Eleventh  NE  25xSE  75.  William 
Gordon  to  Segurson  Bros. May  2.  1914 
(Jay  5,  1914— SE  MONTGO.MERT  AND 
'  Washington.  Montgomery  Block 
Real    Estate       .Associates       to    Far- 

;  noccliia   Petri   &  Co May    1.    191/ 

[Hay  6,  1914— SE  EIGHTH  &  HARRl- 
;    son  and  Hayward.     C  F  Wagner  Cn 

to   Ratio   &   Giannini .May    4.    lull 

May  6,  1914— N  LOMBARD,  bt  Gough 
I  and  Octavia  126-6  B  Octavla  25x 
*    137-6.      Frank    P   Galli    to    Gulseppc- 

■    Polati   &  Co May   6.    1911 

May  6.  1914— SB  GREENWICH  AND 
Pierce  30x66.     A  Craviotto  to  Guis- 

eppe    Polati    May    6.    191i 

May  6,  1914— W  ELEVENTH  AVE  25 
.■;  Anza  S  25xW  100.  Alfred  T 
-Murris  to  whom  it  may  concern...  - 

April    1.    191  1 

.\Li  >    11.    ljl4 — W  ELEVENTH  AVE   50 

S  Anza  25x100.       Alfred  T  .Morris  to 

wliom    it    may    concern .  .Apr.    15.    1914 

May      6.    I9I4— NW      TONQUIN      AND 

Steiner   S   687.50    to   N    Beach    E    550 

to  E  Fillmore  S  200  W  along  a  line 

parallel    to    N  Beach   '550    W   Steiner 

—    4S7.50    N    Bay   W    150   N   along   a 

line  parallel   to  W  Steiner  487.50  W 

along  a   In   parallel   to   Beach    331.25 

to  W   Pierce  N  along  W  Pierce   200 

t.i  N   Beach   E  „;U.25  N  along  a  line 

MHllel   to  W  Tonquin   150.     Pana- 

-Paciflc  Exposition  Co  to  Michael 

nphy May    1.    19H 

M.r.  H.  1914— E  TWENTY-THIRD  AV 
i;,-,  S  Taraval  S  25xE  120.  Jerome 
I    ;inrt      Delia    HIckey    to      Parkside 

II,. me    lildg    Cn Apr.    2.1.    1911 

Mav  II.  1914— S  PACIFIC  132  E  Jones 
[■;  24xS  S  60.  W  J  Cereghino  to  V 
Konaccorso  &  A  Draga.  .May   5.    1914 


miLUlNG   AND  INDUSTRIAL  NEW'ri 

.May  6,  1911— E  TWENTY-FIRST  AVE 
250  N  Clement  N  25xE  120.  Mary 
F  Maass  to  Jas  Welsh... Apr.  28.  1914 

May  6.  1914— E  WILLARD  157-4  N 
Woodland  Ave  E  92-1%  N  25  W 
94-7%  S  io-lM.  Mary  L  or  Mary 
Louisa  Sweeney  to  Eugene  A 
Sweeney Apr.   27,    1914 

May  7.  1914— SE  FILLMORE  AND 
Jackson  B  95xS  40.  Angelo  Belli 
to   V   Pilippis May   7,    1914 

May  7,  19)4— W  FOURTH  &  JESSIE 
NW  75xSW  73.  Mary  L  Phelan  to 
John  G  Sutton  Co May   6.   1914 

May  7,  1914- B  BUCHANAN  100  S 
Filbert  N  25xE  80.  Julia  Wright 
to    W   McKenzie Completed   

May  7.  1914— N  HOWARD  275  E  4th 
E  40  N  80  W  10  N  SO  W  30  S  160. 
Bert  Schlisinger  to  Wm  Linden.. 
April    30,    1914 

May  7,  1914— E  FIFTH  AVE  250  N 
-A''  N  50xE  120.  The  Pacific  Tele- 
phone &  Telegraph  Co  to  Matthies 
&    Griffith Apr.    28.    1914 

May  7.  1914- LOTS  53  AND  56  Allen 
&  Co  Sub  Windsor  Terrace.  H  B 
and  L  D  AlJen  to  whom  it  may 
concern     May    1.    1914 

May  7.  1914— E  SEVENTEENTH  AVE 
25  N  Anza  (A)  N  25xE  90.  Joseph 
C  Kirby  to  whom  it  may  concern 
April    28,    1914 

May  8,  1914 — SW  GEARY  &  LARKIN 
W  76xS  120.  P  J  Gartland  to  Central 
Iron  Works May  6,   1914 

-May  S.  1»14 — W  FOURTH  &  JE.SSIE 
NW  7.5XSW  75.  .Mary  L  Phelan  to 
Harry  G  Graper May  8.  1914 

.Vlay  S,  1914^N  BUSH  adj  B  Mills 
Bldg  having  frontage  on  Bush  of 
6S-'9.  ogden  '.Mills  to  P  Grassi.... 
Co May   S.    1914 

May  S,  19U— .N  BUSH  adj  E  Mills 
Bldg.    having  frontage   on    Bush    of 

68-9.      Ogden    Mills    toP   Grassi 

May    8.    1911 

• 

LIENS   KIIED. 


San   Francisco. 


.Miiy  2.  1911- E  THIKTY-SEVENTH 
Ave  125  N  Irving  N  25xE  120. 
United  Lighting  Fixture  Co  vs  C 
and    -Anna    Bellanca •  ...JUO 

.May  4.  1914— NW  MARKET  473  SW 
fm  W  Church  NW  116-1  S  parallel 
with  Sanchez  20-8  SW  parallel  with 
.Market  11-3  SE  100  NE  25.  T  Rob- 
erts vs  Bridget  Dillon    $28.75 

May  4,  1914— N  GREEN  193-394  W 
Jones  W  45xN  120;  No.  1050  Green. 
Haines,  Jones  &  Cadbury  Co  vs 
Thos  W  Alton  and  The  Geo  A  Bos 
Co    $707.01 

.May  6,  1914— NW  MARKET  9-6V4  NE 
from  N  California  NE  79-9  N  131-2 
W  64-8%  S  177-9>4  Sfi.  94  Market. 
Schwartz  &  Gottlieb  vs  S  J  Pringle. 
E  C  Pringle.  —  Long  (as  Long's 
Ferry    Market)     J44 

.May  6.  1914— N  LINCOLN  WAY  57-6 
W  18th  Ave  W  25xS  100.  E  A 
Howard  &  Co  vs  L  H  Hanson  and 
Sol   Getz  &   Sons $367.05 

.May  S.  1914— S  SUTTER  100  W  Leav- 
enworth; No.  965  Sutter.  Gas  &  Elec 
AppI  Co  vs  Goldberg  Bowen  &  Co 
$347.43 


OAKLAND  AND  ALAMEDA 
COUNTY. 


KKSIDENCE  —  2  story  and  base, 
flame.  $5.0011.  Oakland.  Cal.  Archi- 
tect. George  Anderson.  6046  Lawton 
avenue.  Oakland.  The  dwelling  has 
been  designed  tor  an  eight-room 
house  with  bath  and  sleeping  porch, 
and  will  be  erected  on  Lawton  avenue 
east  of  Broadway.  Interior  will  be 
finished  in  pine  and  elm  with  hard- 
wood Hoors  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
l,e  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile.  An  automatic 
water  heater  will  be  installed.  Bath 
loom  will  have  tile  wainscot  and  com- 
position floor.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  being 
prepared  and  when  complete  work 
will  be  carried   on   by    Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  Oakland.  Cal.  Archi- 
tect, none.  Owner,  F.  H.  Dailey.  2130 
Broadway.  Oakland.  The  dwelling  has 
been  designed  for  a  seven-room  house 
with  hath,  and  will  be  erected  on 
Richmond  Bouleval-d  south  of  Moss 
avenue.  Interior  finish  will  be  of  pine, 
redwood  and  elm.  Hardwood  floors 
will  be  used  in  the  living  room  and 
dnlng  room.  There  will  be  furnace 
heat  and  open  Are  places.  .Mantels 
will  be  of  tile  or  brick.  Bafn  room 
will  have  tile  wainscot  and  composi- 
tion door.  An  automatic  water  heater 
is  specified.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  in  the  hands  of 
the  owner  wlio  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

BUNGALOW  —  1  story  and  base, 
frame.  $3,000.  Oakland.  Cal.  Archi- 
tect, Clay  N.  Burrell,  Albany  Bldg,, 
Oakland.  Owner.  E.  F.  .Muller.  The 
dwelling  has  been  designed  to  contain 
six  rooms,  bath  and  sleeping  porch, 
and  will  be  erected  In  Claremont.  In- 
terior finish  will  be  largely  of  pine 
with  some  hardwood  veneer.  Oak 
floors  will  be  used  in  the  living  room. 
iliiiiMK  room  and  reception  hall.  There 
will  be  furnace  beat  and  open  fire 
places.  .Mantels  will  he  of  tile  or 
brick.  An  automatic  water  heater 
will  he  installed.  Bath  room  will  have 
tile  wainscot  and  aomposition  floor. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  work  will  be 
(lone  by  Day  Labor.  Materials  are 
now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  Oakland.  Cal.  Archi- 
tect, none.  Owner.  Theo.  Fenn.  749 
61st  street.  Oakland.  The  dwelling 
has  been  designed  for  a  seven-room 
house  with  bath  and  sleeping  porch, 
and  will  be  erected  in  the  Foothill 
'Boulevard  Tract.  Pine,  redwood  and 
some  hardwood  veneer  will  be  used 
tor  interior  finish.  Hardwood  and  In- 
lair  floors  are  also  specified.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
lihices.  .Mantels  will  be  .of  tile.  Bath 
room  will  have  tile  wainscot  and  com- 
position floor.  An  autoinatic  water 
beater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
iiieiil  pli.sler  on  metal  lath.  Plans  are 
I'Miniilele  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
RESIDENCE  —  2  story  and  base, 
frame,    $5,000.      Berkeley.    Alameda   Co.. 
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Get  It  Kpom  Bacon 


roOttP 


Foote  Mixer  on  building  work 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried    in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  tci 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST ,  S.  F. 


Edward  R.  Bi> 


ected  with  any  other  fir 


Structural  Steel 
Contractors 

Works  at 

HA.RRISOINJ  ST., 

t>el.  8th  &.  9th 

San  Francisco 

Telephone  Market  33T 


C;il.  Architect.  Leonard  H.  Ford,  2136 
Center  street.  Berkeley.  Owner.  Caro- 
line Wolboia.  The  dwelling  will  be 
erected  in  tlie  Claremont  Tract,  and 
I.as  been  designed  to  contain  eight 
rooms,  lath  and  sleeping  porch.  In- 
terior finish  will  he  of  pine,  redwood 
:ind  hardwood.  Hardwood  iloors  will 
:  e  used  In  the  living  i-oom,  dining 
room  and  reception  liall.  Plans  pro- 
\  ide  for  furnace  heat  and  open  fire 
Ii'mes.  Mantels  will  he  of  tile  and 
iMick.  Bath  rooms  will  have  tile 
wainscot  and  composition  tloor.  An 
aulomatlc  water  healer  will  he  in- 
slMil.  Exterior  of  the  house  will  be 
ruvered  wltli  cemenl  plaster  on  metal 
liilh.  Plans  are  complete  and  figures 
■  are  now  being  taken  by  the  architect. 
IIKSIDENCE  —  2  story  and  base, 
frame,  $4.00>.  Oakland.  Cal.  Archi- 
tect, none.  Owners,  Fedt  Bros..  52S 
2oth  street.  Oakland.  The  dwelling 
will  be  erected  on  the  west  side  of 
Santa  Ray  avenue  near  Rosal  avenue, 
and  will  cfintaln  seven  rooms,  hath  and 
sleepiiiK  porch.  Intern. r  nnish  will  he 
of  pine,  icfiwood  anil  elm.  Hardwood 
floors    will    be    used    in    the      principal 


rooms.  Plans  provide  for  furnace 
I  eat  and  open  fire  places.  .Mantels  will 
be  of  tile  or  brick.  An  automatic 
water  heater  will  he  installed.  Tile 
wainscot  and  composition  floor  will 
be  used  in  the  bath  room.  E.tterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor.      Materials    are    now    being    pur- 

RESIDEXCK  —  2  story  and  base, 
frame.  Cost  not  stated.  Uerkcley, 
Alameda  Co..  Cal.  Architect.  Olln  S. 
Grove.  29U  Telegraph  avenue.  Berke- 
ley. Owner.  W.  J.  Brownlee.  The 
dwelling  will  be  erected  at  the  corner 
of  Arch  and  Virginia  streets,  and  lias 
been  designed  to  contain  seven  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  1-e  of  pine,  redwood  and  elm. 
Hardwood  floors  and  beam  ceilings  will 
be  used  in  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  flre 
places.  Mantels  will  be  of  tile  or 
hrhk.  An  automalic  water  beater  will 
le  installed.  Bath  room  will  be  fin- 
l.«lied     in     tile     and     composition     floor. 


E.\terior  of  the  house  will  be  co\cred 
with  cement  plaster  on  metal  l.itli. 
flans  are  complete  and  figures  ar.  I.e- 
ihK    taken. 

PIJLICE  ijTATlON — 1  story,  lr,,nn-, 
*."i,000.  Oakland,  Cal.  Architects  n,,  me 
not  given.  Owners,  City  of  Cililinl 
Bids  were  opened  on  Thursday  hi.-i  iij 
the  City  Council  for  constructing  :i 
branch  police  station.  TIhe  lowest  im- 
ures  were  submitted  by  W.  C  'l'  u 
nally  at  |5,450.  No  award  of  cniii.i  i 
was  made.  A  list  of  the  bids  re,,  ,i, 
will  be  found  under  the  headiir-  n 
iiaklan.l    and    Alameda    County    in     iii 

IIO'RMITORY  BUILDIN'G  —  2  -|.ii\ 
.md  base,  brick.  Cost  not  stated  nik 
land.    Cal.      Architect,      State      An  IH,, 

George       B.      MoDougall.      Sacn iit" 

Owners.  State  of  California.  ri.m 
have  been  comqileted  for  a  new  ibiimi 
tory  building  to  be  erected  at  tin  hi 
dustrial  Home  for  the  Adult  Blind  ii 
Oakland.  The  building  bas  been  n 
ranged  to  contain  dormitories  aii.l  . 
tness  hall,  kitchen  and  office.  Interiu 
will  be  finished  In  pine.     Plans  provide 

a  liot  water  system.  Exterior  will  bi 
lovered  with  rustic  and  cement  plas 
ter.  Plans  are  now  out  for  flgures  am 
liids  will  be  opened  on  June  2nd.  At 
official  proposal  appears  in  anothei 
e..lumn   of  this  issue. 

BUNGALOW  —  1  story  and  base 
frame.  $3,000.  Berkeley,  Alameda  Co. 
Cal.  Architects,  Wright  &  Rushforth 
.-.71  California  street.  S.  F.  Owner,  W 
II,  McGlil.  The  dwelling  will  be  erect- 
ed on  Babel  street  between  Russel' 
antl  Oregon  streets,  and  has  been  de- 
signed to  contain  six  rooms  and  bath. 
Interior  finish  will  be  of  pine  and  red 
wood.  Hardwood  floors  will  be  used  1: 
llie  principal  rooms.  There  will  b 
open  Are  places  and  tile  mantels.  Bath 
loom  will  a.e  finished  In  tile.  An  onto- 
n.atic  V,  ater  beater  v.  Ill  be  installed. 
l-;.\terior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  arc  now 
el  lis  taken. 


Open  Bids  For  Oakland  Police 
Station. 


iiir   BIiIm    lto<>tM\ 

e<|    ti>r 

V.    TlUfruiilly    1 

II IV       >ltl 

fcrwil  lo 

iity    \ 

— 

- 

Work.     W. 


Four    flgures    were    received    by    thi 
Cakland    City    Council    for    construi 
a  frame  police  station.     W.  C.  Thor 
presented    the    lowest    flgure    at    $5.4501 
Bids  were  referred  to  the  City  Attorne 
and  the  Department  of  Public  Safety. 
Oilklanil   I'oilec  Statiiin. 

\V.     C.     Thornally }3.4.-.0 

J.    F.    Limghery 5  050 

W.    «.    MnGlnty a.Vif 

Ben   Pearson    3.G12 


Bnildiii);  Contracts   Awarded. 
Oakland. 

No.  Owner                      Contraotop        A 

1146  Rhyne     Rhyne 

1147  Lukas     Orfans       1 

1148  Sugg     Sugg        : 

1149  Dabl     Corbett 

ll.-.O      Roberts     Roberts        I 

1151     Danish    Cb     Buhman        I 

1162     Kehoe     Kehoe 

1153     Gerry     Edstrom 


Wednesday,       May       13.       1911. 

1164  Fedt    Fedt       400U 

1159  Levin     Litton  1800 

1160  Russell     Mcintosh  400 

1161  Eanos     Hunter  600 

1163  Fenn     Fenn  3000 

1165  Rodoltt     Perona  1975 

1169  Pollard     Almciulst  1975 

1170  Neary     Neary  2600 

1171  Nunes     Nunes  1500 

1172  Boyd     Ernsberger  3800 

1174  Buschini     Silva  1075 

1175  Alta    Pied't    Anderson  673ii 

1177  Bullock    Bullock  450 

I'lTS  Same     Same  450 

1179  Washburn     Harris  700 

IISO  Tate     Michalson  430 

USl  Mattley     Hylan  500 

1182  Taylor     Taylor  ItfOO 

1183  Llndqulst     Owner  800 

1184  Clinkenbeard     Owner  2500 

1183  Ewing     Nelson  1787 

1186  Lange     Sommarstrom      40000 

1187  Sousa     Sousa        2700 

1189     Perry     Pallmer  400 

1192  Carson    Stan    Bids        4000 

1193  Doody    Theile  400 

1195  Brown    Stewart  4150 

1196  Prince    Wieben  3600 

1197  Haviland     Cederborg  355C 

1198  Pac   G   &   E  Co.  .  .Sorensen  251 

1199  Mowry     Irvine  3177 

1200  Clark     Clark  2700 

1201  Cappellina   Rutterglata  400 

1202  Woolsey     Griffin  3500 

(1146)  No.  8615  D  STREET.  Oakland. 
One-story   addition. 

tJwn«r J.    A.    Rhyn-     Pieniises. 

Arcliitect  . .  .None. 

Day's    work.  COST.    $500 

(11  17)  E  LAURE.L,  AVE  67  S  Arkansas 
Oakland.      One-story   5-room   dwig. 

Owner Lukas     Bros..     3402     Laurel 

Ave.,  Oakland. 
Arcliitect  .  .  .None. 

Contractor.  .Geo.   Ortans,   2021    Franklin 
Oakland. 

COST,    11500 

IIIJ.SI  W  COLBY  lOU  N  Clareniont, 
Oakland.     One-story  4-room  dwelling. 

Owner W.      P.  Sugg.      3S35      Colby, 

Oakland. 
.Arcliitect  .  .  .None. 
Day's  work.  COST,   |2300 

(11191  NO.  739  BROADWAY.  Oak- 
hind.      Alterations. 

iiwner .Mr.   Dalil,    Premises. 

Arcliitect  ...None. 

Contractor.  .Corbett       &       Bayliss.     lUu 
Franklin,   Oakland. 

(llr.ll)  W  BROADWAY  400  N  Collesc 
Ave,  Oakland.  One-story  ;,-room 
dwelling. 

Owner E.  J.   Roberts.   1394   .Masonic 

Ave..   Oakland. 

An  hitect  ..  .None. 

1  ay's    work.  CO.ST.    ?ISOo 

<113l)  —  TWENTY-FIFTH  AVE  100 
NE-Uth.  Oakland.     Addition. 

Owner Danish       Baptist         Church. 

Premises. 
Architect  ...None. 

Contractor.  .Peter     Buhman.     40:;7     Lin- 
coln Ave.,  Oakland, 

COST,  »liii)ll 

11132)  NO.  3137  HOLLIS,  Oakland,  Re- 
pairs   and    reshingle. 

Owner P,  Kehoe,  Premises. 

Architect  ...None. 

Day's    work.  COST,    5400 

(1153)  NO.  1226  FIFTY-SECOND  AVE. 
Oakland.     Addition. 

Owner A.  A.  Gerry,  Premises. 

Architect  ...None. 

Contractor.  .A.   Edstroni.    1210   32nd    Ave 
Oakl.ind. 

COST.    I3IIII 


BUILDING   AND   INDUSTRIAL  NB'WS 

(1154J  W  SANTA  RAY  AVE  300  S 
Rosal  Ave..  Oakland.  Two-Story  7- 
room  dwelling. 

Owner Fedt   Bros.,  528  25th,  Okd. 

Aichitect . .  .None. 

Day's    work.  COST.    $lll0ii 

(1159)  W  FOURTEENTH  AVE  100  S 
E-27th,  Oakland.  One-story  5-room 
dwelling. 

Owner Matilda  B.  Levin,  1722   Dc- 

visadero,   San   Francisco. 

Arcliitect  .  .  .None. 

Contractor.  .Roy  B.  Litton,  2326  2Gth 
Ave,.   Oakland. 

COST.  Sl.siiii 

(1160)  No.  1432  FORTY-SIXTH  AVE.. 
Oakland.     Addition. 

Owner Mrs.    C.    A.    Russell,    Prem, 

Architect  ,  ,  ,None, 

Contractor.  .Jno.  Mcintosh.  1126  4Clh 
Ave.,  Oakland. 

COST.    $1011 

(1161)  NO.  2246  FORTY-EIGHTH  AV'.. 
Oakland.      Alterations. 

Owner John    Eanos,    Premises. 

Arcliitect  . .  .None. 

Contractor, ,  J,  o.  Hunter,  1337  51sl  Ave, 
Oakland. 

COST.    $300 

•11631  S  FOOTHILL  BLVD  430  E  Cole 
Oaklanc       Two-story    6-room    dw^g. 

Owner Theo.  Fenn.   749  61st,  Okd. 

Architect  . .  .None. 

Day's    work.  COST.    $3000 

lllOSi      E    ADELINE    luO    S    22nd.    Oak- 
land.     One-story   5-room   dwelling. 
Owner Aruthr    Rodolfi,      2133    Ade- 
line,  Oakland, 
Architect  .  .  .None. 

Contractor.  .John   Perona,  674   19tli,  Oku 
COST,  $1973 

(1169)  S  FIFTIETH  140  W  Shafter 
Ave.,  Oakland.  one-story  5-room 
dwelling. 

Owner T,     Pollard,     5093     Shafter 

Ave.,    Oakland, 
Architect  ,..None. 

Contractor.  .A.  W.  Aimiiuist.  464  43rd. 
Oakland. 

COST.    $1973 

1II70)      \V  SEVENTH  AVE  50  S  E-16th, 

Oakland.      One-story    o-room    dwlg. 
Owner Wm.    F.    Neary.    1723    Tele- 
graph   Ave..   Oakland. 
Architect  .  .  .None. 
Day's   work.  COST.  $23lili 

(1171)  SE  FIFTY-FIFTH  &  DOVER. 
Oakland.     One-story    4-rooin   dwlg. 

Owner Geo.   W.   Nunes,   3616  Wesl, 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST.    $1300 

(1173)  E  RICH.VIOND  BLVD  390  S 
Moss  Ave..  Oakland.  Two-story  6- 
room  dwelling. 

Owner P.  I-I|  Dailey,  2130  Broad- 
way,  Oakland. 

Architect  .  .  .None. 

Day's    work.  COST,    $3000 

1  1175 1  LOT  158  CROCKER  HIGH- 
lands,  Oakland,  All  work  for  two- 
story  frame  dwelling, 

owner Alta   Piedmont      Land      Co.. 

Oakland     Bank     nt    Savings 
nidg..    Oakland. 
Architect  ,  ,  .  W.    H.    Ratdifl'  Jr..    1ft   Na- 
tional   B:ink    BIdg..    Bkly. 


I'oiilractor.  .C.   A.    Anderson    and    U.    tl. 

Larson,   Oakland. 
Filed   May   5,  '14.     Dated  May  2.  '14. 

Frame    up    )4 

Brown    coated    '.i 

Completed   and   accepted vi 

Usual    35   days Vi 

TOTAL  COST,  $673ii 
Bond,  $3365.  Surety,  Chicago  Bonding 
&  Surety  Co.  Limit,  125  days.  Porfe.t, 
$3.     Plans  and  speclHcations  tiled. 

111771  No.  21S1  SANTA  RITA.  Oak- 
land.    Repairs  and  alterations. 

owner L.   H.   Bullock,   2421    Bonar. 

Berkeley. 
Aichitect  ...None. 
Day's    work.  COST.    $130 

(UT.SI  NO.  2183  SANTA  RITA  AVE., 
Oakland.      Repairs   and    alterations. 

owner L.   H.   Bullock.    2421    Bonar. 

Berkeley. 
Architect  .  .  .None. 
Days  work.  COST,  $430 

111791  NO,  3902  EVERETT,  Oakland, 
Alterations. 

iiwner J,  C.   Washburn,   Premises. 

.Architect  .  .  .None. 

Contractor.  .Harris    &    Hudson,    1937    E- 
38th,  Oakland. 

COST,    $700 

I  I  ISO)      NO.    923    FRANKLIN.    Oakland. 

Alterations. 
Owner S.    P.    Tate.    1028    Washing- 
ton, Oakland. 
Architect  ...None. 

Contractor,  ,  J,    C.    Michalson,    444    Moss 
Ave..  Oakland. 

COST.    $i;o 

II  LSI  I  S  .MANGELS  AVE  340  E  35th 
Ave.,  Oakland.  One-story  4-room 
dwelling. 

Owner Frank  .Mattley.  3601   Mang- 
els Ave.,  Oakland. 

Architect  ...None. 

Contractor.  .N.  H.  Hylan.   3603   .Mangels 
Ave..   Oakland. 

COST.    $300 

111X21  NO.  350  FIFTY-NINTH.  Oak- 
land.    Three-room  addition. 

owner W.   S.   Taylor,   Premises. 

Architect  ...None. 

Contractor.  .G.    Taylor,    439    Walsworth, 
Oakland, 

COST.   $1000 

111831  NO.  430  THIRTY-FIFTH.  Oak- 
land.    Alterations. 

Iiwner J.    M.   Lindijuist.   Premises. 

Architect  . .  .None. 

Contractor.  .F.    L.    Lindquist.    430    33th, 
Oakland, 

COST,    $8011 

I  II.Sll  S  FORTX-sBCOND  90  W  Grove, 
Oakland,  une  and  one-half-slnry  6- 
rooni  dwelling. 

Owner J.  Clinkenbeard.  2109  Gruve 

Oakland. 

Architect  . .  .None. 

Day's   work.  COSH.    $2300 

(11S3)      NO.    1728   CHESTNUT.    Oakland, 

Alterations. 

Owner J.    W.    Ewing.    Premises. 

Architect  .  .  .None. 

Contractor.  .H.    P.    Nelson.    2241    Grove. 
Berkeley. 

COST.    $1787 
HISS)      NE    ORAND    AVE    AND    PARK 

View  Terrace.   Oakland.     Three-story 

S3-room    apartments. 


32 

Own 


.Chas.    E.    LariBc.      Waverly 
Apartments.  Oakland. 

■  Clay      N.      Burrell.      Albany 
Block,  Oakland. 

■  Sommarstrom 
12th.  Oakland. 

COST,    140,900 


!.,  202  E- 


(11S7)      SE  SIXTY-FIRST  &  PRE.MONT 
Oakland.     Two-story  S-room  dwlg 

O^ner J-  Sousa.  1175  6Ist,  Okd 

Architect  ..  .None. 
Day's   work. 


CCST.    J2700 


BUILDING  AND  INDUSTRIAL  NEWS 

°"'"<i'' Pacific  Gas  &  Elec.  Co.,  13th 

and  Clay,  Oakland. 
Architect  .  .  .None. 
Contractor.  .Sorensen    Bras. 
Filed    .May  8,   '14,      Dated    May   4,   '14 

'Conip(ete(d     '. '-j-^^^ 

Usual     35     days 25% 

TOTA  LCOST.  S251 
iBond.  $126.  Sureties,  M.  H.  Mosegaard 
and  H.  H.  Sorensen.  Limit,  as  soon  as 
possible.  Forfeit,  none.  Plans  and 
specifications   filed. 


Owner 

Architect  . 

.  .C. 

.  .N( 

C. 

Boynto 

n,    Prem 

Ises. 

Contractor 

.  ,Ben 
Berke 

IV^arsoii 
ley. 

,     2403 
COST, 

Grant. 
$2000 

2GU       ETNA.       Bei-kele 


Architect  . 

■  .Nones. 

,       i<:mi»ea. 

Contractor 

..Ben    Pearsoi 
Berkeley. 

1,     2103     Grant, 
COST,   $450 

(11 


)      W      THIRTT-BIGHTM      200 
earring-ton,    Oakland.      One    and    on 
half-story  7-room  dwelling. 

Wells,  1957  36tli  Av 


m  Cen- 
loca1;ed 


chitect  , 


Oakla 
.None. 


Day's 


COST,    $2250 


Premif 


(1189)      NO.    587    BIRCH    COURT     Oak- 
land.     Addition. 

Owner R.  a. 

Architect  . .  .None 
Contractor.. R.     H.     Fallmer,     SSO     47th, 
Oakland. 

COST,    $400 


(1192)     S   EVERETT   150   W   Edgewood 
Oakland.     Two-story  7-room  dwelling 

Owner ..Mrs.  A.  Carson.  606  Vernon 

Oakland. 
Architect  . .  .None. 

Contractor.. Standard    Bldg.     Co.,      5659 
Shatter  Ave.,  Oakland. 

COST,   $4000 


(1192)      NO.     905     WEBSTER,     Oakland 
Alterations  . 

O'^"*'' M.     Doody,       1518       E-14th, 

Oakland. 
Architect  ..  .None. 

Contractor.. P.  J.   Theile,   980   7th.  Okd. 
COST,   $400 


(1199)  gw  COUNTY  ROAD  fr 
terville  to  Irvington  and 
bet  lands  ot  P.  P.  Dasterbe 
lands  Du  Bois  Eaton,  Cente'rviHe, 
All  work  e-lcept  plumbing  for  one- 
story    dwelling. 

0*ner J,    C.    Mowry,    Wasliington 

Township. 
Architect  .  .  .None. 

'Contractor..  Robert     Irvine,     Irvington. 
Filed    May    8,    '14,      Dated    May    7     '14 

Frame    up     '  _      ,^ 

1st   coat   interior   plaster   on .      .j 

Completed    and    accepted 14 

Usual     315    days 14 

tOTAt,    Cost,    $gl77 

IBond,   $ .     Sureties,    D.   A.    Robinson 

and   E.    A.   Grau.      Limit.    90   days.      For- 
feit,    none.       Plans     and     specifications 


(1200)  ■N  DAMUTH  200  E  Pruitvale 
Ave..  Oakland.  One  and  one-halT- 
story  S-room  dwelling. 

0™n«'' Gertrude     W.     Clark.     202S 

Damuth.    Oakland 
Architect  ...None. 
Contractor.  .C,   B.   Clark. 

COST.    $2700 


•llaS)  w  SPRUCE  175  S  Cedar  be.ng 
N  40  Lot  5  and  S  3  Lot  4  Blk  3  Martin 
Kellogg  Property,  Berkeley,  All  work 
for  two-story  and  basement  frame 
dwelling. 

°""«'' Thomas  Cuthill.   Berkeley. 

Architect  ...James    W.    Plachek,    Ache- 
son  Bldg.,  Berkeley. 
Contractor.. Prank    Button,    1625    Shat- 

tuck  Ave..  Berkeley. 
Fi|cd  IVIay  4,  '14.     Dated  Apr.   24.  '14. 

$992.09 

<'<^ 992.00. 

992.00 

accepted 9?2.0O 


Frame 
Ready  for 
Plastered  . 
Completed 


iilJ,jl      ..£.  -fiAN  &  ALTA  VISTA.  Oak- 
land.    Two-story  6  room  dwelling. 

Owner M.  M.  Brown.  1'522  9th,  Okd 

Architect  ...None. 

Contractor.. B.  A.  Stewart,  616  41st,  Okd 
COST,    '$4r50 

(1196)      SW   PARK    &    S    P    RAILROAD 
Oakland.     One-story   3-room  ofjice.       ' 
G.  Prince  &  Co..  Prem. 


(1197)  BERKBLEr(  Specifications 
O.xford  Street).  All  work  for 
story   5-room   and  basement   dwei 

o^'"er P.    A.    Havlland,    597 

Berkeley. 
Architect  ...None. 
Contractor.. Cederborg       &       Ande 
1033   Poplar.    Berkeley. 
'14.     Dated  May  7.  '14. 


(1201)  s    FORTY-THIRD    300    E    Mar- 
ket. Oakland.     Two-story  barn. 

Owe'' Cappellina    &    Rutterglata, 

920    40th,    Oakland. 
Architect  .  .  .None. 
Day's   work.  COST.    Jli.o 

(1202)  S     OCEAN    VIEW     DRIVE     I'M 
E    College    Ave.,    Oakland.      One    and 


Usoal    35    days 99050, 

P      ,,     .„=„,  TOTAL  COST.' $4960.'50. 

Bond,    $2500.      Surety,    American    Suretv 


162)      E   COLLEGE  AVE   135   S   Wool- 
sey.     Berkeley.       One    and     one-half- 
^tory   6-room   dwelling. 
''"«■'■ •^■•s.       Reichel       Best.       734; 

Bush,  .San  Francisco 
chitect  ,  ,  .None. 
ntractor..J.    L.    Rankin.    337   Alcatraz 

A.ve.,   Oakland. 

COST,   $28001 

65)      LOTS  7  AND  S  BLAKE  TRACT 
<o.    3.    Berkeley.      sheet    metal    work 
or  two-story  Class  "C"  theatre. 
■""■ Frank  M.  Wilson  and  John 

Muldoon.    2400    Ridge   Road 

Berkeley. 


n'. 


Mer 


■  A.  B.  Woolsey. 
vard  Place,  Oal 
.None. 

■  Will  P.  Griffin 
nett.   Berkeley. 


Building  Contracts   Awarded. 
Berkeley. 


National    Bank    Bldg..    S.    P. 
"ontractor.  .H.   L.    Schnoor.    1634    Grove 
Berkeley. 

"iied   May   5,  '14.     Dated   Apr.   . 

On  1st  day  of  each  month...  75<ir 

Usual    35    days ,>-^'' 

TOTAL  COST,  $135ff 
iond,  $673.  Sureties,  c,  A.  Patterson- 
nd  Robert  Greig.  Limit,  as  rapid 
s  possible.  Forfeit,  $10.  Plans  ami 
peOIcations    filed. 


Filed  .Ma 
Frame 
1st  coat  plaster  on.^  !.  . 
Cnnipleled   and   accepted 


Usual    35 


TOTAL  COST.    $35511 
t,    60    days.      Forfeit. 


1153      Bennett     Brodrick 

lia,       ivinread     Pearson 

1156     Boynton     plarsSn 

115S      Cuthill      Button 

1162     Best     Rankin 

1165  Wilson      Schnoo? 

1166  Same     Burnhaii 

1167  Broadwater     KoMr^er 

1173      Dailcv     Dallev 

1176      Boynton      Pearson 

1190  Wolhold     Kollmer 

1191  Barker     Barker 


MILL   WORK.    ETC.,   o.\'  ABOVI.; 
ictor.  .E^rnham-Standeford       Co 
•Oi    Washington,    Oakland.' 

'14.     Dated  Apr.  . 

i^ayments    same    as    above 

TOTAL  COST,  $1237 
Bond,  $620,  Surety,  Fidelity  &  De- 
posit Co.  LimU,  as  rapid  as  possible 
Forfeit,  $10.  Plans  and  specificatinn^- 
filed. 


430       Filed   May 


1237 
1000 
30OO 


1194 


.Parry 


(l'19«l  W  ATHBRTON  50  NW  where  S 
IJOundry  In  land  formerly  owned  by 
Michael  Clark  and  N  bdv  line  land  ot 
•lohn  Carr  intersects  W  In  Ath'^Hon 
SW,.  326  E  1.48.13  NE  310.1  SB  W5  s 
Hayward.  All  work  for  garage ^  and 
paint  shop. 


E 

BRYON    1: 

y. 

One-s 

torv 

ect  . 

,  ..Noi 

:ctol 

■ .  .  W. 
Bon 

L. 
Ita  A 

idrick.        13  14 
erkeley, 
COST.    $I45;i 


NO.    172   ALVARADO,    Berkele.v- 

C.  C.  Broadwater.  Premises 

ct  .  .  .None. 

■tor.. Jacob    Kollmer.    2753    Pied- 
mont   Ave..    Berkeley. 


(1172)      B    ETON   COURT    150    E    Cla 
mont    Ave.,    Berkeley.      Two-storv 


■  P.    O.    Rnyd.    R:i 


W  c.liK'Mhiy.        -M.ij         I.;.        Ilill. 

Ar,liitei-t  .  .  .W.      \v.   Dixon,      tsu      ,-,tli 

Ave..    Oakland. 
Conlrai-tor.  .Ernsberger  &   rjildiiic.   5761 

Ayala.    Oakland. 

COST.    I.TSflo 

(1176  E  BUE.N'A  ViSTA  above  La 
Lnma.  Berkele.v.  Latli  and  plaster 
Ceiling. 

Owner C.    C.    Bovntnn.    Picniise.s. 

Architect  . .  .None. 

Contractor.  .Ben     Pearson.     iMOr.    Grant. 
Berkeley. 

CCST,    $400 


UrlLUlNG   AiN'lJ   IMll  STIUAI.  SKW. 
t'OMPIiETION  NOTICES. 


ALAMEDA    COUNTY. 


Henry  ..Mascliio   to   Gustaf  Jolianson 
May  7,   lOU 


(1190)      NE      PARKSIDE   DRIVE      AND 
Nogales.  Berkeley.     Two-story  dwtgr. 

Owner Caroline    Wolbold,    San    Le- 

andro. 
Architect  ..  .Leonard       H.      Ford.       21.16 

Center,  Berkeley. 
Contractor.. .Tacob    Kollmer.    27J3    Pled- 
nionl    .-Vve..   Berkeley. 

COST.     J.il.ill 


(USD      N    SUMMER    94    W    Glen,    Ber- 
keley.    One-story  4-rooiTi  dwelling. 

Owner W.    H.    Barker.    1912    Rose. 

Berkeley. 
Architect  .  .  .None, 
l^av's     work.  COST.     $1000 


(1194)      NE   ALLSTON   WAY  &  ORuVE. 

Berkeley.     Shed. 
Owner Rice  &  Einstein.   1932  Cen- 
ter, Berkeley. 
Architect  .  .  .None. 

Contra"'or.  .W.    L.    Parry,    2112    Grove. 
BA'-keley. 

COST.   $400 


Building  Contracts   Awarded. 
Alameda. 

1164      Bennett     Button        39S6 

1203  Tucker    Anderson       1168 

1204  Merriam     Rotli        337,t 

(1164  1  NW  jlLAMEDA  AVE  &  OAK 
.tOxIou,  Alameda.  All  work  tor  two- 
story  S-room  dwelling. 

Owner Mrs.  H.     c.   Bennett,      2261 

Alameda    Ave..    Alameda. 

Architect  . .  .None. 

Contractor.  .L     W.     Button.     6930     Tele- 
graph Ave.,  Oakland. 

Filed  May  5,  '14.     Dated   May  3.  '14. 

Frame   up    % 

1st   coat   plaster    on    interior   and 

Completed     % 

Usual     35     days V^ 

TOTAL  COST,  $3986 
Bond,  $2000.  Surety,  American  Surety 
Co.  Limit.  90  days.  Forfeit,  none. 
Plans   and    specifications    filed. 


(1204)  E  CAROLINE  50  S  Fair  Oaks 
Ave  50x100.  Alameda.  All  work  for 
two-story  6-room  dwelling. 

Owner Mrs.   Edna  'Merriam.    Ala. 

Architect  . .  .None. 

Contractor.  .Conrad    Roth.    2117    Pacific 
Ave.,    Alameda. 

Filed  .May   9,   'll.      Dated   May   7.   '14. 

Frame     up     $S-14 

1st   coat   plascter   on 844 

Completed   and   accepted 844 

Usual     35     days S43 

TOTAL  COST.    $3375 

Bond.    none.      Limit,    63    days.      Forfeit. 

$1    a    day.        Plans    and      specifications. 


May  1,  1914 — VV  .'VLICE  1104  N  12tli 
N  78xW  150,  Okd.  Sommarstrom 
Investment  Co  to  whom  it  may 
cmcern April    2S,    1914 

-May  1.  1914— E  THO.\IAS  131  N 
Broadway  Terrace,  being  Lot  36 
and  ptn  Lot  35  Blk  "C"  Map  Broad- 
way Terrace,  Okd.  Newman  & 
Wilkinson  to  whom  it  may  concern 
April    28,    1914 

May  2,  1914— PTN  LOT  32  all  Lot  31 
and  ptn  Lot  30  Blk  3.  Fourth  Ave 
Heights.  Okd.  E  W  Woodard  to 
whom   it  may  concern May    1,    1914 

May  4.  1914 — NE  THIRTEENTH  AND 
Webster    E    lOOxN    50,    Okd.      H    A 

Powell   to   W   P  Fuller  &   Co 

April    30,    1914 

May  4.  1914— LOT  21  BLK  12  North- 
brae  Tract,  Bkly.  Rudolph  Scheib- 
ner  to   H  Schusller May    4.    1914 

May  4.  1914— S  PTN  LOT  13  BLK  ''D' 
Plot  Percy  Tct,  Bkly.  The  Patrick- 
Nelson  Bldg  Co  to  whom  it  may 
concern May    4,    1914 

May  5,  1914 — NW  MANILA  AVE  33.56 
NE  49th  NE33.56X10S,  Okd.  W  A 
Dewey  to  whom  it  may  concern.... 
May    5,    1914 

May  5,  1914 — N  GRAND  AVE  65  W 
Staten  Ave  W  lOOxN  125.  Okd.  Colt 
Investment  Co  to  Sommarstrom 
Bros May    5,    1914 

May  5,  1914— B  NINTH  131.49  N 
Buena  Vista  Ave  N  30xE  127,  Ala. 
C  K  Rudd  to  whom  it  may  con- 
cern  May     4,     1914 

May  6.  1914 — LOT  42  BLK  "N"  Map 
4th  Ave  Terrace.  Okd.  Carlton  F 
Eldridge  to  L  F  Hyde  and  G  E 
Rodman May     1,     1914 

May  5,  1914— LOT  11  BLK  "O"  Map 
4th  Ave  Terrace.  Okd.  Paul  E 
Woodburn  to  whom  it  may  concern 
May     1,     1914 

May  6.  1914— NE  SEVENTEENTH  & 
Broadway  N  60xE  56-2,  Okd,  Lucy 
Fay  Thomson  (by  P  J  Walker  Co. 
Agts)  to  Newbery-Bendheim  Elec 
Co  and  L  J  Neal May  5,  1314 

May  7,  1914— PTN  LOT  5  Map  Belle- 
vue     Park,     Piedmont.       Horace     H 

Miller  to   Stockholm  &   Allyn 

May     4,     1914 

May  7,  1914— SW  HARPER  COU'RT 
180.08  NW  35th  Ave  NW  35  SW  119 
SE  33  NE  120,  Okd.  M  C  Bolts  to 
whom    it    may    concern.  .  .May    6.    1914 

May  7.  1914— LOT  56  Gorrill  Glenn 
Tract.  Brooklyn  Tp.  P  B  Baird  to 
whom   it  may  concern May   5,   1914 

May  7,  1914— SE  SIXTEENTH  AND 
San  Pablo  NE  18.68  SE  80.10  SW 
36.42  SW  75.10  N  67.46,  Okd.  First 
Trust  &  Savings  Bank  (by  P  J 
Walker  Co.  Agt.)  to  Otis  Elevator 
Co   and  Wm   Bateraan May    6.    1914 

May  8,  1914— N  WICKSON  AVE  being 
Lot  50  Map  Wlckham  Havens  Pied- 
mont-1)y-the-Lake,  Okd.  Ellen  H 
and  Cecelia  Neylan  to  C  A  Doss.  . . . 
May  7,  1914 

May  8,  1914— SW  HOPKINS  &  FRUIT- 
vale   Ave  S   aOxW    140.   Okd.      Grace 

L  Stilwell   to   Harris.*    Hudson 

May   6.  1914 

May  S,  19114 — E  MOUNTAIN  AVE  Ptn 
Lot  111  Blk  *  (as  recorded)  revised 
Map  Piedmont  Park.  Piedmont.  Mrs 
Cleveland  H  Baker  to  S  J  Bertelsen 
May  7.  1914 

May  8,  1914 — SE  LAWTON  AVE  108 
SW  Clifton     Ave  S   36xE  ,108,     Okd. 


HENS   FILED. 


/LUkUmOA  COUNTY. 


.May  4.  1914  — PTN  LOTS  6  AND  7  .Map 
Ptn  Estate  of  Wm  Tyson.  Washing- 
Ion  Tp.  Strable  .Mfg  Co  vs  Clarence 
K  and  Clara  A  Martenstein  and  F 
C   Griffln   &    Sons $89.79 

May  4,  1914— GRAND  AVE  NOS.  171, 
173,  173.  177:  S  Grand  Ave  169.48 
fm  W  line  Harrison  W  100  S  107  E 
100  N  100.  Okd.  Howard  Co  vs  Lena 
and    H    S    White $202.63 

May  3,  1914— S  TWENTY-SECOND 
360  E  Webster  E  51xS  162,  Okd. 
Panama  Lumber  &  Mill  Co  vs  D 
-^liller     $3929.01 

•May  5,  1914— S  TWENTY-SECOND 
360  E  Webster  E  51xS  162,  Okd. 
Hogan  Lumber  Co  vs  David  Miller 
$2580.44 

May  3.  1914— S  GRAND  AVE  169.48 
W  Harrison  W  lOO  S  107  E  100  N 
100,  Okd.  Harry  B  Williams  vs 
Lena    White     $193  60 

May  6.  1914— S  TWENTY-SECOND 
360  E  Webster  E  51xS  162.  Okd. 
Swift   &    Wilcox    vs    D   Miller... $56.6.1 

May  6.  1914— N  NINTH  60  W  Madison 
W  7.ixN100,Okd.  John  P  Maxwell 
vs  Geo  Tuman.  Sarah  .1  Hastings. 
N  A  Thompson.  E  M  Reagh  and 
Frank     W    Aitken ^ $1469.02 

May  6,  1914 — LOT  13  AND  E  20  FT. 
Lot  14  Map  Boulevard  Terrace.  Okd 
John  P  Maxwell,  $61.15:  C  L  Cum- 
mins, $28  vs  Herman  S  and  L  White 

:May  6,  1914— LOT  5  AND  NW  15  LOT 
6  Blk  "E"  Map  Laurel  Grove  Park, 
Okd.  John  P  Maxwell  vs  J  E 
Burke  and  Marine  Trust  &  Savings 
Bank     $20 

May  6,  1914— LOTS  5  AND  6  BLK  IS 
Map  Northbrae.  Okd.  Strable  Mfg 
Co   vs  Sequoia   Constr   Co $74.09 

May  7.  1914 — LOT  5  Blk  8  Map  Shaw 
Tract  Blks  4  to  9,  Incl.  Bkly.  Bruce 
Lumber  &  Mill  Co  vs  Roscoe  Morris 
and   W   C   Benter    $88.70 

May  7,  1914— PTN  LOTS  6  AND  7  Map 
Ptn  Est  Wm  Tyson.  Washington 
Tp.  N  R  and  J  J  Alberg  (Nlles 
Hardware  &  Plumbing  Col  vs  C  E 
Martenstein  and  F  C  Griffln  & 
Sons      $307.59 


MARIN,  CONTRA  COSTA  AND 
SONOMA   COUNTIES. 


BUNGALOW— 1%  story  and  base, 
frame.  $3,500.  Corte  Madera.  Marin  Co.. 
Cal.  Architect.  Charles  J.  Rousseau. 
46  Kearny  street.  S.  F.  Owner.  Mr. 
Dehne.  The  dwelling  will  be  erected 
on  property  100  by  100  feet,  which  will 
be  terraced  and  laid  out  In  formal 
gardens.  The  dwelling  will  contain 
seven  rooms,  bath  and  sleeping  porch. 
Interior  finish  will  he  of  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels .will  be  of  tile.  Bath  rooms  will 
be  finished  in  tile.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
tlie  house  will  be  covered  with  rustic. 
Plans  are  complete  and  figures  are  b'e- 
ing   taken    by   the  architect. 

APARTMENT  HOUSE  AND  STORES 
—2  story  and  base.  brick,  $30,000. 
Richmond,  Contra  Costa  Co.,  Cal.  Ar- 
chitect, A,  W.  Smith.  1010  Broadway, 
Oakland,       Owner,    George    L.       Yager. 


The  building  will  be  erected  at  the 
southwest  coiner  of  Macdonakl  avenue 
and  17th  street,  covering  an  area  of 
.iO  by  100  feet.  There  will  be  three 
stores  on  the  first  floor,  thirteen  apart- 
ments of  two  rooms  eacii  and  two 
single  rooms  on  the  upper  floor.  In- 
terior will  be  finished  in  pine  through- 
out. There  will  be  steam  heat  and  a 
hot  water  supply.  All  suites  will  have 
wall  beds  and  private  baths.  Patent: 
store  fronts  are  specified,  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Exterior  will  be  faced 
with  pressed  brick.  Plan's  are  com- 
plete and    figures  are   being  taken. 

CHURCH — 1  story  and  base,  brick 
or  reinforced  concrete,  |20,000.  Naipa, 
Napa  Co.,  Cal.  Architect,  L.  M,  Turton, 
Xapa.  Owners,  Methodist  Church  of 
Napa.  The  building  will  probably  be 
designed  in  the  classic  style,  althougli 
details  have  not  been  settled.  The  ar- 
chitect is  now  engaged  on  prelimiii- 
ary  -studies.  There  will  be  a  large 
main  auditorium,  Sunday  school  rooms 
and  pastor's  study.  Interior  finish  will 
be  of  pine.  There  will  be  a  central 
heating  system  and  art  glass  windows. 
Exterior  will  be  faced  with  cement 
plaster  or  pressed  brick.  Further  men- 
tion will  be  made  of  tliis  work  shortly. 

HOSPITAL  DAIRY  BtTlLDINGS— 
Frame  and  concrete.  Cost  not  stated. 
Napa.  Napa  Co..  Cal.  Architect.  State 
Architect  George  B.  McDougall,  Sac- 
ramento. Owners.  State  of  California. 
Plans  have  been  completed  by  the  state 
Department  of  Engineering  for  a  new 
dairy  building  and  a  concrete  silo  to 
be  erected  at  the  Napa  State  Hospital. 
Plans  'are  now  out  for  figures  and  may 
be  secured  from  the  State  Department 
of  Engineering  at  Sacramento.  Bids 
will  be  opened  on  June  3rd.  An  official 
proposal  appears  in  another  column  of 
this   issue. 

Ooutrnrls    Annrdrd. 

BRIDGE  ABUTMENTS— Reinforced 
concrete.  Cost  not  stated.  Fairfield, 
Solano  Co..  Cal.  Engineer.  County 
Surveyor,  Fairfield.  Owners,  Solano 
Solano  County..  Contractors,  Brann  & 
Freitas,  Rio  Vista.  Contract  price, 
t2,500. 

HALL  OF  RECORDS— 2  story  and 
base,  reinforced  concrete,  $50,000,  Co- 
lusa; Coluso  Co..  Cal.  Architect.  Henry 
C.  .Smith.  Humboldt  Bank  Bldg..  S.  P. 
Owners.  Colusa  County.  Contractors. 
WJliUms  .Bros,  &  Henderson,  Holbrook 
Bldg,,  S.  P.  Contract  price,  J45,585,  A 
com.plete  'list  of  these  figures  will  be 
found  under  tlie  beading  of  Sacramen- 
to,   Stockton    and    Northern    California. 

PAY  COTTAGE— 1  story,  frame  and 
concrete.  Cost  not  stated.  Najpa.  Napa 
Co..  Cal.  Architect.  State  Architect 
George  B.  McDougall,  Sacramento, 
Owners,  State  of  California.  Contrac- 
tors.   McSheeby    Bros.,    S.    F.      Contract 


BUILDING    AND   INDUSTUl.NL  Nl'.WS 

new  Hall  of  Records,  a  two-story  fire- 
pl-oof  building,  designed  by  ArchiteL-l 
Henry  C.  Smith  of  San  Francisco,  sXow 
Williams  Bros.  &  Henderson  low  at 
$45,585.  An  official  award  of  the  con- 
tract to  them  was  made.  Two  other 
figures  were  received  too  late  for  con- 
sideration, those  of  William  A,  New- 
som  and  Monson  Bros,  Following  is  a 
list  of  the  figures: 

Colusa  Hull  <ir  Reeortla. 

W.   N.   Concannon    Co..   S.    F $.-jl.974 

Williams       Bros.    &       Henderson, 

San    Francisco    45,585 

Peterson    &    Wilson 52,855 

W.   A,  Newsom,   S.   F 53.75S 

Monson    Bros..    S.    P 4 4, ,5315 


(  O.Hl'LETION    NOTICKS. 


pri 


ted. 


Bids  For  Colusa 


Hall  of  Records. 


ntra<>t.       'P*vii 


AVilllaiirx     BrOK.    J 
CHy     \iMir<le<l 

llllln  Received    I, 

(By   Special    Wi 


COLUSA,  Colusa  Co..  Cal..  May  Gth, 
1914. — Bids  opened  by  the  Board  of  Su- 
pervisors   for    the    construction    of    the 


BIILDING   CONTKAf'TS. 


CONTRA    COSTA    COUNTY. 


LOTS  S  AND  9  ULK 
mond  Tract,  Rlclim 
terials,  excepti  'g 
plun 


Labo 


gas  litting,  sliect  metal 
work,  concrete  s  de  walks,  etc,  for 
two-'Story  Class  ■"^"  ipartment  house 
and   store   butldins. 

Owner Geo.  L.  and  Isabelle  Yager 

Oakland. 
Architect  ...A.    W.    Smith,    1010    Broad- 
way,   Oakland. 
Contractor.. C.   Pederson   and  C.   Overra. 

Richmond. 
Filed  May  5,  '14,     Dated  May  1,  '14, 
2nd  story   floor  joists  In  place.. $2000 

Brick    work    completed 2000 

1st   coat   plastering   completed.,    2000 

Glass  set   in  place 2000 

Entire    work    completed 394o 

Usual   35  days 4000 

TOTAL  COST,  $15,9^0 
'Bond,  $8000.  Surety,  National  Surety 
<-o.  Limit,  forfeit,  none.  Plans  and 
specifications    liled. 


LIENS  FILED. 


MARIN    COUNTY 

RECORDED  AMOUNT 

.May  5.  1914— LOT  NO.  1  Pearl  Tract, 
Ross.  Inlaid  Floor  Co  vs  C  Sand- 
berg  Ex  Est  Fred  Lass,  dec'd  and 
G    P    Laninger $14.60 

May  5,  1914— NE  LOT  2  BLK  45  San 
Rafael  Townslte.  San  Rafael.  Tbos 
Hansen,  C  C  Hansen  (Hansen  Lum- 
ber Co)  vs  Arthur  W  Blggers  and 
.John     McLaughlin      $826.25 

May  5,  1914— LOT  NO,  1  Pearl  Tract, 
Ross,  P  Blomberg  vs  G  Sandberg 
r  reak  Lass  and  Est  Fred'k  Lass 
dec'd     $66.25 

May  5.  1914 — LOT  NO.  1  Pearl  Tract. 
Ross.  John  Nelson  vs  G  Sandberg. 
Pred'k  Lass  and  Estate  Fred'k 
Lass     $122.50 

-May  6.  1914— LOT  NO.  1  Pearl  Tct. 
Ross.  G  W  Fox  vs  G  P  Laninger. 
Extr  Estate  Fred'k  Lass,  dec'd  and 
G     Sandberg     $38.50 

May  2,  1914 — LOT  NO.  1,  Pearl  Tract 
Ross  Valley  B  K  Wood  Lumber 
&  Mill  Co  vs  G  P  Laninger,  Extr 
Estate  Pred'k  Lass,  dec'd  and  G 
Sandberg $652.62 

May  2,  1914— LOT  NO.  1  Pearl  Tract. 
Ross  Valley.  H  M  Kuhn  vs  G  P 
laninger.  extr  Estate  Fred'k  Lass, 
dec'd    and    G    Sandberg $169,75 


MARIN   COUNTY. 


RECOR'DEID  ACCEPTED 

May    8,    1914— SB   FOURTH    AND    "A," 

San    Rafael.     Cbada    Estate    Co    to 

Pbl!   Le   Cornec   and   R   Kinsella 

April    29,     1914 

.May  2,  1914 — LOT  NO.  6  BLK  lettered 
9.  Wlnshlp  Tract,  Ross.  R  C  Hillen 
to  whom  it  may  concern.. May  2,  1914 


COMPLETION  NOTICES. 


CONTRA    COSTA    COUNTY. 


ItKCORDBD  ACCEPTED 

-Al;iy.  4.  1914— LOT  7  BLK  "C."  City  of 
Pittsburg.  James  Wtzgerald  to 
G   H   Field   Co May   2,   1914 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY 


RESIDENCE  —  2  story  and  base. 
Ii-ame,  $3,000.  San  Jose.  Santa  Clara 
Co.,  Cal,  Architect,  none.  Owner,  H, 
C.  Bramkamp,  750  North  19th  street, 
San  Jose.  The  dwelling  has  been  de- 
signed to  contain  eight  rooms,  batli 
and  sleeping  porch.  Interior  finish 
will  be  of  pine  throughout.  Hardwood 
floors  will  be  used  In  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Man'tels  will  be 
of  tile.  Bath  room  will  have  tile  fioor 
and  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

CONVENT— 4  story  and  base,  brick. 
Cost  not  stated.  Los  Gatos.  Santa 
I'lara  Co.,  Cal.  Architect,  Smith  O'Brien, 
Humholdt  Bank  Bldg.,  S.  P.  Owners, 
.■^acred  Heart  Noviciate  Convent.  The 
building  will  be  erected  on  the  grounds 
or  the  present  institution  and  will  cov- 
er a  large  ground  area.  There  will  be 
dormitories  and  'private  rooms,  class 
rooms,  chapel,  study  balls  and  depart- 
ments of  domestic  science.  Plans  also 
provide  for  dining  rooms  and  large 
kitchen.  Interior  flnisli  will  be  of  pine 
throughout.  There  will  be  steam  heat, 
modern  plumljing  and  a  hot  water  sys- 
tem. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete    and    figures    are    being    taken. 

SOHOOL  HEATING  SYSTEM- Cost 
not  stated.  San  Mateo.  San  Mateo  Co.. 
Cal.  Architects,  Stone  &  Wright,  24 
South  California  sti-eet.  Stockton. 
Owners,  Homestead  School  District, 
Plans  have  been  completed  and  figures 
are  now  being  taken  tor  the  installa- 
tion of  a  hot  water  heating  system  in 
the  new  school  building  in  the  Home- 
stead District.  Bids  will  be  opened  on 
-May  21st.  Plans  can  be  secured  from 
the  architects  or  from  the  principal  of 
the  school   at   San   Mateo. 

Contracts   Awarded. 

RESIDENCE  —  2  story  and  base, 
frame  and  plaster,  $18,000.  HoUister. 
San  Benito  Co..  Cal,  Architect,  W.  H. 
Weeks.  75  Post  street,  S.  F.  Owner, 
George     A.     .Sykes,       Contractor,     O.     A. 


Wal 


vllle 


e,     $18,000. 


BUILDING  CONTUACTS. 


SAN    MATEO    COUMTV. 


Hrii.niNc;  and  inmusi-kial  ni:\\s 

FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


LOT  12  BLiK  "A"  Sub  No.  3  and  Re-Sub 
of  Blks  '-H"  and  --H"  of  Sub  No.  2. 
Ha.vward  Park.  .^11  work  except 
plumbing,  tinning,  sheet  metal  work, 
fixtures    and    hardware    tor    one-story 


Smort. 


Owner BertliE 

L\Iateo. 
Architect  ...None! 

Contractor.  .W.  S.    Leadley,    San    .Mateo. 
Filed    May   4.   M4.     Dated   May   2.   '14. 

Usual    35    days Jl&lS.GTI 

TOTAL,  COST,  Jli818.60 
Bond.  $010.  Sureties.  F.  P.  Calleson  & 
H.  H.  Pfafflin.  Limit.  60  days.  For- 
feit, none.  Plans  and  specifications 
.filed. 


Lot  id  BLK  "X'  of  Hayward  Park. 
null  and  Palm  Aves.  San  Mateo.  All 
Wi.ik,  excavating,  lathing,  etc..  for 
.nii-.«tory   frame    bungalow. 

M,v:,, Mary    L.     Westerfeld.     San 

Mateo. 
A:        urt  .  .  .Croop       &       Keegan.        San 

Mateo. 
Cijiitiactor.  .Croop      &      Keegan.       San 

Mateo. 
Filed  Apr.  28,  "H.     Dated  Apr.   27,  '14. 

Frame     up     $412 

Plastering    on    and    outside    finish 

in    place     412 

Plastering     comjpleted     412 

When    completed    414 

Usual     35     days 550 

TOTAL  CX>ST.  $2200 
Bond,  JllOO.  Sureties,  A.  B.  Rilovich 
and  J.  F.  McCann.  Limit,  70  days. 
Forfeit.  $5  per  day.  'Plans  and  speci- 
fications filed. 


All 


PORTOLA.    San      Mateo    County 
work  for  residence. 

Owner E.    D.  Conolley.    Portola. 

Architect  ..  .Stanton    D.    Wlllard.     Red 
wood   City. 

Ciiii  actor.  .L.  G.  Bergren.  209  Sanche: 
Ban   Francisco. 

lil.-.l    Apr.    28,    '14.      Dated   Apr.    27.    'H 

I'lLime    up    $362 

Rough    coat   inside   plaster   on..    362- 

When    completed    362 

f.-^ual     35     days 362 

TOTAL  COST,    $14.50 

luii.l.    limit,    forfeit,    none.      Plan 

M"     Mirations    filed. 


nd 


COMPIETION  NOTICES. 


SAN    MATEO    COUNTY. 

UIOi-ORDSD                                      ACCEPTED 
-Vpi,    16,    1914— LOTS   23   AND  24   BLK 
17,  Crocker  Estate  Tract.  Daly  City. 
A  Makower   to    whom   it   may   con- 
cern      Completed    

'',  M.ay    1.    I914^LOT    16   BLK    3    Map    of 
i      Lomita    Park.      Thos    J    Feeley    to 

.T    E    Dickieson Apr.    27.    1914 

>  W 


RELEASE  OF  LIENS. 


SAN    MATEO    COUNTY. 


f RECORDED  AMOUNT 

i  May  2,  1914— IXJT  5  BLK  ■■D"  Geo  H 
I  Gerwin's  Oak  Villa  Homestead. 
W      Gray-Thorning      Lumber    Co   to     C 

i       Petersen     $174.45 

'■  May  4.  1914— COUNTY  ROAD  nr  2nd 
•.ve,  San  Mateo  (St.  Matthew's  Red 
Cross  Hospital).  The  Watson 
Mantel  &  Tile  Co  vs  Thos  W  Alton 
et     al     1222 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


SCH015L  CLOCKS  .\.\U  G.\vS  GENER- 
ATOR SETS — Cost  not  stated.  Sanger. 
Fresno  Co..  Cal.  Arcbitects.  Swartz. 
Hotchkin  &  Swartz.  Rowell  Bldg.. 
Fresno.  Owners.  .Sanger  Union  High 
.School  District.  Bids  will  be  opened 
on  May  !6th  for  furnishing  and  in- 
stalling program  clocks  and  gas  gen- 
erator sets  in  the  .Sanger  High  School 
building.  Plans  and  specifications  can 
be   secured    from    the   architects. 

HOTEI. — 1  story  and  base.  frame, 
$.10,000.  Big  Creek,  Fresno  Co..  Cal.  .Ar- 
chitect. Carl  Thayer.  Forsythe  Bldg.. 
Fresno.  Owner.s.  Sierra  Basin  Hotel 
Co.  Work  has  been  started  by  Day 
Labor  on  the  big  resort  hotel  to  be 
erected  at  Big  Creek  in  the  Sierra 
Basin.  Fresno  County.  Plans  were  pre- 
pared by  Architect  Carl  Thayer.  For- 
sythe Bldg..  Fresno.  The  building  will 
be  of  frame  construction  and  will  cosf 
in  tlie  neighborhood  of  .$30,000.  M. 
Zucardi  has  been  placed  in  charge  of 
the  work.  James  G.  Bass  of  Fresno 
liolds  controlling  interest  in  the  proj- 
ect. The  building  iias  been  designed 
in  the  sihape  of  the  letter  H,  and  will 
contain  69  guest  rooms  nearly  all  of 
which  will  have  private  baths.  There 
will  be  a  large  lobby  and  office,  dining 
room  and  conxpletely  equipped  kitchen. 
A  huge  rock  fire  place  will  1)6  a  fea- 
ture of  the  building.  Exterior  will  tie 
covered    with    rustic. 

THEATRE  AND  OFiPICES — 4  story 
and  base,  brick  and  steel,  $50,000. 
Fresno.  Fresno  Co.,  Cal.  Architect. 
Edward  T.  Foulkes.  Crocker  Bldg.. 
S.  F.  Owner.  T.  C.  Wliite.  Fresno. 
The  building  will  be  erected  on  I 
street,  and  will  have  a  frontage  of  100 
feet  by  a  depth  of  160  feet.  Construc- 
tion will  be  'fireproof  with  a  complete 
steel  frame.  brick  walls.  concrete 
floors  and  stairways.  Interior  parti- 
tions will  be  of  metal  lath  and  plaster. 
Interior  finish  will  he  of  pine  and  hard- 
wood with  some  metal  trim.  Metal 
window  sash  and  frames  are  specified. 
The  theatre  will  have  a  seating  ca- 
pacity of  1500.  There  will  be  two 
stores  besides  the  main  body  of  the 
theatre  on  the  first  floor.  Upper  floors 
will  be  arranged  for  a  number  of 
offices.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
arc  nearly  com,plete  and  figures  will  be 
called   for  shortly. 

POST  OFFICE — 1  story,  mezzanine 
floor  and  base,  brick  and  stone.  Cost 
not  stated.  Hanford,  Kings  Co..  Cal. 
Architect.  Supervising  Architect  Oscar 
Wenderoth.  Washington.  D.  C.  Own- 
ers. United  States  Government.  Plans 
have  been  completed  for  the  new  post 
oilice  to  be  erected  at  Hanford.  The 
structure  will  be  of  semi-fireproof  con- 
struction, covering  a  ground  area  of 
approximately  4.515  square  feet.  There 
will  be  steam  heat,  oil  burning  equip- 
ment, modern  plumbing  and  electric 
work.  Interior  will  be  finished  In  pine 
and  hardwood.  Exterior  of  the  build- 
ing will  be  faced  with  cut  stone, 
pressed  brick  and  stucco.  .Bids  are  now 
being  iaken  and  will  be  opened  on  .Tune 
18th.  Plans  and  specifications  can  be 
secured  from  either  the  Supervising 
Architect  or  from  the  Custodian  of  Ihe 
site  at  Hanford.  An  official  proposal 
appears  In  another  column  of  this 
i'ssue. 


RESIDENCE— H4  story  and  base, 
frame.  $3,500.  Woodland.  Yolo  Co..  C:il. 
Arcliilect,  Chester  H.  Miller.  Dalzlel 
Bldg..    Oakland.      Owner's    name    with- 


eld.      Thi 


tain  seven  rooms,  bath  and  sleep- 
orch.  Interior  finish  will  be  of 
and  redwood  with  hard'Wood  floors 
i-oom.    dining    room    and 


in  the  living  rot 
reception  hall.  Plans  provide  tor  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  Bath  room 
will  he  finished,  in  tile  and  will  have  • 
composition  floor.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  liouse  will  be-  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  ai-e  now  being  prepared. 

BANK  ALTERATION— 2  story  and 
base,  brick.  Cost  not  stated.  Chico, 
Butte  Co.,  Cal.  Architect.  Henry  C. 
Smitli.  Huroboldt  Bank  Bldg.  S.  F. 
Owners.  People's  Savings  and  Commer- 
cial Bank.  The  present  building,  oc- 
cupied   as   a    store,    will    undergo   exten- 


alt 


The 


ill 


tures.  plumbing,  heating,  electric  work, 
ornamental  plaster  work  and  orna- 
mental iron  and  bronze.  Bank  vault 
will  also  be  installed.  Plans  are  now 
being    prepared. 

GAS  HOLDER  AND  TANK — Cost  not 
stated.  Talmage.  Mendocino  Co..  Cal. 
Architect,  State  .Architect  George  B. 
McDougall,  Sacnamento.  Owners.  Sfate 
of  California.  Bids  will  be  opened  on 
June  1st  tor  the  construction  ot  a  gas 
holder,  framing  and  tank  at  the  Men- 
docino State  Hosipltal  at  Talmage. 
Plans  can  be  secured  from  the  State 
Department  of  Engineering.  Sacramen- 
to. .\n  ofRcial  proposal  appears  in  an- 
other  column    of   this    issue. 

DAIRY  BUILDINGS  —  Frame  and 
concrete.  Cost  not  stated.  Stockton. 
San  Joaquin  Co.,  Cal.  Architect.  State 
Architect  George  B.  McDougall.  Sac- 
ramento. Owners.  State  of  California. 
Bids  will  be  opened  on  June  4th  tor 
constructing  new  dairy  buildings  at 
the  Stockton  State  Hospital.  Plans  can 
be  secured  from  the  State  Department 
ot  Engineering.  Sacramento.  An  of- 
ficial proposal  appears  in  another  col- 
umn  of   this    issue. 

POST  OFFICE— I  and  2  story  and 
base,  brick,  stone  and  terra  cotta.  Cost 
not  stated.  Grass  Valley,  Nevada  Co., 
Cal.  Architect.  Supervising  Architect 
Oscar  Wenderoth,  Washington,  D.  C. 
Owners.  United  States  Government. 
Bids  opened  in  Washington  on  May  6tb 
tor  the  construction  ot  this  building 
show  Welch  'Bros,  of  Oakland  low  at 
$2,475.  They  will  probably  be  award- 
ed the  contract.  A  complete  list  of  the 
bids  received  will  be  found  under  Ihe 
Leading  of  Sacramento.  Stockton  and 
Northern    California   in    this    issue. 

STATE  HIGHWAYS — Cost  not  stat- 
ed. California.  Engineer,  State  High- 
way Commission'.  Forum  Bldg..  Sacra- 
mento. Owners,  State  of  California. 
Bids  were  opened  at  the  last  meeting 
of  the  State  Highway  Commission  for 
constructing  highways  in  the  follow- 
ing counties:  Sonoma,  Shasta,  Siski- 
you. Butte.  Glenn  and  Tehama.  In 
several  ot  the  counties  .figures  ran  over 


vlll 


probably  be  rejected.  A  complete  list 
of  the  figures  together  with  the  mate- 
rials furnished  by  the  slate  and  the 
engineer's   estimate   will   be   found   un- 
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\\'.-d,h-,l.ix  \h, 


Veneered  Panels  Ihal 
ARE  good- — order 


For  all  purposes  use 
Wybro  Panels 

No  matter  what  "kind"  of  a  panel  you 
require,  you  will  find  it  among  the  WYBRO 
family  of  168  varieties. 

"A  ['anel  for  every  purpose"— that's 
the  WYBRO  advantage.  And  they  are  all 
UNIFORM  in  quality---always  the  best  ob- 
tainable. 


White  Brotliers 


5<h  and  Brannan  Streets 


San  Francisco 


BUKGALOW  —  J  sloiy  and  base, 
frame,  |3.0(io.  •  Sacramento.  Cal.  Ar- 
cliitect,    none.      Owner,    R.      B.     Stubbe. 


37.12 


Pain 


The 


dwelling  will  be  erected  in  Casa  t<oma 
Helg-ht.s.  and  will  contain  Ave  rooms 
and  bath.  Interior  finisb  will  be  of 
nine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  larg:e  open  fire  place 
in  tlie  living  room  witli  a  tile  or  brick 
mantel.  Balli  rooms  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  tlie 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  La.bor. 

LEVEE  CO.VSTRUCTION— Cost  not 
stated.  Marysvllle,  Yuba  Co..  Cal.  En- 
gineer. James  R.  Meek.  Marysvllle. 
Owners.  Reclamation  Dist.  No.  10,  Yuba 
County.  Plans  have  been  completed 
for  the  construction  of  levees  and  con. 
siderable  reclamation  work.  Bids  are 
now  being  called  for  and  will  be  open- 
ed on  May  15th.  Plans  can  be  secured 
from  the  engineer  at  ilarysville.  An 
official  proposal  appears  in  another 
column   of   this   issue. 

HOSPITAL  GROUP— 1.  2  and  3  story 
and  base,  reinforced  concrete  or  brick. 
Cost  not  stated.  Sacramento.  Archi- 
tect R.  A.  Herold.  Forum  BIdg..  Sac- 
ramento. Owners,  Sacramento  Coun- 
ty. Architect  Herold  has  just  been 
commissioned  to  prepare  plans  for  a 
large  group  of  modern  hospital  build- 
ings to  be  erected  on  the  old  Infirmary 
site.  The  cost  and  nature  of  construc- 
tion have  not  been  determined  a-s  yet. 
Further  mention  will  be  made  of  the 
work   as  the   plans  progress. 

STORES  AND  OFFICES— 4  or  S 
story  and  base,  brick  and  steel  or  re- 
inforced concrete,  flOO.OOO  to  $140,000. 
Sacramento,  Cal.  Arcliitect  not  se- 
lected. Owners.  Sacramento  Chamber 
of  Commerce.  Architects  E.  C.  Hem- 
mings.  John  W.  Woollett  and  John  P. 
Hill  have  submitted  plans  for  a  large 
commercial  building  to  be  erected  on 
7th  street  between  I  and  J  streets  in 
Sacramento  by  the  Chamber  of  Com- 
merce. Plans  are  being  considered  for 
both  a  five  and  an  eight  story  build- 
ing. If  tlie  five  story  is  erected  it  will 
cost  about  tlOO.OOO,  if  the  eight  story 
is  erected  the  cost  will  exceed  1140.000. 
A  selection  of  the  architect  will  be 
made  in  a  week  or  ten  days. 
Contracts   Awarded. 

SCHOOL— 2  story  and  base,  brick, 
JSO.OOO.  Chico,  Butte  Co.,  Cal.  Archi- 
tect,     Chester      Cole,      Chico,      Owners, 


Oakdale  School  District.  The  Cliico 
Board  of.  Education  has  rejected  all 
bids  received  for  the  construction  of 
the  Oakdale  School  and  will  readver- 
tise  the  work.  The  lowest  bid  re- 
ceived was  for  $34,.'->O0,  while  but  $30,- 
1)00  is  available  for  construction.  Ar- 
chitect Chester  Cole  will  revise  the 
plans.  At  the  same  meeting  of  the 
Board  contracts  wei  e  awarded  for  a 
four-room  addition  to  the  Chico  Vecinn 
School  the  contract  going  to  C.  II. 
Crippen  for  $.o.994.S5.  The  contract 
for  work  at  tlie  Rosedale  Srlinol  was 
awarded  to  .Moore  &  Cruse  for  $7,- 
3i)4.r.o. 


Bids  Opened  For 
Grass  Valley  P.  0. 


lonxm  IlroH.  I.i.iv.  Hut  \M(liilriiw 
nid.      Mrlcli    Kron.,  of  Oakland, 
I'robubly  Get  Work. 


(By   Spe 


al  Wi 


WASHINGTON,  D.  C.  .May  (ilh.  Iill4. 
— Bids  were  opened  in  Washington  to- 
day for  tlie  construction  of  the  new- 
Federal  Building  at  Grass  Valley,  Cali- 
fornia. Six  bids  were  received.  .Mon- 
son  Bros,  were  low,  but  withdrew  their 
bid  leaving  Welch  Bros,  of  Oakland  low 
at  $42,475.  A  press  dispatch  gives 
Schuler  of  Pasadena  low  at  $23,000,  but 
this  is  probably  a  mistake,  the  bid 
probably  being  $43,000. 

A  complete  list  of  the  bids  follow: 

Gratm   Valley   Post   Office. 

Monson   Bros.,   S.  F.( withdrawn)  .$39. SSS 

E.    F.    Burke.    S.    F 48,27.". 

Frank   Gallagher,   S.   F 51. "SO 

Welch     Bros.,    Oakland 42.'475 

Kling    Co..    L.    A 52,600 

Eugene   Schuler,  Pasadena    (mis- 
take)         23,000 


ard 


ct  ha 


be 


BUILDING  CONTRACTS. 

SACRAMENTO    COUNTY. 

LOTS  143  AND  144  West  Curtis  Oak 
Sacramento.  One-story  frame  dwel 
ing   and    garage. 

Owner Ed    Redmond.    GO!    11  th    St 

Sacramento. 

Architect  . .  .None. 


.Frank     P. 


Willian 


Ochsner  BIdg.,  Sacramento. 
Filed    .May    2,   '14.      Dated   Apr.   30,   '14. 

COST.    $4,S0{| 

W  i6  LOT  3,  G,  H,  26TH  AND  27TH 
Sts.,  No.  2618  G  St.,  Sacramento,  Six- 
room  frame  dwelling. 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

6IS  Phelan  Building,        San  Prancisc 


Contractor.. F.     A.     Holdener.     .^,2214     M 
St..    Sacramento. 

COST.    $3500 

LOT  44,  Casa  Loma  Terrace  C  St.,  bet. 
32nd  and  33rd:  No.  3309  C  St.,  Sac- 
ramento. One-story  5-room  frame 
dwelling. 

Owner G.  E.  Bradley,  G211  l.-.th  St,, 


chitect 


,    3029    E 
COST,  $;.-, 


\\ 

'i 

LOT 

3,    W, 

X, 

23RD    AND 

4TH 

Sts.. 

No. 

2318 

w 

St,     Sacram 

entn. 

One- 

story 

frame 

d\ 

veiling. 

0 

A 

■chit 

set   .  . 

W.  A. 
Sac  ran 
.None. 

Bi 

rke,    on.i    llitl 
0. 

St.. 

Chatte 
St..    Sa 

rto 

n   Bros.,   211s 
COST, 

2stli 
2500 

W  14  LOTS  1  AND  4  BLK  "G"  Fair- 
mond,  Sutter  street  near  Vine,  Sac- 
ramento. Four-room    farme   dwelling. 

owner R.  H.  Ruiter,  2715  2nd  Ave. 

Curtis    Oak.    Sacramento. 
Architect  . .  .None. 

Contractor.. R.   H.   Ruiter,   2715  2nd  Ave 
Sacramento, 

COST,    $1500 


LOT    30.    Ros 


Sac 


One 


ne    dwelling    and    sleeping 


Contractor.  .Guy    Foley,    401.i    .Madrone, 

Central    Park,    Sacramento. 

COST,    $1300 

LOT  5   TRESCH   TRACT,  Upper  Stock- 
ton Road  near  Rose  Ave.,  Sacramento 
Erect  garage  and   repair  shop. 
Owner P.     R.    Shipley,     4310    Mag- 
nolia   Ave..   Sacramento. 
Architect  .  .  .None. 

Contractor..  A.     Miller,     3205     3rd     Ave., 
Sacramento. 

COST.   $1000 

\V   '/i  LOT  3:  Nos,  51S-520  J  St.,  Sacra- 
mento.     Remodel    front    of  store. 

Owner Weinrich    Estate    Co.,     1010 

.M   St.,   Sacramento. 
Architect  . .  .None. 

Contractor.  .Gene    Pendergast,    1311    22d 
St.,  Sacramento. 

COST,    $S00 

K   %  OF  W    %  LOT  3,  K,  L,  5TH  &  f.TH 
St.     Sacramento.     Remodel  store. 


May      13, 

1914. 

.Hart     Bros., 

IIH     stir     St.. 

Sacramento. 

.None. 

.Siller    Bros., 

1611    nth    St., 

Sacramento. 

COST,    fjill 

BUILDING  AND  INDUSTRIAL  NEWS 

Contractor..  A.     W.     lluddleson,     1112     I 
St.,     Sacramento. 

COST,   $5011 

LOT    311,    Casa 
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LOT  L',  K,  L,  STH  &  'JTH  STS 
K  St.,  Sacramento,  acmodel 
ront,    place    marble    and    ijlate 


glass. 

Owner. . . . 

.  .F.    V.    McAvoy,      East 
ramento. 

Sac- 

Architect  . 

..None. 

Contractor 

.  .Gene    Penrterfast,    ISl: 
St.,   Sacramento. 

1    22d 

COST, 

HoO 

Sai 


JI.  N.  2(lTH  AND  21ST  STS 
to.       Alterations     and     build 

leeping  porch. 

ner Mrs.      E.   Wallace,    21H      .M 

St.,  Sacramento, 


ctoi-..Chas.    A 
St.,  Sacr 


202 


u 


L'OST.    »2ill 


LOT  220  J  STREET.  J.  K.  2XD  ANll 
3UD  on  W  %  of  B  %  Lot  3,  Sacra- 
mento. Two-story  and  basement 
lirlck    building. 

Owner Mrs.   S.   Retzanefsky,   220    - 

St.,  Sacramento. 

Architect one. 

Contractor.  .J.  L.  Siller  and  L.  G.   Siller 
(as  Siller  Bros.),  1230  P  St., 
,.acramento. 
Filed    May    6,    '14       T^ated    May    6,    '11. 

COST,    $.S942 
IJIT    4,    R,    S,    23RD    AND    24    ST.-?,,    SE 
21lh    and    R    Sts.,    Sacramento.      Two- 
story    frame    warehouse. 

Owner Gladdinsr,         McBean        Co.. 

Crocke-  lldg.,  S.   F. 
Architect  ..  .None 
Day's    work.  COST.    $10uO 

LiJT  1,  R.  S,  23RD  AND  24TH  STS.  S\V 
21th  and  R  Sts.,  Sacramento.  one- 
story  brick  ofHce  building. 

Owner Gladding,         McBoan        Co.. 

Crocker   Bldg.,    S.   F. 

Architect  ...None. 

Day's   work.  COST.   |10(iO 

S  'i  OF  N  V4  LOTS  S  AND  9  Allen  >v 
Lcitch  Tract.  U,  V,  33rd  and  34th  Sts.. 
:;.">th  near  V  St..  Sacramento.  One 
and  one-half-story  seven-room  frame 
dwelling. 

IIH  ner Jas.  Claik   &  S.    H.   Phillips. 

4011    Cypress    Ave.,    Sacra- 


nto. 


chile 


Heights;    No.    3115 
One-story    frame 


elli 


Day's 


.R.     B,     Stubbe,     3712     Pain 


COST.    J3000 


N    '4    OP   LOT   4.    V,   W,    STH   AND   STH 
Sts.,    No.      2200    Oth    .St.,     Saci-amenlo. 
Remodel   rear  porch   and   build  sleep- 
ing porch. 
Owner Ef    Rchatei-.   917   K   St..   Sac- 
ramento. 
.None. 

.Nicbnlaus     Pruhauf.    Sac- 
ramento   Heights. 

COST.   $4J0 


chlte 


S    23V4    LOT    1.    K,    L,    2ND    AND    3RD 

Sts..    Sacramento.      Building. 
Owner Harry    and     Emillie    Gold- 
stein,   62S    i;th    St..    Sacra- 


Architect 


.Charles    A.   Vanina 


COST,    $3 
Filed    .May    C,    '14.      Dated    May    .i,    '11 


S  %  OF  N  V4  LOTS  7  AND  S  Curtis  and 
Bowley's  Add'n.;  No.  2320  33rd  St.. 
Sacramento.  One  and  one-half-story 
frame  dwelling. 

Owner Thos.    T.    Hunt,    3231    Olive 


Archite 


.No 


nto. 


COST,  11200 


;  i,i  LOT  11  T  STREET  SUBURBAN 
Ti't.  No.  2;  No.  120  Pierce  St..  Sacra- 
mento.     One    and    one-half-story    si.\ 


fro 


elli 


Owner .L   P.   Sorensen,    1303   T   St.. 

Sacramento. 
Architect  . .  .None. 
Contractor.  .J.    P.    Sorensen,    1303    T    St. 

Sacramento. 

C0S1'.  $1200 


\V  30  FT.  OF  S  '/4  LOT  7.  -M,  N.  7TH  & 
Sth  Sts.,  No,  711  N  St„  Sacramento. 
Two-story  frame  jjorcli  on  front  o'f 
building. 

Owner Geo.    Williams,    711     N    St.. 

Sacramento. 

Architect  ...None. 

Contractor.  ..John    Kancrt.     11112    V    St.. 

COST,    $2.50 


LOT  22  .\lier  &  Sowell  Higli  School  Tct 
bet.  32nd  and  34th  S  and  T  Sts..  Sac- 
ramento. One-stoi-y  flve-rooitl  fiamc 
dwelling. 

Owner Tohn    W.    Sheehan.    2310    V 

St..    Sacarmento. 
Architect  . .  .None. 

Contractor.. Chatterton     Bros..     3126     T 
St..    Sacramento, 

C'JST.     $2,SUII 

W  Vs  OF  N  S3  FEET  LOT  4.  J.  K.  13TH 
and  14th  Sts.  No.  1328  J  St.,  Sacra- 
mento. Remodel  store  front  (cigar 
sinre  and   bootblack  stand). 

Owner Clara    Schrotb,    17SS    T    St., 

Sacramento. 


(Correction,    Work    <liul«r<I) 

S  'A  OP  N  '&  LOT  1.  I.  3.  2ND  AND  3RD 
Sts.,  No.  907  Second  St..  Sacramento. 
One-story   and    basement   brick    store 


building. 


Oil 


..Mrs. 


Heli 


624    I    St.. 


chite 


.  .No 


Architect  ...P,    .1.     Herold.     322     Forun 

Bldg..    Sacramento. 
Contractor.  .Teichert   &    \mbrose. 

COST.    $290 


BUILDING  CONTRACTS. 

SAN   JOAaVIN    COUNTY. 

KK  PARK  AND  SAN  .70AQUIN.  I-ots  1. 
3.  ,->.  17.  13  inr.  E  nt  Cenler  S(.. 
Stockton..  All  plunHilng  tor  two- 
story  and  basement  Class  "C"  build- 
ing   (St.    Agnes   .Academy! 


W.    E. 
■s        Ro 


.Mc 


Cath 


Cbui-ch,    Stockton. 
Architect  ...Stone    .&    .Wright.     24     «- 

California  St..   Stockton. 
Contractor.. Pahl   &  Harry   &   Co.,   33   S- 

Sutter   St..    Stockton. 
Filed   -May   4,   '14.      Dated   Apr.   22.   '14. 

On    Ist   day    of  each    month 73% 

Usual    35    days 23% 

TOTAL  COST.  $2995 
Bond.  $1500.  Sureties.  W.  R.  Clark 
and  S.  C.  Harry.  Limit.  100  days.  For- 
feit.  $10,     Plans  and  speciiHcations  tiled. 


BRICK    WORK,    CARPENTRY,    WOOD. 

rooling,   etc.,   on  above. 
Contractor.  .James      Mulcaliy.       326    S- 

Grant    St.,    Stockton. 
Filed   May  4,   '14.      Dated   Apr.   22,    '14. 

Payments    same    as    above 

TOTAL  COST,  $34,000 
Co.  of  .New  York.  Limit.  110  days. 
Forfeit.    $10.      Plans    ami    specihcntions 


llled. 


COMPLETION  NOTICES. 


.SACHAMENTO    COVINTY. 


RECORDED  ACCEPTED 

-May    3,    1914  — LOT    4.    .1.    K.    4TH    AND 

Co    (Travelers'    Hotel)    to    Ransome 

•r^oncrete   Co .May    3,    1914 

May  6,  1914— LOT  105  Palmetto 
Heights,  Sacramento,  H  A  Mc- 
Clelland to  R  L  Gravel  and  A  Small 
A,pril    30,    1911 


LIENS  FILED. 


SACRAMENTO    COUNTY. 


RECORDED  A.MOUNT 
Apr.  29.  1914— S  %  LOT  8  .\ND  S  % 
Lot  7  g,  R.  14th  and  15th  Sts..  Sac- 
ramento. Chas  Eulltz  (as  Eureka 
Oil  Burner  &  Oven  Col  vs  .1 
Fotliergill    and    E    .Morris $32" 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


Al'AKT.ME.NT  HOUSE— 1  story  and 
base.  Class  C  construction.  Cost  not 
stated.  Los  Angeles.  Cal.  Architect. 
C.  C.  Rittenhouse.  Washington  Bids..  L. 
A.  Owner.  A.  Jamieson.  The  building 
will  be  erected  on  Oarondolet  street 
near  Sth  and  will  cover  an  area  of  S'8 
by  103  feet.  There  will  be  100  rooms. 
aT-ranged  in  two  and  three  room  suites. 
Interior  'Hnish  will  be  largely  of  pine. 
There  will  be  steam  heat,  elevator 
service  and  a  hot  water  supply.  All 
apartments  will  bave  wall  beds  and 
private  bath  rooms.  Tile  wainscot  and 
composition  floors  will  be  used  in  the 
bath  rooms.  Entrance  will  be  linished 
in  tile  and  marble.  Exterior  of  tlic 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  flgures 
are   being   taken. 

CHURCH- 1  story  and  base,  fl-ame 
and  plaster,  $25,000.  Hollywood.  Los 
Angeles  Co.,  Cal.  Architect.  Robert  H. 
orr.  Van  Nuys  IBIdg..  L.  A.  Owners. 
Hollywood  iMethodlst  Church  Congre- 
gation. No  details  lof  the  building 
have  been  given  out.  but  it  Is  under- 
stood that  the  design  will  be  in  the 
.Mission  style  with  exterior  covered 
with    cement    plaster    on      metal      lath. 


ill 


IS  and  pastor's  study, 
vlll  be  of  pine.  Art 
fill   be   installed.   Plans 
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are    now   hpinjr   prepared.    Furtlier   men- 
tion  will   be  made  ot  the   work. 

HOTEl^S  story  and  base.  Class  C 
construction.  Cost  not  stated.  Los 
Angeles.  Cal.  Architect.  Joseph  F. 
Rhodes.  Central  Bldg..  L.  A.  Owner. 
Michael  Kiel.v.  The  building  will  be 
erected  on  Kohler  street  near  6th,  cov. 
erlng  an  area  o(  37%  feet  hy  134  feet. 
There  will  be  stores  besides  the  hotel 
oUice  and  lobby  on  the  first  floor. 
I'pper  two  floors  will  contain  a  total 
ot  66  rooms  and  six  batlis.  Interior 
■finish  will  be  ot  pine  throughout. 
There  will  be  steam  heat  and  a  hot 
water  system.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared  and  when  complete  the  work 
will    be   done   by    Day   Labor. 

HOTEL— 5  story  and  base,  brick  and 
steel.  Cost  not  stated.  Venice.  Los 
Angeles  Co..  Cal.  Architects.  C.  H. 
Russell  &  Co.,  Union  League  Bldg..  L. 
A.  Owners.  C.  W.  Holbrook  and  C. 
Minotti.  The  building  will  be  erected 
on  Windward  avenue  and  will  have  a 
frontage  of  50  feet  by  a  depth  of  102 
feet.  There  will  be  a  store,  office  and 
hotel  lobby  on  the  Ifirst  floor.  Upper 
four  floors  have  been  arranged  for  a 
total  of  65  rooms  and  20  ^laths.  Inte- 
rior finish  will  be  of  ,pine  and  birch. 
Bath  rooms  will  bave  tile  wainscot  and 
composition  floors.  Plans  provide  for 
steam  heat,  elevator  service  anff  a  hot 
water  supply.  Patent  store  fronts  are 
specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  with 
tile  inlays.  Plans  are  being  prepared. 
HOTEL — 1  story  and  base.  Class  C 
construction.  Cost  not  stated.  Los 
.4ngeles.  Cal.  Architects.  The  Western 
Building  Co..  Uinkershlm  Bldg..  L.  A. 
Owner.  G,  A.  Thiele.  The  building 
will  be  erected  on  Wall  street,  cover- 
ing an  area  of  50  by  113  feet.  There 
will  be  a  total  of  76  guest  rooms,  eight 
private  baths  and  eight  public  baths 
besides  the  office  and  lobby.  There 
will  be  steam  heat,  elevator  service 
and  a  hot  water  supply.  (Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Exterior  of  the  building 
will  be  faced  with  ,pressed  brick.  En- 
trance and  lobby  will  be  flnished  In 
marble.  Plans  are  complfe  and  fig- 
ures are  being  taken. 

SCHOOL — 2  story  and  imse.  brick 
$13,000.  Orange.  Orange  Co..  Cal.  Ar- 
chitect, J.  Flood  Walker.  3'I3  Bast  4th 
street,  Santa  Ana.  Owners.  Orange 
Grammar  School  District.  The  build- 
ing has  been  designed  in  the  Italian 
style  and  will  contain  eight  standard 
sized  class  rooms,  office,  teachers' 
rooms,  an  assembly  hall  seating  400 
■people,  and  manual  training  and  do- 
mestic science  rooms.  Interior  will  te 
flnished  in  pine.  There  will  be  pine 
ind  maple  floors.  Plans  provide  for 
modern  scbool  plumbing,  electric  work 
and  a  plenum  system  of  heating.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  flguies  are  being  taken.  Bids 
will  be  opened  on  May  I4th.  Plans 
and  specifications  can  be  secured  from 
the    architect. 

STORES  ANl.i  OFFICES— 6  and  7 
story  and  base.  Class  A  construction. 
tSOO.OOO.  Los  Angeles.  Cal.  Architects, 
Frederick  Noonan  and  William  Rich- 
ards, Brockman  Bldg..  L.  A  Owners. 
.1.  W.  Rohinsn,,  Co.  The  building  will 
be    erected    on    7th     street,      extending 
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from  Grand  avenue  lo  Hope  street.  It 
has  a  frontage  of  333  feet  on  7th 
street  and  140  feet  on  each  of  the  other 
streets.  The  structure  will  be  of  rein- 
forced concrete  construction.  The  ex-' 
terlor  will  probably  be  faced  with 
terra  cotta  on  all  three  street  fronts. 
The  Interior  flnish  and  equipment  will 
be  complete  and  modern  in  every  re- 
spect and  will  include  ten  pas.senger 
elevators,  two  freight  elevators,  con- 
veyors, spiral  chutes,  sprinkler  system, 
steam  heat,  etc.  The  lease  provides 
that  the  Jpuildlng  be  completed  and 
occupied  within  two  years,  but  it  is 
exfljected  this  can  be  accomplished  in 
twelve  months.  Working  drawings  are 
being  prepared. 

BANK  AND  OFFICES— 3  story  and 
base,  brick  and  steel.  Cost  not  stat- 
ed. Long  Beach.  Los  .■Vngeles  Co.  Cal. 
Architects,  Krempel  i-  Erkes,  Henne 
Bldg.,  L.  A.  Owner,  Mr.«.  L.  Hauerwaas. 
The  building  will  be  erected  at  the  cor- 
ner of  Pine  and  Broadway  streets,  and 
will  cover  an  area  ot  50  by  ISO  feet. 
The  first  fioor  will  be  occupied  by  the 
Marine  Commercial  and  Savings  Bank. 
Each  of  the  upper  floors  will  contain 
twenty  offices.  Interior  flnish  will  be 
of  pine  and  hardwood.  Plans  provide 
for  steam  heat  and  elevator  service. 
Special  Interior  flnlsli,  ornamental 
plaster  and  bronze  and  bank  vaults 
will  be  installed  in  the  first  floor.  Ex- 
terior of  the  building  will  he  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

APARTMENT  HOUSE— 4  sloiy  and 
base,  brick  and  steel.  $100,000.  Los 
Angeles,  Cal.  Architect.  Frank  M.  Ty- 
ler. Black  Bldg.,  L.  A.  Owner.  G.  Ru- 
pert Johnson.  The  building  will  be 
erected  at  the  corner  of  Ingraham  and 
Witner  streets  and  will  cover  a  con- 
siderable ground  area.  Interior  will 
contain  a  total  of  172  rooms  arranged 
in  two  and  three  room  apartments.  In- 
terior flnish  will  he  of  pine  ami  hard- 
wood. There  will  be  steam  lieit.  two 
electric  elevators  and  a  hot  water  sup- 
ply. All  apartments  will  have  wall 
beds  and  private  bath  rooms.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot. Entrance  will  he  finished  in 
marble.  Exterior  of  tie  building  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  the  work  is  being  done 
by    Day    I^bor. 

STABLE— 1  story,  brick.  $5,000.  Los 
Angeles.  Cal.  Architect,  Prank  .VI.  Ty- 
ler, Black  Bldg..  L.  A.  Owners.  Davis 
Standard  Bread  Co.  Tlie  building  will 
be  erected  at  the  corner  of  First  anti 
Beaudry  streets,  covering  an  aiea  of 
50  by  150  feet.  Interior  will  he  fin- 
ished in  rough  plaster  and  pine.  Ex- 
terior will  be  faced  with  cement  plas- 
ter. Plans  are  complete  and  figures 
are    being    taken. 

Contracts    Awarded. 

APARTMENT  HOUSE— 3  story  and 
base,  brick,  $,10,000.  Los  Angeles.  Cal. 
Architects.  C.  F.  Borlon  Co..  Hibernian 
'Bldg..  L  A.  Owner.  Laura  Borton. 
Contractors,  C.  F.  Borton  Co..  Hiber- 
nian   Bldg.,    L.    A.      Contract   price.    $50.- 
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100  feet.  The  entire  structure  will  I.p 
occupied    by    the   laundry.      Inter!. ir     liji- 

lah  will  be  of  pine.     Special   mail iv 

will  be  installed.  Exterior  will  1m. 
faced  with  stock  brick,  Plan.^  ;iiu 
complete  and  figures  are  being  taken 
CHURCH- 2  story  and  base,  rein- 
forced concrete,  $30,000.  Marslifield. 
Ore.  Architect.  Benjamin  Ostlin.l] 
'Marshifleld.  Owners.  'St.  Monica  Roman 
Catholic  Church.  The  building  has 
been  designed  in  the  Gothic  style  and 
will  cover  a  large  area.  There  will  l>e 
the  main  auditorium,  Sunday  scImhiI 
rooms  and  several  smaller  rooms,  in- 
terior will  be  finished  in  pine  win,  ,„■- 
namental  plaster.  Plans  provide  Idr  .. 
vapor  system  of  heating.  Theie  will 
be  art  and  leaded  glass.  Exteri...  ..[ 
the  building  will  be  faced  with  c.-m, m 
■plaster.  Working  drawings  are  .in 
plete  and   figures  will   be  called    f..i    :ii 

LAUNDRY- 1  story  and  base,  i.in- 
forced     concrete.       $14,000.       Marsl.ii.l.l 

Ore.         Architect.       Benjamin       i.-t  

Marshfleld.      Owners.    Jones    Bro.-       Tn, 

building    will    cover    a      large    y ml 

area    and    will    be    practicjilly    flrei.i 

throughout.  There  will  be  relTif...  ,1 
concrete    walls,    fioors    and    roof.      Im.- 

rior  flnish   will  .be  of  pine.     Plans    - 

^ide  for  metal  window  sash  ;ii„i 
frames.  ?Vpecial  laundry  m^ichi  n.-i  \ 
will  be  retjuired.  Exterior  of  the  Imil.l- 
ing  will  he.  faced  with  cement  plaster. 
Plans  are   now   being   prepared. 

Coiitrncfs    Awarded. 

CITY  HALL— 2  story  and  base, 
brick  and  stone.  $36..SS4.  Klamath 
Falls.  Ore.  Architects.  Veghte  &  Co., 
Klamat'h  Falls,  Owners,  City  of  Kla 
math  Falls.  Contractors,  Cofer  Bros,, 
Klamath  Falls.  Contract  price.  $36- 
SS:|. 

STORES    AND  OFFICES— 3    story   and 
base,    hrlck.    $27,000.      Baker    City,    Or. 
Architect,    '.VI.     P.     White,     Baker    Cif 


POk'fLAND  AND  OREGON. 

LAL'.VDRY- 2  story  and  base,  brick 
$20,000.  Portland.  Ore.  Architects. 
Emil  Schacht  &  Son.  Commonwealth 
Bldg..  Portland.  Owner.  C.  A.  Wagner. 
The  building  will  be  erected  at  a  cor- 
ner  and    will   cover   an    area   of   SO    bv 


SEATTLE  AND  WASHINGTON. 

RESIDENCE  —  2  story  and  base, 
hollow  tile  congtruction,  $50,000.  Se- 
attle. Wash.  Architect,  Carl  F.  Gould. 
Boston  Block,  Seattle,  Owner.  J,  H, 
Blodell.  The  dwelling  will  l.e  erected 
on  Harvard  avenue  on  a  large  estate, 
Besides  the  dwelling  plans  also  pro- 
vide for  a  large  garage  of  a  similar 
type  of  construction.  The  house  will 
contain  in  the  neighborhood  of  twenty 
r-oonis,  several  baths  and  the  servants' 
rooms.  Interior  flnisli  will  be 
hardwood  throughout.  Hardwood  and 
inlaid  floors  will  be  used.  All  batn 
rooms  will  have  tile  floors  and  wa... 
scot.  Plans  provide  for  a  central  heat- 
ing system.  probobly  steam  heat. 
There  will  he  open  fire  places,  tile 
mantels  and  a  vacuum  cleaning  s 
tem.  Exterior  of  the  dwelling  and 
garage  will  be  faced  with  cement 
plaster.  Plans  are  nearly  complete 
and    figures   will   be  called   tor   shortly. 

RESIDENCE— 2  story,  attic  and 
base,  semi-fireproof,  $30,000,  South 
Pellingham,  Wash.  Architect.  Carl  F. 
Gould.  'Boston  Block.  Seattle.  Owner, 
C.  X.  L-irabee.  The  dwelling  has  been 
designed  to  contain  twelve  rooms  and 
a  number  of  baths.  A  garage  will  also 
l.e  erected  on  the  property.  Interior 
finish  will  he  of  pine  and  hardwood 
with   hardwood  and  inlaid  floors.  There 
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be  finished  In  tile  and  will  be  equipped 
witli  showers.  Exterior  ot  the  dwell- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  will  he 
called    for  at   once. 

COLD  STORAGE  WAREHOUSE  —  5 
story  and  base,  reinforced  concrete. 
•HOO.OOO.  Seattle.  Wash.  Engineer. 
Port  of  Seattle  Commission.  Seattle. 
Owners.  City  of  Seattle.  Tiiis  work  is 
known  as  pl-oject  No.  4  of  the  Port  of 
Seattle.  The  building  will  coyer  a 
large  area  and  will  be  firepi-oof 
throughout.  Tlie  Commission's  plans 
are  complete  and  tliey  are  calling  for 
figures  to  be  opened  on  May  2.'itli.  Con- 
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plans  and  specifications  con  taining  al- 
ternate methods  of  construction  with 
their  figures.  Plans  can  be  secured 
from  the  Port  of  Seattle  Commission. 
Central  Bldg..  Seattle.  An  official  pro- 
posal appears  in  anotlier  column  in  tills 

MOTEL — 10  story  and  base.  Class  A 
construction.  $250.1100.  Seattle.  Wasli. 
Architects.  Howell  &  Stokes.  Henry 
Bldg.,  Seattle.  Owners.  Kennedy  Hotel 
Co.  The  building  will  be  erected  at 
the  soutlicast  corner  of  4th  ayenue  and 
University  and  will  cover  a  large  area. 
Construction  will  be  of  the  class  A 
type  throughout  with  a  complete  steel 
frame,  reinforced  concrete  walls,  flooi-s 
and  roof  slabs.  Only  preliminary 
sketches  have  been  prepared,  and  tlie 
number  of  rooms,  interior  finisli  and 
otlier  matters  have  not  been  deter- 
mined upon  as  yet.  Further  mention 
will  be  given  of  the  building  as  the 
plans    progress. 

Contracts   Awarded. 

THEATRE  AND  OFFICES— 6  story 
and  base.  Class  A  construction.  $300.- 
000.  Seattle.  Wash.  Arcliitect,  B.  Mar- 
cus Pretica.  Empire  Bldg..  Seattle. 
Owner.  Alex  Pantages.  Contractor. 
Hans  Pederson.  Madison  iBldg..  Seattle. 
Contract    price.    $3110,000. 

BRIDGE— Steel  and  concrete.  $1"0.- 
000.  Spokane.  Wash.  Engineer.  Engi- 
neering Department  Oregon-Wasliing- 
ton  Railroad  and  ^'avigation  Co.  own- 
ers. Oregon-Washington  Railroad  and 
Navigation       Co.  Contractor.        Rob- 

Wakefield.  Worcester  'Bldg..  Portland. 
Contract   price.   $-100,000. 

PIERS.  ETC.— Cost  not  .stated.  $2r>0.- 
00(1.  Victoria.  B.  C.  Engineer'.-  name 
not  given.  Owners.  Canadian  Govern- 
ment. Contractors.  Grant  Sniitli  and 
MeDonnell.  Vancouver.  These  con- 
tractors have  awarded  a  subcontract 
for  the  structural  steel  to  E.  G.  Prior 
&   Co..   Vancouver   for   $2.i0.000. 


THE   LIABILITY   LAW. 

lauHi-    Kor    Ke>il»«»nce   To   Tbe    Act    Dln- 
l'u>u<ed    By    John    Jllller    While. 

A    Maxoii      "mil      Iluilrter""      Aiinlyxi"      "f 

KilHtiot^    Cc>iiilltl<iii»    In    Our    t<iiirl« 

of  Juatlec. 

The  action  that  is  being  taken  in  the 
courts  to  overthrow  the  employers  lia- 
bility law  of  this  s'.r.e.  is  one  that 
was  to  be  expected.  There  is  a  deep 
and  far  reaching  reason  for  it.  It  ap- 
pears to  me  that  there  is  a  meaning, 
hnih  in  tlie  I.tw  and  in  tbe  opposition 
to  it,  that  has  not  yet,  so  far  as  I  have 
seen,  been  called  to  public  attention. 
The    liability    law    is    In    effect    a   court 
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created  for  the  purpose  ot  determining 
the  justice  of  causes  which  it  is  fitted 
to  decide  because  it  is  informed  ot  the 
nature  of  'lie  cases  on  which  It  is 
called  to  act.  It  is  only  one  of  many 
such  courts  for  the  purpose  of  ad- 
ministering justice,  tliat  in  recent  times 
have  been  created,  and  in  many  states, 
for  the  purpose  of  determining  only 
such  cases  as  they  are  constituted  to 
understand;  and  they  arc  able  to  be 
just  not  only  because  they  are  free  to 
act  on  the  merits  of  the  causes  brought 
before  them,  but  because  they  may  act 
promptly,  and  that  is  the  half  ot  jus- 
tice. 

So  all  ot  tliese  commissions  are 
courts.  They  are  prophetic  of  the 
courts  of  the  future,  and  it  is  the 
principle  of  such  a  court,  free  and  un- 
trameled,  and  thus  having  power  to  do 
justice,  that  is  opposed  by  the  interests 
that  are  against  them.  They  see,  as 
we  all  may  see  It  we  will,  that  the 
courts  that  we  have  known,  and  the 
system  of  jurisprudence  that  they 
represent,  is  passing  away;  by  evolu- 
tion and  not  by  revelation.  The  cold 
arm  of  technicality  that  Is  reaching 
its  clammy  fingers  out  ot  the  dark- 
ness ot  tlie  middle  ages,  and  extending 
over  our  modern  enlightenment.  Is 
dying  as  it  should,  and  a  new  system 
of   jurisprudence   is   taking   its   place. 

The  old  system,  or  the  courts  as  we 
have  been  taught  to  know  them,  and 
in  fact  our  entire  system  of  law  and 
court  procedure,  grew  up  in  tbe  de- 
caying days  of  Rome,  fittingly  con- 
structed in  harmony  with  the  spirit  of 
their  lite.  In  an  age  of  great  wealth 
in  the  hands  at  a  few  and  with  mil- 
lions of  struggling  poor;  constructed 
so  that  it  worked,  by  Its  quibles  and 
delays,  continual  injustice  just  in  pro- 
portion to  the  poverty  of  the  litigant. 
And  so  it  has  continued  till  now  with 
but  slight  variations  ot  outward  shape, 
in  all  the  nations  of  modern  Europe  as 
welLas  ours,  to  automatically  amass  the 
wealth  ot  the  people  in  the  hands  of 
the  rich  and  powerful.  This  advantage 
has  continued  In  favor  of  the  rich  tor 
eighteen  centuries,  and  may  truthfully 
be  said  that  it  was  made  so  intuitivly 
by  the  spirit  of  its  creators,  as  every 
work  must  partake  of  the  nature  of 
its  authors.  And  this  work  has 
operated,  and  does  so  operate  now  as 
tie  most  cunning  instrument  of  in- 
equality and  injustice  that  could  be 
conceived  in  the  mind  of  man.  And  so 
it  is  that  the  powers  in  the  world  that 
profit  by  Inequality,  and  who  have  so 
long  profited  through  the  operation  ot 
tills  system,  are  to  be  expected  to  re- 
sist the  forces  ot  higher  civilization 
that  are  swcepnng  it  away. 

The  higher  idea  of  justice  of  our 
recent  times,  which  regards  the  right 
of  every  man  to  have  his  cause  judged 
without  unnecessary  expense  or  delay, 
has  at  last  found  a  way  to  change  our 
system  of  law  procedure  by  gradually 
creating  a  new  system  to  take  its  place, 
and  it  seems  like  something  of  a 
mockery  tor  the  old  and  dying  court 
to  pass  on  the  question  ot  the  right  of 
the  new  to  exist  or  to  come  Into  being. 
It  seems  as  it  a  dead  branch  on  a  tree 
would  claim  a  right  to  deny  the  parent 
tree  the  right  to  .grow  green  branches, 
r.ut  time  will  rapidly  pass,  and  It  will 
not  l,e  long  till  all  civil  .uses  will  be 
tried  by  tribunals  fitteil  to  understand 
their    nature,    and     wliidi,     Lecause    of 
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power   to   understand   the   evidence,    will 
lie   able   to   do  Justice. 

But  while  the  subject  cannot  be  more 
tlian  sketc'hed  here,  this  appears  to  'be 
the  true  essence  of  the  growing  sys- 
tem of  adjudication  hy  commissions. 
We  have  among  us.  and  particularly 
here  in  California,  some  men  who.  In 
recent  times  have  been  diligent  work- 
ers in  the  cause  of  equality!  and 
neither  are  they  who  preach  near 
violence  from  street  corners,  but  they 
are  those  wlio  have  fought  every  form 
ot  corruption,  and  who  are  creaXtng 
tills  system  tliat  will,  'by  its  operation, 
tend  to  bring  about  more  perfect 
equality  ot  right.  And  there  are  among 
tliese  some  who  have  been  singled  out 
for  particular  vilification  and  abuse, 
by  those  who  profit  by  protracted  liti- 
gation and  delay.  But  they  are  in 
truth  not  disturbers  but  benefactors, 
and  Calltornla  owes  honor  and  not 
abuse  to  her  leaders  In  this  march  of 
progress.  Such  names  as  Roosevell. 
Heney,  and  Johnson,  will  long  be 
remembered  with  honor  for  their 
struggle  against  the  entrenched  past. 
There  is  noquestiion  that  a  great  change 
Is  working  in  the  hearts  ot  the  people, 
and  for  what  reason  we  do  not  know, 
hut  we  do  know  that  It  Is  true  that 
California  is  now  Influencing  economic 
thought  and  action  far  beyond  her 
own  borders.  It  will  become  her  to  re- 
member that  her  work  is  progress,  and 
tliat  honor  comes  to  her  now  on  ac- 
count ot  It,  and  the  more  will  come  to 
her  In  the  future.  And  the  history  of 
all  progress  will  unite  to  teach  her 
that  any  failure  on  her  part  to  main- 
tain the  example  already  given  will  be 
charged   to  her  discredit. 

.TOHN    MILLER    WHITE. 

♦- 

Tile  California  Railroad  Commission 
has  taken  up  the  question  of  the  Pull- 
man car  rates  with  reference  to  the 
tipping  system  that  is  forced  upp,n  the 
public  by  the  employees  ot  that  com- 
pany. And  as  it  has  dealt  with  the 
Southern  Pacific  Company  and  the 
Wells  Fargo  Express  Company  it  may 
be  expected  to  deal  with  like  effect  in 
the  case  of  this  monopoly. 

The  Commission  has  given  the  com- 
pany thirty  days  in  which  to  remedy 
the  evils  complained  ot  or  the  Com- 
mission will  start  an  investigation 
itself  on  its  own  initiative  and  sec 
where  the  trouble  Is.  It  rightly  says 
that  the  company  should  eitlier  pay 
its  employees  a  living  wage  or  if  it 
is  too  poor  to  do  this  tliat  it  should 
liave    its    rates    and    cliarges    raised. 

Commenting  upon  the  practice  of  tlie 
company  the  Commission  states  that 
"It  is  impossible  tor  this  Commission 
to  reach  a  conclusion  other  than  that 
tlie  Pullman  Company  deliberately  at- 
tempts to  pay  the  employes  which  It 
hires  from  the  gratuities  given  by  the 
public. 

While  this  Commission  Is  not  at- 
tempting to  reform  the  common  in- 
clination ot  humanity  to  get  a  Utile 
better  treatment  by  tipping,  and  does 
lint  feel  called  upon  to  discuss  the 
Ijniprlety  of  gratuities,  still  we  do  be- 
lieve we  are  compelled  to  consider  the 
i^uty  ot  this  company  with  reference 
to  turning  to  its  own  advantage  the 
tipping  habit." 

The  Commission  further  stales  that 
wiinicn  travelers  receive  less  attention 
th.in  men,  because  the  tips  are  less  and 
tourist  car  passengers  receive  inferior 
service    to    those    ot    the   pullman    cars. 
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"Complainls  have  cinic  fruin  tlie  em- 
ployes of  the  company  tliemsclves  to 
the  effect  that  under  tlic  wages  paid 
them  they  must  get  tips'  to  live,  and 
that  they  are  expected  by  their  em- 
ployers to  get  such  tips.  It  is  impossible 
for  the  Commission  to  reach  a  conclu- 
sion other  than  that  the  Pullman  Com- 
pany deliberately  attempts  to  pay  its 
employes  from  the  gratuities  of  the 
public. 

"This  Commission  does  not  feel 
called  upon  tc  question  tlie  propriety 
of  gratuities,  but  we  do  believe  that 
we  are  compelled  to  consider  the  duty 
of  this  company  witli  reference  to  turn- 
ing to  its  own  advantage  the  tipping 
habit. 

■■It  certainly  is  a  commentary  on  mod- 
ern  business  tliat  a  company  as  rich 
and  powerful  as  this  one  in  question 
should  feel  inclined  to  stoop  to  the  dis- 
reputable practice  to  whicli  It  feels 
called   upon   to   resort. 

•'It  Is  our  opinion  that  the  time  has 
passed  in  this  State  and  in  this  Nation 
when  in.stItutons  such  as  the  Pullman 
Company  can  be.  or  should  be.  permit- 
ted by  public  authority  or  Indulgence 
which  requires  the  traveling  public  to 
be  generous  in  giving  tip.s.  whether  it 
wants  to  or  not,  and  which  requires 
the  employes  of  this  company  from 
necessity  to  resort  to  whatcvfer  means 
they  have  in  their  power  to  Secure  the 
necessary  amount  wJiich,  added  to  their 
salary,  will  enable  them  to  live." 

This  report  is  a  commentary  on  the 
progress  of  the  country  since  tlie  time 
ofGrover  Cleveland.  In  1S93  the 
town  of  Pullman.  Illinois,  was  owned 
completely  by  the  Pullman  Company. 
The  employes  lived  in  the  company's 
houses  or  were  hilying  them  from  the 
corporation.  They  traded  at  the  com- 
pany's store.  In  tact  they  were  the 
servants,  body  and  soul,  of  the  cor- 
poration. LalJor  conditions  became  so 
had  that  the  employes  went  out  on 
strike.  The  first  thing  the  Pullman 
Company  did  was  to  run  a  mail  car 
into  the  town  and  when  the  train  to 
which  it  was  attached  was  stopped  by 
the  strikers  the  company's  officials 
appealed  to  the  President  of  the 
United  States  that  the  strikers  were 
interfering  witli  the  mail.  Cleveland 
promptly  sent  the  federal  troops  to  the 
place,  the  trains  were  perinltted  to 
run  and  the  strike  was  over.  The 
Strikers  l-ad  no  rights  that  the  eom- 
iJany  was  bound  to  respect  and  tliey 
were  co?npelled  to  make  their  living 
tlie    best    way    tiiey    could. 

Now  tilings  have  changed.  l';ven  the 
porler  is  considered  a  citizen,  lie  is  en- 
titled to  a  living  wage  and  the  cor- 
lioration  is  not  allowed  to  hog  his 
cartiings  and  pay  dividends  on  water- 
ed stock  and  money  that  was  never 
invested.  No  wonder  the  Chronicle 
liowls  about  too  many  commissions.  It 
is  the  Railroad  Commission  and  tl  r 
Board  of  Control  that  has  hit  Its 
masters,  the  lieneficiaries  of  special 
privilege  and  these  are  the  commis- 
sions it  wouljl  like  to  abolish. 
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the  wis<loni  if  the  world  is  lodged  In 
their  corporate  heads.  And  it  Is  to 
be  hoped  that  never  again  will  a 
majority  of  the  people  pull  blindly  the 
juggernaut  of  special  privilege  har- 
nessed by  political  prejudice  and  be- 
lieving as  gospel  trutli  the  lUipdoodle 
of   a   lot    of    political    hirelings. 


s-hat 


pr 


ent 


ally 


npetent  men  can  d 
when  tliey  are  placed  in  charge  o 
governmental  affairs  when  they  hav 
the  back  bone  to  do  it.  Never  agail 
will  the  Southern  Pacilic  and  Well 
Pargn  and  the  I'lillman  Comn:iny  ani 
ail   others   make   people   believe   tliat  al 


completion  is  the  great  locks  of  the 
Government  canal  at  Salmon  Bay.  by 
means  of  which  shipping  will  be  able 
to  pass  from  Puget  Sound  at  Seattle  to 
Lakes  Washington  and  Union.  The 
works  are  so  far  advanced  that  He 
first  ship  is  expected  to  pass  through 
the    waterway    early   In    1915. 

The  public  mind  has  been  so  filled 
with  the  story  of  the  construction  of 
the  Panama  Canal  and  Its  great  locks 
at  Oatun  and  elsewhere,  that  it  is  apt 
to  overlook  the  fact  that  several  other 
works  of  this  character  of  great  mag- 
nitude are  also  being  carried  out.  The 
Lake  Washington  canal  and  locks  are 
a  case  in  point.  The  lock  is  825  feet 
long.  SO  feet  wide  on  the  Inside  and  56 
feet  high.  The  walls  of  concrete  are 
53   feet   in   thickness  at    the   bottom   and 


top.       Thi 


as  the  Bik  Lock.  The  Small 
30  feet  wide  and  160  feet  long, 
ter  is  being  built   for  the  use  ol 


the 


str 


W-'hen  t;ie  looks  are  finished  the 
level  of  Lake  Union  will  be  raised  to 
twenty-one  feet  above  the  high  water 
mark,  and  both  this  lake  and  Lake 
Washington  with  the  factories  along 
their  shores,  of  which  there  are  many 
today  witli  the  prospect  of  a  great 
many  more  in  the  future,  will  be  in 
direct  water  communication  with  the 
Pacific.  Our  great  advantage  of  the 
new-  works  is  that  since  the  water  In 
the  lakes  is  fresh,  sliips  will  be  able  to 
pass  through  the  locks  and  relieve 
themselves  of  barnacles  and  other 
marine  growths  which  will  drop  oft 
from  their  bottoms,  leaving  them  olean 
for  the  next  voyage.  Also,  the  canals 
will  have  a  distinct  value  to  the  Navy, 
whose  slilps  of  the  medium  and  small- 
er sizes — ail  ships,  in  fact,  except  the 
larger    dreadnougiits — will     be    able    to 


The 


lake 


it 

should 


Wednesday,      May      13, 


for 


»-',275,000  for  the  locks.  tl.OOO.OUO  for 
the  dredging.  The  cost  of  the  locks  is 
being  paid  by  the  United  States  Gov- 
ernment and  that  of  the  canal  by  the 
city  and  county. 

« 

IXDl.STUI.\I.      ACCIDENT      DECISIO.\. 

The  Industrial  Accident  Coinmissioii 
has  just  handed  down  a  noteworthy 
decision,  Ruth  vs.  Southern  Pacific 
Company,    in    which    it    has    held    that 


Wi 


Compe 


covers  certain  classes  of   the  employees 
of  that  railroad. 

The  applicant  was  the  widow  of  Chas. 
B.  Ruth,  who  was  accidentally  killed 
on  January  17.  19H.  while  employed  by 
the     Southern     Pacilic     Companv     as     a 


tor    ioion 


ritiv 


Roseviile.        Ruth      was      repai 
switch    engine    which     had    bee, 

drawn    temporarily   fro...   _ 

Operating  Department,   and    wii 
been    used    in   handling   both 


Ice 


and 
The 


state 


n  Pacific  Railroad  n 
tained  that  the  accident  did  not 
under  the  Workmen's  Compen.«; 
Act,  but  that  it  was  governed  hv 
United  States  Employers'  Lial 
Law.  In  making  its  decision,  tin 
dustriai  Accident  Commission  held 
the   Congressional    Act   covered    ini 


only    to 
by  inter: 
ployees 
terstate 
if    the    r£ 


iidr 


railroads  while  sue 
actively  engaged  I 
erce.  On  the  other 
ids  were   not   engag 


interstate    comr  _ _    _ 

the  place  of  injury,  and  if  the  acrhl.i', 
occurred  while  the  employee  was  no 
engaged  In  interstate  commerce,  tiiei 
The  Southern  Pacific  Compan.v  wll 
undoubtedly  appeal  the  case  to  tli( 
higher    courts. 


HIINDRBOS  OK  MII.LION.S   OF  WASTE 
SAVED. 


.4t    the 
Jationai    . 
ial   Deale 


lieid 


thi 


New    York 
:,   it    was   brought   out   thai 
collecting   and   utilizing   waste  prod 
the    members    of    the   association    tr; 
act    an    annual    business    of   |700,000 
The    utilization    of   cotton-seed    oil 
of  cotton   seed,   until    very   recent   y 
a    mere    waste    product     of    the      co 
crop.  Is  was  pointed  out,  is  now  val 
in   the  United   States  alone  at  f50  ( 
000  a  year.     Curtis  Guild,  ex-amb.T 
dor  to   Russia,   noted   that   we  are 
rting    sisal    strings    to    Europt- 


tu 


ned 


oth 


tha 


are  using  the  worn-out  painter's  brush, 
soaked  with  white  lead,  by  cleansing 
and  using  the  worn  bristles  to  provide 
inexpensive  and  durable  scrubbing 
brushes,  while  exporting  American  cot- 
ton stockings  to  Europe,  where  they 
are  unraveled  and  used  as  a  che.ip 
packing  in  the  manufacture  of  grapho- 
phones  and  electrical  machinery,  while 
the  patched  and  darned  European 
stockings,  not  liaving  any  other  hhc. 
are  exported  from  Europe  to  this  comi- 
try  for  their  only  possible  use  as  jm- 
per    stock.      The    exports    and    imii.n  ts 


of 


aste 


ate 


and 


ghly    reported      by    the      departi 


th 


of    tl 


ndho 


appearance  in  the  official  publications 
of  the  United  States  Government  flates 
back  but  a  few  years.  For  the  calen- 
dar year  1913  we  exported  cotton  rags 
to  the  value  of  over  $500,000,  paper 
slock  other  than  cotton  rags  to  the 
value  of  over  $800,000,  woolen  rags  to 
the  value  of  $1,000,000,  scrap  iron  to 
tile  value  of  $1,200,000.  old  and  re- 
claimed rubber  to  the  value  of  $1,600,- 
ono.  and  scrap  brass  to  the  value  of 
over  $2,000,000.  The  figures  of  the  im- 
ports of  waste  materials  from  foreign 
countries  are  even  more  striking.  In 
the  year  1913  we  imported  scrap  iron 
to  the  value  of  $500,000.  old  copper  to 
the  value  of  $1,000,000,  silk  waste  to 
the  value  of  $3,000,000,  old  rubber  to 
the  value  of  more  than  $3,000,000.  cot- 
Ion  rags  to  the  value  of  $3,000.00.  and 
other  paper  stock  which  wa.s  neither 
cotton  rags  nor  wood  pulp  to  the  value 
of  nearly   $5.''00,000.— Bradstreefs. 
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JAMES  CAHILL  &  CO. 

Ineorporalad 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.                            Tel.  Oakland  1113 

JOHN  G.  ILS  &  CO. 

IVIanulacturers 

French  Ranges  and  Broilers 

Complete    Kitchen     and     Bakery    Outfits 
8&a-B4 1  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contracftors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  ms  by  phons  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5041 


Subscribe  for  the 
"Building  and  Industrial  News" 


Peerless  Ironing  Board. 

Disappears  in  the  Wall 


PEERLESS  /RON/niG  BOARD 
SHOty/NG  CABMEr 
SET  M  PAKTIT/ON  \ 

CASED  UP  »'  '" 

>1 


The  Pe 


ling  Bobrd  i 


irfec 


sidencei.     Helps  to  r 


i>ble  for  apiirtmei 
:  quickly  at  better  pricei. 
Prices  S7.SO  anci  SS.OO 
The  Peerlesi  Combination  Ironing  Board  and  Kitchenette  Ta 
ombines  the  ironing  board  with    a  diiappet 
ompact.  ioexpeniive  and  convenient  forn 
raall  kitchen. 

Rrlce  $10.00 


Invaluable  for  the 


f>e:e:rl.e:ss  ironing  boa.rd 

SSO  Plielan  Bldg.  San  Fran 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contracftors. 

Boxes  S2  50  per  year  and  upwards. 
Juuction  IVIarket,  Mason  and  Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  end 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


isiilihm;  and  iNDrsTuiAi.  .\i';w: 


Catarrh  canje  Relieved 


^HERE  IS  NO  NEED  for 
nrrh  and  Cold  in  the  He 
h?     You    really   don't  < 

>'Ou  wonder  when  you'll  e\ 


Li  to  continually  suffer  from  Cat 
It  makes  you  miserable,  doesn' 
i  whether  things  go  right  or  no 
get  over  it.  And  you  will  not  ge 


J  get  the  Clo 


It  will  reli< 


Wes 


r  Leaf  Catarrh  R 
u,  and  you'll  wonder  why  j 
iO  positive  that  this  will  reliev 
:  tf  ead,  that  we  guarantee  yoi 


hadn 
ou  of} 


arrh  or  Cold 

will  refund  your  mon< 

Price  so  Cents 

For  Sale  By  All  Druggists,  or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


"II  Is  Almo^  Human" 


Phone  Kearny   740 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly    An    Air   Cushion   Check,  working    automatically. 

Simplicity  and   Durability   combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Leil  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  proje<!tion  of  Casing  {if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  afier  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloerdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  BIdg.,  San  Franiisco 


January  1st.  1914. 


New  Prices  In  Effect 


IJi.'  .sure  ycMir  files  contain    our  new   ('ata,logues 
and  Di.«oiiunt  Slieets. 

Have  ycni   seen   the 

"BUNGALOW" 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farrell  Sis. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

T«l.  Franklin  1673      445-447  Turk  Si.,  S.  F. 
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Dwan  &  Co..  J.  E.,  445  Turk... Page  <1 
imperial  Co..    183   Stevenson  St.. Page   I 
Parrott  &  Co..   320  California  St..  San 
Francisco    Page — Back    cover 

WHEELBARROWS. 

Parrott  &  Co..   320   California  St..  San 
Francisco   Page — Back  cover 

IVINDOWS — PATENT. 

Crocker    Bldg.. 


;ahlll     *     Co..     Jamei,     173     lltb     St., 
Oakland.  Cm\.    Pure  IT 
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Specially  Contractors'  Hroiecitve  Assoctation. 


>AiN     I-'HANCISCO    LOCAL    NL 


"^''^''"-''-^^  ■'^"^T    Of  .VIEJIBERS   UF 
l>ii\TFv'i'j^inj}    S"''"''-?#T'-'ii'yi;S'    ASSOCIATION    OF    CALIFbKNlAV  OFFICE 
FOURTH    Sown  A  vlnrl^Pn5",°N'=   SUTTER    995.      MEETS    SECOND    AND 
i.'i^r!!}!^.-^^^^^^^    °'^    BACH    MONTH    AT    1:30   P.   M.   AT   THE   BUILDERS' 


EXCHAiNGE. 


isident,    J.    J.    CONNOLLY 

Master  Plasterers'  Ass'i 
e-President,    L.    R.    BOYNTON 

Contracting  Plasterers'  Ass'i 
lasurer;     JAMES  R.   WILLIAMSON 

Master    Steam    Fitters'    Ass'i 

"Till; 


Association      Inalsts 

inemuers  of  afflllated  associat.i,..=  .i.uo. 

luini   all    contracts   and    conform    to    all 

specincations  that  are  signed  bv   them.'' 


y.      W.   S.   SCOTT 

Masons'    and    Builders'    Asi 
.    Williams   and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 

that   all 


Office     101     Gough 
John  L.  E.   Flrmin 


Ahlbach    &    Mayei 
Anderson     Ic     Bal 
ley 

Balling,    E.    A. 
Baerne,    Louis 
Beck.    Jos. 
Belknap.    V.    J. 
Bernard,    Geo.    F. 
Bernstein,     Louis 
Blackman,    M.    J. 
'    ennan.    J.    F. 


Bryan, 

S.    D. 

Buick, 

Wm. 

Burke, 

PI.    Co. 

Burnha 

m,    PI. 

Co. 

Butler, 

D.    S. 

Cohen, 

M. 

Colema 

n.    Alex 

Collins 

T.    M. 

Cook, 

J.    A. 

Coughl 

an,    Jas, 

F. 

Cronln 

J. 

Curran 

A 

Curtis. 

Edw. 

DagloH 

,    L. 

Dallam 

ore,    G. 

C. 

Dalzlel 

Robt, 

Jr. 

Davis, 

A. 

Deas,    John 

De   Lano   Bros. 

Demera 

&      Dag- 

Dl    Vecchlo,    S.   J. 
Deventhal,   B.   M. 
Dockery,    Wm. 
Doherty.    J.    P. 


Eastman.   T.   W. 
Egan,    T.    J. 
Eisner,    P. 
Ernst.  H.  &  Son 
Ertola,   B. 


Flood  t  Ham- 
mond 

Ford,    Thos.    J. 

Forsyth,    W.   C. 

Franklin.  C.  P. 

Glbbs,    David 

Glbbs,  J.   t  Son 

GlUey-Schmia    Co. 

Glemser,    F. 

Gomersal,   F. 

Goss.    Wm. 

Grady.    H. 

Grundy,    E. 

Hahn,    A.   J. 

Haub,    Geo. 

Hays,   E.   L. 

Heinz,    C. 

Hennessey,    A.    E. 

Hlgglns.    Chaa. 

HUdebrand.    C. 

Hobro.    W.    D. 

Hondet.    J. 

Hoffman  &  Scha- 
Uch 

Booper,    F.    M. 


MEIMBEIKS. 

J.  Wats. 

W 


Cha 


Prank    J. 
& 

O'Brien 


La   Chapelle.   W. 
Lang,    Leonard 
Lauder,    H.    I. 


Lav 


He 


Brook.      J.      H.    & 

Son 
Br^an.      J.     M.     & 


Bros. 
Lettlch.    J.    M. 
Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubllner,  C.  W.  Co 


MacDonald,    A.  W. 
McEnhlU,   Leo 
McLeod,    J.    J. 
Meehan,   P. 
Mensor,    G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moennlng    &    Co. 
Moller,   W.  D. 
Mollis,    Herbert  L. 
Mollis,  A.   I. 
Morrlce,   T.    B. 
Morrison    &    Bevl- 

lockway 
Mulholland,  J.  A. 
Murray,  Roy 
Murray  Bros. 
Newmark,  A. 
Noonan.  John 
Orchledt     &     Van 

Cromburggne 
O'Mara,    J.    E. 

PeiazzI,    H.    J. 
Petersen,    S. 
Plevln    &    Morrlce 
Power   £    Pike 
Ralsche,    Fred 
Rehn,   C. 
Richardson,     J.     t 

Son 
Rohr.    Jos. 
Ryan,   T.   J. 
Sasso,   Frank 
Schallch,    J.    A. 
Schleve,    Theo. 
Schwarz,    Chas.  Co 
Shepard     Bros. 
Slngewald.    J. 


k    &   Co. 
Westphal,   H.  N. 
Wetzel  &   Grass 
Whitley,   H.   T. 
Whitman      -      Ly- 
man Co. 
Williamson.  H.  Co 
Wilson,  W.  F.  Co. 
Williams,  O.  F. 
Wlesendung.    P. 


MASTER  PAINT- 
E)RS'  AND  DBC- 
ORATORS'     AS.SN. 


W.    T.    Beck,    £ 

C.  E.  Gordon,  E 
Anderson&Bros. 
Axt,    H.    J. 
Ankers,   H. 
Anderson   Bros. 
Beck,   W.  T. 
Baclgalupl.     P. 
Black,    E.    H. 
Burns,    Joseph 
Becher,   H. 
Bernstein,    Wm, 


Byrne.    J.   F. 
Brlckley,    P.   J. 
Blum,  L, 
Cohn,  M. 

Clarke   &   Dickson 
Cramer    Bros. 


Do 


V.   J. 


Snook,  W.  S.  & 
Son 

Spencer  Plumb- 
ing Co. 

Stalder  &  Hlnkel- 


Sthur,  C.  G. 

Sutton    Co. 

Szanlk,   S. 

Taylor  &  Prltcb- 
ard 

Tippett,    J.    C. 

Trezl-iie,   J.   S. 

Trezlse.    A.    G. 

Turner  Co. 

Von  Tagen  &  Mol- 
ler 

Ward.  Hugh 


Daniels.    G.    V. 
Domenlconl,    S. 
Pahl,    F.   H. 
Eaton.    W.    R. 
Eckart,   H. 
Foley.   D. 
Flck   Bros. 
Guenzel,   O.   C. 
Graper.   Harry   G. 
Grlffln.    F. 
Gewirtz,  Joseph 
Grimes,    John 
Gordon,    C.    B. 
Hansen,   f.   a. 
Hlnton,    Russell 
Hoffmin.    Jno, 
Jablonskl,   A. 
Kern,   Henry 
Klesel,    Fred 
Kroder,    Gus. 
Koenle.    Otto 
Lorenzen.    Fred 


Cha 


Wagner,    Fred 
Welnmann,     ~ 
Wendt,  O.  W 
Woodall,    B.    F. 
Welser,    J.    H. 
Walk,    M. 
Weiss.   M.    B. 
Zellnsky,    D. 


M.    J.    Mealey. 
President 
Allen.    C.   J. 
Arlett,     Arthur 
Anderson,    N. 
Alexander,     Roht 
Butcher,     Thos.  V 
Brady,   M.    V, 
Butler.    Thos. 
Butler.     W.     A 
Brady.    O.    E. 
Beck.    Adam 
Barker,    Geo. 


Byr 

Brandon,    E.   J. 
Butler,    J.    J. 
Brlgham,    H.    B. 
Brennan.   J.    B. 
Carr,   J.    W. 
Collins.    Jerome 
Campbell,    T.    J. 
Collins.    R.    J. 
CoIIIn.    Jean 
Carnahan.   E.   E. 
Downey,   John 
Drake,   H.   E. 
Fennell.    Jas.    S. 
Fennell.    Martin 
Ferris.   Chas. 
Farrell.    Geo. 
Qllberteon,    Louis 
GUson,   J.    E. 
Gale.    M.    F. 
Gardlser,    F. 
Gladding.    McBean 

&   Co. 
Hock,    Chas. 
Hadley,    Cha 


R 


Luci 
Man 


Ed.    J. 


nlng.    Jno. 
Maundrell,    H. 
Orsl,    a. 
Olney,     E. 
Ostland.  John  L, 
Pastier,  Robert, 
Quadt.    Jno. 
Quandt,    A. 
Schaeter,    Fred 
Schaefer,    Adam 
SchaeteT,     Wm. 
Shepherd,     Wn 


HIbblns 
Hogberg,    Emll 
Koldenstrodt,     F. 
Larsen,    N. 
Larsen,   H.   H. 
Larsen,  L.  C. 
Lawson,    A.    W, 
Llndgren.  C.   J. 
Ludwig.  John 
Mealy,    M,    J. 
McWhlrter.    W.    J, 
McCall.    Wm. 
McCall,    Blvin 
McCowan,     M.     B, 
MlUer,    J.    W. 
Mulcahey.   Thos.   F 
Mlllerick.     Philip 
Murray,    W,    C. 
McSherry.     M,     F 
Mowbray,    M.    V. 
Nagel,    W.    L. 
Nagel.   R.    H, 
O'Connor.   J.   J, 
O'Rourke.    T.    F, 
Phillips,     Joseph  J 
Prlngle,    J. 
Rlngrose,    R. 
Ralney.   W.   A 
Ralnev     IT,    ,s 
Reed,   Walter 
Stradllng.    W.    o. 


\Vulson,    Sidney 
White,   J.    M. 
Walker.  P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley    Elec.    Wka. 

CONTRAC'riNG 
PLA.STERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   F.   Clute.   Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin   Lvden   Sec. 
Bradley  *  O'Reilly 
Bosch,  Herman 
Brennan,    Jas. 
Burt.    Chas. 
Carrlck,    M.   H. 
Conner.    I,    C. 
Carlson,    John 
Cashman,    M.    J. 
Connell.  J.   E. 
Campbell,    Chas, 
Chalmers.    H.    A. 
Connolly    &    Son 
Coppellottl.    L. 
Dalv,    J.    H. 
Domlco,    Tony 
Duthle.    Chas. 
Eastman,    Jos. 
Felt.    R.    D. 
Franza.    S. 
Fraser.     Simon 
Fav.    J. 
Floodberg    &    Mc- 

Caffery 
Glosser,  Geo, 
Gllmour,     Wm.     G, 
Greenback.   Joe 
Hires.    Howard 
Jacobsen.    N 
Judge     &     Steven- 

Karlb,    Paul 
Knowles,    A. 
Leaf   ft   Kaiser 
Llpp,  I.  P. 
Lvden  &  Rlckel 
Mannlx.    Thos,.    Sr 
Mennle.    Alex. 
Marconi,  J, 
Martlnelll.    Wm. 
Mowat.    Donald 
McDougall    &    Co, 
MacGruer   &   Co, 
Morehouse.    C.    C. 
Murlale.    NIC 
.MoLend,    J,    C. 
Nagel   &  Nagel 
O'Kane.   C.    T. 
Orfnrd.     J.     A. 
Pacific    Plastering 

Co 
Phllbln.    J,    J. 
PIconI,    J.    M. 
Powers,   J,    J. 
Sullivan,   D.   P. 
Steere,   J.   E, 
Smith     &    Johnson 
.Smvthe    Bros. 
Tarry.    G.    W. 
Terranova,  M    J. 
Wagner.   Jas.   A 
W  m.         Raymond. 
Sec, 


SOCIATION 
ELECTRICAL 

CONTRACTORS 

S.    F.    DUtrlFt    Lo- 
cal   No.    1. 

Office      Metropolis 


Secretary. 

Butte  Eng.  * 
Elec.   Co. 

California  Elec. 
Constr.    Co. 

Central    Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge.    W.    S. 

Eppsteln     Elec.  Co. 

Levy    Elec,    Co. 

KIrstrr.    W.    H. 

Marine    L;ec.    Co. 

McFell     k,,..      Co. 

National    Elec.    Co. 

Newberrv  -  Bend- 
helm 


Office    185    Stev  • 

son    Street. 

Harry    Larkin, 

Presld( 

Bender.        J 

Roofing   &    P 

Ing    Co. 
Cantley.    James 
Cassaretto,    Joh 
Enterprise      Ro  ■ 

Ing    Co. 
Flaherty      Roof! 

&  Paving  Co. 
FIbrestone  si 

Roofing    Co. 


Felix 

-     Ma 


Johns 

Co. 

LarkI 


MIsslo 

Co. 
.Magne 


^'atsonlte 
Vestern  : 
Reflnlni 


Office      MonaJnr 

BulldInK 
J.    B.    Dennl,-.,    .S 
Atlantic  Fli 

proofing    Co. 
Balzke.    A.    F 
Clinton  ru 

„  proofing    Co 
Campo.  C. 
Lynch,   R. 
Lynch,    J. 
Munson.    C.    Jk    ( 
McAbee.    E    T 
McLelland,    R. 
Hayden,  Fred 
Potter,   A.    V, 
Peerless  Fli 

proofing  Co. 


Office     1220     We 

Bter    Street. 
W.      E.      Burnha 

President. 
Atlas     Heating 

Ventilating     C 
Burnham     Plum 

Ing    Co, 
Collins,    T.    .M. 
Central    Elec.    Ct 
Dalzlel.    Robt., 
Gen.   Eng.   Co. 
Gllley-Schmid     C 

Inc 


Co. 

Simmons  Eng.t 
Sutton  Co..  J.  G 
Turner  Co.,  Th. 
Walsh,  P.  p. 
Williamson  Co., 
Wittmir,,      Lym-. 

&   Co. 
Willlam«.  B.  Dl 
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ffical  Roster  of  Stockholders  &  Members 

leneral  Contractors'  Association. 


hone  Sutter  3580 

Chas.     Wright. 


110  JESSIE  ST. 


DIRECTORS,     1914-lOlS. 

Lansing,  Frank   P. 
Linden.   \Vm. 
LIndg: 


McLeran.  Ralph 
Hookkeeper 
C.    S.    Dorrel. 
MEICBEBS. 

Moore     &     Kurlln- 

.McLauglilin,      Jas. 

McLeran   &    Peter- 

.Monk.    J 
Monson    Bros. 
Munster    &    Born- 

holdt 
Neal,    Joseph 
■Veldick.   Frank 
Newsom.     World 

&     Kohn 
Nielsen,    N.    F. 
O'Brien,   J.   J. 
Olson.    Andrew 
Owsley.    Burt   T. 


Chas.    M 


Co 


Hansc 
Co. 

Rednall.    W.    W. 
Reese  &   Rourlree 
Relte,    .7.    B. 
Rickon.  Fred,  J.  H. 
Rolandl.    F. 


San 


\dai 


veil,    Sylve! 
Schulz.    J.    E. 
Sjogren    Broth* 


Strehlow,      ] 

&   Peterso 

Taylor  *  Go 

Terrlll.     W. 

c.  c. 


Trost.    Robert 
Van    Sant-Hough- 

ton     Company 
Wfilker.     G     M.     & 

Seth 
Ward  &   Goodwin 
Wendwrlne,    J. 
WItzelherger    .T. 
•.vlHiams    Bros.    .<■ 

Hender.'ion 
WrlKht,  Chas 
•Honorary  Mem. 
»r<'lilt.'.'tnriH    Tri.n 
WorkK. 


Joel 

Olasser    *  Kloeres 

red  C. 

Hlllard    &    Co..    C. 

F,    J. 

J 

Harvey    A. 

Keil    Iron    Works 

C.  J.  U. 

Kevsitone          Orn. 

L.    B.    G. 

Iron     &     Bronze 

.    B. 

Work.";. 

lall.    J.    O 

I.eulholdt    &Co.,  M 

&       Berg 

Mnn^r-h           Iron 

T^'nrks 

Frank   P 

^Ti„l,„|    .Q.    Pfeffer 

t-   Larsen 

Sartnrivis    Co. 

Sh<-»t   M>-«nl 


S.  F.  Metal    S'a' 

ine   *    Corr. 
*roIi.  T*Trn  r<i 

Calif.    Pnlterv 


"lark     *r     Sons.     N 


Thurston.  E.  T. 
Walker,  Geo.  H 
\\'right,  Chas. 


Bean  Co. 
.UcNear  E 
Steiger  Ten 

■      Co. 


Cot 


Vallejo   Brick 

Tile  Co. 

Art  Ollloga. 

Berger  Mfg.   Co. 

Art   GlaKii. 
Grossllcht    .It    Din- 

nlene 
Pioneer    Pate      & 
Jl-ass  Co. 
&    Gott- 


Schwarj 

lleb 
Artletic 
Deeo 

Benkma 


Ed. 
h.iodor 


.^Hbetttoa  .UaterluiN 

Johns  -  Manville 
Co..  H.  W. 

.Magnesia  Asbes- 
tos Supply  Co. 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 

.4>iphiilt  &  BKam- 
luoaa    Pnvlufi:. 

Nugent,    Robinson 

Attoroeyn. 

Altken  &  Aitken 
Auto  Delivery. 

Holland,  J.  P. 
.Star  Con.  Co. 
Automobile 

SuiiplleM. 
Burgers.    Fred    W. 

Boilers. 
Ueasy   Utilities  Co 
Peerless    Agencies 

Company. 
Boiler  £  Pipe  Cov- 


Johi 


Manvlll 


H.   \V. 

Lewis.  W.  S. 
Jlagnisia  Asbestos 

Supply  Co 
Western    Asbestos 

Magrnesia    Co. 

HoUflM  &  luniiruiife 

Arp.    Chas    W. 
.'Vgencj      Company 
Aetna  Life  Ins.  Co 
General  Acc'dt 

Assur.  Corp. 
Glass.  Samuel 
Havhurn.  Jas.  C. 
Illinois  Surety  Co. 
Lloyd  ft  Spenffler 
Mac  Means.  H.  V. 
Meherin      &      Son. 

Mark  M. 
Pacific   Coast   Cas- 
ualty   Co. 


opp     Co 


ety    Co. 
All- 


rtriek     CoDtraetorn 

.Alexander,    Robt. 
Allen,  C.  J. 
Anderson    &     Ral- 

Prennan.    J.    E. 
Collin.    Jean 


Hansen,    James 
Johnson.   J.    W. 
Koljerllng.    Jos. 
Koldenstrodt.   F. 
Mc   Whirter,  W.  J. 
Mealey   &   Collins 
.Mlllerlck,    Phil.    J. 
Oberteld,   Chas. 
O'Rourk.    T.    F. 
Reed  &  White 
TIngberg.    .lohn 

Whitney  &  Davles 

Brlvk  Oearers. 

Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick   & 

Pottery  Co. 
City    Supply   Co. 
Clark    &    Sons.    N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -      Mc- 

Bean   Co. 
Golden    Gate  Brick 

Co 
McNear         Brick 

Agency 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United      Materials 

Co. 
Valle.io     Brick     & 
Western     Develor- 

ment     Syndicate 


Keuffel  &EsserCo 
BolIdiiiK    Journal)! 

Architect  &  En- 
gineer. 

Building  and  In- 
dustrial    News. 

Daily  Pacific 
Builder 

BulldluK  AInferlaIn 


Baker     &     Hamll- 


Bird  &  Son.   P.   W 
Cal.     Bldg.     Mate. 

rial   Co. 
Cal.    Pottery      Co.. 

City    Supply    Co. 
Cal     Lime    S-    Hv 

drate   Co. 
Carnegie    Brick    & 

Pottery    Co. 
Oomyn.       Mockajl 

and   Company. 
Cow  11     Lime     a',.l 

Cement   Co..    H. 
Diamond    Brick  Co 
Dwan    Co..    J.    E. 
Falls    Mfg.    Co. 


Gross    Co.,    Pell.x 
Guerin  &  Co..  J.  S. 
HollGwav       Exp. 
Metal    Lath    Co. 


Hoh 


Lii 


Co. 


Holland,  .r.   P. 

Johns  -  Manville 
Co..    H.    W. 

Jorgen.=en   &   Co..C 

Lennon   Co..  J.   E. 

Lllley  &  Thurston 
Co. 

Mever.   Adolph 

Pac.  Portland  Ce- 
ment  Co. 

Paralllne  Paint  Co 

Parrott    &    Co. 

Koman    Co..    C. 

Rvan.    George 


Sha 


Lit 


M.   T. 


Prlc 


Co. 


Western    Asbestos 

Magnesia   Co. 
Western    Builders' 

Supply  Co. 
Western    Develop- 
ment   Syndicate- 
Western     ' 

Cemen 
Whlttier 


Co. 


It 


Portiai 
lent    Co. 
Supply    Co. 


Holland.   J.    P. 
Lennon    Co..    J.    E. 
Lllley  &   Thurston 

Co. 
.Meyer.  Adolph 
Pacific        Portland 

Cement  Co. 
Standard    Portland 

Cement    Co. 
Waterhouse  & 

Price    Co. 
Western     Lime     & 

Cement   Co. 

CblmueyH,     Patent 

Clawson  Co.,  L.  E. 
Dresser    -    McDon- 
nell  Co. 
Dunlevy    .S:    Gettle 
Hu  ""     ' 


H.    J. 


Cold   Storage  Insu- 
lation 

Van    Fleet.    M.    V. 

Concrete    Cuntrac- 

Amorsen    Co.A&T 
Barrett   &    Hilp 
Camp    &    Carrillon 


Haun.    C.    C.    W. 
Hurley,    P. 
Leonard,   J.    P. 
McCahe    &    Brown 
.Mission      Concrete 

&    Mo.-iaic     Wks. 
Moroncelli,     John 
Nilson   &   Arras 
New     Era     Marble 

&  Concrete  Co. 
Nugent.  Robinson 
Peterson      &     Co., 


Rlbonl.    Henry 
San         Francisco 

S.hlosser.    Max 
Schmidt    ,t    Son.    J. 
.Sunrll.erg    &    Schot 
Spargo.     John 


.Szoke 
Tho 


Frai 


&  Sands 
We.oterluntl.  .1.  V, 
Zimmerman.  L.  M. 
Concrete       Maeliy. 

Bacon  &  Co.,  E.  R 
Road    Machv.   Co 

Lan-ing   Co. 

Lllley  &  Thurston 
Co. 

Ijivennore        Co.. 


Langford.   Pelts   & 


Standard    Portland  Ventilating     Co. 

Cement  Co.  Barth    Cnr.    Wk.s 

Steiger  Terra  Cot-  C  n  p  I  t  ii  1         Sheet 

>a  .t  Pnt'<-v  Wk.«  M.l:il    Works 

Stoner.    O.    W.  CniiliTi    .t    Roberts. 

Valleio      Brick      &  Crown      Cornice 

Tile   Cr.  Works 

Waterhnu;,e            &  Guilfoy   Cor.   'Wits. 


45 

Comyns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Hlbernla    Sheet 

Metal    Works 
Hughes.    H.   J. 
Hurabeille     Bros 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  Sheet 

Metal     Works 
Morrison    &    Co. 
Olive  &   Leary 
United         .Metal 

Products    Co. 
Western     Furnace 

&   Cornice    Co. 
S.   F.  Metal  Stamp 

&    Corr.    Co. 


nball 

-- jek. 

Bay    Devel.    Co 

Cal.   Building   Ma- 
terial    Co. 

Cassarrctto,     John 

City    Supply    Co. 

Holland.  J.   P. 

McMullin.    A.   L. 

Simon-Fout    Brick 
Co 

Star      Contracting 
Company. 

Standard     Crushed 
Rock   Co. 

E.  B.   & 

Develop- 
ment    Syndicate 

Damp     ProoHnfir. 

Brickley.    P.    J. 
Fox,   John    L. 
Imperial       Water- 
proofing Co. 
ReSgle    &    Jamel 


Door     Opener    ano 
Closer. 

RIschmulier.     Geo. 
'•'lectrlc   I.lEht  Co. 

City    Electric    Co. 
Pac.    Gas    &    Elec 
Company. 


Eng.   Co. 


Electr.^    .,„. 
Decker     Electrical 
Construction    Co 


Far 


th     Ulec 


-rlcal    Works. 

General  Electric 
Constr.    Co. 

Globe  Electric 
Works 

Hanbridse.    w.    S. 

Kirsten.   W.    H. 

Lauder,    H.    I. 

Levy     Elec.    Co. 

Manhattan  Elec- 
tric  Co, 

McFell  Elec.  Co. 

National  Electric 
Co. 


Newber 


Ele 


Ridley.  A.  E  R 
Rochdale  li^lec.Co 
Schlmetschek.  M. 
Standiir-1  Elec.  Co 
Turne-  Co.  The 
VItt  Elec.  Co. 
Weldenthal   -  Gos. 


We1cl    Electric  Co. 

Eyievntnr    Rnllder«. 

Otis  Elevator  Co 
S.  F.  Elevator  Co 
Van    Emon    Eleva- 


l<'loor«,      luiitltunl- 
llttn. 

ArtollUi    Mrs.    Co. 

bender    K  &P.    Co.. 

J.    W. 


Uvi 


CO 


J.    E. 


Co.,    K.    H. 
Malott    &  Peterson 
Goodmanson.    A.  K 


Wa 


Klu»n,     IliirUnuuil 

Hardwood    luL    Co 
Inlaid    Floor   Co. 
Pac.    Floor    Sand- 
ing Co. 

IrOB. 


Berger    Mfg.    Co. 

Gbb  Fixture. 

Day    Co..    Thomas 

Gas    HeatlDK    Sy>- 

tema. 


Demlng.    E.    R. 

Glau     &     GlHzliiK. 

Cal.   Plate  &    Win- 
dow Glass   Co. 
Cohen.    I. 
Fuller    Co.,    W.    P, 


Gr 


sllcht    &    Dln- 


Habenlcht  I 

Howlett 
Mission      Plate      I 

Window       Glas 


Schwarz    &    Gott- 
lieb 
United     Glass 


lievlncenzl    &    Co.. 

L. 
Dillon         Teaming 

Co. 
Glorgi    Co.,    G. 
Hartnett    J,    D. 
Holland.   J.    P. 
Lennon    Co..    J.    E. 
Lelrier.    Fred 
McGHnchey  & 

Monohan 
Montague   Co..    P. 
O'Dav    Co..    nan'l 
O'Dohnell.     Philip 
Pico.     Edw.     F. 
Powers.    Chas.    J. 
Rahlman    ftWoods 
Si-hniid,    A, 
BIhlev    Grading    * 

Teaming    Co. 
Star  Con.  Co. 
Wright    r'       I.    H 

Granite      rnrblng. 

Graham        Granite 

Co. 
Leed    Granite    Co., 

W. 
Pacific  Granite  Co. 
Placer 


■Co 


Bav     Devel.     Co. 
Cai.    Building   Ma- 
terial   Co,  " 
Cassaretto.       John 
City  .Supply  Co. 
piandard     Crushed 

Rock   t^o 
Star       Contracting 

Company. 
Btone  Co..  E.   B.  & 

^.    L. 
Ilarilnood       Deal- 
Inlaid    Floor    Co. 
Hardwood        Inte- 
rior Co. 


Wood  Lumber  Co., 


IJennett    Bros. 
Brittaln    &    Co. 
Kruse,     J.     H. 
Juusl     UKm. 
Meyer.    Adoph 
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Metal     Stamping 

l^liue      A      Plaster  S.  F.  Metal  Stamp- 

Ueiiiera.  ing   &    Corr.    Co. 

Arden    Plaster    Co.  01l«    and    Greaaea. 

Cal.    Lime    &    Hy-  Kalcli.     J.     G. 

drate    Co.  Standard  Oil  Co. 

Cowell        l.lme       &  ornamental     Piaa- 

Cement    Co.  terlnj:. 

Guerln  &  Co.,  J.  S.  Benkman,     Ed.     G. 

Holland,   J-    P.  tjuui^r.    Theodore 
Lennon  Co..  J.  B. 
iPadflc       Portland 


15.    F.    Hd'ware    Co 

Smith    Co.,    P.    A. 

Hay     &     Grain 

.\lBelllnger.     E. 

Heullne    &    Ventl- 
lullnK. 

Aldbach    &    Mayer 
.Vilas    Heating    & 

\  entilatlng  Co. 
Klernan  &  O'Brien 
lluriey    Co..    J.    C. 


Snook       t       Co., 

Fred    W. 
Turner   Co.,   The 
llouaea     .Movers    Jt 

Ra4sera. 
Hatch.    H.    L. 
Pearson.    N.    H. 
Sullivan.    D.    J.4T. 

Inlaid    Floora. 

Hardwood  Inte- 
rior  Co. 

Inlaid    Floor  Co. 

Pac.  Floor  Sand- 
ing  Co 

Iron    Foundry. 

Knterprise  Foun- 
dry   Co. 

Stelger      £      Kerr, 
Stove     &     Foun- 
dry   Co. 
Iron     &     Steel. 

Baker    &    Hamil- 

Dawson  &  Noyes 
ludson  Mtg.  Co. 
Pacific  Coast  Steel 

Company. 
Trussed    Concreite 

-Sleel     Company, 
VV.MMls  &    Huddan 


Wlr 


Iron    Wks 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hiilnrd    Co..    C.    J. 
Kf-il     Iron     Works 
Michel    &    Pfeffer 
Monarch        Iron 

Works 
Raiston  Iron 

Works 
S    F.   Iron    Works 
Sartorius   Co. 
SHhraeder's       Iron 

Works 


Co. 


&    Foun- 


Vulcan    Iron    Wks 
West    Coast    Wire 

&   Iron   Works 
Western      Iron 

Works 
Zenith   Iron   Wks. 


Kortlck       -       Palto 

Mfg.    Co. 
Liliev      &      Thurs- 

tori    Co 


Wi 


Co. 


I.nlhers,     Wood     A 
Metal. 

Baizke,    Robt. 
Edwards.    C.    H. 
Hayden.    Fred 
Lynch.  Richard 
McABee.  B.  T. 
Raymond.   Wm.   H. 
Snell    &    Dennlo 
Ward.  J.  B. 


Ce 


Co 


Lumber  Dealers. 

.\ciiic    Lumber   Co. 
Chrlatenson    Lum- 

ber  Co. 
Columbia     Lumber 


-Wood     Lu 
ber  Co. 

Hauptman       Lum- 
ber Co. 

Kruse   Co.,   J.  H. 

Hooper  Lumber  Co 

lliggins      Lumtier 
Co.,   J.   E. 

Loop   Lumber  Co. 

MacDonald      Lum- 
ber Co. 

Moore      Mill      and 
Lumber  Co. 

Olson     -     Mahony 
Lumber    Co. 

Pope  &  Talbot' 
Relnhart    Mill      4 

Lumber  Co. 
R.an,    George 


Baker   Co..    W.    T. 
Bernstein.    Wm. 
Blum.    Louis 
Brock    &    James 
Burns   Bros, 
Clark    &    Dickson 

Connor.   E.   jV 
Copnick,    T.    W. 
Dahl.  T.  H. 
Donovan.   V.   J. 
Ericksen,  Wn, 
Hansen.     Elbing  A 
Lewis,   S. 
Miller.    I» 
Miller.   J.   A. 
McCubbln,    James 
Manning,    John 


Schater,   Wm. 
Simon    Nelison    Co. 
Smith.  J-  S. 
Sovlg.   C.    B. 
Spark        &        Sons. 

John    H. 
Swanson.    Peter 
Walker.    Mayer 
Wagner.  Fred 
Wagner    Bros 


Lumber       Zelln.sky.   R 


et  Lumber  Co. 


rls  Lumber  Co. 
Wilson    Bros. &  Co. 
Wall.   Jos.   P. 
Wood  Lumber  Co.. 

E.   IC. 
Tale.^,   Wm.   F. 

Maicneslte     Plaar- 
Inc. 

(Vilollth     .Mfg.     Co. 


Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
MaKott     &     Peter- 


Manlels.     Tiles     A 
Grates 

Ginsberg    Bros. 


RIgnev.     Thos. 
Watson    Mantel 
Tile   Co. 


*   Mnsolc   "WVa 
.MLiision  Marble 

Works. 
Muato       Sons-Kee- 


Pcrger   Mfg    Co 
Hoilowav       Metal 

Lath     Company. 
T.lllev    &   Thurston 

Co. 
Rneb  lings      Sons 

Co..    John    A. 
Waterhouse  A 


Fuller  Co..    W     P 
O'Brien.  J.   S, 
Parafflne  Paint   Co 
Pratt    *   Lambert 
Wlhlttler  -   Cnbnrn 


Dunlevy    &    0> 


PInnlne    Mlll«. 

Anderson    Bros 
Atlas  PlanlMK 

Mill     Co. 
Birth    Co..    L.    H 
Builders'        Supplv 

Depot 
Cal.  Door  Co. 
Cal.    Planing    Mil; 
Emanuel.    L.    &E 

(Inc.) 
Empire        Planing 

Mill 
Hermann.    A. 
Herring's   Mill 
Holden    -    Deuprev 

Co. 
Lorden      Mill      Co.. 

J    P. 
Main     St      Planing 
Moore    Mill  &Lum- 

ber  Co. 
PremiiS  Pl.inlng 

Mill 
Relnhart      Lumber 

«.    Planing    Mill 
Ryan.    George 

Plnn. 


.fill 
lev  Mill  *   Li 


Sar 


V!)l 


Spencer    St.    Plan- 
ing Mill 
Tavlnr    f.-    Co 
n..ona    Mfg,   Co 
Western      Planing 

Mill 
Vevhle    *     Collins 
Yates.    Wm.    F. 


Burt.    Chas,    J 
Camrhell,    Chas 

Cash  man.  ^t.  J. 


Chalmers.     H.     A 
(Inc.) 

Fay,    John 
Greenback,  Joe. 
Connel  Co.,  J.   B. 
Daly,  J.  H. 
Duthle,    Chas. 
Fraser,   Simon 
Fry,   A. 

Gllmour,    W.   G. 
Jacobson.   N. 
Knowles.    A. 
Leaf    &    Kaiser 
Lydcn     &     Bickel 
.MacGruer    &    Co. 


Mov 


Kid 


Sexton,    T.    D. 
Terranova.    M.    J. 
Th«     Pecitic    Plas- 
tering Co. 
Wagner    Jan.es   A. 


Ahlbach    &    Mayer 
Alton,    Thor.i.    W. 
Boscus    Bros. 
Bernard,  Geo.  F. 
Condon    &    Band 
Dunn.    Neil    H. 
Bmpire    Plumbing 


Co. 

Goss.    Wm.    P. 
Grondona,     A, 
Houston,    J.    J. 
Kara,  F.  E. 
Klernan   &  O'Brien 
KIrschbaum,    W.  F 
Lacey  Bros. 
Lauder.    H.    I. 
Lawson.    Herman 
Lettlch   Bros. 
Levy         Plumbing 

Co..   M. 
Looney     Co.,    J. 
May.   Gus 
McEnhill,   Leo,    J, 
McLeod.    J.    J. 
Penkerton,    J.    H, 
Perazzl.  H.  J. 
Skelly,   Thomos 
Shears,   John 
Snook      &      Co.. 

Fred    W. 
Stewart.  James   E 
Turner  Co..   The 
Wetzel.    Theo, 
Wilson  &  Co.W, 

Plnmbers   »ui»|j|lei, 

Mark-Lally    Co. 
Nelson   Mtg.  Co. 


Rallnar   Materials 

Langford.  Felts  & 
Myers. 

Orensteln  -  Ar- 
thur  Koppel   Co 

RltfKlne. 

Lamburth.    C.    E. 
Markley.     James  E 


Bender  Roofing  ,v 
Paving   Co. 

Cal.  Roofing  Co. 

Cantley  &  Co..  J 

Enterprii-e  Roof- 
ing Co. 

Flbresone  & 
Roofing    Co. 

Flaherty.    R.   H. 

Goodmanson.    A.  K 

Lai<kln  Aspiialt 
Co. 

Lawson  Roofing 
rn 

Lovett   Brns 

-Malott     tit-Peterson 

Parry    &    Co..H.  .M. 

Rapheld        Roofing 

Samuel    Co..   H.    D 
TIbbett."       Roofing 

f^o 
Watsonite    Co. 
Western     Asbestos 

Magnesia   Co 
Western    Felt    and 

Refining    Co, 

RonflnK     (Slate    & 

TllF.> 

Graham.   R.   G. 
White,    Ed.    A. 


RooAnic    Materially 

Bird  &  Son,  F.   W. 
Johns    -    ManvllU 

Co.,  H.   W. 
Paraliine  Paint  Co 
Waterho 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 
baud.    Gravel*    BtA 
Bay    Develop.    00. 
Cal.    Building   Mk> 

Material    Co. 
Holland.   J.    P. 
McMulIln    Bros, 
tjtone  Co.,   E.   B.  & 

A.   L. 
Western    Building 

terlal  Co. 
Western    Develop- 
ment   Syndicate. 

!>auliary     Garbasa 

BUI 


Jacobaen 
sauu  ulaailnK. 

MuUoimoti,    w 

»heet    Meial    Wka.. 

Appman        Cornio* 

Atlas  Heating  _ 
Ventilating  wlc» 

Barth  Cornloe 

Works 

Capitol  Sheeti 
Metal    Works 

Comyns  &  Nygren 

C  r  o  w  n       Cornice: 


Cornice' 


S  h  , 


Metal     Works 
Hughes,    H.    J. 
Hurabelaie  Bros. 
Ideal  Cornice  Wkli 
Korell  &  Co.,  J.  A.' 
Modern  Sheet  Met-! 

al  Works. 
Morrison   &  Co. 
S.    F.    Metal   Stam- 
^   mg    &    Corr.    Co. 
United        .Metal 

Products    Co 
Wei  tern      Fnin 


Sidewalk       Ll^hta., 

Jackson  Co,,  P.  H, 
Liwan  at  Co..  J.  HJ.. 
McGulgyn     i     Co.. 

John 
Phoenix    Sidew 

Light    Co. 
Waterhouse 

Price 


Bolle 
Jaco 
Johr 


Steel    Ereeto 

Sili-iuer.  Fred 
Pioneer  Cnn. 
Williams        c. 


Kawneer   Mfg    Cn 
Conniliam    &Elliot 

Structural         steel 
rontrnctnrn. 

Judson     Mfg.    Co. 
Schraeder'a       Iron 

Works. 
Western    Iron  Sup- 

ply  Co. 
Woods   /i-    Huddart 

stove.. 
Mangrnm     &  Otter 
S=telger    £    Kerr 


Strmctitral        8t««l 
OoBtractora. 

Brode   Iron   Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         Francisco 

Iron    Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 
Zenith    Iron    Wks. 
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Wrleht  Co..  J.  H. 


TIIIUK- 

Ginsberg  &  Co..  S. 
Mangrum  &  Oitf 
Peerless    Agenda 

Co. 
Tile    Mtg.    Co. 


Montague    Co 
O'Day  Co..  D 


Water       Company 


Whltewaahloir 

Simon    Nellson    Co 
iirlckley,    K    J. 
Reigle  &  Jamelsor 
Taylor.    L.    A. 
Window    Cl«nnluK 


WIndowM,    Patent 

Birth    Co.,   L,.    H. 
Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS   AND    DIRECTORS, 

"resident,    H.    Maundrell.  Financial   Secretary,    S.    A.    D.    Sclien.k. 

Vice-President.    E.    J.    Brandon.  Ass  t  Secretary.   W.   J    Caiberry. 

Treasurer,  C.    W.    WIthington.  Doorkeeper.   B.    R.    Wolcott. 
Secretary,   R.   J.   H.   Forbes. 


P" 


H.    Maundrell 


DIRECTORS 

R.  A.  Chlsliolm 
Robert  Dewar 
Alexander    Mennii 


MEMBERS. 


Brode  Iron  Works 
Central  Iron  Wks. 
Dyer  Bros. 
Eureka  Iron  Wks 
Kell  Iron  Works 
Kortick  -  Falls 
Mfg  Co. 


Michaels    &    Pfef- 


Bay     Develnpnient 

Cal,   Brick   C". 
Carey.   J.    E. 
Carnegie    Brkk    A, 

Pottery  Co 
Carqulnez  Brick  & 

Pottery  Co. 


Camp   &   Carlllo 


Co. 


kk   Co.. 


Art  Glnnii. 

lOal.    Art  Glass  Co 
ilngerson  &  Glaser 


Empire   State   Sur 


Lloyd  &  Spengler 
MecMeans,  H.  V. 
National        Surety 

Co- 
Facinc   Coast    Sas- 

ualty    Co. 
Pacinc    Surety   Co. 
Perley.    A.   B. 


United  Stat 
Fidelity  an 
Guaranty    Co. 


McNe. 

B.   B. 
Peterson    -    Karts- 

choke    Brick    Co. 
Remillard    Bk.    Co 

Trans.   Co. 

San   Fran.   Bk.   Co. 

Stelger    T.    C.    ami 
Pottery  Wks. 

Thermos  Briik   Cu 

a.  a.   Brick  Co. 

Oakland        Paving 
Brick  Co. 

Blilldlns    Material. 

California      Build- 
ing   Material 

City    Supply    Co. 

Pernald  Co.,  The 

Kortick  -  Falls 
Mtg  Co. 

Holland,   .1.    P. 


Pacific   Refining   & 

Roofing    Co. 
Parrott    &   Co. 
ParafHne   Painf    Cn 
Pratt    Building    & 

Material    Co. 
United    MaterlalCo 
Wate 


Foster 
Goodman       Ar 
clal  Stone  C 
Haun,  C.  C.  W 
Leonard,  ,1.  J. 
Lynch,  A. 
Pasqu.nlettl.  J. 


LlUey   C     TT\u 


\rthur,   L. 
Bateman,  J.  C. 
Boring,    F.    H. 
Born  &  Son,  S.  . 
Brady,   C.    A. 
Braunton  Bros. 
Burdlck,    Wm.    . 
Caldwell   &  Co. 


McDonnell 
P.  Fischer 
McGilvray 


Leiter,     E.     T. 

Sons. 
:-ynch,  M.  C. 
Masow  &  Morris 
Mathews   Con.    C 
Mathles,   H.   C. 
McBaln,  J. 


Can 


ton 


&    Dii 


Pric 


Co 


We 


Lewis 


Den 


R,  &  So 


Co. 
Cowell  Lime 

ment   Co. 
Holmes   nisi 

ing  Co. 
Holland,   J. 
Leonard.  J. 
Maynard.  Jr 
Meyer 


Fischer,    Fred. 
Franz,  Val. 
Gillespie,   G.  G. 
Gallagher,     Fran 


Pacific 


nt    Co 


C.    A. 


Hill,    J.    i 
Holm   *    I 
Howklns. 
Tngerson, 
lacks.  H. 
Jone.'i,    Paul 
Jones.    W.    G. 
Kent.   B.   H 
Knowles  H   Re 
ley. 


R 


McKlllIc 

Wm. 
McLaohlan,  Thoa. 
Miller.  Adam. 
Moller.    R.    W, 
Morey,   H.   B.*  Son 
'     sley,   B,  T, 


Robinson     &     Gil 


Stockholm    & 

lyn. 
Terrlll.   G.    C. 
Vezlna,  L.  N. 
Walker  Bros,   C 
Warwick,  H,  C 
Buller.    Thoa. 
White 


Cavan^iugh,    Thos. 

A. 
Chls.holm,     R.     A. 
Cobby.  J.  W. 
Coburn,  I.  W.,  Inc. 
Concannon,    W.    N. 
Conrad.   H. 
Creghlno     &     Son, 


ntera) 


Amsler,   C.    S. 
Herger   Mfg.   Co. 
Capitol   Sheet   Mti. 


Conlln,    J. 
Cronan,  Wm. 
Forderer      Cornice 

Works. 
Gulltoy        Cornice 

Works 
.\ppmann     Cornice 

Works. 
Heldt.    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&    Cornice   Wks, 


rontr 


Lynch.  Richard 
Snell  &  Dennis 
Raymond.  W.  H. 

Cnrblne.     Oranlte 

McLeneijan.    S.     B, 
Damn   I'loofer". 

Brickley.  P.  J. 
Rcigle    &    .I-'mison 


Klretrtcal. 

Amerii:an  Elec- 
trical Engi- 
neering   Co. 

CaMtornia  Electri- 
cal   Works. 

Central  Electric 
Co. 

City    Electric    Co. 

Decker   ElectrlcCo 

Globe   F.lec.   Co. 


Va 


Co 


Fibre. 

S.  P.  Fibre    &  Co 
age    Co. 
Klrepronr  Dooi 
Henry. 


Nn 


ris.    L.    A. 


■  1  n  ( 


Fl  < 


ng    Co. 
nrlll    Work. 

Art    Metal    & 
Vire  Works. 
Co.,   A. 


Cc 

liington,    C.    W. 


Sartn 

Witli 

Gen. 

Andru 

Brlghi 


Cereghlno    &    Son, 

Louis 
Currle  &  Currie 
Dempnlak    Bros. 
Farquharson.     D.  B 
Fiuth  &  Morton 
Frasicr    &    Frasler 
Graham.    D.     R. 
Grifflth.     Wm. 
Hannah.    J.    D. 
Hannah    .H    Co.  J.S. 
Hayes.    W.    W. 

Ku.viirlMhiii',     J.     O. 


Van     Sant-Hough- 

ton    Co 
Glann   and    Qlnzloc 

Cai.    Plate   ..t    Win- 


Holland,   ,1.    P. 
Schwarz     &     Gott- 

leib     find 
(;radiiic    »%    Tenm- 

D.    O..    Co. 


Fay,  S. 
McClurf 
Wilheln 
Wllkle  Co., 


F.  A. 
-has. 
Teaming 


Cronan,    Wm. 
Mangrum    iV    Otle' 
Montague,    W.     W 

&   Co. 
Hoime     ItlovInK     A 

llnlnlnK. 
Biume  Confg  Co. 


Inlaid    Floor    Co. 

Pacific     Fioo 

Sanding    Co. 


fer 
Monarch      1 r 

Works. 
Pacific  Holll 

Mill    Co. 
Pacific    Struc.  Ir 

Works, 
Joint      HniiKera 
PoMt   CnpN. 
Kortick  -  Falls 

Mtg  Co. 
Lllley    *   Thnrai 

Co. 
Lorcnz  .^chaffer 
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Free  Estimating  Bureau 

If  you  want  e^imates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.      We  will 
save  money  for  you.     No  charge  for  our  services. 


To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowng: 


Address    

Business    Date 
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"iiUILDER  .\.Ni>  CONTRACTOR" 
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THIS  WEEK'S  ILLUSTRATIONS: 


San  Francisco  City  Hall  With  Steel  Frame 
Complete  and  Ready  for  Masonary  Work. 
Designed  by  Architects  Bakewell  and 
Brown,  San  Francisco. 

Municipal  Auditorium  As  It  Looks  Today. 
A  Million  Dollar  Structure  Designed  By 
Architects  John  Galen  Howard,  John 
Reid,  Jr.  and  Frederick  H.  Meyer  of  San 
Francisco. 


WEDNESDAY,  MAY  20,  1914. 


SAN  FRANCISCO  AND  OAKLAND, 


CALIFORNIA 


^■u:LDI^G  and  industrial,  news 


Combination 
Boiler  and  Gas 


Water  Heater 


The 

SOLUTION 

To  Your  Hot  Water 
Prolileiii. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co.  ot  America 

SuccesBors  to  JOHN  WOOD  MFG.  CO. 
218-21   Pacific  BIdg.    447-40  E.  3rd  St.    331 -33S  Crprass  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephon 

e  Market  1935 

Fine  and  Sanitary 
PLUMBING 

/         ll 

^idimm^ 

2^ 

a/It 

tA 

l\^ii>^^ 

> 

221 

OAK 

4PLUMB^^ 

STREET 

Bet.  Cough 

and  Oclav 

a 

SAN  FRANCISCO,  CAL. 

Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
866  Union  Street  San  Francisco 


When  Your  Blood  is  Right, 

Your  Whole  System  is  Right. 

II  You  Have  any  Blood  or  Skin   Disease 
Do  IMot  Deley  until  it  is  too  late  but  Order 

XO-<iay ! 

THE  HOT  SPRINGS  REMEDY  a  Complete  and  Positive 
Remedy  for  Syphilis,  Eczema,  Erysipelas,  Acne.  Malaria,  Rheu- 
matism, and  ail  other  Forms  of  Blood  and  Skin  Diseases. 

Hot  8])riiig'<  Physicians  pronounce  this  the  Greatest  Blood  and  Skin  Kemedy 
ever  placed  on  the  Market. 

Full  Course  Treatment— Six  Bottles— $18.00     Single  Bottle— $5.00 

"We  Prepare  a  Remedy  for  Every  Disease.     Our  Treatment  tor  Female  Ills  is  the 
the  Greatest  of  its  Kind  Ever  Offered  Suffering   Women. 

Write  us  your  Trouhle.s.      All  Correspondence  Strictly  Private 

HOT  SPRINGS    IVIEDICIISJE  COIVIPAMV 
803  1-2  Central  Ave.  Hot  Springs,  ArR. 
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NILES  SANO  6RAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  c&refully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    |^  inch 

Gravel  and  Crushed  Boulders      ^  inch  to  1  inch 

"         "  "  "  1  inch  to  1 3^2  inch 

"         "  "  "        1  Va  inch  to  2]/  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as 

►  good  as  its  service 

And  its   service  can   be  only   a? 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good a.s  its  elevators — which   is 

one  good  reason   why    hostehies 

with  reputiitions  to  maintain,  like                        , 

the  latest  link  in  the  Ritz-Carlton                        1 

chain,  at  Philadelphia,  have 

ed  by  the  Oiis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbauer 

Choosing    from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  culled  for  by  the  character                        \ 

Olhcr  Hotels  of  the  Kilz- 
Carlton  chain   which  are 

of  the  structure  and  insure  ])er- 
fect  service — can  equip  all  build- 

Otis equipped-— 

ings  of  all  classes    in  accordance 

The  Ritz-Caillon. 

New  York 

witli  their  needs.                                                        j 

The  Ritz-Carhon, 

Give    a   building    unsatisfactory 

Montreal 

The  Plaza.  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaruja,   ne^r  Santos, 

elevator  service,  and  its  other  ex- 
cellence   can    not    0"ercome    the 
handicaj).     Our  offices  in  ninety- 

Brazil 

The  Carlton,  London 
The  Ritz,  London 

one   cities   in    the    United  States 
are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

anil  can  assist  you  in  making  your 

The  Ritz,  Paris 

elevator     specifications     100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts.         | 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World. 
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Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.      Color  effects  with  Imperial 


TEMPORARY   CITY    HALL,    San    Fran 

Wright.    Rushford    Jb    Cahlll,    Archite 

irior  waterproofed  with  Imperial  and  color  effects 


KAHN     BKutf.     DEPARTMENT    STORE.OAKLAND 

C.    W.    Dickey.    Architect- 

Seveoty-five  thousand  sq.  ft.  baiement  floor  and  walls  waterproofed  with 


7  CfC  sii   it 


jERMAX    house.    San    Francsco 
Frederick  H,  Meyer.  Architect 

racotta  work   tfated  with  Imperial  Water  Proofir 
preservini:  and  to  prevent  diGcoloratioo 


A   Few  of  theBuUdiags  on  which  IMPERIAL   WATERPROOFING  and  IMPERIAL 
WALL  FINISHING    Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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F>t%one    OaKland    1T58 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES= 

Fire    Sets,    A.iidlrons. 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFI  ECTS 

723-731    Seventh  Street,  Cor.  Brush 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.     RISCHMULLER 

3442  19th  Street  San  Francisco 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  is  the  HOTEL  ROSSLYN,  S.  F. 

.  E.  Kr!.Ht  b  Son,  Architecli.  O.  C.  Holt,  BIdr. 


Brick,  Sand, 
Rock,  Gravel, 
Building  Materials. 

Pratt  Building  Material  Co. 
Hearst  Bldg. 
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Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

.t8I  Market  Street,  San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 

WATERHOUSE    &    PRICE    CO. 

THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 

by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers.  Post  Caps  and  Bases. 

"PascIiaU"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E.'  Welsh  Quarrie.s — For  Floors, 
Mantels,  etc. 

"I'niversal" — "Anti-Slip"'  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"  Cabinet  Laundry  Dryers. 

"Fene.stra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve"  Anti-Pluvius  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"   Drawer  Slides. 

"Home"    Safety    Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"PhoeniA"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Oftice  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roots. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window"  Coal  Chute — Ornamenta' 
and  Necessary. 

.Asbestos  Theatre  Curtains. 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
"Quilt." 

Building  Papers,  Deadening  Felts,  etc., 
of  all  kinds. 
"All-Metal" 


Doors,  Windows  and  Trim. 


"Liquid  .Stone",  The  Paint  Eternal. 

"Wainright"  Concrete  Curb  and   Corner 
bar. 

"Graphilatum"   for  Roots. 
"Herringbone"   Expanded  Steel   and   Ingot 
Iron   Lath. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial  Caen-Stone. 

"\'ictoria"    Keene's   Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"Whalebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote  Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conservo"    Wood    Preserva- 
tive. 

"Con-ser-te.\"    Canvas    Roofing    —    For. 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready    Roofing. 

The  Ruberoid  Roofing. 

"He.vtile"    Rubber    Shingles. 

"Diamond"   Ball  bearing  Door  Hangers. 

"Metalcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling    doors    and    partitions, 

Venitian   Blinds. 

"White    House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building'  Materials  Company 


Successors  to 

WATERHOUSE  «&  PRICE  CO. 

THE  LILLEY  €s  THURSTON  CO. 


Tel.  Kearny  3323 


523  Market  Street,  S.  F. 
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Out  of  a  list  of  about  75  cities  report- 
ing to  the  American  Contractor. 
Chicago,  a  loss  of  about  13  million  dol- 
lars or  something  more  than  16  per 
cent.  In  New  York  tlie  loss  was  com- 
paratively small,  in  Chicago  the  de- 
crease was  greater,  while  in  the  large 
huilding  centers  there  was  a  general 
decrease  in  building  operations.  While 
we  may  think  things  are  quiet  here  on 
the  coast  tne  figures  show  that  condi- 
tions here  are  as  good  or  better  than 
anywhere  else.  Seattle  at  least,  shows 
a  substantial  increase.  Particulars 
are  found  in  tlie  following  table: 

April.  .\pril. 

City  1914.  1913. 

Akron     }       659,030      $1,119,380 

■Albany      1.156.595  4S0,lu0 

Atlanta     629,844  429,805 

'Baltimore     635,215         1,626,014 

(Berkeley     30,950  236,900 

Buffalo     1.280,000  1,097,000 

Cedar    Rapids    ...         237.700  168.000 

Chattanooga     ...         219.490  117.900 

Chicago     9.465,800        12,237,550 

Cincinnati     964,423  693,2o,> 

Cleveland     2,594,115  1,880,065 

Columbus     683,355  774.121 

Dayton      421,300  18,200 

Denver     225,403  242,300 

Oetroit      3,117,620  3,070,195 

15uluth      440.491  280.3'45 

East    Orange     ...         541,272  168,304 

Evansville     179,717  448,406 

Fort   Wayne    388,550  222,150 

Grand    Rapids    ..         135,934  355,776 

Hartford     447.143  378.520 

Indianapolis     ....      1.036.716  1.531,060 

Kansas    City     ...         735,665  1.265.745 

Lincoln     172,540  623,085 

Los    .\ngeles     ,..      1,898,304  3,047,065 

Louisville     451,820  510,690 

Manchester     ,...         113,421  352,352 

Memphis     420,085  285,929 

-Milwaukee     1,353.040  1,798,110 

.Minneapolis     1,912,290  2.093,915 

Nashville     258,503  427,366 

Newark     754,142  1.842,278 

New    Haven    249,483  399,935 

New    Orleans    ...         218,350  251,734 

New  York 

-Manhattan      ...      5.369.013  7.470.35,S 

Bronx     1. 938.712  2.S92.2S1 

'Brooklyn     5,230.120  3.761.461 

Boro  of  Queens      2.422.248  1.617.314 

Boro   of 

Richmond     ..         221,561  213.760 

Total      14.701.684        15.953.174 

Oakland      405.540  635,176 

Omaha     393.035  575.0S5 

Pasadena     136.455  206,901 

Paterson     293,448  149,785 

Peoria     202,650  263,101 

Philadelphia     ...      3,075,905  3,689,615 

Pittsburgh      1,158,225  1,057,762 

Portland     760,5011  2,887,885 

Richmond     557.131  495,141 

Koohester     l,156,l(i:i  1,222,773 


tjan   Antonio    324,760  156,155 

:?an    Diego    240,803  776,850 

San    Francisco    ..  2,795,350  3,327,684 

St.   Joseph    64,230  118,092 

Salt    Lake    City..  321,200  277,151 

St.    Louis    1,734,412  1,386,000 

St.    Paul     1,204,739  926,150 

Scranton     157,383  113,390 

Seattle     1,227,930  840,595 

Shreveport     160,668  156,907 

Sioux    City    317,837  302,983 

Soutli    Bend     158,10'5  198,127 

Spokane     214,610  198,363 

Springfield,    111.    .  79,015  115.260 

Syracuse     483,780  609.295 

Tacoma     105,303  160,759 

Toledo     772,144  885,315 

Topeka     69,875  100.236 

Troy     37,333  44,274 

Washington     851,309  1.162,656 

Wilkcs-Barre     ..  86,194  132,369 

Worcester    486,174  493,069 

Total      169,360,368  |S2, 293,477 


Joseph  Knowles,  A  Boston  artist, 
entered  the  Maine  woods  last  year  ab- 
solutely naked  and  came  out  at  the 
end  of  sixty  days  clothed  and  ap- 
parently in  good  health.  He  demon- 
strated that  civilized  man  with  any 
knowledge  of  woodcraft  could  exist  as 
his  barbaric  ancestors  had  done  and 
gain  a  living  from  the  wilds  of  nature. 

Bill  Elliott,  a  Maine  Woods  guide, 
has  an  interview  in  the  New  York 
World  in  which  he  has  an  idea  to  en- 
ter Ihe  city.  Die  brick  and  mortar 
wilderness  as  he  calls  it,  without  a 
shave  or  a  hair  cut,  without  a  thing 
in  the  world  except  some  ragged 
clothes  to  cover  the  bai-e  pelt.  His 
idea  is  to  demonstrate  that  the 
average  man  has  a  better  show  to 
make   a    living   in   the   country   than   in 


In  other  woi'ds  that  the  lands  holds 
out  the  squarest  deal  to  the  man  that 
has  the  right  kind  of  stuff  in  him  and 
Is  willing  to  depend  upon  himself 
That  tliere  is  always  a  living  to  he 
gained  from  tlie  soil.  And  that  while 
one  may  have  to  endui-e  physical  hard- 
ships to  the  averaee  person  there  is 
more    opportunity    than    in    the    city. 


llli;    MERCHANT   TONNAGE    OF    THE 
WORLD. 


The  latest  figures  showing  the  ton- 
na.ae  of  tlie  merchant'  fleets  of  the 
principal  maritime  powers,  prove  that 
Great  Britain  still  holds  her  command- 
ing lead,  witll  a  tonnage  nearly  one- 
third  greater  than  that  of  all  the  other 
maritime  powers  combined.  Tfius 
Great  Britain  possesses  20,275.791  tons; 
Germany,  4,998.746:  United  States,  3,- 
189.736  tons,  the  greater  part  of  which 
is  dmnestic  shipping;  Norway.  2.475.- 
323  l.ins;  France,  2,246,504  tons:  ,Iapan. 
1.7nri,riB2   tons,  and  Italy,   1.571,761   tons. 
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Landscape  Architect  and  His  Profession. 
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Landscape  gardening  is  a  compara- 
tively new  profession,  which  may  he 
said  to  have  had  its  liirth  in  America 
with  the  formation  of  Central  Park  in 
-New  Yorl<  City.  In  tlie  growth  of  the 
metropolis  a  large  tract  of  land  situ- 
ated in  what  was  then  tiie  upper  por- 
tion of  the  city  was  given  for  the  for- 
mation of  a  public  paric,  largely  owing 
In  the  fact  that  the  land  was  so  rocky 
that  building  operations  were  consid- 
ered too  costly.  No  one  linfamiliar  with 
llie  detailed  history  of  this  famous 
l)ark  can  realize'  the  enormity  of  the 
task  so  successfully  carried  out  by 
the  late  Frederick  Law  Olmstead.  • 
This  park  is  the  pleasure  resort  of 
thousands  annually  and  with  many  ot 
lliese  persons  it  is  the  only  toucji  of 
nature  which  they  ever  see.  Tile 
Centennial  Exposition  in  Philadelphia 
marked  a  step  forward  in  the  develop- 
ment of  landscape  art.  and  it  was  here 
for  the  'first  time  that  the  public  saw 
what  results  could  be  obtained  when 
llowers.  shrubs  and  trees  are  blended 
in    harmony. 

In  the  years  following  the  Centen- 
nial considerable  Intei-est  was  taken 
in  gardening  in  the  eastern  states, 
more  especially  in  the  vicinity  of  Bos- 
tun,  where  a  series  of  public  parks 
was  established.  But  it  remained  for 
llic  World's  Fair  of  1893  to  awaken 
the  people  ot  the  west  to  the  fact  that 
theie  existed  such  a  thing  as  outdoor 
art.  Wliat  visitor  does  not  rememljer 
with  pleasure  the  delights  of  the 
Kracefully  curved  walks  and  drives  of 
the  White  City,  the  touch  ot  wlldness 
iif  the  wooded  island,  or  the  blending 
Ml'  the  formal  exposition  buildings  with 
tlicir  surroundings?  These  features  of 
the  exposition  remain  in  memory  long 
i.rtcr  the  exhibils  have  been  forgotten. 
Present   nnil   Future   Interest. 

We  thus  see  that  it  is  only  in  the 
liast  few  years  that  much  general  In- 
terest has  been  taken  in  landscape 
gardening.  Now,  liowever,  the  public 
are  taking  more  interest  in  things  of 
beauty  and  works  of  art.  Examples  of 
good  landscape  art  have  called  alten- 
l!<)n  to  the  artistic  effects  which  may 
he  produced  by  the  flowering  shrubs. 
Hut  the  present  interest  has  only  be- 
sun.  As  the  country  becomes  older 
sreater  weaitli  enables  the  establish- 
ment of  country  estates  developed  by 
special  artists  wlio  devote  their  lives 
to  the  study  of  flowers,  shrubs  and 
trees,  and  how  they  can  best  be  placed 
ill  their  relation  to  each  other  and  their 
surroundings  to  make  an  harmonious 
and   effective  landscape. 

The  beauty  and  attractiveness  of  a 
home  res  not  alone  in  the  bouse,  for 
however  beautiful  or  costly  this  fea- 
ture may  be.  it  cannot  be  considered 
alone,  but  as  a  part  of  its  surround- 
ings. A  framework  of  flowers,  shrubs 
;ind  trees  is  needed  in  order  to  blend 
the  whole  in  harmony.  II  will  pay  any- 
one contemplating  the  planting  of 
even  a  few  trees  and  shrubs  to  employ 
a  landscape  architect  for  this  work. 
He   will    then    be   reasonably   sure   of  a 


scape  arcliitect  obtains  wholesale 
rates  on  the  purchase  of  nursery 
stock,  this  saving  alone  will  generally 
more  than  pay  for  his  services.  At  the 
present  time  no  one  thinks  of  build- 
ing a  house  without  engaging  an  ar- 
chitect to  draw  a  plan  of  the  building 
and  supervise  its  construction.  Yet  it 
is  only  in  recent  years  that  this  has 
been  done.  'But  in  the  future  tlie  im- 
portance of  a  planting  plan  ot  the 
surrounding  grounds  will  be  recog- 
nized just  as  surely  as  tlie  importance 
of  a  building  plan  is  recognized  today. 
Fiinc*tiun  of  a  LnnflHcape  Kxiiert, 

At  first  thought  it  may  seem  an  easy 
matter  to  plant  out  the  grounds  sur- 
rounding a  building  to  trees  and 
shruba  And  so  it  is.  A  child  can 
place  the  roots  ot  a  Bower  or  shrub 
in  the  ground  and  have  it  grow.  In 
the  same  manner  it  is  an  easy  matter 
to  hang  works  of  art  upon  the  walls 
ot  an  exhibit  room.  Tlie  paintings  be- 
ing at  hand,  with  the  proper  number 
of  liooks  in  the  wall,  all  tliat  is  needed 
is  a  step  ladder  and  a  helper  to  hand 
up  the  works  ot  art  and  the  job  is 
soon  over.  I  have  never  seen  an  art 
exhibit  arranged  in  this  way,  so  do 
not  know  how  it  would  look.  But  1 
notice  that  at  every  art  exhibit  a 
committee  ot  connoisseurs  is  appointed 
to  properly  arrange  the  exhibit.  It 
seems  that  some  paintings  show  up 
best  with  a  certain  amount  of  light, 
others  with  the  light  coming  from  a 
certain  direction,  and  so  on.  Upon 
this  account  the  hanging  committee 
will  spend  days  and  even  weeks  in 
considering  the  proper  placing  upon 
the  wall   ot  a  tew  paintings. 

If  all  this  trouble  is  important  in 
tile  placing  of  a  few  landscape  pic- 
tures In  order  to  please  the  eye  tor  the 
passing  moment,  how  much  more  im- 
portant is  the  placing  ot  the  individual 
specimens  ot  nature  in  the  making  of 
landscape.  Here  we  deal  with  the  real 
things,  the  creation  and  representa- 
tion ot  God.  and  not  simply  with  a 
few  colors  put  upon  a  canvas  by  a  man 
in  imitation  ot  nature.  We  are  also 
making  an  arrangement,  not  Jor  the 
passing  moment,  but  practically  tor 
all  time.  Some  floweis  and  shrubs  do 
their  best  in  shady  and  others  in  sunny 
places:  some  will  not  grow  at  all  in 
a  sandy  soil:  while  others  will  succeed 
only  with  wet  feet.  A  knowledge  and 
appreciation  of  all  these  facts  is  neces- 
sary tor  the  successful  arrangement  of 
the  details  of  outdoor  arl.  As  the 
public  comes  to  know  these  facts, 
there  is  an  increasing  demand  for  trie 
services  ot  the  landscape  architect. 
ninldne    »    I,nii<l8cape    Areliitevt. 

The  work  of  the  landscape  archi- 
tect is  complex.  To  make  il  a  success 
one  must  first  love  outdoor  work.  He 
must  have  an  eye  for  the  artistic  in 
nature,  for  landscape  gardening  con- 
sists in  the  making  of  new  scenery 
along  natural  and  artistic  lines.  Na- 
ture is  the  great  example  from  which 
we  copy.  lie  should  have  a  scientific 
education  wlierein  general  agriculture, 
horticulture,      entomology        and      soil 


pjiysics  are  tire  leruliiiK  siilijects.  in 
his  college  course  be  should  also  re- 
ceive particular  instruction  in  sur- 
veying, mechanical  and  free-hand 
drawing.  After  completing  a  college 
course  of  this  character,  the  future 
landscape  arcliitect  should  spend  one 
or  two  years  at  some  large  nursery 
where  ornamentals  are  made  a  special- 
ty- in  order  that  he  may  become  famil- 
iar with  the  leading  flowers  and 
shrubs  used  in  the  landscape  work.  He 
should  then  spend  a  full  year  as  an 
undergardener  upon  a  country  estate 
or  at  a  botanic  garden.  Here  he  will 
receive  practical  training  in  the  care 
and  management  of  such  places,  in 
pruning,  spraying,  the  management  of 
greenhouses,  the  care  of  potted  plants, 
and  the  thousand  and  one  other  lessons 
in  this  line  which  only  experience  can 
leach.  Then  after  two  years'  associa- 
tion with  a  good  landscape  architect, 
where  experience  may  lie  had  in  the 
making  ot  the  planting  plans  and  the 
planting  out  from  his  own  plans,  the 
young  lixndscape  architect  may  fairly 
hope  to  make  a  success  of  his  chosen 
profession. 

One  engaged  in  this  work,  however, 
must  not  lag.  Each  new  job  is  a  new 
problem  unlike  any  he  has  ever  had 
before.  There  can  be  no  duplication. 
The  planting  arrangement  which  will 
make  one  place  beautiful  will  produce 
anything  but  a  pleasing  effect  upon 
another.  The  circumstances  of  soil, 
climatic  surroundings  all  require  stud.v 
in  order  to  obtain  best  results.  New 
varieties  of  plants  are  being  constantly 
introduced  and  one  must  know  tliese 
thoroughly  in  order  to  make  use  of 
any    which   prove   hardy  and  acceptalile. 

ClaMK  tit  li^xeellted  Work. 

There  is  a  general  lack  of  knuwlcdgc 
as  to  what  constitutes  the  work  of  a 
landscape  architect.  In  order  to  more 
fully  Illustrate  just  what  this  woi'k  Is. 
let  us  take  an  actual  case  now  In  hand 
and  trace  the  various  steps  in  the  de- 
velopment   of   a    country    estate. 

Some  years  ago  I  received  a  call 
from  a  gentleman  who  stated  he  had 
beard  of  me  through  a  triend.  He 
stated  that  he  had  eighty  acres  of  land 
which   he  desired  to  make  into  a  farm 
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upon  which  he  expected  to  live  him- 
self for  nine  months  of  the  year.  He 
intiuired  as  to  my  methods  of  Ijusiness 
and  terms,  past  work  and  experience, 
and  engaged  me  to  make  the  plans  and 
develop  his  estate.  Witli  this  client.  I 
\isited  the  place  and  selected  the  prop- 
er location  for  the  house,  the  farm 
cottage,  barn,  garden  and  orciiard. 
I'pon  one  side  and  near  the  front  of  the 
farm  occurs  a  low.  marshy  place,  and 
liere  I  advised  the  formation  of  an 
artificial  lake.  From  a  topographical 
survey  I  have  now  prepared  a  planting 
plan  o-f  the  whole  place,  showing  the 
location  ot  the  building,  walks,  drives, 
nrchaiHl,  kitchen  garden,  lake,  trees 
and  shrubbery.  The  apple  orchard, 
trees,  evergreens  and  most  of  the 
shrubs  will  lie  planted  nut  In  the  next 
lew    weeks.      During    the    coming    sum- 
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mer  the  walks  and  drives  will  be  laid 
cut.  the  artlflclal  lake  formed,  and  the 
house  and  other  buildings  erected. 
Next  fall  the  planting  ar.,un,l  the 
huildings  and  the  lake  will  be  put  out, 
so  that  when  the  house  is  occupied  a 
year  hence,  the  trees  and  slirubs  will 
have  been  planted  long  enougli  to  give 
the  whole  a  reasonably  home-iike  ap- 
pearance. 

The  Charge  tor  Ser»-loe»t. 

Landscape  arcliiteets  differ  so  widely 
in  the  charge  made  for  their  services 
that  only  a  general  statement  on  this 
subject  can  be  made.  Some  work  on  a 
percentage  and  others  on  a  per  diem 
basis.  The  charge.  Iiowever.  will  vary 
according  to  the  amount  of  study  nec- 
essary in  the  dflvelopment  of  each 
place.  The  charge  for  the  planting 
plan  is  usually  a  stated  sum.  depend- 
ing upon  the  amount  of  fleld  work 
necessary  In  the  location  of  the  exist- 
ing trees  and  shrubbery.  The  charge 
I i.r  the  plan,  however,  is  often  at  a 
-'\en  amount  per  acre. 

Dccasionally  the  work  of  tl]e  land- 
scape architect  may  end  with  the  mak- 
ing of  the  planting  plan,  but  In  most 
cases  he  also  supervises  the  planting 
out  of  the  nursery  and  tins  work  is 
generally  undertaken  on  a  per  diem 
basis.       Each     landscape    architect     has 
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do  the  planting  out.  As  tiic  season  tor 
this  work  lasts  only  for  six  weeks  In 
tlie  fall  and  eight  weeks  in  the  spring, 
it  cannot  be  expected  tiiat  the  land- 
scape architet  will  personally  super- 
vis*  the  planting  out.  As  he  will  have 
many  jobs  on  hand  at  different  places, 
he  will  do  well  if  he  gets  around  to  see 
every  job  two  or  three  times  a  week 
during  the  planting  out  of  the  nursery 
slock. 

Value  of  Conllilence. 
It  is  unfortunate  that  there  are  at 
ilie  present  time  so  many  men  engaged 
Ml  the  work  of  planting  trees  and 
-Inubs  who  are  entirely  without  train- 
iiiii  and  whose  knowledge  of  nuisery 
-nick  is  limited  to  the  names  of  a  few 
Hiiwers.  These  gardeners  can  neces- 
-iiily  see  no  professional  side  to  their 
work.  Lacking  any  artistic  training 
m-  ulipreciation  of  tlie  beautiful,  they 
look  upon  their  work  simply  as  a  busi- 
ness proposition.  Too  often  this  may 
be  said  of  nurserymen  wtio  attempt  to 
do  landscape  work.  The  time  is  com- 
ing when  a  discriminating  public  will 
he  very  careful  into  whose  hands  they 
place  the  making  of  their  surrounding 
landscape.  The  average  estate  owner 
knows  practically  nothing  about  trees 
and  shrubs  and  has  no  means  of 
knowing  whether  his  landscape  archi- 
tect is  giving  liim  liis  money's  worth 
or  bidding  him  up.  The  landscape  ar- 
chitect should  thus  be  selected  with 
c.inslderable  tare  and  one  should  be 
conHdent  not  only  of  bis  ability  hut  of 
Ills  l>usiness  integrity.  Personally.  I 
always  talk  over  the  full  situation 
with  my  clients  and  where  they  are  not 
limited  as  to  means  I  like  them  to  say: 
"Develop  my  place  as  you  think  best," 
or  where  they  feel  like  they  can  afford 
to  spend  only  a  certain  amount.  I  like 
for  them  to  tell  me  to  "Do  what  you 
can  for  this  sum."  T  then  feel  that  it  is 
up  to  me  to  do  my  best,  well  knowing 
tliat  a  pleased  client  is-  my  best  ad- 
ertisement.  One  job  well  done,  involv- 
ing only  a  reasonable  expenditure,  has 
often  led   to  a  dozen  others. 


BUILDING  AND   INDUSTRIAL  NLIWS 

Plnntlni?   Trees. 

A  planting  plan  consists  of  a  map 
drawn  to  a  scale  showing  the  location 
thereon  of  just  what  trees,  shrubs  and 
Howers  are  to  be  planted.  The  plan 
may  have  thereon  the  name  of  llie 
trees  and  groups  of  shrubbery,  or  it 
may  contain  numbers  which  refer  to 
a  planting  list  giving  a  key  to  these 
numbers.  In  this  way  we  are  able  to 
tell  somewhat  as  to  how  a  place  will 
look  when  planted  out.  We  also  have 
a  list  of  the  nursery  stock  to  be  used 
in  the  planting  and  we  can  thus  know 
what  the  whole  will  cost.  We  thus  see 
Why  even  a  small  place  should  be 
planted  from  a  planting  plan.  We  th'en 
know  before  the  work  is  begun  wliat 
is  to   be  done   and   its  cost. 

The  nursery  stock  is  ordered  by  the 
landscape  architect,  generally  from  va- 
rious nurseries,  depending  upon  where 
the  best  stock  of  the  different  varieties 
can  be  obtained  for  the  money.  The 
landscape  architect  should  make  it  his 
business  to  keep  In  touch  witli  the 
stock  of  all  the  nurseries,  paying  each 
an  annual  visit.  In  this  way  he  is  able 
to  save  bis  clients  considerable  in  t;he 
purchase  of  the  nursery  stock  and 
especially  to  guard  against  the  ship- 
ment of  small  or  poorly  grown  stock. 
Some   CJeneiral   Principles. 

There  are  many  oljjects  to  be  con- 
sidered in  landscape  work.  Except  in 
what  is  known  as  formal  gardening  we 
aim  to  imitate  nature  as  far  as  possi- 
ble: the  object  being  to  produce  a 
pleasing  scene  of  grace  and  beauty 
restful  to  the  eye.  This  is  best  done 
by  planting  the  flowers  and  shrubs  in 
masses,  by  having  many  plants  of  the 
same  variety  together.  We  aim  to 
produce  a  mass  effect  of  foliage  or 
flower,  and  an  individual  plant  will  not 
give  this  effect.  It  is  generally  best 
to  have  an  open  center  lawn  with 
plantings  of  flowers  and  shrubs  along 
the  border  lines  with  a  sky-line  of 
trees.  This  will  give  the  effect  of  in- 
creasing the  area  of  a  place  even  on 
11  city  lot.  The  shrubbery  groups  should 
be  so  arranged  that  all  of  a  place  does 
not  appear  from  any  one  point  of  view, 
tlius  giving  the  appearance  of  "moi-e 
beyond."  Except  in  extreme  formal 
gardening  a  building  should  have  a 
few  shrubs  planted  close  against  its 
foundations  in  order  to  make  it  appear 
as  a  part  of  its  surroundings.  On  res- 
idence grounds  especially  it  is  impor- 
tant that  a  few  shrubs  he  planted  just 
next  to  the  front  porch.  The  varieties 
to  he  used  will  depend  upon  tlie  heigllt 
of   the   porch. 

After   .SiiiiervlMlon. 

It  should  be  understood  that  an  at- 
tractive landscape  cannot  be  made  in 
a  day.  It  must  be  a  thing  of  growth. 
It  takes  lime  for  the  flowers,  shrubs 
and  trees  to  become  full  grown  and 
attain  their  full  perfection.  It  is  thus 
important  that  the  landscape  architect 
should  supervise  the  after-care  of  a 
place.  He  will  then  notice  spots  which 
need  a  rounding  out  of  tlie  masses  of 
shrubbery  or  places  wherein  the  plant- 
ing of  a  few  additional  flowers  will 
bring  a  color  scheme  into  perfect  har- 
mony. He  can  tlien  see  that  the  trees 
and  shrubs  are  properly  pruned  to  re- 
move dead  wood  or  to  keep  the  flow"- 
ering  shrubs  in  a  young  and  vigorous 
growtli  that  they  may  produce  a  max- 
iinum  of  flowers.  loseits  and  plant 
diseases  at  time  phiy  h.Tvoc  with  some 
plants,    and    If    the    bnclscapc    architecl 


has  a  place  under  supervision,  he  can 
give  the  gardener  instructions  as  to 
how   prevent   these  enemies. 

^Landscape  arcliltecl,  proprietor  of 
tiic  Ueaverton  Nursery,  623  Worcester 
iiiiitding,   Portland,   Oregon. 


<  rIticiNiii    of    .Vrohilrct,    Iluxlnexx    llrlg- 

aud   AnMiverM.* 

Sullivan   IV.  Jonen.** 

Fi  um  the  iPacillc  Builder  and  Engineer. 

.Much  justiflcation  but,  under  tbo  ex- 
isting difflcult  conditions  of  practice, 
unjust  criticism  has  lieen  directetl 
against  the  architect  for  the  general 
deficiency  and  obscurity  of  the  draw- 
ings and  specifications  he  issues  for 
tlie  purpose  of  estimate.  Tlie  essential 
function  of  the  drawings  and  specifica- 
tions in  the  contract  is  to  define  and 
limit  the  character  and  amount  of 
work  to  be  included  in  the  bid  and  the 
sulisequent  contract,  with  such  pre- 
cision and  clearness  that  they  are 
capable  of  only  one  definite  interpreta- 
tion. Their  failure  to  do  function,  with 
llie  consequent  injection  into  the  sit- 
uation of  many  elements  of  uncertain- 
ty, transforms  competitive  bidding 
into  reckless  gambling  with  quantities 
fif  labor  and  materials,  and  with  the 
future  chances  of  i-ecouping  possible 
ami  probable  losses  through  securing 
inordinate  profitable  extras  and 
through  the  sand'bagglng  of  the  sub- 
contractors. 

The  Fate  of  Ooiniictltive  Ulddlne. 

Competitive  bidding  Is  fast  degener- 
ating into  a  disgraceful  scramble  from 
which  the  contractor  who  will  take  the 
longest  chances  generally  emerges  as 
tlie  successful  bidder.  These  condi- 
tions are  undermining  the  contractor's 
niiirai  stamina  and  are  fostering  and 
encouraging  business  brigandry  in  the 
hehi  of  building  instead  of  honesty  and 
efficiency. 

We  are  all  more  or  less  familiar  with 
the  manifestations  of  this  form  of  de- 
cadence; and  indeed  we  are  all 
finding  it  increasingly  more  dif- 
ficult to  secure  thoroughly  honest 
work  under  the  lump  sum  con- 
tract awarded  through  competitive 
bidding.  Some  architects.  and  tlie 
number  is  constantly  Increasing,  have 
trledi  the  cure  of  eliminating  the  gen- 
eral conti-actor,  and  have  succeeded  in 
overcoming  at  least  a  part  of  the 
trouble.  But  this  treatment  alleviates 
the  symptoms  only:  It  does  not  reach 
tlie  roots  of  the  evil.  We  now  face  a 
situation  demanding  that  a  sound  and 
finsitive  basis  be  provided  for  fair  and 
eiiuitable  competitive  biddng  with 
which  lionest.v,  ingenuity,  knowledge 
and    efficiency    sliail    be    tiie    factors    of 

In  approacliing  a  discussion  of  the 
economics  of  competitive  bidding  un- 
der existing  conditions,  we  have  merely 
scratched  the  surface  of  a  subject  of 
vast  proportions  and  far  reaching  in 
its  intimate  relation  to  the  whole  ques- 
tion of  the  high  cost  of  building  and 
to  certain  contributing  causes  of  the 
higli    cost    of    living. 

The    OoKt    of    Bafinintlne. 

Tlic  cost  of  estimating  to  the  acn- 
oial     contractor    and     his     sub-contrac- 
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tors  collectively,  according  to  statistics 
compiled  -  upon  data  collected  from  a 
great  number  of  co-ntractors  in  all  of 
the  trades,  is  sliglitly  over  1  per  cent 
of  tlie  amount  of  tlie  estimate.  There 
is  a  wide  variation  between  tiie  costs 
of  estimating  as  stated  by  the  various 
contractors.  Some  have  kept  careful 
cost  data  and  others  have  not.  The  re- 
sult given  is  obtained  by  fixing  the 
average  cost  in  each  trade  expressed 
as  a  percentage  of  tlie  value  of  the 
work  under  the  trade,  and  reducing 
tliis  average  to  a  percentage  of  the 
cost  of  tlie  entire  work.  To  illustrate: 
We  And  that  there  is  an  average  of 
nine  bidders  on  structural  steel.  The 
average  cost  of  estimating  structural 
steel  is  one-sixth  of  one  per  cent  of 
the  amount  of  the  estimate.  Therefore, 
tlie  total  cost  of  estimating  tlie  struc- 
tural steel  for  one  building  is  nine 
times  one-sixth  per  cent,  or  one 
and  one-half  per  cent  of  the  value  of 
the  steel.  Tlie  structural  steel  item 
averages  about  ten  per  cent  of  tbe 
cost  of  the  building,  and  the  cost  of 
estimating  tlie  steel  expressed  as  a 
percentage  of  the  cost  of  the  building 
would,  therefore,  be  ten  per  cent  of 
one  and  one-half  per  cent  or  fifteen 
one-hundredtl's  per  cent.  A  similar 
extension  is  made  for  eacli  trade  and 
the  result  column  totaled.  Generous 
allowances  are  then  made  for  the  sub- 
mission of  estimates  by  the  same  sub- 
contractors to  a  number  of  tlie  general 
contractors  bidding,  which  is  usual. 
TiK-re  is  an  average  of  ten  bids  taken 
on  each  building  and'  eacli  contractor 
receives  an  average  of  seven  sub-bids 
in  eacii  trade.  Re-estimating  is  fre- 
^luently  resorted  to,  but  no  considera- 
tion lias  been  given  to  this  further 
source  of  waste  In  computing  the  net 
results. 

The  general  contractor  usually  es- 
timates the  mason  work  and  i-ough 
carpentry,  and  occasionally  tlie  plas- 
tering and  tile  erection  of  structural 
sleel.  But  even  if  the  general  con- 
tractor is  eliminated.  tlie  situation 
docs  not  change  for  the  same  duplica- 
liiui  of  tiie  work  of  estimating  then 
.H-.  urs  in  tlic  trades  usually  liandled 
by    him. 

The  cost  to  the  contractor  of  all  es- 
timates is  cliarged  to  "overliead"  and 
must  eventually  be  distributed  pro 
rata  over  the  cost  of  work  actually  se- 
cured and  executed.  Under  the  law  of 
;i\erages  each  contractor  secures  one 
of  every  ten  jobs  on  which  he  submits 
tenders.  The  accuracy  of  this  reason- 
ing Is  verified  by  the  statement  secured 
from  various  contractors.  It  there- 
fore becomes  evident  tliat  each  owner 
lia>-s  the  cost  of  estimating  ten  jobs 
..r  ihe  same  value  as  his  own.  in  nine 
of  which  he  lias  not  the  slightest  in- 
terest. Jn  other  words.  10  per  cent 
of  tlie  amounts  of  all  estimates  repre- 
.■jciits  estimating  cost  under  the  ineffi- 
cient methods  now  employed.  Con- 
versely, it  Is  evident  that  'by  doing 
,iway  with  the  duplication  of  the  work 
of  estimating,  and  allowing  for  the 
sake  of  argument.  .1  per  cent  of  the 
i-opt  of  the  work  for  the  preparation 
of  complete  bills  of  quantities  and  es- 
timating data  and  the  cost  to  the  bid- 
ders of  pricing  such  bills  we  may  cer- 
tainly effect  a  reduction  of  7  per  cent 
in  the  cost  of  building  generally.  This 
rcdiH-tion  expressed  in  dollars  reaches 
the  appalling  figure-  nf  $.51.000.0011.00  for 
the  United  States  tor  the  year  1!112.  and 
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this  figure  is  safely  conservative.  This 
loss  is  suffered  on  the  one  item  of  es- 
timating. An  equal,  if  not  greater, 
amount  is  lost  to  the  owner  annually 
as  the  result  of  illegitimate  profits  ac- 
cruing to  the  contractor  through  inor- 
dinate extras,  substitutions  and  eva- 
sions made  possible  by  basing  the  con- 
tract on  loose  and  deficient  drawings 
and  specifications.  A  further  loss  re- 
sults from  accumulated  interest 
cliarges  on  payments  improperly  with- 
held both  from  the  general  contractor 
and  from  the  sub-contractor. 

All  losses  must  ultimately  be  ab- 
sorbed by  the  business  and  offset  by 
the  profits.  The  losses  above  enumer- 
ated are  tlieretore  charged  against  the 
building.  The  effect  of  this  super  cost 
are  accumulative:  rents  and  taxes  are 
increased  correspondingly,  and  the  in- 
crease is  paid  year  after  year  until 
the  accumulated  aggregate  loss  passes 
Into  figures  outside  the  sphere  of 
human  comprehension. 
"Reflecting  upon  these  conditions,  we 
reach  the  conclusion  that  the  duplica- 
tion of  work  in  estimating  siiould  be 
done  away  with  by  adiopting  the  sys- 
tem of  estimating  on  bills  of  quanti- 
ties prepared  and  issued  with  the 
drawings  and  specifications,  and  that  . 
the  bill  of  quantities  be  made  the  basis 
of  the  contract.  We  believe  the  owner 
should  pay  the  cost  of  preparing  the 
bills  of  quantities  and  that  he  should 
assume    responsibility      for      their      ac- 
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.\nf*«erN    to   Objections. 

In  connection  with  tlie  expression  of 
these  Tjeliefs,  we  would  briefly  answer 
the  objections  which  are  usually  raised 
against  them.  The  owner's  objection 
to  being  asked  to  pay  the  quantity 
surveyor's  fee  is  completely  satisfied 
by  the  statements  on  the  actual  money 
wasted  resulting  from  the  present 
method.  By  making  this  further  direct 
payment,  tlie  owner  actually  saves  a 
very  considerable  amount  and  is  as- 
sured of  receiving  full  value  for  money 
spent.  The  objection  to  the  owner's 
assuming  responsibility  for  the  bill  of 
quantities  Is  met  by  submittng  that  a 
bill  of  quantities  prepared  by  a  com- 
petent surveyor  in  free  and  Interested 
co-operation  with  the  architect  can 
only  result  in  the  production  of  a  com- 
plete bill  and  of  drawings  and  specifi- 
cations closely  approaching  perfection. 
All  questions  as  to  the  true  intent  and 
meaning  of  the  drawings  and  specifi- 
cations will  arise  before  bid«  are  taken, 
instead  of  after  the  contract  is  let  as 
is  now  the  case.  Furthermore.  the 
length  of  the  quantity  surveyor's  busi- 
ners  life  will  depend  entirely  upon  the 
accuracy  with  which  he  does  his  work 
and  with  which  his  bills  co-ordinate 
with  the  drawings  and  specifications 
in  the  construction  of  the  work.  It  will 
be  Incumbent  upon  the  quantity  sur- 
veyor to  see  to  it  that  not  only  his 
bills  but  also  the  drawings  and  speci- 
fications are  clear  and  complete  before 
issue.  We  believe  that  the  quantity 
surveyor  in  tills  countr.v  must  be  an 
organization  composed  of  experts  In 
each  trade.  This  will  overcome  the 
objection  that  much  valuable  time 
would  be  lost  in  preparing  the  bills. 

The  determination  of  the  most  ex- 
pedient method  of  procedure  for  inaug- 
urating such  a  radical  change  Is  an  ex- 
tremely   ditficult    problem,    and    we    are 


not  prepared  at  this  time  to  make  any 
definite  proposals.  We  believe  the  es- 
tablishment of  uniform  standards  and 
rules  for  the  measurement  of  materials 
Incorporated  In  the  structure  is  a  con- 
dition precedent  and  essential  to  the 
successful  operation  of  the  system  in 
this  country:  thus  avoid  confusion  such 
as  results  in  England  from  the  use  of 
three   standards   or   systems. 

•Abstract  of  report  of  the  committee 
of  the  American  Institute  of  Archi- 
tects on  quantity  surveying. 

••Architect  and  chairman  of  the  com- 
mittee, wliich  included  Leon  Coquard 
and  C.  L.  Borie.  Jr.,  The  Octagon, 
Washington.    D.   C. 


THE   LIFE  OK   THE  FAHIIIEII. 

From    the  Countrv   Gentleman. 

1  think  tliat  the  life  of  a  husbandman 
of  all  others  Is  the  most  delectable.  It 
is  honorable,  it  is  amusing,  and,  with 
judicious    management,    it    is    profitable. 

In  Indulging  these  feelings.  I  am  led 
to  refiect  how  much  more  delightful  to 
the  undebauched  mind  is  the  task  of 
making  improvements  on  the  earth 
than  all  the  vainglory  that  can  be  ac- 
quired from  ravaging  it  by  the  most 
uninterrupted   career  of  conquest. 

I  know  of  no  pursuit  in  which  more 
real  and  important  service  can  be  ren- 
dered to  any  country  tlian  by  improv- 
ing its  agriculture,  its  breeds  of  useful 
animals,  and  other  branches  of  a  hus- 
bandman's  care. 


.\n  interesting  and  Instructive  model 
of  the  Panama  Canal,  on  exhibition  at 
one  of  tlie  large  department  stores  in 
Vancouver.  Is  attracting  much  atten- 
tion. The  model,  which  Is  constructed 
of  wood  and  papier-mache,  shows  tile 
system  of  lifting  ships  to  a  sufficient 
height  to  overcome  the  difference  In  the 
level  of  the  waters  of  the  Atlantic  and 
I'acitic  Oceans.  Pictures  of  the  model 
appear  in  the  local  papers  and  photo- 
graphs of  the  same  are  being  distribut- 
ed. Large  crowds  are  attracted  dally 
to   the   exhibit,   which    has   caused   much 


and  intimate  knowledge  of  the  great 
work  than  could  be  gained  from  read- 
ing descriptions  of  the  canal.  The  in- 
spector of  the  Vancouver  public  schools 
has  been  so  impressed  with  the  educa- 
tional value  of  this  working  model 
that  an  arrangement  has  been  made 
permitting  the  pupils  to  take  the  time 
during  school  hours  to  visit  the  ex- 
hibition. 

The  rights  for  exhibiting  the  model 
are  controlled  in  Portland,  Ore.,  and  the 
Vancouver  company  making  the  dis- 
play have  been  six  months  negotiating 
for  the  privilege  of  placing  the  plan  on 
exhibition   In   this   city. 

♦ 

A  F«ce   ^Ve  All    Love. 

There   are   faces    we    love   and    faces   we 
hate. 
And    some      that    would      make      you 
holler. 

But    the    face    worth    while 
.^ll,l    that    make.-i   you    smile 


face 


tlH 


—Jacksonville    Tii 
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APARTMENT  HOUSES. 


SAN  FRANCISCO— Apartment  house. 
-"!  story  and  base,  frame.  $2'i,000.  Ar- 
chitect, Frederick  H.  .Meyer.  Bankers' 
Investment  Bldg.,  s.  F.  Owner.  Mrs. 
Bertha  Overfeld.  The  building  will  be 
erected  at  the  corner  of  Fillmore  and 
Qreen  streets,  and  will  cover  a  oon- 
-siderable  ground  area.  Interior  has 
been  arranged  for  a  number  of  three 
and  four  room  suites,  all  of  which  will 
have  private  bath  and  wall  beds.  In- 
terior finish  will  be  of  pine  and  hard- 
wood veneer.  There  will  be  steam 
heat,  portable  vacuum  cleaners  and  a 
hot  water  s.vstem.  Bath  rooms  will  be 
nnished  in  tile  and  will  have  compo- 
sition floors.  Entrance  will  be  fin- 
ished in  marble  and  tile.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  A  pressed 
brick  veneer  base  will  be  used.  Plans 
are  complete  and  llgure.s  are  being 
taken. 

.'!AN  FRANCISCO— Apartment  house, 
3  story  and  base,  frame,  $111,000.  Ar- 
chitect, Edward  E.  Young.  2al  Kearny 
street,  S.  F.  Owner.  Herman  Hogrefe. 
The  building  will  be  erected  on  the 
west  side  of  Hyde  street  north  of  Pine, 
having  a  frontage  of  25  feet  and  a 
depth  of  e4  feet.  There  will  be  a  total 
..f  six  suites  arranged  in  two  an.l  three 
rooms  with  private  baths  and  wall 
beds.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will  be 
used  In  the  living  rooms.  Tliere  will 
be  steam  heat  and  a  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Entrance  will  be 
finished  In  marble  and  tile.  Exterior 
will  be  covered  with  cement  plaster  on 
metal  lath  and  shiplap.  Plans  arc 
complete  and  In  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
Materials  arc   now  being  purchased. 

SAN  FRANCI.SCO— Apartment  house, 
.')  story  and  base,  brick  and  steel,  169,- 
.lOO.  Architect,  Herman  Barth,  12 
Geary  street.  S.  F.  Owners.  Katz  Es- 
tate. The  building  will  be  erected  at 
the  northwest  corner  of  California  and 
Hyde  streets,  covering  an  area  of  87 
feet  4. inches  by  78  feet -S  inches.  There 
will  be  36  apartments  of  two  and  three 
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be  ot  pine  and  elm.  Hardwood  floors 
will  be  used  in  the  hails  and  living 
rooms.     Plans   provide   for   steam   heat. 


hot 


uppl; 


and  vacuum  cleaning  plant.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  All  suites  will  ■he 
equipped  with  wall  beds  and  will  have 
private  bath  rooms.  Entrance  will  be 
flnlshed  in  marble  and  tile.  Exterfo'r 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures    arc   being    taken. 

SAN  FRANCISCO— Apartment  house. 
.5  story  and  base,  brick  and  steel.  Cost 
not  stated.  Architects,  Rousseau  & 
Rousseau,  Monadnock  Bldg.,  .«.  F.  Own- 
ers, Metropolis  Investment  Co.  The 
building  will  he  erected  at  the  north- 
west corner  of  Sacramento  and  Hyde 
streets,  covering  a  considerable  ground 
area.      Interior   has   been   arranged   for 


a  total  of  nine  suites  of  Ave  rooms  an.l 
bath  each.  Interior  finish  will  he  of 
pine  and  hardwood  veneer  with  OLik 
floors  In  the  principal  rooms.  There 
will  be  steam  heat,  elevator  service,  a 
vacuum  cleaning  system  and  hot  water 
supply.  Entrance  will  be  flnlshed  in 
tile  and  marble.  All  bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are    being   prepared. 

SEATTLE,  WASH.  —  Apartment 
house.  3  story  and  base,  brick  and 
steel.  JSO.ono.  Architects,  Thompson  & 
Thompson.  Mutual  Life  Bldg..  Seattle. 
Owner,  S.  A.  Martin.  The  building 
will  be  erected  on  Republican  street, 
covering  an  area  of  41  by  S3  feet.  There 
will  be  a  number  of  two  and  three 
room  suites  with  wall  beds  and  pri- 
vate bath  rooms.  Interior  finish  will 
be  of  pine  and  hardwood  veneer.  Plans 
provide  for  steam  heat  and  a  hot  water 
supply.  All  bath  rooms  will  have  tll5 
wainscot  and  composition  floors.  En- 
trance will  be  finished  In  tile  and  mar- 
ble. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
PORTLAND.  ORE.    —    Apartment 

house,  4  story  and  base,  brick  and 
steel,  (.10,000.  Architects,  Claussen  & 
Claussen,  Macleay  Bldg.,  Portland. 
Owner.  C.  C.  Brown.  The  building  will 
be  erected  on  Madison  between  .Broad- 
way and  Park  street,  with  a  frontage 
of  50  feet  and  a  depth  of  100  feet. 
Plans  show  a  total  of  34  suites  of  three 
and  four  rooms  each  with  bath  and 
wall  beds.  Interior  finish  will  he  of 
pine  and  hardwood  veneer.  There  w.,i 
be  steam  heat,  elevator  service,  vacu- 
um cleaning  and  a  hot  water  supply. 
All  bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Marble  anu 
tile  will  be  used  in  the  entrance.  l!;x- 
terior  of  the  building  will  he  fared 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
OAKLAND,  CAU— Apartment  house. 
8  story  and  base.  Class  A  construction. 
Cost  not  stated.  Arohltect.  Carl  Wer- 
ner. Phelan  Bldg.,  S.  F.  Owner,  C.  .1. 
Heeseman.  The  building  will  be  erect- 
ed at  one  of  the  most  prominent  cor- 
ners in  Oakland,  and  will  cover  an  area 
of  120  by  234  feet.  Apartments  will 
range  from  three  to  seven  rooms  with 
from  one  to  two  bath.s.  Interior  flnlsh 
will  be  of  pine  and   hardwoods   with   all 


baths  flnlshed 
floors.      Plans 


vlth 
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for    steam    heat 


elevator  service,  a  ho 
and  vacuum  cleaning  system.  Entrance 
will  be  flnlshed  In  marble  and  tile.  E.v- 
tcrlor  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cott-T. 
Plans   are   now   being  prepared. 

LOS  ANGELES.  CAL.  ~  Apartment 
house,  4  story  and  base,  reinforced 
concrete.  Cost  not  stated.  .4rcbltect. 
C.  W.  Stewart,  Waverly  Apartments,  L. 
A.  Owner,  Walter  I.  Wilson.  725  West 
21»t  street,  L.'a.  The  ibuilding  will  be 
erected  on  West  street  and  will  have  a 
frontage  of  40  by  100  feet.  Interior 
has  been  arranged  for  a  total  of  72 
rooms    In    two    and    three    room    suites 


with  baths  and  wall  I.e. Is.  Iiilciior 
linish  will  be  ot  pine  and  liardwood 
vincer.  Some  oak  floors  will  be  used. 
I'lang  provide  for  steam  heat  and  a  hot 
water  system.  Rath  rooms  will  be  fin- 
ished in  tile  and  composition  floors. 
Entrance  will  be  flnlshed  in  tile  and 
marble.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
:ire  nearly  complete  and  figures  will 
be  called   for  shortly. 

Contracts  Awarded. 
SAN  FRANCISCO— Apartment  house. 
:l  story  and  base,  frame,  $15,800.  Ar- 
chitect, C.  O.  Clausen,  Hearst  iBldg,.  .s. 
P.  Owner,  E.  J.  Keller.  Contractor, 
Charles  Coburn,  4030  24th  street,  S,  F. 
I'ontract   price,    $15,800. 


BANKS. 

LOS  ANGELES.  CAL—Bank  and  of- 
fices, 7  story  and  base  Class  A  con- 
struction. Cost  not  stated.  Architects. 
Reid  Bros.,  California-Pacific  Bldg.,  S. 
P.  Owner,  Hurlett  C.  .Merritt.  The 
building  will  be  erected  at  the  corner 
of  8th  and  Broadway,  covering  an  area 
of  60  by  115  feet  The  stories  will  be 
higher  than  usually  constructed,  and 
the  height  ot  the  building  will  be  115 
feet.  There  will  be  stores  in  the  flrSt 
story  and  a  bank  in  the  second.  The 
upper  floors  will  be  arranged  tor  of- 
fice purposes.  The  seventh  story  being 
occupied  by  the  Merritt  Corporation. 
The  building  will  be  steel  frame  and 
brick  construction,  and  will  have  rein- 
forced floors,  sidewalk  lights,  pressed 
brick  and  stone  facing,  plate  glass  win- 
dows, marble  finish  In  the  lobby  and 
rorridor.s,  hollow  tile  partitions,  metal 
frames  and  sash,  hardwood  trim,  three 
elevators,  marble  stairways,  steam 
heat  and  vacuum  cleaning.  Plans  are 
complete   and    figures   are   being   taken. 


CHURCHES. 


SAN  JOSE.  SANTA  CLARA  CO..  CAL. 
—Chapel,  1  story,  frame  and  plaster, 
$1,000,  Architect,  none.  Owners,  The 
.'fanta  Crista  Church  Society.  The 
building  will  be  erected  on  North 
."^anta  Clara  street  between  28th  and 
:9th  streets.  adjoining  the  other 
church  property.  Interior  will  be  fln- 
lshed in  pine  throughout.  Exterior  ot 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  bands  of  the  own- 
ers who  will  do  the  work  hv  Day 
Labor. 

♦ 


COURT  HOUSES 

ALTURAS,  MODOC  CO..  C.4L.— Court 
ouse,  2  story,  base  and  dome,  rein- 
orced  concrete,  $90,000.  Architect.  De 
longchamps.  Reno,  Nev,  Owners.  Mo- 
oc  County.  All  figures  for  the  con- 
tructlon  of  this  building  under  re- 
ised  plans  have  been  received  and 
'ill  either  be  awarded  or  re.iected  al 
le  Wednesday  meeting  of  the  Board 
f    Supervisors. 


FACTORIES  &  WAREHOUSES. 

LOS  A.VGELES.  CAL— .Motion  picture 
factory,  group  of  and  2  story,  rein- 
forced concrete.  $1,000,000.  Architects. 
S.  Tllden  Norton  and  F.  H.  Wallis.  Title 
Insurance  Bldg.,  L.  A.  Owners,  Ifnl- 
versal  Film  Co.  An  official  of  the  film 
company  Is  coming  from   the  principal 
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mcrete  wall 
18  feet  higli  will  be  constructed  along 
the  property  line  where  it  faces  public 
highways.  The  buildings  will  include 
the  administratiftn  lauilding.  project- 
ing theatre,  restaurant  to  seat  500 
people,  planing  mill  and  carpenter 
mill  and  carpenter  shop,  300  dressing 
rooms,  several  stages,  one  of  which 
will  be  600  feet  long,  emergency  hospi- 
tal, property  rooms.  scene  painting 
rooms,  laboratory,  power  plant,  etc.  All 
the  buildings  will  be  of  Mission  de- 
sign, of  reinforced  concrete  construc- 
tion, with  tile  and  composition  roofs. 
SACRAMENTO.  CAL.— Warehouse,  2 
story  and  base,  frame,  t2.o00.  Archi- 
tect, none.  Owners,  Gladding-MclBean 
Co.,  Crocker  iBldg,,  S.  P.  The  building 
will  be  erected  at  tlie  soutlieast  cor- 
ner of  24tb  and  R  streets,  and  will 
cover  a  large  area.  No  interior  finish 
will  be  used.  There  will  be  a  cement 
floor.  Exterior  of  the  1)uiUling  will  be 
faced  with  corrugated  iron.  Plans  are 
complete  and  the  work  will  be  done  by 
Da,v    Labor. 

Contracts    Awarded. 

LOS  ANGELES,  CAL.  —  Warehouse, 
4  story  and  base,  brick  and  sleel,  %43.- 
000.  Architects,  Morgan,  Walls  &  Mor- 
gan, Van  Nuys  (RIdg.,  L.  A.  Owner, 
Mr.x.  S.  H.  Van  Nuys.  Contractors,  Alta 
Planing  Mill,  S30  McGarry  street,  L.  A. 
Contract    price,    $43,000. 


GARAGES. 

OAKLAND,  CAL.— Garage,  2  story 
and  base,  reinforced  concrete,  {30,000. 
Architect,  Charles  W.  McCall,  Central 
Bank  Bldg.,  Oakland.  Owner.  Dr. 
Huntington.  The  building  will  be 
erected  on  the  west  side  of  Broadway 
north  of  19th  street,  and  has  been  de- 
signed for  a  large  commercial  garage. 
There  will  be  office  space,  storage 
rooms  and  a  completely  equipped  ma- 
chine shop  included.  Interior  finish 
will  be  of  pine.  Concrete  walls,  floors 
and  roof  slabs  are  specified.  Plans 
provide  for  metal  window  sash  and 
frames  and  special  gasoline  storage 
tanks.  Interior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
complete   and    figures   are   being   taken. 

OAKLAND,  CAL.— Garage,  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect,  Charles  W.  McCall. 
Central  Bank  Bldg..  Oakland.  Own- 
ers, Imperial  Garage  and  Supply  Co. 
The  building,  which  has  been  men- 
tioned here  before,  will  be  erected  on 
the  east  side  of  Franklin  street  north 
of  14tb  street,  covenng  a  considerable 
ground  area.  Interior  will  be  finished 
In  pine.  Plans  provide  tor  a  sales  de- 
partment and  storage  space.  There  will 
be  cement  floors.  Plans  provide  for 
metal  window  sash  and  frames  and 
special  gasoline  storage  tanks.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and    figures  are   now   being   taken. 


GOVERNMENT  WORK  AND 
SUPPLIES. 

KartliHWrk, 

The  Reclamation  Service  is  asking 
for  proposals  for  earthwork  on  30 
miles  of  main  canal.  Grand  Valley  ir- 
rigation pro.iect.  Colo.,  involving  tlie 
excavation  of  approximately  1,900.000 
cubic  yards  of  material.  This  work  is 
situated    near    the    main   line      of     the 


Col- 


Uenver  and  liio  Grande  and  th 
orado  Midland  Railways  in  the  vicin- 
ity of  Palisade.  Grand  Junction,  and 
Fruita,  Colo.  The  bids  will  be  opened 
after  2  o'clock  p.  m.  June  16,  1914,  at 
the  office  of  the  Reclamation  Service, 
Grand   Junction,    Colo. 


Bartlm-ork    and    Structures. 

The  U.  S.  Reclamation  Service  is 
asking  for  proposals  for  earthwork 
and  structures,  Dodson  South  Canal, 
Milk  River  irrigation  project,  Mont. 
This  work  involves  about  145,000  cubic 
yards  of  excavation,  2.650  cubic  yards 
of  reinforced  concrete,  the  placing  of 
260,000  pounds  of  steel  relnforcment, 
and  the  placing  in  wooden  structures 
of  about  150,000  feet,  B.  M..  of  lumber. 
It  is  situated  on  the  south  side  of  Milk 
River  in  the  vicinity  of  Malta,  adja- 
cent to  the  main  line  of  the  Great 
Noithern  Railway.  Bids  will  be  open- 
ed at  the  ofnce  of  the  Reclamation 
Service  at  Malta,  Mont.,  after  2  o'clock 
p.  m.  June  10,  1914. 


Tongue   Point.    Ore.,   Senwnll. 

The  following  bid  was  received  by 
the  ^ight-house  linspector,  17th  .d|ls- 
trlct,  Portland,  Ore.,  tor  constructing, 
retaining,  making  fill,  and  placing  rip- 
rap at  Tongue  Point  light-house  de- 
pot,   near    Astoria,   Ore.: 

Stebinger  Bros..  Portland,  Ore.,  $7,- 
204. 

I*HKet     .Sound.     W'aMli,.     Fireproof  Bulld- 
Ins. 

The  following  bids  were  received  at 
the  bureau  of  yards  and  docks.  Navy 
Department,  Washington,  D.  C,  for 
flreprooflng  south  end  of  building  No. 
59.   navy   yard.    Puget   Sound,    Wash.: 

Item  1.  changes  in  building,  com- 
plete; 2,  deduct  from  item  1  for  omit- 
ting new  floor  construction  on  ground 
floor. 

H.  E.  Doerlng,  567  Maple  street, 
Portland,    Ore.,    Item    1,    $10,892. 

Eckman  &  Mawet,  Seattle,  Wash., 
item    1,    $10,100;   2,   $1,500. 

Carlson  &  Son,  Seattle,  Wash.,  item 
1.    $9,920;    2,   $1,715. 

Erikson  &  Larson.  Seattle.  Wash., 
item    1,   $9,440;    2,   $1,500. 

W.  N.  Concanon.  525  Market  street. 
San  Francisco.  Cal.,  item,  1,  $10,489;  2, 
$1,354. 

John  Galber.  Seattle,  Wash.,  item  1, 
$10,218;    2,    $1,870. 

Sundell  &  Coling,  Northern  Bank 
Building,  Seattle,  Wash.,  item  1,  $9.- 
5S6.50;    2.    $825. 

Charles  H.  Schaar,  Settle,  Wash., 
item    1.    $9,000;    2,    $500, 


Notice   to    Navy    Contraetors. 


The 


al    de- 


ited  to  the  fact  that  no 
ivered  under  contracts,  bureau  or- 
ers,  etc.,  will  be  received  at  the  va- 
ious  navy  yards  unless  the  cases  or 
ther  containers  are  properly  marked 
mil  contract  number,  etc..  so  that  the 
iiaterial   can   be   readily   identified. 


I.lglit-HouHe    Ser%-lce    Road. 

The    following    bids    were    received  by 
e    light-house    Inspector,     isth       dis- 


San 


for 


structing  a  road  to  Point  Arena 
station.    Cal.: 

J.  C.  Halliday.  Point  Arena. 
$2,490;    accepted. 

Wm.  Lawson,  Manchester,  Cal., 
700. 


San    FrauelMiH*.    Cal.,    Interior    Decora- 
tion. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Was'hinglJon,  D.  C,  for 
interior  decoration  and  painting  of 
tlie  U,  S.  post  office  at  San  Francisco, 
Cal.: 

A.  Lincoln  Cooper.  New  York  City. 
»10.000;    11    weeks. 

Isldor  P.  Kissel,  San  Francisco,  Cal.. 
$10,000;    3    months. 

.s-uetion    Manifold,   Reclamation    Sen-lee. 

Abstract  of  proposals  for  suction 
manifold,  received  in  response  to  ad- 
vertisement 295,  for  the  .Salt  River 
Reclamation    project: 

Llewellyn  Iron  Works,  Los  Angeles, 
I'al..  $442,60;  at  Los  Angeles;  time,  21 
days. 

Fulton  Engine  Works.  Los  Angeles. 
Cal.,  $724;  at  Los  Angeles;  time,  30 
days. 

Pittsburg  Foundry  Co..  Los  Angeles, 
Cal..    $S15;    at    Los    Angeles;    time,    IS 


Eiarth-wOTk, 

The  Secretary  of  the  Interior  has 
authorized  award  of  contract  to  the 
Owen  Construction  Co.,  of  Denver, 
Colo.,  for  earthwork  on  the  North 
Canal  extension  and  laterals.  Belle 
Fourche  irrigtation  project.  South  Da- 
kota. The  work  covers  about  five 
miles  of  the  North  Canal  and  14  miles 
of  laterals,  involving  the  excavation 
of  about  199.200  cubic  yards  of  ma- 
terial. The  total  contract  price  is 
$29,718.40, 


Tender    Madrono,   Repairs,    Ktc. 

The  following  bids  were   received  by 

e   light-house   inspector,   18th   district, 

.n    Francisco,    Cal.,    for    docking    and 

pairing    tender    Madrono: 

Union     Iron     Works,     San     Francisco, 

il.,    $2,672.83. 

United       Engineering      Works,       San 

■ancisco,    Cal..    $2,007,15;    accepted. 

-Moore    &    Scott       Iron     Works,     San 

■ancisco,    Cal.,    $2,216. 

Navy    Yard.     Mare    Island,     Cal.,     $2,- 

3,73. 
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SAN  FRANCI.SCO— Stable  buildings, 
5.  1  story  and  basement,  brick  or  re- 
inforced concrete.  Cost  not  stated. 
Architect,  Constructing  Quartermas. 
ter's  office.  Fort  Mason.  Owners, 
United  States  Government.  Bids  were 
opened  in  the  office  of  the  Construct- 
ing Quartermaster  at  Fort  Mason  for 
the  construction  of  five  large  stable 
buildings  to  be  erected  at  the  Presidio. 
iBids  were  asked  for  both  brick  and  re- 
inforced concrete  types  of  construc- 
tion and  with  unit  prices.  The  Con- 
structing Quartermaster's  office  had 
not  completed  the  tabulation  and  a 
complete  list  of  the  bids  Is  not  avail- 
aible.  Frank  M.  Garden  Co.  were  re- 
ported   as    being    low. 

SAN  FRANCISCO— Garbage  crema- 
tory, brick  construction.  Cost  not 
stated.  Engineer,  Constructing  Quar- 
termaster's Office.  Fort  Mason.  Own- 
ers. United  States  Government.  Plans 
have  been  completed  and  figures  are 
now  being  called  for  on  the  construc- 
tion of  a  new  garbage  crematory  at 
the  Presidio.  Plans  and  complete  par- 
ticulars can  be  secured  from  the  engi- 
neer at  Fort  Mason.  Bids  will  be  open- 
ed on  May  22nd.  An  official  proposal 
appears  in  another  column  of  this 
luua> 


-HALLS  &  SOCIETY  BLD6S— 


AUBURN.  PI^ACKR  CO..  CAU— Lodge 
Hall.  -2  story  and  base,  bri.k  and  steel. 
Cost  not  stated.  Ai-cliltetl,  Allen  D. 
Fellows.  East  Auburn.  Owners.  Masonic 
Temple  Association.  The  building  will 
lie  erected  on  a  corner  and  will  occup.v 
a  considerable  ground  area.  The  first 
floor  has  been  designed  for  stores 
while  the  upper  lloors  will  be  used  for 
lodge  rooms  and  a  large  auditorium. 
Interior  will  be  finished  in  pine  and 
hardwood  with  maple  Hoor  In  the  audi- 
torium. There  will  be  steam  heat. 
I'atent  store  fronts  are  .speclHed.  Ex- 
terior of  the  building  will  'he  faced 
with  pressed  brick.  Plans  have  been 
prepared  and  tigures  will  be  cnlled  for 
.«hortl.v. 

COLUSA.  COLU.SA  CO..  CAL.— Hall  of 
Kecoi-ds  lighting  fixtures.  Cost  not 
stated.  Architect.  Henr.v  C.  .Smith, 
Humboldt  Bank  Rldg..  S.  F.  Owners. 
Colusa  County.  Plans  and  specifica- 
tions have  been  completed  for  furnish- 
ing and  installing  light  fixtures  in  the 
new  hall  of  records  at  Colusa.  Bids 
will  be  opened  on  June  2nd.  .\n  of- 
ficial proposal  appears  in  another  col- 
umn of  this  issue. 

GONZALES.  MONTEREY  CO..  CAL.— 
Lodge  hall.  2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
chitect. H.  B.  Douglass.  Pajaro  .Bank 
Bldg..  WataonviUe.  Owners.  Trustees 
of  the  Gabilan  Lodge  No.  ?,72.  I.  O.  O. 
[■'.  of  Gonzales.  The  building  will  be 
erected  on  4th  street  and  will  he  ar- 
ranged for  stores  on  the  first  floor  and 
lodge  room  above.  Interior  finish  will 
he  of  pine  throughout  with  some  maple 
floors.  Patent  store  fronts  will  he  used. 
Exterior  .of  the  building  will  he  faced 
with 'cement  plaster.  Bids  have  been 
taken  on  the  work  and  a  contract  will 
he   awarded    shortly. 

♦ 

HOSPITALS 

.SAN  FRANCISCO— Hospital  screens, 
i-'ost  not  stated.  Architect,  City  De- 
partn^ent  of  Architecture,  Temporary 
City  Hall.  S.  F.  Owners.  City  and 
County  of  San  Francisco.  Bids  were 
opened  at  the  last  meeting  of  tlie  Board 
of  Public  Works  for  furnishing  and  in- 
stalling window  screens  at  the  San 
Francisco  City  Hospital.  .McSheehy 
llros.  were  low  men.  A  complete  list 
of  the  bids  appears  under  the  heading 
of  .San  Francisco. 

LUCAS  VALLEY,  MAHIN  CO..  CAL. 
—Hospital  lighting  fixtures.  Cost  not 
stated.  Architect.  Thomas  O'Connor, 
San  Rafael,  Owners,  Alarln  County. 
Plans  have  'been  completed  for  the  In- 
stallation of  lighting  fixtures  In  the 
new  County  Infirmary  at  Lucas  Valley. 
Plans  and  specifications  can  be  secured 
from  the  architect  or  County  Clerk  at 
San  Rafael.  Bids  will  be  opened  on 
.May    21st. 

4 

HOTELS. 

LOS  ANGELES.  CAL.— Hotel.  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect.  Albert  C.  .Martin. 
Higgins  Bldg..  L.  A.  Owner,  Mrs.  An- 
lone  .Mllovltch.  The  building  will  he 
erected  on  High  street  near  Ord,  cover- 
ing an  aiea  of  S3  by  nl)  feet.  The  first 
Moor  will  contain  five  stores  and  the 
hotel  entrance.  Upper  floor  has  been 
arranged  for  twenty  rooms  and  a  num- 


DtULDINCi    .\Nri   INDUSTKfAL   NIOWS 

her  of  piihliL  h.ilhs.  Inlei-ioi-  hiiish  will 
be  of  pine  with  some  redwood.  Plans 
provide  for  steam  heat  and  a  hot  water 
system.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  faced 
with  pi-essed  brick.  Plans  are  being 
prepared. 

♦ 

RESIDENCES. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame,  17,000.  Architects. 
O'iBrien  Bros..  Clunie  Bldg.,  S.  P.  Own- 
er, Mr,  ,Ienkins.  The  dwelling  has 
been  designed  for  an  eight-room 
house  and  will  be  erected  In  Marine 
View  Terrace  on  4Sth  avenue.  Inte- 
rior of  the  house  will  be  finished  in 
pine  and  hardwood  with  some  white 
enamel.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  Hardwood  floors 
will  he  used  in  all  of  the  principal 
rooms.  Plans  provide  for  two  baths 
which  win  be  finished  in  tile  and  will 
have  composition  floors.  An  automatic 
water  beater  will  be  installed.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  latK. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame.  $4,000.  Architect, 
none.      Owner.    .lames    Welsh,    244    20th 


S.    F.      Tin 


elling    will      h( 


erected  on  the  east  side  of  22nd  ave- 
nue south  of  Lake  street,  and  has  been 

bath.  Interior  finish  will  be  of  pine 
throughout.  Hardwood  floors  will  be 
used  in  the  princli)al  rooms.  There 
will  be  a  large  open  fire  place  In  the 
living  room.  Mantel  will  be  of  tile. 
Tile  wainscot  will  be  used  In  the  bath 
room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  B-\te- 
rlor  of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

SAN  FRANCISCO- Residence.  2  story 
and  base.  frame,  $2,500.  Architect, 
none.  Owner,  F.  Nelson,  30  Presidio 
Avenue,  S.  F.  The  dwelling  will  be 
erected  on  the  east  side  of  16th  avenue 
north  of  California  In  a  district  in 
which  Mr.  Nelson  has  opei-ated  exten- 
sively. The  house  will  contain  seven 
rooms  and  hath.  Interior  finish  will 
be  of  pine  throughout.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  he  open  fire  places 
and  tile  mantel.s.  Bath  room  will  have 
tile  wainscot  and  composition  floor.  An 
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metal    lath.      Plans    are    complete    and 
'figures  are  being   taken. 

ALAMEDA.  ALAMEDA  CO..  CAL— 
Residence.  2  story  and  base,  frame. 
$6. .500.  Architect.  C.  O.  Clausen.  Hearst 
Bldg..  S.  F.  Owner's  name  withheld. 
The  dwelling  will  he  erected  in  Lin- 
coln Park,  and  lias  ijeen  designed  to 
contain  eight  rooms,  two  baths  and 
three  sleeping  porches.  Interior  fin- 
ish will  be  of  pine  and  hardwood  ve- 
neer. Hardwood  floors  will  be  used 
in  the  principal  room.s.  There  will  he 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  or  brick.  Batli 
rooms  will  be  flnished  In  tile  and  will 
be   equipped   with   showers.     An   aufo- 
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Miatic  waUT  huiiler  nlll  he  iustuUea. 
I'^xterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

BERKELEY.  ALAMEDA  CO.,  CAL. — 
Uesldence.  2  stoi'y  and  base,  frame. 
Cost  not  stated.  Architect.  John  Hud- 
s.m  Thoma.s.  First  National  Bank  Bldg.. 
Berkeley.  Owner,  J.  M.  Parks.  The 
dwelling  will  be  erected  In  the  Clare- 
mont  Tract,  and  has  been  designed  to 
contain  eight  rooms,  baths  and  sleep- 
ing poi-ches.  Interior  finish  will  be  of 
pine  and  hardwood.  Hardwood  and 
inlaid  floors  will  he  used  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  ;Bath 
rooms  ,will  have  tile  wainscot  and  com- 
position floors.  An  automatic  water 
heater  will  be  Installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now   being   prepared. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  John  Hud- 
son Thomas.  First  National  Bank  Bldg., 
Ber-keley.  Owner,  E.  L.  'Brock.  The 
dwelling  lias  been  designed  for  an 
eight-room  house  with  two  baths  and 
sleeping  porch  and  will  he  erected  in 
the  Highlands  Tract.  Interior  finish 
will  be  of  pine,  redwood  and  some 
hardwood  veneer.  Hardwood  floors  will 
he  ursed  In  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  'Bath 
rooms  will  have  tile  floors  and  wain- 
scot. An  automatic  water  heater  will 
be  Installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 

OAKLAND.  CAL.— Residence.  I  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, John  Hudson  Thomas.  First 
•National  Bank  Bldg..  Berkeley.  Own- 
er, Henry  Crosby.  The  dwelling  will 
he  erected  on  Lake  Shore  Drive  and 
has  been  designed  for  a  seven-room 
house  with  hath  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  hardwood  veneer. 
There  -B-ill  he  hardwood  floors  In  the 
living  room,  dining  room  and  recep- 
tion hall.  Plans  provide  for  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  and  brick.  An  auto- 
matic water  heater  will  he  installed. 
Bath  rooin  will  have  tile  wainscot  and 
composition  floor.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing   prepared. 

OAKLAND.  CAL.— Residence  .2  story 
and  base,  frame,  cost  not  stated.  Ar. 
Ihit/eet.  Charles  Vf\,  .McCall.  Central 
'Bank  Bldg..  Oakland.  Owner,  W.  R. 
Alherger.  The  dwelling  will  contain 
seven  rooms,  two  baths  and  a  sleeping 
porch,  and  will  be  erected  at  the  cor- 
ner of  Paloma  and  Calmai-.  Interior 
finish  will  be  of  pine  and  redwood 
with  some  elm  panels.  Hardwood 
llnoi-s  will  be  used  in  the  principal 
roonvs.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  'Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
lie  covei'ed  with  cement  plastei'  on 
metal  lath.  Plans  are  complele  and 
figures  are  now  being  taken. 


OAKLAND,  CAL.._l[esiaeiu-e,  2  story 
and  base,  frame,  »S,000.  Architect 
Charles  W.  McCall,  Central  Bank 
■BMg.,  Oakland.  Owner,  J.  A.  Munro 
The  dwelling  will  contain  eight  rooms! 
two  baths  and  a  sleeping  porch.  It 
will  be  erected  on  Grand  avenue  near 
Rand.  Interior  finish  will  be  o(  pine 
and  redwood  with  some  hardwood  ve- 
neer. Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
heat  and  open- Are  places.  Mantels  will 
be  of  tile  or  brick.  An  automatic 
water  heater  will  be  installed.  Bath 
rooms  will  have  tile  wainscot  and  com- 
po-sition  floors.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and    figures    are    being    taken. 

BERKELEY,  ALAMEDA  CO..  CAL.— 
Residence  club,  2  stor.v  and  base, 
frame,  $12,000.  Architect.  Warren 
Perry.  2636^4  Dwight  Wa.v.  Berkele.v. 
Owners.  Faculty  Club.  The  work  will 
consist  of  extensive  alteration  to  the 
present  building  and  will  include  plas- 
tering, painting,  mill  work,  hardwood 
and  pine  interior  trim  and  hardwood 
floors.  New  plumbing  and  electric 
work  will  be  installed.  E.vterior  of 
the  building  will  be  altered  and  a  new 
coat  of  cement  plaster  will  be  put  on. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor  under  the  direc- 
tion  of  the  architect. 

PALO  ALTO,  SANTA  CLARA  CO., 
CAL._Residence.  2  story  and  base! 
frame.  Cost  not  stated.  Architect, 
John  Hudson  Thomas.  First  National 
Bank  Bldg.,  iBerkele.v.  Owner.  H.  L. 
Hachl.  The  dwelling  has  been  de- 
signed for  an  eight-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  Are  places.  Mantels  will 
be  of  tile  or  brick.  fBath  room  will 
have  tile  floor  and  wainscot.  An  auto- 
matic water  heater  will  be  Installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  nearly  ready  for  figures  and 
a  contract  will  be  let  next  week. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Bungalow.  1  story  and  base,  frame, 
$2,500.  Architect,  none.  Owner.  T.  L. 
Marten.  900  Bird  avenue,  San  Jose.  The 
house  has  been  designed  for  a  five- 
room  house  and  will  be  erected  on  Bird 
avenue.  Interior  finish  will  he  of  pine 
throughout.  There  will  be  some  oak 
•floors.  A  large  open  fire  place  will  be 
used  In  the  living  room.  Mantel  will 
be  of  111*.  Tile  wainscot  will  be  used 
in  the  hath  room  and  kitchen.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  he  cov- 
'Cred  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
the  work  win  be  done  by  Day  Labor. 

OAKLAND.  CAL.— Residence,  2  story 
■and  base.  frame,  $3,000.  Architect, 
none.  Owner.  P.  A.  Dailey,  2130  Broad- 
wa.v.  Oakland.  The  dwelling  has  been 
designed  for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  he  of  pine  and  hardwood  with 
hardwood  floors  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
•open  flre  places.  Mantels  will  he  of 
tile  or  brick.  An  automatic  water 
water  heater  will  be  installed.  Bath 
room  will  have  tile  floor  and  wainscot 
and  will  be  equipped  with  showers.  Ex- 
iterior    of    the    house    will    he    covered 
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Plans    are    complete    !..._    „    ..„„..o 

of  tlie  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, Harvey  Partridge  Smith,  Blake 
Bldg..  Oakland.  Owner.  M.  Marks.  The 
dwelling  will  be  erected  in  'West  Clay 
Park  and  .has  been  designed  for  a 
seven-room  house  with  two  baths  and 
a  sleeping  porch.  Interior  finish  will 
be  of  pine  and  hardwood.  Hardwood 
and  inlaid  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
furnace  heat  and  open  flre  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Bath  room  will  have  tile  wainscot  and 
composition     floor.       Exterior       of       the 
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plaster  on  metal  lath.     Plans  „,  „  .„„.. 
plete  and  figures  are  being  taken 

■SAN  FRANCISCO— Residence,  2  story 
and  base,  frame.  $3,400.  Architect, 
none.  Owner,  U.  F.  Nolan.  22.S  Noe 
street,  S.  P.  The  dwelling  will  he 
erected  on  the  east  side  of  22nd  avenue 
and  has  been  designed  to  contain  six 
rooms  and  bath.  Interior  finish  wHl 
be  of  pine  and  redwood  with  some  elm 
panels.  Hardwood  floors  will  be  u«ed 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  open  fire 
places  and  furnace  heat.  Mantels  will 
be  of  tile  or  brick.  An  automatic 
water  heater  will  be  installed.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans    are    complete    and    in    the 
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will  be  laid  out  in  formal  gardens  The 
dwelling  has  been  designed  to  con- 
tain ten  rooms  and  several  baths.  In- 
terior finish  will  be  largely  of  hard- 
wood with  pine  used  in  the  servants' 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  All  bath  rooms  will 
have  tile  wainscot  and  floors  and  will 
be  equipped  with  showers.  An  auto- 
matic water  heater  will  he  Installed 
Vacuum  cleaning  is  also  specified.  Ex- 
terior of  the  house  will  be  faced  with 
pressed  brick.  Plans  are  complete 
.■igures  are  'being  taken. 

GALT,     SACRAME.VTO       CO..     CAL. 

Residence,  2  story  and  base,  frame.  $8 
000.        Architect.      Harvey        Partrldg, 
Smith,    Blake    Bldg..    Oakland.      Owner 
•Mayrus    Mitling.      The    house    has    been 
oesigned    to    contain    eig.lit    rooms     t\ 
baths  and  sleeping  porch.      Interio'r   fl 
ish    will    he   of  pine   and   redwood   wl 
hardwood    floors    in     tl'.-:;    living    rooi 
cluing   room  and   reception   hall.   The 
will    be    furnace    heat    and      open      fl 
places.     Mantels  will    !...  of  tile.      Bath 
room  will   have  tile  wainscot  and  com 
position    floor.      An      automatic      wate 
heater    will    be    installed.      Exterior    of 
the  .house  will  be  ,>o\  ered  with  cement 
plaster  on   metal  lath.     Plans  are  com- 
plete   and    the    work    will    be    done    by 
Day   Labor.      Materials   are    now    bein" 
purchTi^ed.  ° 

Contracts   Awarded. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame,  $3,500.  Architect,  C. 
O.  Clausen,  Hearst  Bldg.,  S.  F.  Owner 
Hugo  Arrigoni.  Contractors,  Ratto  & 
Giannini,    S.    P.      Contract    price,    $3  600 


Materials  are  be- 


work   by  Day  Labc 
ing    purchased. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame  alterations  and  addi- 
tions. $12,000.  Architects.  Willis  Polk 
&  Co.,  Merchants'  Exchange  'Bldg..  S. 
F.  Owner,  Dr.  Herbert  Moflltt.  ifhis 
work  will  be  carried  out  at  the  resi- 
dence located  on  the  north  side  of 
Broadway  east  of  Octavia,  and  will 
consist  of  extensive  interior  finish, 
mill  work,  plumbing,  plastering,  paint- 
ing and  electric  work.  A  new  system 
of  healing  will  also  'be  installed.  Ex- 
terior of  the  present  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being  taken 

SANTA  MON|.:a.  LOS  ANGELES  CO 
CAL— Residence,  2  story  and  base! 
frame  and  plaster.  Cost  not  stated 
Architect,  A.  C.  Martin.  Higgins  Bldg 
L.  A.  Owner.  Thomas  Higgins.  The 
dwelling  has  been  designed  to  contain 
fifteen  rooms,  three  baths  and  sleeping 
porches.  Interior  will  be  finished  in 
pine  and  hardwood.  Hardwood  and  in- 
laid floors  will  be  used  In  the  principal 
rooms.  Plans  provide  for  steam  heat 
and  a  hot  water  supply.  Bath  rooms 
will  he  finished  in  tile  and  will  be 
equipped  with  showers.  Open  flre 
places  will  be  used  in  the  principal 
rooms.  Mantels  will  be  of  tile  and 
marble.  A  vacuum  cleaning  system  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster. 
Plans  are  complete  and  figures  are 
being  taken. 

SEATTLE.  WASH.  —  Residence.  2 
story  and  base,  brick.  $20,000.  Archi- 
tect. .Julian  Everett.  Boston  Block.  .Se- 
attle. Owner.  Dr.  O.  F.  Lawson.  The 
dwelling    will    be    erected    on    Federal 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 

Exhibit   of  .Steel   Coriiorotlon. 

The  announcement  is  made  that  the 
United  States  Steel  Corporation  and  its 
subsidiary  companies  propose  to  have 
a  comprehensive  exhibit  of  Its  opera- 
tions at  the  Panama-Pacific  Exposition 
in  San  Francisco  in  the  vear  1916  It 
will  begin  with  the  ore  fields  'and 
carry  on  an  educative  picture  of  its 
operations  in  ore  mining,  rail  and 
water  transportation,  dock  operations, 
coal,  coke,  and  pig  iron  production, 
steel  manufacturing  in  its  various 
lines,  and  will  also  present  in  a  mate- 
rially displayed  way  the  processes  of 
manufacturing  of  many  of  its  Subsid- 
iary companies'  products,  including 
-National"  pipes:  also  how  it  utilizes 
Its  by-products  and  the  dlsplj^  of 
many  uses  in  which  its  general 'prod- 
ucts are  employed,  typifying  the  ad- 
vancement in  the  us«s  of  this  coifntry's 


In 


efore 


>n  to  the  material  exhibits 
tioned,  the  corporation  In- 
tends to  exhibit  in  a  comprehensive 
manner  by  moving  pictures  its  opera- 
tions throughout  all  departments, 
showing  the  ramifications  of  the  pro- 
ceases  of  the  corporation's  operations 
"  is  proposed,  as  well,  to  set  forth  to 
the  world  the  work  which  tlie  United 
States  Steel  Corporation  has  done  to- 
wards the  social  welfare  of  its  em- 
ployees and  those  depending  upon 
them.  .\lso  it  will  exhibit  many  forms 
of  safety  devices  that  have  been  con- 
ceived by  the  corporation  officials  and 
its  employees  and  In  the  Installation 
of    which    large    sums    have    been    and 
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Wednesday.      May      20,      1914. 

are  being  expended  by  the  i-orpoiation 
SAN  FRANCISCO— Concession  build' 
Ing,  1  story,  frame  and  plaster.  Cost 
P?' , '""l^'l-  -^■'^^i'i'"'.  Carl  Werner, 
Plielan   Bldg.,  S.  F.     Owners.   The   Nep- 
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■ge  .-wlnimlng  tank  be- 
Z7,T  ,'"""/  ""'■'""  features.  There 
will  also  be  a  large  auditorium  with  a 
!iat:ng  eapacl'-y  of  1, 000  people  Inte- 
rior will  ;,e  flni.shrd  in  plaster.  Spe- 
cial mechan.iil  rnuipment  will  be  re- 
•  o'rert  Kxteiirr  of  U,e  building  will 
be  faced  with  cement  plaster  on  metal 
lath.  Plans  are  comple.e  and  Hgu,-es 
are   now   being   taken. 

SAN  FRANCISCO— Live  stock  build- 
ing. 1  story,  frame  and  plaster.  Cost 
U'lt  stated.  Architect.  Director  of 
Works.  Service  Bldg.,  .s.  F.  Owners 
Panama-Pacific  Interna  llonal  K.\-posl- 
tlon  Co.  Plans  have  been  completed 
tor  the  Live  Stock  Exhibit  building  to 
be  erected  on  the  Kxpositlon  grounds. 
Bids  are  now  being  taken  bv  the 
Buildings  and  Grounds  Committee  of 
the  Exposition  Co.  Plans  can  be  se- 
cured from  the  office  of  the  Director 
of  Works.  An  official  proposal  appears 
in  another  column  of  this  Issue.  Bids 
will    be  opened  on   .May   21. 

SA.X  FRANCISCO— Spraying  exhibi- 
tion paiaces  with  cold  water  paint. 
Cost  not  stated.  Architect,  Director  of 
Works,  Service  Bldg.,  S.  F.  Owners 
Panama-Pacific  International  Exposi- 
tion Co.  Bids  will  be  opened  on  May 
19th  for  spraying  the  principal  exhi- 
bition palaces  on  the  grounds  with 
cold  water  paint.  All  particulars  can 
be  secured  from  the  office  of  the  Di- 
rector  of  Works.  Service  Bldg.  An  of- 
ficial proposal  appears  in  anotlier  col- 
umn of  this  Issue. 

SAN  FRANCI.SCO  —  stale  e.vhlbit 
building.  2  story,  frame  and  plaster 
$3,5,000.  Architect's  name  not  given. 
Owners,  State  of  Massacliusetts.  Bids 
opened  for  this  work  show  W.  D.  Hen- 
derson of  San  Francisco  low  at  $32.- 
STS.  A  complete  list  of  the.se  ligure's 
will  be  found  under  the  jieading  of 
San   Francisco  In  this  Issue. 


SCHOOLS. 

LANSDALE.  MARIN  CO..  CAI,.— 
School,  I  story  and  base,  frame  $10  - 
000,  Architect,  J,  W.  Dolliver,  Royll 
Insurance  Bldg.,  s  F.  Owners,  Lans- 
dale  School  District.  The  building 
will  contain  four  rooni.s  and  an  assem 
biy  hall.  Inteiior  finish  will  be  of  pine 
throughout.  There  will  be  a  warm  air 
system  of  heating.  Black  boards  and 
modern  school  plumbing  will  be  in 
stalled.      Exterior   of   the   buildinir   win 


red 


■ith 


pla 


RAILROAD  CONST,,  STATIONS 
AND  EQUIPMENT. 

SAN  FRANCISCO— Powei-  slatic.ii.  1 
storj-  and  base.  reinforced  cuiu-rete 
$311,000.  Architect,        Frederick         H. 

•Meyer.  Bankers'  Investment  .Bl.lg.,  S. 
F.  Owners.  Pacific  Gas  and  Electric 
Co.  The  building  will  be  erecte.l  on 
the  south  side  of  Commercial  street 
east  of  Montgomer.v,  covering  an  are-i 
of  43  feet  9  inches  by  39%  feet.  Coii- 
slruction  will  be  fireproof  with  rein- 
forced concrete  walls,  floors  and  roof 
slabs.  Interior  will  be  flnlslied  :n  pine 
and  metal.  Metal  window  sash  and 
frames  and  fireproof  doors  will  be 
used.  Exterior  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
figures  are   being  taken. 

SAN  FRANCISCO  —  Railroad  con- 
struction. $.30,000.  Engineer.  Construct- 
ing Quartermasters  Office.  Fort  .Mason. 
Owners,  United  States  Government, 
Plans  are  now  being  completed  for  the 
construction  of  a  railroad  conne.'ting 
the  Fort  Mason  tunnel  with  the  Trans- 
port Docks.  Specifications  are  now  in 
the  hands  of  the  printer  and  bids  will 
be  called  tor  within  a  few  days.  An 
official  proposal  will  appear  In  this 
issue.      The    work    will      require      114- 


metal  lath.  Plans  are  nearly  complete 
and  figures  will  be  called  tor  slionlv 
McMINNVILLE,  ORE.  —  School,  2 
story  and  base,  'brick,  $30,000,  Archi- 
tect, Ernest  Kroner,  Worcester  Bldg,, 
Portland.  Owners.  McMinnville  School 
Dlslricl.  The  building  has  been  de- 
signed to  contain  six  class  rooms 
prnclpal's  office  and  an  assembly  hall' 
interior  will  be  flni.shed  in  pine 
throughout.  Maple  floors  will  be  used 
in  the  class  rooms.  Plans  provide  for 
furnace  heat  and  modern  school 
plumbing.  Exterior  will  be  faced  with 
pressed  brick.  Plans  are  now  being 
prepared  and  figures  will  he  called 
within  the  next  three  weeks. 

STOCKTON,  SAN  JOAQUIN  CO..  CAL. 
School.  2  story  and  base,  brick  and 
Etetl  Cost  not  stated.  Architects, 
Stone  &  Wright,  24  California  street 
Stockton.  Owners,  City  of  Stockton' 
Bids  opened  at  the  last  meeting  of  the 
Board  of  Education  fur  the  construc- 
tion of  the  West  Side  .School  show 
Daniels  &  Green  of  Stockton  low  al 
$71,S4I,  They  will  probably  be  award- 
ed  the  contract.  A  complete  list  of  the 
bids  as  opened  appears  under  the  head- 
ing of  Sacramento,  Stockton  and 
Northern    California    in    this    Issue 

LANCASTER.  LOS  ANGELES  CO. 
CAL.— School.  2  story  and  base,  rein- 
forced concrete,  $30,000,  Architect,  E 
L.  Hopkin.s,  Delta  Bldg.,  L,  A.  Own- 
ers, Lancaster  School  Dislrict.  A  one- 
story  building  to  contain  four  class 
rooms,  besides  laboratory  rooms,  study 
rooms,  etc,  and  a  dormitory  to  accom- 
modate 30  students,  will  be  erected. 
Both  will  be  of  reinforced  concrete 
construction  with  pine  finish  and  floors 
ingfurnace  heat,  composition  roofs  and 
plumbing.  Plans  are  'being  prepared. 
FRESNO.  FRESNO  CO,  CAL,— .School, 
2  story  and  base.  Cost  not  stated.  Ar- 
chitects, Swartz,  Hotohkin  &  Swartz 
Rowell  Bldg..  Fresno,  Owners,  City  of 
Fresno.  Preliminary  plans  have  been 
prepared  under  the  direction  of  W.  D 
Coates,  Supervising  Arcliitect,  for  the 
Emerson  School.  No  details  of  the 
building  have  been  made  public,  but  it 
is  understood  that  it  will  be  one  of  the 
largest  of  the  new  schools  to  be  erect- 
ed m  Fresno.  All  modern  school  ap- 
pliances will  be  installed.  Further  de- 
tails will  be  given  as  the  work  pro- 
gresses. 

FRB.SNO,  FRESNO  CO..  CAL— School, 
2  story  and  base,  brick.  Cost  not  stat- 
ed. Architects,  Glass  &  Butner,  Fresno. 
Owners,  City  of  Fresno,  The  building 
has  been  designed  for  a  seven-room 
school  with  an  assembly  luiii  interior 
flni.sh  will  be  or  pine  throughout 
Maple  floors  will  1,e  u.sed  In  the  class- 
rooms. There  will  be  slcam  heat,  an 
"II  burning  planl  and  vacuum  cleaning 
Exterior  of  the   buiiaing  will  be  faced 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

'■ALIF1J1;.\-|.\— lligi.waj  Work  Cost 
n.'l  stated.  Engineer,  state  Hi'gliway 
L'.iiimlsslon,  Forum  IBIdg.,  Sacramento, 
Owners,  State  of  California.  Plans  have 
been  completed  for  highway  work  in 
Ihc  following  counties:  Shasta,  Te- 
hama, Butte  and  Glenn.  Bids  for  the 
«"rk  will  be  opened  In  Sacramento  on 
•luna  8th.  Plans  and  specifications  can 
he  secured  from  the  State  Highway 
Commission.  An  official  proposal  ap- 
pears In  another  column  of  this  issue 
SAN  FHANCI.SCO  —  Paving  'bricks. 
Cost  not  stated.  Engineer.  City  Engi- 
neer. Temporary  City  Hall,  S.  F.  Own- 
ers.  City  and  County  of  San  Francisco 
Bids  are  now  being  called  for  on  fur- 
nishing the  City  and  County  with  ap- 
proximately 1,000,000  vitrified  paving 
brick.  Full  particulars  can  be  secured 
from  the  City  Engineer,  Temporary 
City  Hall.  An  official  proposal  appears 
m  anolher  column  of  this  issue. 

UKIAH,    .MENDOCINO      CO..      CAL. 

Higlmay  construction.  Cost  not  stat- 
ed. Engineer.  County  Surveyor  R.  B 
Donohoe,  Ukiah.  Owners.  Mendocino 
County.  Plans  have  been'  compleTed 
for  constructing  Section  I  of  the  pro- 
posed Navarro  Grade,  and  figures  on 
the  work  are  now  being  called.  Bids 
will  'be  opened  on  June  2nd.  Plans  and 
specifications  can  be  secured  from  the 
County  Surveyor  at  Ukiah.  An  official 
propcsal  appears  in  another  column  of 


STORES. 


SAN  FRANCISCO— Stores  1  story 
franie,  $10,000.  Architect,  'a.  J.  Bain,' 
l^hckin  Bldg..  s.  P.  Owner  A  Gun/.en 
ilorfer.  The  building  will  lie  erected  at 
the  southeast  corner  of  Fillmore  and 
Lombard  streets  and  will  have  a  front- 
age of  45  feet  and  a  depth  of  ino  feel 
There  will  be  three  stores.  Interior 
will  he  finished  in  pine  and  redwood. 
Cement  floors  and  patent  store  fronts 
are  specified.  Exterior  of  the  building 
will   be  covered   with   cement  plaster  on 

figures  are  being  "take"'  '°'""""  """ 
SACRAMENTO,  'cAU— Conservatory, 
1  story,  steel  and  plaster.  Cost  not 
stated.  Architect,  state  Architect 
i.eorge  B.  McDougall,  Sacramento 
Owners,  State  of  California.  plans 
have  been  completed  for  the  construc- 
tion of  a  new  conservatory  on  the 
grounds  of  the  State  Capitol.  Bids 
will  he  opened  for  the  work  on  June 
Mh.  On  the  same  day  bids  win  be 
openel  for  the  superstructure  won,  r~- 
a  new  greenhouse  which  win  also  ue 
erected  on  the  State  Capitol  Grounds 
I'lans  and  specifications  for  the  work 
can  l-e  secured  from  the  State  Depart- 
me«t  of  Engineering.  An  official  pro- 
posal appears  in  another  column  of 
this  issue. 

BAKERSFIELD,  KERN  CO  C4L  — 
Offices,  6  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architect 
T.  B.  Wiseman,  Producers'  National' 
I'ank  Bldg.,  Bakersfield.  Owners  H 
■I     l:randt   and    W.    E.    Underwood      'The 

""S    will    he    erected    al    the   corner 

"f  1«th  and  Chester  streets,  and  will 
'"ver  a  large  area.  Construrlinn  will 
be    fireproof    with      a      complete      steel 


18 

frame,  reinforced  walls,  floors  and 
roof  slabs.  There  will  be  a  number  of 
stores  on  the  first  floor  besides  the  en- 
trance to  the  upper  floors.  Upper 
floors  will  be  arranged  for  modern  of- 
fices. Plans  provide  for  steam  heat, 
elevator  service  and  a  hot  water  sup- 
ply. Interior  finish  will  be  of  pine  and 
hardwood.  Metal  window  sash  and 
frames  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  being  prepared. 
Contracts  Awarded. 

SAN  FRANCISCO— Stores  and  lotts. 
li  story  and  base,  brick  and  steel,  JoO,- 
01)0.  Architect,  Alfred  Henry  Jacobs, 
110  Sutter  street,  S.  F.  Owner,  Charles 
Schlessinger.  Contractor.  Ira  \V,  Co- 
burn,  Hearst  Bldg..  S.  F.  General  con- 
struction only.     Contract  price,   $.")0,000. 

THEATRES. 


PALO  ALTO,  SANTA  CLAUA  CO., 
CAL. — Theatre  and  stores.  1  story  and 
base,  brick  and  steel,  $15,000.  Archi- 
tect. J.  Henry  Boehrer.  Uelger  Bldg.. 
Oaltland.  Owners.  Boardman  Instate. 
The  building  will  be  erected  on  one  of 
the  principal  corners  of  the  city  and 
has  been  designed  to  contain  stores  as 
well  as  a  large  motion  picture  thea- 
tre. Interior  finish  will  be  of  pine. 
Construction  will  be  fireproof  through- 
out. There  will  be  special  electric  wir- 
ing and  patent  store  fronts.  Kxterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
the  conti-act  will   be  awarded   on  a  per- 


SEALED  PROPOSALS. 


I'H<»I'<)SAI^.S     FOK     CAMAL     SIH'PI.IES. 

PAN.^.MA  CIRCULAR  8.i2 — Proposals 
for  Door  and  Window  Hardware  for 
Family  Quarters,  Reinforcing  Steel 
Bars,  Railroad  Track  Scales,  Altitude 
Gages,  Lumber,  Wheat,  Bran,  Cotton- 
seed Hulls,  Cottonseed  Meal  and 
Sucrene  Dairy  Feed. — Sealed  proposals 
will    be    received    at     the    office    of    the 
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the  assistant  purchasing  agent.  lOSG 
North  Point  street.  San  Francisco.  Cal,: 
also  from  the  U.  .s.  engineer  offices  in 
the  following  cities:  Seattle.  Wash.; 
Los  Angeles,  Cal.     F.  C.   BOGGS. 
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PROPOSALS     FOR     DOOR     AND     WIN- 
IJOW    SCREEN'S. 

DOOR     AND     WINDOW       .OCREENS— 


BTJILDING  AND  INDfjSTRIAL  NUWn 


TBRMASTER. 

♦ 

PROPOSALS     FOR     WATER     SUPPLY. 

WATER      SUPPLY  —   Fort      Stevens. 
Ore. — Sealed     proposals 


ved 


ntU 


Jnn 


opened  for  c 
ing  addition  to  water  supply  here, 
formation  furnislied  on  applicat 
Envelopes  containing  proposals  sh( 
be  indorsed  "Proposals  for  Additioi 
Water  Supply"  and  addressed 
QUARTERMASTER. 

•- 

NOTICE   TO    CONTR.ICTORS. 


the  Service  IBuildinK.  Fillmore 
and  Chestimt  streets,  San  Francisco, 
California,  at  ri:<N)  A.  M..  Tiie«ii!iy,  Miiy 
I».  1»14,  for  Suriijlnii  "llh  Cold  Hater 
Paint  Education,  Fowl  I»rortiictH.  Lilierni 
ArtH.  .^erlctilturp,  MnnlifactureH  and 
Varleil  InduHtrteM  Biilldlnei^  in  accord- 
ance   witli    plans    and    specific 


offlc 


Dlr 


For  information  in  regard  to  thi 
work  apply  to  the  Office  of  the  Directc 
of    Works.   Room    207.    Service    Buildln; 

'By    order      of       the       Buildings      an 


pi; 


Ml  Til  K    TO    CONTRACTORS. 

T'     I  i.-hv    given    that    scale 

.  ived    bv    the    Board    c 

:  he    County    of    Colusi 

,1     '    illiiiiiia.     at     the     office     c 

Clerk     Ihrent,     tor     electrical     fix 

for    the    new    Hall    of    Records    a 

pecificath 


It     the     office    of      Henry 
Smith,     the     autliorlzed    architect,     7S,i 
.Market    street.    San    Francisco,    Cal, 

Said  bids  will  be  received  up  to  and 
including  the  2nil  day  of  Jnnp.  1914. 
at  2:30  oVIock  i».  ni.  and  shall  be 
marked  ''Bids  for  Electric  Fixtures." 
Each    bid    must    be    accompanied    b; 


the  bid,  and  made  payable  to  W,  J. 
King.  County  Clerk  of  Colusa  County. 
The  Board  reserves  the  right  to  reject 
anv   or  all   bids. 

Bv  order  of  the  Board   of  Supervisors 
of    Colusa    County.    California. 

Dated    May    13.    1914. 

(Seal!  W.    ,1    .KING. 

Clerk    of   said    Board. 


NOTICE  TO   CONTRACTORS. 

OFFICE  OF  THE  CLERK  OF  THE 
Board    of   Supervisors   of   Marin   County. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Marin  County,  at  his  office  until  2 
o'clock  II.  ni.  on  TlieHday,  the  2nd  day 
of  Jnne.  IWI4,  for  macadamizing  a  por- 
tion of  the  Countv  Road,  known  as  the 
San  Rafael  and  Olema  Road,  from  the 
railroad  crossing  at  .Manor  Station  to 
the  railroad  crossing  at  Alderneys 
Station,  a  distance  of  21.00.S  feet.  In 
Road  Districts  Nos  9  and  6.  Marin 
Countv.  California,  in  strict  accord- 
ance with  the  specifications  on  file 
in  the  office  of  the  Clerk  of  sakl 
iBoard  to  which  bidders  are  hereby 
referred. 

Bach  bid  will  state  a  price  tor  the 
completion  of  all  of  the  work  In  each 
one  of  the  sections  numbered  1,  2, 
and   3. 

All  bids  must  be  accompanied  by  a 
certified    check    for   ten    per   cent    of   the 

payable    to    the    nrd 


Wednesday,      May      20,      1914. 

NOTICE  TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  tirounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
213,  in  the  Service  Building,  Fillmore 
and  Chestnut  Streets,  San  Francisco, 
California,  at  »i»0  A.  .M.  Thuriiday,  May 
21,  1014,  for  Coniftrnetlns  the  Live 
Stock  Exhihit  In  accordance  with  plans 
and  specifications  on  Hie  in  the  office  of 
the  Director  of  Works, 

Each'  proposal  must  be  accompanied 
by  a  cerllfled  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (loi  per  cent  of  the  amount 
hid,  or  the  same  will  not  be  considered. 
When  the  award  of  contract  Is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
tile  accepted  proposal  or  bid.  wliicii 
check  will  he  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond.  A  bond 
in  the  sum  of  fifty  (30)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational   Exposition   Company. 

Progressive   payments   will    be   made. 

The.  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects   If    in    the   interest    of    the    Exposi- 


Co 


and  specifications  for  the 
work  may  be  obtained  from  the  Di- 
rector of  Works.  Room  207  Service 
Building.  Fillmore  and  Chestnut 
Streets.  San  Francisco,  by  depositing 
125.00.  which  amount  will  be  refunded 
to  contractors  submitting  bona  fide 
bids,  ftll  persons  taking  out  plans  and 
falling  to  submit  bona  fide  bids  will 
forfeit  the  deposit  of  Twenty-five 
Dollars  to   the  Exposition   Company. 

Bv      order     of      the      Buildings     and 
Grounds  Committee. 

WILLIAM    H.    CROCKER, 

Chairman.    I'l 


NOTH1E   TO   CONTR.\CTORS. 

SEALED  bids  will  be  received  bv  W. 
F.  McClure.  State  Engineer.  Capitol 
iBuHding.  Sacramento.  California,  up  to 
and  Including  12  o'clock,  noon,  Kloadny, 
June  8,  1»I4,  said  bids  then  and  there 
to  be  publicly  opened  and  read  for  fur- 
nishing all  material,  except  glass,  for 
the  Green  House  Superstructure  of  a 
building  to  be  known  as  the  New  Con- 
State    Capitol     Park,    Sacra- 


copies    of    which    may    be    obtained 
application     to    the    State     Department 
of     Engineering,     Sacramento,     Califor- 

s'uch  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
nn  forms  pi-epared  and  furnished  by 
tlie    State   Department    of   Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  tbe  amount  of  the  bid  must 
accompan\-    each    bid. 

A  deposit  of  Five  ($.5)  Dollars  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediatelv 
on  the  returns  of  tbe  plans  and  specifi- 
~     ■       -  I     of 


-„     ^--     -    -    right    to    reject    any 

and    all    bids   and    to   waive   any    Infor- 
mality in  anv   bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure.  State  Engineer.  .=!acramento. 
California;  and  plainly  marked  on  the 
envelope  "Greenhouse  Superstructure. 
State  Capitol  Park.  Sacramento,  Call 
fo     '    '" 


nia,' 
(Signed) 


the  U.   S.  puhlh 


PROPOSALS    FOR    W,*TER    MAIN. 

WATER        .MAIN    —    Fort        Worden, 
Wash, — Sealed    proiiosals,    in    triplicate. 


lid  [Board  of  Supervisors  re- 
le  right  to  accept  or  reject 
the  bid  tor  macadamizing  any  one  or 
more  of  said  sections  numbered  one, 
two  or   Ihrec  as  sneclfied, 

ROB,    E.    GRAHAM 
Clerk    of    the    Board    of    Supervisors    of 
Marin  County. 


NOTICE   TO    CONTRACTORS. 


Building,  Sacramento,  California, 
nnd  Including  12  oVIook,  noon.  Mon* 
day.  June  S.  1014,  said  bids  then  an.l 
there    to   be    publicly    opened    and    read 
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W,    R.    BROnE,    Pres.  I-'iUIS  R.  HOLM,  Sec.        It.    J.    BRODE,    Vlce-Pres. 

BRODE   IRON   WORKS 

Citablished  1886 — Incorporated  1913 

Tel.     Kearr.v     24S4. 

Fabricators  and  Conlractors  of  Slruclural  Steel  and  Ornamental  Iron  Work 

OHIc*  &  Works:  3 1  -37  Hawlhorna  St.,  bat.  Howard  A  Folsom  Sts.,    San  Francisco,  Cal. 


the    construction    and    ere<-tion       of      a 

his   bid.   eiitei 

liuilding  to  be  Icnown   as   the   New   Con- 

County    of     1 

servatory.    State    Capitol     Park.    Sacra- 

plans   and    s|. 

mento.    California,    in    accordance    wltli 

Hcient    bonds 

plans      and        specitications         tlierefor. 

orders    of    tli 

(opies    of    which    may    be    obtained    on 

conditioned   i 

aliplication    to    the    State       Department 

ance  of  the  t 

of    Engineering,    Sacramento.      Calitor- 

The    Board 

Such  bids  will  he  received  for  the 
Entire  Work,  and  must  be  submitted 
un  forms  prepared  and  furnished  by 
State    Department   of   Engine     ' 


(lU7ol    of    the    amount    of    the    bid    must 
accompany    each    bid. 

A  deposit  of  Five  ($5.00)  Dollars  will 
be  required  on  plans  and  specifica- 
tions, the  deposit  to  be  returned  imme- 
diately on  the  return  of  the  plans  and 
specifications  to  the  Slate  Department 
of  Engineering  at  Sacramento.  Califor- 
nia,   in    good    condition. 

The  Slate  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  anv  inlor- 
nialltv    in    any    bid    reoMved. 

All  bids  must  be  addr,.  ,s,-,>  (o  W.  'F. 
llcClure.  State  Engineer.  Sacramento. 
California,  and  plainly  'nar  i  •  1  on  tlie 
envelope  "Proposal  for  .Sew  CrMiserva- 
tory.  State  Capitol  Park.  Sacramento. 
California." 

(Signed)  W.   F.   .McCLUKE, 

State    Engineer. 


.\OTICB  TO    CONTRACTOR.S 


NOTICE  is  hereby  given  that  sealed 
lids  will  'he  received  bv  the  Bond  of 
■rustees  of  Redwood  City  School  Dis- 
rict  up  to  the  hour  of  s  iiVux-k  ii.  in. 
n  Tb-urMila^',  Mny  'JH,  1914. 
ng    a    tc- 


ipal     of     th 


be 


cled. 


ylie 


All  b'ds  must  be  addresseil  to  the 
Clerk  of  said  Board  of  Trustees  at  Red- 
wood City,  and  each  Ijid  niiisl  he  ac- 
companied by  a  certilied  thee  k  ..n  some 
reliable  bank  In  a  sum  ecioal  L.  at  least 
III  per  cent  of  bid.  made  pavahle  to  the 
undersigned    Clerk    of         


be  forfeited 
Redwood  City  School  District  as 
dated  damages  in  case  the  i>ai 
whom  the  contract  shall  be  if 
shall    fail,   neglect    or 


the 


and    Hie 


ithin 
aid 


ct    pric 


daj 
ntract. 


afte 


said  Board  in 
accorc3anee  with  said  plans  and  specifi- 
cations,  and   the    bid   thereon. 

All  bids  from  contractors  must  spe- 
i-lfy  the  time  for  completion  of  the 
said    work. 

The  right  is  reseived  to  re.iect  any 
and   all    bids.  H.   STEIXIBRRCEU. 

Clerk   of  the   Board  of  Trustees   of  Red- 
wood   City    School    District. 

« 

NOTICE    TO    CONTRACTORS. 


PURSUANT  to  an  order  of  tl 
cif  Supervisors  of  Fresno  Coun 
rcM-nIa,    duly 


Cali- 
in  its 
1914. 


ninutes  of  the  13th  day  of  Ma 
notice  is  hereby  given  that  the  said 
Board  will  receive  up  to  2  oVIook  p. 
111.  oC  the  am  liny  of  June,  l»14.  sealed 
proposals  for  the  construction  of  a 
sun  room  and  hath  room  together  with 
necessary  remodeling  and  other  work 
accessory  thereto,  at  the  County  Or- 
phanage, of  said  county,  all  according 
to  plans  and  specifications  on  file  in  the 
c.fflce  of  the  Clerk  of  the  Board  of 
Supervisors    in    the    Court    House 

Bids  must  be  .irtdressed  to  the  Clerk 
of  the  Board  of  .Supervlsor.s.  and  must 
be  accompanied  by  a  certified  check 
in  the  sum  of  ten  (10)  per  cent  of  the 
amount  of  the  bid,  made  payable  to 
the  Chairman   of   the  Board,  as   a  guar- 


of  saia  contract, 
rves   the   right    to 
all  bids. 

Dated   this    13tli    day    of    May.    11)11. 
(Seal)       D.    M.    BARNWELL.    Clerk 


ST.\TE    OP    C.\l,IKORNIA. 
IJKI'.VRTMKNT     0|c'     I<:N(iIi\l<;i!)Rli\( 


C A LIFOR MI A](HI<iH WAV  COMMISSION 
NOTICE   TO    CONTRACTORS. 


SEALED  PROPOSALS  will  he  receiv- 
d  at  the  office  of  the  California  High- 
way     Commission.      Til  5    Forum      Bldg.. 


struct 
ficatlo 


rda 


th( 


ate   they 

;ad,    for   i 

th   the  sp 

o  which  special 


of  State  high- 
way  as    follows:' 
Until  II  o'clock  .\.  M.  .Iiinc  Stli,  1914. 

Shasta  County  from  La  Molne  to 
Hazel  Creek  P.  O.  (lI-Sha-3-D).  about 
9.9    miles   in    length,   to   be   graded. 

Tehama  County  from  the  southerlj' 
boundary  to  Corning  (II-Teh-7-A) 
about  8.8  miles  in  length,  to  be  built 
of   Portland   cement    concrete, 

Butte  County   from   I,indo  Cha 


rtherly    bo 

about   11,2   miles 

of    Portland    cem( 

Glenn     County 


?th. 


ete. 
apit     tc 


the 
(ni-Gle-7-O). 
ngth.  to  be  built  of 
n Crete. 

1,  and  forms  of  pro- 
specifica- 


the 


of- 


No  bid  will  lie  I 
made  on  a  blank  fc 
Commission.  Tlie 
prospective  biddei 
•■Notice  to  Contract 
blank    form      of   pr 


sful    bidder    will    be    reciuired    to    g 

d   in  lialf   the   total   of   the   wt 

I   another   bond   in   tlie  same  aino 

the  protection  of  material  men 
ikmen  employed   on   the  contract, 
•he    Board    reserves    the    right    to 
t   any  and   alt    bids. 

A.   J.   FAIRBAKNS, 
'hairman    of    Board    of   Supervisor 


NOTICE  TO    CONTRACTORS. 

:i-FiOB     co^ 

lOR.VIASTl'}!!,   Fc 


iec-iHcatlciM.s,  blank  fc.i  ins.  etc-,,  can  be 
iclained  here.  Deposit  of  110.00  re- 
iiired  to  insure  return  of  plans,  etc. 
'I'opoaals  to  tie  enclosed  in  sealed 
iivelopes  and  addressed  LIEUT,  COL, 
too.   McK,   WILLIAMSON,   ti,   M.  C.    («) 


NOTICE   TO    CONTR.4CTORS. 


\M.        FOR        RIDS        FOR        II.LINOI.S 

lllll,I)l><;       .\T      THE       I".1,NAMA- 

I'.VCIFIC     INTERN  ATION.4L 

EXPOSITION. 


IIP 


Krnm- 

H,' 

,    f 

III 

isM 

lllino 

H 

4(11 

lot 

I'lieiti.- 

1 

ittT 

11  : 

(ii 

«o  c: 

u 

<-lo 

■k 

1*. 

M 

.'>tll 


I'iflh 


lilH'Ikii. 

Mali-     \ri'lilleet    focr    Illlnolx,    Itooiii    IMS. 
-■II    Scull,    iaisnile    Street.    Clileiigu.    111.. 

and    there   and    then    publicly    opened. 

Plans  and  speclHoations  may  be  ob- 
la  inert  by  applying  at  the  offlce  of  Gu>- 
Cramer,  Room  302,  Lachman  Bldg.,  417 
.Market  Street,  San  Francisco.  A  de- 
posit of  fifteen  (J15)  dollars  will  ihe 
reciuired    for    the    return    of    plans    and 


certilied  check,  payable  to  Samuel 
Woolner,  Jr,,  Treasurer,  to  the  amount 
of  3%  (three  per  cent)  of  the  amount 
of  the  estimate. 

The    Commission     reserves    tlie    right 
Ici   reject  any  or  all   proposals. 

J.   G.    OGLESBY. 
Secretary.  Illinois  Commission  to  tlie 
Panania-Paciflc       International       Ex- 


.VOTICE  TO    BIDDERS. 

.NOTICE  is  hereby  given  that  the 
igh  School  Board  of  Education  of 
.Sacramento  will  receive 
for  eleclTic  motors  fun- 
.^rts  Department  of  tlie 
High  School.  Bidders  for 
obtain       specifica- 


ihlds 


the 


the 


300,  City   Hall, 
o.    California. 

e  equipment  shall  be  delivered 
High  School  Building  in  Sacr 
of    the   awar 


the 


CHAKI.IOS    11,    i;I,.\NEY. 

A    certi 

fied    check    in    the   sum   of   ten 

NEWl':i,T,    11.     |i.\KLINC,TON. 

(10)  -per 

lent  of  the  amount  of  the  hit 

mpany  the  bid,   which  will  be 

California     Hlgliway     Couinnssiiui. 

forfeited 

to    the    Board    should    the   bid- 

AUSTIN    B.    FLETCHER. 

to    comply    with    his    bid       ii 

Highway    Engineer. 

reciuired 

to    do    so   'by    the    Board,      Al 

WILSON    R.   ELLIS. 

bids    miiB 

he    filed    with    the    Secrctar\ 

Secretary.              i 

a-b  School   Board  of  Education 

led:    May    ».    1914. 

;;;,7 ,;" 

lily    Hair,  Sacramento,    not 
liii:i»  a.  in.  Friday.  May  22n<l 

* 

lli^h    Sdiool    Board    of   Edu- 

NOTICE   TO    BIDDERS. 

.iMs   the  right  to   reject  anj 

that       th 


NOTICE    is    hereby 

Clerk   of  the   Board    of    

receive  al  his  offlce  at  Ukiah.  Califor- 
nia up  to  3:30  II.  in.  of  TueHilay,  Jiint 
2nd.  HH4.  sealed  bids  for  the  construc- 
tion of  Section  1  of  the  proposed  Na- 
varro Grade,  as  surveyed  by  R-  E.  r)on- 
oboe. 

Maps,  plans  and  specifications  foi 
this  work  are  on  file  In  the  offlce  ol 
the  above  named  clerk,  to  which  al 
bidders   are    hereby    referred. 

Rids  must  be  sealed  and  accompanie.: 
bv  a  certified  check  or  deposit  in  rnsl 
for    10   per   cent    of    the   amount    of   th( 


NOTICE   TO    rONTRXCTORS. 

THIEAcSURY  IlcEPAPvTMEXT.  Si 
-ing  Arc-hllecfs  i  iffi.-c-  Wasliini 
I     c-..       Mm,      I.       nil  I.  — SI-:.\LE|i       t 


log   lighting    fix 


20 

this  office,  at  the  discretion  of  tlie  Su- 
pervising Architect.  O.  WBNDEROTH 
Supervising  Architect.  (., 

♦ 

NOTICE  TO    CONTRACTOKS. 

TREASURY  DEPARTMENT.  Super- 
vising Architect's  Oflice.  Wa.-Jlilngton 
poq^i's'^'"-^,  i  '"^—SEALED  PRO- 
POSALS will  be  opened  in  tliis  office  at 
3  P.  M.,  June  18,  1914,  for  tlie  construc- 
tion complete  (including  mechanical 
equipment,  interior  li.giliting  fixtures 
and  approaches)  of  the  United  States 
post  office  at  Hantord.  Cai.     The  bulld- 


BUILDING  AND  INDUSTRIAL  NEWS 


Proposal    for    Dairy    Build- 
Napa  State  Hospital,  Napa, 


has 


e-sto 


■ith 


of  ap- 


position and  tile  roof;  first  floor  of  fire- 
proof construction.  Drawings  and 
speciflcations  may  be  obtained  from 
the  custodian  of  site  at  Hanfnrd.  Cal. 
or  at  this  office,  in  the  discretion  of  the 
bupervising    Architect.        O.       WBNDB- 


NOTICE   TO    CONTRACTORS. 

SEALED  BIDS  will  be  received  hv 
VV..F.  McCliire,  -State  Engineer.  Capitol 
Building.  S.icramento,  Califnrnla.  up  to 
anil  InrluiIinK  12  o'clock,  noon.  Mon- 
day, ,lun.-  1.  1914,  said  bliln  then  and 
there  to  he  puhliely  oiicned  and  rend 
fOT  furninhini:  all  plauf,  lontPrlnlx.  and 
lahor,  and  doin^:  tlie  «ork  reiinired  for 
the  eonHtrnetlon  and  erection  of  one 
ae»v  Gan  Hohler,  Framing:  and  Tank 
for  same  for  the  Mendoeino  State  Hos- 
pital,   Talniage,    Cuiifurt  ' 


Wednesday.      May      20,      I914. 

STATE    OF    CAWFORNIA. 

DEPARTMENT     OP     ENGINEERING, 

CALIFORNIA  HIGHWAY     COMMISSION 

NOTICE  TO   CONTRACTORS, 

.SEALED  PROPOSALS  will   be  receiv- 
ed at   the  office  of  the  California  High- 

S.7r.S.l'^t7%T:  u'nl?,    „Te°'",1Ses  ZM' 

he^^'SSircl.l-^'^opl'neT'i'^.l'd  ''Ta^l.  %7  c^ii'-' 
ordance  with  the  specl- 


copies  of 
applicalio 


ROTH.    Supe 


!iong    Arcliite 


th  the  specifications  therefor 
whicli  may  be  obtained  or 
ri  to  the  State  Department  ol 
iig,    Sacramento.   California. 


NOTICE   TO    CONTR.4,CTORS. 

SEALED  BIDS  will  be  received  bv 
W.  F.  McCiuie,  State  Engineer.  Capitol 
Building.  Sacramento.  California  no  to 
and  ineludinE  12  o'clock,  noon,  Thnrll- 
dny,  June  4th,  l»14,  said  hidx  then  and 
there  to  he  puhlleiy  opened  and  read 
for  furninhine  ail  plant,  niateriaia,  and 
lahor,  and  doin^  the  work  reciuired  for 
the  conatrnetion  and  erection  of  huUd- 
*nisH  to  he  knoiTD  aa  the  Dairy  Bulld- 
iusa,  Stcieklon  State  Hoapitai,  .Stockton, 
Caiiforala,  in  accordance  with  plans' 
and  specifications  tlieretor  copies  of 
which  may  be  obtained  on  application 
to  the  State  Department  of  Engineer- 
ing.  Sacramento.  California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the  State  Department  of  Engineering 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  hid  must 
accompany   each    bid. 

A  deposit  of  Ten  (JIO.OO)  Dollars 
will  be  required  on  plans  and  speci- 
fications, tlie  deposit  to  be  returned 
immediately  on  tlie  return  of  the  plans 
and  specifications  to  the  State  Denart- 
ment  of  Engineering  at  Sacramento. 
Lalifornia,    in    good    condition 

The  State  Department  of  Engineer 
ing  reserves  the  right  to  reject  an) 
and  all  bids  and  to  waive  anv  infor 
mallty   in   any   bid   received 

All  bids  must  be  addressed  tn  w  F 
.McClure.  State  Engineer.  .Sacramento 
California,  and  plainly  marked  on  th( 
envelope:  "Proposal  for  Dairy  Build- 
ings. Stockton  State  Hospital.  Stock- 
ton.   California. 

(Signed)  W.    F.   McCLURE. 


Entire  Work,  and  1 
on  forms  prepared 
partment  of  Engines 


fications  therefoi 
reference  is  mad 
highway  as  foliowo. 

CiitM  U  o'eloek  A,  M,  May  25.  IM4. 

llJ^'i^V^,^   County      from   Red   Blirff      t< 

of  Port'land^c'emen"  J^nffete'"   "'  """' 
Solano    County      from    Ben'icia      to    - 

ioi^'-ij'  S.'^ll  IT'^ii°/s?„--<!ll,'l„!"t'; 

'^"JllVi  of^Portland  cement  concrete. 

Larkspur      tr 


1 

of  State 


ch   bid 


It   of   tlie    bid 


L  deposit  of  Two 
I  be  required  on 
dep.     ■ 


the 


to 


($2.00)      Dolla 
lie    speciflcati'i»i 
D  be  returned  Immedi 
I  of  the  plans  and  sp 
State   Dep 


itely 


..,— of    En- 

-. ento,  California,  in 

good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  anv 
and  all  bids  and  to  waive  any  Infor- 
mality in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F 
McClure.  State  Engineer.  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposals  for  Gas  Holder, 
etc..  Mendocino  State  Hospital.  Tal- 
mage.    California." 

(Signed)  W.   P.  McCLURE. 

State  Engineer.   Ci 


Sausallto  (IV-Mrn-lB).  about  GTmilp.^ 
i"  '5"^'-';l  '°  ^^  ei-afled  and  part  sur- 
faced with    -ravel. 

Santa  Clara  County  from  Gilrov  t  > 
mill.'"'  ,  "\f  •  C1-2-C2).  about"^  G  t 
■emen  "  '^"^"l'  '"  ''^  built  Of  Portland 
cement    concrete. 

Kern  County  from  Sections  1  and  k 
T.  32  S.,  R.  28  E..  M.D.B.&M  to  Bakers 
held  (VI-Kcr-4-C).  abouT  13,0  miles  fn 
■of  '''"'"  °'  Portland   cement 

IJntll  2  o'eloek  P.  M.,  May  2,v  1914 

Humboldt  County  from  D  "ei'villo  to 
fl'^lfj  ;i-H'""-l-D).  about  l3  miles  n 
length,   to   be   graded. 

in  (III-C0I-7-A).  about  10. S  miles  in 
concrete"'  "'  ""'"  "'  P^-'tland  cemeiu 
'n?.%"",'J  ^':°"l.^^\'-^<'l^  to  Vac- 


.ville    (ni-Sol-7-C),   about   5. »   „ 
e^ngth^^to    be   liuilt   of   Portland 


NOTICE   TO    CONTRACTORS. 

ved 
Capitol 


Tulare  County  from  Tulare  In  T-,, 
Siding  (VI-TUI-4-C),  about  4  3  milei 
length    to  be   built  of  Porth'nd  ccm 


SEALED  BIDS  will  he  r 
W.  P.  McClurc.  State  Enginf 
Building.  .Sacramento.  Califo 
and  ineludln'i;  12  o'clock,  n 
day,    Jane    2,    1914,    aaid    biilf 


.Mo 


LOF 


,nl^"^."^^     County    from      Llebr 
tain      lo_  the   northerly      boundar 


to 


the 


IVII-L.  A-4-D^  a'bout  12  7  ....les  i 
length  to  be  built  of  Portland  cemen 
concrete. 

Plans    may    be    seen,    and    forms    o 
?i7inn?  n,-".'"!"'-'''   ">"''■»'■'.   and   speclfi 


ork     required 


offlc 
hcei 


at     th 
at    It 


-„rd 
-    of- 
of    the 
iiluated. 


State  Engine 


(•) 


NOTICE   TO    CONTRACTOR.S. 

.SEALED  BIDS  ivill  he  received  by 
\V.     F.    McClure,    State    Enei  n.-.T     r'apllol 

HliiMiii!,'      S,irrani,.|, ■ilir.urir,      >,,,    t„ 

ami  iMclii.llMt  1::  o'clock,  nooo.  Wcd- 
ne«,lii.,.  .lune  ::.    Ilin.  nsil.l    I, I, Is   (|,,.„   .,,,,1 

there    to     he     pu iy     opened     :io.l     read 

for    furnl.hinu    ail    nt,    „,:„erl,-,i»,    and 

labor,  and  doinc  the  «ork  reiinired  for 
the  eonatnietlon  and  erection  of  hulid- 
lUKa  to  he  knoivu  aa  the  Dair.  Iluiid- 
inta  at  the  Napa  Slate  Iloapitnl,  Napa. 
<  aiifornia,  in  accordance  with  plans 
and  specihcations  therefor,  copies  of 
whicl,  may  be  obtained  on  application 
to  liie  State  Department  of  Engineer- 
ing.  .Sacramento.  California, 

.Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
nn  forms  prepared  and  furnished  by 
the  State   Department   of   Engineering 

Cash,  a  bidder's  bond,  or  a  certlfle'd 
check  in  the  sum  of  ten  per  centum 
110%)  of  the  amount  of  the  bid  must 
accompany   each    bid. 

A  deposit  of  Ten  (tin. 00)  Dnllai^ 
will  be  required  on  plans  and  ^pc.i- 
ficatlons.  the  deposit  to  he  rcliinu-d 
immediately  on  the  return  nt  the  iihui-i 
and  specifications  to  the  State  lie|,ait- 
ment  of  Engineering  at  Sacramento, 
t-,alifornia,     in     good     condition 

The  Slate  Department  of  Engineer- 
ing reserves  the  right  to  reiect  anv 
and  all  bids  and  to  waive  aiiy  Infor- 
mality   In    any    bid    roceivod. 

-Vji  bl.ls  must  be  addressed  to  W.  F, 
McClure,  State  Engineer.  Sacramento. 
California,    and    plainly   marked   on   the 


partment    of    Englr 
California. 

Such    bids    will    b 
Entire    Work,    and 
on    forms    preparec 
State   DepartnK 


ml.    Cnlifomia,     in       a 

plans      and      speciHca 
lies    of    whicli    may    b( 
the  State 


must  be 
and  fur 
nt   of  Ene 


Cash,    a    bidde.  „ „,    „    ^c,  .,„ 

check  in  tlie  sum  of  ten  per  centu 
10%)  of  the  amount  of  the  bid  mu 
accompany   each   hid. 

A     deposit   of  Ten      ($10.00)      Dolla 

will      he      requirerl      nn      r,lQr,c      o  „  .7      -...„, 

flcations,     the 


nedlatelj 


the 


to  th 

ment   of  Engineering 
California,    In    good    co 
The    State    Departmei 
ing    reserves    the    right 
and    all    bid: 


e  State  Depa 

It     Sacramer 

idition 

t    of    Engine 


The    Division    l,i,_ ,  ,        ,,,,,,,p„    ,,...    , 

cated  at  Willil,,  l;,,l,l,n  .Sirr-.mentn 
San  Francisco,  San  Lui.s  oiiispn  Fresno 
and   Los  Angeles.  i  i  esno. 

.  No  bid  wlU  be  be  received  unless  it 
IS  made  on  a  blank  form  furnished  hv 
the  Commission.  The  special  at  eniin. 
of  prospective  bidders  is  called  to  the 
•Notice  to  Contractors"  anneved  to  t  e 
re^flons";'?  f  f-7r^"'  """'"''  'ii 
woiTfo  h'e'done''elc"'^'  """"""^^  °' 
The  Department  of  Engineering  re- 
serves the  right  to  reject  anv  or  aU 
;''?=,<"•  '-".accept  the  hid  deemed  for 
tl:e  best  interests  of  the  State 
CHARLE.S  D.   BLANeV 

?J§^,?r'ii'„  ^-  darling'ton, 

CHARLES   F.   STERN. 
California    Highway    Commission 
AUSTIN  B.   FLETCHER.  ' 

Highway    Engineer- 


Mi' bids 


Id  receiv 
St   be   addr 


McClure.     State 
California,   and    plainly    marked    . 
envelope:         ''proposal    for       Don 
Building.    Industrial    Home      for 
Blind-    Oakland.    California  " 
(Signed)  W,   F    McCMire 

State  Enginei 


DREDGE— Sealed  pvopo 
structing  the  steel  sea-go 
hnnper    dredge    San    Pahlr 


ed   to  W,   P 


■nfo. 
Adult 


ni.   June   IS,    1»14. 

nnencd.      Informal 

THOMAS    H.    REES,    li 


T,,^^  „,,         xiigiiwav 
WILSON   R.    ELLIS. 


NOTICE    TO    CONTRACTOUS. 

'PREASURV     DEPART.MENT      Suuer 
vising    Architect's    Oflice.    Washington" 

POsiTq";,,-'^-     li"^— SEALED       PRO-' 

■■ .  '^  li    «  l'^    opened    in    this    office 

•It  s  p.  M.  on  ,Inne  9,  1914,  for  tlie  con- 

:,",", 'Coding  mechanical   equip- 

-  iiiii;  iixtures  and  approaches) 
"I  .  -i',i\"  ,,'','r  e'^tensi^^'^'"*"""'"''  " 
hi  1,  k-f:i,ed  building  of  6.000  square 
reel  ground  area;  nonflreproot  con- 
struction (except  first  floor):  composi- 
n„  and  tile  roof;  for  II, e  United  States 


liouse,      San      Pr? 


i 


Bl'lLDING   AND   I.MUI'STRIAL  NEWS 


NOTICE  TO    COiXTRACTOKS. 

TRKASURY  DEPARTMEXT.  Super- 
vising Architect's  Office.  Wasliington, 
D.  C.  April  24.  lilH— SI-:;AI>ED  PRO- 
POSALS will  I.e  o]„nc.l  in  this  office  at 
3  P.  SI.,  June  1.  l!H4.  lui  the  construc- 
tion complete  clncluilinff  mechanical 
equipment,  inteii.u  liglifing  fixtures, 
and  approaches)  of  the  United  States 
post  offlea  at  Brigham  Citv.  Utali.  Two- 
story  -building:  ground  area.  3.700 
square  feet  first  floor  fireproof:  stone 
and  brick  facing:  composition  roof. 
Drawings  and  specifications  mav  be  Ob- 
tained from  the  custodian  of"  site  at 
Brigham  City,  Utah,  or  at  this  office,  in 
the  discretion  of  the  Supervising  Ar- 
chitect. O.  WEXriEROTH.  Siiiiervising 
Archilecl.  (•, 


iiplete 


take 


BOILERS.  OIL  BURNERS,  ETC.— 
Sealed  proposals,  indorsed  "Proposals 
for  Heating  Plant.  Boilers,  and  Acces- 
sories," will  be  received  at  the  bureau 
of  yards  and  docks.  Navy  Department. 
Washington.  D.  C,  until  11  o'clock  a. 
■n.  May  23,  1914,  and  then  and  there 
publicly  opened  for  furnishing  and  in- 
stalling boilers,  oil  burners,  piping, 
etc.,  in  tlie  heating  plant  at  the  naval 
hospital,  U.  S.  navy  yard.  Mare  Island, 
Cal.  Plans  and  specifications  can  be 
obtained  on  application  to  the  bureau 
or  to  the  commandant  of  the  navv  yard 
named.  II.  R.  STANFORD,  chief  of 
tjureau. 


Firi 

iH     dcNlrliiK     nrivK     fro.. 

cer 

tain  InenlitiCM    like    San 

l-raneisco.    I,on    An- 

u<-le». 

f'i>rtlanil,    Seatllp.    etc. 

«il 

And  all     niieli     IteniK.     • 

oninieiielni!:     on     thin 

IiiiKC. 

all    carefully    claxnilircl 

ns    t 

1    locutliin.      I'lieMe    Name 

l«eiii«    are    repeateil 

In    tlu 

rtire    IMIIf    «if    the    ue%v« 

ilepi 

rtnient     Ilii4ler     fllH<liiet 

lienilhmN.     xiieh     nx 

lliinkx 

<  hiircho,    H.XeN.    etc. 

SAN  FRANCISCO. 

RESIDENCE  —  2  story  and  base, 
frame.  JT.OOO.  .S-an  Francisco.  Archi- 
tects. O'Brien  Bros..  Clunie  Bldg..  .S.  F. 
Owner,  Mr.  Jenkins.  The  dwelling  has 
been  designed  for  an  eight-room 
house  and  will  be  erected  in  .Marine 
View  Terrace  on  JSth  avenue.  Interior 
of  the  house  will  be  finished  in  pine 
and  liardwood  witli  some  wliite  enamel. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  and 
brick.  Hardwood  floors  will  be  used 
in  all  of  the  principal  rooms.  Plans 
provide  for  two  baths  which  will  be 
finished  in  tile  and  will  have  composi- 
tion floors.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  San  Francisco.  Archi- 
tect, none.  Owner,  James  Welsh.  244 
20th  avenue,  S.-  F.  The  dwelling  will 
be  erected  on  the  east  side  of  22nd 
avenue  south  of  Lake  street,  and  has 
been  designed  to  contain  seven  rooms 
and  hath.  Interior  finish  will  be  of 
pine  throughout.  Hardwood  floors  will 
be  used  In  the  principal  rooms.  There 
will  be  a  large  open  fire  place  in  the 
living  room.  Mantel  will  be  of  tile. 
Tile  wainscot  will  be  used  in  the  hath 
room  and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  tlie  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
Materials    are    now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $2,500.  .San  Francisco.  Archi- 
tect, none.  Owner.  F.  Nelson.  30  Pre- 
sidio avenue.  S.  F.  Tlie  dwelling  will 
be  erected  on  the  east  side  of  16th 
avenue  north  of  California  in  a  district 
in  which  Mr,  Nelson  has  operated  ex- 
tensively. The  house  will  contain  seven 
rooms  and  bath.  Interior  finish  will 
be  of  pine  throughout.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  open  fire  places 
and  tile  mantels.  Bath  room  will  have 
tile  wainscot  and  composition  fioor.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  being  taken. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $2.5.000.  .San  Francisco. 
Architect,    Frederick    H.    Meyer.    Bank* 


era'  Investment  Bldg..  S.  F.  Owner. 
Mrs.  Bertha  Overfeld.  The  building 
will  be  erected  at  the  corner  of  Fill- 
more and  Green  sti'eets,  and  will  cover 
a  considerable  ground  area.  Interior 
has  been  arranged  for  a  number  of 
three  and  four  room  suites,  all  of  which 
with  have  private  baths  and  wall  beds. 
Interior  finish  will  be  of  pine  and 
hardwood  veneer.  There  will  be  steam 
heat,  portable  vacuum  cleaners  and  a 
hot  water  system.  Bath  rooms  will  be 
finished  in  tile  and  will  have  compo- 
sition floors.  Entrance  will  be  finished 
in  marble  and  tile.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath,  A  pressed  brick 
veneer  base  will  be  used.  Plans  are 
complete   and    figures   are   being   taken. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $10,000.  San  Francisco. 
Architect.  Edward  E.  Young,  251  Kear- 
ny street,  S,  P.  Owner.  Herman  Ho- 
grefe.  The  building  will  be  erected  on 
the  west  side  of  Hyde  street  north  of 
Pine,  .having  a  frontage  of  25  feet  and 
a  depth  of  64  feet.  There  will  be  a 
total  of  six  suites  arranged  in  two  and 
three  room  with  private  baths  and 
wall  beds.  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  rooms.  There 
will  be  steam  heat  and  a  hot  water 
supply.  iBath  rooms  will  have  tile 
wainscot  and  composition  floors.  En- 
trance will  be  finished  in  marble  and 
tile.  Exterior  will  be  covered  with  ce- 
ment plaster  on  metal  lath  and  ship- 
lap.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now  being  purchased. 

APARTMENT  HOUSE— 5  story  and 
base,  brick  and  steel,  $69,500.  San 
Francisco.  Architect.  Herman  Barth. 
12  Geary  street,  S.  F.  Owners,  Katz 
Estate.  The  building  will  be  erected 
at  the  northwest  corner  of  California 
and  Hyde  streets,  covering  an  area  of 
S7  feet  4  Inches  by  78  feet  S  inches. 
There  will  be  36  apartments  of  two 
and  three  rooms  and  a  store.  Interior 
finish  will  he  of  pine  and  elm.  Hard- 
wood floor.s  will  be  used  in  the  halls 
and  living  rooms.  Plans  provide  for 
steam  heat,  elevator  service,  a  hot 
water  supply  and  vacuum  cleaning 
plant.  Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  All  suites 
will  be  equipped  with  wall  beds  and 
will  have  private  bath  rooms.  En- 
trance will  be  finishcil  in  marble  and 
tile.  Exterior  of  tlie  buihling  will  be 
faced    with    pressed    bi  ick.      Plans    are 


CuNCESSjiON  BUILDING — 1  story, 
raine  and  plaster.  Cost  not  stated. 
■  ill  Francisco.  Architect,  Carl  Wer- 
er,  Phelan  iBldg..  .S.  F.  Owners,  The 
.'••litune  Amusement  Co.  The  work 
lill  include  a  large  swimming  tank 
e.sides  many  unique  features.  There 
iill  also  be  a  ladge  auditorium  with  a 
eating  capacity  of  1.000  people.  In- 
i-rior  will  be  finished  In  plaster.  Spe- 
ial    mechanical    equipment   will   be   re- 


rlor 


the 


building 


111 


he  faced  wth  cement  plaster  on  metal 
iHth.  Plans  ai-e  complete  and  figures 
lire   now   being   taken. 

LIVE  STOCK  BUILDING— I  story, 
frame  and  plaster.  Cost  not  stated. 
■-:an  Francisco,  Architect,  Director  of 
Wurks,  Service  'Bldg,,  S.  P.  Owners. 
Piinama-Paclflc  International  Exposi- 
tion Co.  Plans  have  been  completed 
for  the  main  Live  Stock  Exhibit  'build- 
ing to  be  ei-ected  on  the  Exposition 
grounds.  Bids  are  now  being  taken  by 
tile  Buildings  and  Grounds  Committee 
of  the  Exposition  Co.  Plans  can  be 
secured  from  the  office  of  the  Director 
of  Works.  An  official  proposal  ap- 
Ije.irs  in  another  column  of  this  issue. 
Bids  wIU  be  opened  on  May  21. 

SPRAYING  EXHIBITION  PALACES 
WITH  COLD  WATER  PAINT— Cost 
not  stated.  San  Francisco.  Architect, 
Director  of  Works,  .Service  'Bldg.,  S.  P. 
Owners,  Panama-Paclflc  International 
Exposition  Co.  Bids  will  he  opened  on 
.May  19th  for  spraying  the  principal 
exhibition  palaces  on  the  grounds  with 
cold  water  paint.  All  particulars  can 
he  secured  from  the  office  of  the  Di- 
rector of  Works,  Service  Bldg.  An  of- 
ficial proposal  appears  in  another  col- 
umn  of  this  issue. 

STATE  EXHDBIT  BUILDING  —  2 
story,  frame  and  plaster.  $55,000.  San 
Francisco.  Architect's  name  not  given. 
Owners.  State  of  Massachusetts.  Bids 
opened  for  this  work  show  W.  D.  Hen- 
derson of  San  Francisco  low  at  $52,- 
978.  A  complete  list  of  these  flgures 
will  be  found  under  the  heading  of  San 
Francisco   in    this   Issue. 

APARTMENT  HOUSE— 5  story  and 
base,  brick  and  steel.  Cost  not  stated. 
San  Francisco.  Arcbltects.  Rousseau  & 
Rousseau.  Monadnock  Bldg.,  S.  F.  Own- 
ers.   Metropolis      Investment     Co.      The 
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vacuum  cleaning  system  and  hot 
later  supply.  Entrance  will  be  fin- 
shed  in  tile  and  marble.  All  bath 
ooms  will  have  tile  wainscot  and 
omposition  floors.  Exteror  of  the 
uilding  will  be  faced  with  pressed 
rick.  Plans  are  being  prepared. 
STABLE  BUILDINGS — 5.  1  story  and 
asement.   brick  or  reinforced  concrete. 


stated.      San    Fr: 


Ar- 


chitect,     Constructing 
Office,    Port    Mason. 
(United   States  Governr 


Ing    Quartermaster 


termaster's 
Owners,  United 
rnment.  Bids  were 
!  of  the  Construct- 
at  Fort  Mason  for 
f  five  large  stable 
rcted  at  the  Pre- 
sked    for   brick   and 


of 


The   Con- 


ctlng  Quartermaste 


foniijleted  tlie  tabulation  and  a  com- 
plete list  of  the  'bids  is  not  available. 
Plank  M.  Garden  Co.  were  reported  as 
heing    low. 

GARBAGE  CREMATORY  —  Brick 
construction.  Cost  not  stated.  San 
l^rancisco.  Engrineer,  Constructing 
Quartermaster's  Office,  Fort  .Mason, 
riwners.  United  States  Government. 
Plans  have  been  completed  and  figures 
are  now  being  called  for  on  the  con- 
struction of  a  new  garbage  crematory 
at    the    Presidio.      Plans    and    complete 


rticulai 


be 


the 


engineer  at  Fort  Mason.  Bids  will  be 
opened  on  May  22nd.  An  offlcial  pro- 
posal appears  in  another  column  ot  this 

HOSPITAL  SCREENS  —  Cost  not 
stated.  San  Francisco.  Architect.  City 
Department  of  Architecture.  Tempo- 
rary City  Hall.  S.  F.  Owners,  City  and 
County  ot  San  Francisco.  Bids  were 
opened  at  the  last  meeting  ot  the 
Board  ot  Public  Works  for  furni.shlng 
nnd  installing  window  screens  at  the 
.San  Francisco  City  Hospital.  Mc- 
Sheehy  Bros,  were  the  low  men.  A 
complete  list  ot  the  bids  appears  under 
the  heading  ot  San   Francisco. 

HIGHWAV  WORK— Cost  not  staUd. 
California.  Engineer.  State  Highway 
Commission.  Forum  Bldg.,  Sacr.Tmento. 
Owners,  State  of  California.  Plans 
have  been  completed  tor  highway 
work  in  the  following  counties:  Shas- 
ta. Tehama.  iButte.  and  Glenn.  Bids  for 
the  work  will  be  opened  in  Sacramento 
on  June  Sth.  Plans  and  speciflc.Ttions 
can  be  secured  from  the  State  High- 
way Commission.  An  ofHcial  proposal 
appears  in  another  column  ot  this 
issue. 

PAVING  BRICKS— Cost  not  stated. 
San  Francisco.  Engineer.  City  Engi- 
neer, Temporary  City  Hall.  S.  F.  Own- 
ers. City  and  County  of  San  Francisco. 
Bids  are  now  Ijeing  called  tor  on  fur- 
nlRhlng  the  city  and  county  with  ap- 
proximately 1,000.000  vitrilied  paving 
bricks.  Full  particulars  can  he  se- 
cured -from  the  City  Engineer.  Tempo- 
rary City  Hall.  An  ofliclal  proposal 
appears  in  another  column  of  this 
issue. 

RAILROAD  CONCTRUCTION— J30.- 
000.  San  Francisco.  Engineer.  Con- 
structing Quartermaster's  Office.  Fort 
.Mason.  Owners.  United  State.s  Gov- 
ernment. Plans  are  now  being  com- 
pleted for  the  construction  of  a  rail- 
road connecting  the  Fort  Mason  tun- 
nel with  the  Transport  Docks.  Speci- 
fications are  now  in  the  hands  ot  the 
printer  and  bids  will  be  called  for 
within  a  few  days.  An  official  proposal 
will  appear  in  this  issue.  The  work 
will  require  114-pound  rails.  127-pound 
guard  rails,  redwood  ties  and  rock 
ballast. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  San  Fran- 
cisco. Architect,  Harvey  Partridge 
Smith,  Blake  Bldg.,  Oakland.  Owner, 
Mr.  Marks.  The  dwelling  will  be  erect- 
ed in  West  Clay  Park  and  has  been  de- 
signed for  a  seven-room  house  with 
two  baths  and  a  sleeping  porch.  Inte- 
rior finish  will  lie  of  pine  and  hard- 
wood. Hardwood  and  inlaid  floors  will 
be  used  in  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  -will  be  of  brick  or 
tile.  An  automatic  water  heater  will 
he  installed.  Rath  room  will  have  tile 
wainscot  and  composition  floor.  Ex- 
terior  ot   the    dweling   will    be   covered 


BUILDING   .\ND  INDUSTRIAL  NEW^ 

with  cemcnl  plaster  on  metal  lath. 
Plans  are  complete  and  ligures  are  be- 
ing taken. 

RESIDENCE  —  2  story  and  base, 
frame,  83,400.  San  Francisco.  Archi- 
tect, none..  Owner,  M.  P.  Nolan.  22.S 
Noe  street.  S.  F.  The  dwelling  will  be 
erected  on  the  east  side  ot  22nd  ave- 
nue, and  lias  been  designed  to  contain 
six  rooms  and  bath.  Interior  finish  will 
be  of  pine  and  redwood  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  ball.  There  will  be  open  fire 
places  and  furnace  heat.  Mantels  will 
be  of  tile  or  brick.  An  automatic 
water  heater  will  be  Installed.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. Exterior  ot  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  ot  the  owner  who  will  do  the 
work  by  Day  Labor.  .Materials  are 
being  purchased. 

RESIDENCE  —  2     story     and     base. 
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$12,- 


000.  San  Francisco.  Architects,  Willis 
Polk  &  Co.,  Merchants'  E.\change  Bldg., 
S.  P.  Owner,  Dr.  Herbert  Moffltt.  This 
work  will  be  carried  out  at  the  resi- 
dence located  on  the  north  side  of 
Broadway  east  ot  Octavia,  and  will 
consist  of  extensive  interior  finish, 
mill  work,  plumbing,  plastering,  paint- 
ing and  electric  work.  A  new  system 
of  heating  will  also  be  installed.  Ex- 
terior of  the  present  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being  taken. 

POWER  STATION— 1  story  and  base, 
reinforced  concrete.  J30.OOO,  San  Fran- 
cisco. Architect.  Frederick  H.  Meyer, 
Bankers'  Investment  Bidg..  S.  F.  Own- 
ers, Pacific  Gas  and  Electric  Co.  The 
building  will  be  erected  on  the  south 
side  of  Commercial  street  east  of  Mont- 
gomery, covering  an  area  of  49  feet  9 
Inches  by  59%  feet.  Construction  will 
be  fireproof  with  reinforced  concrete 
walls,  floors  and  root  slabs.  Interior 
will  lie  finished  in  pine  and  metal. 
Metal  window  sash  and  frames  and 
fireproof  doors  will  be  used.  Exterior 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

STORES— 1  story,  frame.  Jlri.oOO.  San 
Francisco.  Architect.  A.  .1.  Bain.  Phe- 
lan  .Bldg..  .S.  F.  Owner,  A.  Gunzen- 
dorfer.  The  building  will  be  erected 
at  the  southeast  corner  of  Fillmore  and 
Lombard  streets,  and  will  have  a  front- 
age ot  45  feet  and  a  depth  of  100  feet. 
There  will  be  three  stores.  Interiors 
will  be  finished  in  pine  and  redwood. 
Cement  floors  and  patent  store  fronts 
are  specified.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures   are   being  taken. 

Caiitrnrls    Annrded. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  San  Francisco.  Archi- 
tect, C.  O.  Clausen,  Hearst  Bldg.,  S.  F. 
Owner.  Hugo  Arrlgoni.  Contractors, 
Ratto  &  Giannini,  S.  F.  Contract 
price.    $3..iOO. 

APARTMENT  HOUSE— 3  story  an* 
base,  frame.  $15,800.  San  Francisco. 
Architect.  C.  O.  Clausen.  Hearst  Bldg., 
S,  F.  Owner.  E.  J.  Keller.  Contrac- 
tor. Charles  Coburn.  4030  24th  street. 
S.   P     Contract   price,    $15.Sno. 

STORES  AND  LOFTS— 6  story  and 
base,  brick  and  steel,  $50,000.  San  Fran- 
cisco.     Architect,   Alfred    Henry   Jacobs, 


110  Sutter  street,  S.  F.  Owner,  Charles 
Schlessinger.  Contractor,  Ira  W.  Co- 
burn,  Hearst  Bldg.,  S.  F.,  general  con- 
.-■trnctlon   only.     Contract  price.   $50,000. 


Massachusetts  Bids  As 
Opened  In  Boston. 

\\  .  I),  lienderxon  I.oiv  nnd  W  III  Probably 

Be     .\nnr<led     <  untrnrt     For     Stale 

■i:xlilblt    BiilUUne. 

(By    Special   Wire.) 

BOSTON.  Mass..  May  11,  1914- Twelve 
sets  of  bids  were  opened  by  the  Pana- 
ma-Pacific Managers  for  the  State  ot 
Massachusetts  for  the  construction  of 
the  building  to  be  erected  at  the  1915 
Exposition  in  San  Francisco.  W.  D. 
Henderson  presented  the  low  figure  at 
$52,978  with  Dunnavent,  Houghton-Van 
Sant  Co.  second  low  at  $53,933.  From 
this  amount  the  figures  ran  as  high  as 
$711,848.  W.  D.  Henderson  will  ,proh- 
;ibly  be  awarded  the  contract.  A  com- 
plete list  ot  the  figures  follow: 

lUliHsachuNettH  State  riatldinet. 

\y.     D.     Henderson $52,97,S 

Dunnavent,    Houghton-Van    Sant 

Co 63,93.'! 

James    L.    Brown 54.SOO 

Charles    Wright     54.800 

Val  Franz  &  Fred  P.  Fisher 57.613 

Foster— Vogt    Co 59.897 

L.    A.    Williams    &    Co 60.126 

Northwest    Constr.    Co 61.421 

I^ange    &    Bergstrom 61,500 

Carnahan    &     Mulford 64,987 

James    L,     McLaughlin 67,000 

John     Monk     76,848 

City  Bids  Opened. 

Seven    BIdH  opened    By    Bonrd   of   Piiblle 

WorkN    For      FiirnlMliIng    Tbe       San 

FranclHco   Hoitpltiil, 

Bid-i  were  opened  at  the  Wednesday 
afternoon  meeting  ot  the  Board  of 
Public  Works  for  furnishing  and  in- 
stalling window  screens  at  the  San 
Francisco  Hospital  group.  McSheehy 
Bros,  were  low  on  proposition  No.  2  at 
$11,337  and  C.  Jorgenson  Co.  were  low 
on  proposition  No.  1  at  $15,700.  A  com- 
plete list  ot  the  bids  follow: 

Window    Soreenir,   s.   P.   Hospital. 

Wm.    Bateman    $ $15,000 

HypolltoScreen&DoorCo   17.500 

.Spencer  St.   Planing  Mill    11.800 

J.    A   .Murray 19.146        15.145 

-McSheehy   Bros 11,337 

Monarch    Iron   Works...    21,400       13,400 
C,    Jorgenson    Co 15.700        


Building  Contracts  Awarded. 

SAN     FR\NCISCO    COUNTY. 


1638 
1639 
.1640 
1641 
164  2 
1643 
1644 
1645 
1646 
1647 
1648 
1649 
1650 
1651 


O^vner  Contractor 

■Michels     McCausland 

McCloskey     Thunberg 

Phonograph   Co    Cobbv 

Detienldettl     Kissel 

Same     Ravani 

Same     Trevia 

Cary     Grant 

Same     Gllley 

Same     Ernst 

Fireman's    Fund    ...Snook 

Same     Holloway 

Same     Fuller 

Same     Berger 

Scoble     Scoble 

lEmporlum      O'Neill 

Masion     Ulech 


6595 
1545 
5598 
33540 
3956 
1000 
1360 
2112 
1600 
2500 
815 
BOOO 


1655 
165e 
1657 
1658 
1659 
1660 
1661 
1662 


1668 
1669 
1670 
1671 


1676 
1677 
1678 
1679 


16S3 
1684 
1GS5 
1686 
16S7 
16SS 
16S9 
1690 
1691 


169S 
1699' 
1700 
1701 


1706 
1707 
1708 
1709 
1710 
1711 
1712 
1713 
171-1 
1715 
1716 


Levin     Sulonion 

Hogrefe      Hogrete 

Burnstein      Schefski 

MerhofC     Merhoft 

Prior    Estate    Meek 

Nelson     Nelson 

Keenan     Keenan 

Same     Same 

Same     Same 

Welsh      Welsh 

Hamill     Hamill 

Same     Same 

Bennett     Ourlsli 

Pacific    Co     Biaas 

Drexler     Wendering 

Same     Lawson 

Borabino     Borabino 

Moore     Hansen 

Robston      Sattler 

Sandona     Sandiona 

Ruflleux      Levi 

Werner     Ciineo 

Weibel     Magel 

Pritchard      McDonald 

Helgensen    Helgrensen 

Jurislch     Montgomery 

■Gallagher     DuaVte 

Stewart     Henderson 

Clhirardelll Larsen 

Kelleher     Cariaon 

IBJors     Bjors 

Same     Same 

Nelson      Nelson 

Same      Same 

Stidger     Stidger 

Fiscella     Piscella 

Mahoney     Harwood 

Lynch      Lynch 

Van    Lack    Gould 

Herzog     Herzog 

Rolkin     Zimmerman 

Dowd     Russell 

Quimby     Quimby 

Fireman's    Fund    ...Musto 

Same     Rudgear 

Am   Steel    S   P  Bridge 

Campana    De    Martini 

Gartland     ...Wn    Furnace 

Same    Gen    Elec 

Dl    Grazia    Dloguardi 

Korby     Kirby 

Same     Same 

Bennett     Qulsh 

McDonald      Persson 

Stidger     Denke 

Nolan      Nolan 

Rlordan     Divonolo 

Siebel     Siebel 

Ehrenpfort     .  .  .Ehrenpfort 

Kruger     Pearson 

Cui-tis     Moller 

Carroll     Carroll 

Carlson      Truitt 

Schlessinger     Forbes 


1850 
9060 
1313 
1000 


1500 
inoo 
lOOO 


Bl'lLDINt!    AND   INDUSTRIAL  NEWS 

(1639)  S  LlEAltV.  bet.  Stockton  an. I 
Powell;  Nos.  235-237  Geary,  Altera- 
tions of  store  in  J.  M.  Rothcliild 
Building  for   Babson   Bros. 

Owner The    Phonograph    Co.    of    S. 

F..    Inc. 
Al-chitect  ...Walter    H.    Ratcliff   Jr..    1st 
National    Bank    Bldg..   S.    F. 
Contractor.  .J.      W.    Cobby,    180      Jessie. 

San  Francisco. 

Filed  .May   11,   'H.      Dated  May  9,  '14. 

On  15tli  of  June  a  payments  equal 

to  75%  of  all  work  done 

Completed    and    accepted    a    sum 
such    as    to    leave    remaining    due 

25% 

Usual    35    days 25% 

TOTAL  COST,  $659'5 
Bond,  none.  Limit,  June  25.  Forfeit, 
$20,  3onus,  $20  per  day.  Plans  and 
specifications  filed. 

(1640)  SE  iPOWELL  AND  UNION  E 
124-8V4  SE  19-11%  S  122-1%  W  137-G 
N  137-6.  Painting,  varnishing,  tint- 
ing and  pampering  for  three-story  and 
basement    Class    "C"    apartments. 

Owner Rose     F.     Debendetti.    Re- 


(1637)  W  FORTIETH  AVE  175  S 
Lincoln  Way  25x120.  All  work  for  1- 
story  and  basement  frame  building. 

Owner Peter     Michels,   1065      Fell. 

San    Francisco. 

Architect  .  .  .'None. 

Contractor.  .Geo.     V.  McCausland.     4173 
23rd,  San  Francisco. 

Filed  May   11,  '14.     Dated  May   S,  '14, 
Frame  up  and  i-afters  In  place. $337.50 
Brown    coated   and   rough    plumb- 
ing   in    337.50 

Completed  and  accepted 337.50 

Usual    35    days 337.50 

TOTAL  COST,   $1350.00 

Bond,  $675.     Sureties,  E.  A.  Hoadley  and 

F.  A.  McCausland.     Limit,  60  days  after 

■May    11.      Forfeit,    none.         Plans    and 

specifications  ■filed. 


flats. 

Owner Margaret     McCloskey,      245 

Pierce,  San  Francisco. 
Architect  . .  .'None. 
Contractor.  .Oscar      W.    Thunberg.      678 

9th  Ave..  San  Franisco. 
Filed  May  11,  '14.     Dated  May   11.  '14. 

Frame   up    $1812.50 

Brown    coated    1S12.50 

Completed   and   accepted 1S12.50 

Usual    35    days 1812,50 

TOTAL  COST.  $7250.00 
Bond,  none.  Limit.  120  days.  Forfeit, 
$2.     Plans  and  specifications  filed. 


Cun 


Ma 


Cuneo  and  Irene   B.   Cuneo, 
San    Mateo,    Cal. 
Architect  ..  .Havens       &      Toepke,       40 

Kearny,    San    Francisco. 
Contractor. . I.    R.    Kissel,      1723      Polk, 

San   Francisco. 

Filed   May   11.   '14.      Dated   Apr.   24.   '14. 

Outside  1st  coated  and  inside  finish 

stained    and    shellaced $570 

Completed    and    accepted 575 

Usual     35    days 400 

TOTAL   COST,    $1545 
Bond,      $800.        Surety,      Massachusetts 


&     In 


Co, 


Lin 


fast    as    required.      Forfeit,    $13 
and  specifications  filed. 


Pla 


(1641)  PLUMBING,  SEWERING,  GAS 
fitting,  steam  heating  and  domestic 
hot  water  heating  on  above. 

Contractor.  .RavanI    Plumbing    Co..    50 

Auburn.    San    Francisco. 
Filed   May   11,   '14.      Dated   Apr.   27,   '14. 

Roughed    in    $2f0o 

Completed    and    accepted 2198 

Usual    35    days 1400 

TOTAL  COST.  $559.'! 
Bond.  $2800.  Surties.  J.  H.  Wright  and 
Chas.  Laulter.  Limit,  as  fast  as  re- 
quired. Forfeit,  $15.  Plans  and  speci- 
fications Med. 

(1642)  EXCAVATING,  OONC  RETE. 
brick,  carpenter,  mill,  lath,  plaster, 
sheet  metal,  electric  wiring,  hard- 
ware,   roo-fing.    etc.,    on    above. 

Contractor.  .G.     Trevia    &     G.    B.   Pas- 
qualetti,    748    Union,    S.    F. 

Filed  May  11,  '14.  Dated  Apr.  27,  '14. 
Foundations    in   and    walls    up    to 

1st    story    $3000 

Brick  work  completed  &  roof  on  7000 

1st  coat  plaster -on 6000 

Sash    hung,    standing    finish    up.    5500 

■Completed    and  ^accepted 5146 

Usual     35     days 8894 

TOTAL    (X)ST,    $35,540 

Bond,     $17,800.  Sureties,     Angelo     V. 

Garasslno      and      Guiseppe      Garassino. 

Limit,    130    days.      Forfeit,    $15.      Plans 

and    specifications    filed. 

(1643)  N  PAGE  100  E  Fillmore  44x125- 
Carpentry  for  alterations  and  addi- 
tions to  three-story   frame  building. 

Owner Margaret   T.   and   Annie   M. 

Gary. 
Architect  .  .  .None. 


'2.i 

'-■■"iiractor.  .UlicoJn   U.  Grant,  3Uh  Ave 

and    Lincoln    Way,   S.    F. 
l''iled  May   11.  '14.     Dated  May  4.  '14. 
Work  up  to   1st  story  joists.  .  .$741.60 

New    roof    on 741.50 

Brown    coated     741.50 

Completed     741.50 

Usual    35    days 990.00 

TOTAL  COST.  $3956.00 
'Bon(i.  '$2000.  Sureties,  Emma  P. 
Vnnach  and  Margt.  Grant.  Limit,  75 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 

11644)      HEATING    W-ORK    ON   ABOVE. 
Contractor.. GiUey-Schmid        Co.,        198 

Otis,    San    Francisco. 
Filed  May. 11,  '14.     Dated  May  4,  '14. 

Houghed    in    $375 

Completed    and    accepted 375 

Usual    35    days 250 

TOTAL  COST.  $1000 
Bond,  J500.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  without 
delay.  Forfeit,  none.  Plans  and 
specifications  filed. 

(1645)      PLUMBING    ON    ABOVE. 

Contractor.. 'Henry    Ernst    &    Sons,    633 
Hayes,  San  Fi-ancisco. 

Filed  May  11.  '14.     Dattd  .May  4,  '14. 

Roughed    in    $495 

Completed   and   accepted 495 

Csual    is    days 330 

TOTAL  COST,    $1320 

Bond,  $750.     Sureties.  Geo.  W.  Springer 

and  E.  S.  Nolan.     Limit,  without  delay. 

i^4irfelt,  none.     Plans  and  specifications 


(lU-161  SE  CALIFORNIA  &  SANSOME 
W  87-8x'S  87-6.  /Plumbing,  water 
supply  and  setting  of  plumbing  fix- 
tures for  brick,  terra  cotta  and  steel 
building. 

Owner Fireman's    Fund    Insurance 

Co..   Insurance     Ex.     Bldg., 
San   Francisco. 
Architect.  .  .Lewis    P.    Hobart,    Crocker 

Bldg.,   San   Francisco. 
Contractor.. (P.  W.  Snook  Co.,   596  Clay, 

San   Francisco. 
Filed  May  II,  '14.     Dated  May  2,  '14. 

On    15th   of  each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $2112 
Bond,  $1056.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  rapidly  as 
fireproofing  progresses.  Forfeit,  none. 
Plans    and    specifications    filed. 

(1647)  MKTAL  FURRING  AND  LATH- 

ing  on  above. 
Contractor.  .Holloway    Expanded    Metal 
Co.,  Monadnock   Bldg.,   S.  P. 
Filed  May  11,  '14.     Dated  May  2,  '14. 

Payments    same    as    above 

TOTAL  COST,  $1500 
Bond,  $750.  Surety.  Pacific  Coast 
Cnsualty  Co.  Limit,  Sept.  21.  Forfeit, 
$1(1.      Plans   and    specifications    filed. 


Mi( 


S.    F. 


Filed   May   11.   '14.      Dated   May   2.   '14. 

Pa>ments    same    as    above 

TOTAL  COST,  $2500 
Bnn.l,  $1250.  Sureties,  Frank  W,  and 
Gen.  P.  Puller.  Limit,  Dec.  1.  Forfeit. 
$l,'i.     Plans   and    specifications    filed. 


SIDEWALK         LIGHTS 


ON 


Contractor.  .Berger       Mfg.       Co..       1120 

Mission,    San    Francisco. 
Filed  May  11,  '14.     Dated  May  2,  '14. 


24 


Payments    same    as    aljove 

TOTAL  COST,  |815 
Bond,  J410,  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  Nov,  1.  Forfeit, 
none.      Plans  and  specifications   nied, 

nc.5(l)      E    NLXTH    AVE    100    S    Balboa. 

Two-story    and    basement    frame     (2) 

flats, 

""■ner Thos,  Scoble,  363  Hth   Ave., 

•San    Francisco, 
Architect  ,,  ,E.    E.    Young,    251    Kearny, 


San    Fr£ 


s-ork. 


COST,   15000 


(1C51)      MARKET       off     Powell.         Lay 
wood    floor  and   erect   wooden   pergola 

I'wner The    Emporium,     Premises, 

Architect  . .  .None, 

Contractor.. Daniel  O'Neill,  27,s  Natoma 
San    Francisco, 

COST,  $400 

(1652)  NO.S.     117-119     EDDY.       Repair 
interior, 

Owner Mason      Improvement     Co., 

Humboldt  Bank  Bldg.,  S   F 

Architect  ...None. 

Contractor.. T.    H.    Ulecli,    1157    .Mia.sion, 
San   Francisco. 

COST.    $400 

(1653)  No.    e3,S   MARKKT.      Alter   front 

Owner A.    and    J.    Levin,    Premises 

Architect  ,,  ,None. 

Contractor.  ,L.      Salomon,      1303      Ellis. 
San  Francisco. 

COST,    $400 

iinS4)      W   HYDE   37-6   N   Pine,      Three- 
story   and    basement   frame    (6)    flats, 
'^^ner Herman         Hogrefe,        1135 

Hyde,    San    Francisco. 
Archtiect  ...E.    E.    Young,    251    Kearnv, 

San    Francisco. 
Day's    work.  CO.ST,    $9000 

(1655)     N    HALE      350      S      Barneveld. 
One-story  and  basement  frame  dwlg. 
■O""'"' Rose    Burnstein,    173    San- 
chez,  San    Francisco 
Architect  ,  ,,None. 

Contractor. .David    Schetski,    22    Arleta 
Ave.,   San   Francisco. 

COST,    $850 

'(1656)      NO.    42    THERESA.      One-story 
and  toasement  frame  dwelling. 

•Owner John    C.    Merhoff,    Premises, 

Architect  ..  .None. 

Day's    work.  COST,    $450 


'(1657)      No 
lOwner 


110    EDDY.      Alter    front. 
.Prior  Estate,   782  San  Jose 
Ave.,  :S.an   Francisco 
Arciiitect  ,  ,  .None. 

it:ontraotor.  .T.    H,    Meek    Co.,    1157    Mis- 
sion,   San    Francisco. 

COST,    $500 

'(1658)  E  SIXTEENTH  AVE  225  N 
California,  Two-story  and  basement 
frame  dwelling. 

Owner F,   Nelson,   30   Presidio  Ter- 


Sar 


chi 


Day 


.None 


ork. 


COST,  $2500 


(1659)  W  EIGHTEENTH  AVE  197  N 
California,  Two-story  and  bafement 
frame    flats. 

(Iwner C.   J,   &   w.   J.   Keenan,   300 

Webster,   San    Francisco 

Architect  ..    None 

Day's   work.  COST,    $4000 


BUILDlNf!    AND   INDUSTRIAL  NEW; 

(1660)  W  EIGHTEENTH  AVE  147  N 
California.  Two-story  and  basement 
frame   flats. 

Owner c.   J,   &   W.  J.  Keenan,   300 

Webster,   San   Francisco, 

Architect  .  .  .None. 

Day's   work.  COST.    $4000 

11661)  W  EICfHTEBNTH  AVE  172  N 
California.  Two-story  and  basement 
frame   flats. 

Owner c,   J.   &   w,   J.   Keenan,   300 

Webster,   .San   Francisco. 

.■Architect  .  .  .None. 

Oay's   work.  COST,   $4000 

(1662)  E  TWENTY-SECOND  AVE  225 
N  California  N  25xE  120.  All  work 
for  two-story  and  basement  fraine 
residence. 

Ow-ner Jas.    Welsh,    244    20th    Ave,, 

San  Francisco, 

Architect  . .  .None. 

Contractor.  .James  Welsh   &  Co. 

Filed   May   12,   '14,      Dated   May   9,   '14, 

Frame    up     |iooo 

Brown     coated     looo 

Accepted     jooo 

Usual    35    days H)oo 

TOTAL  COST,   $4X100 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans  and  specifications   filed. 

11663)  E  TWENTIETH  AVE  150  iv 
Anza  N  25xE  120.  All  work  tor  two- 
story   frame   residence. 

Owner Margaret    Hamill,    268    25th 

Ave..    San    Francisco. 
Architect  . .  .None. 
Contractor.. Thos.     Hamill,       268       25th 

Ave.,    San    Francisco, 
Filed  May  12,  '14.     Dated  May  9,  '14. 

Payments     not     given 

TOTAL  COST,  $2700 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.      Plans    and    specl'fications,    none. 

(1664)  W  NINETEENTH  AVE  100  N 
Anza  N  25xE  120.  All  work  for  two- 
story    frame   building, 

•^wner Margaret    Hamill,    268    25th 

Ave.,    San    Francisco, 

Architect  . .  .None. 

Contractor.. Thos.     Hamill,      268       25th 
Ave.,    San    Francisco. 

Filed  May   12,  '14.     Dated  May   9,   '14. 

Payments     not    given 

TOTAL  COST,    $2800 

Bond.    none.      Limit,    60    days.      Forfeit, 

none.      Plans    and    specifications,    none. 

(1665)  E  .STOCKTON  34-0^4  S  Pacinc 
S  25XE  90.  Alterations  and  additions 
to   building. 

Owner Eva    Bennett. 

Architect  . .  .None. 

Contractor.  .J.   S.    Ourish. 

Filed  May   12,   '14.     Dated  May  11,  '14. 

On    completion     1175 

S«    dayB    Mfter 175 

TOTAL   COST,    $350 

Bond,    none.      Limit,    20    days.      Forfeit, 

none.      Plans  and  specifications   filed. 

(1666)  IN  PACIFIC  BUILDING  COR. 
Fourth  and  Market.  Changes  and 
alterations  to  Lewis  Sample  Shoe  Co. 
store  and  entrance  to  Hof  Brau  Cafe 

Owner The  Pacific  Company. 

Architect.  .  .Frederick   H.   Meyer,    Bank- 
ers' Invst  Bldg.,  S.  F. 
Contractor..  Braas      &    Kuhn      Co.,      68 

Dearborn,     San    Francisco. 
Filed  May  12,  '14,     Dated  Apr.  30,  '14. 

On  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,    $1950 
Bond,    $976,      Surety,    Nicholas    Eptlng, 


Limit,    30    days.      Forfeit,    none 
and   specifications   filed. 


(1667)  E  SIXTH  AVE  566  N  Lake  E 
120  N  84-9  m  or  1  SW  194-4  S  27-1 1/2 
E  70-1%  m  or  1  S  11-4  O  L  67.  ^11 
work  except  painting  and  electrical 
work  and  heating  for  two-story  and 
basement  frame  residence. 

Owner Elsie  A.  Drexler,  45  Kear- 
ny, San   Francisco. 

Architect  ..  .Frederick       D.     Boese,       45 

Contractor. ,  J.    Wendering,    110     Jessie, 

San   Francisco. 
Filed  May  12,  '14.     Dated   May  7,  '14, 

Frame    up    $2262.50 

Brown    coated     2262. oo 

Completed    and    accepted 2262,50 

Usual    35    days 2262.60 

TOTAL  COST,  $9050,00 
Bond,  none.  Limit,  100  days  after  May 
12.  Forfeit,  $3.  Plans  and  specifica- 
tions flled. 


(1668)      PLUMBING    &     GAS     FITTING 

on  above. 
Contractor.  .Herman    Lawson,    344     4th 

Ave.,    San    Francisco, 
Filed  May  12,  '14.     Dated  May   S,  '14. 

Houghed    In    J492 

Completed   and   accepted 491 

Usual  35   days 330 

TOTAL  COST,  $1313 
Bond,  none.  Limit,  100  days  from  May 
12,  Forfeit,  $3.  Plans  and  specifica- 
tions  filed. 


N      Spring 


(1669)  —  LYBLL  97-10? 
Valley  Homestead.  C 
basement  frame  dwelling. 

Owner Antonio    and    Maria    Bora- 

blno,         1368        Varenesscs, 
San   Francisco, 
Architect  ,  ,  ,None, 
Day's    work,  COST,    $1000 


(1670)      S      MARKET    440    E      Sevenfh, 
Repair  and  alter  store. 

Owner Harry    J,    Moore    Furniture 

Co.,  O'Farrell  near  Market, 
San  Francisco, 
Architect  . .  .None. 

Contractor.  .Hansen  &  Ludwig,  24  Cali- 
fornia, San   Francisco. 

COST,   $400 


(1671)      NO,     1102    HYDE,       Repair 


1201 


Owner Robsen      &      Sattie 

Nevada   Bank   Bldg 

Architect  . .  .None. 

Day's  work.  COST,  $1050 


(1672)  NE  DARTMOUTH  60  N  Man- 
sell,  One-story  and  basement  frame 
dwelling. 

Owner V.    Sandona,    912    Bowdoin, 

San  Francisco. 

Architect  .  .  .None. 

Day's    work,  COST,    $400 


(1673)      NO,   211   POWELL, 
and   new  entrance. 


Alte 


front 


Owner L,  Rutfleux.  Premises. 

Architect  ...None. 

Contractor.. The   S.    Levi   Fixture   Shop, 
446    6th,   San   Francisco. 

COST,   $400 

(1674)      E  TREAT  125  S  22nd.     General 
alterations,   repairs  and  add   to  dwlg 

Owner E,   N,   Werner. 

Architect  ..  .None, 

Contractor.. John    P.    Cuneo,    263    Capp, 
San   Francisco. 

COST,    $500 
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San   Francisco 


Bakewell  &  Brown,  Architects 
San  Francisco 
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PLATE  B 


UeUjii'sila 


Mil' 


i!)ll 


11.17.-,)      N\v    FIFTEKNTJI    &    JliSSIDN 
.Mifi-  front. 

Owner Otto       Kocli       an,1        Anton 

Weibel.  Premises. 
Architect  .  .  .None. 

rnntr.i(tor..Clias.     Magel,     6S.i     Larliin 
San  Francisco. 

CilST.     $4  011 


(1676)      NW    TVVEIJ.-TII       AXD 
Add    one-story   to   present    Iniild 

Owner Mr.    Pritcliai'd.    rrcmi 

Arcliitect  . .  .None. 
Contractor.  .B.      .McDonald.       f24t; 
Ave.,   .San   Finnci^r,, 


ITIS 


(1677)      W    FILiLMORB   90   .S  CInv.      One 

story    frame    store. 
Owner M.    Helgensen,      22.'{!)      Fill- 
more.  i5an   Francisco. 
Arciiitect  . .  .None. 
Day'.i    work.  COST,    f400 

I1C7S)  S  CALIFORNIA  114-6  W  I,arkln 
W  23xS  SO-6.  Carpenter,  concrete, 
iirick,  excavating,  plumbing,  ga.s  fit- 
ting, painting,  glazing,  etc.,  for  tliree 
story. frame  flats. 

Owner Jos.    Jurisicli.    246    Leaven- 
worth, San  Francisco. 

Architect  ..  .E.   H.    Denke,      1317      Hyde, 
San   Francisco. 

Contractor.  ,E.      J.      Montgomery,      131S 
Broadway.   San   Francisco. 

Filed   May   13,  '14.     Dated  May  12.  'H. 

3rd   floor  joists   in   place $1677.50 

White   coated    1677.50 

Completed  and  accepted 1677.W 

Usual   35  days 1677.50 

TOTAL  COST,   $6710.(l0 

Bond,  $3500.  Sureties,  Chas.  Schlesinger 

and  Jno,  H.  Brickwedel.     Limit,  90  days 

Forfeit,    JIO.      Plans    and    specifications 

filed. 

(1679)  S  GROVE  228-3  W  Laguna  W 
103xS  120.  Structural  steel,  reinforc- 
ed concrete,  brick,  plastering,  gal- 
vanized iron,  carpentry,  painting, 
plumbing,  etc.,  for  one-story  Class 
■■A"  steel  frame  and  reinforced  con- 
crete garage. 

Owner Wm.       J.       Gallaglier.       623 

Grove.   San   Francisco. 
Architect  ..  .Matthew     O'Brien,  6S  Post, 

San    Francisco. 
Contractor.  .J.      A.    Duarte.      112     Wolf, 

San  Francisco. 
Filed  May  13,  '14.     Dated  May  7,  '14, 

On  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  S12,S35 
Bond,  none.  Limit.  60  days.  Forfeit. 
»20.     Plans  and  specifications  filed. 

II6S01  N  0'F.\RRELL  165  E  Taylor  E 
27-exN  137-6.  All  work  except  ele- 
vator, electric  fixtures,  finish  hard- 
ware and  wood  finish  in  hotel  lobliy 
for  seven-story  and  basement  hotel. 

Owner A.     O.      Stewart,      Holbrook 

Bldg.,  San  Francisco, 

Architect  ..  .Smith      &      Stewart,      Hol- 
brook Bidg.,  S.  F. 

Contractor.  .W.    D.    Henderson,    Monad- 
nock  Bldg.,  S.  P. 

Filed  May  13,  '14.     Dated  May  12.  '14. 

1st  floor  joists  in  place i  4.i4D 

3rd  floor  joists  in   place 4540 

5th  floor  joists  in  place 4540 

Finished    roof    on 4540 

Rough     plumbing    in 4540 

Rough    coat    plaster    on 4540 

Plastering    finished     4540 

Standing     finish     on 4540 

Accepted     4555 


UI'1I>DINU    AND   1NI)I'STKL\L   NKW!'^ 

Usual    35    days 13625 

TOTAL  COST,  $54,500 
Bond,  none.  Limit.  175  days.  Forfeit, 
none.      Plans  and   specifications    filed. 

I16S1)  EXPOSITION  SITE.  All  work 
tor  display  building. 

Owner D.      Ghirardelll      Co..      fi4(i 

North    Point,   S.   F. 
-Architect  ..  .Bakewell      &      Bron^n.    251 

Kearny,   .San   Francisco. 
Contractor.  .Lar.sen      &      Sampson      Co., 

Crocker    Bldg..    S.    F. 
Filed    May    13.    '14.      Dated   .May   4,    '14. 

On    15th    of  each    month ;■.-,% 

Usual    35    days 25% 

TOT.4L  CO.ST.  $14. 7 rill 
Bond,  $7350.  Surety,  .Maryland  Casualty 
Co.  Limit,  forfeit,  none.  Plans  and 
specifications    filed. 

(10S21  W  'PROSPECT  AVE  25  S  Hyman 
Ave.  Ail  work  for  one-story  and 
attic  frame  building. 

Owner John    &    Jolianna    Kelleher, 

230    Prospect   Ave.,   S.    F. 

Architect  . .  .None. 

Contractor.  .Elmer  Carlson,  209  Pro- 
spect Ave.,  San   Francisco. 

Filed  May  14,  '14.     Dated  May  13,  '14. 

Enclosed     $6S5 

Accepted     688 

Usual    35    days 457 

TOTAL   COST,    $1830 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 

(1683)  NW  NEY  AND  CONGDON. 
One  and  one-half-story  and  base- 
ment  frame  dwelling. 

Owner Victor   Bjors.     660     Waller. 

San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST.   $1500 

(1684)  N  NET  25  W  Gongdon..  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner Victor    Bjors.     6S0      Waller. 

San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $1500 

(1685)  E  WANDA  225  N  Onondago. 
One  and  one-half-story  and  base- 
ment  frame  dwelling. 

Owner M.     J.     Nelson.     4278     23rd, 

-   San    Francisco. 
Architect  ...None. 
Day's  work.  COST,   $1500 

(1686)  E  WANDA  200  N  Onondago. 
One  and  one-halt-story  and  base- 
ment  frame  dwelling. 

Owner M.     J.     Nelson.     4278     23rd. 

San    Francisco. 
Architect  .  .  .None. 
Day's  work.  CO.ST,   $1500 

(1687)  NO.  1373  CLAY.  Erect  mar- 
quise. 

Owner O.   P.   Sti'dger.   Montgomery 

Block,    San   Francisco. 

Architect  ..  .O'Brien  Bros.,  Inc.,  519 
California,    San    Francisco. 

Day's    work.  COST.    $1000 

(1688)  W  AUGUSTA  25  N  Charter  Oak 
One-story  and  basement  frame 
dwelling. 

Owner 'Fred    PIscella.    1400    Green, 

San    Francisco-. 
.■Vrchitect  . .  .'None. 
Day's    work.  COST,    $1000 


W   PLYMOUTH    275    N   Grafto 
itory  and   basement   frame  dwi 

Patrick         Malioney,        9: 

Plymoutli.    San    Francisco 


ctor.,G.    Har 
San    Fl-a 


2961 


3rd, 


COST,    $500 

il« NO.   1326  LYON.     General  alter- 

"""ei- Wm.    Lynch. 

Aicliilect  ..  .Jolin    McHenry,    2210    F.lls- 

•w-orth,    nerkeley, 
Lay's  work.  I'OST.  $1000 

I  lr.'.n  I      NO.     2037       HOWARD.  Repair 

lire  damage. 

'  wiK-r L.    Van    Lack.    2616    Lincoln 

Ave.,   Alameda. 
■'•     liilect  ...None. 

'  .  iiiiactor.  .S.   E.   Gould,   2510      .Mission, 
San   Francisco. 

COST.    $475 

lli;ii2l  B  PORTY-FIR.ST  AVE  175  ^ 
Anza.     Repair  front. 

"«ner Rudolph    Herzog,    566    41st 

Ave,,  San  Francisco. 
Architect  ...None  . 
Day'.s    work.  COST,    $400 

lIUO.-.)      NO.    44    FOURTH.      Erect    mar- 
Owner B.   Rolkin,    Premises. 

Architect  .  .  .None. 

Contractor.. L.    Zimmerman,    112    Jones, 
San    Francisco, 

COST,   $1000 

I  I  694  I  NO.  170  MONTANA.  Alter  and 
repair    dwelling. 

Owner Mrs.    M.   Dowd,    Premises, 

Architect  ..  .None. 

Contractor.  .F.  Russell,   213  Thrift,  S.  P. 
COST,   $400 

(1695)  E  EIGHTEENTH  AVE  150  N 
Lake.  Two-story  and  basement  frame 
dwelling. 

Owner Mary    E.    Quimby,      55      7th 

Ave.,  San  Francisco. 
Architect  .  .  .None. 

Contractor.. L.    S.   (Juimby,   55    7th    Ave., 
S,    P.  COST,    $3500 

116961  SW  CALIFORNIA  &  SANSOME 
W  S7-6xS  87-6.  Marble  work,  nickel 
plated  work  and  hardware  for  toilet 
room   marble   for   building. 

Owner Fireman's      Fund   Ins.      Co., 

Insurance    Exchange    Biog., 

Architect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg.,  San  Francisco. 
Contractor.  .Jos.      Musto      Sons-Keenan 

Co.,   665   North   Point.  S,   P. 
Filed  May  15,  '14.     Dated  May  2,  '14. 

On    lath   of  each   month 76% 

Usual    35    days 25% 

TOTAL  COST,  $3740 
Bond,  $1870,  Surety,  Globe  Indemnity 
Co.  Limit,  Nov.  15.  1914.  Forfeit  $15. 
Plans  and  specifications  filed. 

(1697)      ORNAMENTAL     IRON     WORK 

on   above. 
Conti'actor.  .Rudgear-Merle    Co..    Bay   it 

Stockton.  San  Francisco. 
Filed    May   15,   '14.      Dated   May   2,  '14. 

Payments    same    as    above 

TOTAL  CO.ST,  $  14,500 
'Hond,  $7260.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  Aug.  15, 
1914.  Forfeit,  $25.  Plans  and  specifica- 
tions filed. 


■.i.aS)  FOLHO.M  AXD  SIXTICF^INTH. 
Remove  present  tank  frame  and  con- 
crete base,  erect  concrete  and  pile 
foundation,  a  70  foot  structural  steel 
tower,  a  BO.OOO  gallon  steel  tank  and 
erect    S-in.    and    3-ln.    standard    black 


rcli  i 


Co..    Pr 
..None. 


Steel 


Wir 


Contractor.  .San    Francisco    Bridge    Co.. 

Nevada  Bank   Bldg..  .S.  P. 
Filed  May  13,  '14.     Dated   .Vlay   11.  '14. 
Pile  &   concrete  foundation   com- 
pleted           25% 

When       70      ft.    structural       steel 

tower    erected     2n% 

Wlien    60,000      gallon    steel      tank 

erected     25% 

Usual    35    days 25% 

TOTAL  COST.  $3Se6 
Bond.  $1933.  Sureties.  H.  Kruse  and 
Anson  S.  Blake.  Limit.  (iO  days.  For- 
feit, none.  Plans  and  specifications 
tiled. 


I  1699)  .iW  OREENWICH  &  BOND 
Alley  W  25xS  S7-3.  All  work  except 
lighting  fixtures,  sliades.  pent  house 
on  each  huilding.  side  walk  in  alley 
tor  two  three-story  and  basement 
frame  flats. 

Owner Angeio         Campana.         668 

Greenwich,    San    Francisco. 
Architect  ..  .Paul    P.    De    Martini,    2123 

Powell.    San    Francisco. 
Contractor.  .Paul    De    Martini.    2SS9    Oc- 

tavia,  San  Francisco. 
Piled  May  l.i.  '14.     Dated  May  12,  '14. 
Buildings    framed    up    to    roof.. $2060 

Brown    coated    2060 

Completed   and   accepted 2060 

Usual     35     days 2063 

TOTAL  COST.  J824o 
iBond.  $4125.  Sureties.  G.  Blordano  & 
P.  Bacigalupi.  Limit.  120  days.  For- 
feit. $5.  Plans  and  specifications  Bled 
.NOTE:— One  building  to  he  erected 
W   Bond  Alley   50  S  Greenwich. 

(t'orrrptlon  In  No.  ITOl,  Coutrnctor'a 
Nninr  omKted.) 

(1700)  SW  GEARY  AND  LARKIN  W 
76xS  120.  Sheet  metal  work,  orna- 
mental iron,  galvanized  iron  for  all 
exterior  for  six-story  and  basement 
steel   fraine   building. 

Owner P.    .1.    Gartland.    467    Guef- 

Architect  ...Rousseau   &  Rousseau.   Mo- 

nadnock    Bldg..    S.    F. 
Contractor.  .Western     Furnace    &    Cor- 
nice      Co..     1645       Howard. 
San    Francisco. 
Filed  May   15.  '14.     Dated  May   11.  '14. 
Main    cornices    up.    bay    windows 
covered    with  ornamental  Iron. $3000. 00 

Completed    and    accepted 2863.50 

Usual    33    days 1954.50 

TOTAL  COST.  $7818.00 
Bond.  $3909.  Surety.  Aetna  Accident 
&  Liability  Co.  Limit,  soon  as  possible 
Forfeit,  none.  Plans  and  specifications 
filed. 

11701)  ELECTRIC  CONDUIT.'!  ANb 
wiring  and  telephone  wiring  on 
above. 

Contractor.  .General    Elec.    Constr.    Co.. 
223    Minna.    San    Francisco. 

Filed   May   15.  'H.     Dated  May   13.  '14. 

Electrical    work    roughed    in $975 

Completed    and    accepted 975 

Usual    35    days 650 

TOTAL  COST,   $2600 

Bond.    $1300.         Surely.       Massachusetts 

Bonding   &    Insurance   Co.         Limit,    as 


BUILDING    AN'l)   INUIISTRIAL  NEWS 

soon    as    |i,i>.sll)le       Forfeit,    none,       Plans 
and    specillcatlons    filed. 

(iV02)  N  GREENWICH  107-10  W 
Stockton  W  29-SxN  45-5.  Alterations 
to  one-stor>-  frame  building  into  2- 
story   and   basement  frame   flats. 

Owner Perruccio     Di     Grazia.     628 

Greenwich.  San   Francisco. 

Architect  ..  .Chas    Fantoni.    916    Kearny. 
San   Francisco. 

Contractor.. L.    Dloguardi.    Daly   City. 

Filed  May   16.  '14.     Dated   May   14.   '14. 

Enclosed    and    roofed $815 

Brown    coated     815 

Completed    and    accepted 815 

Usual    35   days 815 

TOTAL  COST.    $3260 

Guaranty     'bond    in    favor      of      owner. 

■Sureties.      .1.    Biiler    and    N.      Capurro. 

Limit,    75    days    from    May    IS.      Forfeit. 

$2.      Plans   and    speciflcations    nied. 

(1703)  B  TWENTIETH  AVE  50  S 
Geary.  Two-story  and  basement 
frame  dwelling. 

Owner J.  C.  Kirby.  2152-A  .Market. 

.■■^an    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $3000 

(1704)  E  TWENTIETH  AVE  75  S 
Geary.  Two-story  and  basement 
frame  dwelling. 

Owner J.  c.  Kirhy.  2152-.\  Market. 

San    Francisco. 
Architect  . .  .None. 
Day's    work.  CO.'^T.    $3000 

(1705)  NO.     1150    .STOCKTON.       Plumb- 


Ow 


.Mr 


changes 
Eva    Be 


ett. 


2107-A 


Contractor.  .J.    S.    Quish,    1247-A    Bush. 
San    Francisco. 

COST.   $400 

(1706)      NE     FILLMORE     &     WALLER. 
Repair  and  alter  store  and  add  rooms 
Owner J.      .L    McDonald.    228      'Vir- 
ginia. San  Francisco. 
Architect  . .  .None. 

Contractor.  .Jack    Persson,    702    Devisa- 
dero.    San    Francisco. 

COST.    $410 


(1707) 

NO.     1373     CLAY.       Re-decorate 

lobby 

.    new   panels   and    pilasters. 

Owner 

Mr.    Stidger.    62S    .Montgom- 

ery,  San   Francisco. 

Archite 

ct...A.       R.    Denke.       Humboldt 

Bank  Bldg..   S.   F. 

Contrac 

tor.. P.     G.     Denke.     1317     Hyde. 

San  Francisco. 

COST.    $900 

(1708)  E  TWENTY-SECOND  AVE 
325  N  Clement.  Two-story  and  base- 
ment frame  dwelling. 

Owner M.   P.  Nolan.    228   Noe,   S.  F. 

Architect  .  .  .None. 

Day's   work.  CO.ST.   $3400 


(1709)      NO.    3252    FOLSOM. 
ditions    to  ciiurch. 

Owner Right    Rev.    P.    H.    Riordan 

Architect  ..  .A.       W.       Richard; 

Church.    San    Fran, 

Contractor.  .V.     Divonolo.       30; 


d- 


957 


COST.    $500 

(1710)      NW    ARLETA    AND    SAWYER. 
One-story   and   basement   frame   dwlg. 

Owner C.    G.    Siebel.     208-A    Utah, 

San  Francisco. 
Architect  . .  .None. 


\Vc(lncsth,y.        .May        Jli.        lOU. 

'."iitracto]'.  .C.    a.   .Siebel.        CO.ST.    $500 

11711)      NO.     500    THIRD.       Repair    Are 

damages. 
Owner Wm.    Ehrenptort.    801    Fill- 
more. San  Francisco. 
Arcihtect  .  .  .None. 
Day's    work.  co.^T.    $500 

(1712)  NO.  1236  CHE.STNIIT.  Raise 
and    underpin    dwelling. 

Owner Allen   Kruger,   Premises. 

Architect  ..  .None. 

Contractor.  .N.    H.    Pearsen.    2737    22nd. 
San   Francisco. 

COST.   $600 

(1713)  NO.  65  SIXTH.     Alter  two  stores 

Owner p.    j.    Curtis,    Premises. 

Architect  . .  .None. 

Contractor.  .Moiler    &   Sons,    520   .lessie. 

San    Francisco. 

COST.    $525 

(1714)  S  POPE  300  E  Mission.  Alter. 
add  and  repair  dwelling. 

Owner lobn  Carroll.   12   Pope.  .S.  P. 

.Architect  .  .  .None. 

Hay's    work.  COST.    $950 

11716)      W    HOWTH    75    S    Niagara.   One 

story   and   basement   fraloe   dwelling. 
Owner Ivar    Carlson.     250     Howlh. 

-Architect  . .  .None. 

Contractor.  .J.   H.   Trultt.    174   Brighton. 
San   Francisco. 

COST.    $500 

(1716)  SE  MARKET  45  SW  Second  SW 
30  SE  91-6  SW  20  SE  43-6  NB  95  NW 
43-6  SW  45  NW  91-6.  Excavating, 
bulkheading.  sheet,  piling,  concrete, 
plain  and  reinforced,  back  filling, 
side  walks,  dampproofing,  side  walk 
lights,  side  walk  elevator  doors, 
basement  floor  for  Class  "C"  building. 

Owner Charles   Schlessinger.    Mills 

Bldg.,  San  Francisco. 
Architect  ..  .Alfred    Henry    .Tactfbs.     110 

Sutter.    San    Francisco. 
Contractor.  .Stanquist      &    Forbes.      681 

Market.    San     Francisco. 
Filed   May   16.   '14.     Dated    May    7.   '14. 
Excavating,    completed,    footings 
ready   to   receive  cast   Iron   bases 

and   gravity   walls  completed $3000 

Completed     2850 

Usual    35    days 1950 

TOTAL  COST,  $7800 
Bond.  $7800.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit.  July  2.  1914.  For- 
feit. $51.66%.  Plans  and  specifications 
hied. 

* 

COMPLETION  NOTICES. 

San   Francisco. 

May  9.  1914^3  PACIFIC  85  W  De- 
visadero  W  45xS  127-SVi.  Paula  M 
iPatjo  to  S  A  Born  Bldg  Co. May  6.  '14 

May  9.  1914 — LOTS  61  AND  62  Lyon 
&  Hoag's  Sub.  Lincoln  Manor. 
Pockman  &  Co  to  whom  it  may  con- 
(■ern May    8.    1914 

JFay  9.  1914— B  TWENTY-THIRD  AV 
250  S  Lake  S  25x120.  C  A  Hall  to 
whom  it  may  concern May  9.  1914 

May  9.  1914— W  LUCY  200  S  Thornton 
—    25    W    100    N    25    B    100.      Joseph 

Kolvek   to  Stevenson   &-   Gowan 

May    8.    1914 

May  9,  W14— E  IFK)RTY-THIRD  AVE 
100  S  Cabrilio  B  120xiS  40.  Orvllie 
R  'Baldwin  to  Holden-Deuprey  Co.. 
May    8.    I9I4 

May    11,    1914— W    DOLORES    61-6    N 


Weill 


.Ma 
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Arniy  N  2ox\V  114.  Mitlmel  and 
Celia  Corley  to  Eiiiar  Peterson... 
Ma.v    6,    1914 

May  11,  1914 — E  DOLORES  55-9  N 
15th  N  137-6XE  90.  Adrienne  anS 
Nellie  Thompson  to  Thos  Warbur- 
ton,  April  30;  J  P  Lorden  .Mill  Co, 
Inc    .May   5.    1914 

.May  n,  1914— N  FRANCISCO  130  W 
Grant  Ave  W  2i-ll.\N  BS-S.  M 
Gardner   to   K   C  Gardner.,  May    9.   '14 

May  U,  1914— E  EIGHTEENTH  .WE 
250      S    Anza    S    25.'iB    120.        Frank 

Lapham  to  Henry   W  Jansen 

May    1,    1914 

May  11,  1914 — NE  EIGHTH  AVE  AND 
Balboa  32-CxlOO,  Richmond  Di.st.  A 
Bergez  to  Ratto  &  Vadala.May  11.  '14 

May  11,  1914— S  GEARY  137-6  \V  Ma- 
son   B    37-6x8    137-6.      Stewart    Est 

Co  to  Frederick  W  Snook  Co 

May    7,    1914 

.May  12,  1914 — E  TWENTIETH  AVE 
l.'iO  S  California  S  2.5xE  120.  John 
M  Peters  to  whom  it  may  concern 
May     11,     1914 

May  12,  1914 — E  POLK  87-6  N  Lorn- 
hard  N  87-6xE  87-6.  D  J  O'Neill  to 
N    H    Pearson Apr.    29,    1914 

May  12,  1914— W  HAMPSHIRE  170 
.S  25th  S  30xW  100.  Emma  R  O'Don- 
nell   to   Segurson   Bros... May   9,    1914 

May  12,  1914 — N  PACIFIC  6S-6  W 
Jones  W  23xN  70.  Henri  or  H 
Artru  to  L  A   Rose May   12.   1914 

May  12,  1914 — COMO.  AT  SE  LN  LOT 
556  Gift  Map  No.  2  perpendicularly 
dlst  48-6  SE  Folsom  SE  21-6  NE 
S5-l>/B  SW  28-5%  SW  66-4  ^i  ptn 
Lots  551-556  Gift  Map  No.  2.  John 
Bianchi   to  John  BlanchL.May   S.    1914 

May  12,  1914- B  GUERRERO  So  S 
19th    S    75xB    90.  John    J    Binef 

(President  John  J  Binet  Co,  cpn  to 
whom  it  may  concern ..  .May   12,   1914 

-May  13,  1914— N  BAT  137-6  W  Taylor 
—  85  N  137-6  E  85  S  137-6.  Cali- 
fornia Fruit  Canners  Ass'n  to 
Trevia   &  Pasqualettl. . .  Apr.   25,    1914 

May  13.  1914 — LOT  16  C  S  Allred's  Sub 
Blks  17  and  18  West  End  Map  No. 
1.  C  S  and  Maggie  L  Allred  to 
whom  it  may  concern May  12.  1914 

May  13,  1914— NE  WASHINGTON  & 
Davis  N  120xE  70.  Davis  Street 
Realty  Co  to  A  Olsen May   1.  1914 

May  13.  1914— E  TAYLOR  125  S 
Union  S  25xE  110.  Jno  M  and 
Katharine  Sauter   to   whom   it   may 

concern May   1.   1914 

May  13,  1914 — S  PACIFIC  22-6  E 
Powell  E  23x—  67-6.  A  Delabrlan- 
dlas   to   R  De   Lucca May   8.    1914 

May  13,  1914— SE  TONQUIN  AND 
Baker  W  378.48  W  471.52  S  1375  E 
421.20  E  428.80  N  1375.  Panama- 
Pacific  International  Exposition  Co 
to  J  G  Williams  Constr  Co  (contract 
filed  Sept.   IS,   1913) May   8,   1914 

May  13,  1914— E  WILLARD  338.04  S 
Parnassus  Ave  B  parallel  with  S 
Parnassus  Ave  88.11  S  25  W  89.55  N 
25.04  BIk  "D"  Sunset  Heights.  Wm 
L  and  Florence  M  Terry  to  whom 
It    may    concern May    11.    1914 

May  14,  1914 — W  TWBNTY-PIFTH 
Ave  150  S  California  S  25xW  120. 
Norman  H  Smith  to  Byron  J  Hooper 

May    12.    1914 

.May  14,  1914 — N  BUSH  adj.  Mills 
BIdg.  having  frontage  on  Bush  of 
68-9.      Ogden      Mills    to    Farrell      & 

Reed May   11.    1914 

May    14,    1914- W    LARKIN    46-3>/i    S 
Greenwich    S   22-6xW   97-7%.      .Mary 
Pingel  to  Bowers  &  Fann.May  9.  1914 
May    14,    1914— E      BAKER      54975      S 


Beacli  K  tOli  \-2  517.11  N  parallel  I.. 
B  Baker  606  W  547.14  m  or  1. 
Panama-Pacific  International  Ex- 
position Co  to  .McLeran  &  Peterson 
.May    5,    1911 

May  14,  1911— SE  WELSH  125  SW 
Zee  SW  20xSE  80.  Harold  R  and 
Margt.  Pickens  to  whom  it  may 
concern .May   14.    1914 

May  14,  1914— N  TWENTY-NINTH  55 
W  Castro  W  25xN  78.  Sophus  P 
Jensen  to  whom  It  may  concern... 
.May    13,    1914 

.May  14,  1914 — S  DODGE  at  r  a  S 
57-6  E  28  S  80  E  24-2i4  N  134-0';, 
to  Turk  dlst  162-3%  E  Larkin  W 
52-9%.  Hanson  or  Hansen  &  John- 
son (Contractors,  Inc)  to  whom  It 
amy  concern May   9,   1911 

May  14,  1914— N  BAKER  54975  S 
Beach  S  606  B  547.14  N  parallel  with 
B  Baker  600  W  547.14  m  or  1. 
Panama-Pacific  International  Ex- 
position Co  to  Lange  &  iBergstrom 

(Contract    Hied    April    12,    1913) 

.May    5,    1914 

May  15,  1914— N  ^BROADWAY  42-6  E 
Baker  B  50  N  137-6  W  29-3>4  SB 
1-6V6  W  parallel  with  Broadway 
21-1%  S  136.  Albert  L  Ehrman  to 
Lyden   &   Bickcl May   12,   1914 

May  15,  1914— NW  MENDBLL  (M  So) 
75  NE  Newcomb  Ave  (14th  Ave  So) 
NE  75xNW  75,  Mary  T  Gillen  to  L 
C   Wooldrige May    15,    1914 

May  15,  1914 — N  BROADWAY  42-6  E 
iBaker  E  50  N  137-6  W  29-3%  SE 
l-6>4  W  parallel  with  Broadway 
21-iys  S  136.  Albert  L  Ehrman  to 
Cavanagh   &  Vezlna May   12,   1914 

May  15,  1914— W  MASON  95-3  N  Paci- 
fic N  22-3XW  137-6.  Angelina 
Cesana  to  Antonio  Sciarroni  and  C 
Mancini May  14,   1914 

May  15,  1914 — N  BUSH  '72  W  Hyde 
W  34-4%xl37-6.  Martin  S  Show 
to  whom  it  may  concern. May  14,  1911 

May  15,  1914— S  TONQUIN  356.127  W 
Devisadero  W  575xS  725.  Panama- 
Pacific  International  Exposition  Co 
to  Neil  A  McLean -May  5,   1914 

May  15,  1914— NE  FULTON  AND 
Parker  Ave  B  175xN  275.  The 
President  and  Board  of  Trustees  of 
St.  Ignatius  College  to  John  A  M 
Boiler May    9.    1914 

May    15,    1914— SB   HOWARD    150    SW 

"l2th    SW    SOxSB    parallel    with    SW 

13th       137-6.         Landau       Economic 

Syphon  Co  to  F  P  Lansing 

May    12,    1914 


LIENS   FILED. 

San   Francisco. 

May  9,  1914— NE  HOWARD  &  RUSS 
B  36  N  100  B  28  S  100  W  28.  Mac- 
donald  Lumber  Co  vs  Ida  Gold- 
blatt   and    W   H   Daniels $556.50 

May  9,  1914— N  HOWARD  36  E  RUSS 
Place  B  2SxN  100.  American  Elec  & 
Eng  Co,  $79.43;  Eureka  Sash,  Door 
&  Moulding  Mills,  $271.45  vs  Mrs 
Ida  Goldblatt  and   W  H  Daniel 

May  9,  1914— N  HOWARD  36  E  RUSS 
E  28xN  100.  Arden  Plaster  Co, 
$63.44  Pioneer  Plate  &  Window 
Glass  Co,  $318;  J  H  Kruse.  $427.50 
vs     Ida     Goldblatt 

May  11,  1914— NW  MARKET  9-6% 
NE  from  N  California  NE  79-9,  N 
parallel  with  Drumm  131-2  W 
64-8%  S  177-9%  Nos.  S6-91  Market. 
Castagnino  Bros  vs  Doe  Estate  Co, 
S  J  Pringle  and  E  C  Pringle  and 
James   Long  as  Long's   Ferry   Mar- 


.M.iv  11  ,1914— LOT  0  BLK  "J"  Mission 
Tiirace.  F  A  Heitzman  vs  Wil- 
son Rogers,  Amy  J  Rogers,  Felix  .t 
Adelaide  Marie   Calmette $21,51 

.May  12,  1914— S  PRECITA  AVE  AND 
Florida  SW  25XSE  SO.  Thomas 
.-^licUy  vs  J  Ellason  and  Johnson  & 
ul.«.in     $250.50 

.May  13,  1914— LOT  6  BLK  "J"  .Mis- 
sion Ten-ace.  Basch  Elec  Co  vs 
\A'ilson  Rogers,  Amy  J  Roger3, 
I'eli.v  Calmette  and  wife  Adelaide 
.M    Calmette    $26.50 

.May  13,  1914— E  TWENTY-SIXTH 
Ave  lOU  S  California  S  25xB  120,  J 
P  Lorden  Mill  Co  vs  .lullus  and 
Mary  A  Appel  and  Wm  Van  Herrick 
$383.95 

.\hiy  13,  1914— NW  FIFTH  AVE  AND 
l;ailioa  50  on  5th  Ave  95  on  Balboa. 
Henry  Hiboni  vs  John  Parell.  .$289.50 

.May  13,  1914— E  TWENTY-SIXTH 
Ave  100  S  California  S  25xE  120. 
Columbia  Lumber  Co  vs  Julius  and 
.Mary  A  Appel  and  Win  Van  Herick 
$247.56 

.May  14,  1914— B  TWENTY-SIXTH 
Ave  100  S  California  S  25  E  120  N 
25  W  100.  iH  Van  Herick  vs  Julius 
and    Mary   A   Appel $220.50 

May  14,  1914— S  PRECITA  AVE  AND 
SW  Florida  (Ryan  Ave)  SW  25xSE 
So.  Henry  RIbon  vs  John  Eliasen 
and  Bergetta  Eliasen  and  Johnson 
iii    Olsen    $320 

May  15.  1914— S  PRECITA  AVE  AND 
Florida  SW  25xSE  SO.  G  A  Olsson 
vs  J  Ellason,  Johnson  &  Olson  et 
al     $250 

.May  13,  1914— SB  CHBNERY  100  NE 
.Mateo  NB  25xSB  100;  Lot  13  Blk  9 
Fairmount  Tct.  George  Ryan  vs 
Mary    A    Niland $275.38 

May  15.  1914— NE  FIFTEENTH  AVE 
Oakdale  Ave)  and  San  Bruno  Ave 
N  50xE  100  m  or  1.  George  Ryan 
vs  Charles  F  Yaeger,  Mark  Hardy 
and    H    Jacobson $20. SS 

May  15,  1914  N— HAIGHT  161-6  E 
Shrader  E  25xN  137-6.  W  P  Fuller 
,«i   Co  vs  Lena  and  H  S  White.  .$65.88 

May  15.  1914 — N  BROADWAY  171- 
10%  W  Dupont  W  68-9xN  137-6.  L 
.-■alucci    vs    Nellie    Harrie   and   Fin- 

nila    &    Seahola     $362 

* 

OAKLAND  AND  ALAMEDA 
COUNTY. 


RESIDENCE  —  2  story  ; 
lame,  $6,500,  Alameda,  A\n 
'al.  Architect,  C.  O.  Claus< 
;ldg.,  S.  F.  Owner's  name 
he  dwelling  will  be  erected 
'ark  and  has  been  designed 
ight  rooms,  tw6  baths  a 
leeping  porches.  Interior  I 
e  of  pine  and  hardwood  ven 
•ood  floors  will  be  u 


,  Hearst 
vlthheld. 
Lincoln 


the  pr 


lial 


ill 


heat  and  open  fire  places.  Mantels  will 
be  of  tile  or  brick.  iBath  rooms  will  be 
finished  in  tile  and  will  he  equipped 
with  showers.  An  automatic  water 
heater  will  be  Installed.  Exterior  of 
(lie  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  iBerkeley.  Ala- 
meda Co.,  Cal.  Architect,  John  Hudson 
Tliomas,  First  National  Bank  Tildg., 
lierkeley.  Owner,  J.  M.  Parks.  The 
dwelling  will  be  erected  in  the  Clare- 
mont  Tract,  and  has  been  designed  to 
contain   eight   rooms,   baths   and  sleep- 


28 

ing  pii 


pine  Kiul  l.sirdwooil.  llir.lH.iml  and 
inlaid  floors  wiil  be  used  in  the  prin- 
fipai  rooms.  Plans  provide  for  fur- 
nace .Iieat  and  open  fire  places,  Man- 
leis  will  be  of  tile  or  brick.  .Bath 
looms  will  have  tile  wainscot  and  com- 


flo 


or  of 
h  ce- 
is  are 


icater    will    be    installed, 
llie   dwelling   will   be   cove 
inent  plaster  on  metal  latl 
now   being  prepared. 

RESIDENCE  —  2  story  and  base, 
Fiame.  Cost  not  stated.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect.  John  Hudson 
riinmas.  First  National  Bank  Bldg., 
Herkeley.  Owner.  E.  L.  Brock.  The 
Iwelling    has    been    designed      for      an 


3;ht-r 


■ith    tv 


bath 


and 


cted 


finish 


sleeping  porch,  and  will 
the  Highlands  Tract,  1 
will  he  of  pine,  redwood  and  some 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  liall.  There  will 
he  furnace  heat  and  open  fire  iilaces. 
.Mantels  will  be  of  tile  or  brick.  Bath 
looms   will   have   tile   floors  and    wain- 


BUILDING    AND    INDUSTRIAL   NEWS 

wutei'  lieatcr  will  he  iiist,iilc>l.  liatli 
rooms  will  liave  tile  wainscot  and  com- 
position lloois.  Exterior  of  the  dwell- 
ing will  he  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and    figures   are    being   taken. 

RESIDENCE  CLUB — 2  story  and 
base,  frame,  f  12,000.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect,  Warren 
Perry,  2636^4  Dwight  Way,  Berkeley. 
Owners.  Faculty  Club.  The  work  will 
consist  of  extensive  alteration  to  the 
pi-esent  building  and  will  include  plas- 
tering, painting,  mill  work,  hardwood 
and  pine  interior  trim  and  hardwood 
floors.  New  plumbing  and  electric 
work  will  be  installed.  Exterior  of 
the  building  will  be  altered  and  a  new 
coat  of  cement  plaster  will  be  put  on. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor  under  the  di- 
rection  of  tlie  architect. 

GARAGE— 2  stoiy  and  base,  rein- 
forced concrete,  $30,000.  Oakland,  Cal. 
Architect.  Charles  W.  McCall,  Central 
Bank  Bldg.,  Oakland,  Owner,  Dr.  Hun- 
tington.    The   building   will   be   erected 


atic 


lieate 


ill 


Oakland,  Cal. 
Thomas,  First 
rkeley.  Own- 
dwelling  will 
Drive  and  has 


eneer. 


he  Installed.  Exterior  of  the  house 
will  lie  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated. 
Architect.  John  Hudson  ' 
National  Bank  Bldg.  Bei 
er.  Henry  Crosby.  The 
be  erected  on  Lake  Shore 
been  designed  'or  a  seve 
with  batli  and  sleeping 
rior  finish  will  be  of  p 
wood  with  some  hardi 
There  will  be  hardwood  floors  in  the 
living  room,  dining  room  and  recep- 
tion hall.  Plans  provide  for  furnace 
heat  and  open  fire  places.  Mantels  will 
he  of  tile  and  brick.  An  automatic 
water  lieater  will  be  installed.  iBath 
room  will  have  tile  wainscot  and  com- 
position floor.  Exterior  of  the  dwell- 
ing will  be  covei-ed  with  cement  plas- 
ter on  metal  lath.  Plans  are  being 
lirepared. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Oakland,  Cal. 
Architect,  Charles  W.  McCall.  Central 
Bank  Bldg..  Oakland.  Owner,  W.  R. 
Alberger.  The  dwelling  will  contain 
seven  rooms,  two  baths  and  a  sleeping 
porch,  and  will  be  erected  at  the  cor- 
ner of  Paloma  and  Calmar.  Interior 
finish  will  he  of  pine  and  redwood 
with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  iBath  rooms  will  have 
tile  wainscot  and  composition  floors, 
.\n  automatic  water  heater  wiil  be  in- 
stalled.     Exterior   of    the   dwelling   will 


red 


nt      pla 


metal    lath.      Plans    are    complete    and 
figures   are   now  being  taken. 

RESIDENCE  —  2  story  and  ba.se, 
frame.  $S,000,  Oakland,  Cal.  Archi- 
tect, Charles  W.  McCall.  Central  Bank 
Bldg.,  Oakland.  Owner,  J.  A.  Munro. 
The  dwelling  will  contain  eight  rooms, 
two  baths  and  a  sleeping  porch.  It 
will  be  erected  on  Grand  avenue  near 
Rand.  Interior  finish  will  be  of  pine 
and  redwood  with  some  hardwood  ve- 
neer. Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
lieat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.     An  automatic 


on  the  \ 
19th   str 


St  side 


be 


north   of 
?ned    for 


garage. 


The 


ill    be   offlc 


a  completely  equipped  machine  shop 
included.  Interior  finish  will  be  of 
pine.  Concrete  walls,  floors  and  roof 
slabs  are  specified.  Plans  provide  for 
metal  window  sash  and  frames  and 
special  gasoline  storage  tanks.  Inte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and   figures  are  being  taken. 

GARAGE— 2  story  and  base,  brick 
and  steel.  Cost  not  stated.  Oakland, 
Cal.  Architect,  Charles  W.  McCall. 
Central  Bank  Bldg..  Oakland.  Own- 
ers, Imperial  Garage  and  Supply  Co. 
The  building,  which  has  been  men- 
tioned here  before,  will  be  erected  on 
the  east  side  of  Franklin  street  north 
of  14th  sti-eet,  covering  a  considerable 
ground    area,      interior   will    be    finished 


Pla 


vide  tor 


etal 


i-in- 


ilding 


frames  and  special  gas- 
tanks.  Exterior  of  the 
le  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  now   being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  F.  A.  Dailey.  2130 
Broadway,  Oakland.  The  dwelling  has 
been  designed  for  a  seven-room  bouse 
witli  bath,  and  sleeping  porch.  Interior 
finish    will    be    of    pine    and    hardwood 


ith    ha 


ood    flo 
There  will  be  fur 


the 


ipa 


open    fire    places. 

Mantels    will    be    o 

tile    or    brick.      An 

automatic      wate 

heater    will    'be    in 

stalled.       Bath     roorr 

will    have    tile    floo 

r   and    wainscot    anc 

wiil   be  equipped  v 

ifith    showers.      Exte 

rior   of   the   house 

will   be   covered    will 

cement    plaster    on 

metal    lath.      Plan 

are  complete   and 

in    the   hands   of  the 

owner    who    will    d 

o   the    work    by    Da\ 

Labor.      Materials 

are   now   being    pur 

APARTMENT  HOUSE— 8  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Oakland,  Cal.  Architect,  Carl 
Werner,  Phelan  Bldg..  S.  P.  Owner.  C. 
J.  Heeseman.  The  'building  will  be 
erected  at  one  of  the  most  prominent 
corners  in  Oakland  and  will  cover  an 
area    of    130    by    234    feet.      Apartments 


ill 


fron 


thr 


baths 


Inte 


ith    from    one 

nish    will    be    of    pine    and    hardwc 

ith    all    baths    finished      in      tile      v 


nposti' 
am    hi 


flo 


Pla 


vide 


liol 


water  system  and  vacuum  cleaning 
system.  Entrance  will  be  finished  in 
marble  and  tile.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
and  terra  cotta.  Plans  are  now  being 
[irepared. 


linilding  Contracts   Awarded. 


1213 
1214 
1217 
1218 
1219 
1220 
1221 
1222 


1242 
1243 
1244 
1245 
1246 
1247 
1248 
1249 
1250 


1255 
1256 
1257 


Oakland. 

Owner  Contractor 

Trlmletl     Trimlett 

Johnson    Joli  nson 

Oakland     Pauly 

'Picatto     Goranson 

Borton     Nichols 

DaSan     Martino.  .Renjawa 

Fuller     Pedgrift 

Archer     Wilson 

Lilibey     Libbey 

Wiser     Wiser 

Oakland     Looney 

Swoboda     Standard 

Eklund     Lilley 

Brown    McClav 

Clew     Paulkes 

Hatcher    Anderson 

Ratto     Perona 

Robinson     Laughland 

Foresters     Rasmussen 

Dailey     Dailey 

Clark     Hambleton 

Philip     Flittner 

Brown     Brown 

RK^em     Peterson 

de"  Ids  Monteros    . . .  .Graff 

Oakland     Moftatt 

Moore     'Burlingame 

Gregory     Gregory 

Cosme     Silver 

Cominos     Chlostzio 

Gregory     Walker 

Edwards     Saxton 

Curti     Ralneri 

Denke    David 

Fraters    Russo 

Busich     Ross 

Atteberg     Atteberg 

P.ostel    Le  'Baron 

Bettencourt     Owner 

Lacan     Boehner 

■Boardman     Boehner 

Hagedorn     Hagedorn 

Rainero     Branetv 


900 
30127 
1650 
4900 
19011 
23729 
1800 
2500 
2000 
7960 


2800 
4244 
2000 
ison 
2996 
3120 


1500 
1050 
40  0 


400 


(Coirectlon   In   Location) 

(1174)  NW  SIXTY-FIPTH  270  E  Her- 
zog,  Oakland.  All  work  for  one- 
story    4-room    dwelling. 

Owner Antonio    Buschinl,    715    5th, 

Oakland. 

Architect  . .  .None. 

Contractor.  .Silva  &  Luzane,   2869  Ford, 
Oakland. 

Filed  May  5.  '14.     Dated  Apr.  25,  '14. 

Frame   up    *A 

Rough    plaster    on 'A 

Completed    and    accepted y^ 

Usual    35    days M 

TOTAL    COST,    $1075 

Bond,    none.      Limit,    60    days.      Forfeit. 

none.     Plans  and  specifications  filed. 


(1213)      S     BROOKDALE     AVE     275     W 
:!8th    Ave.,   Oakland.      One-story    four- 


Owner Robt.    Tr 

Oakland. 
Architect  . .  .-None. 
Day's  work. 


left,    3126    High. 


COST.    $160 


11214)  W  SAN  PABLiO  200  N  Stanford 
Oakland.      One-story   store. 

Owner Albin     Jolinson,     5S37    San 

'Pablo  Ave..  Oakland. 
Architect  . .  .None. 

Contractor.. W.    Johnson.    3228    Adeline. 
Oakland. 

COST,     $91111 

(1217)  FOURTEENTH  AND  WASH- 
ington,  Oakland.  .Tail  work  in  New 
City  Hall. 

Owner City  of  Oakland. 

Architect  .  .  .None    . 


Wednesday.      May      20,      1914. 

Conti-actur.  .Pauly     Jail     lil.ii,'.     Co.,    St. 
Louis,   .Mo. 

Ci>.ST.   130,127 

>lJlb)  w  WEST  6S  -N  ll.^i,  Oakland, 
iiiie-stoiy   ;-rooiii  dwellliit'. 

iJiviier .Mario    Pk-atlo.     i;o;     Shat- 

tuck  Ave.,  OaklaiMl. 
.Uihiteut  ...None. 

Coutiaulor.  .11.  Goranson.  lui    isth.  okd 
CO.ST,  JIS.-,0 

clJlui  .\-  liOULEVARU  WAY  250  B 
Sylvan  Way,  Oakland.  Two-story  S- 
rooni    dwelling. 

uwner C.  C.  Borton.  Seuurily  Bank 

Bldg.,    Oakland. 
Architect  ...None. 

L'ontjautor.  .beo    U    Nldiols.    1st    Trust 
Bldg.,   Oakland. 

COST,    $4900 

(1.'20)  .\<).  2lilT  .VINICTY-IOIGHTH 
Ave.,  Oakland.  All  work  tor  build- 
ing. 

Owner N.    Ua    .San    .Marllno,    Okd. 

Architect  ...None. 

Contractor.  .J.    P.    Renjawa,   Oakland. 

Klled  May  11.  '14.     Dated  Feb.  24,  'll. 

I'-rame     up     % 

Roug-h    plainered    "4 

Completed     and     accepted 14 

Usual     3;     days 14 

TOTAL.    COST.    $1900 

riojul.  none.     Limit.   60  days  after  Mar. 

1.       Forfeit,    none.      Plans    and    specifl- 


!-.!      S\V    THIRD    AND   JACKSON    75 
<ll)li,    Oakland.       Reinforced    concrete 
ind     canpenter     work     for     two-story 
-einforced   concrete    warehouse. 
nier W.  P.  Fuller  &  Co..   llllh   & 

Alice,   Oakland, 
cliitect  ..  .Walter    D.    Reed,    iiakland 

Bk    of   Savings    BMk.,   Okd. 
ntractor..SclinehIy,       Hostrawser      & 

Pedgrift,    6th    and    Jai  k.=  on. 

Oakland. 
ed    .May    11.   '14.      Dated    .May    11.   '14. 


nth 


rsual    35    days 25% 

TOTAL  COST,  $23,729 
riond,  $ll,SG4.3n.  Sureties.  J,  E.  Mac- 
Cormac  and  Wni.  Makin.  Limit,  IDO 
.lays.  Forfeit,  none.  Plans  and  speci- 
tiiations   filed. 

(1222)  S  CARRINGTON  250  E  H.'-t 
Ave.  Oakland.  One-story  live-room 
dwelling. 

Owner Mrs.    Frances    Archer,    4I1S 

Mera,    Oakland. 
.Architect  . .  .None. 

Contractor.  .J.     A.     Wilson.     2S39     Ells- 
worth. Berkeley. 

COST,   JISOO 

112231  .SW  CLEVELAND  &  .MERRITT. 
Oakland.     One-story   3-rooni   dwlg. 

Owner .M.    S.    Libbey.    307    E-19th, 

Oakland. 
Architect  ...None. 
Day's  work.  COST.  $2500 

(12241  W  COLE  SO  N  Ygnacio,  Oak- 
land.     One-story    6-room   dwelling. 

Owner Gordon       J.       Wiser.       54i3 

Ygnacio.    Oakland. 
Architect  .  .  .None. 
Day's  work.  COST.  $2000 

(12251  FOURTEE.NT'H  &  WASHI.NG- 
ton.  Oakland.  Jail  plumhing  in  New 
City  Hall. 

Owner City    of    Oakland. 

Architect  ...None. 


BUILDING  AND  INDUSTRIAL  NEWS 

Contractor.  .J.     Looney,     85     City     Hall 
Ae..  San  Francisco. 

COST.    $79611 

(12271  NW  FOURTH  AVE  50  SW  E- 
Nlnth  SW  37-6XNW  75,  Oakland.  All 
woi-k  for  two-story  I2-room  apart- 
ments. 

owner Steidien     Swoboda,     315     E- 

Sth,   Oakland. 

Architect  ...None. 

Contractor.. Standard      Bldg.    Co.,      5659 
Shatter    Ave,,    Oaklanil. 

Filed  -May  12,  '14.     DatQd  .Mar.  21.  '14. 

Frame    up    '. $S75 

Brown     coated     S75 

Completed  and   accepted 2050 

Usual    35    days 1200 

TOTAL    COST,    $5000 

Bond.   none.     Limit,  90  days  from  date 

of   agreement.      Forfeit,    $2.50    per    day. 

Plans    and    SDcclHcalions    liled. 

(122M  .N'o.  1712  EimiTH,  Oakland 
.Addition. 

Owner Mrs.  E.   Eklund,  Premises, 

Arclutect  . .  .None. 

Contractor.  .G.   E,   Lilley,   1759   Sth,   Okd, 
COST,   $460 

(12291  .V  FORTY-FIItST  300  W  Grove 
Oakland.      Two-story    3-raom    dwlg. 

Owner F.  G.  Brown.  672  41st.  Okd, 

Architect  ...None. 

Contractor.. H.    McCloy.   623   33rd.   Okd. 
COST,   $1000 

(1230)  S  LOGA.X  250  W  Peralta  Ave., 
Oakland,     Two-story   7-room  dwelling 

Owner Paul   E.   Clew,   Oakland. 

Architect  ...None. 

Contractor.  .Jno.    R.    Faulkes.    9S2S    E- 
14tli.  Oakland. 

COST,   $3000 

..■!31)  _,  ilA.N'DOLPH  AVE  100  S 
Hampel,  Oakland.  One  and  ane-halt 
story   7-room  dwelling. 

Owner R.    L.    Hatcher.    401S    lian- 

dolph    Ave.,   Oakland. 
Architect  .  .  .None. 

Contractor.. A,  T.  Anderson.   1735  Lock- 
wood.    Oakland. 

COST.    $2900 

(1232)    NO.    926    FIFTH,    Oakland,    .\ller 

Owner G,   B.   Ratio,   Premises, 

Architect  . .  .None. 

Contiactor.  .John  Perona,  674  19tli,  Okd, 
COST,   $1375 

(12:171  .NO.  510  WALSWORTH  AVE.. 
Oakland.      Alterations. 


Ov 


.W-.   J.    Rob  I 


Chile 


Contractor.. Jno.    L.uighlaml.    515    lielle- 
vue  Ave..  Oakland. 

COST.    $100 

(123S)  LOT  12  BLK  14  .Map  Town  of 
Llvermore.  Excavating,  bulkheading. 
concrete  work,  reinforcing  steel,  ce- 
ment, side  walk  lights,  carpenter 
work,  mill  work,  glass,  glazing,  stairs 
nai'dware,  patent  flues,  marble  and 
tile  work,  sheet  metal  work,  tile 
roofing,  composition  roofing,  lathing, 
plastering,  dampproortng,  cementing. 
painting,  tinting  and  otlier  work  for 

wood  store  and  lodge  building. 


0-.I 


.Co 


No. 


Foresters  of  America, 
Airhilect  ..  .Henry      I  r.      .vieyer.s, 

Bldg..  San  Francisco. 
Contractor.  .C.  H.  Rasmussen.  Live 
■Filed   May   12,   '14.      Dated   May   6, 


29 

loth   day   of   each    month 757„ 

Usual    33    days 25% 

TOTAL  COST,  $14,208 
liond,  $7101,  Surety,  Fidelity  &  De- 
Po,sit  Co.  Limit,  120  days.  Forfeit,  $lo 
a    da.v.      Plans   and    specifications    filed. 

11229)  E  RICHMOND  BLVD  330  S 
.Moss  Ave.,  Oakland,  Two-story  7- 
room  dwelling. 

Owner F.  A.  Dalley.  2130  Broad- 
way, Oakland. 

Architect  ...None. 

Day's    work.  COST,   $3000 

(12)11)  S  WELLINGTON  AVE  10.<ll  E 
Thirteenth  Ave.,  Oakland,  One-story 
7-room  dwelling, 

owner J.  F.  Clark,   4801  Telegraph 

Ave.,  Oakland. 
.Architect  . .  .None. 

Contractor.  .Fred    Ilamblelon,    575    13rd. 
Oakland. 

COST.    $2,SII0 

112111  SE  FRUITVALE  AVE  AND 
Hopkins  34x108,  Oakland.  All  work 
for  two-story  ll-room  store  and  office 
building  and  apartments. 

Owner W.  Bruce     and  Fayetta     H. 

Philip,    1921    Frultvalo  Ave.. 
Oakland, 
Architect  ...E.    J.    Symmes,      5S5      37th, 

Oakland. 
Contractor.  .Jos.      Fllttner,      1700      33tli 

Av«.,  Oakland, 
Filed  May  14,  '14.     Dated  .May  13,  '11. 

Frame    up    '/t 

1st    coat    plaster    on "4 

Completed    and    accepted '4 

Usual   35   days '^ 

TOTAL  COST.  $4244 
Bond,  none.  Limit,  65  days  after  May 
IS.  Forfeit,  none.  Plans  and  specifi- 
cations  filed. 

(1212)  S  WALNUT  AVE  IliO  W  Lilac 
Oakland.      One-story    5-room    dwlg. 

Owner W.    C.     Brown,       624       64tli 

.Ave.,    Oakland. 
Aichitect  . .  ..None. 
Day's   work.  COST,   $2Mi)n 

1243)  NO,  478  ORCHARD,  Oakland. 
Addition. 

owner W.  H.  Rheem.  Premises. 

Aichitect  ..  .Chas.    W.    McCall.    Central 

Bank  Bldg.,  Oakland. 
Contractor..  A.      Peterson,       1201       19th, 
Oakland. 

COST,  $1S00 

(1211)  E  JEAN  200  N  Santa  Clara. 
Oakland,  One  and  one-half-story  6- 
room  dwelling, 

(jwner Josephine    E.    delos    .Mon- 

teros.      27tli    St.    off      Tele- 
graph   Ave  .   Oakland. 
Ari'hltect  . .  .None. 

Contractor.  .E.    C.   Graft.    San    Leandro. 
CO.ST,   $2996 

(12J5I  FOURTEENTH  A.N'D  WASH- 
in:?ton,  Oakland.  Vacuum  cleaning 
and  mopping  system  in  New  City  Hall 

owner City  of  Oakland. 

Aichitect  ...None. 

C..ntractor..H.  W.  .Moffatt  Co..  2S1  Xa- 
toma.  San   Francisco. 

COST,    $3120 


11216  1      S   THIRD    50    AV    Chester.    Oak- 
land.    One-story  2-room  warehouse. 

owner Mooi-e         &  HiirlinKame, 

Sharon   Bldg..   .S.    F. 
Architect  ...None. 
Hay's    work.  COST,    $400 
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Get  It  From  Bacon 


Foote  Mixer  on  building  work 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried    In   Stock   by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST ,  S.  F. 


Edward  R.  Bai 


ected  with  any  other  fin 


!•;- 


Ill,   ri.ikiiiiKi 


CnST,    i\ 


Wednesday,       May       20.       1914. 

or..Gp.i.   F.   Kusso.   l.)2S  E-13th. 
I)al<laml. 

0(JST.    $j(l(l 


.:.  )      -Nl 
:iklii]ul.       Alte 


Ul    SAN      I'ADLu      AVE.. 


dwelling. 

(_inner A.     It,    Atteljerg.     liT2     7th. 

Oakland. 
AiLhilett  .  .  .Nune    . 

hiays    work.  COST.    JlUtlo 

(l:;57)  S  WE.NTWuRTH  AVli  200  K 
Fairfax,  Oakland.  One-story  S-rooni 
dwelling  and  garage. 

owner A.     Poslel.     2117     San    Jose 

Ave.,   Alameda. 
Architect  .  .  .None. 

i;onlractar..Wm.      A.    Le    Baron,       1U3;I 
43th    .We..   Oakland. 

COST.    $  ISO  II 

11L'.>S)  NO.  613  FIFTY-NINTH,  Oak- 
land.    File  repairs.       * 

ciwner J.       J.       Bettencoiirt,       5S7.-, 

Shattuc-k    Ave.,    Oakland. 


1 

1       y 

p' 

structural  E  teel 

1 

i|gj^ 

f{> 

Contractors 

'      G^ailJ 

m 

Worlts  at 
HARRISON  ST., 

"^'-  uKi^E 

t>et.  8th  &  9tti 

■• 

v/rzn 

San  Francisco 

-^' 

Telephone  Market  337 

1 1^171     N'l     i:,!',     I'K1;si.\t.Mm.\. 

lalul.       AUer-Uiol.s.  

Owner H.   E.    Giesory,  Premises.  (ll'.'.l)      NO.   71j   AR1.M0   .WE.,   Oakland 

.irchiteet  .  .  .None.  Addition. 

Day's  work,  COST,  JlOii       Owner Geo,    Edwards,    Premises, 


tll^lM      .N'n.      i;i"6      K-T\V1CNTV-F1FT1I 
Ojkiand.      Alterations. 

Owner .\l.  Cosnie.   Premise.-!. 

Arelntcet  ..,None. 

Cuntraetor.  .J.    P.    Silver.    1732    Sevenlli 
Oakland. 

CO.ST.    Ji.". 


Architect  .  .  .None. 
unlractor..Erle   Sa,\tun,    422,3    Terraci 
Oakland, 

COST,   $io:, 


12321      NO.    117::    FOKTY-TlIiP.Li,    Oak- 
land.     Addition. 

Juner Natalie    Uurli,    Premises, 

.\rcliileit  . .  .None. 
1249)      NO,   S03    llUriADWAY,   llaklaiij.       Contractor ,,  U,   Uainerl,   .S72   ISr.l,   okd. 


AUeratiuns. 

Owner ..Peter    Cumimis,    I 

Architect  ..  .None. 
Contractor.  ,1).      Clilostzio.       7 
.'^aii   Francisco. 


COST,   JIM 


(123111  \V  FORTIETH  AVE  150  .\' 
Carringlon.  Oakland.  One-story  tive- 
room   dwellingr. 

Owner Wm.  N,  Gregerey,  23rd  Ave 

and   B-2,1rd,  Oakland. 

Architect 


123:!)      SVV      FOUUTEENTH     &      .M.\U- 
7S       Ritch,  kct,  (.Oakland.     .Wtcratiiins. 

Owner Mrs.    E.    Denke.    Premises. 

COST,   tlO'l       .\rchitect  .  .  .None   . 

Contractor.  .W.     J,     David,     llj:;t     2ith, 
Oakland, 

COST,    f900 


(1231)    NO,     1922    E-TWENTIETH,    Oak- 
land.     Alterations   and    repairs. 
Owner ,T.    Fraters,    Premises. 


.Non 


Da; 


woik. 


COST,     JSliu 


11239)  W  PIED.MONT  AVE  506  S  40th 
(Oakland.     One-story  2-room  stores. 

iiwner Lacan    &    Betmon. 

Aichitect  .  .  .J.    Henry    Boehrer,    Delger 

Bldg..     Oakland. 

I'cntractor.  .iBoehrer   &   Legault,    Delger 

Bld.g..    Oakland. 

COST,    {231)11 

il2i;ill  NE  TUlltTlOENTH  &  WASH- 
iMi^Uin,  Cakland.  Paititions.  stairs. 
Plastering,  painting,  ele -trie  work, 
.tc.   tor  holding. 

I   wne- Boardntun    Estate,    Prem. 

A;c:  itevt  .  .  .J.    Henry    Boeliier,    Delger 

Eldg..   Oakland. 

C ')]tractnr.  .iBoe;  rer   &    l.egault.    Delger 

Bldg.,   Oakland. 

COST.    J13IIII 


PIOKAI.TA    AVE 


N    Cai 


and  llhoda.  Oakland. 


Architect  ...No 


JOST.    $l3lj 


262)  N  LONGFELLOW  AVE  1"0  E 
1112nd  .We.,  Oakland,  Onc-stcn-y  (• 
loom  dwelling. 

,vner C,   Rainero,   :!13   31sl,   okd 

■chitect  , ,  .None, 

intractor,  ,Jno,    Branety,  —   4.',rd,  Okd. 
OOST,   }4(il) 

« 

Buildiiip:  Contracts    Awarded. 


Berkeley, 


1212 

West     Coast, 

,  ,Kalsomine 

41)1) 

1215 

Monson     

Junk 

;itioo 

1216 

United   Bldrs 

Owner 

121)0 

Escherieh      ,, 

...Escherieh 

ISOO 

1233 

Searle 

1236 

Preble    

Button 

7.30 

Contractor 


C.  Walker,   23rd   Ave  and       .Architect  ,,,None 


1212)  BET,  THIRD  AND  FIFTH, 
Grayson  and  Snyder,  Berkeley,  One, 
story  4-room  otnce. 


Wednesday,      May      20. 

1914. 

Owner West   Coast 

Kalsumlne  Co.. 

Premises. 

Architect  .  .  .None. 

Day's  work. 

COST,  J400 

(IJIJ)      N    cJIiDAK    200 

E    KiKlid    Ave.. 

Berkeley.      One-story 

5-rooni    dwls. 

owner G.    A.     .Mon 

son.     :;2t7    Tele- 

graph   Ave., 

Bcrkcley. 

Architect  . .  .None. 

Contractor.  .Junk-Ridde 

11        C.I.         2247 

Telegrrauh    . 

.•\\o.    Berkeley 

CO.-^T.    $3000 

IJIll)      \V  STANTON   200  S  .\ 
lierkclcy.      One-story    4-ro" 

iwner United    Home    H 

Broadway,   Oaklu 


BUILDING  AND  INDUSTRIAL  NEWS 

Contractor.. H.   C.    Andresen.    122fl    Pearl 

Alameda. 
Filed  May  9.  'H.     Dated  May  5,  '14. 

Ready     for     plaster $<0,S 

Completed    and    accepted 40o 

Usual    33    days 300 

TOTAL  COST,  $11(1S 
Bond,  ?G00.  Sureties,  D.  M.  Etter  and 
C.  J.  Hammond.  Limit.  60  days.  For- 
feit, none.  Plans  and  specifications 
Hied. 

(1205)      NO.    4J0    CKNTRAI.    AVE.    Ala- 
meda.     Lounging   shed. 
Owner «.   H.   Masters,   Piuniscs. 

.None. 

.E.     Shaw.     ;.|ii     &    Cential 


Archite 


Ala 


.No 


COST,  $100 


HltiHLAND    AVK       :IJ.-;       K 

mcda,      t: 

ine-story   dwelling. 

ve.,     Berkeley.       Alterations 

Owner 

.  .Antonie    Mathehat.    Preni. 

irs 

Architect  . 

.  .None. 

.H.  Escherlch,   2j2!l   Hilgard 

Contractor 

.  .C.      A.    Borle.      2117      Buen 

-\ve.,   Berkeley. 

Vista    Ave.,    Alameda. 

.None. 

COST.    $131 

.W.    J.    Escherich.    2.-,J0    Hil- 



gard    Ave..    Berkeley. 

(,L('7i      NCI 

1.     172  1     SHKU.MA.N.    AUimcd; 

COST,    $1SOO 

Addition 

to    dwelling. 

Owner 

.  .E.   Bianque,   Premises. 

McKINLBY    310    S    Allston. 

Architect  . 

.  .None. 

One-story  4-room  dwlg. 

Contractor 

.  .F.    N.    Strang,    133t    Eiglitl 

(1233)       W 

Heikeley. 
Owner A.   C.   Jacobsen.      2212      Mc- 

Kinley  Ave.,  Berkeley. 
Architect  . .  .None. 
Contractor.  .A.    E.    Searle,    2338    McGec, 

Oakland.  COST,    $1300 


I  12311 


N  CHANNING  WAY   33   K  Ca 


work.  COST.    $1730 

NE    HADDBN    ROAD    &    HKooK- 
Ave.,   Berkeley.     Alterations. 
■ Dr.    I.    R.    Aiken.    327    Han- 
over Ave.,   Berkeley, 
cct  .  .  .None. 

i(tor..Fred    1-Iamhleton.    373    I3id. 
Berkeley. 


(1209)      CLINTON      AVE    &      WILLOW. 

Alameda.     Two-story  dwelling. 
Owner L.  M.  Singer,  2068  Alameda 


Ala 


cda. 


.No 


ST, 


(123(11  W  ARCH  120  N  Ce.lar.  llerkelcy 
Alleratlons   and   additions. 

owner Chas.    S.   Preble.    1331    Arcii. 

Berkeley. 
Archilect  .  .  .None. 

Contractor.  .Frank     Button.     1023    Sliat- 
tuck    Ave.,    Berkeley, 

COST.    $730 
♦ 

liiiildinf;  Contracts  An-ardcd. 
Alameda. 

Nil.  OniK-r                      riiiilruitor  Aiiit. 

1205  Masters      Shaw  100 

1206  Mathehat     Borle  1900, 

1207  Blangue     Strang  400 

1208  Freeman     Peterson  1400 

1209  Singer     Singer  2000 

1210  Adams     Niftier  400 

1211  Owens     Probst  400 

K'lirrectlou  In  Contractor'ii  IVaiiic. ) 

(1203)  SW  SANTA  CLARA  &  PARK 
."Vves  W  27-6XS  60.  Alameda.  All 
work  except  excavating,  carpentry, 
concrete,  mill  work  and  rooting  for 
one-story    frame   store. 

Owner Tucker       Investment       Co.. 

.San  Francisco 

Architect  ...A.    W.    PattianI,    Merchants 
National    Bank    Rldg..    S.    F. 
Okd.      Trinidad    R    and    A    Scott    t.i 
whom    It   may  concern.  .Apr.   30,   1911 


Ila.c's     .inrk.  COST.     $20110 

(1210)      NO.     420    PACIFIC    AVE.,    Ala- 
meda.     One-story   dwelling. 

(Iwner C.  Adams.  183  Russ.  S.  F, 

Architect  ...None. 

Contractor.  ..N.    Nitllcr.    2139    51sl    Ave.. 
Oakland. 

Cost.    $4uo 

112111       SfRK     BEACH        I'AKK.        Ala- 
meda.     Bath    rooms   and   luilct.f. 

(Iwiier .M.    Owens,    1457       Webster, 

.\lameda. 
Archilect  ..  .None. 
Contractor.  .U  Probst. 

COST,    $400 

• 

COMPLETION  NOTICES. 

AI.AMEDA     COUNTY. 

-May  9.  I9I4— E  DOLORES,  being  Lot 
25  Blk  5  Map  4th  Ave  Heights.  Okd 
Ida  Fabing  to  F  N  Fahing.May  8.  'll 

May  9.  1914— S  FIFTIETH  98.85  E 
Shatter  Ave  E  33xS  92,  Okd.  Chas 
McArthur  to  wliom  it  may  concern 
May    9.    1914 

May  9.  1914 — S  FIFTIETH  65. So  E 
Shatter  Ave  E  33.\S  92.  Okd.  Chas 
McArthur  to  whom  it  may  concern 
May    9.    1914 

.May  11,  1914— PTN  LOTS  186  &  187 
Map  Fremont  Tract,  Okd.  Merle 
.loseph  Ciinn  to  whom  It  may  con- 
cern   .May     2.     1914 

May  11.  1914— N  RICH  200  W  Webster 
W    40    N    143.28    E    41.31    SW    155.60. 


.Miy  12.  1914— S  LINCOLN  AVE  —  W 
N\  iUow,  Ala.  A  A  Boelin  to  H  C 
Andresen    May    — .    1914 

.May  12,  1914— NE  THIRTEENTH  & 
Webster  E  lOOxN  50,  Okd.  H  A 
I'owell  to  Kimball  Elec.  Co.  May 
11;  J  C  Newcomb .May  II.  1914 

•May  13,  1914— SW  LYON  AVE  231.10 
NW  High  NW  39  by  depth  155.76. 
Okd.  Emma  E  Randall  to  whom  It 
may    concern May     12,     1914 

.May  13,  1914— LOT  .  46  BLK  27 
Amended  Map  'Regents  iPark. 
likly.  Carl  Ericsson  to  wiioni  )t 
may    concern .May     11.     1914 

.May  13,  1914— SE  THIRTIETH  ANU 
Linden  321 14x90.  Oakland.  Louis 
Schwartz    to    A    J     Waid..Apr.    15,    '14 

■May  13,  1914— NE  SEVENTEENTH  & 
Ilioadway  N  60xE  56-2,  Okd.  Lucy 
Fay  Thomson  (by  P  J  Walker  Co. 
Agents)  to  Frederick  W  Snook  Co; 
California  Plate  &  Window  Glass 
Co;  Giant  Suction  Cleaner  Co;  C  R 

Watts   and    Lyden    &    Bickei    Co 

.May    4.    1914 

-May  13.  1914— SE  SAN  PABLO  AVE 
Mod  Sixteenth  NB  18.68  SB  80.10 
SW  36.42  SW  75.19  N  67.46.  Okd. 
P  .1  Walker  Co.  agents  for  First 
Trust  &  Savings  Bank  to  Ratidall 
Klevator  Door  Control  Co;  Pierce 
Hardware  Co;  W  &  J  Sloane;  F  W 
Snook  Co;  Conlin  &  Roberts; 
Si.e.icer  Turbine  Cleaner  Co,  Don- 
ald Mowat;  New^bery-Bendheim 
Elec  Co;  Pacific  Fire  Extinguisher 
Co;  Bird  Rymer  Co;  California 
Artistic    Metal    &    Wire    Co;    W"  P 

l'"uller   &   Co   and    H   Maundrell 

May    4,    1914 

-M;i.\  14.  1914— S  FIPTY-NINTH,  bet 
(Irove  and  Genoa,  being  Lot  24  Blk 
5,   McKee  Tract,  Okd.     Mr  and   Mrs 

Lura  Zuanich  to  E  A  Thompson 

May    8,    1914 

.May  14,  1914— COR.  OF  HAYVVARD 
and  Estudillo  Aves.  San  Leandro. 
i;ank  of  San  Leandro  to  P  P  Quinn 
.May  n,  1914 

.May  14,  1914- NW  HAAS  AVE  388.15 
.VE  E-Fourteentli  155x21...  San  Le- 
andro. Leo  J  Saxton  to  F  L  Bur- 
nett   .    .May   14.   1914 

.May  15  jal4— SANTA  CLARA  AVE 
No.  2J,0.  Ala.  Mrs  H  J  Gosso  to 
Aitchison    &    Son Apr.    29.    1914 

May  15,  1914— LOT  9  BLK  6  Antisell 
Villa     Lots     Tract.    iBkly.       Benj     P 

Sargent    to   De   Kay    &    Co.. .May    14.    '14 

.May  12.  1914— S  WICKS  LANDING 
Ave  43  feet  on  E  side;  N  Wicks 
Landing  Ave  150  ft.;  S  Estalirook 
168  ft.;  N  Estabrook.  150  ft.;  S  Har- 
lan. 200  ft.;  N  Harlan.  150  ft.;  S 
Castro,  200  ft.;  N  Castro.  312  ft., 
a-.tu  Leandro.  VV  P  R  R  to  John 
Driver    May    8,    1914 


LIENS   FILED. 
ALAMBDA   COVNTV. 

.May  8.  1914— LOT  58  Map  Resbdvn 
Peralta  Park  Bkly.  Paraffine  Paint 
Co  vs  C  M  Blabon.  E  B  and  Alberta 
Fontaine  and  Viola  E  Studer $100 

.May  8,  1914— LOT  13  AND  E  20  LOT 
14  Map  Blvd  Terrace.  Okd.  W  P 
Fuller  &  Co  vs  H  S  White $76.57 

.May  7.  1914 — S  TWENTY-SECOND 
360  E  Webster  B  51xS  U2.  Okd. 
Downey  Cavasso  Glass  &  Paint  Co 
vs     D    Miller $877.09 

.May  8.  1914— S  TWENTY-SECOND 
350  E  Webster  E  51xS  162.  Oakland. 


82 

Paraffine  Paint  Co  vs  D  Miller. $244.30 

.May  11,  1914— S  T  WEXTV-SECaND 
S60  B  Webster  K  51.KS  162,  Okd.  W 
Delac-our  (Delacour  Ai-t  Glass 
Woiks),  tll7:  Rice  &  Tobcy,  |34  vs 
D    Miller     

Hay  12,  19H— N  NINTH  60  W  .Madi- 
son W  75xN  100,  Okd.  Janson  Iroii 
Works  vs  Geo  Tuman.  Sarah  J 
Hastings,  N  A  Tliompson,  E  M 
Reagll    and    Frank    W    Aitken tl40 

.May  12,  1914— E  THIRTEENTH  AVE 
327.75  N  Evans  N  40xB  110,  Okd. 
L  Zwaal  vs  Joseph  E  Cochran  and 
E     W     Woodard $53. oO 

.May  12,  1914 — PTN  1,0TS  6  .\ND  7 
.Map  Ptn  Estate  Wm  Tyson,  Wash- 
ington Tp.  Robert  Howden  vs 
Clarence  E  and  Clara  A  -Marten- 
stein   and    F  C   Griffin    &   Sons. $76.30 

.May  12,  1914— S  TWENTY-SECOND 
360  B  Webster  E  51xS  162,  Okd.  E 
H  Parker  and  L  W  Lea,  $146;  J  C 
Sullivan.  $95:  J  C  Sullivan,  $133.40 
vs    D    Miller 

May  12,  1914— E  25  FEET  LOT  9 
and  36  feet  Lot  10  W  36  feet  of  N 
31  feet  Lot  19  and  B  15  feet  of  N 
31  feet  Lot  20  .Map  Harmon  Est, 
Okd.  Robert  Dalziel  Jr  vs  D  Miller 
$33 

.May  13.  1911- S  TWENTY-SECOND 
360  E  Webster  B  51xS  162,  Okd. 
De  Luchi-Shufeld  Co  vs  D  Miller 
$99 

.May  13,  1911— LOT  30  Map  Coronado 
Tract,  Okd.  Marshall  &  Mayfleld 
vs  C  A  Anderson  and  Arthur  Har- 
grave     $13.55 

May  13.  1914— LOTS  1  AND  2  BLK  S 
-Map  Cragmont,  Bkly.  Marshall  & 
Mayfleld  vs  C  A  Anderson  and  D 
E     Wiseman     $22.15 

.May  13,  1914— SW  AMETHYST  (now 
4bth)  163-6  NW  Howe  SW  SO  NW 
31  NB  79  SE  ."6-6,  Okd.  Marshall 
&  Mayfleld  vs  C  A  Anderson  and 
ThoKas    Dowdell     $81.40 

.May  13,  1914— LOT  4  Boyd  Place, 
rikly.       M   I    Dlggs     vs    George      F 

Drake $300 

♦ 

SaN  JOSB  &   SANTA  CLARA 
CLARA  VALLEY. 

UESIIJE.VCl-:  —  2  .nory  and  base. 
frame.  Cost  not  stated.  Palo  Alto, 
.■^anta  Clara  Co..  Cal.  Architect,  John 
Hudson  Thomas,  Fiist  National  Bank 
Bldg.,  BeikBley.  Owner,  H.  I*  Hachl. 
The  dwelling  has  been  designed  for 
an  eight-room  house  with  bath  and 
sleeping  porch.  Interior  flni.sh  will  be 
nf  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  he  furnace  heat  and  open 
lire  places.  .Mantels  will  be  of  tile  or 
brick.  Bath  room  will  have  tile  door 
:nul  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
tlie  house  will  be  covered  with  ce- 
ment iilasler  on  metal  lath.  Plans  are 
iienrly  ready  for  figures  and  a  contract 
will    he   let   next    week. 

EU,VaALOW  —  1  story  and  base, 
flame,  $2. .500.  San  Jose.  Santa  Clara 
Co.,  Cal.  .Architect,  none.  Owner,  T.  L. 
Marten,  noo  Bird  avenue,  San  Jose.  The 
Iiouse  has  been  designed  for  a  five- 
room  Iiou^e  and  will  be  erected  on  IBird 
avenue.  Interior  finish  will  be  of  pine 
throughout.  ,  There  wil  ble  some  oak 
floors.  A  large  open  Are  place  will  be 
used  in  the  living  room.  Mantel  will 
le  of  tile.  Tile  wainscot  will  be  used 
in  the  Ijath  room  and  kitchen.  An  au- 
tomatic water  heater  will  be   installed. 


BUILDING  AND  INDUSTRIAL  NEWS 

Exterior  of  the  dwelling  will  be  cov- 
ered with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the    work    will    he    done   by   Day    Labor. 

CHAPEI^-1  story,  frame  and  plas- 
ter. $1,000.  .San  Jose,  Santa  Clai-a  Co.. 
Cal.  Alrchllect,  none.  Owners.  The 
Santa  Crista  Church  Society.  The 
building  will  'be  erected  on  North 
Santa  Clara  street  between  2.Sth  and 
29th  streets  adjaining  tlie  other  church 
property.  Interior  will  be  finished  in 
pine  throughout.  Exterior  of  the 
liullding  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  Labor. 

THEATRE  AND  STORES— 1  story 
and  base,  brick  and  steel,  $15,000.  Palo 
Alto,  Santa  Clara  Co..  Cal.  .\rchitect, 
J.  Henry  Boehrer.  Delger  Bldg..  Oak- 
land. Owners,  Boardman  Estate.  The 
building  will  be  erected  on  one  of  the 
principal  corners  of  the  city,  and  has 
been  designed  to  contain  stores  as  well 
as  a  large  motion  picture  theatre.  In- 
terior finish  will  be  of  pine.  Construc- 
tion will  be  fireproof  throughout. 
There  will  be  special  electric  wiring 
and  patent  store  fronts.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  the 
contract  will  be  awarded  on  a  percent- 
age  basis. 

LODGE  HALL — 2  story  and  base,  re- 
inforced concrete.  Cost  not  stated. 
Gonzales,  Monterey  Co.,  Cal.  .\rchitect. 
H.  B.  Douglass,  Pajaro  Bank  Bldg.. 
Watsonvllle.  Owners,  Trustees  of  the 
Gabllan  Lodge  No.  372  I.  O.  O.  F.  of 
Gonzales.  The  building  will  be  erect- 
ed on  4th  street  and  will  be  arranged 
for  stores  on  the  first  floor  and  lodge 
room  above.  Interior  finish  will  be  of 
pine  throughout  with  some  maple 
doors.  Patent  store  fronts  will  be 
used.  Exterior  of  the  building  will  he 
faced  with  cement  plaster.  Kids  have 
been  taken  on  the  work  ami  a  cuntr;ict 
will  be  awarded  shortly. 


nilLDING  OOM'R.VCTS. 

SANTA  CLARA  COUNTY. 

SW  FOURTEENTH  AND  KAN  SALVA- 

dore,  San  Jose.     Six-room  cottage. 
Owner H.   V.   Kinsell.   Premises. 

CO.ST,    $2635 


Architect 
Day's  wo 


Tho 


.\-.Sa 


Uiilect 


Pedro,    San    Jose. 
.None. 
Day's   work.  COST.    $2000 

NO.    2S6    S-NINTH,    .San    Jose.       Six-room 
bungalow. 

Owner W.    .M.    Lewis.    Premises. 

Architect  ...None. 

Day's    work.  COST,    $3 


NO.   4.i:i 

N-.ST.    James.    San    Jose, 
cottage. 

Flv, 

Owner. 

Ed.    Wells,    Premises 

Architei 

ct  . .  .None. 

Day's   n 

;ork.                                   COST, 

$2111 

NO.    20 

HULL    AVE.,    San    Jose. 

Fiv( 

room 

cottage. 

Owner. 

Lee      Gardiner.    197 

Haw 

thorne     Wny.     Oakhiii 

id. 

Archite< 

■t  ...None. 

Day's    w 

fork,                                  COST, 

$1611 

Wednesday.       May       20,       1914. 

NO.    137      S-THIRTEENTH,      San      Jose. 
One    and    one-half-story    residence. 

Owner Mrs.  Georgina  Janes,   Preni 

Ai-chitect  . .  .None. 

Contractor.  .R.  C.   Hershback,   220   W-St. 
James.  San  Jose. 

COST,    $3j..  I 

S-FIKST.    bet    First    and     .Market,    San 
Jose.     One  and    two-slory   brick  busl- 
.  ness   building. 

Owner Fuhrman       &       .McCormick, 

Premises. 
Architect  .  ..Wm.      Binder.    Ilea       Bldg., 

San    Jose. 
Contractor.  .R.    O.    Summers.     17    North 
Market,    San  "Jose. 

COST,    $12,905 


NO.    900    BIRD    AVE..    San    Jos 

room   cottage. 
Owner T.   L.   Marten.   Pre 


Day 


COST,    $25 


N  S.\NTA  CLAR.\.  bet  2.sth  and  29tli. 
San  Jose.     Santa  Crista  Chapel. 

Owner Tlie     Santa     Crista    Churcli 

Society,   Premises. 
.Architect  .  .  .None, 

Day's   work.  CllST.    $IilOii 

CLINTON  AVE,  Palm  Haven  Tract,  San 
Jose.     Six-room  cottage. 

Owner Edw    Wilson.    Premises. 

.Architect  . .  .None. 

Contractor..  Al    Comptan.     417     N-I7th. 
San  Jose. 

COST,    $2500 

CrNNABAR  AND  MONTGO.MEIIY  .STS., 
San  Jose.  All  work  for  two-story 
reinforced  concrete  fruit  packing 
house. 

Owner Castle    Bros..    101    Pine    St., 

San  Francisco. 
Arcliitect  . .  .  Wm.      Binder,    Rea      Bldg.. 

San  Jose. 
Contractor.. Z.    O.    Field,     113     W-Santa 

Clara,  San  Jose. 
Filed   May  2,  'II.     Dated  Apr.   211,  'II. 
Between   1st  and   6th  of  each   month 

payments   of    75%  . 

Usual     35     days 25% 

TOTAL  COST,  $19,707 
llond,  $9SS5.  Surety.  Pacific  Coast 
Casualty  Co.  Limit,  90  days.  Forfeit. 
$15.      Plans   and   specifications    filed. 

LtIT    1    BLK    111   Chapman   and    Davis  Trt 

San  Jose.     All  work  for  frame  dwlg. 
Owner A.  Schoenfeld.  .S.  F. 


Chile 


.None. 
.L.    Lev 


Jos 


'14. 


Filed   May  4,  '14.     Dated  Apr 

Frame    up    $54i 

When    plastered    54{ 

Wlien    completed    54ii 

Usual     25     days 541 

TOTAL  COST,  $2HHi 
IJoiuI.  none-  Limit,  65  days.  Forfeit 
none.     'Plans   and    specifications    Bled. 

PIERCE  AVE.,  being  Lot  12  of  Her- 
mann and  Pearce  Subdivi.slun,  San 
Jo.se.  All  work  tor  one-story  frame 
dwelling. 

(iwner H.    J.    Pascoe.    53    Locust    St,. 

San  Jose. 

Designer  ..  .C.    S.    Collins. 

Contractor.  .C.  S.  Collins.  630  Willow 
St..  San  Jose. 

Filed    Apr.    IIO,    '14.      Dated    Apr.    27.    '14, 

Frame     up     $450 

1st  coat   plaster  on 450 

When    completed     450 

Usual     35     days 450 

TOTAL  COST,    $!S00 


I 


Wudliewday.       Ma>        I'd,       lyji. 

Bund,  none.  L,iiiiit.  yo  da>  s.  Korfeit, 
»1.     Plans  and  specifications   Hied. 

IX)T  I  BL,K  81  Naglee  Park  Tract  No. 
4,  San  Jose.  All  work  except  iron 
work,  plumhing,,  tinning,  hardware, 
roof  painting  for  one-story  frame 
residence  and  garage. 

Owner Mrs.    H.    O.    Kinscll.    879    S- 

9tli.  San  Jose. 

Designer  ...Aitken       &       Richards.       16 
Theatre    Bldg..    San    Jose. 

Contractor.  .B.   F.   Richards,  San   Jose. 

Filed  Apr.  30,  '14.     Dated  Apr.  28,  '14. 

Frame    up     25% 

1  -St  coat  (Plaster  on 25% 

When    completed     25% 

Usual    35    days 26% 

TOTAL  COST.    $2633.50 

Bond,     J1317.       Sureties.    John     Dudfield 

and    Sarah    C.    Coyle.      Limit.    75    days. 

I'-orfeit,    JIO.      Plans    and    specifications 

filed. 

.STANFORD  UNIVERSITY  GROUNDS, 
Palo  Alto.  Wrecking  a  portion  of  the 
Stanford   Museum. 

Owner Stanford    University    Trus- 
tees. Palo  Alto. 

Arciiitect  . .  .None. 

Contractor.  .C.    A.      Brady,    180      Jessie, 
San  Francisco. 

Filed    May    7,    '14.      Dated    May    4,   '14. 

End  of  each   month 75% 

Usual    35    days 25% 

TOTAL    COST,    $7436 

Bond,  $3718.     Surety.  Aetna  Accident  & 

Liability   Co.     Limit.   120  days.     Forfeit, 

none.     Plans  and  specifications  tiled. 

HANCHETT  PARK,  Lot  14,  San  Jose. 
All   work   for  one-story   frame   dwlg. 

Owner H.   C.      Fridley,    15      Fuller 

Ave.,   San   Jose. 

Architect  ..  .F.    D.    Wolfe,    Ist    National 
Bank  Bldg.,  San  Jose. 

Contractor.  .0.   H.  Hinds, 

Filed  May  4,  '14.     Dated  May  1.  '14. 

Frame    up     $706.25 

Ist    coat    plaster    on 706.25 

When   building   completed 706.25 

Usual    35    days 706.25 

TOTAL  COST.    $2825.00 

Bond,     $1412.50.       Sureties,     Otto     and 

Walter      Schnabel.        Limit,      75      days. 

Forfeit,  none.     Plans  and  specifications 

nied. 

IN  SANTA  CLARA  COUNTY.  All  work 
except  concrete  work  for  frame 
dwelling. 

Owner C.    Greenleat.    San    Jose. 

Designer. .  .T.  C.   Hastings. 

Contractor.  .T.    C.    Hastings,    31    South 
Morrison   Ave.,   San   Jose. 

Filed  Apr.  25,  '14.     Dated  Apr.  4,  'U. 

Frame   up    $425 

1st  coat  plaster   on »2S 

When    completed    425 

Usual    35    days 425 

TOTAL  COST,    $1^00 

Bond.    $850.      Sureties,   J.   McCorinick   & 

J.  H.  Nichols.     Limit.  65  days.     Forfeit, 

$2.      Plans   and   specifications    filed. 

•'OMPLETION   NOTICES. 

SANTA  CLARA  COUNTY. 

RECORDED  ACCEPTED 

May  2.  1914— LOTS  2  AND  4  BLK  22. 
Los  Altos.  Irene  Sahin  Merrill  to 
McKenzle    &    Pinkerton.  .  Apr.    22.    'H 

May  4.  1914— LOT  4  BLK  17.  Wash- 
ington Sub,  San  Jose.  C  Rasmus- 
sen   to   whom   it    may    concern 

.April    30,    1914 

May  4,   1'914 — LOT  IS  BLK  80  Naglee 


m'lLUlNG   .\NI)  INDUSTRIAL  NKWSi 

Park.  San  Jos,..     E  D  Elder  to  A  .M 

Whiteside May    2,     1911 

May  5,  1914— THIRD  AND  SANTA 
Clara,   San   Jose.      Y   M  C   A   to   R   O 

Summers April    2S.     1911 

♦ 

LlK/iS   FILED. 

SANTA  CLARA   COrNTV. 

RBCX)RDBD  AMOUNT 

Apr.  27  ,1914— LOT  27,  Phelan  Tct, 
San  Jose.  A  J  Coe  vs  J  J  Silveira, 
P  L  Silveira  (formally  P  L  FreitasI 
and    W    M   Moore    $15.85 

Apr.  27,  1914— SARATOGA,  CAL. 
White   Bros    vs    C    K    Small $117.98 

Apr.  27  ,1914— SARATOGA,  CAL.  Na- 
tional Mill  &  Lumber  Co  vs  C  I< 
Small     $28.30 

Apr,    30.    1914— SARATOGA.    CAL.   .San 

Jose  Brick  Co  vs  O  K  Small $52. in 

♦ 

MARIN,  CONTRA  COSTA  AND 
SONOMA   COUNTIES. 

SCHOOI^-l  story  and  base,  frame. 
$10,000.  Lansdale.  Marin  Co..  Cal.  Ar- 
chitect. J.  W.  Dolliver,  Royal  Insur- 
ance Bldg.,  S.  F.  Owners,  lansdale 
School  District.  The  building  will  con- 
tain four  rooms  and  an  assembly  hall. 
Interior  finish  will  be  of  pine  through- 
out. There  will  be  a  warm  air  system 
of  heating.  Black  boards  and  modern 
school  plumbing  will  be  Installed.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  nearly  complete  and  figures 
will   "be    called    tor    shortly. 

HOSPITAL  LIGHTING  FIXTURES— 
Cost  not  stated.  Lucas  Valley,  Marin 
Co.,  Cal.  Architect.  Thomas  O'Connor. 
San  Rafael.  Owners,  Marin  County. 
Plans  have  been  completed  for  the  in- 
stallation of  lighting  fixtures  in  the 
new  County  Infirmary  at  Lucas  Valley. 
Plans  and  specifications  can  be  secured 
from  the  architect  or  County  Clerk  at 
San  Rafael.  Bids  will  be  opened  on 
May   21st. 

« 

BUILDING  CONTRACTS. 

MARIN    COUNTY 

SITUATE      IN    SAUSALITO.      Carpenter 

work,   plastering,   etc.   on    building. 
Owner Marguerite    A.    Sims,    Ala- 
meda. 
Architect  ..  .Fletter     &     Winlund.    Oak- 
land. 
Contractor.  .Fletter    &    Winlund.    Plaza 
Bldg.,  Oakland. 

Filed   May    11,   '14.      Dated   . 

Payments  to  he  paid  at  amount 
of  10%  added  to  the  cost  per 
working  day  as  tlieir  commission 

TOTAL  COST,  $4000 
Bond,  limit,  forfeit,  none.  Plans  and 
speci'ficatlona    filed. 

TOWN  OF  J?OSS.  Carpenter  work, 
plastering,    plumbing,    etc..   for   dwig. 

Owner Harry  S.  Scott.  Ross. 

Architect  ..  .W.  Garden  Mitchell  and 
Chas.  E.  Hodges.  Bankers' 
Invst.   Bldg..   San   Francisco 

Contractor.  .A.    F.    Hanson.    Fairfax. 

Filed  May    II,   '14.     Dated   . 

Frame    up    $1032 

When     plastered     1032 

Interior    work    flnished/ Ii032 

When    completed     1032 

Usual     35     days 1381 

TOTAL  COST,   $5509 

Bond,   $2754.     Surety,  United  States  Fl- 


d'^lity  it  Guaranty  Co.  Lijiiil.  90  day.s 
K'MMeit.  -one.  I'lans  and  spi-,illiatloM.« 
filed. 

• 

COMPLETION  NOTICES. 

.1IAI(I\    COliN'I'V. 

ItECORDBD  ACCEPTED 

May     13,     1914— BOYLE     PARK,     Mill 

Valley.        Walter    F   Allen    to    Myrl 

H    Crane April     23.     1914 

« 

RELEASE  OP  LIENS. 


HARIN    COUNTY. 


RECORDED  AMOUNT 
•May  13,  1914— San  Rafael.  Plant 
Lumber  &  Supply  Co.  $172.57; 
Crane  Co,  corp,  $756.32  to  Domini- 
'  !ui  College.  H  M  Hoffman  and  W 
1,    .Meuser    


COMPLETION  NOTICES. 


CONTRA    COSTA   COUNTY. 


RECORDED  ACCEPTED 

May    9.     1914- LOTS    31,    32    AND    33 

BIk     58.    City    of    Richmond    Tract. 

■Mrs.  Mary  Peres  to  Fluth  &  Morton 

May    I,    1914 

May  12.  1914— RANCHO  LOS  ME- 
ganos  and  lands  easterly  thereof. 
Balfour.  Guthrie  &  Co  to  State  Con- 
struction    Co May    5,     19U 

CESSATION    or    LABOR. 


May  14,  1914— LOT  4  BLK  "A"  Map 
Claremont,  Bkly.  Helena  Kathryn 
Bowman  with  Bay  City  Bldg  Co 
Work   Ceased    April  3.   1914 


FRESNO,    MODEftrO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

SCHOOL — 2  story  and  base.  Cost 
not  stated.  Fresno,  Fresno  Co.,  Cal. 
.Architects,  Swartz,  Hotchkin  &  Swartz. 
Rowell  Bldg..  Fresno.  Owners,  City  of 
Fresno.  Preliminary  plans  have  been 
prepared  under  the  direction  of  W.  D. 
Coates.  Supervising  Architect,  for  the 
Emerson  School.  No  details  of  the 
building  have  been  made  public,  hut  it 
is  understood  that  it  will  be  one  of  the 
largest  of  the  new  schools  to  be  erect, 
ed  at  Fresno.  All  modern  school  ap- 
pliances will  be  installed.  Further  de. 
tails    will    be    given    as    the    work    pro- 

SOHOOI^2  story  and  base,  brick. 
Cost  not  stated.  Fresno.  Fresno  Co., 
Cal.  Architects,  Glass  &  Butner,  Fres- 
no. Owners.  City  of  Fresno.  The  build- 
ing has  t>een  designed  for  a  seven- 
room  school  with  an  assembly  hall.  In- 
terior finish  will  be  of  pine  through- 
out. Maple  floors  will  be  used  in  the 
class  rooms.  There  will  be  steam  heat, 
an  oil  burning  plant  and  vacuum  clean- 
ing. Exterior  of  the  building  will  be 
faced  with  brick.  Plans  will  be  com- 
pleted  3hortl.v. 

OFFICES— 6  story  and  base.  Class 
A  construction.  Cost  not  stated.  Bak- 
ersfleld,  Kern  Co.,  Cal.  Architect.  T.  B. 
Wiseman.  Producers'  National  Bank 
IBldg..  Bakersfleid.  Owners.  H.  J. 
Brandt  and  W.  E.  Underwood.  The 
building  will  be  erected  at  the  corner 
of  16th  and  Chester  streets,  and  will 
cover  a  large  area.  Construction  will 
be    fireproof    with      a      complete      steel 


34 

liMine.  je  nfniced  ii.ntiete  vsiills.  Hoors 
and  luuf  sla'_s.  Tliere  will  le  a  num- 
ber of  stores  on  the  first  floor  besides 
the  entrance  to  the  upper  floors.  Upper 
floors  will  be  arranged  for  modern  of- 
fices. Plans  provide  for  steam  heat, 
elevator  service  and  a  hot  water  sup- 
ply. Interior  finish  will  be  of  pine  and 
hardwood.  Metal  window  sash  and 
frames  are  specified.  Exterior  of  the 
huilding     will     be     faced     wit 


TK     I" 


SACRAHIENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


ri.UItT  HOUSE— J  stoiy.  I.ase  and 
dome,  reinforced  coi.crete,  $90,000.  Al- 
turas.  Modoc  Co..  Cal.  Architect,  De 
langchamps.  Reno.  Nev.  Owners.  Mo- 
doc County.  All  figures  for  the  con- 
strctlon  of  this  building  under  re- 
vised plans  have  been  received  and 
will  either  be  awarded  or  rejected  at 
the  Wednesday  meeting  of  the  Board  of 
Supervisors. 

LODGE  HAI.I^-2  story  and  base, 
brick  and  steel.  Cost  not  stated. 
Auburn,  Placer  Co.,  Cal.  Architect 
Allen  D.  Fellows,  East  Auburn.  Own- 
ers, .Masonic  Temple  Association.  The 
building  will  be  erected  on  a  corner 
and  will  occupy  a  considerable  ground 
area.  The  first  floor  has  been  de- 
signed .for  stores  while  the  upper 
floors  will  be  used  for  lodge  rooms  and 
a  large  auditorium.  Interior  will  be 
finished  in  pine  and  hardwood  with 
maple  floor  in  the  auditorium.  There 
will  be  steam  heat.  Patent  store  fronts 
are  specified.  E.xterlor  of  the  building 
will  ibe  faced  with  pressed  brick.  Plans 
have  been  prepared  and  figures  will  be 
called   for   shortly, 

HIGHWAY  CON.STRUCTIOX  —  Cost 
not  stated.  Ukiah,  Mendocino  Co.,  Cal. 
Engineer,  County  .Surveyor  R.  E,  Don- 
ohoe,  Ukiah.  Owners,  Mendocino 
County.  Plans  have  been  completed 
for  constructing  Section  1  of  the  pro- 
posed Navarro  Grade  and  figures  on 
the  work  are  now  being  called.  Bids 
will  be  opened  on  .lune  2nd.  Plans  and 
specifications  can  be  securc.l  from  the 
County  Surveyor  at  Ukiah.  An  official 
pi'oposal  appears  in  another  column  of 
this  issue. 

RESIDENCE  —  2  story  and  base, 
frame.  J8.000.  Gait,  Sacramento  Co.. 
Cal.  Architect,  Harvey  Partridge 
Smith,  Blake  BIdg..  Oakland.  Owner, 
Mayrus  .Mitling.  The  house  has  been 
designed  to  contain  eight  rooms,  two 
baths  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  redwood  with 
hardwood  floors  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  .Mantels  will  be  of  tile.  Bath 
rooms  will  have  tile  wainscot  ami 
composition  floors.  An  automatic  water 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor.  Materials  are  now  being 
purchased. 

SCHOOL — 2  story  and  base,  brick 
and  steel.  Cost  not  stated,  Stockton. 
San  Joaquin  Co,,  Cal.  Architects,  Stone 
&  Wright,  21  California  street.  Stock- 
ton. Owners.  City  of  Stockton.  Bids 
opened  at  the  last  meeting  of  the  Board 
of  Education  for  the  construction  of 
the  West  Side  School  show  Daniels  & 
Green  of  Stockton  low  at  171,841.  They 
will  probably  be  awarded  the  contract. 


BUILDING  AND  INDUSTRIAL  NfjWS 

A  coiTiplele  list  of  the  bids  as  upeiicl 
appears  under  the  I.ead.ng  of  .Satci- 
mento,  Stockton  and  Northern  Califor- 
nia in   this  issue. 

CONSERVATORY— I  story,  steel  and 
plaster.  Cost  not  stated.  Sacramento, 
Cal,  Architect,  State  Architect  George 
B.  McDougall,  Sacramento.  Owners. 
State  of  California.  Plans  have  been 
completed  for  the  construction  of  a 
new  conservatory  on  the  grounds  of 
the  State  Capitol.  Bids  will  be  opened 
tor  the  work  on  ,Iune  Sth.  On  the 
same  day  bids  will  also  be  opened  for 
tile  superstructure  work  for  a  new 
greenhouse  which  will  also  be  erected 
on  the  State  Capitol  Grounds.  Plans 
and  specifications  for  the  work  can  be 
secured  from  the  State  Department  of 
Engineering.  An  official  proposal  ap- 
pears   in    another    column    of   this    issue. 

WAREHOUSE— 2  story  and  base, 
frame.  t2.500.  Sacramento,  Cal,  Ar- 
chitect, none.  Owners.  Gladdlng-Mc- 
Bean  Co.,  Crocker  IBldg.,  S.  F,  The 
building  will  be  erected  at  the  south- 
east corner  of  24th  and  R  streets,  and 
will  cover  a  large  area.  No  Interior 
finish  will  be  used.  There  will  he  a 
cement  floor.  Exterior  of  the  building 
will  be  faced  with  corrugated  iron. 
Plans  are  complete  and  the  work  wHI 
be  done  by   Day   Labor. 

HALL  OF  RECORDS  LIGHTING 
FIXTURE.S— Cost  not  stated,  Colusa, 
Colusa  Co,,  Cal.  Architect,  Henry  C. 
Smith,  Humboldt  Bank  iBldg,,  S.  F. 
Owners.  Colusa  County.  Plans  and 
specifications  have  been  completed  for 
furnishing  and  installing  light  fix- 
tures in  the  new  hall  of  records  at  Co- 
lusa. Bids  will  be  opened  on  June  2nd. 
An  oflicial  proposal  appears  in  another 
column   of   this   issue. 


Stockton  School  Bids 
As  Opened  Yesterday. 

T^velve       Setn    of    FigriLreM       Opened       114 

Storktuu     fur       \cn     Went       Side 

School.      Anard    (o    be    Made. 


(By   Special    Wlr 


STOCKTON,  CAL.,  May  15,  ISH^Blds 
opened  In  Stockton  today  for  the  con- 
struction of  the  West  Side  High 
School  show  Daniels  &  Green  of  Stock- 
ton low  at  $71,841,  An  award  of  con- 
tract will  probably  be  made  tonight. 
L.  Cereghino  &  Son  of  San  Francisco  bid 
$72,900  and  Robert  Powell  of  Stockton 
bid  $72,691.  Twelve  bids  in  all  were 
submitted.  The  building  was  designed 
by  Architects  Stone  &  Wright  of 
Stockton. 


BUILDING   COIMTRACTS. 

SACR.llHElKITO    COUNTY. 

LOT     20.    Urban       Court,       Sacramento 
One-story    frame    dwelling. 

Owner Oscar    H.    ^Braughler,     ir.,T 

N  St.,   Sacramento. 
Architect  . .  .None. 
Contractor.  .B.    E.    Scoble,    620    I4th    St 


Sac 


COST,    $l7,-|ii 


S  iSVs  FT.  LOT  1,  K,  L,  2ND  AND  3RD 
Sts.,  No,  1114  2nd  St.,  Sacramento. 
Build  brick  bake  oven  in  basement 
o{   buildlQC 


Arch.tect  ...Not 
Contractor.  .Cha 


A.     Vanlna,     202"^     SI 
COST,    $600 


N  V4  OF  LOT  1,  I,  J,  2ND  AND  3RD 
Sts.,  No.  903  2nd  St..  Sacramento. 
Place    bar      fixtures    and      construct 

Owner Harvey    Rasmussen,    Prem. 

Architect  .  .  .None. 

Contractor.  .Sacramento       Cabinet     Co., 

12th   &  B  Sts.,   Sacramento. 

COST,   $900 


LOT  97  BLK  "E"  Oak  Grove,  Sacra- 
mento. One-story  frame  porch  on 
dwelling. 

Owner G.    R.    Clegg.       Live       Oak, 

Sutter  Co.,  Cal. 
Architect  .  .  .None. 

Contractor L.    T.    Pond,    Live   Oak. 

Sutter  Co.,  Cal. 

COST.  $300 


PTN  8  ACRES,  Shaw  'Batcher  Co..  31st 
bet.  Stockton  Road  and  R  St,.  Sac- 
ramento. Fifteen  four-room  frame 
dwellings. 

Owner Libby,    McNeil      &      Libby, 

31st  &   P  Sts.,   .Sacramento 

Architect  . .  .None. 

Contractor.  .E.   A.   Pierce,    Forum    Bldg., 

CO.ST,    $600   each 


E  32  FT.  LOT  7,  M.  N,  23RD  AND  24TH 
No.  2315  N  St.,  Sacramento,  Raise 
dwelling  and  finish  off  1st  floor  of 
five-room   dwelling. 

Owner F,    H.   Loyd,   Premises, 

.Xrchitect  .  .  .None. 

Contractor.  .C.   C.    Foy,   231S    M  St.,   Sac- 


to. 


COST,    $1300 


E  %  OF  W  %  LOT  3,  J,  K,  2ND  &  3RD 
Sts.,  No.  220  K  St.,  Sacramento,  One 
story   brick    12-room   lodging  house. 

Owner .Mrs.    S.    Retzenefsky.    709   O 

St.,  Sacramento, 
Architect  ..  .P.    A.    Schardln,    610     %     K 

St.,   Sacramento. 
Contractor.  .S.iner     Bros..     1400     V    St, 


.Sac 


CO.ST,    $S942 


LOT    1548    TRACT    24,    Wright    &    Klm- 
hrough,     Sacramento.       Two-story     9- 
room  frame  dwelling. 
Owner L,  T.  Allee,  719  K  St..  Sac- 
ramento. 

W.    K.  Bartges,    2009   G   .St., 
Sacramento, 
tractor.. J.    Harry    Wygant,    2100    X 
St.,    .Sacramento, 

COST,    $11111 


Design 


LOT     14     (one    s 

Monte       Vista      Ave., 
Two-story  frame  bar 

Owner John       Ras 

Vista. 

.\rclilteet  ...None. 


)     MONTE     VISTA- 


Day 


ork. 


B  10  FEET  S  V4  LOT  2  W  22  V4  FT.  LOT 
3.  P,  Q. '4th  and  5th  Sts.  (rear)  No.  41.S 
P  St..  Sacramento.  One-story  7-room 
frame  dwelling. 

Owner Lorance    Yutronich,   Prem, 

Architect  ,  ,  ,  None. 

Contractor.  .Peter      Leonl,    l:i3ij      V   St., 
Sacramento. 

COST,   $2100 


!•:  JO  JTT.  S  '^  OF  W  1^  LOT  3.  H  1 
7th  and  Stli  (rear  710-712  H  St.) 
Sacramento.  Mnve  house  to  rear  o( 
Lot  S  and  finish  oft  into  4  flats  (3- 
inoms    and    bath.) 

''"■"<='■ Frank  iHickni.in.    7LM    T   St.. 

Sacramento. 
Architect  . .  .None. 

Cnnlractnr... Mathews    Construction    Co. 

Forum     Bldg.,     Sacramento. 

COST,    J12d0 

E  20  FT.  OF  W  V4  LOT  2.  H,  I.  7th  and 
sth  (rear  70G-70S  H  St.).  Sacramento. 
.Move  house  to  rear  of  Lot  s  and 
finisli  oft  into  4  flats  (3-r,)om  and 
b.ilh). 

Owner 'Frank   Hickman.    724    T   St., 

Sacramento. 
Architect  .  ..None. 

Cniuraclcir.  .Matliews    Construction    Co.. 

Forum     Bids.,     Sacramento. 

COST,    tl2.50 

N    VI-    OP    W    M    LOT    4    AND    N    60    FT 

of    E    %    of    Lot    4,    I,    .1,    4th    and    otil 

Sts.,     Sacramento,       Wood     porch     on 

rear    of    building. 

"wner Frederick    aiier    Co.,     li"!) 

L  St.,  Sacramento. 
Architect  .  .  .None. 

CnntriictocChas.     A.     Vanina,     2022     M 
St.,    Sacramenlo. 

CO.ST,   $9S0 

S  %  OF  S  %  LOT  4  W.  X,  29TH  AND 
30th,  No.  2316  30tb  St.,  Sacramento 
One-story    five-room    frame    dwig. 

Owner R.    H.    Lambert,    3215    23rd 

St.,    Sacramento. 
Architect  .  ..None. 

Contractor.  .Robert    Powell    Co..    2811    T 
St.,     Sacramento. 

COST,    ?2aO0 

S  i4  OF  N  i4  LOT  S,  H,  I,  30TH  &  31ST 
Sts..  Sacramento.  One-story  frame 
dwelling. 

On'ner John     Eirich,     3016     H     St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .E.    W.      Book.    2912      G    St., 
Sacramento. 

COST.    $2500 

N   %    OF  LOT  1,  F.  G,  22ND  AND   23RD 

Sts.,    Sacramento.      Private    garage. 
Owner T.   W.    Knox,    601    22nd    St., 


Day' 


COST,    .tSOO 


S  4  0  FT.  OP  W  160  OF  LOT  "A"  W  J 
Lander's  Addfn  ''A,"  Sacramento. 
Move  building  back  and  finish  off  in- 
terior of  dwelling. 

Owner Benj.    Bean.    2304    %    O    St., 


■Sac 


Architect 

Contractor.  .B.     H.     Blil, 

Sacramenlo. 


N    14    OP    LOT    5.    I.    .1.    19TH    &    20TH 
Sts.,    No.    918    20th    St.,    Sacramento. 
Two-story    brick    addition    to    ware- 
bouse. 

Owner H.   L.   Dean.   Premises. 

Architect  .  .  .None. 

Contractor.  .C.    C.    Fincgan.    823    Q    St 
Sacramento. 

COST.     $2500 

E   %   LOT  2.  H.  I.   18TH  AND  19TH  STS 
Sacramento.     Build  sleeping  porch. 

Owner Mrs.    H.    R.    Sutliff,    1,S12    H 

St..    Sacramento. 
Architect  ..  .None. 


ULILUlNi;    .\NL)   INUUSTKIAL  NiOWS 

Contractor.  ..\i.      D.    Smith.    101)5      I    St 
Sacramento. 

COST,    JI.Mi 

LOT   06   Prin    Ave   near   Riverside   Roa.i, 
Sacramento.   Frame  addition    to   dwig 

Owner Frank    Corey,   Premises. 

Architect  . .  .None. 

Day's     work.  COST,     |300 

LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 

APAUT.MEN'T  I4..fsi.:— )  story  and 
base,  reinforced  concrete.  Cost  not 
.statert.  Los  Angeles,  Cal.  Architect. 
C.  V>.  Stewart.  Waverly  Apartments,  L. 
A.  Ownei-,  Walter  1.  Wilson.  725  West 
21st  street.  L.  A.  The  building  will  be 
erected  on  West  street  and  will  have 
a  frontage  of  40  by  100  feet.  Interior 
has  been  arranged  for  a  total  of  72 
rooms  with  ibaths  and  wall  beds.  In- 
terior finish  will  be  of  pine  and  .hard- 
wood veneer.  Some  oak  floors  will  be 
used.  Plans  provide  for  steam  heat 
and  a  hot  water  system.  Bath  rooms 
will  be  finished  in  tile  and  composition 
floors.  Entrance  will  be  finished  in 
tile  and  marble.  E.xterlor  of  the  build- 
ing will  be  faced  with  cement  piaster. 
Plans  are  nearly  complete  and  figures 
will   be   called   for   sbortl.v. 

MOTION  PICTURE  FACTORY  — 
Group  of  and  2  story,  reinforced  con- 
crete. 11,000,000.  Los  Angeles,  Cal.  Ar- 
chitects, s.  Tllden  Norton  and  F  H 
Wallis,  Title  Insurance  Bldg.,  L  A 
Owners,  Universal  Film  Company.  An 
official  of  the  film  company  is  coming 
from  the  principal  office  in  New  'S'ork 
to  supervise  all  construction  work.  A 
reinforced  concrete  wall  IS  feet  high 
will  be  constructed  along  the  property 
line  where  it  faces  public  highways 
The  buildings  will  include  the  admin- 
stration  building,  projecting  theatre, 
restaurant  to  seat  500  people,  planing 
mill  and  carpenter  shop,  300  dressing 
rooms,  several  stages,  one  of  which 
will  be  600  feet  long,  emergency  hos- 
pital, property  rooms,  scene  painting 
rooms.  laboratory,  power  plant,  etc. 
All  the  buildings  will  be  of  Mission  de- 
sign, of  reinforced  concrete  construc- 
tion,  with    tile  and   composition   roots. 

HOTEL — 2  story  and  base,  brick  and 
steel.  Cost  not  stated.  Los  Angeles. 
Cal.  Architect,  Albert  C.  Martin.  Hig- 
glns  Bldg..  L.  A.  Owner.  Mrs.  Antone 
Miiovitch.  The  building  will  be  erect- 
ed on  High  street  near  Ord.  covering 
an  area  of  83  by  50  feet.  The  first 
floor  will  contain  five  stores  and  the 
hotel  entrance.  Upper  floor  has  been 
arranged  for  twenty  rooms  and  a  num- 
1)er  of  public  baths.  Interior  finish  will 
be  of  pine  with  some  redwood.  Plans 
provide  for  steam  heat  and  a  hot  water 
system.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

RESIDENCE  —  2  story  and  base, 
frame  and  plaster.  Cost  not  stated' 
Santa  Monica.  Los  Angeles  Co..  Cal 
Architect.  A.  C.  .Martin.  Higgins  Bldg.. 
L.  A.  Owner,  Thomas  Higgins.  Tlie 
dwelling  has  been  designed  to  contain 
fifteen   rooms,   three  baths  and   sleeping 


be  .ciulpped  with  showeis,  open  Ure 
i'lu'fs  will  be  used  in  the  jirlncipai 
looms.  Mantels  will  he  of  tile  and 
nuirl.le.  A  vacuum  cleaning  sy.stem  will 
le  in.stalled.  Exterior  of  the  house  will 
■e  covered  with  cement  iilnster.  Plans 
uc    complete    and    figures      are      being 

S('HOOI^2  story  and  base,  rein- 
oric-.l  concrete,  $.10,000.  Lancaster. 
-OS  Angeles  Co..  Cal.  Architect.  B.  L 
lopkins.  Delta  Bids..  L.  A.  Owners, 
.an(:ister  School  District.  A  one- 
tory  building  to  contain  four  class 
ooms,  besides  laboratory  room.s,  study 
ooins.  etc.,  and  a  dormitory  to  ac- 
ommodate  thirty  students  will  be 
reeled.  Both  will  he  of  rjjinforced 
oncrete  construction  with  pine  finish 
nd  floors,  furnace  heat,  composition 
oofs,  and  plumbing.  Plans  are  being 
repared, 

BANK    AND    OFFICES— 7    story    an, I 
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porches.  Interior  will  be  flni.shed  Ir. 
pine  and  hardwood.  Hardwood  and  in- 
laid floors  will  be  used  in  the  princi- 
pal rooms.  Plans  provide  for  steam 
heat  and  a  hot  water  supply.  Bath 
rooms  will  'be  finished  In  tile  and  will 


slated.  Los  Angeles.  Cal.  Architects 
Held  Bros.,  California-Pacific  Bldg.,  S 
P.  Ownei-,  Hurlett  C.  Merritt.  The 
building  will  be  erected  at  the  corner 
of  .sth  and  Boardway,  covering  an  area 
of  60  by  115  feet.  The  stories  will  'be 
higher  than  usually  constructed,  and 
the  height  of  the  building  will  be  ll.i 
feet.  There  will  be  stores  In  the  first 
story  and  a  bank  in  the  second.  The 
upper  floors  will  be  arranged  for  of- 
fice purposes.  The  seventh  story  be- 
ing occupied  by  the  Merritt  Corpora- 
tion, The  building  will  be  of  steel 
frame  and  brick  consti-uction,  and  will 
have  reinforced  concrete  floors,  side- 
walk lights,  pressed  brick  and  stone 
facing,  plate  glass  windows,  marble 
finish  in  the  lobby  and  corridors,  hol- 
low tile  partitions,  metal  frames  and 
sash,  hardwood  trim,  three  elevators, 
marble  stairways,  steam  heat,  vacuum 
cleaning.  Plans  are  complete  and  fig- 
ures are  being  taken. 

„  ,t=,.,pj?°'™''ts   Awarded. 

\\AREH0USE_4  story  and  base, 
lirick  and  steel.  $43,000.  Los  Angeles 
Cal.  Arcliitects,  .Morgan,  Walls  &  Mor- 
Kan.  Van  Nuys  Bldg..  L.  A.  Owner 
.Mrs.  S.  H.  Van  Nuys.  Contractors.  Alta 
Planing  Mill  Co..  830  McGarry  street 
I'.   A.     Contract   price.   $43,000. 

PORTLAND  AND  OREGON. 

APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel.  $50,000.  Port- 
land. Ore.  Architects.  Claussen  &Claus- 
sen.  Macleay  Bldg..  Portland.  Owner 
C.  C.  Brown.  The  Iniilding  will  be' 
erected  on  Madison  between  Broadway 
and  Park  street  with  a  frontage  of 
BO  feet  and  a  depth  of  100  feet.  Plans 
show  a  total  of  34  suites  of  three  and 
four  rooms  each  with  bath  and  wall 
beds.  Interior  finish  will  be  of  pine 
and  hardwood  veneer.  There  will  be 
steam  heat,  elevator  service,  vacuum 
cleaning  and  a  hot  water  supply.  All 
bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Marble  and  tile 
will  be  used  in  the  entrance.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brck.  Plans  are  complete  and 
figures    are    now    beng    taken. 

SCHOOL-2  story  and  base,  brick, 
$30,000.  McMinnvlIle.  Ore.  Architect. 
Ernest  Kroner.  Worcester  Bldg..  Port- 
l.-ind.  Owners.  McMinnvlIle  School  Dis- 
liict.  The  building  has  been  designed 
to  contain  six  class  rooms,  principal's 
office  and  an  assembly  hall.  Interior 
will    be    finished    in    pine    throughout 
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/^  y  ^ -^          For  all  purposes  use 

(Jf/A"    /;                            Wybro  Panels 

f  V/'2/f^^/lL^^^^           No  matter  what  "kind"  of  a  panel  you 
//     Z^                 — -y       rpqiiirp    vnii  will  find  it  amonp  the  WYBRO 

(^    '^                                            "A  Panel   for  every  purpose"---that's 
Veneered  Panels  that                 the  WYBRO  advantage.      And  they  are  all 
ARE  good— -order                     UNIFORM  in  quality— always  the  best  ob- 
loday  from                                 tainable. 

White  Bpottiers 

5th  and  Brannan  Streets                                                             San  Francisco 
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and  modern  scliocl  plumbing.  Exte- 
rior will  be  faced  with  pressed  brick. 
Plans  are  now  being  prepared  and  fig- 
ures will    be  called   for   within    the   next 

♦ 

SEATTLE  AND  WASHINGTON. 

APART.VIKNT  HOUSE—.'!  story  and 
ha.se.  bricli  and  steel.  $30.(1(10.  Seattle, 
Wash.  Arcliltects.  Thompson  &  Thomp- 
son. .Mutual  Life  Bldg..  Seattle.  Own- 
er. S.  A.  Martin.  The  building  will  be 
erected  on  Republican  street,  covering 
an  area  of  41  'b.v  S3  feet.  There  will 
be  a  number  of  two  and  three  room 
suites  with  wall  bed«  and  private  bath 
rooms.  Interior  Inish  will  be  of  pine 
and  liardwood  veneer.  Plans  provide 
for  steam  lieat  and  a  hot  water  supply. 
All  bath  rooms  will  have  tile  wainscot 
and  composition  floors.  Entrance  will 
be  finished  in  tile  and  marble.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
In  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
brick,  $20,000.  Seattle,  Wa&h.  Archi- 
tect. Julian  Everett.  Boston  Block,  Se- 
attle. Owner.  Dr.  O.  P.  Lawson.  The 
dwelling  will  be  erected  on  Federal 
avenue  on  a  large  plot  of  ground  which 
will  be  laid  out  in  formal  gardens.  The 
dwelling  has  been  designed  to  contain 
ten  rooms  and  several  baths.  Interior 
finish  will  be  largely  of  hardwood  with 
pine  used  in  the  servants'  rooms.  There 
will  be  furnace  heat  and  open  Arc 
places.  .Mantels  will  he  of  tile  or 
brick.  All  hath  rooms  will  have 
tile  wainscot  and  floors  and  will  be 
equipped  with  showers.  An  automatic 
water  heater  will  be  installed.  Vacu- 
um cleaning  is  also  specified.  Exterior 
of  the  house  will  he  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are    being    taken. 

: ♦ 

THE  WB.IKNESS   OF  THE   LIBN   LAW 

ny    Lloyd    S.    Ackerinan. 

The  Mechanics'  Lien  Law  is  a  vast 
irnprovement  over  tlie  former  one,  and 
we  owe  a  debt  of  gratitude  to  the 
dy  fighters  who  represented  the 
t    the    1911    session 


sturdy  fighters  wi 
'Buildings  Trades  i 
of  the  Legislature,  and  to  whose  tire- 
less efforts  the  passage  of  the  present 
law  is  attributable.  There  has  been 
less  litigation  under  the  existing  law 
by  more  than  40%  than  there  was 
under  the  old  system.  The  fact  that 
no  case  has  yet  reached  the  Appellate 
Courts  of  this  State  in  which  the  con- 


stitutionality of  the  new  system  has 
been  attacked  is  proof  conclusive  tliat 
it  furnishes  no  encouragement  to  lit- 
igation and  that  under  its  clearly  de- 
fined provisions  the  owner  and  the 
general  contractor  have  exercised  suf- 
ficient   caution    in    building    operations 


rd 


the 


the  direct  lien.  All  mechanics'  lien 
laws  are  designed  to  furnish  protec- 
tion   to    the    person    or    persons    whose 

the  construction  of  a  building.  The 
theory  of  these  laws  in  all  the  states 
is  that  such  persons  should  not  be  re- 
quired to  look  to  the  personal  credit 
of  the  person  by  whom  they  are  em- 
ployed, but  having  by  their  own  hands 
or  acts  made  their  work  an  inseper- 
able  portion  of  the  owner's  land,  the 
land  must  stand  security  tor  the  pay- 
ment. I  propose  in  this  article  to  con- 
sider the  efncacy  of  statutes  author- 
izing liens  as  a  real  protection  to  con- 
tractor, material  man  ana  mechanic, 
and  shall  confine  my  consideration  ex- 
clusively to  the  existing  law  in  this 
State. 

I  concede  that  the  direct  lien  is 
vastly  to  be  preferred  to  the  lien  on 
the  fund  due  from  owner  to  general 
contractor  from  the  standpoint  of  the 
I)erson  who  does  work  or  furnishes 
materials.  Formerly  the  improvident 
contractor  who  dissipated  the  pay- 
ments received  from  the  owner  and 
diverted  them  from  their  proper 
course  could  defeat  the  rights  of  sub- 
contractor, laborers  and  materialmen 
whose  sole  recourse  for  their  compen- 
sation was  the  money  due  the  con- 
tractor by  the  owner.  It  the  contrac- 
tor had  incurred  liabilities  to  labor- 
ers, materialmen,  etc..  to  an  amount 
of  $5,000  and  his  payments  remaining 
due  under  tlie  contract  were  only 
$2,500,  the  persons  who  furnished 
labor  and  materials  were  obliged  to 
divide  the  $2,500  between  them  and 
receive  fifty  cents  on  the  dollar  for 
their  work  through  no  fault  of  their 
own.  This  condition,  happily,  is  now 
changed  and  sub-contractors,  labor- 
ers and  materialmen  now  are  given  a 
means  whereby  they  may  obtain  pay- 
ment in  full  for  their  work,  and  this 
by  virtue  of  the  direct  lien  which  has 
nothing  to  do  with  the  state  of  ac- 
counts between  the  owner  and  the  orig- 
inal contractor.  How  does  this  work 
out  in  practice?  Has  the  person  who 
furnishes  labor  and  materials  a  real 
as  distinguished  from  an  apparent  se- 
curity for  his  work?  To  determine 
this  question  let  us  examine  a  typical 
case  which  now  arises  with  increasing 
frequency.  A  contract  is  let  for  con- 
struction   of    a    building,    tlie    general 
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contractor  finds  tliat  he  has  bitten  off 
more  than  he  can  chew,  the  claims  of 
persons  who  have  furnished  labor  and  j 
materials  aggregate  $6,000,  the  amou 
due  the  contractor  from  the  owner 
$4,000.  These  persons  demand  the 
money  in  full.  The  owner  says,  '•!  cs 
only  pay  you  (16%%  on  your  claims, 
only  owe  the  contractor  $4,000  ai 
your  demands  aggregate  $6,000.  You: 
will  have  to  take  your  proportion 
the  amount  due  the  contractor."  "Ah," 
replies  the  suli-contractor,  etc.,  "but, 
we  have  the  direct  lien  and  if  you  do 
not  pay  us  we  will  file  liens  against 
your  property." 

"Alright,"   says   the  owner,   ''go  ahead- 
and    lien." 

Now  to  tne  unitiated  this  would: 
seem  to  be  a  problem  simple  of  solu- 
tion from  the  lien  claimant's  point  of 
view.  But  is  it?  Let  us  take  the  < 
of  one  of  the  sub-contractors  as 
example.  He  Is  a  plasterer  and  ha 
claim  against  the  building  tor  $1,500. 
He  goes  to  his  attorney  and  is  ai 
vised  to  file  a  lien.  He  inquires  ho 
long  it  will  take  to  foreclose  and  he 
told  possibly  six  months,  possibly 
year.  He  anxiously  informs  his  at- 
torney that  he  needs  the  money  to 
carry  on  other  jobs,  that  he  can't  wait 
that  long,  that  he  must  have  the 
money  now.  The  attorney  is  power- 
less. The  sub-contractor  rushes  back  ta| 
the  owner  and  lays  his  difficulty  betor 
him.  The  owner  is  indifferent  and 
refuses  to  help.  The  result  is  in  nine 
cases  out  of  ten  the  sub-contractor 
takes  his  66c  on  the  dollar,  and  the 
owner  without  the  slightest  legal  ex- 
cuse defrauds  him  out  of  the  just  pro- 
ceeds of  his  honest  toil. 

This  is  one  case.  Take  another 
moi'e  flagrant  one.  The  owner  de- 
cides to  build  without  a  general  c 
tractor.  He  farms  out  all  his  t 
tracts  to  different  contractors 
material  men.  All  his  contracts  are 
therefor  original.  Wlien  the  work 
on  the  building  is  completed  and  final 
payments  are  due  on  the  various  c 
tracts,  the  unscrupulous  owner  de- 
cides that  he  will  wring  a  few  dol- 
lars from  the  necessities  of  his  c 
tractors.  His  total  obligations  w 
originally  $60,000.  His  final  pay- 
ments aggregate  $12,500.  He  sees 
easy  way  to  make  $1,250.  and  so 
tells  all  of  his  contractors  that  he 
short  of  money,  and  he  is  very  sorry 
to  inform  them  that  if  they  want  im- 
mediate settlement  they  will  have 
take  90%  of  their  just  claims, 
course  it  you  want  to  wait."  he 
forms  them,  "for  two  or  three  mor 
I  can  pay  you  in  full."  Again  the  < 
tractor    consults    his    attorney   and   the 
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puor  man  of  law  advises  him  tliat  he 
has  the  direct  lien. — the  direct  Hen — 
that  panacea  of  the  worker's  ills 
which  palliates  hut  does  not  cure. 
■■But."  .«ays  the  contractor,  "if  as  you 
say  it  will  take  me  six  months  to  fore- 
close and  your  fee  will  he  15%  of  the 
amount  of  my  claim,  surely  I  am  hetter 
Off  to  take  90%  of  my  claim  now  from 
the  owner."  most  assuredly  he  is  better 
off,  and  fortliwitli  he  goes  to  the  owner 
and  enriches  him  to  the  extent  of  the 
10%  to  which  the  fraudulent  owner  has 
DO  shadaw  of  a  claim. 

My  readers  will  be  surprised  to 
know  that  this  practice  on  the  part  of 
the  owner  is  growing  to  such  propor- 
tions that  the  slirewd  and  unscrupu- 
lous make  a  real  business  of  It.  They 
would  laugh  at  the  Idea  of  not  realiz- 
ing some  easy  money  on  their  con- 
tracts, they  would  scoff  at  the  notion 
of  paying  their  contractors  in  full.  It 
Is  their  proud  boast  tliat  they  can  get 
tlieir  buildings  built  at  absolute  net 
cost  without  figuring  tlie  contractor's 
and  materialman's  profit.  That  $107^ 
wliich  means  the  bread  and  butter  of 
tlie  building  trades  is  slid  into  the 
pockets  of  the  owner  by  the  slmpliest 
kind  of  a  trick.  What  contractor  wlio 
reads  this  article  will   not   recall   some 


rec 


his 


ence  where  some  such  kind  of  a  fraud 
has  been  perpetrated  by  an  unspeak- 
able  owner. 

If  tlie  reader  wants  to  know  why  the 
owner  cai.  do  these  things,  let  him 
carefully  read  the  Mechanics'  Lien 
Law,  and  he  will  see  that  there  is  no 
penalty  whatever  attached  to  the  own- 
er's failure  to  meet  his  obligations 
other  than  Ire  is  obliged  to  pay  costs 
of  court  proceedings,  wliicli  In  such 
actions  rarely  exceeds  $20.00,  cost  of 
verifying  and  recording  lien  J  1.50. 
and  interest  at  7%  on  the  .^lalm. 
The    Remedr, 

Tlio  old  Mechanics'  Lien  Law  con- 
tained a  provision  that  If  the  owner 
unsuccessfully  contests  a  lien  he  must 
pay  a  reasonable  attorney's  fee  to  the 
elaiinant    to    be    taxed    as    part    of    the 

•       of    the    action.      The    Appellate 

i'f    California    some    years    ago 
I     tills      provision       unconstitii- 
The   new   law   contains   no   pro- 
vi.-i.jii   of  any  kind  penalizing  the  own- 
er   for-    an    unsuccessful      or      frivolous 


remedy  tor  the  deplorable  practices 
whic-l.  I  have  described  lies  in  this: 
Some  provision  must  be  written  in  the 
new  meciianic's  lien  law  which  penal- 
izes the  owner  tor  an  unsuccessful  de- 
fense to  a  foreclosure  suit  on  a  me- 
chanic's lien.  Under  present  condi- 
tions the  law  is  an  encouragement  to 
unscrui.ulous  owners  to  defraud  build- 
ers, etc.,  out  of  tire  reward  of  then- 
work.  If  the  owner  were  obliged  to 
pay  the  lien  claimant  an  attorney's  fee 
or  a  money  penalty  of  any  kind  the 
practices  which  I  have  adverted  to 
would  promptly  cease.  Tiie  contrac- 
tor could  then  afford  to  contest  the 
owners  ultimatum,  feeling  that  he 
win  l,e  to  some  extent  compensated 
for  the  damage  he  sustains  by  the 
withholding  of  moneys  due  him  under 
his  contract.  I  propose  to  show  how 
this  i-emedy  can  be  brought  about. 

The  theor.v  upon  which  the  .'Supreme 
Court  of  California  held  unconstitu- 
tional     the      provision      of   the    riM    law 
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ants  was  that  it  was  violative  of  the 
constitutional  .provision  guaranteeing 
to  any  person  within  its  Jurisdiction 
the  equal  protection  of  the  laws. 
Whether  this  decision  is  good  law  or 
not  is  not  for  me  to  say.  The  law 
stands  and  must  be  respected.  The  de- 
cision meant  that  it  was  unlayful  to 
say  to  the  owner,  "If  you  lose  you 
must  pay  the  lien  claimant  an  attor- 
ney's fee,  but  if  you  win  you  shall  pay 
your  own  attorney's  fee."  Beyond  any 
question  of  doubt,  if  the  law  had  pro- 
vided that  the  unsuccessful  party  In 
an  action  for  foreclosure  of  a  me- 
hanlc's  lien  must  pay  the  fee  of  the 
attorney  for  the  other  party,  the  law 
would  have  been  sustained.  What 
objection  on  the  behalf  of  the  build- 
ing trades  exists  to  the  enactment  of 
such  a  provision  in  our  mechanic's 
lien  law?  I  can  conceive  none.  If  the 
lien  claimant  brings  an  action  to  fore- 
close a  lien  to  which  he  has  no  legal 
right  let  him  be  penalized  the  same  as 
we  would  penalize  the  owner  for  an 
insufflclent  defense.  Under  the  present 
law  nearly  all  of  the  technical  de- 
fenses are  taken  from  the  owner  and 
it  will  be  a  rare  case  where  a  person 
who  has  actually  performed  labor  or 
furnished  materials  to  be  used  in  the 
construction  of  a  building  would  not 
be  legally  entitled  to  foreclose  his  lien. 
Under  the  former  law  90%  of  the  cases 
lost  to  the  lien  claimant  were  defeated 
because  the  owner  successfully  main- 
tained his  defense  that  he  owed  noth- 
ing to  the  general  contractor.  AU 
this  is  now  changed  and  the  owner's 
only  real  defenses  to  a  legitimate 
claim  are  that  the  work  done  by  the 
lien  claimant  was  not  embraced  within 
or  covered  by  the  original  contract  for 
construction  and  that  the  work  done 
or  materials  furnished  did  not  enter 
Into  the  construction  of  the  building. 
To  impose  this  burden  upon  the  own- 
er   would    undoubtedly    go    far    towards 
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as  I  have  referred  to. 
penalUed  for  a  failure  to  successfully 
defeat  a  mechanic's  lien  for  fore- 
closure brought  against  him,  he  will 
think  twice  before  he  will  without 
legitimate  cause  or  reason  refuse  pay- 
ment to  a  contractor  on  a  just  claim 
for  the  purpose  of  forcing  the  latter  to 
compromise.  'Furthermore,  the  con- 
tractor will  Ije  In  a  position  to  enforce 
his  claim  by  law  without  feeling  that 
he  win  be  a  loser  no  matter  which  way 
the  cat  jumps. 
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should  not  pay 
iges  to  the  person  w-ho  has  per- 
ed  work  on  his  building  and  has 
received  his  pay  even  though  such 
iges  are  by  an  antiquated   rule   of 

restricted  to  the  amount  of  the 
lact  price  and  Interest.  It  the 
were  written  into  our  statute 
s  that  the  measure  of  damages  for 
;h     of    a    contract    to    pay     money 

the  contract  price  and  the  detrl- 
suffered  by  the  payee  by  reason 
le  delay  In  payment,  no  lawyer 
d  venture  to  dispute  its  constl- 
nallty.  The  remedy  is  at  hand 
it   remains  for  the  building  trades 
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I  would  go  even  further  and  enact 
Into  the  law  a  provision  authorizing 
the  court  to  fine  an  owner  for  a  frivo- 
lous defense  just  as  is  done  by  the 
Supreme  Court  of  tnis  State  when  a 
party  takes  a  frivolous  appeal.  It  the 
owner,  as  Is  frequently  done,  contests 
the  claim  up  to  the  point  of  the  actual 
trial,  I  would  have  the  judge  as  part 
of  the  judgment  rendered  in  the  con- 
tractor's favor,  require  the  owner  to 
pay  a  line  unless  the  parties  of  the 
case  stipulated  that  a  compromise  was 
reached  and  that  the  owner  had  ap- 
parent reason  for  refusing  to  pay  the 
contractor's  claim  in  the  first  instance. 
This  would  he  attacked  by  many  law- 
yers as  special  legislation,  hut  I  be- 
lieve it  would  be  sustained  on  the 
ground  that  laborers,  materialmen,  and 
contractors  constitute  a  class  which  ci: 
require    special    protection.  St 

With    these   two  propositions  enacted      an 
into    the   law    I    venture    the    prediction      th 


State  Highway 
where  the  concrete  road  Is  still  un- 
surfaced  frequently  note  the  cracks  in 
the  concrete  and  wonder  if  they  are 
defects  in  construction.  These  cracks, 
according  to  tire  Highway  Engineer, 
are  not  only  desirable,  but  they  are 
economical  as  well.  They  take  the 
place  of  the  metal  expansion  joints 
sometimes  irsed  in  concrete  highway 
building,  and  when  the  concrete  is 
covered  with  tlie  bituminous  surface 
the  cracks  serve  a  useful  and  neces- 
sary purpose,  'but  arc  not  apparent  to 
the  traveler-.  Tlie  abilitv  to  do  with- 
out metal  expansion  joints  In  Califor- 
nia eftf-nts  a  large  saving  in  construc- 
tion, which  is  put  into  additional 
mileage. 

An  east  and  west  paved  highway  of 
importance  to  all  California ns  and  to 
tourists  who  come  to  the  State  Is 
taking  form  through  the  efforts  of  lire 
California  Highway  Commission  and 
the  co-operation  of  Sacramento.  Yolo, 
Xapa.  Sonoma,  Marin,  El  Dorado. 
Solano  and  Contra  Costa  counties.  The 
road  will  ultimately  form  a  main 
artery  across  the  central  portion  of  the 
Stale,  connecting  Lake  Tahoe  with  San 
Francisco    and      materially      shortening 
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e  of  the  Sacramento  Valley. 
1  monumental  portion  of  Ibis  route 
1  comprise  16,000  feet  of  trestle 
OSS  the  Yolo  bypass,  now  impassible 
ept  for  a  few  months  of  the  year, 
ictically  all  of  the  structure  will   be 
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mento  which  will  con- 
Ith  the  highway  alons 
the  western  side  of  the  Sacramento 
Valley  find  into  Beni;:-I)a.  Bids  foi- 
[■onstructlng  this  Yolo  basin  causewiiy 
will   be   opened    by   the  Highway   Cnm- 
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a.l  will  connect  to  Lake  T;rHo 
Ka.tt.  A  survey  is  to  be  mad 
nth   to  determine  the  cost  of 
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cutoft  through  Napa  and  Sonoma 
counties  for  an  airline  road  into  Sausa- 
lil".  tlicreliy  shortening  llic  distance 
inlii  San  Francisco.  This  cutoff  also 
serves  to  open  the  fertile  Napa  and 
Sonoma  valleys  and  forms  a  delight- 
ful "around-the-bay"  scenic  tour  on 
\\hich  are  possible  vistis  to  Napa  and 
.Sonoma  resorts,  the  Petaluma  poultry 
industry  and  the  Russian  river  conn-- 
try.  It  will  prove  a  factor  in  facilitat- 
ing chJUimunication  witli  the  points 
along  the  northern  California  coast. 
-Xapa.  Sonoma  and  Marin  counties  agree 
to  contribute  cash  bonuses  totalling 
$175,000  to  offset  the  extra  cost  of  con- 
structing tlie  proposed  cutoff. 

That  California's  State  Highway, 
built  and  surfaced  witli  State  ma- 
terials, will  maintain  a  first  place  in 
e.xcellance  among  the  highways  of 
-America  and  Europe  and  prove  the 
superioi'ity  of  native  road-t)Uilding  ma- 
terial was  asserted  by  Highway  En- 
gineer Austin  B.  Fletcher  in  a  paper 
presented  recently  before  the  Com- 
monwealth Club  of  San  Francisco,  in 
which  he  said: 

"Experiments  in  the  eastern  states 
led  the  California  Highway  Commis- 
sion to  consider  the  bituminous  car- 
pets for  the  California  roads.  The  only 
essential  difference  between  the  work 
In  the  East  and  that  here  lies  in  the 
use  of  heavy  asphaltic  oil  instead  of 
tar.  It  was  not  possible  to  use  coal 
tar  in  California  without  long  rail- 
road carriage  and  correspondingly  high 
cost,  for  it  is  not  produced  here  In  any 
considerable  quantity.  The  writer. 
however,  has  no  regret  on  that  ac- 
count. 

•'The  bituminous  carpets,  using  Cali- 
fornia asplialtic  oil.  on  90  per  cent  of 
tlie  work  already  done,  are  far  superior 
in  his  judgment  to  the  tar  and  screen- 
ing carpets  of  the  East  wliich  he  has 
inspected.  They  are  also  far  superior 
t<i  the  bituminous  carpets  usually  ap- 
plied to  the  macadam  roads  in  the 
l*:ast.  and  he  asserts,  after  more  tJian 
iwenLy  years  experience  in  State  High- 
way work,  that  no  Eastern  State  is  to- 
day getting  its  State  liighways  con- 
strude.l  so  cheaply,  so  tlioroughly  or 
.-iirfaced  so  satisfactorily  as  is  Cali- 
fornia. 

••California  started  late  witli  its 
State  higliways.  Its  people,  witli  the 
.  1  anged  conditions  of  traffic  brought 
..linut  by  the  automobile,  are  demanding 
what  to  all  intents  and  purposes  is 
lity  street  work  out  in  the  country. 
.Slid  California  is  getting  it,  to  all  in- 
tents  and    purposes." 


.iiiiK-  :i,  4,  IIII4. 

T;ic  Uliilcd  states  Civil  Service  Ciim- 
mi.'?sion  anmumces  an  open  competitive 
examination  tor  electrical  engineer  and 
rlraftsman.  for  men  only,  on  ,Iune  3  and 
I,  1311.  From  tl^e  register  of  eligibles 
resulting  from  this  examination  certi- 
lication  will  be  made  to  fill  vacancies 
as  they  may  occur  in  this  position,  at 
$1,200  per  annum,  in  the  oflice  of  the 
Supervising  Architect,  Treasury  De- 
partment. Wasliington.  D.  C.  and  in 
positions  requiring  similar  qualiflca- 
t'ons,  unless  It  is  found  to  be  In  the  in- 
terest of  the  service  to  fill  any  vacancy 
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Competitors   will  be  examined   in   the 

following  subjects,  which  will  have  the 

relative  weights  indicated: 

Subjects.  Weiglils. 

1.  Theoretical  and  practical  ques- 
tions in  electrical  science  (cover- 
ing the  subject  with  special  ref- 
erence to  lighting  and  elevator 
work    in    public    buildings) 25 

•2.  Drawing  and  design  (involving 
ability  to  design  and  draw  plans, 
etc..  for  all  apparatus  and  ma- 
chinery connected  with  electrical 
work    in    public   buildings) 40 

3.     Training    and    experience 35 

Total      100 

Persons  who  meet  the  requirements 
and  desire  this  examination  should  at 
once  apply  for  Form  1312  to  the  United 
States  Civil  Service  Commission,  Wash- 
ington, D.  C.  or  to  the  Secretary  of 
the    United    States    Civil    Service    Board 

Issued   April   30.   1914. 

♦ 

SHORT   CIRCUITS. 

.MisMliMi    of    the    Fiixe    When    tlit-    n  iri-» 
Become   t'ro»<»ed. 

"Another    short   circuit!" 

One  of  the  commonest  reports  heard 
in  all  electrical  works. 

A  "short  circuit"  means  that  the  elec- 
tric wires  have  become  crossed  or 
connected  so  as  to  form  a  bypath  or 
shunt  of  comparatively  low  resistance, 
through  which  so  much  of  the  elec- 
trical current  passes  as  practically  to 
cut  out  that  part  of  the  circuit  through 
wlilch  the  current  originally  flowed.  In 
other  words,  a  •■short  circuit"  has  re- 
placed the  normal  circuit,  whicli  may 
be  considered  a  long  circuit.  The  cut- 
ting out  of  the  resistance  of  the  long 
line  permits  the  power  to  rush  over 
this  path  of  low  resistance,  and  if  the 
apparatus  were  not  protected  hy  tlie 
fuse  or  circuit  breaker  the  electrical 
machinery  would  do  Itself  serious  harm 

To  prevent  serious  effects  from  acci- 
dental short  cil-cuits  of  electric  lighting 
wires  in  buildings  a  "fuse"  Is  Inserted 
in  the  circuit  just  inside  the  building. 
In  case  a  nail  or  some  other  falPing 
object  short  circuits  the  electric  wires 
in  the  bouse  tills  fuse  blows  out— name- 
ly, melts  out— and  throws  the  circuit 
open  so  that  no  electricity  can  Mow 
through  the  wires  In  the  house  until 
the  ■■short"  has  been  found  and  cor- 
rected.—New   York    World. 

♦ 

CON.STIU'CTION  flORK  ABKO  M». 

CANAD.V. 

■I'll    t'mineel     Ilrlllnli     toluiiihiil     null 

\  InHkn. 

The  suggestion  of  co-operation  be- 
tween the  United  States  Government 
and  Britisli  Columbia  in  building  rail- 
ways to  connect  British  Columbia  with 
Alaska  has  met  with  general  approval 
in  western  Canada.  Situated  as  it  is. 
between  United  States  territory  on  the 
south  and  north,  the  extension  of  rail- 
way lines  through  the  Province,  af- 
fording direct  railway  communication 
from  the  States  through  British  Co- 
lumbia and  Yukon  Territory  to  Alaska, 
would  be  of  great  benefit  to  the  Prov- 
ince. The  connection  would  be  through 
an  extension  of  the  Pacific  Great  East- 
ern   from    the      Peace       River      distriel 


tlie  Yukon  to  the  Alaska  boundary. 
This  would,  however,  result  in  a  rather 
circuitous  route,  making  the  distance 
from  the  international  boundary  on  the 
south  one  of  great  length  to  the  Alas- 
kan border,  'but  It  would  seem  to  be 
the  only  feasible  route,  as  the  topo- 
graphical formations  of  portions  of  the 
British  Columliia  coast  country  is  such 
as  to  render  the  building  of  railways 
diflflcult.  if  not  impossible. 
The  Government  Contrnel  «Hh  the  Pa- 
eifle  Uranil  Trunk. 
Tlie  Pacihc  Grand  Trunk  Railway 
wliicli  is  constructing  new  lines  and 
extensive  port  terminal  improvements 
in  British  Columbia,  has  Issued  a  state- 
ment denying  the  l-eport  that  the  com- 
pany Is  asking  further  assistance  from 
the  Dominion  Government  in  the  way 
of  additional  guarantees.  In  1903, 
when  the  Grand  Trunk  Transcontinen- 
tal contract  was  made,  the  Govern- 
ment agreed  to  guarantee  the  com- 
pany's   bonds    at     $13,000    per    mile    on 
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intain  section,  and 
by  act  of  Parlia- 
ment to  guarantee  $70,000,000  there- 
for. The  amount  provided,  however, 
is  not  sufficient  to  cover  the  propor- 
tion of  the  expense  guaranteed,  and 
the  Parliament  has  been  asked  to  con- 
sider   the    advisability    of    taking    fur- 
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.\nierienn  Rfliln'ny  to  Guter  Vaoeourer. 

Another  American  railway,  the  Chi- 
cago, Milwaukee  &  St.  Paul,  is  en- 
deavoring to  secure  terminal  facilities 
In  Vancouver,  and  will  enter  into  com- 
petition with  other  transcontinental 
lines  for  the  carrying  trade  of  this 
port.  Pending  a  grant  for  terminal 
facilities,  it  has  arranged  to  enter  over 
the  British  Columbia  Electric  Rallwa.v. 
making  connection  at  Sumas,  at  the  in- 
ternational boundary.  Tlie  Chicago. 
.Milwaukee  K  St.  Paul  has  further  In- 
creased its  traffic  facilities  on  the  Pa- 
clHc  coast  by  purchasing  the  BelUng- 
liam  &  Northern  Railway,  which  runs 
from  Bellingham  to  Sumas.  A  car- 
barge  service  is  otierated  between  Bel- 
lingham and  Seattle  for  handling 
freight  routed  over  tlie  main  line  to 
the  Middle  West,  the  East,  and  South. 
Mnnleliial      Imf^rovenieiitM     In      Alberta. 

Extensive  improvements  are  to  lie 
made  at  Banff,  Alberta,  during  the 
coming  season.  Paving  and  lighting 
streets  and  repairing  Government 
liuildings  will  cost  about  $1,000,000.  A 
new  sanitarium  is  projected  whicli  will 
cost  approximately  $20,000.  While  it 
is  given  out  that  a  million  dollars  will 
be  spent  this  year,  it  Is  more  probable 
that  tlie  Improvements  will  extend 
over  a  longer  period.  The  Canadian 
I'aciflc  Railway  and  the  Government 
are  jointly  concerned  in  making  Banff 
llie    national    playground    of   Canada. 

Among  other  buildings  that  will  be 
started  in  the  near  future  in  Medicine 
Hat.  Alberta,  are  the  following:  Tech- 
nical high  school.  $300,000:  two  S-room 
grade  schools  and  primary  school. 
$100,000;  hospital  and  convent  $100,- 
1100:  radiator  factory.  $100,000:  candy 
factory.  $25,000:  immigration  hall  and 
addition  to  Federal  Building,  $50,000: 
and  other  factories  and  business  blocks 
which  are  now  hein.sr  arranged  for,  be- 
sides homes  and  residences  all  over 
the  city. 
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Plans  for  a  ten-story  hotel  to  cost 
about  J300,000,  to  'be  erected  in  Ed- 
been   completed. 

Englisli-speakingr  members  of  the 
Koman  Catholic  Church  in  Edmonton 
are  planning  to  erect  an  edifice  In  cost 
{100,000.  It  will  be  known  as  .SI.  Jo- 
seph's Church.  Work  is  to  begin  tliis 
spring. 

iVen-  Rallwny  In   Alberta. 

Additional  transportation  facilities 
from  northern  Alberta  to  Fort  WilU.ini. 
Ontario,  will  be  provided  by  the  Nc.rtli- 
western    Railway,      wliose      applicalinn 

etl  by  the  Dominion  Government.  The 
line  starts  at  a  point  southeasterly  to 
the  Atlialmsca  River,  tlience  crosses 
close  to  range  7.  or  a  few  miles  west 
of  Holmes  Crossing,  and  continues 
soutlieasterly  to  Edmonton,  thence  In 
the  same  direction  to  Camrose  and 
southeasterly  to  the  boundary  oE  Al- 
berta. 
Miiulclpnl    IinitroveiiiciitN    lu   Edmonton. 

Edmonton,  the  capital  of  Alberta, 
will  have  a  period  of  unusual  building 
activity  tills  year,  if  plaiLS.  recently 
announced,    are    carried    to    fulfillment. 

A  capitalist  of  Warwick.  England, 
announced  in  Edmonton  on  Marcli  20 
that  his  plans  for  this  year  Include  the 
erection  of  a  ten-story  business  and 
oHice  building,  costing  $600,000.  and  a 
theatre  building  with  seating  capacity 
for   2.500,    estimated   to   cost    $400,000. 

The  G.  A.  Fuller  Co..  of  New  York, 
leports  that  work  on  the  super.'slruc- 
ture  of  the  JSoO.OOO  arts  buildlns  for 
tile  University  of  Alberta  in  Edmon- 
ton  will   begin   early   In   June. 

The  building  committee  of  Robert- 
son Presbyterian  College  has  decided 
t.>  erect  a  theological  building  costing 
»l.".o.000  on  the  grounds  of  the  Univer- 
sily  oE  Alberta  in  Edmonton.  It  is  to 
be    ready   for   the    191.i-lli    term. 

The   Bank    of  Alberta,   recently   liiior- 

aled   under  a  Dominion  charter,   will 

.  xiunj  $250,000  In  constructing  a  mod- 
el n  hank  and  office  building  in  Bd- 
inoMlon.  according  to  an  announcement 
m.nle  by  a  director  of  the  hank. 

A  Roman  Catholic  cathedral.  nuiB- 
nlHcent  In  design  and  extensive  in  pro- 
portion and  costing  $150,000  to  con- 
struct, will  be  erected  this  year  in  Ed- 
monton just  east  of  tlie  llnlversity  ot 
Alberta  grounds,  for  Aichl.i.shop  Legal, 
ot    Edmonton. 

Calgnry    I'lty    lMi|irovenient«. 

The  city  of  Calgary  will  require  $1.- 
7;!l.ljOO  for  various  purjioses  this  year, 
and  by-laws  covering  that  sum  will  be 
M.limitted  to  the  ratepayers  tor  ratl- 
lirniion  this  spring.  The  list  is  as  fol- 
lows: Parks.  $50,000-.  waterworks  ex- 
I'-nsions.  $250,000:  fire  department.  $S0.- 
ii"o;  publicity.  $17,000;  exliibltlon. 
$260,000:  Centre  Street  Bridge  (con- 
cretel.  $330,000:  .Mission  Bridge  (con- 
cretel,  $77,600:  Xinth  Street  West 
Bridge  (steell,  $60,000:  electric  light 
extensions,  $300,000;  Hlllhurst  athletic 
grounds,  $60,000:  general  hospital, 
$200,000, 

The  by-laws  for  the  last  two  items, 
namely,  the  new  hospital  and  the  pur- 
chase of  the  Hlllhurst  athletic  grounds, 
have  not  yet  been  prepared,  and  have 
not  passed  the  council.  They  may  be. 
voted    on    at    a    later    date       than       the 

Bnilillnic    Aitlvil.v  nl   Wlnalnor. 

The  Canada  Home  I'onslructlon  Co.. 
"f    Windsor,    is   considering   building    50 
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the  city,  which  would  mean  a  great 
gain  over  the  already  large  increase  in 
building  that  has  been  going  on  since 
tlie  first  of  the  year.  The  permits  is- 
sued by  the  engneer's  office  for  March 
show  an  increase  of  $28,500  over  March 
last  year,  and  the  increase  for  the  first 
three  months  of  the  year  1014  is  nearly 
doirble  that  of  previous  year. 

Civic   Center   for    Vant-wi-vcr. 

The  establishment  of  a  civic  center 
in  Vancouver,  consisting  of  a  group 
of  public  buildings  ot  artistic  design 
and  forming  a  nucleus  wliich  will  later 
be  amplified  and  enlarged  by  the  addi- 
tion of  other  buildings  and  public  im- 
provements, has  received  Ihe  indorse- 
ment of  the  commercial  and  industrial 
organizations  of  the  city.  Deflnite 
steps  will  soon  be  taken  to  carry  the 
plan  into  execution.  The  city  owns 
some  available  property  in  the  center 
of  the  business  district  and  powers  of 
expropriation  will  be  asked  of  the 
provincial  government  to  enable  the 
city  to  acquire  land  for   the  civic  cen- 


sche 


The  plan  as  outlined.  In  addition  to 
the  central  buildings,  includes  the 
widening  and  beautifying  of  streets 
connecting  Stanley  and  Hasting  Parks, 
located  at  extreme  opposite  ends  of 
the  city,  and  the  erection  ot  monu- 
ments and  fountains  along  the  thor- 
oughfares radiating  from  the  center 
and    leading  to   the   parks. 

The  growth  ot  Vancouver  and  the 
unprecedented  commercial  and  indus- 
trial development  ot  the  territory  in 
its   immediate   environments  have   been 

gies   ot   the   people   have   been   directed 

terprlses.  and  development  schemes,  to 
the  neglect  of  the  artistic  features  or 
the  beautifying  of  the  municipality. 
The  unusual  activity  in  real  estate 
and  the  rapid  rise  in  values  have  en- 
couraged the  acquisition  of  centrally 
located  properties  in  Vancouver  for  pri- 
vate enterprises  and  speculative  pur- 
poses, while  the  demand  for  business 
houses  and  office  buildings  lias  been 
such  as  to  encourage  the  construction 
of  edifices  to  meet  an  emergency  de- 
mand  at  high    rental   values. 

This  abnormal  condition  has  result- 
ed in  file  growth  and  development  of 
a  city  possessing  great  commercial  and 
industrial  interests,  hut  lacking  in 
many  respects  the  artistic  features  ot 
a  metropolitan  municipality.  There 
are  many  splendid  and  not  inartistic 
buildings  in  the  business  section  ot 
Vancouver,  but  they  are  so  distributed 
and  Interspersed  among  smaller  struc- 
tures lacking  in'  substantial  and  artis- 
tic features  that  their  attractive  ap- 
pearance is  lost  or  negatived  in  the 
general  ensemble.  Telegraph,  tele- 
phone and  overhead  trolley  wires  form 
a  network  along  the  business  thor- 
oughfares, and  the  poles  on  which  the 
wires  are  strung  obstruct  the  view 
and  give  to  the  long  straight  streets 
an  unsightly  appearance.  It  Is  to  cor- 
rect these  defects  that  the  present 
movement  for  a  civic  center  has  been 
started. 

At  the  last  municipal  election  the 
voters  of  Vancouver  approved  the  plan 
for  a  civic  center  and  the  location  for 
a  ntw  city  hall.  The  plan  now  under 
consideration  is  to  use  as  a  nucleus 
some  vacant  properties  owned  by  the 
city  and  to  acquire  i.llicrs  either  by 
purchase     or    exproprial  hm,     witliin       a 
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radius  hounded  by  Beatty,  Cambie, 
Pender,  Howe,  Georgia,  and  Hastings 
■streets.  This  district  is  in  tlie  center 
ot  the  business  section,  where  the 
principal  tlioroughfares  converge,  and 
is  admirably  adapted  to  the  purpose 
outlined    in    the   plan. 


The  recent  authorization  ot  tile 
l:rili.'<li  Columbia  Legislature  for  the 
c.Mcnsion  ot  the  Pacific  Great  Eastern 
K^Nlway  from  its  present,  objective 
pnint,  Fort  George.  nortliward  and 
eastward  tlirough  the  Rocky  Moun- 
mins  to  the  Prairie  Provinces,  is  one  of 
the  most  Important  of  recent  years  in 
the  development  oE  the  natural  re- 
sources of  the  Province.  Tlie  road  will 
tap  and  open  up  tor  settlement  the 
Peace  River  valley  country,  a  terri- 
tory estimated  to  contain  31,500  suare 
miles,    eoual    to    20,000,000   acres. 

The  proposed  route  irom  Fort  George 
will  be  Mmost  140  miles  due  north, 
penetrating  the  Rockies  at  Pine  River, 
thence  traversing  the  open  country 
200  miles  to  the  Alberta  boundary.  The 
Peace  River  section  of  the  road  will 
traverse  virgin,  undeveloped  country. 
"Grading  will  commence  la  May.  and 
the  company  expects  to  have  the  330- 
mlle  stretch  of  track  nortliwest  from 
Fort  George  to  the  Alberta  line  ready 
tor  traffic  in  1915,  The  first  section  ot 
the  Pacific  Great  Eastern.  extending 
from  Vancouver  to  Fort  George,  tap- 
ping file  Pemberton,  Llllooet,  Quesnel, 
and  Fort  George  districls,  will  soon  he 
completed  and  carrying  the  products  of 
that  heretofore  undeveloped  section  of 
British    Columbia    to   Pacific   coast    mar- 


A.Iiiiitledly  our  courts  are  our  luos 
powerful  and  capable  oranch  of  govern 
ment.  As  between  the  courts  and  tin 
legislatures  this  is  because  our  court; 
are   organized   better  than   our   leglsla 
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It  the  process  were  reversed— if  our 
legislatures  were  composed  of  a  few  ex- 
perts in  their  field,  always  on  duly:  and 
It  our  courts  were  composed  of  a  large 
number  ot  unqualified  men.  meeting  oc- 
casionally— our  legislatve  branch  of 
government  would  he  thi 


ful. 


power- 

Mialnl.iln  Jie  ideal  equal  balance 
should  have  the  power  tliat  comes 

being  capable. 

may  he  possible  to  prove  that 
s  make  as  many  mistakes  as  legis- 
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decisions  would  indicate  It.  But  the 
point  is  that  courts  even  make  then- 
mistakes  capably.  They  '-put  tilings 
across."  They  have  at  least  a  capable 
machinery  that  could  be  used  witli  tne 
minimum  of  humanity's  errors.  The 
greatest  aid  in  reducing  these  errors  to 
the  minimum  would  be  a  capable  or 
efficient    legislative    machinery. 

Superficially,  the  perponderating  (al- 
most the  overmastering)  power  of  tlie 
judicial  branch  ot  American  government 
comes  from  its  power  to  construe  tlie 
Constltulion.  But  it  gets  its  practical 
monopoly  of  that  power  because  the 
legislative  branch  is  not  fitted  to  con- 
strue the  Constitution.  Let  there  be  a 
IcRislalive   commission   as   strong   in   its 


personnel  as  tlie  juiliclal  ■■.  ommission" 
is  and  they  woula  work  logetlier  in  the 
onstrm-lion  at  the  Conslitulion.  Such 
a  legislative  commission  would  build 
up  a  ■•Jurisprudence  of  legislation,"  to 
use  Prof.  Charles  McCarthy's  phrase,  as 
strong  as   the  jurisprudence   of   courts. 

For  one  thing,  there  would  be  far 
fewer  occasions  for  courts  to  overturn 
the  legislative  work.  For  another,  if  a 
statute  were  overturned  it  could  be  al- 
most immediately  set  on  Us  proper  bot- 
tom. 
It  is  well  to  remember  that  our  courts 

tem.  The  different  results  attained  by 
them  and  by  our  checks  and  balances 
sy.stem  of  legislation  are  instructive.— 
Kansas  City  Star. 

♦ 

MISS 

It  seems  that  the  project  of  a  bridge 
over  the  Mississippi  near  New  Orleans, 
first  proposed  in  1888,  is  to  be  put 
through.  The  original  design  was  tor 
a  crossing  about  four  or  live  miles 
above  New  Orleans,  wliere  no  cliange 
of  bed  or  banks  has  occurred  In  the 
recorded    history    of    the    river.  The 

span  of  the  cantilever  bridge  was  to 
be  1,070  feet  between  centers  of  main 
piers,  tlie  suspended  span  being  440 
feet  long  and  the  anchor  arms  eacli  660 
feet  S  inches  in  length.  The  founda- 
tions were  to  extend  to  170  feet  below 
low  water  and  were  to  rest  upon  a  bed 
of  firm  sand.  The  piers  were  to  be 
sunk  by  dredging  through  open  weiis 
or  cylinders.  The  present  plan  calls 
for  a  double  deck  bridge,  one  deck  for 
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There  has  been  no  falling  off  in  re- 
cent years.  Take  the  last  two  decades, 
tor  instance,  and  there  have  been  ten 
wai-s,  or  one  every  two  years.    . 

Perhaps  there  is  some  encouraging 
lesson  for  the  peace  societies  to  be 
drawn  from  this  fairly  bloody  record. 
Perhaps    it    means    that    wars    are    van- 
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In  spite  ■:'  the  progress  cf  civlliza- 
ilon.  man  re.iiains  a  flgliting  animal. 
Peace  societies  begin  to  think  they  are 
making  progress  toward  taming  his 
instincts,  and  they  are  confionled  by 
another  wai'.  Here  is  a  partial  list  of 
the  wars  of  the  northern  hemisphere 
in  the  last  sixty  years,  e.xdusive  of 
tlie  minor  r&volts  in  Northern  South 
.\mcrlca,  in  Central  America  and  the 
"est  Indies  and  m  Africa: 

Ci-imean   war,    1854-56. 

Sepoy   mutiny.    IS57. 

Italy  and  France  against  .\ustria. 
1S.T9. 

Civil   war   in   America.   1SI)0-(13. 

Mexico  invaded  by  Austria  and  allies. 
1861-117. 

Prus.sia  and  Austria  against  Den- 
murk.    1S61. 

Seven  weeks'  war,  Austi-o-Prussian, 
1S66. 

Franco-Prussian,  1870. 

Husso-Tuikish,    1877-78. 

Servo-Bulgarian,    1885. 

Japanese-Chinese,      1804-05, 

(■■rcco-Turkish.    1897. 

Siianish-Amerlcan,     1S9S. 

Filipino-American,    1800. 


.inst 


Boer    war,    1S09-1902. 

Russo-Japanese,    1004. 

Balkan  states  against  Turkey,  1012. 
•  Balkan   states  against   Bulgaria.    1913. 

Mexican    war,    1914. 

This  as  has  been  said,  is  only  a  par- 
liHl  list,  England  has  had  several  small 
wars.  Including  the  important  conquest 
of  the  'Soudan,  which  are  not  included, 
and  there  ha\e  been  numerous  minor 
disturbances  of  one  sort  and  another. 
But    the    list   includes   twenty    fair-sized 


ishing  from  the  earth.  But  it  would 
take  a  pretty  Incorrigible  optimist  to 
i-ead  this  prediction  in  the  history  of 
the    last    half    century. 

Apparently  the  world  isn't  going  to 
be  able  to  get  on  for  some  time  to 
come    witliout      fighting.— Kansas      City 


The  following  account  of  an  educa- 
tional exhibit  in  the  matter  of  safety 
devices  exhibited  by  an  Eastern  rail- 
road is  taken  from  the  Scientific 
American: 

"Sending  a  'Safety  First'  campaign 
car  over  its  entire  lines,  and  instruct- 
ing Its  employees  in  safeguarding  not 
only  their  own  lives,  but  the  lives  of 
the  public  as  well.  Is  the  latest  de- 
velopment in  the  campaign  of  safety 
waged  by  the  New  York  Central  Rail- 
way. This  is  the  first  instance  of  such 
an  exhibit  traveling  In  a  railroad  car, 
and  the  instruction  given  through  its 
equipment  is  doing  mucli  to  decrease 
accidents.  The  car  has  been  in  opera- 
tion but  a  tew  months,  and  already 
records  show  that  there  have  been 
thirty-five  fewer  employees  killed 
while  on  duty  than  for  the  same  period 
of  last  year.  This,  of  course,  covers 
the  entire  system  of  the  road.  As  an 
educational  feature,  the  car  is  especial- 
ly interesting  to  the  general  public  as 
well  as  to  the  employees  of  the  rail- 
road. Its  lessons  are  all  strongly  im- 
pressed upon  the  minds  of  the  on- 
lookers, Ijy  a  system  of  'Seeing  is  be- 
lieving.' Models  of  all  machinery 
used  by  the  company  are  shown,  to- 
gether with  tlie  right  and  wrong 
metliod  of  guarding  dangerous  parts, 
Photogi-aplis  on  one  side  of  the  car 
picture  to  the  audience  unsafe  prac- 
tices of  raill'oad  employees.  The  ties- 
pass  danger  is  very  forcibly  shown  by 
a  number  of  pliotographs  Illustrating 
how  persons  irisk  their  lives  need- 
lessly walking  on  railroad  property. 
.\bove  these  pictures  is  a  statement 
calling  attention  to  the  fact  that 
no  less  than  ten  thousand  such 
danger-defying  peopde  are  killed  on 
tile  roads  of  this  country  each  year. 
One  model  of  especial  interest  is  tliat 
of  the  modern  freight  car  Willi  all  its 
up-to-date  mecliani^m  and  safety  ap- 
pliances. Attached  to  the  exjiibit  car 
is  a  coach  to  be  used  as  the  lecture 
room,  and  this  is  equipped  with  a 
stereopticon  by  means  of  which  il- 
lustrated lectui-es  on  safety  are  given 
to  the  men  emiiloyed  by  the  road." 

This  shows  the  attitude  that  the 
people  are  taking  toward  the  idea  of 
conservation  of  liflinan  life.  And  it 
seems  to  be  an  anomaly  that  the  lia- 
bility law  and  safety  appliance  act  In 
California  should  meet  such  violent 
objection  from  employers  and  be 
looked  upon  as  confiscatory  of  their 
property  when  in  reality  it  looks  in 
the  long  run  to  their  own  I'Cncflt. 
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Wednesday,      May      20,      ni4, 

the  southwest  section  of  ancient  Alex- 
andi-ia,  a  short  distance  outside  tnc 
Arabian  walls.  It  is  a  monolith  of  red 
granite  of  the  Corinthian  order  i-aised 
upon  a  pedestal.  Its  total  height  is 
ninety-eight  feet  nine  inches,  shaft 
seventy-three  feet  and  circumference 
twenty-nine  feet  eight  inches.  The 
present  name  Is  a  mere  invention  of 
travelers.  The  inscription  on  the  base 
shows  that  it  was  erected  by  Publlus. 
eparch  of  Egypt,  In  honor  of  the  Em- 
peror Diocltian  A.  D.  302.  It  stood 
in  the  center  of  the  court  of  the  sera- 
peum,  or  great  sanctuary,  of  Seranis 
and  survived  its  ti  ansformations  into 
a  church  and  a  fortllication.- Kxciiange 


L.4KGE    PIER    AT    OIL    RBKIIVEaY    IS 
ALMOST  COMPLETE. 


Capable  of  accommodati 
est  vessels  afloat,  the  i 
of  the  Standard  Oil  company's  quay, 
■JOO  feet  in  lengtli,  will  be  ready  for 
acceptance  shortly.  The  wharf  is 
being  constructed  at  Point  Orient  for 
the  handling  of  the  increasing  Oriental 
trade. 

The  total  length  of  wliarfage  space 
now  controlled  by  the  Standard  at  this 
point  is  more  than  lOOO  feet, 
wharf  Is  so  constructed  as  to  mak. 
possible  to  load  and  unload  a  vesse 
llie   same   time.— Richmond   Ind. 


Till 


CHIN.t     PLAIVS     MUSEUM. 


I  and  Europe 
of  their  an- 
cient arts  has  so  aroused  the  Chinese 
that  a  proposal  has  been  made  to  es- 
tabl.sh  a  national  museum  in  Peking. 
Only  recently  a  quantity  of  ancient 
paintings,  beautiful  old  porcelain,  col- 
ored screens,,  and  a  hundred  cases  of 
jade  have  reached  Peking  from  the 
Jel.ol  summer  palace.  -4t  present  these 
treasures  are  housed  in  the  'Wuying 
hall  of  the  palace,  and  it  is  suggested 
that  with  those  from  the  old  palace 
111    Mukden    they    would    form    a    sub- 
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By  way  of  preparation  for  the  heavy 
■avel  which  is  expected  in  connection 
ith  the  Panama  Exposition  at  San 
rancisco.  the  Union  Pacific  Railroad 
ompany  lias  recently  placed  an  oi-der 
ir  54  locomotives  costing  about  JI.OOO,- 
10.  Twenty-five  of  these  are  of  the 
acific  type,  15  are  iMikados  and  14  arc 
'  the  six-connected  type.  Forty  of 
le  locomotives  will  go  to  the  Union 
Hcilic.  10  to  the  Oregon  Short  I>ine 
Id   1   t  .   :he  Oregon-tVasliington  line. 


E»  APonATION   AND   STEA.tl    FLOW. 

An  investigation  of  evaporaliuii  and 
.<team  flow  is  being  carried  out  by 
Prof.  .lohn  F.  Hayford  of  North  wesFern 
University  with  the  aid  of  a  grant  from 
tlie  Carnegie  Institution.  Instead  of 
using  apparatus  on  a  small  scale  to 
measure  evaporation.  Prof.  Hayford 
consider  each  of  the  Great 
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This   is  the  name  of  a  celebrated  col- 
umn standing  on   a   slight   elevation    In 


evaporation)  and  change  of 
the  lake,  ana  from  these  data  to  de- 
. ermine  the  daily  evaporation  in  its  re- 
lation to  meteorological  conditions. 
Ultimately  the  knowledge  thus  acquired 
will  be  applied  to  the  study  of  the  laws 
of  stream  flow  in  the  Uni»ed  States, 
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JAMES  CAHILL  &  CO. 

lncorporat«d 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.                            Tel.  Oakland  1 113 

JOHN  G.  ILS  &  CO. 

IVlanufaclurers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

633-841   MISSION  ST.  San  Francls< 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addrsss  ma  by  phons  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


Subscribe  for  the 
"Building  and  Industrial  News" 


Peerless  Ironing  Board. 

Disappearsin  the  Wall 


PEERLESS //Xm/MG  BOARD 
3H0mN6  CAB/NET 
S£T  m  PA  R  Tl  riON 
CASEOC/P 


The  Peerless  Ironing  Board  ii  perfect  in  « 
venience.     Inexpensive  but  very  valuable  for  apftrtments.  Hats  &nd 
residences.     Helps  to  rent  or  sell  more  quickly  at  better  prices. 
Prices  S7.SO  and  S8.00 
The  Peerless  Combination  In  ning  Board  and  Kitchenette  Table 
combines  the  ironing  board  with    a   disappearing  table  in  the  most 
compact,   inexpensive    and    convenient   form.     Invaluab'e   for   the 
small  kitchen. 

Price  $10.00 


Wri 


!fot 


Age 


REERLESS  IRONING  BOA.RD 
633  Ptielan  BIdg.  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contracftors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and   Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specisdties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  iob  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE  ? 


BriLDlM;    AMI    INin'STRIAL   MOWS 


Catarrh  c?!!i!  Relieved 

THERE  IS  NO  NEED  for  you  to  contmually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
it  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


"It  Is  Almo^  Human" 


Phone  Kearny   740 


^i^^^mam  'The  Impfoved 
^^^        Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly    An    Air   Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projedtion  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  2.'>c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  BIdg.,  San  Framisco 


sry  Isl,  1914. 


New  Prices  In  Effect 


Be  SUM'   viiiir   Hies  (■(iiitain    cnir  new   (.'alaluj^iu'.- 
and   DiHcdiint  Slu'cts. 

Have  yiiu  seen  tlu' 

"BUNGALOW" 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farreli  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  I  673      445-447  Turk  St.,  S.  F. 


BUILDING   AND   INDUSTRIAL  NKWS 


Index  to  Advertisers 


VVVSS«3K«WXXV» 


ALl'llAllliTlCAl.     I»UJi;.\. 


Boggs,  Fred  H.,  Insuranre  t 
Builders'  Exchange.  180  .les 
Builders'  Supply  Depot,  38  SI 
Cahill  &  Co..  James.  372  12th 


Pillppi: 

866  Un 
Foote     .M 


General 
110   .Tei 

Conti 
ssle   St 

ractors' 

Association. 

Gas    App 
Bids. 

Sales    Co.  .218    Pacific 

Golden.    : 
land 

L)ow 

C, 

,.    1515 

Hth    St..    Oak- 

Holt.   O. 

C.    Contractoi 
Co..    1S3  Steve 

.  John  G..  839 
Joel.    Genera 

=  sie   St 

Imperial 

lis  &  Co. 

Johnson. 

no   Jei 

nson   St 

Mission  St . 

1       Contractor. 

Neldeck.  Frank.  Carp 


26fi9>i 
sand.    G 
.■Market 


nd  Bulld- 

<1    St 3 

and      Rock     Co.. 

Beach   and  "sioclil 


Hardware  Co..   581   Market....    1 
and    Specincatlons.    Telephones 
Franklin    2907:   Oakland   6941.41 


Scl 


ittsburg      -R'ate 

■.r    Heatet 

■      C 

c,     : 

137 

ruden  System 
Buildings.    48    ( 

ischmuller.   G.. 

^lentlHc  Amerl 
N.     T 

of      Portabh 
Solden   Gate 
S6i2    37th    St., 
can.     361     Br. 

e     St( 
Ave.  . 
Okd. 
oadw! 

sel 
ly.. 

36 


Simplex  'Window  Co..   625  Market. 
Specialty        Contractors'        Protective 

Association.     185    Stevenson    St 44 

Van    Emon    Elevator    Co..    56    Naloma 

St    Inside  back   cover 

Wblte  &  Parnsworth.   Stationers.   425 

Montgomery     48 

White   Bros..    Bth    and   Brannan   Sts..S6 


CLASSIFIED     INDBX. 


ASSOCIATIONS        AND        BXCHANGGS. 

Contractors'  and   Dealers'   Association 

Page    44 

General   Contractors'    Association.    110 

Jessie    St..    San    Francisco. .  .Page    45 
Builders'     Exchange.     ISO     Jessie     St.. 

San    Francisco    Page   47 

Specialty       Contractors'       Protective 

Association.    185    Stevenson    St 44 

ATTORNEYS. 
Mundav      &      Williams.      616      Phelan 

Bldg..    San    Francisco Page    36 

BANKS. 

Bank  of  Italy.  Market  and  Mason  Sts.. 
San  Francisco    Page  41 

BOILERS — KITCHEN. 

Gas  Appliance  Sales  Co..  218  Pacific 
Bldg Pag«    40 

BVILDBRS'     HAIRDV^'ARE. 

Palace  Hardware  Co.,  681  Market  St.. 
Sa.n    Franolsco    Page    7 

BUILDING    SPECIALTIES. 

Dwan  A  Co..  J.  E..  445  Turk Page  42 

T,I11«T  *  Thurston.  RIalto  Blds.Page  8 

CONTRACTORS  AND  BUILDERS. 

Abrahamsnn.    H.    R..    Ill    Laurel.    Okd. 
Altchlson     &     Son.     548     Santa     Clara 

Ave..      Alatneda         

Flllppls.  v.,  866  Union  St.,  S.  F 

Tnslde    front    cover 

Holt.  O.  C.  110  Jessie  St Page  48 

Neldeck.  Prank.  2669  A  Howard.  Page  38 

CABINET    MAKERS. 

Hunter.  R.  J.,  expert  cabinet  maker. 
2166  Telegraph  Ave.:  dealer  In  ma- 
hogany,   antique    and   all    kindi    or 


and     polishing; 


CONCRETE     .MIXERS. 


CONTRACTORS'     MACHINEUV. 

Bacon  &  Co..  B.   R..  3S-40  Natoma 3S 

Parrolt   &  Co..   320   California   St..   San 
Francisco   Page— Back  cover 

CORNICE    AND    SHEET    METAL    WKS. 


CRUSHED    HOCK. 


DOOR    CHECK    AND    SPRING. 

.\lorrell.  F.  D.,  278  Natoma.  San  Fran- 
cisco      Page    37 

RisclimuUer.  G..  862  37th  St..  Oak- 
land.  Cal Page   38 

DOORS,    SASH.    MOULDINGS. 


..      ---    _rdale, 
Cal Page    42 

ELEVATORS. 

or    Company,    Beach    and 


Ell 


FLOORING. 


GENERAL     CONTRACTORS. 

Flllppls,  v..  866  Union  St..  S.   F 

Inside    front    cover 

Johnson.   Joel,   110  Jessie  St Page  40 

Holt.    O.   C.    110   Jessie   St Page   48 

GRATES,     MANTELS     AND    TILDS. 


HARDWOOD    LUMBER. 

Parrott  &  Co.,  320  California  St.,  San 
Francisco    Page — Back    cover 

White  Bros..  5th  and  Brannan,  San 
Francisco     Page    36 

HOISTING   MACHINERY. 


KITCHEN     OUTFITS. 


LUMBER. 

Taylor  tc  Co..   2006  Grand.   Ala 
MACHINERY. 


METAL   LATH. 

Parrott  &  Co..  320  California  St.,   San 
Francisco    rage— Back  cover 

Llllev    &    Thurston    Co.,    Rialto    Bldg.. 

San    Francisco     PaK"    " 

PAINTERS    AND    DECORATORS. 

Cabin    4    Co..    Jam.».    572    12'h    St.. 
Oakland.    Cal P«S«    *^ 


!•  Al.\'li5;ita,     I'.H'KU      liVM.KIO,     i.;n 

Schater,  Fred  (House  and  Fresco 
Painter)  1468  Green.  Phone  Parlt 
1197.        Shop,      111      Franklin.      San 


PATENTS. 


PATENT    WINDOWS. 


Cisco 
PHOTOGRAPHER. 


Dalzel.    F.    E.,    2014    Unl' 

Berkeley;  manufacturer  of  house 
and  office  nttings.  mouldings  and 
window  frames.  turning.  band 
sawing,    shaping,    etc 


PLASTBR    BOARD. 

Thui 
an    Francis 


Llliey    &    Thurston    Co..    Rialto    Bldg., 
""      "  '  Page   I 


PLUMBERS. 

Low  &  Anderson,  Plumbing.  Tinning 
and  Gas  Pitting;  Jobbing  a  special 
ty;    814    Broadway;    Phone    Oakland 


REVERSIBLE    WINDOWS, 

Simplex  'Window  Co..  52-5  Market  St., 
San    Francisco    Paga    4 


STATIONES.S. 


San  Francisco 

STORE     FRONT      CONSTRUCTION. 


WATER    HEATERS. 


Wood     Mfg„     Co.,     John     218     Pacino 
Bldg.,  San  Francisco   Page  37 

VENEERED     PANELS. 


■WALL  FINISHING. 

Imperial  Co.,  183  Stevenson  St.. Page  I 

WATER   PROOFING. 

Dwan  &  Co.,  J,   E.,   446  Turk.  .  .Page  41 
Imperial  Co.,   183   Stevenson  St.. Page   i 
Parrott  &  Co.,   320  California  St.,  San 
Francisco    Page — Back    cover 

WHEELBARROWS. 


■WINDO^WS — ^PATENT. 


OmUna.  Oal   Pa«*  f* 


-BUILDING    AND  INDUSTRIAL   MOWS 


Specialty  Contractors'  Protective  Assoctation. 

UFFIClAl^  LIST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
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EXCHANGE. 


OFFICERS. 


,    J.    J.    CONNOLLY 

Master  Plasterers'  Ass'r 
ildent,    L.    R.    BOYNTON 

Contracting  Plasterers'  Ass'r 
r;     JAMES  R.    WILLIAMSON 

Master   Steam    Fitters'    Ass'r 


"This 
members 
fulfil   all 


Assoc 


y.      W.   S.   SCOTT 

Masons'    and    Builder 

.    Williams    and   C.    Mu 

Attorneys. 

615    Phelan    Building. 

3      tliat    ail 


MBMBERS. 


Office    101    Gough 

John  U  E.  Firmln 

Secretary. 


ley 

Balling.  B.  A. 
Baeine,  Louis 
beck,  Jos. 
Belknap.  V.  J. 
Bernard.  Geo. 
Bernstein.  Loui 
Blaclt 


Kane,  Jas.  1. 
Kara,  F.  E. 
Kayser.    Chas. 


Watson,    Clias. 
Wecli    &   Co. 
stphai,   H.   N. 


Frank    J.      ■Whitn 


F. 


F. 


eslin.     Cha 


Bowen,  J.     L.  & 

Son  .,  . 

Brook,  J.      H.  & 

Son 


ck,    Wn 


Pi.    Co. 


Pi.    Co. 
Butler.    D.    S. 
Cohen.    "' 
Colemi 
Coilini 
Cook,    --    — 
Coughian.    Jas.    F. 


Alex 


nln.  J. 


Koch,   F.   &  Son 


La  Chapelle,   W. 
Lang.    Leonard 
Lauder,    H.    1. 
Lawson.     Hermai 
Leiser    Bros. 
Lettich.    J.    M. 
Levy.    M. 


MacDonald,    A.  W. 
.McEnhill.  Leo 
.McLeod.    J.   J. 
.Meehan,  P. 
Mensor.    G.    W.  Co 
Meyer.    S. 
Mitchell.    M.    A. 
Moenning    &    Co. 
Moller,   W.   D. 
Mollis.     Herbert  L. 
.Mollis.   A.    I. 

T.    B. 


Williamson.   H.   Co 
Wilson.    W.   F.   Co. 
Williams.   O.   F. 
Wiesendung.    P. 


Cu 


Mo 


&.    Bevi- 


ris 
lockway 
Muiholland,    J. 
Murray.   Roy 
Murray     Bros. 


Orchiedt     &     Van 
Cromburggne 


Ui    Vecchio.   S.   J. 
Deventhal.    E.    M. 
Dockery.    Wm. 
Doherty.    *     " 


Eisner,    P. 
Ernst.  H.  *  Son 
Brtola.   B. 


Ford.    Thoa.    J. 
Forsyth.    W.   C. 
Franklin.  C.  P. 
Olbbs.    David 
aibbs,   J.   *  Son 
GlUey-Schmia    Co. 


Grad'y.  H.' 
Grundy.  E. 
Hahn,  A.  J. 
Haub.  Geo. 
Hays.  E.  L. 
Heinz,    C- 


Hobro.    W.    D. 
Hondet,    J. 
Hoffman    &    Scha- 


H. 


Plevin    &    Morric 
Power   &    Pike 
Raische,    Fred 
Rehn.   C. 
Richardson.     J.     i 


T.    J. 


Rohr 

Ryan. 

Sasso,    Frank 

Schailch,    J.    A. 

Schieve.    Then. 

Schwarz.    Chaa.  Co 

Shepard    Bros. 

Singewald.    J. 

Skeliy.   Thos. 

Slattery.    M. 

Snook.  W.  S.  * 
Son 

Spencer  Plumb- 
ing Co. 

Staider   &  Hlnkel- 


ard 
TIppett.    J.    C. 
Trezise.   J.   S. 
Trezise.    A.    G. 
Turner  Co. 
Von    Tagen  &  Mol- 


Sieverts.    C. 
Spark,    John 
Tozer    Co. 
Wagner    Bros. 
Wagner.    Fred 
Weinmann,    Ci 
Wendt,  O.   W. 
■Woodali. 
Weiser,    J.    H 
Walk,    M. 
Weiss.   M.   B. 
Zellnsky.    D. 


B.    F. 


;)I«ATORS'     ASSN.       Qgj^^.     JJ5     g,. 


Office    236    Pacific 

Building 
W.    T.    Beck,    Sec. 


Anderson&Bros. 
Axt.    H.    J. 
Ankers.   H. 
Anderson  Bros. 
Beck.   W.  T. 
Bacigalupi.    P. 
Black.   E.   H. 
Burns.    Joseph 
Becher.   H. 


Walker.  P.  J. 
Wygant.    J.    H. 
Wilson.  Jas.  A. 
Valley  Eiec.    Wks. 

CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Stever. 

son    Street. 
W.   F.    Clute.   Pres 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin  Lyden  Sec. 
Bradlev  &  O'Reilly 
Bosch.  Herman 
Brennan.    Jas. 
Burt.    Chap. 
Carrick,    M.    H. 
Conner,   I.   C. 
Carlson,    John 
Cashman.    M.    J. 
Connell.   J.    E. 
Campbell,    Chas. 
Chalmers.    H.    A. 
Connolly    &    Son 
Coppcllotti,   U 
Dalv.    J.    H. 
Domlco.    Tony 
Duthle.    Chas. 
Eastman.   Jos. 
Felt.    R.    D. 
FVar.za.    S. 
Fraser.    Simon 
Fa? 


Bl 

tier 

Thos 

Bi 

tier 

,    W. 

Br 

ady 

0.    E 

Be 
Bs 

ck, 
rke 

Adam 
r,    Geo 

steii 


Wn 


Ber 

Byrne.    J.    F. 

Brickley,    P.    J. 

Blum.   L. 

Cohn,    M. 

Clarke   &   Dickson 

Cramer    Bros. 


Don 


V.   J. 


Daniels.    G.    V. 
Domeniconi,    S. 
pahl.    F.   H. 
Eaton.    W.    R. 
Eckart.   H. 
Foley.    D. 
Fick    Bros. 
Guenzei,   O.    C. 
ijraper.   Harry   G. 
Grlffln.    r. 
Gewirtz,  Joseph 
Grimes,    John 
Gordon,    C.    E. 
Hansen,   f,   n. 
Hlnton,    Russell 
Hoffman.    Jno. 
Jablonski.  A. 
Kern,   Henry 
Kiesel,    Fred 
Kroder,    Gus. 
Koenie.   Otto 
Lorenzen.    Fred 
Lucas.    Ed.   J. 
Manning,    Jno. 
.Maundreli,    H. 
Orsl,    G. 
Olney,     E. 
Ostiand,  John  L. 
Pastier.  Robert. 
Quadt.   Jno. 
CjQandt.    A. 
Schaefer.    Fred 
Schaefer.    Adam 
Schaete'r.     Wm. 
Shepherd.     Wm. 


Brandon.    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 


Collins, 
Collin,  ; 
Carnaha 


Fennell,  Jas.  S. 
Fennell,  Martin 
Ferris,   Cha 


Qilson,   J.    E. 
Gale.   M.    F. 
Gardiser,   F. 
Gladding,    McB 

&   Co. 
Hock,    Chas 
Hadley.    Ch 
Hibbi 
Hogbi 


H. 


Koldenstrodt,     F. 
Larsen,    N. 
Larsen,   H.   H. 
Larsen,   L.  C. 
Lawson,    A.    W. 
Llndgren.   C.    J. 
Ludwig,  John 
Mealy.    M.    J. 
McWhirter.    W.    J. 
McCall.     Wm. 
McCall,    Elvin 
McCowan,    M.    B, 
MlUer,   J.   W. 
Muicahey,  Thos.  F 
MUlerlck.     Philip 
Murray,    W.    C. 
McSherry.     M.     F. 
Mowbray,   M.   V. 
Nagel.    W.    L. 
Nagel.   R.   H. 
O'Connor.   J.   J. 
O'Rourke.    T.    F. 
Phillips.    Joseph  J 
Pringle.    J. 
Ringrose,    R. 
Rainey.   W.    A. 
Ralney.    B.    .S. 
Reed,  Waiter 
Stradling,    W.    C. 


Gio 


"Ge 


Wn 


rumour. 
Greenback.   Joe 
Hines,    Howard 
Jacobsen.    N 
Judge    &     Steven- 

Karib.   Paul 
Knowles,    A. 
Leaf   &   Kaiser 
Lipp.  1.  P. 
Lvden  &  Bickel 


Mannix 


Th< 


Sr 


Mennle.    Alex. 
Marconi.  J. 
Martinelll.    Wm. 
Mowat.    Donald 
McDougall     &     Co. 
MacGruer   &    Co 
Morehouse.    C.    C. 
Muriale.    NIC. 
.\fcLeod.    J.    C. 
Nagel   &  Nagel 
O'Kane.    C.    T. 
nrford.    J.    A. 
Pacinc    Plastering 

Co. 
Philbin.    J.    J. 
PIconl.   J.   M. 
Powers,  J.  J. 
Sullivan.    D.    F. 
Steere.   J.   E. 
Smith    &    Johnson 
Smvthe    Bros. 
Tarry.   G.    W. 
Terranova.  M.  J. 
Wagner.   Jas.    A 
W  m.        Raymond. 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office       Metropolis 


Blec.      Motor 

Machine  Co. 
Wed»'    ";;   Co. 


>IASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 


Harry    Larkin. 

President. 

Bendet.       J        W 

Roofing   &    Pav 

ing   Co. 
Cantley.   James 
Cassaretto.    John 
Enterprise      Root 

ing    Co. 
Flaherty     Roofing 

&  Paving  Co. 


Lawson  Roofing 
Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Maiott  &  Peter- 
son 

Parafllne    Paint  Co 

Rapheid,  J.  L. 
Roofing     Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonlte    Co. 

Western  Felt  and 
Refining    Co. 


Office      Monadnock 

Building. 
J.   B.    Dennis,    Sec 
Atlantic  Flr» 

ofing    Co. 


Butte        Bng. 

Blec.    Co. 
Cfetllfornli 


Con 


Co. 


Ele 


Central   Bl 
Davis    Elec.    Co. 
Decker  Eiec.  Co. 
Gen  Eiec.  Con.  Co. 
Hanbridge,     W.    S. 
Eppstein    Elec.  Co. 
Levy    Elec.    Co. 
Kirstc;:.    W.    H. 
Marine    L'.ec.    Co. 
McFell    E^ic.    Co. 
National   Elec.  Co. 
Newberry  -  Bend- 
helm 


Fir 


Balzk 
Clinton 

proofing    Co 
Campo,   C. 
Lynch,   R. 
Lynch.    J. 
Munson,    C.    Jb   Co. 
McAbee,   E.   T. 
McLeiland.    R. 
Hayden,  Fred 
Potter.   A.   V. 
Peerless  Flre- 

oflng  Co. 


Snell 
Streeter.   M. 
Sheehan,    Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster  Street. 

W.  E.  Burnham. 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing   Co. 

Collins.    T.    M. 

Central   Elec.   Co. 

Dalziel,    Robt..    Jr. 

Gen.   Bng.   Co. 

Gllley-Schmld  Co. 
Inc. 

Levy.    M. 

O'Mara,    J.    E. 

Pac.    Fire   Ext.  Co. 

Petersen    -    James 


Co.,    The 
Walsh.    F.    P. 
Williamson    Co.,  H 
Wittma 


Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 

Phone  Sutter  3580  110  JESSIE  ST. 


BUILDING  AND  INDUSTRIAL  NEWS 


GInley,  Edward 
Gomijertz,  Ciias 
Flour   MiinaKcr 


Ucuerul      Cootrae- 
tora 

tStot:kho'«iera> 
Ackerson     &    Son. 

O.    B. 
Amweg,  Fred  J. 
Anderson     &     Co.. 

W.    W. 
Beach     &     HeKer- 

Betk.'john  E. 


Biller.   John 
Bletch,    E.   C. 
Bluxome   &    Co. 
Born,    P.    H. 
Bosworlh.     P. 
Boyd  &   Kerr 
Brandt    &    Stev 
Braunton   Bros. 
Brutcher  &  Se 
Cain 
Cald 


Bergstrom.      .Secretary.    \" 
DIRECTORS.    1014-1015. 

Lansing.  J^rank  P.        Th 
Linden,   -Wni.  Wj 

LIndgren,  A.  F.  Wi 

'.    McLeran.   Ralpli 
llookkeeper 


W. 


iris 


Eln 


Day's  Sons. 
Farquharsoi 
Fee.    Grant 


Gompertz.  C.   W. 
OutlPben    Bros. 
Hailing.   U. 


&    Son. 
Peter 


Hill.   J.   A. 
Holt.   O.   C. 
Jolianson.    J.    B 
.lolinson,    .loel 
Fnnes.   Pred  C. 
Klpnck,    F.    J. 
Klyce.    Harvey 
k-oenlg.  O.  J.  O. 


I,Mr.«en      &   Lar 
Linden.    Wllllar 
l.lndgren   Co. 
Lindsay.    Chas. 


Martin.    Wlllla: 
Masow     a     Mo 

VIcClernlian 

Cn..    T.    W. 
MoT.ean.     Nell 
Vllfrnvleh      .1 
Moore      Bldg 

C.   r- 


Mo 


MEMBEBS. 


McLaughlin.  Jai 
McLeran  Si  Peter 
.Monk. 


Br 


Bo 


Neldiok.    Frank 
Newsom.     World 

&    Kohn 
Nielsen,    N.    F. 
O'Brien.   J.   J. 
n.    Andrew 
?urt   T. 
W.    O. 
..>l   Per! 


Owsle 
Peters 
Petter 


•Pratt. 

Quinn. 

Ransor 

Co. 


J.   J. 
P.    P. 


Redn 


all.   W.    W 
Reese  &   Ronr 
Relte.    .1.    B. 
Rlckon.  Fred.  . 
Rolandl.    F. 
Saner.    Adam 
.Say well.    Svlvt 


Walker.     G     H.     & 

Seth 
Ward   S   Goodwin 
Wendeiring,    J. 


nldt     &Cn,,  M 


Michel    .<l    Pfeffer 


S.-   Iron    Works 

Aroli.    Slleef    lle< 

AA'orks. 

S.  F.  Metal    S';iMi 


Clark    &    So 


Art  Cellliieg. 

M-ger  Mfg.   Co. 
Art  Glaaa. 

i    Din- 


Pioneer 
Window 
Schwarz 

lleb 
ArtlHtic- 

Dceui 
Benkmai 
Banner 
Larson. 
Llpp  &  Co.. 

AMbeNtos  Material!* 

Johns     -     Manvllle 
Co..   H.   W. 


Pate 


Ed. 
iMudo 
P 


Asbestos 


Magne 
Vestern    Bull 
Snpply   Co. 


Altken    &    Altll 

Aiilo  Oellvrr 

Holland.  J.  P. 
Star  Con.  Co. 
Autoiiioblle 


Ma 


llle 


Co.,   H.   \V. 
iwls.    W.    S. 
ugnisia   Asljestos 
SuppLv  Co. 
estern    Asbestos 
Maenesla   Co. 


itondM  i&  laMiira 

Arp.    Chas    W. 
Agency      Compi 
Aetna  Lite  Ins. 
General  Aci 

Assur.    Corp. 


Gla 

Huvbu 

IlllnolE 

Lloyd 

MacMe 

Mehe 


San 


rk  M. 
itic  Coa 
alty    Co 


Spengler 

;.    H.    V. 

Son. 

t   Cas- 


Mrlfk     CuDt 

Alexander, 
Allen,  C.  J. 


Robt. 
:    Ral- 


Koberling.    Jos. 
Koldenstrodt.   F. 
-Mc   Whirter,   W.  J 
Mealey   &   Collins 
.Mlllerick.    Phil.    J 
Oberteld.   Chas. 
o'Rourk,    T.    F. 
Reed  &  White 
Tlngberg,    ,lohn 
Watson    Bros. 
Whitney  &  Davie: 

Crlek   nealrrs. 

Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    * 

Pottery  Co. 
City    Supp-       ~ 


Clark    &    So 

DIE 


N. 
Brick  Co 
iue    t:o. 
Gladding      -      Mc- 

H.an    Co. 
Golden    Gate  Brick 

Co 
McNear        Brick 
3ncy 

Cot- 


Stelger  Terra 
ta*Potterv 

United  Mate 
Co. 


Cement    Co. 

nallderK 

Instruments. 

Keuffei   SEsserCo 
H..il.,l.,B    JouraaN 

Arclilteci    &    En- 

sineer. 
Buildi 


Da 


strial     Ne 


Builder 
lliilldfuff  niaterlalM 


Co 


.Mockjjl 


ind    Con 
Cow  II    t.i 

Cement  Co.,   H 
Diamond    Brick  Co 
Dwan    Co..    .T.    E. 
Falls    Mfg.    Co. 
Fuller    *    CO..W.P. 
Gladding 

r 

Or 


Co. 
Co.. 


J.   E. 


Co.. 

Len'nr 

Lllley  .<;•    Thursto 

Co. 
Mever.    Adolph 
Pac.    Portland    Cf 

ment   Co. 
Parafflne  Paint  C 
Parrott    &    Co. 


Ge 


Co, 


r  Terra  Cot- 
Pofvv  Wks 

.  n.  w. 

)     Brick     & 


^'estern  Aabestoa 
Magnesia  Co. 

Vestern  BuIIdera' 
Supply    Co. 

Vestern  Develop- 
ment   Syndicate. 

Vestern    Lime    & 


Cement  Co. 
Dwan   &   Co..  J.   J 
Guerin  &  Co..  J.  ; 
Holland.    J.    P. 


Meyer.  Adolph 
Pacific        Portia 

Cement  Co. 
Standard   Portia 

Cement  Co. 
Waterhouse 


Lin 


& 


ment   Co. 

iiaeyH.     Paten 

rson  Co.,  L.   B 

!Ser    -    McDon 

Co. 


Cold   Storage  Insu- 

Van     Fleet.    M.     V. 
Concrete    Conlrae- 


lln 
rlllon 


Crescent    Co 


McCabe  &  Brown 
.Mission  Concrete 
&  Mosaic  Wks. 
Moroncelll,  John 
Nllson  &  Arras 
New     Era     Marble 


Peterson      &      C 

Chas.    T. 
Rasimussen.    A. 
Rlhonl.   Henry 
San         Pranclsi 

Concrete    Co. 
Schlosser.    Max 
Schmidt    *    Son. 
Sundberg    &    Sen 
Spargn,     .foiin 


Francis 

IS   &   Sands 

rlund,    J.    V 


&  Co.,   K.   R 


Metal    Works, 
aabernla    Sheet 

Metal    Works 
Hughes.   H.   J. 
Hurabellle    Bros. 
Ideal    Cornice    Co. 
Korell    &Co;,   J.    A. 
Modern  Sheet 

Metal    Works 
Morrison    &   Co. 
Olive  &  Leary 
United         Metal 

Products    Co. 
Western      Furnace 

&   Cornice   Co. 
S.    P.   Metal   Stamp 

&    Corr.    Co. 


Crude   Oil    Burncri. 

Bill    &     Jacobsen 
Sherman.    Kimball 

&    Co. 

Crnahfd     Hock. 

Bay    Devel.    Co. 
Cal.    Building    Ma- 


City   Supply    Co. 

Holland.   J.    P. 

McMulIln,    A.    L. 

Simon-Pout  Brick 
Co 

Star  Contracting 
Company. 

Standard  Crushed 
Rack  Co. 

Stone  Co..  E.  B.  & 
A.   L. 

Western    Develop 

ment     Syndicate 

Damp     ProoflnK. 

Brickley.    P.    J. 

Pox,   John    L. 

Imperial  Water- 
proofing Co. 

ReHgle    &    Jamel 

Tarlor.    L.    ,> 
Whittler   -   Cohurn 


Klectrlr    I.lKlit    Co. 

City    Electric    Cn. 
Pac.    Gas    &     Elec 


trical    Works. 
General       Electr 


Manhattan  Elec- 
tric   Co. 

McPell   Elec.  Co. 

National  Electric 
Co. 

Newberry   -,  Bend. 


Standarl     Kle 
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Ferguson.    W.    H. 
Horwege  H.  J. 
Morser,    E.    J. 
Prlddle.,    Milton 

Floorn,      Coniponl- 
lion. 

ArlolUh     Mtg.     Co. 


F  1  1 


E. 


Rooflng    Co. 
Flaherlv    K.    &.    P. 

Co.,    K.    H. 
Malott    &  Peterson 
Goodmanson.    A.  K 


Wa 


Floors,     HiirjTTOod 

Hardwood    Int.    Co 
Inlaid    Floor   Co. 


Berger    Mfg.    Co. 


Gaa    HeatlDK    ^9^"- 


Gaaollne    Tanks    Jk 

Demlng,     E.  '  R. 

Glass     A     GlazlafE. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Cohen,    I. 

Fuller    Co.,    W.    P. 

Grossllcht  &  Dln- 
nlene 

Habenlcht  & 


Schwarz  &  Gott- 
lieb 

United  O  I  a  9.» 
Works     (Inc.) 

GraidloK' 

Branlck,     J.     P. 
Button,     I      V. 
Carlin    Bros. 
Cassaretto,     John 
Uevlncenzl    &   Co., 

L. 
Dillon        Teaming 

Co. 
Glorgl    Co.,    G. 
Hartnett    J.    D. 
Holland,   J.    P. 
Lennon    Co..    J.    E. 
Lettler,    Fred 
McGItnchey  & 

Monohan_        _ 
Montagu 


Rahlman    AWoods 
Schmld,    A. 
Blhlev    Grading    & 


Leed    Granite    Co., 

W. 
Pacific  Granite  Co. 


Pla 


?Co. 


Gravel. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Cassaretto,       John 

City  Supply  Co. 

Standard  Crushed 
Rock   Co. 

Star  Contracting 
Company. 

gtone  Co..  E.  B.  & 
A.    L. 

Hardwood       Deal- 


Bro 


H. 


Meyer,    Adoph 
Norman     &     Sons, 

Palace' Hdware  Co 

S.    F.    Hdware    Co 

Smith    Co.,    P.    A. 

Hnj    &     Grain 

Algeltlnger.     E, 

Heatlns   &    Venti- 
lating. 

Ahlbach    &    Mayer 
Atlas    Heating    & 

Ventilating  Co. 
Kiernan  &  O'Brien 
Hurley  Co..  J.  C. 
Lawson,  Herman 
Looney  Co.,  J. 
Mangrum  &  Otter 
Snook       t       Co., 

Fred    W. 
Turner  Co.,   Tha 
Hoases    Mavers    A 

lUdsara. 
Hatch,    H.    L, 
Pearson,    N.    H. 
Sullivan,    D.    J.4T. 


Ing    Co. 

Iron    Fonndxy. 

Enterprise    Foun- 
dry   Co. 

Stelger     t     Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron     &     Steel. 

Baker    &    Hamil- 
ton 


Trussed     Concrerte 

Steel     Company. 

Woods   &   Huddari 


Eureka     Wire       & 

Iron    Wks. 
Glasser    &  Kloerea 
Golden    Gate    Iron 

Works 
Hillard    Co..   C,   J, 
Kell     Iron    Works 
Michel    &   Ptetrer 
Monarch         Iron 

Works 
Ralston  Iron 

Works 
S.  F.  Iron  Works 
Sartorius   Co. 
Slhraedera       Iron 

Works 
Security       lion       ,' 

Wire    Works. 
Stelger      &      Kerr 

Stove     &     Foun- 
dry  Co. 
Vulcan    Iron    Wks. 
West    Coast    Wire 

&  Iron  Works 


Joist     HanK«ra     A 
Post     Caps. 

Korttck  -  Palls 
.Mfg.    Co. 

Lllley  &  Thurs- 
ton   Co. 

Roman   Co..   C. 


Balzke 

Edwards,    C.    H. 
Hayden,    Fred 
Lynch,  Richard 
McABee.   B.  T. 

Dnd,  Wm.  H. 


Lime      •£      plaster 
Dealers. 

Arden    Plaster    Co. 
Cal.    Lime    .i    Hy- 


HoUand,  J.   P. 
Lennon  Co..  J.  B. 
pacific      Portland 

Cement  Co. 
Western    Lime     A 

Cement  Co. 

Lumber  Dealers. 

-Acme    Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank   F. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

HiggJns  Lum'bar 
Co..   J.   B. 

Loop  Lumber  Co. 


Mill      and 
Lumber  Co. 
Olson      -      MahOBy 
Lumber   Co. 

Pope  &  Talbot' 
Relnhart    Mill      * 

Lumber  Co. 
Ryan.    Oeorga 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 
Co. 


W. 
.Sunset  Lumber  Co. 
Tlermanii  Beronio 
Van    Arsdale-Har- 

rls  Lumber  Co. 
Wilson    Bros.&  Co. 
Wall.    Jos.   P. 
Wood  Lumber  Co.. 

E.  K. 
Yates.   Wm-   F. 

MaicneBlfe     Flaor. 
Inc. 

Artollth  Mfg.  Co. 
Bender  R.AP.  Co. 
Dwan  &  Co..  J.  K. 
Flbrestone     & 

Roofing    Co. 
Flaherty     R.&P.Co 

R.   H, 
Goodmanson.    A.  K 
MaJott    &     Peter- 

Watsonlte    Co. 

Mantels.     Tiles     A 
Grates 

Ginsberg   Bros. 


Rigney,     Thos,     P. 
Watson   Mantel    & 
Tile  Co. 

Marble  and  Mosaic 
Work. 

Gnecc>j.    M.    H 
Grass!   &   Co..   P. 
Mission       CToncrete 

*   Mosaic  ■WV= 
Mission  Marble 

Works. 
Musto 


New 


Co. 

Era     Marble 


Hrtal 

tlantlr 


Fl  ] 


proofing   Co. 
Berger   Mfg.   Co. 
Hollowav       M^etal 

Lath     Company. 
Lllley  &   Thurston 


Co. 
Roeblings 

Co..    John 
Waterhouse 


Son 


Helal     Slamplac 

S.   F.  Metal  Stamp- 
ing  &    Corr.    Co. 
Oils    and    Greases. 
Hatch.    J.     G. 
Standard  Oil  Co. 
Ornamental     I'las- 

Benkman,     Ed.     G. 

Bllliier,      lUeu.lor.: 


l-nlii 


ud  Dee- 
Baker    Co..    W.    T. 
Bernstein,    Wni. 
Blum.    Louis 
Brock    &    James 

Clark    &    Dickson 
Cramer    Bros. 
Connor.   E.   J, 
Copnick,    T.    W. 
I)anl.   T.    H. 
Donovan,    V,    J. 
cksen,  W  n 


Har 


Lewis,   S. 
Miller,    I» 
Miller.   J.    A. 
McCubbln,    James 
Manning,    John 
Neal,   L  J. 
(Juandt   &   Son 
Ruderman.    I 
Selllsbury,     Bea. 
Schafer,   Wm. 
Simon    Nellson    Co 
Smith.  J    S. 
Sovig.    C.    B. 
Spark        .«■         Sons 

John    H, 
Swanson.    Peter 
Walker.    Mainr 
Wagner.   Fred 
Wagner    Bros 


Zelln 

Paints,   Oils    \  nrn- 
lahea,  B<c. 

Clark  &   Dickson 

Cohn  &  Co..  Mar- 
lon   D. 

Fuller  Co.     W     P 

O'Brien.   J.   S 

Parafflne  Pulni    r. 

Pratt    *    Lambf-rt 

■W>hlttier  -  Cohur.i 
Co 

Patent     rlilr..nrv- 


Plle       Drivlnir 

Lamburth.    C.    R 

I'avlne    Uriels. 

Cal    Brick   Co, 

PlnnlnK    >fllli< 

Anderson    Rrni. 
Atlas         Planins 

Mill     Co. 
Birth    Co..    L     Ti 
Builders'        SuppU 

Depot 
Cal.  Door   Co. 
Cal-    Planing    Mlt: 
Emanuel.    L.    &E, 


Co 

Lorden  Mill  Co 
T    P 

Mnin     St       Pi--,,in(f 

Moore  Mill  ,Q-I, um- 
ber  Co. 

Premi,=  Pl.nlns 
Mill 

Relnharl  T,„„,>,„,. 
*    Plnnlnc-    Mill 


Mk 


Vp 


■Wn 


rge 

1     PU.  n  - 


■'ollln 


Plasterers 

Bradlev  *  O'Relllv 
Brennnn.    James 
Burt.    Chas.    J. 


Campbell,  Chas 
Cashman.  M.  J. 
ClialniBia,      R.       A. 

(Inc.) 
Fay,    John 

Connel   Co.',    J.    E. 
Daly,  J.  H. 
Duthle.    Chas. 


Leaf    &    Kaiser 
Lyden     &     Bickel 
.MaoGruer    &    Co. 
Mowat    Donald 
UrlTord,  J.    A. 
Philbln,    J.    J. 
Sexion,    T.    D. 
Terranova,    .u.    J. 


\hlbach    &    Maye 


Condon    &    Band 
Dunn,    Nell    H. 
Empire    Plumbing 


Houston,    J.    J. 
Kara,  F.   E. 
Kiernan   &  O'Brien 
Klrschbaum,     W.  F 


Co.,   M. 
Looney    Co.,    J. 
May.    Gus 
-McEnhill,    Leo.    J. 
McLeod,    J.    J. 
Penkerton,    J.    H. 
PerazzI,  H.  J. 
Skelly,   Tiinm.os 
Shears.   John 
Snook      &      Co.. 

Fred    W. 
Stewart.  Jam*-*-   K 
Turner  Co.,   The 
Wetzel,    Theo. 
Wilson   &  Co-,W. 

Plumbers   siipiillei* 

Mark-Lalli-    Co. 
Nelson   Mfg.   Co. 


RllSKtnK, 

Lamburth,   C.    E. 
.Markley,    Janie.s  I 

CorapusltluFi.i 

Bender    Kooni.K    ,\ 

Paving   Co. 
Cal,   Roonng  Co, 
Cantley   &   Co,   J 
Enterprise      Roof 


Lafkin         Aspliait 

Co. 
Lawson        Roofing 

rn 
l^ovett    Bro,. 
-■ilalott     &Peterson 
Parry    &    Co.,H.  M. 
Rapheld        Rooflng 


Watsonlte  Co 
Western     Ashesto 

Magnesia  Co 
Western    Felt    an 

Refining  Co 
HnolInK    (SInle    { 


Hovlluic    Haterlala. 

Bird   &  Son,  F.   W. 
Johns    -    ManvlUe 

Co.,  H.   W. 
Pararttne  Paint  Co 
Waterhouse  & 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whittler   -  Coburn 

Co. 
.■suod.    Gravel,    fcifc. 

Cal.    Building   Ma- 

Uolland,   J.    P.' 
McMuilin   Bros, 
sioiie  Co.,   E.   e.   al 
A.   L. 

Building 

Deveiop- 
iient    Syndicate. 

ullarj     Uarbaics 
enures. 

II    &    Jacubsen 
muu    Ula.iiii,^. 


korks 
.tlas     Heating     & 
Ventilating  Wks 


Metal    Works 
Comyns  &  Nygren 
C  r  o  «  n       Cornice 


.Metal    Works 
Hughes,    H    J. 
Hurabeldle    Broe. 
Ideal  Cornice    Wk., 
Korell  &  Co.,  J,  A- 
.Modern  Slieet  Met- 
al Works. 


.\lo 


al    Sti 


Jackson  Co.,  P.  H 
Uvvan  «  Co..  J.  E, 
McGuigun     4     Co.. 

John 
Phoenix    Sidewalk 

Light    Co. 


Sfair   Bulldet 

Bishop    &    Pen 
Boiler.  Jolin 
Jacobsen.    J. 
Johnson.    C.    W 
Porter.   W.   F. 
Stewart.   J.    K. 


I 
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Stracttiral        Ste«l 
Contmctors. 

Erode    Iron    Wks. 


Iron    Works 
Ralston    Iron  Wks 
Vulcan    Iron    Wks. 
Zenith    Iron    Wks. 


Dillon    TeamI 

Co. 
Hartnett,    J.    D. 
Holland,    J.    ['. 
Lennon  Co..   J.   1 
Lemer,   Fred 
LiUKSen.    Ernest 
McGlinchey 


O'Dav  Co..   D 
Pico    Edw..    F 
Powers.    Chas.   .1. 
Sibley    Teaming    & 


Wright  Co.,  J.   H 
TlllDK. 

Ginsberg  &  Co.,  S. 
Mangrum  &  Ottf 
Peerless    Agenct*- 


Bill    &    JacnbsMf 
Hyde    Henry    C. 
Uniied     Blec     Co. 
Sherman.    KImuall 


Water  Vv'orks. 

WbllewashlDK 

Simon    Neilson   Ct 
Brlckley,    P.    J. 
Kelgle  &  Ja 


Progressive  Win- 
dow      Cleaninc 

United  Window 
Clean     Co. 

VVlndon-8,     Putent. 

Birth    Co.,   L.    H. 

Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN     FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OB'FICERS  AND    DIRECTORS, 

"resident,    H.    Maundrell.  Financial    Secretary,    S.    A.    D.    Schenck. 

Vice-President,   E.   J.   Brandon.  Ass  t  Secretary,  W.  J.  Carberry. 

Treasurer,   C.    W.    Withington.  Doorkeeper.    B.    R.    Wolcott. 
Secretary,'  R.   J.  H.   Forbes. 


H.    .Maundrell 
E.   J.    Brandon 
C.    W.    Withington 
R.  J.  H.  Forbes 


DIRECTORS 
R.  ..\.  Chlsholm 
Robert   Dewar 


Clias.  .McDonnell 
Fred  P.  Fischer 
J.    D.    .McGilvray 


Works. 
Erode  Iron  Works 
Central  Iron  WUs. 
Dyer  Bros. 
Eureka  Iron  Wks 
Keil  Iron  Works 
Kortlck  -  Falls 

Mtg  Co. 
G.      G.      Structural 

Iron    W','l;.<. 
Hlllard.    r..   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Plef- 

fer 
••■•hoenlx    Iron  Wks 
talston  Iron   Wk» 
Loreny.  Schaffer   & 

Co. 
•cnrader  ^r'' 

Works, 
et.      Francis      Orn. 

Iron    Works 
Itelger      *       Kerr 

Stove     #      /oun- 

diy    r->. 
/ulcan    Iron    Wks. 
Western   Iron  Wk.s 
Withington.  C.   W. 

Art    GInM". 

Pal.    Art  Glass  Co 
tngerson  &  Glaser 


Bonda. 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna  Lire   Ins.  Co 

Boole.  P.  W. 

Empire  State  Sur 
ety  Co. 

Fidelity  &  Deposit 
Co.  of  Marylana 

Hlllman    4  Son, J. R 
Lawton,   A.  F. 
Llovd    &    Spengler 
MecMeans.    H.    V. 
National        Surety 

Co. 
Pacific    Coast    Sas- 

ualty    Co. 
Pacific   Surety   Co 
Perley.   A.  E. 
Smith,   Leo   J. 
U  n  \1  't  e  d       States 

Metal     Broducts 

Co. 
United      States 

Fidelity        and 

Guaranty    Cq. 


Cal.   Brick   Co. 
Carpv    .1     R 
Car 

Carquln'ez  Brick  & 

Pottery  Co. 
McNear   Brick   Co., 

E.    B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk  Co 
Sacramento 

Trans.   Co. 
San    Fran.    Bk.   Co. 
Steiger    T.    C.    and 

Pottery   Wks 
Thermo.-   Brirk  Co 
G.  G.   Brick   Co. 
biilluiiii;    Material. 
California      Build- 


Dun 


Co. 


Co. 


Foster  &   Vogt 
Goodman 
clal    St 
Haun,   C.   C.   W, 
Leonard,  J.  J. 
Lynch,  A. 
Pasqualettl.  .1. 
Sartorio,    Charle 
Stanqiiist    & 


Concrete      Reln- 

Lllley   C     rnurston 


.Ma 


City  Supply  C 
Fernald  Co.,  T 
Kortick  -  Falls 

Mfg  Co. 
Holland,   J.    P. 
Hov.-ard    Co. 
J.  B.  Lennon. 


-Ma 


LlUey    &    Thur 


_      .         &    Co. 
Parjtflinp    Paint    Co 
Pratt    Building    & 

Material    Co. 
I'nited    MalerlaICo 
Waterhouse  «: 

Prlcp   Co 
Western  Bldrr 

Supply    Co. 


Balfour,       Guthrie 

Cowell  Lime  &  Ce- 
ment  Co 

Holmes  Distribut- 
ing Co. 

Holland.  J.  P. 

Leonard.   J.   J 

Maynard.  Jr..  .1.  L 

Meyer,   A.  ,      ^ 

Pacific  Portland 
Cement   Co. 

Quality  Lime  and 
Cement    Co. 

Western  BulldinE 
Materials     C,i 

Smndard    Povl'and 


nutraetorH   & 
BuIIdcra. 


AndeioOi,,    W.    W. 
■Arthur,   L. 
Bateman.  J.  C. 
Boring,    F.    H. 
Born  &  Son,  S.   A. 
Bradv,   C.    A. 
Braunton   Bros. 
Burdick,    Wn 


Cavar 


irh,     Tho 


Chlsholm.     R.     A. 
Cohhv.   J.    W. 
Coburn.  I.    W.,  Inc. 
Concannon.    W.    N. 
Conrad.    H. 
Creghino     &     Son, 

Lewis 
Dewar,  R.  &  Son. 
Elam,  Tbos.  &  Son 
Elliott,    E.    W. 
Fahy,   R. 
Fischer,    Fred. 
Fi-anz.   Val. 
Gillespie,    G.   G. 
Gallaghe 


Flor 


Con    Co. 
HInson.  L.    A. 
Hill.    J.    A. 
Hnlm    *    Son 
Howkin.s.   A 
Ingerson.   C.    A. 
Tacks.  H. 
.Tones,    Paul 
Jnne.s.    W.    G. 
K-ont.    S    H 

Knowles  H  Reich- 
ley. 


Lynch,  M.  C. 
Masow  &  Morrison 
Mathews  Con.    Co. 
Mathles,  H.   C. 
MoBaln,  .1. 
McKlllIcan,   R  and 

Wm. 
McLachlan.   Thos. 
Miller,   Adam. 
Moller,    R.    W. 
Morey,  H,  B.&  Son 
Owsley,   B.  T. 


John. 
Smith,  J.  W.  &  Son 
Spence,    A.   T. 
Stockholm    &•      U- 

lyn. 
Terrlll.   G.    C. 
Vezlna,  L,   N. 
Walker  Bros.   Co 
Warwick.   H.  C 
Buller,   Thoa. 
White   Bros,    (ca , 

oenters) 


Amsler,   C.   S. 
Berger   Mfg.    Co. 
Capitol   Sheet  Mtl. 


Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works 
Appmann     Cornice 

Works. 
Heldt.    Wesley. 
Morrison   A-   Clark. 
S.     P.     Cornice    Co. 
Western      Furnace 

,t    Cornice    Wks. 


Lvnch.  Richard 
Snell  &  Dennis 
Raymond.   W.  H. 

Curblne;.      Granite 

McLenegan,    S.    8. 
Onnip   Pn>ofer(i. 

Prickley.  P.  J. 
Reigle   &   J-<mi3on 


ring  Co. 
jrnla  Ble( 
Works. 


Ele 


:y    Electric   Co. 
cker    ElectrlcCo 
nbe  Elec.  Co. 
vy    Blec.   Co. 
tfonal   Elec.  Co. 
Gllerntorii. 


Co 

on    Eleva 


.lohn    A. 
Floor  SaodlnK 

Inlaid    Floor   Co. 
I'aclllc     Floor 
Sanding    Co. 
firm    Work. 
Art    Metal    & 


Wii 


Works 


.Merle  Co., 
Sartorius    Co 
Withington,   C.   W. 
tirn.      Contrnctora. 
Andrus,    R.    C. 
Brlgham,    H.    B. 


Louis 
Currie   &   Currie 
Dempnlak    Bros. 
Parquharson.     D.  E 
Fluth   &  Morton 
Frasler    &   Frasler 
Graham.     D.     B. 


Hannah    *    Co.  J.S. 
Hayes,    W.   W. 
Jackson.    A. 
Kuykendall,    J.    O. 
MallBV.    Edward. 
Matthles.     Henry 
Poarnrk.     John 
Schnebly.     H  o  s  t- 

frowser    &    Ped- 

grlft 
Van     Sant-Hough- 

ton    Co. 
Glaan  and  Glaalnit 
Cal.   Plate  &   Wln- 


Habenicht    & 

Howlett 
Holland,   J.    P. 
Schwarz     &     Gott- 

lelb    (Inc.) 
<;radlaf;    •&    Team- 


Eureka      Teami 

Co. 
Fay.  S.  J. 
McClure.  H.  N. 
Wilhelm,  A.  H. 
Wllkle  Co..  A. 
Williams,  P.  A. 
Wright.  Chas. 
Monarch    Teaml 

Co. 
Sibley.    L.    B. 
Mcl.enegan.     S. 

Granltr. 
Bradbury.    Tlios 


llrnt      and     l,lKht. 


Intlnic 

iirnham      Plumb- 
ing   &    Heating 


Wn 


Ma 


w 


Montague 

&   Co. 
Houae     MovliiK     a 
RalalnK. 

Blume  Cont'g  Co. 
Pearson.    E.    K. 


Inlaid    Floor    Co. 


Lorenz,       Schtfaei 

&   Co. 
Michaels    &     Ptef- 


Mo  n  a  r 
Works 
Pacific 

Mi 


Rollln 


Pacific    Struc.  Iroi, 

Works 
Jolat      Hanvrra     A 
Poat    Cn  PN. 

Kortlck  -  Falls 
Mfg  Co. 


Lllley 
Co. 


Thii 


Snell  &  Dennis 

I>lKh<    and     Po«vri 

City    Electric    Co. 
Pac.    Gas   &    Elec- 
tric Co. 
i.lme.    Ceinenl,  Kt« 

Acn 


PI  a 


Co. 


« 


Arde 
California    Lin 

Hydrate    Co. 
Cowell       Lime 

Cement    Cn. 
Holland.  J.   P. 
Holmes        Dlslrlb- 
Lennon.    Jas.    K 
Lur'a.s.   w.    E. 
Pac  Lime   ft    Plas 

te 


Co 
F.    Llm 


Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber   Co. 

Hooper  I  umber 
Co. 

Kruse.  J.   H 

Loop    Lumber   Co. 

Macdonald  Lum- 
ber   Co. 

Moore.  R.  B.  Mill 
.*    Lumber    Co. 

Olaen  -  Mabnrev 
Lumber    Co 

Pope  «  Talbot. 

Sar.ta  Fe  T.nmhrr 
Co. 

Schouten  Lumber 
Co. 

Tlernan     &     Bero- 

Vaii    Arsnaie-H»r- 

rls  Lumber  ' '■■ 
Wilson    Bros.*  <"- 
Doe    Co..    P     P 
Lumber  tUnr**- 


Dler 
Hov 


White    Bros. 

■J     F     I.'imb.- 

Mafhln 
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Maanna    ABuIldrra 

Alexander.    R. 
Allen,    C,    J. 
Anderson     &     Ral 


Rfrk.    A 
Brady.    M.    V. 
Brady.    O.    E.&Son 
Brandon.    E   J 
Brennan.    J.    E. 
Brigham.    H.    B. 
Butcher.    Thomas 
Butcher    &  Hadley 
Bvron.    D.    J.  iSon 
Campbell     Bros. 
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Farrell    &    Reed 
Fennell.   Jas. 
Gale.    M.    F.    &  Son 
Gllson.    J.    E. 
Harrison.     A. 
Hibtiins  &  Bark.] 
Hock.    Chas. 
Hoffman.   V. 
Hogrber^    &     Lud 

wig 
I,arsen.   H.   H. 
I.awson.    A.   W. 
McGowan.    M. 
Miller.    J.    W. 
Murray     &     Mow 


O-Rourke.    T.    F. 
.Scott    Co. 
Ralney     &     Phhll 

lips. 
Rlngrose.     R.&Sor 
Scott.   W.   S. 
Walker.    P.    J. 
Watscn.    Sage 


IWnrlile. 

American      Marble 

&   Mosaic   Co. 
Columbia      Marble 


Peter.  Co. 
,\ri.lrew  T. 
F.  I,.  *  Co. 
,t    Sons.  Jos 

nl        Marbl- 
I'lx.    Tllea 

lV-     Dono- 


Metnl     Ftirrlne     A 
Lnthlne. 

H  n  1  1  o  w  n  y     Ex- 
panded    .Mil     Co. 

I.yrrii.    H,    T. 

Xatinnnl       l.athin? 
rnd    Furring 

Northwestern    Bv- 
panded  Metal 

Co 

Rnehlins-     Sons, 
John  A. 
Mrtnl   Wlnditn- 

Dwan.  J.  E,' 


Oervais.    H. 
Malno.    F.    I..  &  Co 
Office   FIxturra. 

Bateman.    Wm. 
Forbes    &    Son. A.J. 
Fink    &    Schlndler 

Co. 
Slmmen.    John 
Pnlntora. 
Daniels.   Gus   V. 
Donovan.    V.   J. 


Palnta,    OII>.     lOi 


w.p. 


Fuller 
Kuss.    P.    N. 
Maundrcll.    II 
Pacific     UeliTiiiig& 

Roonug 
Parafflne    Pnint  Co 
Whittler   -  Coburn 

Co 


Dunlevy    cS:    Gettle 
Dresser   -   McDon- 
nell  Co. 
Cal.    Pottery   Co. 


ford   Co. 
Ca. .    Door    Co. 
Cal.    Mlllinsr   Co. 
E  I  kl  n  g<  t  o  n       & 

Hucke 
Herring    MilUInc) 
Kendall,  A. 
Kruse,   J.   H. 
I.,orden  Mill  Co..  J. 

P. 
R.  B.  Moore    Mill  & 

Lumber    Co. 
National     Mill       £ 

Lumber    Co. 
Pacinc   Mfg.    Co. 


Co. 

Reilly.  P.  F. 

Santa    Clara     Mill 
&  Lumber  Co. 

San     Matbo     Plan- 
ing  Mill. 

Searle   &  Hayman 

Taylor  &   Co 
Plaat«rers, 


Clark,   D.  Ross. 

Crichton.  J.    L. 

Coghlan.  Prank 

Connolly.  J.    J. 


Felt,   R.    D. 
Floodberg    &    Mc- 
Caffery. 


•  lauobsen     N. 


.MacGruer    &    Cu. 
Mennle.    Alex 
MiCleod.   J.    C. 
Morehouse.    C.    C 
O'Kane    &    CO..C.T. 
O'Sullivan    &  Bow- 
ler. 
Smith    &    Johnson 

Plnater     o'    Parla. 

Lucas,    W.    K. 
Plnmblne     &     Gna 
FlttiDK. 

Ahlbach    &    Mayer 

Bernard.    G.    F. 

Burnham  Plumb- 
ing   Co..    Inc. 

Dalziel.   R..  Jr..  Co 

Gilley-Schmld    Co. 

Levy.    M. 

Looney.  J..  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Turner  Co..   The 

R/*al  Eatate. 


Cross  &  Co. 
Urban        Realty 
Impt.    Co. 

Rl^grera. 

Blume       ^^    tract- 


Craahed  nocm.. 

Holland.   J.   P. 

S.   F.  Bay  Imp.  Co. 


Artolith    Mfg.    Co. 

Bender.  J.  W.. 
Root  Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Maftnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manville 
Co..    H.    W. 

Meuer  Bros.   Co. 

Pacific  Refining  4. 
Roofing  Co. 

ParafHne    Paint  Co 

Samuel    Co..    H.    D. 

Western  .\sbestos 
Mag.    Co. 

Watson        Roofing 


Holland.  J.   P. 

Keystone  Sand  Co 

SnnKory   Flnorlnv. 

Artolith     Mfg.     Co. 

Stone,    E.    B.    &    A. 
L..    Co. 

Flbrestone     Roof- 
ing  Co. 

Sldmalk       l.lKbla. 

Jackson.    P.  H.&Co 

McGulgan.    John 
Stnir  niilldera. 

Bishop.    Wn 


Ste 


art.    J.    K. 


Roof  Repairing   <& 

PalDt. 

Street    Work. 

Fay.  S.  J. 

steel        R  «  I  I  I  n  IE 
nnnra. 

Lllley    &    Thurston 


Stone  Contraclora. 

De    Lano    &    Sons. 

I.    L. 
Hhin.hard.    W.    W. 
Hunt.   .4ndrew   T. 
McGilvray       Store 

Co. 
Raymond     Granite 

Co. 

Stone     Qoarrlea. 

Keystone    Sand  Co 
Raymond    Granltt 


Holland.  J.  P. 
McClure,  H.  N. 
Monarch    Teamlr 

Co. 
McLenegan,  S.   I 

Terra  Cotta. 


&   Co. 
S  t  e  Ig  e  r       Terra 
Cotta  Co. 


Ventllatora. 

Waterhouse    & 


wire  Worka, 

Acme      Iron      ar 
Wire    Works. 

Kureka      Wire 
Iron    Works. 

Water  Co. 

Spring       Valle 


Wat 


Co. 


Free  E^imating  Bureau 

If  you  want  climates  and  price  lists  for  an  -  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.      We  will 
save  money  for  you.    No  charge  for  our  services. 


To  Building  and  Industrial  News 


Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowng: 


Address    

Business Date  ■ 


Issued  Weekly,  $3.00  Per  Year 


Fourteenth  Year,  No.  21. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Indu^rial  Adlivities  of  the  Pacific  Coa^ 


Sl'CCES.SOBS  TO     . 

"CALIFORNIA  ARCHITECT" 

"INDUSTRIAL  NEWS  OF  ALAMEDA  CO." 

"BUILDER  AND  CONTRACTOR" 

"WESTERN  BUILDER" 


THIS  WEEK'S  ILLUSTRATIONS: 


Proposed  New  Grammar  School  For  Suisun. 
Deigned  By  Architect  Henry  C.  Smith, 
San  Francisco. 

New  Hall  Of  Records  For  Colusa  County 
Now  Under  Construction.  Designed  By 
Architect  Henry  C.  Smith,  San  Francisco. 


WEDNESDAY,  MAY  27,  1914. 


SAN  FRANCISCO  AND  OAKLAND, 


CALIFOMIA 


ItUrLDir  G   AND   INDUSTRIAL,  NEWS 


Combination 
Boiler  and  Gas 
Water  Heater 


The 

SOLUTION 

To  Your  Hot  Water 
ProbleiD. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  of  America 

Succossors  to  JOHN  WOOD  MFC.  CO. 
218-21  Pacific  BIdg.    447-4S  E.  3rd  SI.    33  I -338  Cyprass  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 

Fine  and  Sanitary 

PLUMBING 

/ 

l^lmUi^ 

^^/JtJh^ 

^\^iii>^^ 

^j^f^C 

^^^^ 

2.2.\  OAK  STREET                   | 

Bet.  Cough  and  Octavia 

SAN  FRANCISCO,  GAL.      1 

Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furn'shed 
866  Union  Street  San  Francisco 


When  Your  Blood  is  Right, 

Your  Whole  System  is  Right. 

II  Vou  Have  any  Blood  or  Skin   Disease 
Do  IMot  Deley  until  it  is  too  late  but  Order 

XO-day! 

THE  HOT  SPRINGS  REMEDY  a  Complete  and  Positive 
Remedy  for  Syptiilis,  Eczema,  Erysipelas,  Acne,  Malaria,  Rheu- 
matism, and  all  other  Forms  of  Blood  and  Sliin  Diseases. 

Hot  Sjirings  Physieiaus  pronounce  this  the  Greatest  Bhxxl  aud  Skiu  Remedy 
ever  placed  on  tlie  Market. 

Full  CourseTreatment— Six  Bottles— $18.00     Single  Bottle— $5.00 

We  Pre])are  a  Remedy  for  Every  Disease.     Our  Treatment  for  Female  Ills  i.s  the 
the  Greatest  of  its  Kind  Ever  Offered  Suffering  Women. 

Write  ii,«  your  Troiilik's.     All  C'orrcs]>on<lence  Strictly  Private 

HOT  SPRINGS    MEDICUVE  COIVIPAIMV 
803  1-2  Central  Ave.  Hot  Springs,  Ark. 
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NILES  SANO  6RAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 


And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Saiid  -  -  to    }i  iuch 

Gravel  and  Crushed  Boulders      '/2  inch  to  1  inch 

"         "  "  "  1  inch  to  13^  inch 

"        1>^  inch  to  2%  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only  as  good  as  its  service 


The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 
ed by  the  Otis  Elevator 
Company. 

ARCHITECT 
Horace  Trumbauer 


Other  Hotels  of  the  Ritz- 
Carlton  chain   which  are 
Otis  equipped--- 
The  Ril2-Cailton. 

New  York 
The  Ritz-Carlton, 

Montreal 

The  Plaza,  Buenos  Aires 

Grand  Hotel  et  de  la  Plage 
Guaruja,  neir  Santos, 
Brazil 

The  Carlton.  London 
The  Ritz,  London 
The  Hyde  Park,  London 
The  Ritz,  Paris 


And  its  service  can  be  only  ae 
good  a.s  its  elevators — which  is 
one  good  reason  why  hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadeljihia,  have 

Otis  Elevators 

Choosing  from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  liy  the  character 
of  the  structure  and  insure  per- 
fect service — can  equip  all  build- 
ings of  all  classes  in  accordnnce 
with  their  needs. 

Give  a  building  unsatisfactory 
elevator  service,  and  its  other  ex- 
cellence can  not  overcome  the 
Jiandicap.  Our  offices  in  ninety- 
one  cities  in  the  United  States 
are  always  at  the  Architect's  call 
an<l  can  assistyou  in  making  your 
elevator  specifications  100  per 
cent  correct. 


OTIS  ELEVATOR  COMPANY 


Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  in  all  Principal  Cities  of  the  World. 


BUILDING  AND   INDUSTRIAL  NEWS 


OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

BasemcDt  walla  22  ft.  high.  CemeDt  plastered  oi 
inside  agaiDit  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


-METCALF     HOTEL.     Geary     nr     Taylor. 
Rig-lietti   &    Headman.    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


of  street  fronts 


^      TEMPORARY   CITY   HALL.   San   Franclac* 

Wright.    Rushford    &    Cahlll.    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  In 


Et    rr   CPE  tli  |U^I 


enty-five  thousand  sq.  ft.  baB« 


t  floor  and  walls  waterproofed  with    ""' 


GERMAN     HOUSE,     San     Fran 

Frederick  H.  Meyer.  Arcliltec 

Stone  and   terracotta  ^ 


A  Few  of  the  Buildiogs  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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Phone    Oakland    17SS 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
=  AND  TILES=^ 

Fire    Sets,    Andirons, 
F-endcp   Portable   Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFISCTS 

723-731    Seventh  Street,  Cor.  Brush 


RISCHMULLER^S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.     RISC  HMULLER 

3442  19th  Street  San  Francisco 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  IS  the  HOTEL  ROSSLYN,  S.  F. 

.  E.  KrtJH  Ct  Son.  Architects.  O.  C.  Holt.  BIdr. 


Brick,  Sand, 
Rock,  Gravel, 
Building  Materials. 

Pratt  Building  Material  Co. 
Hearst  Bldg. 
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Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

.S81  Market  Street,  San  Francisco 
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Pacific  Bailding  Materials  Company 

Successors  to 
WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 
by  the  above  companies. 


"Duplex",  •'Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

•'Paschall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E.*  Wel.sh  Quarries — For  Floors. 
Mantels,  etc. 

"Universal" — "Anti-Slip"  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Urouve"  Anti-Pluvius  Skylights. 

"Cirant"  Pulleys,  Pivot  Lifts  and  Case- 
ment  Devices. 

"Turner"  Drawer  Slides. 

"Home"    Safety   Window   Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"Phoenlv"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hu.stler"  Ash  Sitters — Save  Coal. 

"The  Window"  Coal  Chute — Ornamenta' 
and  Necessary. 

Asbestos  Theatre  Curtains. 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
•■Quilt." 

Building  Papers,  Deadening  Felts,  etc., 
of  all  kinds. 

".MI-MetJil"   Doors.  Windows  and  Trim. 


"liiquirt  Stone",  The  Paint  Eternal. 

"Wainriyht"   Concrete  Curb  and  Corner 
bar. 

"tiraphilatuni"   for  Roofs. 
"Herringbone"    Expanded   Steel   and    Ingot 
Iron    Lath. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner    Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and  Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stone. 

"Victoria"    Keene's   Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"Whalebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs..... 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote  Shingle  Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conservo"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Rooting    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready    Roofing. 

The  Ruberoid  Rctofing. 

"Rextile"    Rubber    Shingles. 

"Diamond"   Ball  bearing  Door  Hangers. 

"Metalcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling    doors   and    partitions. 

Venitian  Blinds. 

"White    Hou.se"    Kitchen    Furniture. 


A  number  of  new  agencies  will  sliortly  be  added  to  the  above  list. 
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The  following  account  of  a  fish  or 
whale  captured  off  the  coast  of  Florida 
is  given  in  the  Technical  World  for 
May: 

After  a  fight  lasting  thirty-nine 
hours,  in  which  five  harpoons  and  one 
liundred  and  fifty  hullets  were  used,  a 
remarkable  monster  was  caught  off 
Knight's  Key.  Florida.  According  to 
the  scientists  of  the  Smithsonian  In- 
stitution, it  is  what  is  known  as  a 
whale-shark,  and  is  believed  to  be  the 
largest  fish  ever  caught. 

When  captuired  this  giant  weighed 
thirty  thousand  pounds,  which  did  not 
include  a  porpioise  weighing  fifteen 
hundred  pounds,  which  it  had  swallow- 
ed. Its  length  is  forty-five  feet.  A 
full-grown  man  could  stand  upright 
Inside  its  stomach. 

The  mouth  of  the  creature  is  more 
than  three  feet  wide  and  forty-three 
inches  deep.  The  tongue  is  forty 
inches  long,  and  It  has  several  thousand 
teeth  much  smaller  than  those  of  a 
baby.  The  tail  looks  like  the  caudal 
appendage  of  an  aeroplane  and  is  ten 
feet  from  tip  to  tip.  The  hide  is  three 
Inches  thick,  and  there  are  no  scales. 
This  big  whale  will  be  exhibited  at 
the  Panama-Paciflc  Exposition  at  San 
Francsco  in  I9I5  to  show  what  Florida 
fishing  waters  produce. 

This  not  only  shows  there  is  good 
fishing  in  Florida  waters,  but  will  also 
furnish  an  argument  for  the  othrodox 
church  people  that  Jonah  could  have 
been  swallowed  by  the  whale  So  if  he 
lived  for  three  days  inside  and  he  could 
n^ithstand  the  action  of  the  gastic 
acids  of  the  ievianthan's  stomach,  he 
would  have  been  able  to  come  out 
alive.  However,  it  is  about  time  to 
quit  disputing  about  myths  and  let 
everybody  believe  these  old  stories  as 
he    sees    fit. 

Electrical  Iron  and  .steel  production 
in  Sweden  has  been  on  the  increase 
within  a  i-ecent  period.  -^  to  the 
amount  turned  out  in  that  country, 
starting  with  122  tons  in  190S,  it  rose 
to  870  tons  in  1910  and  18,000  tons  in 
1912,  or  tlie  last  report.  Thei-e  are  up- 
wards of  20  electric  furnaces  running 
at  present,  using  in  all  some  60.000 
hoi-se-power.  New  furnaces  are  build- 
ing at  Lofoten.  Gelivara  and  Sand- 
vlken.  The  Stora  Kopparbergs  Com- 
pany recently  purchased  a  waterfall 
which  gives  150.000  horse-power,  and 
is  to  build  new  furnaces  in  the  near 
future.  As  regards  chrome  steel,  a 
new  plant  was  put  in  use  not  long  ago 
at  Trolhattan  witli  two  electric  fur- 
naces, which  reduce  ore  imported  from 
New  Caledonia  and   South   Afrl 


Long  after  the  looting  of  the  New 
Haven  Railroad  comes  the  delayed  ex- 
amination of  the  methods  employed, 
.^nd  long  after  J.  P.  Morgan  and  the 
others  involved  are  laid  to  rest  comes 
the  ghost  of  these  transactions  to 
haunt  the  memories  of  the  Wall  Street 
financier.  Most  people  who  had  the 
energy  and  independence  to  think 
knew  all  these  things  before.  But  the 
majority  of  people  were  so  hide  bound 
by  political  prejudice  that  they  allow- 
ed the  priests  of  the  temple  of  finance 
to  rob  them  of  their  birthright  and 
were  anxious  to  assail  any  one  who 
liad  the  termerlty  to  criticise  these 
ministers   In    the    money    temples. 

When  these  great  financiers  are 
stripped  of  their  power  and  the  steam 
roller  that  the  people  have  given  them 
is  taken  away  how  small  they  seem  in 
comparison  to  their  former  selves.  In 
tact  the  claim  of  some  of  them  to 
eminence  is  chiefly  due  to  the  fact  that 
they  managed  to  keep  out  of  prison 
and  in  many  cases  that  was  owing  to 
the  fact  that  they  were  never  pros- 
ecuted. 
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One  thing  that  Thomas  W.  Lawson 
ilid  for  the  public  was  to  put  his 
linger  upon  the  particular  facts  of 
rottenness  in  the  financial  dealings  of 
the  liflgh  priesits  In  the  temple  lOf 
money.  His  •'Frenzied  Finance"  riveted 
the  popular  attention  on  particular 
transactions.  And  his  literary  style 
made  readable  a  Jot  of  facts  that  would 
have  otherwise  proved  to  be  uninter- 
esting. So  that  while  Lawson  claims 
no  particular  virtue  himself  he  did 
slate  the  facts  in  such  a  way  that  the 
mask  of  many  a  smug  financier  was 
torn  away  and  he  stood  revealed  in 
what  he  really  was,  the  while  he  as- 
sumed a  phai-asaical  virtue  that  he 
liad  not.  As  the  years  go  by  and  the 
methods  by  which  these  money  kings 
.iciiulred  their  millions  are  exposed  the 
only  thing  to  he  wondered  at  Is  that 
Intelligent  piople  stood  for  the  system 
so   long. 

The  latest  news  reports  state  that 
Huerta  has  agreed  to  resign.  How 
much  of  truth  there  may  be  In  this 
remains  to  be  seen.  It  however  has 
this  one  thing  in  Its  favor  and  that 
is  that  Huerta  has  repeatedly  said  he 
win       not    resign.  Which       probably 

means  that  he  will.  If  he  does  resign 
and  leaves  the  country  one  stumbling 
block  will  be  removed  In  the  way  of 
establishing  order  in  the  country. 
But  it  will  require  th,e  protecting 
hand  of  stronger  governments  to 
establish  any  kind  of  a  stable  govern- 
ment In  that  foi-sake'n  land  amongst 
a  people  that  have  no  stability  nt 
character    or    Industry. 


BUILDING   AND   INDUSTRIAL  NEWS 


The  Conser-vation  Of  Fuel  and  Efficiency 
In  F»owep  F*PO<iiiction. 


Xiiif  liundreil  per  r^nl  waste  in  the 
manufacture  of  power  seems  to  be  an 
incredible  statement,  yet  if  tlie  average 
power  plant  is  studied  the  percentage 
of  waste  will  be  found  to  be  more 
nearly  two  thousand  per  cent  than 
nine  hundred.  This  condition  is  start- 
ling and,  like  all  matters  connected 
with  tJie  conservation  of  natural  re- 
sources, so  fraught  with  importance 
to  the  future  of  the  Race  that  it  will 
ijear  emphasis. 

It  is  only  in  the  manufacture  of 
power  ready  for  nse  that  such  immense 

from  mechanical  to  electrical  power, 
and  in  the  utilization  of  the  energy 
delivereii  electrically  to  motors,  no 
such  loss  occurs.  In  large  motors,  a 
seven  per  cent  waste  may  occur,  which 
may  increase  to  twenty  per  cent  in 
small  Ughtly  loaded  motors:  Ijut  the 
important  loss  Is  at  the  start — in  the 
transformation  of  the  latent  energy  In 
the  fuel  into  mechanical,  useful  en- 
ergy. 

This  waste  is  going  on  every  min- 
ute of  every  day  in  railroad  locomo- 
tives, central  railroad  power  and 
lighting  stations,  and  in  private  power 
plants  in  factories  and  buildings 
Every  electric  light  signals  to  the  en- 
gineering mind  that  for  every  single 
unit  of  energy  actually  transformed 
into  light,  between  two  and  three  hun- 
dred units  have  been  lost  irretrievably, 
and  for  every  unit  of  energy  trans- 
formed into  mechanical  or  electric 
power,  twenty  to  tliirty  units  have 
been   lost. 

All  this  los«  is  as  much  a  waste  ot 
tlic  world's  resources  as  the  losses  due 
to  lire,  earthquake  or  war;  and  tlie 
gay  young  blood  throwing  away  thou- 
sands of  dollars  for  an  evening's 
amusement  is  no  more  a  spendthrift 
of  the  world's  capital  than  the  manu- 
facturer of  light,  electricity  or  me- 
chanical power,  nor  Is  he  any  more 
culpa'ble.  Part  of  this  waste,  it  is 
true,  is  unavoidable  with  our  present 
knowledge  and  apparatus.  The  trans- 
formation of  electric  current  into  light 
is  still,  notwithstanding  the  great  ad- 
vances of  the  last  five  years,  a  m-ost 
inefficient  process.  Such  losses  due  to 
our  lack  of  complete  knowledge  or 
means  arc  unavoidable  and  we  rather 
deserve  credit  for  doing  as  well  as  we 
liave  done,  instead  of  blame,  but  in 
tlie  transformation  of  the  energy  con- 
tained in  fuel  into  mechanical  power 
;ind  electricity,  we  are  not  so  blame- 
less. 

We  know — at  least  every  technically 
trained  engineer  knows — that  part  at 
least  of  the  present  waste  Is  easily 
avoidable,  and  the  only  factor  which 
prevents  the  stopping  of  the  waste  in 
the  selfish  Interest  of  the  individual. 
Millions  of  dollars  have  been  spent  in 
perfecting  'boilers,  furnaces.  engines 
and  electrical  appliances,  with  the  hope 
of  bettering  their  efficiency  a  few  per 
cent.  Whole  stations  have  been 
scrapped  to  gain  ten  or  so  per  cent  ef- 
ficiency. Hills  have  been  leveled  and 
mountains   tunneled    to   increase   trans- 


portation efficiency  a  few  per  cent,  and 
millions  upon  millions  have  been  spent 
in  straightening  curves  with  the  same 
idea. 

These  are  private  enterprises  and  in 
each  case  there  was  a  direct  benefit 
looked  for  corresponding  to  the  Invest- 
ment. The  State  must  expect  to  ob- 
tain   its   benefit    from   the   conservation 

distant  future,  but  unless  it  does  plan 
ahead  as  railroads  plan  their  termi- 
nals. It  will  be  bankrupt  when  that 
time  arrives. 

Is  it  not  time  that  the  state  step  in 
and  demand  that  selfish  interest  be 
subordinated  to  the  general  welfare? 
It  would  seem  to  be  high  time,  for  our 
anthracite  resources  have  been  esti- 
mated to  last  only  a  hundred  or  so 
years,  and  even  our  bituminous  fields 
must  in  time  disappear.  It  is  not  alone 
the  exhaustion  of  our  fuel  beds  that 
constitutes  the  waste.  This  is.  per- 
haps, but  a  small  proportion  of  tne 
world's  loss.  Us  greatest  loss  Is  tlie 
waste  of  labor  in  mining  unnecessary 
qantitles  of  fuel  and  in  the  labor  or 
materials  required  to  pay  for  the  fuel 
unnecessarily    consumed. 

The  army  thus  employed  to  supply 
this  country's  fuel  waste  Is  almost  as 
great  a  loss  as  a  standing  army  in 
times  of  peace,  because  in  each  case 
the  labor  thus  wasted  would  be  other- 
wise usefully  employed  In  developing 
the  wealth  of  the  country.  Although 
the  fact  that  this  waste  Is  easily 
avoidable  Is  generally  known,  the 
methods  are  not  perhaps  plain  to  even 
the  trained  engineer,  nor  Is  the  differ- 
ence between  the  Interest  of  the  IndJ- 
vldual  and  of  the  community  clearly 
defined,  and  it  is  the  purpose  here  to 
clarity  these  conditions. 

The  waste  In  transforming  the  latent 
energy  of  fuel  into  mechanical  power, 
from  which  It  may  again  be  trans- 
formed into  electricity,  occurs  to  the 
greatest  extent  where  steam  Is  used 
as  the  medium  for  effecting  the  meta- 
morphosis. In  ttie  ordinary  electric 
station  either  for  lighting  or  railroad 
service,  equipped  with  modern  appa- 
ratus, the  fuel  burned  under  a  set  of 
boilers  transfers  from  70  per  cent  to 
SO  per  cent  of  its  energy  into  the  water 
contained  in  the  boilers,  changing  this 
water  into  steam  which,  as  its  egress 
from  the  boiler  is  restricted  and  as 
additional  quantities  are  being  con- 
tinuously added,  increases  its  pressure 
until  the  outflow  equals  the  quantity 
manufactured,  when  the  pressure  re- 
mains stationary.  As  is  well  known, 
in  changing  from  water  into  steam 
nearly  twenty  times  as  much  energy  is 
stored,  as  in  increasing  the  pressure  of 
the  steam  from  one  pound  per  squai-e 
incli  to  one  hundred  and  fifty  pounds 
per  square  inch.  When  this  steam  is 
led  to  a  steam  turbine  or  steam  en- 
gine, it  drops  in  pressure  but  still  re- 
tains the  energy  stored  during  the 
transformation  from  water  into  steam, 
so  that  only  that  portion  ot  the  fuel's 
energy  is  utilized  which  was  stored 
during   the    increase    of   pressure.      This 


performance  is  greatly  improved  by 
the  use  of  a  condenser,  allowing  the 
drop  in  pressure  to  continue  below  the 
pressure  of  the  atmosphere,  and  by  this 
means  the  amount  wasted  is  reduced 
from  about  two  thousand  per  cent  to 
around  one  thousand  per  cent.  In  par- 
ticularly highly  efficient  plants  the 
balance  of  the  energy  wasted  goes  out 
with  the  water  used  tor  condensing 
purposes. 

It  the  steam  after  passing  through 
the  turbines  or  engines  would  be  used 
to  furnish  heat  for  manufacturing  pur- 
poses or  for  warming  of  buildings,  the 
greater  part  of  this  waste  would  be 
avoided.  The  reason  that  this  is  not 
done  more  than  it  is,  Is  that  it  does 
not  pay  tlie  company  operating  tlie 
central  plant  to  distribute  this  steam 
because  such  plants  are  usually  placed 
away  from  the  location  of  big  build- 
ings on  account  of  the  high  value  ot 
real  estate  near  such  buildings,  on  the 
one  hand,  and  on  the  other  hand  be- 
cause of  the  low  cost  of  delivering 
fuel  to  stations  along  the  water  front 
or  near  the  railroad.  Such  location 
makes  the  investment  for  steam  or  hot 
water  mains  too  great  for  the  prob- 
able returns  from  the  sale  of  heat,  so 
the  waste  from  a  strictly  commercial 
viewpoint  seems  necessary.  This  mat- 
ter will  be  discussed  more  fully  later 
on  but,  first,  other  transgressors  should 
be  pointed   out. 

A  great  proportion,  possibly  one- 
half  of  the  larger  buildings  and  nearly 
all  separate  mills  and  factories,  have 
their  own  power  manufacturing  plants, 
usually  known  as  Isolated  plants  to 
distinguish  them  from  the  central 
electric  stations.  These  plants  are  fre- 
quently highly  efficient  during  that 
portion  of  the  year  in  which  the  steam, 
after  doing  its  work  of  driving  the 
engines.  Is  more  or  less  fully  utilized 
In  warming  the  building  or  In  evap- 
orating or  drying  processes.  In  some 
mills  where  great  quantities  of  steam 
are  needed  all  the  year  for  dyeing  or 
drying,  such  as  finishing  mills,  steam 
laundries,  hat  factories,  sugar  mills, 
etc..  the  fuel  energy  transferred  to  the 
steam  is  fully  utilized  and  tlie  only 
waste  occurs  in  not  burning  the  fuel 
thoroughly    and    in    the    radiation    from 


Little  fault  need  be  found  with  such 
plants  from  the  point  of  view  of  con- 
servation of  resources,  provided  the 
easily  preventable  wastes  frequently 
found   are  prevented. 

The  steam  supplied  by  Isolated 
plants  not  situated  so  as  to  be  able  to 
utilize  the  energy  contained  in  the 
waste  'or  "exhaust"  steam  is  usually 
a  most  Inefficient  energy  transformer 
during  the  warmer  season,  and  in  this 
period  the  losses  are  anywhere  from 
three  thousand  to  five  thousand  per 
cent  ot  the  energy  utilized  electrically 
or  mechanically.  These  isolated  plants 
in  many  cases  do  distribute  steam  to 
their  neighbors  where  they  can.  but 
the  number  of  instances  where  this  is 
done  is  insignificant  and  the  period 
when  the  supply  is  needed  is  restricted. 
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These  Isolated  plants  could  be 
equipped  with  apparatus  for  the  trans- 
formation of  the  energy  in  th.-  fuel 
into  electricity  or  mechanical  power, 
far  more  efficient  than  the  u-su^il  ap- 
paratus, and  the  sole  reason  wliy  they 
are  not  so  equipped  is  that  it  .loes  not 
pay  the  Individual  to  do  so.  In  Ger- 
many for  some  years  this  problem  l;ias 
been  recognized  and  all  over  ili^  Blm- 
pire  will  be  found  the  so-called  "lo- 
komo'l>iles,'*  consisting-  of  boiler  and 
engine  mounted  together;  the  boiler 
operating  at  high  pressures  with  steam 
superheated  mariy  hundreds  of  .!■  tirees. 
with  the  result  that  instead  of  using 
from  eight  to  fourteen  pounds  of  coal 
in  practice  to  make  a  kilowatt  of  elec- 
tricity for  a  perod  of  one  hour,  these 
plants  use  from  two  to  three  pounds  of 
coal  with  a  corresponding  reduction  m 
labor   of   firing. 

A  great  number  of  engines  operat- 
ing like  automobile  engines  without 
tlie  interpolation  of  steam,  have  been 
developed  for  transforming  the  energy 
directly  from  t*he  fuel  by  burning  it 
in  the  cylinder  of  the  engine.  \\  nere 
the  fuel  is  coal,  such  engines  are 
known  as  producer  gas  engines,  the 
coal  being  gasified  in  an  iron  shell, 
brick  lined,  termed  a  producer.  After 
cleaning  the  gas  is  burned  in  the  en- 
gine cylinder.  The  losses  in  this  type 
of  plant,  due  to  beat  going  out  with 
exhaust  gases,  heat  carried  away  by 
the  water  used  to  cool  the  cylinders. 
and  radiation  losses,  may  be  from  400 
to  500  per  cent  of  the  energy  actually 
available  as  electricity;  but  even  with 
this  waste  only  two  pounds  of  coal  are 
used  to  supply  one  kilowatt  fur  an 
hour,  instead  of  from  eight  to  four- 
teen pounds.  Where  oil  is  the  fuel, 
the  engines  are  of  the  Diesel  type 
where  the  oil  is  injected  into  tiie  en- 
gine cylinder  into  a  highly  <-om- 
pres.sed  body  of  air  heated  'by  the  com- 
pression. The  oil  burns  and  trans- 
forms the  latent  energy  in  it  into 
available  mechanical  energy,  which  in 
its  turn  is  transformed  efficientU  into 
electricity.  This  type  is  even  more 
efficient  than  the  gas  engine  operated 
on  producer  gas.  and  the  waste  may 
only  be  350  per  cent  of  the  useful  en- 
ergy. Part  of  the  waste  of  heat  in 
exhaust  gases  and  jacket  water  of  gas 
and  oil  engines  may  be  avoided  by 
using  these  to  heat  water  or  make 
steam  for  warming,  drying  or  evapor- 
ating purposes,  thus  increasing  the  ef- 
ficiency by  35  to  40  per  cent. 

The  great  increase  in  efficiency  of 
fuel   utilization   made  pos-sible  by  these 

.small  plants  becomes  strikingly  ap- 
parent if  the  quantity  of  two  onunds 
of  coal  required  to  make  a  kilowatt 
for  one  hour  is  compared  with  the 
largest  and  most  modern  central  light- 
ing or  railroad  power  station,  where 
the  coal  used  in  regular  practice  is 
over  four  pounds  per  kilowatt  hour. 
Test  conditions  show  much  betfer  re- 
sults than  this,  but  this  figure  Is 
a'hout   the   best   for   a   yearly   average. 

With  these  wonderfully  efficient  en- 
gines available,  why  are  they  not  uni- 
versally used.  This  query  arises  un- 
avoidably. There  are  many  answers. 
Formerly,  unreliability,  need  of  special 
knowledge,  lack  of  .'itandardization^ 
all  these  and  many  other  charges — 
were  filed  against  ga.';  and  oil  engines, 
but  experience  and  dex'elopment  liave 
put    these    aside    and    the    real    reason 
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that  they  are  not  universally  used  is 
that  It  dtteN  nut  pay  the  Individual  well 
enoueh  to  do  mo.  They  are  being  used 
widely  and.  in  places  where  the  man- 
ufacture of  power  is  tlie  main  consid- 
eration, they  are  lapidly  taking  their 
correct  place;  but  in  the  factory  or 
building  where  steam  is  recjuired  for 
part  of  the  year  the  owner  does  not 
wish  to  incur  the  double  expense  nor 
to  give  up  the  extra  space  required  for 
the  gas  plant  in  addition  to  the  steam 
plant.  He  frequently  objects  to  two 
kinds  of  power  equipment  and  fears 
the  extra,  though  somewhat  imagin- 
ary,  complication. 

It  iias  appeared  thus  far  that,  dur- 
ing tiie  season  when  steam  is  required 
for  heating,  the  enormous  highly  de- 
veloped central  electric  station  may  be 
and  frequently  is  less  efficient  in  its 
utilization  of  fuel  than  the  private 
power  plant,  because  of  its  inability 
to  use  the  by-products  of  the  manufac- 
ture of  power.  On  the  other  hand,  the 
private  power  plant,  unless  equipped 
with  the  modern  high  efficiency  loco- 
mobiie  or  gas  engine,  is  far  less  ef- 
ficient than  the  central  electric  station 
during  half  the  year  at  least. 

One  remedy  is  clearly  apparent.  If 
the  central  lighting  stations  could 
transfer  part  of  their  work  to  the  pri- 
vate plants  during  the  heating  season, 
and  the  owners  of  the  private  plants 
transfer  their  load  to  the  central  sta- 
tion during  the  warm  season,  the  ef- 
ficiency of  both  in  the  utilization  of 
fuel  would  'be  greatly  improved.  There 
is  still  another  period  when  such  trans- 
fer might  profitably  (from  the  stand- 
point of  the  community  at  least)  be 
made.  The  use  of  electricity  varies 
with  the  time  of  day  and  season  of 
the  year.  It  is  greatest  around  4  to 
S  o'clock  at  night  during  December 
and  January.  It  is  least  during  the 
early  hours  of  the  morning. 

When  power  plants  operate  at  much 
below  the  capacity  for  which  they  are 
designed,  they  fail  off  rapidly  in  ef- 
ficiency, so  we  are  confronted  with  the 
fact  that  except  during  heavy  load 
periods  the  efficiency  is  far  below  the 
standard.  If  the  private  plant  could 
transfer  its  load  to  the  central  station 
during  its  inefficient  period.  except 
during  times  in  which  steam  would  be 
required  for  beating — in  the  eai-ly 
morning— the  efficient  utilization  of 
fuel  would  be  still  further  increased. 
There  are  no  electrical  difficulties  in" 
the  way  of  such  transfers,  yet  they  are 
not  made  and  such,  plants  continue  to 
struggle  along  under  the  handicap  of 
excessive  waste  and  our  resources  con- 
tinue to  be  thrown  away. 

Why?  Because  there  is  bitter  rivalry 
between  the  central  electric  station 
and  the  private  power  plant.  The  cen- 
tral electric  station  sees  what  it  con- 
siders to  be  tlie  Inevitable  growth  of 
larger  and  larger  buildings.  It  aims 
to  supply  these  even  at  very  low  prices 
for  electricity,  and  as  its  only  competi- 
tor is  the  private  plant  It  seeks  every 
means  of  destroying  such  plants,  and 
where  it  can  do  so  refuses  co-operation 
if  it  thinks  co-operation  will  aid  the 
growth  of  such  plants.  In  other  words, 
the  central  electric  station  has  not  co- 
operated with  the  private  plant  be- 
cause it  has  not  thought  that,  taking 
all  things  into  con.«ideration.  it  would 
pay   to   do   so. 

The  private  power  [>I:Mit  owner,  even 
where    he    can    obtain    service    from    a 
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central  station  to  supplement  his  own 
^L-i\ice.  does  not  utilize  tlie  central 
^liition  service  when  lie  should  do  so 
fr.iin  the  viewpoint  of  conservation. 
iiec.uise  It  does  not  pay  him  to  do  so  at 
tilt-    price   charged    for   electricity. 

We  have,  then,  the  situation  in  a  nut- 
.shell;  Part  of  our  natural  resources 
anil  of  our  resources  of  capital  and 
latjiir  are  heing  squandered  because  it 
does  not  pay  the  individuals  to  save 
them.  Should  not  the  State  step  in 
and  say:  "'Here,  Messrs.  Power  Manu- 
facturers, we  are  willing  you  should 
continue  to  make  power  or  electricity 
or  .steam,  but  you  must  do  it  efficiently 
even  if  you  lose  sometlling  by  doing  so. 
Hereafter,  no  one  shall  be  allowed  to 
make  power  except  in  tlie  most  ef- 
ficient way.  We  will  establish  an,  Bt- 
liciency  .Board  to  pass  on  all  plans  for 
power  manlifacture.  You  will  be  re- 
quired to  use  such  types  of  apparatus 
a.s  will  keep  the  use  of  fuel  down  to  a 
minimum.  We  shall  establish  rates 
wliicli  will  make  it  less  burdensome 
for  you.  .Mr.  Private  Plant  Owner,  to 
sliut  down  your  plant  when  it  cannot 
he  run  efHcientiy  from  our  point  of 
view  of  conservation  of  fuel.  Where  it 
is  possible  to  do  so,  we  will  require 
the  Central  Electric  Stations  to  dis- 
tribute their  steam  for  heating,  even  if 
tliey  don't  make  mucii  money  by  so 
doing,  and  if  tlie  conditions  make  this 
impossible  we  will  require  them  to  co- 
oiierate  with  Private  Plants  during  the 
winter  season  so  as  to  fully  utilize  the 
capacity  of  these  plants  for  the  supply 
of  electricity  and  steam  to  neigh'bors 
and  thus  avoid  double  use  of  fuel  for 
making  electricity  and  for  making 
beat." 

This  -is  what  a  state  would  have  to 
do  it  the  end  of  its  natural  resources 
was  in  sight.  Is  it  necessary  for  us  to 
wait  until  then  or  shall  we  do  it  now 
and  put  oft  tliat  evil  day?  the  matter 
is  not  a  tlieoretical  one  or  one  of  minor 
importance.  In  the  city  of  New  York 
alone  the  avoidable  fuel  wastes  from- 
the  great  central  stations  is  enough 
til  heat  all  the  large  buildings  not  al- 
ready provided  with  private  plants  antf 
will  probably  approximate  six  hundrei) 
tliiiusands  tons  a  year.  If  to  this  is 
added  the  waste  due  to  inefficiency  of 
tlie  thousand  odd  plants  of  the  city,  we 
would  find  that  the  total  avoidable 
waste   would    be   over  a   million   tons  a 
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n  and  firing  of  this  fuel; 
vlng  ashes  and  in  capital 
■e.  Our  municipalities  already  in- 
t  that  water  shall  be  used  econom- 
lly.  even  if  it  is  paid  tor  on  a  meter 
3ls.  and  the  Nation  no  longer  por- 
ts its  forests  and  streams  to  lie  lav- 
ly  destroyed,  other  nations  regu- 
e  the  methods  of  cutting  timber  and 
Ming  coal,  so  that  unnecessary  waste 
II  be  prevented;  so  this  plea  for  ef- 
ent  production  and  enforced  co- 
?ration  would  not  seem  to  be  entirely 
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BRIDGES  AND  DAMS. 


APARTMENT  HOUSES. 


SAN  FRANCISCO— Apartment  house, 
ti  story  and  base.  Class  C  construc- 
tion. 165.000.  Areliitects,  Rousseau  & 
Rousseau,  Monadnock  Bldg.,  S.  P. 
Owners.  Rousseau  Realty  Co.  The 
building  will  be  erected  on  the  nortn 
side  o!  Bush  street  west  of  Stockton, 
having  a  frontage  of  40  feet  and  a 
depth  of  76V4  feet.  There  will  be  a 
total  of  36  apartments  of  two  and 
three  rooms.  Interior  finish  will  be  of 
pine  with  elm  panels,  hardwood  floors 
and  beam  ceilings.  Plans  provide  for 
steam  heat,  elevator  service  and  a 
vacuum  cleaning  system.  All  suites 
lloors  and  wainscot.  Entrance  will  be 
will  have  wall  beds  and  private  bath 
rooms.  Bath  rooms  will  have  tile 
finished  In  marble  and  tile.  Exterior 
of  tile  building  will  be  faced  wifh 
pressed  brick  trimmed  with  terra 
cotta.  Plans  are  complete  and  exca- 
vating lias  been  started.  Carpentry 
work  will  be  done  by  Day  Labor.  All 
other  parts  of  the  work  will  be  let  by 
contract.     Bids  will   be   taken   at   once. 

SAN  FRANCISCO — Apartment  house, 
7  story  and  base,  'brick  and  steel.  Cost 
not  stated.  Architect.  Benj.  G.  Mc- 
Dougall,  Sheldon  Bldg.,  S.  P.  Owners, 
Henry  A.  Voorman.  as  guardian.  The 
building  will  be  erected  at  the  north- 
west corner  of  Busli  and  Mason  streets, 
and  will  cover  a  considerable  ^ound 
area.  There  will  be  a  large  number  of 
two  and  three  room  suites,  all  with 
private  batli  room  and  wall  beds.  In- 
terior will  be  flni.'ihed  in  pine  with 
some  hardwood  panels  and  veneer. 
Hlans  provide  for  steam  heat,  eleva- 
tor service,  a  vacuum  cleaning  system 
and  hot  water  supply.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Entrance  will  be  finished 
in  marble  and  tile.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  a  gen- 
eral contract  will  be  let  shortly.  Ar- 
thur Arlett  lias  secured  the  contract 
,it   $7,3.50   for   plain   and   reinforced   con- 
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SAN  FRANCISCO— Apartiiif.ni  bouse, 
.1  story  and  tiase.  reinforced  lincK, 
$liS.O0O.  -Architect,  G.  Albert  Lans- 
!  urgh,  709  Mission  street,  S.  F.  Own- 
ers, GafEney  Estate.  The  building  will 
!  e  erected  on  the  north  side  of  Sutter 
street  between  Taylor  and  Jones 
streets,  having  a  frontage  of  60  feet 
and  a  depth  of  137%  feet.  Apartments 
will  be  arranged  in  suites  of  two  and 
three  rooms  with  wall  beds  and  pri- 
vate bath  rooms.  Interior  finish  will 
he  of  pine  and  elm  panels  with  some 
nak  floors.  There  will  be  steam  heat, 
elevator  service  and  a  hot  water  sup- 
ply. Bath  rooms  will  be  finished  in 
tile  and  will  have  composition  floors. 
Exterior  oE  the  building  will  be  faced 
with  pressed  'brick.  Plans  are  com- 
plete and   figures  are  being  taken. 

OAKLAND.  C.^L.— Apartment  liouse. 
3  story  and  base,  frame.  Cost  not 
stated.  Architect.  M.  L.  Newsom.  IS-IS 
:ith  avenue.  Oakland.  Owner.  .T,  Asa- 
veda.  The  building  will  be  erected  on 
4tli  avenue  near  l';!ist  IStli  street,  and 
will    contain      i^      number    of    two    and 


three  room  suites.  Interior  finish  will 
be  of  pine  with  some  elm  panels  and 
oak  floors.  All  apartments  will  liave 
private  bath  rooms  and  wall  beds. 
Bath  rooms  will  be  finished  in  tile  and 
will  have  composition  floors.  Plans 
provide  for  a  hot  water  system  En- 
trance will  be  finished  in  marble  and 
tile.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  A  brick  veneer  base  will  'be 
used.  Plans  are  complete  and  figures 
are   now   being   taken   on   the  work. 

S.\N  FRANCISCO — Apartment  house. 
5  story  and  base,  reinforced  concrete, 
160.00(1.  Architect,  Edward  F.  Helms. 
5th  avenue  and  California  street.  S.  F. 
Owner's  name  withheld.  The  building 
will  'be  erected  on  Pine  street  near 
Taylor,  and  has  been  designed  to  con- 
tain 40  suites  of  two  and  three  j-ooms. 
All  apartments  will  have  wall  beds  and 
private  bath  rooms.  Interior  flnish 
will  be  of  pine  with  some  elm  panels 
and  oak  floors.  Plans  provide  for 
steam  lieat.  elevator  service,  a  hot 
water  system  and  portable  vacuum 
leaning.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  En- 
trance will  be  finished  In  tile  and  mar- 
ble. Exterior  of  the  building  will  be 
facel  with  pressed  brick  and  terra 
cotta.      Plans   are    being    prepared. 

SAN  FRANCISCO— Apartment  house, 
4  story  and  base,  reinforced  concrete, 
526.000.  Architect,  J.  C.  HIadik,  Mo- 
nadnock Bldg..  S.  F.  Owner.  J.  E. 
Reite.  The  building  will  be  erected  at 
the  northwest  corner  of  Franklin  and 
Fulton  streets,  covering  an  area  of 
40^^  by  S2  feet.  The  building  has  been 
designed  to  contain  sixteen  suites  of 
two  and  three  rooms,  all  of  which  will 
have  private  baths  and  wall  beds.  In- 
terior flnish  will  be  of  pine  with  some 
elm  panels.  Bath  rooms  will  have  tile 
w-ainscot  and  composition  lloors.  Plans 
provide  for  steam  heat  and  a  liot  water 
system.  Entrance  will  be  flnished  in 
tile  and  marble.  Exterior  of  the  build- 
ing will  lie  faced  with  cement  plaster. 
Plans  are  complete  and  segregated  fig- 
ures  are    being   taken. 


BANES, 

SUISIW.  .SOLANO  CO..  C.^L.  — Bank, 
I  story  and  base.  Class  C  construc- 
tion, $15,000.  Architect,  O.  R.  Tliayer, 
.Merchants'  National  Bank  Bldg.,  S  F. 
Owners,  First  National  Bank  of  Sui- 
sun.  The  building  will  cover  an  area 
of  21  by  74  feet,  and  has  been  designed 
with  foundations  and  exterior  walls  of 
sucient  strength  to  carry  an  additional 
story.  Interior  will  be  arranged  tor 
a  large  public  space,  banking  work 
space,  president's  office  and  directors' 
rooms.  Interior  finish  will  be  of  pine, 
oak  and  mahogany.  Marble  and  tile 
with  ornamental  plaster  and  orna- 
mental iron  and  bronze  will  be  used 
extensively.  Plans  provide  for  coin 
and  safe  deposit  vaults.  Exterior  of 
the  building  will  be  faced  with  red 
pressed  brick.  Large  granite  column 
and  pilasters  will  be  used.  Plans  are 
complete  and  work  has  been  started 
by    Day    L'lbor.      Some   subcontracts    will 

be   let   tlirougli   the  owners. 
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stated.  Engineer,  County  Surveyor  J. 
G.  -McMillan.  San  Jose.  Owners,  Santa 
Clara  County.  The  'bridge  will  be 
erected  over  Penetenoia  Creek  near 
Alum  Rock  avenue.  Plans  have  been 
completed  and  figures  are  now  being 
taken.  Bids  will  be  opened  by  the 
Board  of  Supervisors  on  June  1st. 
Plans  and  specifications  can  be  secured 
from  the  County  Clerk. 

.MADERA,  MADBR.\  CO..  CAL.— 
Bridges,  reinforced  concrete  and  wood. 
Cost  not  stated.  Engineers,  Federal 
Engineering  Co.,  Central  Building.  L. 
A.,  associated  with  County  Surveyor  T. 
E.  Smith,  Madera.  Owners,  Madera 
County.  Bids  will  be  received  by  the 
Board  of  Supervisors  of  Madera  County 
up  to  11  a.  m.  of  June  2nd.  1914,  for  the 
erection  of  seven  reinforced  concrete 
bridges  in  accordance  with  plans  and 
specifications  prepared  by  llie  Federal 
Engineering  Co.,  Central  Bldg.,  L.  A. 
Plans  may  be  obtained  at  the  office  of 
the  engineers  or  from  the  County  Sur- 
veyor T.  E.  Smith  of  Madera.  The 
structures  include  two  3-hinge  arcTi 
bridges — one  145  feet  long  consisting 
of  two  spans  over  Walker  Creek;  one 
133  feet  long  of  two  spans  over  Gold 
Creek;  and  the  following  concrete  gir- 
der type  bridges:  One  600-foot  struc- 
ture over  .^sh  Slough,  one  200-foot 
structure  over  Cottonwood  Creek,  one 
140-foot  structure  over  Cottonwood 
Creek,  and  50  and  70-fot  structures 
over  creeks  south  of  Berendo.  R,  "W. 
Curtin  is  County  Clerk.  Bids  will  also 
be  received  by  the  Board  of  Supervi- 
sors up  to  11  a.  m.  of  -Monday.  June 
2nd,  1914.  for  constructing  a  wood  and 
steel  bridge  ISO  feet  long  over  Chow- 
chilla  Creek,  and  also  a  wood  trestle 
bridge  in  accordance  with  plans  and 
speciflcations  on  file  in  the  office  of 
County  Surveyor  T.  E.  Smith. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Bridge.  reinforced  concrete  and 
steel.  Cost  not  stated.  Engineer.  City 
Engineer,  Stockton.  Owners,  City  of 
Stockton,  The  City  Engineer  has  been 
instructed  to  prepare  plans  for  a  rein- 
forced concrete  bridge  to  be  erected 
over     the     Mormon     Channel     at    Sutter 
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completed  at  rapidly  as  possible  and 
figures  will  be  taken.  Further  men- 
tion   will    be    made    of    the    work. 

DAVENPORT.  SANTA  CRUZ  CO., 
CAU  —  Wharf,  timber  construction. 
Cost  not  stated.  Engineer's  name  not 
given.  Owners,  Santa  Crnz  Portland 
Cement  Co,  Representatives  of  the 
Thomson  Bridge  Co.  of  San  Francisco 
were  in  Davenport  recently  taking 
soundings  for  a  large  timber  pile 
wharf  which  will  be  erected  by  the 
Santa  Cruz  Portland  Cement  Co.  The 
structure  will  be  in  the  neighborliood 
of    1500    feet    long. 

Contracts   Awarded. 

HENDERSON.  SHAST-\  CO..  CAL.— 
Bridge,  steel  and  concrete,  $7,000.  En- 
gineer. County  Surveyor,  Redding, 
Owners.  Shasta  County.  Contractor,  M. 
B.  White,  Stockton.  Contract  price. 
$6,435. 

REDDING.  SHASTA  CO,  CAL. — 
Bridge,  steel  and  concrete,  $19,650. 
Engineer.  City  Engineer,  Redding. 
Owners.  City  of  Redding.  Contractors. 
Chico  Construction  Co..  Chlco.  Con- 
tract price,  $49,650.  Other  bids  sub- 
mitted   were    as    follows;      Ross    Con- 


BI'II-IJING   ANII   INDUSTIIIAL  NKVS 


struction  Co.,  Sacramento.  $o7,777;  F. 
Rolandl,  San  Franci.sco,  $53,450;  W.  N. 
Concannon,    San    Francisco,    $5:, 785. 


CHURCHES. 


FRESNO.      Ft'.E.'SNo      >•• 
Cliuroli,  1  story  and  base.  I. 
Architect,       H.     P.     Starbui 
Owners.  German  Free  Luth 
of  Fresno.     The  huildlng  w 
ed   at   the   corner   of   F  an.l 
streets    and    will    cover    a    c 
ground    area.      Tliere    will    1 
main    auditorium    and    Sund 
rooms,  pastor's  study  and   si 
Interior    will    be    finished    in 
some    ornamental    plaster, 
be  a  central  heating  s.vstem 
of    the    building    will    be      f; 


111 


■  a  large 
y  school 
■ial  rooms. 


pressed  brick, 
glass  window.* 
prepared  and  1 
shortly. 


Plans   als 


COURT  HOUSES. 


PORT  ANGEI-ES.  CEAELA.M  CO.. 
WASH.— Court  House,  2  story  and  base, 
reinforced  concrete.  $50,000.  Archi- 
tect's name  not  given.  Owner.s.  Clal- 
lam County.  The  building  will  be  of 
fireproof  construction  witit  reinforced 
concrete   walls   and    floors.    Interior  par- 


etal    lath 


the     ofBc 


large  meetinf 
-s,  two  court 
ty  jail.  Inter 
le  and  hardw 
ill  be  installe 
steam  heat  ar 
Exterior    of    th 


fac 


vlth 


pla 


nd    pla 


ireproof 
lis    pro- 


Pla 


ng   pr 


red. 


gen 


onstr 


PIu 


OAKLA.ND.  CAL.— War 
etc..  friime  constructio 
stated.  Architects.  Rlgl 
man.  Phelan  Bldg..  S.  F.  ( 
Dome  Refining  Co..  Uvl 
Oakland.      Included    in    t 


be    a    large    v 

loading  shed 
the    tanks 


eho 


and 


nffl. 


garage 
iervolr 


flilM 


Contracts  Awarded. 

SEATTLE,    WASH.— Warehouses 
ory,  frame  and  concrete,  »105,H7 


story,  f 
chitect, 
.Seattle, 
tractor; 
Seattle. 


Contractu  Awarded. 

ALTURAS.  MODOC  CO..  CAL— Court 
Iiouse.  2  story  and  base,  reinforced 
concrete,  $90,000.  Architect.  F.  J.  De 
Longchamps,  Reno,  Nev.  Owners.  Mo- 
doc County.  Contractors.  W.  N.  Con- 
cannon    Co..    Monadnock       Bldg..    S.    F.. 


tion    will    be    of    frame 
iron.      Plans    are    being 
when   complete   the   work   wi 
by   Day  Lalior. 

PORTLAND,  ORE. — Factoi 
.ind  base,  brick,  $90,000. 
.McNaughton  &  Raymond. 
Trust  Bldg..  Portland.  Ow 
Helntz.  The  building  will 
nn  the  East  Side,  overing  i 
100  by  200  feet.  Interior  fln 
of  pine.  Plans  provide  for 
freight    elevators.      automat 


11    be 


Port  of  Seattle  Commission. 
Owners,  City  of  Seattle.  Con- 
Dow  &  Ryden.  Melhorn  Bldg.. 
Contiact   price.   $105,147. 


FLATS. 

SAN  FRANCISCO— Flats,  3  story 
base,  fi-ame,  $8,000.  Architect,  Pal 
De  .Martini,  2123  Powell  street,  .= 
Owner,  Mr.  Shlbeley.  The  bull 
will  be  erected  on  Rich  street 
Fourth  and  has  been  designed  to 
tain  three  modern  flats  of  five  am 
rooms.  Interiors  will  be  finishe 
nine  and  redwood.     There  will  be 


ng 


price.    $81,444. 

awarded    to    Jacob    Meyer.    Reno,    Nev. 

Contract    price,    $7,596. 

♦ 

FACTORIES  &  WAREHOUSES. 


Heaa- 
Pinal- 
street, 
rk    will 


teel  and  con- 
e    building. 

Except  for 
1    construc- 

corrugated 
pared      and 


ler 


indo 


ash 


nd    fireproof    do 


faced    with    stock    brick. 


e  plac 
antels. 


the  living  rooms 


Bath 


ill     ha 


Au- 


ater 


ill     be 


of   the   buildii 


implete  ai 
general 


shiplap. 


ntract 


stalled.  Es 
be  covered 
Plans  are  n 
being  taker 
be  awarded. 

SAN  FRANCISCO— Flats  and  store.  2 
story  and  base,  frame.  $7,000.  Archi- 
tect. William  Mooser,  Nevada  Bank 
Bldg..  S.  F.  Owner,  T.  H.  Frederick- 
son.  The  building  will  'be  erected  on 
the  west  side  of  Fillmore  street  north 
of  Union,  and  will  have  one  store  on 
the   ground  floor  and  a   seven-room   flat 


Interlo 
nd    red^ 


above 
pine 


Plans 
ing  taken. 

SAN  FRANCISCO- 
base,  frame,   $9,000. 
De    Martini. 
Owner's   nan 


ill     be     finished 
Some    oak    fio 


nt    pla 


nplete 


nd   fig 


-Plats 


will   be 
and  ha! 


been 


3  story  and 
>ct.  Paul  F. 
Powell  street.  S.  P. 
Ithheld.  The  building 
on  Union  near  Taylor, 
signed  to  contain  three 
ith  a  private  garage, 
ill  he  of  pine  and  hard- 


Oak   floor 
:ipal    rooms 


ill  be 
Plans 


tile  and 


le      and 

r.  Oscar 
erected 

area  of 
will  be 

i^o  large 
sprlnk- 
frames 
will   be 

.ns      are 


.      Arclilte 
nlan    Bldg 


Walke 


L.    A. 


awter, 
D.    P. 


Hill.  The  building  will  be  erected  at 
ihe  northwest  corner  of  Sixth  and 
Wall  streets,  covering  an  area  of  79 
li>-  120  feet.  Plans  show  four  stores  on 
tlie  first  floor  besides  the  hotel  en- 
trance and  lobby.  Upper  three  floors 
will  contain  a  total  of  110  rooms  and 
40  baths.  Interior  will  be  finished  In 
pine  throughout.  There  will  'be  steam 
heat  a  hot  water  system  and  elevator 
service.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Pat- 
ent store  fronts  are  specified.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
a  contract  will  be  awarded  on  the  per- 
centage  basis. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $5,000.  Architect,  none. 
Owner,  A,  Petry,  3.16  Pierce  street,  S. 
F.  The  building  will  be  erected  on 
tlie  west  side  of  llth  avenue  south  of 
Cabrillo.  having  a  frontage  of  25  feet 
and  a  depth  of  S1V4  feet.  Tliere  will  be 
two  modern  flats  of  six  rooms  each. 
Interiors  will  be  finished  in  pine  and 
redwood.  Hardwood  floors  will  be  used 


of   the   building   will    he 


ith 


plaste 
mplete 


and    fig 


lath.      Plans    are 
are  being  taken. 

LOS   ANGELES.   CAL.— Hotel,    4   s 
and    base,    brick    and    steel.      Cost 


the 


•ipal 


The 


vlll    be 


pen  fire  places 
els.  Automatic 
nstalled.      Bath 


and  tile  or  brick  man- 
water  heaters  will  be 
rooms    will    have    tile 


flo 


Ex 


ng  will  be  cov 
lement  plaster 
are    complete 


ed 


III  do 


rior    of    thi 
ith     rustic 
elal    lath, 
the  hands 
e  work  by  Day  Labor. 

Contracts  Awarded. 

SLTTHERLIN.  ORE.— Hotel.  2  story 
id  base,  brick  and  conrete.  $25,000 
Roberts.    Selling 


Architect,  Earl 
Bldg..  Portland. 
Contractor,       A. 


Ownei 
E.    Shii 


GARAGES. 


SAN  FRANCISCO — Garage,  1  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architects.  Falch  &  Knoll, 
Hearst  Bldg.,  S.  F.  Owners,  Bannan 
Bros..    Sth    and     Folsom    streets,    S.    F. 


building  will 


by    137%    te 
constructloi 


and   will   be    of    fireproof 


The 


ill    be    the 


and 


orage  space,  maclii 
•e.  Interior  finish  will  be  of  pi 
cement  floor  and  steel  roof  trus 
■e  specified.     Metal   window  sash   e 


trances  will  1 
ble.  Exterio 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  now  being  prepared. 
SAN  FRANCISCO- Flats.  3  story  and 
'base,  frame,  $5,000.  Architect.  Paul  P. 
De  Martini,  2123  Powell  street.  S.  F. 
Owner,  Mr.  De  Martini.  The  building 
will  be  erected  at  the  southwest  cor- 
ner of  Auburn  and  Pacific  streets,  and 
has  been  designed  to  contain  three 
small  flats.  Interiors  will  he  finished 
in  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Each  living  room  will  have  an  open 
fire  place  with  tile  mantel.  Bath 
rooms  will  be  finished  In  tile  wainscot 
and  will  have  composition  fioors.  Au- 
tomatic water  heaters  will  be  installed. 
Exterior    of    the    building    will    be    coy- 


ill   be 
storage 


used.     The 


00 


tank    of 
jr  of  the  bull 
ement    plf^ste 


vlll   be 
llo 


on    the    work. 

SAN  FRANCISCO— Garage, 
and  base,  reinforced  concrete, 
stated.      Architect.   O.   R.   Thay 
chants'    National    Bank    Bldg., 
Owner,    Ross    Forsythc.      The 


ill    be 


cted 


the    300    block 


sidio  aven 


ha 


bee 


indav 


by    24    feet, 

Lirt    which  ■ 

ichlne   shop 

rlor    finish 

11  he  metal 

cement   floor  will   be 

the  building  will   be 
Bnt   plaster.      Plans   ai 

the  hands  of  the  ow 
e  work  by  Day  Labo 


en  private  garages,  eac 

and    arranged    around 

111  contain  the  wash  root 

and   storage   tanks.     Ii 


pine 


The 


ash  and  frames, 
used.  'Exterior 
faced  with  ce- 
re complete  and 
ner  who  will  do 


GOVERNMENT   WORK   AND 
SUPPLIES. 


Prospective    BidderH. 

Specifications  for  woik  under  the 
office  o(  the  supervising  arcliitect  have 
been  furnished  to  the  following-  firms 
in  addition  to  those  orevi. 


colun 


oted  ; 


Brlt;bnm    City,    titali,    Constriietlon, 

J.  H.  Wliese,  City  Nationai  Banl 
Building,    Omaha,    Neb. 

The  Morris  Co.,  Evans  Building 
Washington.   D.  C. 

Parrott  Bros.  Co,,  slo  Newhousi 
Building,  Salt  Lake  City.  Utah. 

Daniel  T.  McCarthy,  4U  Walnu 
street,    Philadelphia,    Pa. 

Ca»per,  Wyo.,  ConMtnietlon.  May  29. 

.J.   P.   Jenkins   &   Co..   Ocala.    Fla. 

Daniel  T.  McCarthy,  411  Walnu 
street.    Philadelphia,    Pa. 

B.   D.   Sharp,   Chico,   Cal. 

P.  P.  Amweg,  Marston  Building  Sar 
Francisco,   Cal. 

Prank  Gallagher,  ISO  .Tessie  street 
San    Francisco,    Cal, 

J.  B.  Reite,  110  Jessie  street,  San 
Francisco,    Cal. 

Hiram-Lloyd  Building  and  Construc- 
tion    Co.,     Odd     Fellows     Building,       St, 


Mo. 
Liebel-iBinney    Constr 


ctlo 


Co 


Er 


Pa. 

Barnes  Bros.,   Logansport.   Ind. 

John  Q.  Unkerfer  &  Co.,   Minerva,  O. 

King  Lumber  Co..  Charlottesville,  Va. 

George    HlnchlifC    Co.,     1408    Security 
Building,   Chicago,   111. 

Kress  General  Construction  Co..  Liv- 
ingston.   Mont. 

J.    H.    Wlese,    City      National      Bank 
Building,    Omaha,    Ne'b. 
Antorla,    Ore,     Chaneea,     Frelgrlit     Lift, 
B<tc.,  June  15. 

Otis  Elevator  Co..  Metropolitan  Bank 
Building,    Washington,    D.    C. 

Robert   Wetherill   &  Co.,  Chester,  Pa. 

Faunt    Le    Roy    Elevator    Co.,    Balti- 
more,  Md. 

Stoner,    Shaw   &   Co.,    Pittsburgh,   Pa. 

The    Maintenance    Co..     56     Franklin 
street.   New   York   City. 

A.    Kieckhefer   Elevator    Co.,    1026    St. 
Paul    avenue.    Milwaukee,    Wis, 

Albro-Clem    Elevator    Co..    7th    street 
and  Glenwood  avenue,   Philadelphia.  Pa. 

The    Standard    Plunger    Elevator    Co., 
1411   Walnut  street,   Philadelphia,  Pa. 

The  H.  J.  Reedy  Co..  II  W.  2nd  street. 
Cincinnati.    Ohio. 

A.    B.    See    Elevator      Co..      St.      Paul 
Building,  New  York  City. 


W£ 


Ele 


Co.. 


Stat 


street.    Rochester,    N.   Y. 

The  Ohib  Elevator  and  Machine  Co., 
Bond   Buildiing,    Washington,   D,    C, 

The  Portland  Co.,  Portland,  Me. 

Kaestner  &  Hecht  Co..  Harrison  and 
Throop    streets,    Chicago.    111. 

C.  W.  Smith  Elevator  Co.,  122  Wash- 
ington street,  Buffalo,  N.   Y. 

Van  Emon  Elevator  Co.,  46  Natoma 
street,    San    Fraiioisco,    Cal. 

Warner  Elevator  Mfg.  Co.,  Cincin- 
nati,   Ohio. 

Pearl   HarWr   Storagre   Tank. 

The  contract  for  furnishing  one  300,- 
000-gallon  steel  fuel-oil  storage  tank 
for  the  naval  station.  Pearl  Harbor, 
has  been  awarded  to  the  Pittsburgh- 
Des  Moines  Steel  Co..  807  Curry  Build- 
ing,  Pittsburgh.  Pa.,   at  $1,749. 

Berkeley,   Cal.,   plaster   Models. 

The    contract    for    furnishing    plaster 


e    U. 

S.    post    office 

has 

been    awarded 

Ingtor 

,   D.   C.   at    J424 

BUILDING   AND   INDUSTRIAL  NliWS 

models    for 
Berkeley.     C» 
B.    Jung.    Wa 

Army    Work    Authorised. 

The  quartermaster  general  has  di- 
rected the  chief  quartermaster.  Hono- 
lulu. Hawaii,  to  advertise  for  bids  for 
the  construction  at  Port  Shatter,  H.  T., 
of  three  hospital  wards,  one  isolation 
ward,  one  operating  pavilion,  and  one 
MOspiital    corps    dormitory. 


Denver,    Colo.,    Post    Office. 

The  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  has 
awarded  the  contract  for  the  construc- 
tion of  minor  outside  work  and  inte- 
rior finish  of  the  U.  S.  post  office  at 
Denver,  Colo.,  to  Norman  Ker  Co.,  112.'! 
Broadway,  New  York  City,  at  {481,000; 
plus  alternate  X-13,  substitution  of 
cork  lloors  for  wood  floors  In  the  dis- 
trict  court,    court    of   appeals,    and   law 


Beams 

ir    pipe 


I-beams    ; 


advertisement  296,  Yuma  project,  Ari- 
zona. U.  S.  reclamation  service,  were 
opened  at  Los  Angeles  as  follows: 

American  Steel  Pipe  and  Tank  Co.. 
Los  Angeles,  Cal.,  item  1,  1361.80  (dis- 
count 2  per  cent,  10  days),  7  days,  Los 
Angeles,  Cal.:  Item  2,  $29  (discount  2 
per  cent,  10  days),  7  days,  Los  Angeles 
Cal. 

Baker  Iron  Works,  Los  Angeles,  Cal.. 
item    I,    »389    (discount    2    p 
days),    10    days,    Los    Angel 
$28.40    (discount    2    per    cent 
10  days,  Los  Angeles. 

Union  Machine  Co..  San  Pranclscc 
Cal..  item  1,  $429,  30  days,  San  Fran 
Cisco:    item   2.    $27,    30   days,   San  Fran 

Lacy  Mfg.  C  Los  Angeles,  Cal.,  iten 
1.  $470,  10  days,  Los  Angeles:  item  2 
$30,    10  days,   Los  Angeles. 

Fulton  Engine  Works,  Los  Angeles 
Cal..  item  1.  $762,  25  days.  Los  Angeles 
item   2.   $32,    10   days,   Los   Angeles. 

Judson  Mfg.  Co.,  Emery,  Cal..  item  2 
$18.50,   3    days,   Emery,    Cal. 


10 


10    days). 


fis- 


ry 


Notice    to    Bidders    for    Naval    Suppllefi 

The    annual     guaranties    and    annua 
contract  lionds  filed  with  the  bureau  o 
supplies    and     accounts.     Navy     Depart 
ment,  will  expire  June  30,  1914.     It  wll 
be    necessary    for    bidders    to    file    nev 
guaranties    and    bonds  for  the    next 
cal    year,    beginning    July    1,    1914, 
ending    June    30,    1915.      The    neces! 
blanks    for    this    purpose    will    be 
nisbed    on    request    by    the    bureau 
supplies    and    accounts.     Navy     Dep 
ment.     It  is  suggested  that  bidders 
tending    to     file    such     guaranties 
bonds    do    so    as    early    as    possible 
that    they    will    be    on    file    In    time 
cover    bids    and    contracts    after    Jul 
1914. 


(Vrass    Valley,    Cai.,    Construction. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department',  Washington,  D.  C.  for 
the  construction,  complete,  of  the  U. 
S.  post  office  at  Grass  Valley.  Cal.: 

Bid  1.  Eugene  Schuler.  Pasadena. 
Cal..    $53,000. 

2.  Prank  Gallagher,  ISO  Jessie 
street,   San    Francisco,    Cal.,    $51,780. 

3.  E.  P.  Burke.  43  Sussex  street.  San 
Francisco,   Cal..   $48,245. 

4.  Monson  Bros.,  1907  Bryant  street, 
San   Francisco,    Cal.,   $39,888. 


52.600. 


Wednesday,       May       27, 

Welch    Bros.,    Oakland,   Cal., 

~'  ing  Co.,  Los  Angeles, 


1914. 
$42,- 


alte 


ate     No.     1 


brick  paving  for  the  macadam  and 
concrete  gutter  of  the  driveway,  as 
specified),  add — Bid  1,  $729:  2,  $1,125: 
•■!.   $420:   4,   $400:   5,' $600:   6,   $560. 

For  alternate  No.  2  (using  Keene's. 
cement  for  certain  plastering,  as  spe- 
cified), add — Bid  1,  $1,000:  2.  $290:  3, 
$720:   4,  $150:   5,  $90:   e,   $650, 

Amount  included  In  the  proposal  for 
furnishing  and  Installing  of  interior 
lighting  fixtures—Bid  I,  $1,080;  2,  $850: 
3,   $835;  4,   $700;   5,  $650;  6,   $995. 


Th 


the 
Navs 


Tatoosh   Island,   Wash.,   BulIdluK. 

following  bids   were   received 


chief. 


of 


ards 


nd    do 


Department,  Washington,  D.  C. 
or  constructing  chief  operator's  quar- 
ters, naval  radio  station,  Tatoosh 
Island,   Wash.; 

Item  1,  work,  complete,  except 
plumbing  and  wiring;  2,  add  tor 
plumbing:    3,    add    for    wiring, 

W.  N.  Concanon  Co..  San  Francisco, 
Cal.,   item  1,   $4,627;   2.   $800;   3,   $75. 

Christ  Kuppler,  1307  7th  avenue. 
North  Seattle,  Wash.,  Item  1,  $3,382;  2, 
$523;   3,   $65, 

H,  E,  Doerlng,  568  Maple  street, 
Portland,  Ore.,  item  1,  $6,990:  2,  $500: 
3,   $90. 

Carlson  &  Son,  Seattle,  Wash.,  item 
1.   $3,030:   2,   $620;   3,   $60. 

David  Krlnglund,  Seattle.  Wash.. 
Item,    1,    $3,209.75:    2.    $394.75;    3,    $95. 

Harry      A.     Cotton,     Port      Angeles, 
Wash.,   item  1,   $2,880;  2,  $650;   3,   $66. 
Contracts   Awarded. 

SAN  FRANCISCO  —  Stables,  6,  1 
story,    reinforced    concrete,    $73,673.    En- 


gineer 


nstr 


rter 


Office.    Port 
States    Govern 
M.   Garden   Co., 


Mas 


naster's 
United 
Prank 

instruc- 


work,    Frank    M.    Garden   Co.,    $875. 
nbing,   W.    A.   Newsom.    $3,000. 


—HALLS  &  SOCIEl*y  BLDGS— 

SAN  PEDRO.  LOS  ANGELES  CO., 
CAL. — Club  house.  1  and  2  story,  rein- 
forced concrete,  $200,000.  Architect, 
Howard  Shaw,  Chicago,  associated 
with  Myron  Hunt,  Hibernian  Bldg.,  L. 
A.  Owners,  Palos  Verdes  Syndicate. 
The  building  will  be  erected  on  Portu- 
gese Bend  north  of  San  Pedro,  and  Ras 
been  designed  in  the  Mission  style. 
There    will     be    a     large     lobby,     living 


naln 


nd    pr 


card  rooms,  reading  and  lounging^ 
rooms  and  in  the  neighborhood  of  150 
guest  rooms,  all  of  which  will  have 
private  baths.  Interior  finish  will  be 
nt  pine  and  hardwood.  There  will  be 
steam  heat  and  a  hot  water  system.  A 
large  open  air  plunge  60  -by  120  feet 
will  also  be  installed.  Exterior  of  the 
''Uilding  will  be  faced  with  cement 
(-.faster  with  a  red  clay  tile  root.  Plans 
are    now   being   prepared. 

SACRAMENTO.  CAL.— Lodge  hall.  4 
story  and  base,  brick  and  steel.  $70.- 
000.  Architect,  Washington  J.  Miller, 
45  Kearny  street,  S.  P.  Owners.  Sac- 
ramento Parlor  Native  Sons  of  the 
Golden  West.  The  building  will  be 
erected  at  the  corner  of  11th  and  J 
streets,  covering  a  large  ground  area. 
There  will  be  stores  on  the  first  floor 
and  the  lodge  rooms,  ball  room  and  of- 
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flees  on  tlie  upper  tlirue 
rior  will  be  flnlshed  In  pli 
wood.  Plans  provide  for 
elevator  service  and  a  v;i 
ing  system.  Exterior  nf 
will  be  faced  witb  press.-, 
terra  colta.  Plans  are  . 
figures  will  be  called  tor  s 
OAKLAND.  CAI.r— Cit.v  1 
Cost  not  staled.  Archlte 
Hornbostel  &  Jones.  <;it>- 
land.  Owners.  Clt.v  ot  n-.t 
have  been  completed  fn. 
and  installing  ligbtlng  lix 
new  Oakland  City  Hall, 
opened  by  tbe  City  Coun 
4th,  Plans  and  specifical 
secured  from  tbe  office  .. 
tects. 
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HOSPITALS 


SAN  FRANCISCO— Hospital.  2  story 
and  base,  reinforced  concrete,  $55,000. 
.•\rchltect.  .John  Baur.  .Slian.n  Bldg.,  S. 
P.  Owners.  Infirmary  f.ir  Incurables 
Association.  Tbe  building  will  be 
erected  at  the  corner  ..f  Wood  and 
Geary  streets  and  will  c.intain  twelve 
private  rooms  and  two  sin:. II  wards. 
Construction    will  be   flreiin...!  with   ex- 


crete. Interior  partitions  will  be  of 
metal  lath  and  plaster.  Plans  provide 
tor  steam  heat,  elevat.ir  service  and  a 
hot  water  supply.  Mudnrii  hospital 
plumbing  will  be  installe.l.  Consider- 
able tile  will  be  used.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken. 

SAN  FRANCISCO  —  Hospital  furni- 
ture, etc.  Cost  not  stated.  Architects, 
City  Department  of  Architecture.  Tem- 
porary City  Hall.  S.  P.  Owners.  City 
and  County  of  San  Francisco.  Plans 
are  complete  and  figures  aie  now  be- 
ing taken  for  furnishing  and  install- 
ing furniture,  white  enamel  furniture, 
china,  glass  ware,  enamel waie.  cutlery, 
kitchen  utensils,  bedding,  linen,  cloth- 
ing. X-ray  apparatus  an.i  surgical  In- 
.struments  for  tbe  new  City  :.nd  County 
Hospital.  Bids  will  be  opened  on  June 
■29tb    by    the    Board    of   Supervisors. 

Contracts   Awarded. 

MARTINEZ,  CONTRA  COSTA  CO., 
CAL..— Hospital  addition,  2  story  and 
base,  brick.  Cost  not  state.].  Archi- 
tect, W.  H.  Weeks.  75  Post  street,  S.  F. 
Owners.  Contra  Costa  County.  Con- 
tractors. Boyd,  Kerr  &  .McLean,  S.  F., 
general  construction.  Contract  price, 
$28,752.  Plumbing  and  heating  to  Tim- 
othy Collins,  S.  F.  Contract  price,  $2.- 
1S,5.  A  complete  list  of  these  figures 
appears  under  the  heading  of  Marin. 
Contra  Costa  and  Sonoma  C.iunties. 
* 

HOTELS. 

SAN  FRANCISCO— Hotel.  14  story 
and  base.  Class  A  construction.  $450,- 
000.  Architect.  G.  A.  Applegarth.  Call 
Bldg..  S.  F.  Owners.  Cliff  Estate.  The 
building  will  be  erected  at  the  south- 
east corner  of  Geary  and  Taylor 
streets,  and  when  complete  will  be  one 
of  the  largest  hotels  on  the  Pacific 
Coast.  Strutural  steel  work  has  been 
completed  and  figures  are  now  being 
taken  for  the  balance  of  tlie  work. 
Tbe      structure        will         he        fireproof 
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have  private  batlis.  Plans  provide  I... 
steam  heat,  elevator  service,  a  hot 
water  system  and  vacuum  cleaning. 
Lobby,  office  and  lounging  rooms  will 
have  tile  floors  and  ornamental  plas- 
ter. Exterior  of  the  building  will  lie 
faced  with  pressed  brick  Segregat.il 
flgures  are  being  taken  for  all  iiarts 
of  the  work  except  the  structural  steel. 

CHICO,  BUTTE  CO.,  CAL.— Hotel,  7 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Architect's  name  not  given. 
Owners,  Wendell  Miller  and  F,  .1.  Not- 
telman.  Chico.  The  building  will  be 
erected  at  the  corner  of  Main  and  Third 
streets  and  will  be  arranged  for  a 
number  of  stores  on  the  first  floor  be- 
sides the  hotel  oflice  and  lobby.  Upper 
floors  will  contain  In  the  neighbor- 
hood of  130  guest  rooms,  a  large  per- 
centage of  which  will  have  private 
baths.  Interior  will  be  finished  in 
pine  throughout  There  will  be  steam 
heat,  elevator  service  and  a  hot  water 
supply.  Bath  rooms  will  be  finished 
in  tile  and  will  have  composition  floors. 
Patent  store  fronts  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  will  shortly 
go  out  for  figures. 

LOS  ANGELES.  CAL.— Hotel.  4  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitects. Western  Building  Co.,  Lan- 
kershlm  Bldg.,  L.  A.  Owner,  G.  A. 
Thiele.  The  building  will  be  erected 
on  Wall  street,  having  a  frontage  of 
50  feet  and  a  depth  of  113  feet.  There 
will  he  several  stores  and  76  rooms. 
Nearly  all  rooms  will  have  private 
baths.  Plans  provide  for  steam  heat 
and  elevator  service  and  a  hot  water 
supply.  Bath  rooms  will  have  tile 
wainscot  and  omposltion  floors.  Pat- 
ent store  fronts  will  be  used.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  are  being  taken  on  subcon- 
tracts and  materials. 
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PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO— Attention  of  Ex- 
position bidders.  Official  notice.  Tour 
attention    is    Invited    to    the    fact    that 


ot 


nec- 


137%  feet  square.  Interior  will  be 
handsomely  finished  In  pine,  hardwoods 
and  metal  trim.     All  guest  rooms   will 


tlon  with  the  construction  of  the  Ex- 
position, which  are  not  of  sufficient 
importance  to  advertise  separately,  a 
bulletin  board  has  been  established  in 
the  Service  Building  on  the  Exposition 
Grounds  on  which  will  be  posted  from 
time  to  time  the  work  on  which  bids 
are  de.sired,  and  this  bulletin  boar.l 
will  also  state  the  time  and  place 
where  such  bids  will  be  opened. 

WILLIAM    H.    CROCKER. 
Chairman     ot  the  Buildings  and  Grounds 

Committee. 

SAN  FRANCISCO  —  State  exhibil 
building.  1  and  2  story,  frame  and 
plaster.  Cost  not  stated.  Architect, 
James  B.  Dibelka,  Room  648  29  South 
La  .Salle  street,  Chicago,  111.  Owners, 
btate  of  Illinois.  Plans  ihaVe  been 
completed  for  tiie  building  which  is 
to  house  the  State  ot  Illinois  exhibits 
at  the  Panama-Pacific  Exposition  and 
have  been  forwarded  to  Guy  Cramer. 
Room  302  Lachman  Bldg.,  this  city,  for 
figures.  Bids  will  be  opened  by  the 
Illinois  State  Commission  on  June  5th. 
An  ofBclal  proposal  for  the  work  ap- 
pears in  another  column   of  this  Issue. 
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I'luns  and  specUicatluns  can  be  se- 
cured from  Mr,   Cramer. 

SAN  FRANCISCO— Brick  screenings. 
Cost  not  stated.  Engineer.  Director  of 
Works,  Service  Bldg.,  S.  P.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  have  been  completed 
and  figures  are  now  being  called  for 
furnishing  the  Exposition  Company 
with  red  bri^k  screenings  for  con- 
structing certain  macadam  roads  in 
the  Exposition  grounds.  Plans  and 
specifications  can  be  secured  from  the 
ofTlce  of  the  Director  ot  Works,  Serv- 
ice Bldg.  Bids  will  be  opened  on  June 
4th.  An  official  proposal  appears  In 
another  column   of   this   issue. 

SAN  PRANCI.SCO— Scintillator  pier. 
Cost  not  stated.  Engineer.  Director  of 
Works,  Service  Bldg.,  S.  F.  Owners. 
Panama-Pacific  International  Exposi- 
tion Co,  Plans  for  the  construction  of 
a  pier  for  the  new  type  scintillator  to 
be  installed  at  the  Exposition  grounds 
have  been  completed  and  flgures  are 
now  being  called.  Plans,  specifica- 
tions and  complete  particulars  ot  this 
work  can  be  secured  from  the  office  of 
the  Director  of  Works.  Bids  will  be 
opened  on  May  28th.  An  official  pro- 
posal appears  In  another  column  ot 
this  issue. 

SAN  FRANCISCO- Kiosks.  Cost  not 
stated.  Engineer.  Director  of  Works, 
Service  Bldg,,  S,  F.  Owners,  Panama- 
Pacific  International  Exposition  Co, 
Bids  will  be  opened  by  the  Buildings 
and  Grounds  Committee  ot  the  Expo- 
sition Co.  on  May  28th  for  construct- 
ing a  number  of  Kiosks  on  the  Expo- 
sition grounds.  Plans  and  specifica- 
tions can  be  secured  from  the  Director 
of  Works.  Service  Bldg.  An  official 
proposal  for  this  work  appears  under 
another  heading  in  this  issue. 

SAN  FRANCISCO  —  State  exhibil 
'building,  2  story,  frame  and  plaster. 
Cost  not  stated.  Architect's  name  not 
given.  Owners,  State  of  Wisconsin. 
Bids  .opened  in  Milwaukee  for  this 
work  show  Pringlc-Dunn  &  Co.  low  at 
$19,700.  A  representative  ot  Wiscon- 
sin will  arrive  in  this  city  shortly  to 
consult  with  the  three  lowest  bidders. 
Slight  changes  may  be  made  in  the 
plans  and  figures  taken  from  the  three 
lowest  bidders.  An  announcement  ot 
the  award  ot  contract  will  be  made  in 


the 


SAN  FRANCISCO  —  State  exhibit 
building,  2  story,  frame  and  plaster, 
$.80,000,  Architect,  A.  F.  Heide,  41! 
Kearny  street,  S.  F.  Owners,  State  of 
Washington.  Plans  and  specifications 
have  been  completed  for  the  construc- 
tion ot  tbe  Washington  State  Building 
at  the  1915  Exposition.  Bids  are  now 
being  taken  and  flgui-es  will  be  opened 
on  June  10th.  Plans  and  specifications 
can  be  secured  from  the  architect.  An 
official  proposal  appears  under  an- 
other heading  in   this   Issue. 

SAN  FRANCISCO  —  State  exhibit 
building,  2  story,  frame  and  plaster. 
Cost  not  stated.  Architect  represent- 
ed by  Guy  Cramer,  302  Lachman  Bldg.. 
S.  F.  Owners,  State  ot  Illinois.  The 
following  firms  have  applied  to  Guy 
Cramer  for  plans  and  specifications  f..r 
the  State  ot  Illinois  Building:  Langc 
&  Bergstrom,  Strehlow-Freeze  &  Pe- 
terson, Murphy-Brooks  Co.,  Neil  A.  Mc- 
Lean, Commary-Peterson,  Charles 
Wright,  Grant  Fee,  Pringle-Dunn  & 
Co.,  'Van  Sant-Houghton  Co.,  Pope  & 
Talbot  Co. 


RAILROAD  CONST.,  STATIOWS 
AND  EQUIPMENT. 

SAN  FRANCISCO  —  Municipal  rail- 
road construction.  Cost  not  stated. 
Engineer,  City  Department  of  Engi- 
neering. Temporary  City  Hall,  S.  P. 
Owners,  City  and  County  of  San  Fran- 
(-isco.  Plans  for  tlie  Stockton  street. 
Columbus  avenue  and  Fort  Mason  Mu- 
nicipal line  have  been  completed  and 
figures  are  now  being  called.  Bids  will 
be  opened  by  the  Board  of  Public 
Works  on  June  3rd.  Plans  and  speci- 
fications together  with  full  particu- 
lars of  the  work  can  be  secured  from 
the  City  Engineer's  office.  An  official 
proposal  appears  in  another  column  of 
this    issue. 

SAN  FRANCISCO  —  Railroad  con- 
struction. Cost  not  staled.  Engineer, 
Constructing  Quartermaster's  Office. 
Fort  Mason.  Owners.  United  States 
Oovernment.  Plans  have  been  com- 
pleted for  a  railroad  connecting  the 
Fort  Mason  Tunnel  with  the  Trans- 
port Docks.  Bids  are  now  being  called 
for  and  will  be  opened  on  June  6th. 
Rails  will  be  114  pound  with  127  pound 
guard  rails,  redwood  ties  and  rock  bal- 
ast.  Plans  can  be  secured  from  the 
office  of  the  Constructing  Quartermas- 
ter. An  official  proposal  appears  un- 
der  another  heading   in   tli.s   issue. 


RESIDENCES. 


SAN  FRANCISCO— Residence.  2  story 
and  base,  frame.  $3,000  Architect, 
none.  Owner.  T.  M.  Herrington,  4J 
Bellevue  avenue,  S.  F.  The  dwelling 
has  been  designed  for  a  six-room 
house,  and  will  be  erected  on  Rolph 
street  near  Munich.  Interior  finish 
will  be  of  pine  throughout  with  some 
hardwood  doors.  A  large  open  fire 
place  with  tile  mantel  is  specified  for 
the  living  room.  An  automatic  water 
heater  will  be  installed.  Tile  wainscot 
will  be  used  in  the  bath  room  and 
kitchen.  Bath  room  will  have  compo- 
sition floor.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  In  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
.Materials  are  now   being  purchased. 

SAN  FRANCISCO— Residence,  2  itory 
and  base,  frame.  $5,000.  Architects, 
Falch  &  Knoll,  Heart  BIdg..  s.  P. 
Owner,  H.  Stern.  The  dwelling  has 
been  designed  for  a  seven-room  house 
with  bath  and  sleeping  porch,  and  will 
be  erected  on  property  in  Ingleside 
Terrace.  Interior  finish  will  be  of 
pine  with  some  elm  panels.'  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitchen.  A  composition  floor 
will  be  used  in  the  bath  room.  An  au- 
tomatic water  heater  will  lie  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  lap  siding  and  shingles. 
Plans    are    now    being    prepared. 

SAN  FRA.VCISCO— Residence.  2  story 
and  base.  frame.  $5,000.  Architect. 
Joseph  Leonard.  So  Cerritos  avenue.  S. 
F.  Owners.  Urban  Realty  Co.  This 
dwelling  will  be  erected  on  the  com- 
pany's property  on  Urbano  Boulevard 
east  of  Victoria  avenue,  and  has  been 
designed  to  contain  eight  rooms,  bath 
and     sleeping    porch.       Interior       finish 
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will  be  of  pine  and  hardwood  veneer. 
Oak  noor.s  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  beat  and  open 
fire  places.  .Mantels  will  be  of  tile 
and  brick.  An  automatic  water  heater 
will  be  installed.  Bath  room  will  have 
tile  wainscot  and  composition  floor. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor.  Materials 
are  now  being  purchased  through  the 
architect. 

SAN  FRANCISCO  —  Residences.  2. 
2  story  and  base,  frame,  $3,000  each. 
Architect,  none.  Owner.  J.  C.  Kirby, 
2152  -A  Market  street.  S.  F.  These 
two  houses  have  each  been  designed  to 
contain  seven  rooms  and  will  be  erect- 
ed on  20th  avenue  near  Geary  street. 
Interiors  will  be  finished  in  pine  and 
redwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  Are 
places.  Mantels  will  be  of  tile.  Au- 
tomatic water  heaters  will  be  in- 
stalled. Tile  wainscot  will  be  used 
in  the  bath  rooms  and  kitchens.  Ex- 
teriors will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  fne 
owner  who  will  do  the  work  by  Day 
Labor. 

SAN  FRANCISCij— Residence  altera- 
tions. 2  story  and  attic,  frame,  $7,500 
Architect,  Charles  J.  Rousseau,  46 
Kearny  street,  s,  F.  Owner.  Mr 
Schwarzenbek.  The  dwelling  located 
on  the  west  side  of  7th  avenue  near 
Balboa  street  will  undergo  extensive 
repairs.  New  interior  finish  of  pine 
and  hardwood  will  be  installed,  otner 
branches  included  in  the  work  will  be 
plumbing,  electric  work.  plastering 
and  hardwood  floors.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Furnace  heat 
will  be  installed.  Plans  are  complete 
and   figures    will    be   taken   shortly. 

OAKLAND.  CAL— Residence.  2  story 
and  base,  frame.  $5,500.  Architects, 
Hutchinson  Bros..  470  I3th  street.  Oa.v- 
land.  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  the  Pied- 
mont by  the  Lake  Tract,  and  has  been 
designed  for  an  eight-room  house  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  hardwood  ve- 
neer. Oak  floors  will  be  used  In  the 
living  room,  dining  room  and  reception 
hall.  There  will  'be  furnace  heat  and 
open    Are    places:      Mantels    will    be    of 


owner   who   will    do   the   work    by   Day 
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OAKLAND.  CAL.— Residence,  2  story 
and  base,  frame.  $3,500.  Architect.  Al- 
vin  J.  Stern.  1542  Broadway.  Oakland 
Owner,  Roger  Colt.  The  dwelling  will 
■e  erected  on  Lennox  avenue  and  has 
been  designed  to  contain  six  rooms  and 
hath.  Interior  finish  will  be  of  pine 
and  redwood.     Hardwood  floors  will  be 
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be  installed.  Bath  room  wiill  have 
tile  waSnscot  and  composition  floor. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  piaster  on  metal 
lath.  Plans  are  complete  and  figures 
will   be   taken  at  once. 

OAKLAND,  CAL— Residence,  2  story 
and  base.  frame.  $1,500.  Architect 
none.  Owner,  P,  A.  Graham,  2226  Blake 
street,  Berkeley.  The  dwelling  will  be 
erected  on  Keith  avenue,  and  has  been 
designed  for  a  seven-room  house  with 
bath.  Interior  finish  will  be  largely 
of  pine  with  some  redwood  and  oait 
veneer.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fire  places 
Mantels  will  be  of  tile.  An  automatic 
water  neater  will  be  installed.  Bath 
room  will  have  tile  wainscot  and  com- 
position floor.  Exterior  of  the  house 
will  be  covered  with  shingles.  Plans 
are  complete   and   In   the   hands   of  the 


will  be  a  large  open  fire  place  in  the 
living  room.  Mantel  will  be  of  tile, 
-^n  automatic  water  heater  will  be  in- 
stalled. Bath  room  will  have  tile  wain- 
scot. Exterior  of  the  house  will  ibe 
covered  with  cement  plaster  on  metal 
lath.  Mr.  Coit  is  a  well  known  build- 
er and  will  do  the  work  by  Day  Labor. 
Materials  are  now  being  purchased. 

OAKLAND,    CAL,— Residence,  2    story 
and    base,      frame,      $3,500,      Architects, 
Elite    Planners,    1844    5th    avenue,    Oak- 
land.     Owner.    Mr.    Jenks.      The   dwell- 
ing has  been  designed  to  contain  seven 
rooms,    bath    and    sleeping    porch,    and 
will   be  erected   in  the   Bovd   Tract    In- 
terior  finish    will    be    of   pine   through- 
out.     Hardwood   floors   will   he   used    in 
the    living   room,    dining  room   and   re- 
ception   hall.      There    will    be    furnace 
heat  and  open  fire  places.     Mantels  will 
be  of  tile.     An  automatic  water  heater 
will  be  installed.     Bath  room  will  have 
tile    wainscot.      Exterior    of    the    house 
will    be    covered    with    cement    plaster 
on  metal  lath.     Plans  are  complete  and 
the   work   will   be   done  'by  Day  Labor. 
BERKELEY.    ALAMEDA    CO      CAL  — 
Residence.    2     story     and   base.'    frame. 
Lost  not  stated.     Architect.  John   Hud- 
son     Thomas.      First    National       BanK 
Bldg..   Berkeley.     Owner.   H.   T    Preble 
The    dwelling    will    be    erected    on    the 
Kellogg    Property,    and    has    been      ue- 
signed    to    contain    seven    rooms,    bath 
and  sleeping  porch.     Pine  and  redwood 
will    be   used    in    interior   finish.     Hard- 
wood   floors    are    specified    for    the    liv- 
ing   and    dining    rooms.      There    will    be 
furnace    heat     and     open     fire      places. 
Mantels   will    be   of   tile.      Tile    wainscot 
and   composition    floors   will   be  used   in 
the    bath    room.      An    automatic    water 
heater    will    be    installed.      Exterior    of 
the   dwelling    will    be    covered    witli    ce- 
ment plaster  on  metal  lath.     Plans  are 
now    being    prepared. 

ALAMEDA.  ALAMEDA  CO..  CAL  — 
Bungalows.  2.  story  and  base,  frame, 
J2,600  each.  Architects,  Elite  Planners 
liU  5th  avenue.  Oakland.  Owner.  Mr. 
Seamen.  These  two  houses  will  each 
contain  five  rooms  and  bath  and  will 
be  erected  in  Waterside  Terrace.  In- 
teriors will  be  finished  in  pine  and  red- 
wood. Hardwood  floors  will  be  used  in 
the  principal  rooms.  There  will  be  a 
large  open  Are  place  in  each  living 
room.  Mantels  will  be  of  tile.  Auto- 
matic water  beaters  will  be  installed. 
Tile  wainscot  will  be  used  in  the  bath 
rooms  and  kitchenes.  Exteriors  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared 
and  when  complete  work  will  be  done 
by  Day  Labor.  Owner  will  purchase 
all    materials. 

HILLSBOROUGH.  SAN  MATEO  CO.. 
CAL— Residence.  2  story,  attic  and 
base.  Class  A  construction.  Cost  not 
stated.  Architect.  Louis  P,  Hobart 
Crocker  Bldg.,  s.  p.  Owner,  William 
H.  Crocker.  The  dwelling  complete 
will  cost  in  the  neighborhood  of  $250  - 
000.      There    will    be   a    complete    steel 
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frame,  brick  exterior  walls  and  fire- 
proof Interior  partitions.  Interior  lin- 
isli  will  be  entirely  of  hardwood.  There 
will  be  hardwood  and  inlaid  floors, 
Plans  provide  for  steam  lieat,  a  v.ic 
uum  cleaning  system  and  hot  wotar 
supply,  All  bath  rooms  will  have  tile 
wainscot  and  floors.  Exterior  will  he 
faced  with  pressed  brick  and  t<^ira 
eotta.  Plans  are  complete  and  a  ■  cm- 
tract  for  the  structural  steei  has  been 
awarded  to  the  Western  Iron  Works. 
Segregated  figures  are  being  talten 
on  the  other  parts  of  the  work. 

SAN  FRANCISCO— Residence.  J  .-iLuy 
and  base.  Class  A  construction,  |ir,ii.. 
000  or  more.  Architect.  Charles  I'cler 
Weeks,  Mutual  Bank  Bldg..  S.  P.  Own- 
er. Mary  L.  .Plielan.  The  dwening. 
which  will  be  one  of  the  handsomest 
homes  in  San  Francisco,  will  be  erects 
ed  on  the  north  side  of  Washington 
street  west  of  Octavia.  Construction 
will  be  of  the  Class  A  type  through- 
out with  a  complete  steel  frame  and 
brick  and  terra  cotta  exterior  wails. 
Interior  partitions  will  be  of  hollow 
tile.  Hardwood  finish  and  hardwood 
and  inlaid  floors  will  be  used.  There 
will  be  steam  heat,  oil  burning  system, 
a  vacuum  cleaning  plant  and  all  mod- 
ern conveniences.  Batli  rooms  will  be 
finished  in  tile  and  will  be  equipped 
with  showers.  Exterior  of  the  building 
will  be  faced  witli  pressed  brick  atid 
terra    cotta.    Plans    are    being    prepared. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame.  $5,000.  Architect, 
Paul  F.  De  Martini,  2123  Powell  street, 
S.  P.  Owner.  Robert  McGahie.  The 
dwelling  has  been  designed  for  a  six- 
room  house  witli  a  private  garage, 
and  will  be  erected  on  tlie  east  side  of 
16th  avenue  north  of  Lake  street.  In- 
terior win  be  finislied  in  pine  and  red- 
wood   with    hardwood    floors    in   tlie   liv- 

hall.  There  will  be  furnace  heat  and 
open  Are  places.  Mantels  will  he  of 
tile.  Bath  room  will  have  t!le  floor 
and  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  witli  (  e- 
ment  plaster  on  metal  lath.  Plans  are 
complete  and  ligures  are  being  taken. 
PIEDMONT,  ALAMEDA  CO..  CAL  — 
Residence.  2  story  and  base,  frame. 
19.000.  Architect.  James  H.  L.  Hom- 
mediue.  Syndicate  Bldg..  Oakland. 
Owner.  W.  H.  McKlnnon.  Tile  dwell- 
ing will  be  erected  in  Nova  Piedmont. 
a  new  residence  tract  recently  opened. 
and  will  contain  eight  rooms.  two 
baths  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  places.  .Man- 
tels will  he  of  tile  and  hrick.  Hath 
rooms  will  have  tile  floors  and  w.iin- 
scot  and  will  be  equipped  with  sliow- 
•ers.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figudes  are  being  taken. 

PIEDMONT,  ALAMEDA  CO..  CAI..— 
Residence,  2  story  and  base,  frame, 
$4,500.  Architect.  .lames  H.  L.  Hom- 
medieu,  Syndicate  Bldg..  Oakland. 
Owner.  J.  C.  Stevens.  The  dwelling  will 
be  erected  in  Piedmont  Manor,  and  has 
been  designed  for  a  seven-room  bouse 
with  bath  and  sleeping  porch.  Inte- 
rior finish  will  he  of  pine  and  redwood 
with  hardwood  floors  in  tbe  living, 
room,  dining  room  and  reception  hall. 
Plans    provide    for    furnace    heat    and 
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open  fire  places.  Mantels  will  be  of 
tile.  Bath  room  will  have  tile  wain- 
scot and  composition  floor.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  he  covered 
witli  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

OAKLAND,  CAL.— Residence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, Cliarles  W.  McCall,  Central 
Bank  Bldg.,  Oakland.  Owner.  J.  A. 
Monro.  The  dwelling  will  he  erected 
on  Grand  avenue  near  Rand,  and  has 
been  designed  for  an  eight-room  liouse 
with  two  baths.  Interior  finish  will  be 
of  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
Are  places.  Mantels  will  be  of  tile.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  witli  cement  plaster  on  metal 
lath.  Bath  room  and  kitchen  will  have 
tile  wainscot.  Plans  are  complete  and 
figures  are  now  being  taken. 

HOLLISTER.  SAN  BENITO  CO..  CAL. 
—Residence,  2  story  and  base,  frame, 
$11,500.  Architect,  Edward  F.  Helms. 
5th  avenue  and  California,  S.  F.  Own- 
er. Dr.  Curtis.  The  dwelling  has  been 
designed  for  a  country  home  and  will 
contain  eleven  rooms,  three  baths  and 
sleeping  porches.  Interior  finish  will 
be  of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  beat 
and  open  fire  places.  Mantels  will  be 
of  tile.  An  automatic  water  heater 
will  be  installed.  Bath  rooms  will  have 
tile  floors  and  wainscot  and  will  be 
equipped  with  showers.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster.  A  red  clay  tile  root  will 
be  used.  Plans  are  complete  and  the 
work  is  now  being  done  by  Day  Labor. 

SAN  JOSE,  SANTA  CLARA  CO..  CAL. 
— Residences,  1  and  2  story,  frame. 
Cost  not  stated.  Architect,  none.  The 
following  Day  Labor  jobs  are  i-eported 
as  about  to  be  started  in  San  Jose:  H. 
v.  Klnsell.  Southwest  14th  and  San 
Salvadore.  six-room  cottage,  $2,635:  C. 
A.  Thomas.  676  North  San  Pedro,  five- 
room  frame  cottage,  $2,000:  W.  M. 
Lewis.  286  South  Ninth  street,  six-room 
frame  cottage,  $3,000:  Edwai-d  Wells, 
453  North  St.  James  street,  five-room 
frame  cottage.  $2,000.  and  Lee  Gardi- 
ner. 197  Hawthorne  Way,  Oakland, 
five-room    frame    cottage.    $1,600. 

FRESNO.  FRESNO  CO.,  CAL.— Res- 
idence. 2  story  and  base,  frame.  Cost 
not  stated.  Al-chitect.  W.  T.  Bowen. 
Fresno.  Owner.  W.  W.  Hanger.  The 
dwelling  will  be  erected  on  WislTon 
avenue,  and  has  been  designed  for  a 
tep-room  house  with  three  baths  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Hardwood 
Hoor.'j  will  be  used  in  the  living  room, 
dining  room  and  reception  liall.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  An  au- 
tomatic water  heater  will  be  installed. 
Bath  rooms  will  bave  tile  wainscot  and 
composition  floors.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plan.-!  are  com- 
plete and  flgifres  are  being  taken. 

STOCKTON.  SAN  JOAQUIN  CO., 
CAL. — Residences,  1  and  2  story,  frame. 
Cost  not  state.  Architect,  none.  TTTe 
following  Day  Labor  .iobs  ;ire  reported 
as  about  to  be  started  in  Stockton: 
Henry  Bodding.  1  story  frame.  $1,2110; 
Liner   Silbcr,    1    story   frame.    $2,000;   Jo- 
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sejih  Keine.  1422  North  Van  Buren,  1 
story  frame,  $2,000;  Mr.  and  Mrs.  Gus 
Viola,  738  Oak,  repairs  and  addition, 
$3,000;  W,  A.  Fann,  2  story  frame,  $s,- 
500;  C.  C.  Henderson,  705  East  Ander- 
son, 1  story  frame,  $2,000;  D.  S.  Mat- 
thews. 1143  East  Oak,  1  story  frame. 
$2,0011,  and  A.  T.  Peterson.  1040  North 
Uphlr.  1  story  frame,  $2,000.  .Materials 
are    now   being   purchased. 

SACRAMENTO,  CAL.— Residence,  2 
stoiv  and  base,  hollow  tile.  $20,000. 
Archileit,  E.  C.  Hemmlngs,  Sacramen- 
lo.  Owner,  Dr.  W.  A.  Briggs.  The 
dwelling  has  been  designed  for  a 
twelve-room  house  and  will  be  erected 
un  21st  sti-eet  between  T  and  U  streets. 
There  will  be  three  baths  and  sleep- 
ing porches.  Interior  finish  will  be  of 
pine  and  hardrwood  witli  hardwood  and 
inlaid  floors.  Plans  provide  for  fur- 
nace heat  and  open  flre  places.  Man- 
tels will  be  ,of  tile  and  brick.  An  au- 
tomatic water  heater  will  be  installed. 
Bath  rooms  will  have  tile  floors  and 
wainscot  and  will  be  equipped  with 
showers.  Exterior  of  the  dwelling 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

SEATTLE,  WASH.  —  Residence,  2 
story  and  base,  brick  and  terra  cotta, 
$15,000.  Arcliltect.  A.  Warren  Gould. 
American  Bank  Bldg..  Seattle.  Owner, 
Albert  J.  Rhodes.  The  dwelling  will 
be  erected  on  10th  avenue  near  Howe, 
and  lias  been  designed  to  contain  ten 
rooms  and  three  baths.  Interior  fin- 
ish will  be  of  pine  and  hardwood. 
Plans  provide  for  a  hot  water  heating 
system,  open  fire  places  and  tile  man- 
tels. Bath  rooms  will  be  finished  in 
tile  and  equipped  with  showers.  TiieTe 
will  be  a  vacuum  leaning  system.  Ex- 
terior of  the  house  will  be  faced  with 
pressed  brick.  Plans  are  nearly  com- 
petle  and  bids  will  be  ailed  tor  about 
June    15tb. 

SAN  FRANCISCO— Residences.  2.  2: 
story  and  base,  frame,  $2,500  each.  Ar- 
chitect, none.  Owner,  P.  Nelson,  30 
Presidio  Terrace,  S.  P.  These  two 
houses  will  be  erected  on  the  east 
side  of  Arguello  Boulevard  near  Cali- 
fornia street,  and  each  lias  been  de- 
signed to  contain  six  rooms  and  batli. 
Interiois  will  be  finished  in  pine  and 
redwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  The're 
will  be  open  fire  places  and  tile  man- 
tels. Automatic  water  heaters  will  be 
installed.  Bath  rooms  and  kitchens 
will  have  tile  wainscot.  Exteriors  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
Materials    are    now    being    purchased. 

SAN  FRANCISCO — Residence,  2  story 
and  base.  frame,  $3,500.  Architect. 
Edward  F.  Helms,  5th  avenue  and  Cal. 
ifornia  street.  S.  F.  Owner.  E.  Dono- 
van. The  dwelling  has  been  designed 
tor  a  seven-room  house  with  bath  and 
will  be  erected  on  28th  avenue  between 
California  and  Clement  streets.  Inte- 
rior will  he  finished  in  pine  and  red- 
wood with  some  elm  panels.  Hard- 
wood lloors  will  he  used  in  the  living 
room,  .lining  room  and  reception  hail. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile. 
IBath  room  will  have  tile  wainscot  and 
coiiipcsltion  floor.  An  automatic  water 
hi.^il.i'  will  lie  installed.  Exterior  of 
III.-  h.iiise  will  be  covered  with  cement 
plast.i  on  metal  lath.  Plans  are  ,<im- 
pletf   :ind    figures   are    now   being  taken. 
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.SAN  FIt.VNCISCO— .School,  2  story 
ana  base,  reinforced  concrete.  Cost  not 
stated.  Architect,  Houghton  Sawyer, 
Shreve  Bldg-,,  S.  P.  Owners,  City  and 
County  of  San  Francisco.  Bids  were 
opened  at  tlie  last  Wednesday  after- 
noon session  of  the  Board  of  Public 
Works  for  the  construction  of  the 
Cooper  School.  C.  L.  Wold  was  low  on 
the  genera!  construction  at  178,980. 
Tlie  Central  Electric  Co.  were  low  on 
the  electric  wiring.  Herman  Lawson 
on  the  plumbing  and  J.  E.  O'Mara  on 
the  heating  and  ventilating.  A  com- 
plete list  of  these  bids  will  be  found 
under  the  heading  of  San  Francisco  In 
this   issue. 

CHIOO,  BUTTE  CO.,  CAL.— School.  2 
story  and  base,  brick,  $i'0,i)(iO.  Archi- 
tect, Chester  Cole.  Chico.  Owners,  Oak- 
dale  School  District.  Revised  plans 
for  this  building  are  now  complete  and 
figures  are  being  taken.  Bids  will  be 
opened  on  June  3rd.  Plans  and  speci- 
fications can  be  secured  from  the  ar- 
chitect. 

LOS  ANGELES.  CAL.— Medical  col- 
lege. 2  story  and  base,  brick  and  frame. 
J25,000.  Architect,  Harrison  Albright, 
Laughlin  Bldg.,  L.  A.  Owner.  Dr.  Carl 
Schultz.  The  building  will  be  erected 
on  17th  street  near  Magnolia  avenue, 
covering  an  area  of  50  by  150  feet,  and 
will  be  used  temporarily  while  a  larger 
institution  is  being  constructd.  The 
first  floor  will  be  arranged  for  class 
rooms  and  clinic.  Upper  floors  will 
contain  treatment  rooms  equipped  with 
all  modern  appliances.  Interior  finish 
will  be  of  pine  and  tile.  There  will  be 
steam  heat  and  a  hot  water  system. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 

TUSTIN,  ORANGE  CO.,  CAI^.School. 
1  story  and  base,  brick.  JIO.OOO,  Ar- 
chitects. Elwlng  &  Tedford.  Trust  and 
Savings  Bldg.,  L,  A.  Owners.  Tustin 
School  District.  The  building  will  cov- 
er a  ground  area  of  198  by  13fi  feet,  and 
will  contain  ten  class  rooms,  manual 
training  and  domestic  science  depart- 
ments, library  and  principal's  olBce. 
Interior  will  be  finished  in  pine  with 
maple  floors  in  the  class  rooms.  There 
will  be  a  central  heating  system  and 
modern  ventilation.  Exterior  of  the 
building  will  he  faced  with  cement 
plaster.  Plans  are  nearly  complete 
and     figures    will    be    called     for    about 
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LBMOORE.  Kl.N'G.S  CO..  C..\L.  — 
School.  I  story  and  base,  frame.  Cost 
not  stated.  Architect,  none.  Owner, 
San  Jose  School  District.  Plans  have 
been  completed  for  a  small  frame 
bull. ling  of  four  class  rooms.  Bids  are 
now  lieing  taken  and  will  be  opened 
on  -May  3(lth.  Plans  can  be  secured 
from  tl)e  Clerk  of  the  San  Jose  School 
Distrirt,  Lemoore. 

ESCALO.V,  SAN  JOAQUIN  CO..  CAL. 
School,  1  story  and  base,  brick,  115,000. 
Architects.  Young  &  Jeftery.  Wolf 
Bldg,,  ,  .Stockton.  Owners,  Esealon 
School  District.  The  building  will  con- 
tain four  class  rooms  and  teachers' 
rooms.  Interior  finish  will  be  of  pine 
throughout.  A  central  heating  sys- 
tem, probal>ly  warm  air.  will  be  in- 
stalled. Modern  school  plumbing  will 
be  specifled.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  now  being  prepared. 
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MANTECA,  SAN  JOAQUIN  CO.,  CAL. 
— School,  1  story  and  base,  brick  or 
reinforced  concrete.  $20,000.  Architects, 
Young  &  Jeffery,  Wolf  Bldg.,  Stockton. 
Owners,  Manteca  School  District.  Bids 
opened  for  this  work  show  W.  Bay- 
singer  of  Manteca  low  on  all  three 
propositions.  No  action  lias  been 
taken  by  the  Board  of  School  Trustees. 
A  complete  list  of  the  bids  will  be 
found  under  the  heading  of  Sacramen- 
to, Stockton  and  Northern  California 
in    this    issue. 

rnntrncts   Anarded. 

.SACRAMENTO,  CAL. — School,  2  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architects.  Shea  &  Lot- 
quist.  Bankers'  Investment  Bldg.,  S.  F. 
Owners,  City  of  Sacramento.  Contrac- 
tor, H.  S.  Williams.  Hearst  Bldg,,  S.  F. 
Contract   price   not   stated. 

♦ 

SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 
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SAN  FRANCISCO— Playground  work 
concrete  swimming  pool.  Cost  not 
stated.  Architect,  none.  Owners,  City 
and  County  of  San  Francisco.  The 
Playground  Commission,  Temporary 
City   Hall,    will    open   bids   on   May   28th 
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ming  pool  in  the  playgrounds  at  iTlth 
avenue  and  -Angelica  street.  Plans  and 
specifications  together  with  full  par- 
ticulars can  be  secured  from  the  Sec- 
retary of  the  Playground  Commission, 
Temporary    City    Hall. 

SAN  FRANCISCO  —  Water  supply 
system.  Cost  not  stated.  Engineer. 
Constructing  Quartermaster's  Office, 
Fort  Mason.  Owners,  United  States 
Government.  Plans  have  been  com- 
pleted and  figures  will  be  opened  on 
June  nth  for  constructing  an  addi- 
tional water  supply  system  at  Fort 
Winfleld  Scott.  An  offllal  proposal  for 
the  work  appears  in  anotlier  column 
of  this  issue. 

SAN  FRANCISCO — Garbage  Inciner- 
ator plant.  Cost  not  stated.  Engineer, 
Constructing  Quartermaster's  Office, 
Fort  Mason.  Owners,  United  States 
Government.  The  Connelly  Incinera- 
tor Co.  were  tlie  lowest  bidders  for 
furnishing  an  Incinerator  plant  at  tlie 
Presidio.  Their  bid  for  the  work  on 
the  owners  plans  was  13.750  and  they 
will  probably  be  awarded  the  contract. 

EXETER,  TULARE  CO..  CAL.— Sew- 
er system,  vitrified  clay  pipe,  $15,00(1. 
Engineer,  City  Engineer.  Exeter.  Own- 
ers, City  of  Exeter.  Bonds  have  been 
voted,  for  the  construction  of  a  new 
sewer  system  in  Exeter.  Construction 
will  be  undertaken  within  a  few 
weeks.  Plans  and  complete  particu- 
lars can  be  secured  from  tiic  City 
Clerk.  Further  mention  will  be  made 
of    the    work. 

KEENE.  KERN  CO.,  CAL. — Rock 
cruslier.  Cost  not  stated.  Engineer, 
County  Engineer,  Bakersfield.  Own- 
ers, Kern  County,  The  following  bids 
were  received  by  the  Kern  aounty 
Board  of  Supervisors  for  tlie  construc- 
tion of  a  rock  crusliing  plant  to  be  In- 
stalled at  Keene.  The  plant  will  be 
used  in  connection  with  the  construc- 
tion of  tlie  State  Highways-  in  Kern 
and  adjoining  counties.  San  Francisco 
Bridge  Co.,  S.  F..  $87,863;  John  R.  Ca- 
bin Co.,  S,  F.,  $47,000;  Langford.  Felts 
&  Mayers,  $.S1, 777.77:  American  Ma- 
chine Works,  $92,000.  All  bids  were 
referred  lo  the  State  HIgliway  Com- 
mission   and    no    action    will    be    taken 


until  the  June  meeting  of  the  Commis- 
sion. Each  contractor  furnished  plans 
and    specifications. 

RECLAMATION  DISTRICT  NO.  1001. 
YUB.4.  CO.,  CAL.— Mechanical  equip- 
ment. Cost  not  stated.  Engineer. 
Emory  Oliver.  Porum  Bldg..  Sacramen- 
to. Owners,  Reclamation  District  No. 
1001.  Plans  have  been  completed  and 
figures  will  be  opened  on  May  28th  for 
furnishing  mechanical  equipment  for 
the  new  pumping  plant  in  District  No. 
1001.  The  work  will  Include  pumps, 
motors,  switch  boards,  auxiliary 
pumps,  gates,  valves,  etc.  Complete 
information  will  be  furnished  by  the 
engineer    in    charge. 

Contracts   Awarded. 

ORLAND,  GLENN  CO..  CAL.— Divi- 
sion dam,  etc.  Cost  not  stated.  Engi- 
neer, United  States  Reclamation  Serv- 
ice. Orland.  Owners.  United  States 
Government.  Contractor,  .M.  Fisher.  S. 
F.      Contract    price,    $46,388.30. 


STORES  &  OFFICE  BUILDINGS 

S.\.N  PRAXCI.scil— stote.s  1  story 
and  base,  brick  and  frame,  $6,000.  Ar- 
chitect; Paul  F.  De  Martini,  2r23 
Powell  street.  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed in  what  is  known  as  Car  Ville  and 
will  contain  tliree  small  stores.  In- 
teriors will  be  finished  in  pine 
throughout.  Patent  store  fronts  and 
plate  glass  windows  will  be  used.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster.  Plans  are  com- 
plete and    figures  are  being   taken. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL, 
— Stores  and  offices,  5  story  and  base, 
brick  and  steel.  Cost  not  stated.  Ar- 
chitects, Stone  &  Wright,  24  South 
California  street,  Stockton.  Owners. 
Charles  Belding  Co.  The  building  will 
be  erected  at  the  corner  of  Weber  antf 
San  Joaquin  stretts  and  will  cover  a 
considerable  ground  area.  There  will 
be  a  number  of  stores  on  the  first 
floor  and  inodern  offices  on  the  upper 
floors.  Construction  will  be  semi-fire- 
proof. Interior  partitions  will  be  of 
metal  lath  and  plaster.  There  will  be 
steam  heat,  elevator  service  and  a  hot 
water  supply.  Patent  store  fronts 
and  metal  window  sasli  and  frames  are 
speciffed.  Exterior  of  tlie  building 
will  be  faced  with  pressed  brick  and 
terra  cotta.  Plans  are  now  being  pre- 
pared. 

FRESNO.  FRESNO  CO.,  CAI-— Stores 
and  offices,  4  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architect, 
Eugene  Mathewson,  Forsythe  Bldg.. 
Fresno.  Owner,  Mr.  Cory.  The  build- 
ing will  be  erected  at  the  corner  of 
Fresno  and  J  streets,  and  will  have  a 
frontage  of  50  feet  on  J  street  and  150 
feet  on  Fresno.  Tliere  will  be  a  num- 
ber of  stores  on  tlie  first  floor  and 
upper  floors  will  be  arranged  for  of- 
fices. Interior  flnisli  will  be  of  pine 
and  redwood.  There  will  be  elevator 
.service,  steam  heat,  oil  burning  plant 
and  vacuum  cleaning.  Patent  store 
fronts  and  metal  window  sash  and 
frames  will  he  specified.  Interior  par- 
titions will  he  of  metal  lath  and  plas- 
ter. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken. 
LOS  ANGELES,  CAL.— Stores  and 
lofts,  6  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  .Archi- 
tects,, Austin  &  Pennell.  Wright  and 
Callender  Bldg.,   L.   A.      Owner,   Shirley 
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BROOE   IRON   WORKS 

Eitablished  1886 — Incorporated  1913 

Tel.     Kearny     ;4B4. 

Fabricators  and  Contractors  of  Structural  Steel  anil  Ornamental  Iron  Work 

OHIca  a  Works:  31-37  Hawlhorno  St.,  bat.  Howard  &  Foisom  Sts.,    San  Francisco,  Cal. 


C,  Ward,  The  building  will  \,e  erect- 
ed at  the  northwest  corner  of  7th  and 
Grand  streets,  covering  an  area  of  100 
1  .V  108  feet.  Construction 'will  he  fire- 
proof throughout  witli  a  complete 
steel  frame,  reinforced  concrete  floors, 
walls  and  roof  slabs.  Interior  parti- 
tions will  be  of  hollow  tile  and  metal 
lath  and  plaster.  Plans  provide  for 
steam  heat,  elevator  service  and  vac- 
uum cleaning.  Metal  window  sash  and 
frames  will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  com- 
plete  and   figures  are   being   taken. 

PAS.4DENA,  LOS  ANGELES  CO.. 
C.\L.— Stores  and  offices,  7  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Architects,  Parkin-son  &  Berg- 
strom.  Security  Bank  Bldg.,  L.  a. 
Owners.  Citizens'  Bank  of  Pasadena. 
This  work  has  been  mentioned  here 
when  the  architects  were  first  in- 
sti-ucted  to  prepare  plans.  Tlie  build- 
ing will  be  erected  on  a  corner  site 
and  will  be  fireproof  throughout  with 
reinforced  concrete  walls,  floors  and 
roof  slabs.  Interior  partitions  will  be 
of  metal  lath  and  plaster.  The  bank 
will  occupy  the  entire  first  floor  and 
upper  floors  will  be  used  tor  offices. 
Interior  flnlsh  will  be  of  pine  and 
hardwood  with  ornamental  plaster  in 
the  banking  rooms.  There  will  be 
steam  heat,  elevator  service  and  vac- 
uum cleaning.  Special  bank  fixtures, 
vaults  and  sate  deposit  vaults  will  be 
installed.  Exterior  of  the  building  will 
be  faced  with  pressed  bi-ick.  Plans  are 
complete    and    figures    are    liein.^    taken. 

Contracts    Awarded. 

PALO  ALTO,  SANTA  CLAItA  CO,. 
C.\L. — Store  and  oflices.  2  story  and 
base,  brick.  Cost  not  stated.  Al-chi- 
lect.  Henry  Shermund.  .Mills  Bldg..  S. 
K.  Owners.  The  Frazer  Co.  Contrac- 
tor, C,  A.  Brady,  180  .Jessie  street.  S,  F, 
Contiact    price    not    stated. 


THEATRES. 


(lAKLANU.  CAL,— Theatre,  'l  story 
aji.l  base.  Class  A  construction.  SSO,- 
IMMI.  -Architect.  Edward  T,  Foulkes, 
Ciocker  Bldg,.  S.  F.  Owners.  The 
Bisliop  Co,  The  building  will  be  erect- 
ed at  the  northwest  corner  of  Hth 
and  Harrison  streets,  and  will  cover 
a  considerable  ground  area.  Construc- 
tion will  be  fireproof  throughout  with 
a  complete  steel  frame,   reinforced  con- 


alls 


flo 


Pi  a 


for  steam  lieat  and  a  modern  ."ystem 
of  ventilation.  Interior  will  be  fin- 
ished in  pine  and  hardwood  with  orna- 
mental plaster.  Exterior  will  be  faced 
witli  pressed  brick  and  terra  cotta. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 


SEALED   PROPOSALS. 

PROPO.S.M.S    FOR    IH.AfHINERY. 

MACHINERY  AND  VALVK,S'— U,  S, 
Engineer  Office,  Burke  Building,  Seat- 
tle, Wash. — Sealed  proposals  for  ma- 
chinery   and    valves    for    Lake    Wash- 


ington Canal  locks  will  be  received  at 
this  office  until  la  m.  June  15,  1914,  and 

then  publicly  opened.  Information  on 
application  at  district  engineer's  of- 
fice. Seattle.  Wash,;  Chicago,  111,,  and 
Pittsburgh,  Pa,  J,  B,  CAVANAUGH, 
major,  engineers. 


PROPOSALS     FOR     CANAL     SUPPLIES. 

PANAMA  CIRCULAR  853— Proposals 
for  Steel  Derricks.  Complete.  With 
Operating  Hoists,  Electroliers, 

Wrought  Iron  and  Steel  Pipe.  Vitrified 
Sewer  Pipe,  Copper  Hose,  Corn  Brooms, 
Window  Glass,  Blank  Books,  Paper. 
Red    Lead,    Paints.    Sulphate    of    Coppe 


and    Pitch. — Sealed    propo 


I'ill    be 


Bd  at  the  offlc 
purchasing  officer.  Panama  Canal, 
Washington,  D.  C,  until  10:30  a.  m. 
June  3.  1014,  at  which  time  they  will  be 
opened  in  public,  for  furnishing  the 
above  mentioned  articles.  Blanks  and 
general  information  relating  to  this 
circular  (No.  853)  may  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant purchasing  agent,  10S6  North 
Poin  ■  ■-'='- 
from 

following  cities:  Seattle.  Wash.;  Los 
Angeles,  Cal.  P.  C.  BOGGS,  major, 
corps  of  engineers.  U.  S.  army,  general 
purchasing    officer. 


PROPOSALS  WANTED  FOR  FUR- 
NISHCNC  lAND  EQUIPPING  NEW 
SAN    FRANCISCO    HOSPITAL. 


SEALED    PROPOS.\LS      FOR      FUH- 
nishing    the    required 

Furniture, 

White    Enamel    Furniture, 

China,     Glassware     and     Enamelware. 

Cutlery   and    Kitchen    Utensils. 

Bedding,   Linen   and  Clothing, 

X-Ray    Apparatus, 

Surgical    Instruments, 
for     the     new     San     Francisco     Hispital 
will  'be   opened   in   open   session   of   the 
Board    of    Supervisors      on    June     29tli. 
1»I4,   at   3   |>.   ni. 

Proposal    blanks    furnished    on    appli- 
cation, J,    S,    DUNNIG.\N,    Clerk. 


PR<)POS.\LS    FOR     RIILDING. 

BRICK  FOR  INDUSTRIAL  BUILD- 
ING—Department  of  the  Interior.  Of- 
fice of  Indian  Affairs,  Washington,  D. 
C— Sealed     |)r,.p,.sals     plainly       marked 

on  the  .iifM.  i.r  l!ie  sealed  envelope 
■'Prop,.,,  I.  i:  k  Industrial  Build- 
ing, I'l,,,,  ,  I  ,,,  ,-:chool,  Ariz.,"  and 
of    In 


arton 


D. 


ill 


receiveil  al  llic  Indian  Office 
elock  p.  ni,  of  June  «.  1914,  tor  fur- 
ling materials  and  labor  for  the 
struction   of  a   girl'   brick    Industrial 
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CATO    SELLS, 


Scliool,    Pho 


SCREENS,  SHADES  AND  FREIGHT 
LIFT — Office  of  the  Quartermaster. 
Letterman  Geneial  Hosi,ital,  San  Fran- 
,  i.«,n.  Cal.— Seale.l  |,rop.isals  will  be 
rcc-ived  at  this  office  until  11  «.  m 
«»>-  a»,  1»I4.  and    tlien    opened,  for   fnr- 


Id 
nd    freiKht    lift 


disinfecting 
in,l     wire    .=pr 
in      h  yd  roll 
latlon     ■  furni 
MORSE. 


and 


pta 


PROPOSALS. 


,  ,|,'FICE    OF 

THE    BOARD   OP    PUB- 

.1,     Works    of 

the   City    and    Coi 

nly    of 

>,,,     Franclscc 

S<.aied    proposals    will 

«   rece 

ved   at 

1    ,s    office      be 

tween      the     hour 

of  a 

and    3    o'l 

lock    p. 

m.    on 

.-   :!ril   any 

ot  Jun 

e,   1014, 

r.,llowing 

work, 

o  wit; 

S'      ,         ,,,,,-  1  M 

the      S 

ockton 
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•  us      Aven 

le      ant 

Fort 

.Masun   Lines. 

•ontract  N 

o,   29,   I 

istalla- 

thin  of  Track 

and  Condu 

It,      (.Ml 

nicipal 

liallvvay    Exte 

nsions.) 

Progressive 

payments 

will    be 

made. 

Said    work 

nust   be   d 

jne   in 

accord- 

ance    with    the 

specificat 

ons    on 

file   in 

the  office  of  th 

e  Board   of 

Public 

Works. 

to    which     ref 

ercnce     is 

here'by 

made. 

and  must  be  commenced  within  fifteen 
(15)  calendar  days  and  completed 
within  one  hundred  and  fity  (150)  cal- 
endar days  from  the  date  of  the  con- 
tract to  be  made  and  entered  into 
therefor. 

The  amov 
formance  o 
$70,000,00. 

.\ll  propo 
panied  by 
sponsible    b 


offered  must  be 
eck,    certified    by   a   re- 
payable   to    the    order 
Supervisors,    for 


an    amount    not   les 

of  the  aggregate  of  the  proposal. 

Printed    proposal    forms    will    be 


ot    the    ,Board     of   Publi, 
RICHARD    J.    CLINE. 

Secretary. 


FREIGHT  LIFT  AND  PUMP  PL.4NT 
-Treasury  Department,  Supervising 
.rchitect's  Office,  Washington,  D,  C. — 
""  be  received  at 
June  15,  1014, 
and  then  opened  for  miscellaneous 
changes,  hydraulic  lift,  pumping  plant, 
etc.  in  the  U.  S.  custom  house,  etc,  at 
Astoria,  Ore,,  in  accordance  with  spec- 
iflcation  and  drawings,  copies  of  which 
may  be  obtained  at  this  office,  at  the 
discretion  of  tlie  supervising  arcbi- 
tect,   O.   WENDEROTH,   supervising  ar- 


PROPOSALS     FOR     WATER     SUPPLY. 
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lliH,    and    then 

ing   addition    to 


Ste 
ripl: 

opened  for  construct- 
vater  supply  here,  lu- 
lled     on      application. 

s    containing    proposals    should 

3ed   '*Propo: 

SuppI 


QUARTERMASTER. 


aled 
,ived  by  the 
ervisors  of  the  'County  ot  (Jolusa, 
te  of  California,  at  the  office  of 
Clerk  threof,  for  electrical  flx- 
;s  for  the  new  Hall  of  Records  as 
plans   and    speciflcatii 


office 


ii-IO 


the    Clerk    of    the 


at     the 


the 
offlc 


of 


of  Colli 

Henry 

chitect.     ' 


rked 

r-h    bid    r 

tified    cb 


autho 
[reet,    .San    Francisco.    Cal, 
Is  will   be  received  up  to  and 

the    2na    day    of    June,    I»I4. 

n'olock    p.    ni.    and    shall 


Bids     for    Electric 


Fixlu 


ompanied  by  a 
e  sum  ot  ten  per 
of  the  amount  of 
lie  hid,  .ind  made  payable  to  W.  J, 
ling  County  Clerk  of  Colusa  County. 
he  Board  reserves  the  right  to  reject 
nv   or  all   bids. 

Bv  order  of  the  Board   of  Supervisors 
r    Colusa    County.    California. 
Dated    May    13,    1914, 
(Seal)  W.    .1    .KING, 

Clerk    of   said  'Board. 

« 

NOTICE    TO    CONTRACTORS. 

"IF    THE 
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Clerk  „t  the  Board  of  Supervisors  of 
Mann  County,  at  his  offlre  until  2 
oViTOk  p.  111.  on  Tuenda}-,  tlio  and  ilay 
of  June,  I»14,  for  macadamizins  a  nor- 
tion  of  the  County  Road,  known  as  the 
feaii  Rafael  and  Olema  Road,  from  tlie 
railroad  crossing  at  Manor  Station  to 
tlie  railroad  crossing  at  Alderneys 
Mation  a  distance  of  21.00S  feet,  in 
Road  Districts  Nos  9  and  6.  Marin 
County,  California,  in  strict  accord  . 
a  nee  witli  the  spe 
in  the  office'  "<■  *'' 
IBoard  to  l 
referred. 

Each    bid    will    .state   e 
completion   of  all   of  the 


The  State  Department  of  Engineer- 
ing reserves  llie  right  to  reject  anv 
and  all  bids  and  to  waive  any  infor- 
mality in  any  bid  recjived. 
,.4JJ  '"'^^  ">"='  be  addre.sed  to  W,  P. 
McCIure,  State  Engineer,  Sacramento. 
California,  and  plainly  inar  i.^  1  on  tlie 
envelope  "Proposal  for  New  Conserva- 
tory, state  Capitol  Park,  Sacramento 
California," 

(Signed)  w,  p.   McCLURE, 

State   Engineer, 


nt    bid,    dr 


hereby 

or  the 
..»  «u,^  .n  each 
numbered     1,     2. 

nied  by  a 
ent  of  the 
■esponsible 


NOTICE    TO    CONTRACTORS. 

PURSUANT  to  an   order  of  tlie   Board 
of   Supervisors    of   Fresno   County,    Cali- 


dulv 


and 


No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  bv  the 
Commission.      The   special    attention    of 

■■No'tlce'  oV„''l''''%^=  '.?  '^aSed  "to  "the' 
iNotice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  dl! 
wo,k°To  bi  iSr^J"t?c"^-  •>"='"'"'«  of 
The  Department  of  Engineering  re- 
htrti'^J  ;*  '■'^'"  ">  ''^J"'  any  or  all 
n  .  v,2L '.°  t'"''^'''"  ,""=  ^"'"^  deemed  for 
the  best  Interest  of  the  State. 

CHARLES  D.    BLANEY, 

i^H^^y-.   °-    DARLINGTON, 
„     CHARLES   F.    STERN, 
California     Highway     Commission 

AUSTIN    B.    FLETCHER, 

Highway    Engineer. 


■bank    and    made    pa\"a'ble    ,„    ..,,    

of    the    Chairman    of    the    Board    of    Su 
pervisors    of   Marin    County 

The    said   iBoard    of    Supervisors    re 
"° "    "■-    right    to    accept    or    re.iec 


he    bid    for    macadar. 
nore    of    said    sections    numbered 
wo  or  three  as  specified. 
.,     ,        ,  ROB.    E,    GRAHAM, 

,„..,.    ..    ....    „..,.j    ^f   Supervisor! 


me. 


Marin  County. 


NOTICE   TO   CONTRACTORS. 

SEALED  bids  will  be  received  bv  W 
P.  .McClure.  State  Engineer,  Ctpitol 
IBu  Iding,  Sacramento,  California,  up  to 
and  including  12  o'rlofk.  noon.  Monilnv, 
June  8,  1614,  said  bids  then  and  there 
to  be  publicly  opened  and  read  for  fur- 
nishing all  material,  except  glass,  for 
the  Green  House  Superstructure  of  a 
building  to  be  known  as  the  New  Con- 
servatory, State  Capitol  Park,  Sacra- 
mento, California,  in  accordance  with 
plans  and  specifications  therefor 
copies  of  which  may  be  obtained  on 
application  to  the  State  Department 
of    Engineering,     Sacramento,     Cnlitor- 


■111    be 


th 


prepared 


St    b( 


(1 


•1    for    the 
submitted 

*^- *.  .-1....  t...    ami    tuinished    bv 

-    State   Department    of    EnglncerinK 

Cash     a   bidder's   bond,    or   a   certified 

•beck    in    the    sum    of    ten    per   centum 


of   the 


nt    of    the    hid 


minutes   of' the   13th   dav    of  .May,   isi 

'Boaid  will  receive  up  to  2  o'clock  p. 
m.  of  the  3rrt  day  of  June,  1»14»  sealed 
proposals  for  the  construction  of  a 
sun  room  and  bath  room  together  with 
necessary  remodeling  and  other  work 
accessory  thereto,  at  the  County  Or- 
phanage, of  said  county,  all  according 
to  plans  and  specifications  on  file  in  the 
office  of  the  Clerk  of  the  Board  of 
Supervisors   in    the   Court   House, 


npanied  h.v  a  certified""  check 
in  the  sum  of  ten  (10)  per  cent  of  the 
amount  of  the  bid,  made  payable  to 
the  Chairman  of  the  Board,  as  a  guar- 
antee that  the  successful  bidder  will 
within  ten  days  after  the  acceptance  of 
his  bid.  enter  Into  a  contract  with  the 
County  of  Fresno  according  to  said 
plans  and  specifications,  and  give  suf- 
ficient bonds  as  required  bv  law  and 
orders  of  the  Board  of  Supervisors 
conditioned  upon  the  faithful  perform- 
ance of  the  terms  of  said  contract. 

The  Board  reserves  the  right  to  re- 
ject any  or  all   bids. 

Dated    this    l.llh    dav    of   Mav,    1!1H 

(Seal)       D.    M,    BAR.NWELL     Clerk 

« 

NOTICE   TO   CONTRACTORS. 

TREASURY  DEPART.MENT,  Super- 
vising .Architect's  Office.  'Washington 
,4o<?a't=^'''^'„^  1914.— SEALED  PRO^ 
'POSALS  will  be  received  at  thi«  office 
until  3  o'clock  P.  M_  June  10,  11114,  and 
then  opened  for  furnishing  and  In- 
stalling  lighting   fixtures   in   the   United 


WILSON   R.Eml^ 

Secretary, 


"(» 


NOTICE   TO    BIDOEIRS. 

NOTICE  is  hereby  ■'iven  tl,.,t  ,i. 
Clerk  of  the  BoYrd  'of'superv  sors  wlM 
receive  at   his  office  at   Ukiah     Calif^r- 

"ml  M,i°   '"'?."■.■"•   »'  Tue-daV.  June 
-n«,   1»I4,  sealed   bids   for   the   conslru 

v^r^-n^Cr!*/"""    '    °'   "'«^    proposed    N 


I  Grade 


e.ved  by  R,  E.  Don- 


lhf^''wn,.i?'''"^    and    specifications      for 

Didders    are    hereby    referred. 

mas  must  be  sealed  and  accompanied 
f|r^^---,;^^-.^^^-'ieg 

The  work  is  to  be  completed  on  m- 
before  September  1st,  1914  The  su? 
rifnni  "idder  Will  be  required  to  Iwe 
a  bond  in  half  the  total  of  the  w?rk 
and  another  liond  in  the  same  amounl 
for  the  protection  of  material  men  .-ind 
"■■Jm  "t."  employed  on  the  contract 
.  The  Board  reserves  the  right  to  re- 
ject  any  and   all    bids.  ^ 

ChTirm»„      f    J"-   ■'.;  FAIRBAKNS, 
t.hairman   of  Board   of  Supervisors, 


be   required    on    j: 
the  deposit  to  be 


Engir 


ond 


ed  immediatelv 

of  the  plans  and  speclfl- 
le  State  Department  of 
t   Sacramento,  California, 


Cal  . 


litio 


The  State  Department  of  Engine 
ing  reserves  the  right  to  reject  i 
and  all  bids  and  to  waive  anv  inf 
mality  in  anv  bid  received 

All  bids  must  bo  addressed  to  V.'. 
McClure.  State  Engineer  .«!acramer 
California,   and    plainly    marked    on 

velone    "Greenhouse      Superstructu 


at  San  Fran....^,.. 
rdance  with  the  specifica- 
tions am  drawings  enumerated  there- 
in copio.-,  of  which  may  be  obtained  at 
this  office,  at  the  discretion  of  the  .'!u- 
pervising  Architect,  O.  WENDEROTH 
Supervising  Architect.  f, 


State    Capitol    Park,'  .Sac 


(Signed) 


W.    P.    McCLURE. 


NOTICE   TO    CONTRACTORS. 

ved  b: 


.STATE    OF    CAUIFORNI.*. 

nEPARTMENT     OP     ENGINEERING. 

C-tLIPORNlIAdllGH WAY  COMMISSION 

NOTICE   TO    CONTRACTORS. 

SEALED  PROPOSALS  will  be  receiv- 
ed at  the  office  of  the  California  High- 
way     Commission,      515    For 


>itol    Park,     Sac 


pitol 

Mon- 

n  and 
I  read 
s,  and 
ed  for 
of  a 
Con- 


•rame: 

nto,    Cal. 

,    until 

the    time 

here  " 

loted,  at 

which 

time    they 

cly    open 

led    and 

read,    for 

in   Mcco 

with   the  ! 

!peci- 

(  ,.j,  - 

■,   to   wh 

icb  specia 

1  ref- 

!'■,  portions 

of  State 

ill  gh- 

NOTICE   TO    CONTR.4CTOHS. 

CALL       FOR       BIDS       FOR       II. I  iviiiv 

nill.DING       AT      THE       pA'iMv""" 

PACIFIC     INTERNATIONAL 

EXPOSITION. 

SEALED  PROPOSALS  tor  llie  con 
struction  of  the  IlllnaiH  state  Bulidliiu' 
F,..*'";,.   '"""""■■'-I'lleiBc       International 

^»' *.'"■>    at    San    FranciHco,    Cal      wil 

he    receued    by    the    IllinolH   Cuiiiinixaini. 

l<>xpoi<ilion  uii  to  two  (2  o'clock  P.  11 
tlenlral  'lime)  on  June  Stli  (Fir'tli)' 
ISKt.  at  the  oBlce  of  JnincK  B.  Ilibelkii' 
Mate  Irchlteet  for  Illinoi,.  Roo,,,  IMS 
"  South  LnSalle  Street,  ChlcaKO,  III  ' 
"*  Pinnf"'  "/"^  ""?"  »"l'lifly  opened.  ' 
fnrr,i^  ,  ^"''  'specifications  may  be  ob- 
tained by  applying  at  the  office  of  Guv 
t  ra.ner.  Room  302.  Lachman  Bldg  417 
Market  Street,  San  Francisco  A  de 
?e°n;,'.,e°i  f"""!!'  '*'•''  dolSswmlbe 
specifics ti'n";  "'^  '■""'■"  °f  I"""'"  and 
All 

"""to 


the    State    Den'artment    of   Ei 

Cash,  a  bidder's  bond  or 
check  in  the  sum  of  ten  n 
110'!?.)  of  the  amounl  of  the 
accomnanv    each    hid. 

A    denoKit   of  Five    ($5.(1(11    T 
l-e     reoiiired     on     i.lnns    and 
tions.  the  denosll    to   he   rctiir 


1  iilil    11    ...lock   A.  M.  June  8th,    1914. 

,,~''  '•'-  '■■urily  from  La  Moine  to 
Hazel  Crepk  P.  O.  (II-Sha-3-D).  about 
9.9   miles  In   length,  to  be  graded 

Tehama  County  from  the  soiuherlv 
boundary  to  Corning  (II-Teh-7-A). 
ahout  8.8  iniles  in  length,  to  be  built 
of   Portland    cement    concrete. 

Butte  County  from  Llndo  Channel  to 
the  northerly  boundary  (III-But-3-D). 
a?""'  ?•-  ,™"^^  '"  length,  to  be  built 
of  Portland    cement   concrete 

Glenn  County  from  Granit  to  the 
northerly  (tiioundary  (nr-Gle-7-(?) 
about  7  miles  in  length,  to  be  built  of 
Portland  cement  concrete. 


Woolner.  Jr..  Treasurer  to  tlie  -imi 
°,  ??  "liree  per  cent)  of  the  Km 
of  the  estimate. 

The    Commission    reserves    the    r 
to  reject  any  or  all  proposals. 

.  J.   -G.    OGLESBY, 


.Secretar.y,    Illinois   Comi...^, 
Panama-Pacific       Internati 


Pla. 
'osal. 


>d.      The   Div^ 


ct. 


nd  fo 


NOTICE   TO    CONTRACTORS. 

.■TREASURY  DEPARTMENT  Suner- 
vising  Architect's  Office,  -Washington 
POSALS *w^  ?•  JSl^-SEALED  PRO- 
•.!.».  .'^'"  "'^  opened  in  this  office  at 
'1.  P.  M.,  June  18,  1914,  for  the  construe 
tion    complete      (Including      mechanical 

and"?;;;,'?':,  .'."'r'"?     "g'htinJ'fiTures 
and    approaches)    of    the   United    States 
at  Hanford,  Cal.     The  bulld- 


of  pr 


ivlth 


ith 


ly      4,515 


area    of    ap- 

---,       „M"=.>;  feet:     stone 

ind  terra  cotta  facing;  com- 
nd  tile  roof:  first  floor  of  flre- 
""'        '■  Drawings      and 


of  .■iite 


obt 


fron 


Hanford.   Cal 


■roth  '''«nf.,^i''r '""■'■.       O-       WBNDB- 
"III  H,    Supervlslong    Architect.  ('i 


J 


ULUI.DING   AND  INDl'STKIAI,   Nl■;\^^ 


NOTICE   TO    CONTHAn 

SEALED    BIDS    will    be    re 


oits< 


L-he 


the 


i.l.le 


ved    by 
Capitol 

day,  June  -I.I.,  i»M.  «ald   l,l,|.  then  and 

ubllfly    oiictu'ti    and    read 

t^rlals.  nnd 

eiiulred  for 

n    of  bulld- 

« he    Dairy   BuUd- 

Cailfo~rnJa7  '    ' 

and     specific 


per 


McCIur 


there 

for  furnlNhloK  all    plan 

labor,  and   doiugr  (lie  it 


the  eonHtruction 
'nfcH   to    be    knon 

ith     pla 
copies 

'«'j'/f»"^°°".'"^''    ""   -iPPlicatio; 

State   Department   of    Ensineer 


(10%)    or   il.e   i,mount   of   Hie 
accompany  each   bid. 

A  deposit  of  Two  ($2.00)  Dol 
will  be  required  on  the  speciflcati 
the  deposit  to  be  returned  Immedia 
on  the  return  ot  the  plans  and  spe 
tions  tothe  State  Department  of 
'  *  Sacramento.  California 


of 


ing.   Sac 

Such   bld^ 
Entire    Work, 


ento.   California. 


ill    be 


for     the 


Cash 
check 
(10% 


ubmltted 
ind    furnished    by 

of   Kn^ineering:. 
nd,    or   a   certified 


good 
The 


McClure, 
California 
envelope; 


tit    of   Engiii 


ny   Intor 
to  W.   F 


iiiMi  complete  (including  mechanical 
equipment,  interior  lighting  fixtures, 
and  approaches)  ot  the  United  States 
post  office  at  Brighain  City,  Utah.  Two- 
story  building;  ground  area.  3,700 
square  feet  first  floor  flreproof-  stone 
.'ind  brick  facing;  composition  roof 
Drawings  and  specifications  may  be  ob- 
tained from  the  custodian  of  site  at 
Brigham  City,  Utah,  or  at  this  office,  in 
the  discretion  of  the  Supervising  Ar- 
chitect. O.  WBNDEROTH,  Supervlsins 
Architect.  (.) 


NOTICE 


"Proposals'  for 


CONTRACTORS. 

QUAR- 


CONSTRUCTING 


IIFFICE 
THR.M  ASTER, 
«,  1914.— SEALED  Pr6pOS~ALS,  "'Y„ 
triplicate,  for  constructing  railroad 
rack    system^  for    Army    Supply    Depot. 


of 


npany  each  hid. 
A  deposit  of  Ten 
will  be  required  on 
flcations.  the  deposii 
immediately  on  the  n 
and  specifications  to 
nt  of  Engineering 
■"        ■  n    good    ( 

Departm 
i    the    rig 
and    to 


NOTICE   TO    CONTRACTORS. 


plans    a 

to     l.p 

turn   of 

Lhe   .Slat 


Building.   Sa 


State 

tit 


ved    hv 
Capitol 


Fort  Ma: 

■until    11    A.   M.   June   6,    1914, 

opened.      Plans,    etc.,    can     bt 

Deposit  of  }25.00  required  to 
''  '  Proposal! 


the 


Califor 


State 


Califo 
'cl€»ck.  a 
■aid    blda   tli' 

opened    anil    rend 


on,    TueB- 


fornia.    and    plainly 
slope:      "Proposal  'fn 
I,    Stockton     State    H 
California. 


indiidlnt;    13 
dar,    June   2,    1014,    i 

there    to    be    imbllol..     „. ... 

for  fumlnhluK  all  plant",  "niaterlai'a, 'ami 
labor  and  doSnjr  the  «ork  required 
for  the  eonntraetlon  and  ereetlon  of  n 
bulldlne  to  be  kno.vn  an  tbe  Dormitory 
Biiildlns.  Industrial  Home  for  Adult 
Blinil,  Onkland,  California,  in  accor- 
dance with  plans  and  specifications 
therefor,  copies  of  which  may  be  oh- 
State   De- 


of  pla 

enclosed  in  sealed  en 
ssed  to  GEO.  McK. 
Col..   Q.    M.    C. 


■elope 
WILLIAMSON. 


NOTICE   TO    CONTRACTORS. 

SEALED   PROPOSALS 

truction      of      the      Was 

it   th 


State 


ill    be 


il    Expo 


NOTICE  TO    CONTRACTORS. 


Building,   Sacra 
and    ineludlne:     12    o'e 
ewday.  June  3,  1»I4,  j 


there    to    be    publlel 
for  fumiablng  all   plan 
labor,  and   dolnii:  the  n- 


ild  bidn  th 


Capitol 
.  up  to 
Wed- 
n  and 


rials 


uetio 


and 
he  work    reiiulred   for 
ind    ereetioii    of  bulld- 
aa    the    Dairy    Build- 
State  Hospital,  Napa, 


ent    of    En 


Cash.   _ 
check    in    the   sum 

10%)  of  the  amou 
accompany  each  bii 
A  deposit  of  Te 
will  be  required  o 
fications.  the  depo 
immediately  on  the 
specificatii 


M'nNhlneti 
nilHHion,    70»    C 
\Va«h.,  until  12  oVIock, 


Panama-Pacific 
tion,    at      San      Francisco. 
ert      at    the    office    ot      tlie 
State      ExpoNltlon      Com- 
tral    Bulldln;;,    Seattle, 


n,  June  lUth, 


nd   spe 


itted       office  of  th 


ms  prepared  bv 
.  rticiiueci.  are  on  file  at  tTi'e 
5  Commission  and  at  the  of- 
i".  Helde,  46  Kearny  St..  San 
Cash     deposit  required     on 


th 


The    su 
ired   to 


ill    be 


($10.00) 
I  plans  an 
it     to    be 


St    be 


IngM    to    be 
lnK»  at   tbe   N 
California,    In 

and  specifications  the 
which  may  be  obtaine 
to  the  State  Departmi 
Ing.   Sacramento.   California 

Such    bids    will    be    received 
Entire    Work,    and    must    lie 
I    prepared    and    fun 
Department  of  Ens 


Califor 


t   of  Engineer 


full 
osals   m 
ed  check 
lie   amount  bid. 
The  Commission  reserv 
nd;  all  propo 


cent  of 
■igbt  to 


ood 


STATE      EXPOSITir- 


pla 
■,    copies 

applicati 
f    Engines 


The    State    Department    of    Engineer 


nd  all  bid 
lalitv  in  ai 
All   bid 


and    to 
bid   re 


WASHINGTON 
COMMISSION. 

John  Schram.  President. 
Lewis  W.  Clark,  Secretary. 
Date   of  first  publication,   22nd   Day   ot 


the  State 
Cash,   8 
check    in 
(10%)    of   the 


must  b_   ,.„ 
State    Engin 
,    and   plainly   m 
•'Proposal    fo 
Industrial    Hom< 


ddressed  to  W 
Sacra  men 
rked    on    t 


May, 


(•) 


WOTICE    TO    CONTRACTORS. 


bidde 
the    SI 


Blind.    Oakland,    Califor 
(Signed)  w. 


($10 


will    be    required    o 
fications.    the    deposit'  l,i    he    r 
immediately  on  the  return   of  th 
and    specifications   to   the   Slate 
ment    of   Engineering      at      Sacn 
California,    in    good    condition 

The  State  Department  of  En 
ing  reserves  the  right  to  reie 
and    all    bids 


bid  received, 
must  he  addressed  to  W.  F 
State  Engineer,  Sacramento, 
and  plainly  marked  on  tl'e 
"Proposal  tor  Dairy  Build- 
e  Napa  State  Hospital,  Napa. 

W.    F.    McCLURE. 


NOTICE   TO    CONTRACTORS. 


SEALED  BIDS  will  be  i 
W.  P.  McClure.  State  Engln 
Building.  Sacramento.  Califr 
anil  Ineludln^  12  o*eloek,  t 
day,  June  1,  1914.  nald  bid 
there  to  be  puhllely  openei 
for  furnlMbine;  all  plant,  nia 
labor,  and  dolnfi:  the  work  r 
the  eouHtruetlon  nnd  erect 
nen-  Gas  Holder,  FranilnK 
for  name  for  the  Mendorino 
Pital,    Talmaee,    California. 


eceived  Bv 
er.  Capitol 
rnia,  up  to 

then   and 

erlalM.  and 
'ciulred   for 


DREDGE— Sealed  proposals 
structing  the  steel  sea-going 
hopper  dredge  San  Pablo  wi 
ceived  at  this  office  until  11 
m.  June  18.  1914.  and  then 
opened.  Information  on  ac 
THOMAS  H.  RBES.  lleutenan 
engineers,    custom    house.      Sa 


NOTICE    TO    CONTRACTORS. 

TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office.  Washington 
g-C;.  April  28.  1914.— SEALED  PRO- 
POSALS will  be  opened  in  this  office 
at  S  P.  M.  on  June  9,  1914,  for  the  con- 
noluding  mechanical  egulp- 
tlg  fi-\tures  and  appr 


OFFICE 
TERMASTER,  Forf"Ma';„..  ^„. 
-2.  1914.— SEALED  PROPOSALS  '  in  tri- 
plicate, fci  ccnstructing  an  additional 
vater  system  at  Fort  Winfield  Scott 
I  al.,  will  be  received  here  until  11  A.  M. 
.lune  II,  1914.  ard  then  opened.  Plans 
specifications,  etc..  obtained  here.  De- 
posit ot  $10.00  required  to  insure  re- 
turn of  plans,  etc.  Proposals  to  be  en- 
closed in  sealed  envelopes  and  addressed 
''^  .I.-'EU'T,  CpL.   GEO.   McK.   WILLI.AM 


:iN.  Q.  M.  C. 


(•) 


NOTICE  TO  CONTRACTORS. 


INTERNATIONAL 


SEALED  PROPOSALS  will  be  rece 
ed  by  the  'Buildings  and  Grounds  Cc 
mittee  of  the  Panama-Pacific  Int 
national  Exposition  Company  at  Ro 
■"    ""    Service    Buildln"     Flllni 


tnt,  light 
a    twc 
!-story 


nd     Che 
alifo 


ut     Str 


sto 


and    bai 
te 


nt(with 


hi 

rick-faced 

build 

of    6,000 

V 

■et      ground 

lonfirepro 

lOf 

St 

tcept 

firsi 

t    floor); 

roof; 

for 

the  Unlti 

pi 

1st  office  at 

Chlcn 

(';-• 

sr 

lecifications 

obtained 

froi 

r^ 

Chico 

.    C: 

il..    or  at 

thi 

O.    WENDEROTH.    Su- 


copii 


ilflca 


the 


efor. 


Engineering,    Saci 

Such    bids    will 
Entire    Work,    and    must 
on    forms    prepared    b-,'    tl 
partment  of  Engineering. 


Department  ot 
o.    California, 
eived     tor     the 
t    be    submitted 
3tate    De- 


NOTICE   TO   CONTRACTORS. 

TREASURY    DEPARTMENT.      Supe 
vising    Architect's    Office.      Washingfo 
D.    C..    April    24.       1914- SEALED      PRI 
POSALS  will  be  opened   in   (his  office 
3  P.  M.,  June  1,  1914,  tor   the  constru 


.  _-  9:00  A.  M.,  Tbursdl 
-N,  1914,  for  ConNtructinK  Flftv-i 
KloKlM,  In  accordance  with  pla 
specifications  on  file  in  the  o 
the  Director  ot  Works. 

Each  proposal  must  be  accon 
by  a  certified  check  payable 
order  of  the  'Panama-Pacific  Ii 
tional  Exposition  Company  i 
sum  ot  ten  (10)  per  cent  ot  the  : 
bid.  or  the  same  will  not  be  con< 
When  the  award  ot  contract"", 
all  cheeks  will  be  returned  to  1 
!  bidders,  except  that  file 
:epted  proposal  or  bid. 
vill    be    returned    upon    th 


the 


cessful    bidde.       _.„ „    ....      .„.,i...^, 

and  filing  the  required  bond.  A  bond 
in  the  sum  of  fifty  (50)  per  cent  of  the 
i-°".l'",^'%'  l""''i*  '^'"  '=«  required  for  the 
faithful    performance    of    the    contract; 

tory    to    the      Buildings    and      Grounds 


22 

Committee     of  the  Panama-Pacilic     In- 
ternational  Exposition    Company. 

Progressive  payments  wilt  be  made. 

The  rigtit  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  fle- 
fects  if  in  the  interest  of  the  Exposi- 
tion  Company. 

Plans  and  specifications  for  the 
work  may  be  obtained  from  ttie  Di- 
rector o(  Works,  Room  207  Service 
Building,  Fillmore  and  Chestnut 
t^treeLs.  San  Francisco,  by  depositing 
$25.00,  which  amount  will  be  refunded 
to  contractors  submitting  bona  fide 
Ijids.  All  persons  taking  out  plans  and 
failing  to  submit  bona  fide  bids  will 
forfeit  the  deposit  of  Twenty-five 
Dollars    to    the    Exposition    Company. 

•Bv  order  of  the  Buildings  and 
Grounds  Committee. 

WILLIAM   H.    CROCKER. 

Chairman.    (•) 

♦ 

NOTICE   TO    CONTR.4CTORS. 


SEALED  PROPOSALS  will  b 
ed  bv  the  Buildings  and  Grout 
mittee  of  the  Panama-Pacifi 
national   Exposition  Company 


California,  at  »iOO  ."V.  M.,  Tliiiradny, 
June  4th,  iei4,  for  Red  Rock  Screen- 
Ingrs    For   Certain    Macadam    Rondn^ys, 

in  accordance  with  plans  and  specifica- 
"'     in  the  office  of  the  Director 


BUILDING  AND  INDUSTRIAL  NE\V= 


of   W 

Eat 

by   a 


h    propo 


iipanied 
to     the 


rtified 
of   the 

tional  Exposition  Company  in  the  sum 
of  ten  (10)  per  cent  of  the  amount 
bid.  or  the  same  will  not  he  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted   proposal     or   bid,      which 


ill    be 


eturned 


the 


essful  bidder 
nd  filing  the  required  bond.  A  bond 
n  the  sum  of  fifty  (50)  per  cent  of  the 
ontract  price  will  be  required  for  tbe 
faithful    performance    of    the    contract; 


the 


the 
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ternational   Exposition    i 

Progressive  payments 
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■     of     the     Buildings     ati 

nmittee. 

WILLIAM   H.   CROCKER, 


NOTICE   TO    CONTRACTORS. 

PANAMA-PACIFIC       INTERNATION.4L 
EXPOSITION. 

SEALED  PROPOSALS  will  be  receiv- 
ed bv  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
213,  in  the  Service  Building,  Fillmore 
and  Chestnut  Streets,  San  Francisco, 
California,  at  9:00  A.  M.,  Thursday  I«ay 
US,  1014.  for  ConHtructlne  The  Scintil- 
lator Pier  in  accordance  with  plans  a,nd 


ations 
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file 


office 


the 


al      Expo 
of 


(10)  pe 


must  be  accompanied 
check  payable  to  the 
nama-Pacific  Interna- 
an  Company  in  the 
cent  of  the 


lidered. 

When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
epted    proposal    or    bid,    which 


che 


ill    be 
sful      bidde 


faithful    perforr 


the 


;igni; 


ed  bond. 
50)   per  C( 


tion  Company. 


will  be  made. 

$10.00,   which   amount   will   be  refunded 
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SAN  FRANCISCO. 


ATTENTIO.X 
DKRS— Official 
Vour      attentioi 
fact       tliat       01 


JF    lOXI'DSlTlON    BID- 


vari 


ited      to      the 
s       items     of 


ith     the 


Exposition,  wliicli 
importance  to  ad- 
vertise sepai-ately,  a  bulletin  board 
has  been  established  in  the  Service 
Building  on  the  Exposition  Grounds 
on  which  will  be  posted  from  time  to 
time  the  work  on  which  bids  are  de- 
sired, and  this  bulletin  board  will  also 
state  the  time  and  place  where  such 
bids    will    be   opened. 

WILLIA.M   H.   CROCKER. 
Chairman     of  the  Buildings  and  Grounds 

Committee. 

STATE  EXHIBIT  BUILDING  —  1 
and  2  story,  frame  and  plaster.  Cost 
not  stated.  .San  Francisco.  Architect, 
James  B.  Dibelka.  Room  648  29  South 
La  Salle  street,  Chicago,  111.  Owners, 
State  of  Illinois.  Plans  have  been 
completed  for  the  building  which  is  to 
house  the  State  of  Illinois  exhibits  at 
the  l-anama-Paciflc  Exprsitlon  and 
have  been  forv/arded  to  Guy  Cramer. 
Room     302     Lacbman     Bldg.,     this     city, 


ires.  Bids  i 
State  Com 
cial    propos. 


rill  be  opened  by  the 
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red    fr 


Mr    Cr 


BRICK      SCREENINGS    —    Cost 
stated.      San    Francisco.      Engineer, 
rector    of    Works,    Service    Bldg.,    S, 
Owners.    Panama-Pacific      Internatii 


Exposition   Co.     Plans 
pleted    and    figures      ar 
called    for    furnishing 
Company     with    brick 


been  com- 
low  being 
Exposition 


cting 


rtali 


adan 


Pla 


and 


.n  be  secured  from  the 
office  ot  the  Director  of  Works.  Serv- 
ice Bldg.  Bids  will  be  opened  on 
June  4th.  An  official  prnposaj  appears 
in   another  column   ot  this  issue. 

SCINTILLATOR  PIER  —  Cost  not 
stated.  San  Francisco.  Engineer,  Di- 
rector of  Works.  Service  Bldg..  S.  F. 
Owners,  Panama-Pacific  International 
Exposition  Co.     Plans  for  the  construc- 


for   the 


type    scin 


illator 


figur 


ot    thi: 


Bids 


installed  at  the  Expo 
liave  been  completed  a 
3W  being  called.  Pla 
ificatlons  .ind  complete  partlculi 
can  be  secured  from  1 
oflice  of  tlie  Director  of  Works 
will  'be  opened  on  May  2Sth.  An  of- 
ficial proposal  appears  in  another  col- 
umn of  this  issue. 

KIOSKS— Cost  not  stated.  San  Fran- 
cisco. Engineei-.  Director  of  Works. 
Service  Bldg.,  S.  F.  Owners,  Panama- 
Pacific      International    Exposition      Co. 


ids    will    be    opened    by    the    Buildings 
nd  Grounds  Committee  of  the  Exposi- 


Co. 


-May 


for 


number  of  Kiosks  on  the  Exposition 
grounds.  Plans  and  specifications  can 
be  secured  from  the  Director  ot  Works, 
Service  Bldg.  An  official  proposal  for 
this  work  appears  under  another  head- 
ing in   this  issue. 

STATE  EXHIBIT  BUILDING  —  2 
stoiT,  frame  and  plaster.  Cost  not 
stated.  Ban  Francisco.  Architect's 
name  not  given.  Owners,  State  tf! 
Wisconsin.  Bids  opened  in  Milwaukee 
tor  this  work  sliow  Pringle-Dunn  & 
Co.  low  at  $19,700,  A  representative 
ot  Wisconsin  will  arrive  in  this  city 
.shortly  to  consult  with  the  three  low- 
est bidders.  Slight  clianges  may  be 
made  In  the  plans  and  figures  taken 
from  the  three  lowest  bidders.  An 
announcement  of  the  award  of  con- 
tract will  be  made  in  these  columns. 

STATE  EXHIBIT  BUILDING  —  2 
story,  frame  and  plaster,  $80,000.  San 
Francisco.  Architect,  A,  F.  Heide,  46 
Kearny  street,  S.  P.  Owners.  State  of 
Washington.  Plans  and  specifications 
have  been  completed  for  the  construc- 
tion ot  the  Washington  State  Build- 
ing at  the  1915  Exposition.  Bids  are 
now  being  taken  and  figures  will  be 
opened  on  June  10th.  Plans  and  spe- 
cifications can  be  secured  from  the  ar- 
chitect. An  official  proposal  appears 
under   another   heading   in    this    Issue. 

APARTMENT  HOUSE— 6  story  and 
base.  Class  C  construction.  $65,000. 
San  Francisco.  Architects,  Rousseau 
&  Rousseau,  Monadnock  Bldg.,  S.  F, 
Owners,  Rousseau  Realty  Co.  The 
building  will  be  erected  on  the  north 
side  of  Bush  street  west  ot  Stockton, 
having  a  frontage  of  40  feet  and  a 
deptli  of  76%  feel.  There  will  be  a 
total  of  36  apartments  ot  two  and 
three  rooms.  Interior  finish  will  be  of 
pine  with  elm  panels,  hardwood  floors 
and  beam  ceilings.  Plans  provide  for 
steam  heat,  elevator  service  and  a  vac- 


cle 


syste 


All 


ites 


vill 


have  wall  beds  and  private  bath  rooms. 
Bath  rooms  will  liave  tile  floors  and 
wainscot.  Entrance  will  be  finished  in 
marble  and  tile.  Exterior  ot  the 
building  will  be  faced  with  pressed 
brick  trimmed  with  terra  cotta.  Plans 
are  complete  and  excavating  has  been 
started.  Carpentry  work  will  be  done 
by  Day  Labor.  All  other  parts  of  the 
work  will  be  let  by  contract.  Bids 
will  be  taken  at  once. 

APARTMENT  HOUSE— 7  story  and 
base,  brick  and  steel.  Cost  not  stat- 
ed. San  Francisco.  Architect,  Benj,  G. 
McDougall,  Sheldon  Bldg.,  S.  F.  Own- 
ers, Henry  A.  Voorman,  as  guardian. 
The  building  will  be  erected  at  the 
northwest  corner  of  Bush  and  Mason 
streets  and  will  cover  a  considerable 
ground    area.      There   will    be    a    large 
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all  with  private  bath  room  and  wall 
beds.  Interior  will  be  finished  in  pine 
with  some  hardwood  panels  and  '-e- 
neer.  Plans  provide  for  steam  heat, 
elevator  service,  a  vacuum  cleaning 
system  and  hot  water  supplj'  Batli 
rooms  will  have  tile  wainscot  and 
composition  floors.  Entrance  will  be 
finished  in  marble  and  tile.  Exterior 
o  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete 
and  a  general  contract  will  he  let 
shortVy.  Arthur  Arlett  ha.-s  secured 
the  contract  at  $7,3,i0  for  plain  and 
reinforced  concrete  foundation  work, 
APARTMENT  HOU.SE— 6  storv  and 
base,  reinforced  'brick,  $6S.oon.  San 
Francisco,  Architect,  G.  .\lberl  Lahs- 
burgh,  709  Mission  street,  S.  P.  Own- 
ers, Gaftney  Estate.  The  building  will 
be  erected  on  the  north  side  of  Sutter 
street  between  Taylor  and  Jones 
streets,  having  a  frontage  of  (JO  feet 
and  a  depth  of  137%  feet.  Apartments 
will  be  arranged  in  suites  of  two  and 
three  rooms  with  wall  beds  and  pri- 
vate bath  rooms.  Interior  finish  will 
be  of  pine  and  elm  panels  with  some 
oak  floors.  There  will  be  steam  heat, 
elevator  service  and  a  hot  water  sup- 
ply. Bath  rooms  will  be  finished  in 
tile  and  will  have  composition  floors. 
Exterior  of  the  building  will  be  faced 
with  pressed  'brick.  Plans  are  com- 
plete and   figures   are  l)eing   taken. 

RESIDENCE  —  2  story  and  base, 
frame,  13,000.  San  Francisco.  Archi- 
tect, none.  Owner,  T.  .VI.  Herrington, 
149  Bellevue  avenue,  S.  P.  The  dwell- 
ing has  been  designed  for  a  six-room 
house  and  will  be  erected  on  Rolph 
street  near  Munich,  Interior  finish 
will  be  of  pine  throughout  with  some 
hardwood  floors.  A  large  open  fire 
place  with  tile  mantel  Is  specified  for 
the  living  room.  An  automatic  water 
heater  will  be  installed.  Tile  wainscot 
will  be  used  in  the  bath  room  and 
kitchen.  Bath  room  will  have  compo- 
sition floor.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  In  the  hands  of  the  owner 
who  will  do  the  work  'by  Day  Labor. 
Materials   are    now    being    purciiased. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tects, Falch  &  Knoll,  Hearst  BIdg..  S. 
F.  Owner,  H.  Stern.  The  dwelling 
has  been  designed  for  a  seven-room 
house  with  bath  and  sleeping  porch, 
and  will  be  erected  on  property  in  In- 
gleside  Terrace.  Interior  finish  will 
be  of  pine  with  some  elm  panels.  Hard- 
wood floors  will  he  used  In  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile. 
Tile  wainscot  will  be  used  In  the  bath 
room  and  kitchen.  A  composition 
floor  will  be  used  In  the  bath  room. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
"be  covered  with  lap  siding  and  shin- 
gles.    Plans  are   now   being  prepai-ed. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tect. Joseph  Leonard,  86  Cerritos  ave- 
nue, S.  F.  Owners,  Urban  Realty  Co, 
This  dwelling  will  be  erected  on  the 
company's  property  in  Urbano  Boule- 
vard east  of  Victoria  avenue,  and  has 
been  designed  to  contain  eight  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwood  ve- 
neer.     Oak    floors    will    be    used   In    tRe 


tion  hall.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  An  automatic  water 
heater  will  be  Installed.  Bath  room 
will  have  tile  wainscot  and  composi- 
tion floor.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  the  work  will  'be  done  by  Day 
Labor.  Materials  are  now  being  pur- 
chased  through    the  architect. 

RESIDENCES — 2,  2  story  and  base, 
frame,  $3,000  each.  San  Francisco.  Ar- 
chitect, none.  Owner,  J.  C.  Kirhy, 
2152-A  Market  street,  S.  F.  The.se  two 
houses  iiave  each  been  designed  to 
contain  seven  rooms  and  will  be  erect- 
ed on  20tli  avenue  near  Geary  street. 
Interiors  will  be  finished  In  pine  and 
redwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  furnace  lieat  and  open  fire 
places.  Mantels  will  be  of  tile.  Auto- 
matic water  heaters  will  he  installed. 
Tile  wainscot  will  be  used  In  the  hath 
rooms  and  kitchens.  Exteriors  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  In  the  hands  of  the  owner  who 
win   do   the    work  'by   Day   Labor. 

RESIDENCE  ALTERATIONS  —  2 
story  and  attic,  frame,  $7,500,  San 
Francisco.  Architect,  Charles  J.  Rous- 
seau, 4  6  Kearny  street.  S.  F.  Owner, 
Mr.  Schwarzenbek.  The  dwelling,  lo- 
cated on  the  west  side  of  7th  avenue 
near  Balboa  street,  will  undergo  ex- 
tensive repairs.  New  interior  finish  of 
pine  and  hardwood  will  be  Installed. 
Other  branches  included  In  the  work 
will  be  plumbing,  painting,  electric 
work,  plastering  and  hardwood  floors. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Furnace  heat  will  be  installed. 
Plans  are  complete  and  figures  will  be 
taken    shortly. 

FLATS — 3  story  and  base,  frame, 
$,000.  San  Francisco.  Architect,  Paul 
F.  De  Martini,  2123  Powell  street,  S.  P. 
Owner,  Mr.  Shlbeley.  The  building 
will  be  erected  on  Rich  street  near 
Fourth,  and  has  been  designed  to  con- 
tain three  modern  flats  of  five  and  six 
rooms.  Interiors  will  be  finished  in 
pine  and  redwood.  There  will  be  open 
fire  places  in  the  living  rooms  with  tile 
mantels.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Auto- 
matic water  heaters  will  be  installed. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
are  now  complete  and  figures  are  be- 
ing taken.  A  general  contract  will  be 
awarded. 

FLATS  AND  STORE— 2  story  and 
base,  frame,  $7,000.  San  Francisco. 
Architect,  William  Mooser,  Nevada 
Bank  Bldg..  S.  F.  Owner.  T.  H.  Fred- 
erickson.  The  'building  will  be  erect- 
ed on  the  west  side  of  Fillmore  street 
north  of  Union,  and  will  have  one 
store  on  the  ground  floor  and  a  seven- 
room  flat  above.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Some  oak 
floors  will  be  used.  There  will  be 
open  fire  places  and  tile  mantels.  Bath 
room  will  have  tile  wainscot  and  com- 
))iOsition  floor.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

STATE  EXHIBIT  BUILDING  —  2 
story,    frame    and    plaster.      Cost      not 


■■^tatecl.  Architect  lepresentcd  by  Guy 
Cramer,  302  Lachman  Bldg.,  S.  F,  Own- 
er.s,  State  of  Illinois,  The  following 
Hrnre  have  applied  to  Guy  Cramer  for 
I'i'ins  and  specifications  for  the  State 
"f  Illinois  Building:  Lange  &  Berg- 
slK.n..  Strehlow-Preeze  &  Peterson. 
.Murphy-Brooks  Co,,  Nell  A.  McLean, 
Commary-Peterson,  Charles  Wright. 
Grant  Fee,  Pringle-Dunn  &  Co,.  Van 
Want-Houghton  Co..  Pope  &  Talbot  Co, 
APARTMENT  HOUSE— 5  story  and 
base,  reinforced  concrete,  $60,000.  San 
Pi-ancisco.  Architect,  Edward  F, 
Helms,  5th  avenue  and  California 
street.  S.  F,  Owner's  name  withheld. 
The  building  will  'be  erected  on  Pine 
street  near  Taylor,  and  has  been  de- 
signed to  contain  40  suites  of  two  and 
three  rooms.  All  apartments  will  have 
wall  beds  and  private  bath  rooms.  In- 
terior finish  will  be  of  pine  with  some 
elm  panels  and  oak  floors.  Plans  pro- 
vide for  steam  heat,  elevator  service, 
a  lint  water  system  and  portable  vac- 
uum   cleaning.      Bath    rooms    will    have 
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Entrance  will  be  finished  in  tile  and 
m,irhle.  Exterior  of  the  building  will 
he  faced  with  pressed  brick  and  terra 
cott.i.      Plans   are    being   prepared. 

FLATS— 3  story  and  base,  frame,  $9,- 
000.  San  Francisco.  Architect,  Paul 
P.  De  Martini,  2123  Powell  street,  S.  P. 
Owner's  name  withheld.  The  building 
will  be  erected  on  Union  near  Taylor, 
and  has  been  designed  to  contain  three 
modern  flats  with  a  private  garage. 
Interior  finish  will  be  of  pine  and 
hardiwood  veneer.  Oak  floors  will  be 
used  In  the  principal  rooms.  Plans 
provide  for  open  fire  places  and  tile 
mantels.  Automatic  water  heaters  will 
be  Installed.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Entrances  will  be  finished  in  tile  and 
marble.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal   lath.     Plans  are  being  prepared. 

FLATS— 3  story  and  base,  frame, 
$5,000.  San  Francisco.  Architect,  Paul 
P.  De  Martini,  2123  Powell  street,  S.  P. 
Owner,  Mr.  Dc;  Martini.  The  building 
will  be  erected  at  the  southeast  cor- 
ner of  Auburn  and  Pacific  streets,  and 
has  been  designed  to  contain  three 
small  flats.  Interiors  will  be  finished 
in  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  principal 
roouLS.  Bach  living  room  will  have  an 
open  fire  place  with  tile  mantel.  Bath 
rooms  will  be  finished  in  tile  wainscot 
and  will  have  composition  floors.  Au- 
tomatic water  heaters  will  be  installed. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

liARAGE— 1  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  San 
FruMclsco.  Architects,  Falch  &  Knoll. 
Hearst  Bldg.,  S.  F.  Owners.  Bannan 
Bros.,  6th  and  Polsom  stretts,  S.  P. 
The  building  will  cover  an  area  of  85 
by  137i4  feet  and  will  be  of  fireproof 
construction.  There  will  be  the  usu.il 
storage  space,  machine  shop  and  of- 
fice. Interior  finish  will  be  of  pine.  A 
icinent  floor  will  be  used.  There  will 
be  a  gasoline  storage  tank  of  300  gtl- 
Ir.Ms  capacity.  Exterior  of  the  building 
will  he  tared  wltli  cement  iilaster. 
Phiris  are  complete  and  in  the  liands 
of    llie     owners    who    are    now     taking 
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Francisco.  Aicliitect,  O.  It.  Thayer. 
Merchants'  National  Bank  Bldg-.  S.  F. 
Owner.  Ross  Forsythe.  The  building 
will  he  erected  in  the  300  block  on 
Presidio  avenue,  and  has  heen  de- 
signed to  contain  seven  private  ga- 
rages, each  9  by  24  feet  and  arranged 
around  a  court  which  will  contain  the 
wash  room,  machine  shop  and  gasoline 
storage  tanks.  Interior  finish  will  be 
of  pine.  There  will  be  metal  window 
sash  and  frames.  A  cement  floor  will 
be  used.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
itre  complete  and  in  the  hands  of  the 
owner  who  will  do  tlie  work  by  Day 
Labor. 

HOSPITAL.  2  story  and  base,  rein- 
forced onerete.  $55,000.  San  Francisco. 
Architect.  John  Baur.  Sharon  Bldg..  S. 
O.  Owners,  Infirmary  for  Incurables 
Association.  The  building  will  be 
erected  at  the  corner  of  Wood  and 
Geary  streets  and  will  'contain  twelve 
private  rooms  and  two  small  wards 
Construction  will  be  fireproof  with  ex. 
terior  walls,  floors,  and  roof  of  con- 
crete. Interior  partitions  will  be  of 
metal  lath  and  plaster.  Plans  provide 
for  steam  heat,  elevator  service  and  a 
hot  water  supply.  Modern  hospital 
plumbing  will  be  installed.  Consider- 
able tile  will  be  used.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.      Plans    are    complete    and    flg- 

HOSPITAL  FURNITURE.  ETC — Cost 
not  stated.  San  Francisco.  Architects. 
City  Department  of  Architecture.  Tem- 
porary City  Hall.  S.  F.  Owners.  City 
and  County  of  San  Francisco.  Plans 
are  complete  and  figures  are  now  being 
called  for  furnishing  and  installing 
furniture,  white  enamel  furniture, 
china,  glassware,  enamelware.  cutlery, 
kitchen  utensils,  bedding,  linen,  cloth- 
ing. X-ray  apparatus  and  surgical  in- 
struments for  the  new  City  and  County 
Hospital.  Bids  will  be  opened  on  June 
29th    by   the   Board    of  Supervisors. 

HOTEL— 14  story  and  base.  Class  A 
construction.  $450,000.  San  Francisco, 
Architect,  G.  A.  Applegartli,  Call  Bldg.. 
S.  F.  Owners,  Cliff  Estate.  The  build- 
ing will  be  erected  at  the  southeast 
corner  of  Geary  and  Taylor  streets, 
and  when  complete  will  be  one  of  the 
largest  hotels  on  the  Pacific  Coast. 
Structural  steel  work  has  been  com- 
pleted and  figures  are  now  being 
taken  for  the  balance  of  Ihe  work. 
The  structure  will  be  fireproof 
throughout  and  will  cover  an  area  of 
137%  feet  square.  Interior  will  e 
handsomely  finished  in  pine,  hard- 
woods and  metal  trim.  All  guest  rooms 
will  ,have  private  baths.  Plans  pro- 
vide for  steam  heat,  elevator  service, 
a  hot  water  system  and  vacuum  clean- 
ing. Lobby,  oflice  and  lounging  rooms 
win  have  tile  floors  and  ornamental 
plaster.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Segre- 
gated figures  are  being  taken  for  all 
parts  of  the  work  except  structural 
steel. 

MUNICIPAL  RAILROAD  CONSTRUC- 
TION—Cost  not  stated.  San  Francisco. 
Engineer.  City  Department  of  Engi- 
neering. Temporary  City  Hall.  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Plans  for  the  Stockton  street. 
Columbus  avenue  and  Fort  Mason  Mu- 
nicipal line  liave  been  completed  and 
figures  are  now  being  called.  Bids  will 
he  opened  by  the  Board  of  Public 
Works  on  June  3rd.     Flans  and  specl- 
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hcations  together  with  full  particulars 
of  the  work  can  be  secured  from  the 
City  Engineer's  office.  An  ofiicial  pro- 
posal appears  in  another  column  of  this 

RAILROAD  CONSTRUCTION  —  Cost 
not  stated.  San  Francisco.  Engineer, 
Constructing  Quartermaster's  Office, 
Port  Mason.  Owners.  United  States 
Government.  Plans  have  been  com- 
pleted for  a  railroad  connecting  the 
Fort  Manson  Tunnel  with  the  Trans- 
port Docks.  Bids  are  now  being  called 
for  and  will  be  opened  on  June  6th. 
Rails  will  be  114  pounds  with  127 
pound  guard  rails,  redwood  ties  and 
rock  balast.  Plans  can  be  secured 
from  the  office  of  the  Constructing 
Quartermaster.  An  official  proposal 
appears   under  another   heading  in   this 

RESIDENCE  —  2  story  and  base. 
Class  A  construction.  $150,000  or  more. 
San  Francisco.  Architect,  Charles 
Peter  Weeks,  Mutual  Bank  Bldg..  S.  F. 
Owner,  Mary  L.  Phelan.  The  dwelling, 
which  will  be  one  of  the  handsomest 
homes  in  San  I^-anclsco,  will  be  erect- 
ed on  the  north  side  of  Washington 
street  west  of  Octavia.  Construction 
will  be  of  the  Class  A  type  throughout 
with  a  complete  steel  frame  and  brick 
and  tei'ra  cotta  exterior  walls.  Interior 
partitions  will  be  of  hollow  tile.  Hard- 
wood finish  and  hardwood  and  inlaid 
floors  will  be  used.  There  will  be  stram 
heat,  oil  burning  system,  a  vacuum 
cleaning  plant  and  all  otlier  modern 
conveniences.  Bath  rooms  will  be  fin- 
ished in  tile  and  will  be  equipped  with 
showers.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotta.     Plans  are   being   prepared. 

RESIDENCE  —  2  story  and  base, 
frame.  $5,000.  San  Francisco.  Archi- 
tect. Paul  F.  De  Martini,  2123  Powell 
street.  S.  F.  Owner.  Robert  McGahie. 
The  dwelling  has  been  designed  for  a 
six-room  house  with  private  garage 
and  will  be  erected  on  the  east  side  of 
16th  avenue  north  of  Lake  street.  In- 
terior will  be  finished  in  pine  and  red- 
wood with  hardwood  floors  in  the  liv- 
ing room,  dining  room  and  reception 
hall.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile.       Bath    room    will    have    tile    floor 
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heater  will  be  Installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures   are   being   taken. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  San 
Francisco.  Architect.  Hgughton  Saw- 
yer, Shreve  Bldg.,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  Bids 
were  opened  at  the  last  Wednesday 
afternoon  meeting  of  the  Board  of 
Public  Works  for  the  construction  of 
the  Cooper  School.  C.  L,  Wold  was 
low  on  the  general  construction  at 
$78,981).  The  Central  Electric  Co,  were 
low  on  the  electric  wiring.  Herman 
Lawson  on  the  plumbing  and  J.  E. 
O'Mara  on  the  heating  and  ventilating, 
A  complete  list  of  the  bids  will  be 
found  under  the  heading  of  San  Fran- 
cisco   in    this    issue. 

APARTMENT  HOUSE— 4  story  and 
base,  reinforced  concrete,  $26,000.  San 
Francisco.  Architect.  J.  C.  Hladlk. 
Monadnock  Bldg.,  S.  F.  Owner.  J.  E. 
Relte.  The  building  will  be  erected  at 
the  nortliwest  corner  of  Franklin  and 
Fulton  streets,  covering  an  area  of 
4014  feet  by  82  feet.     The  building  has 


been  designed  to  contain  sixteen  suites 
of  two  and  three  rooms,  all  of  which 
will  have  private  baths  and  wall  beds. 
Interior  finish  will  be  of  pine  with 
some  elm  panels.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Plans  provide  for  steam  heat 
and  a  hot  water  system.  Entrance  will 
he  finished  in  tile  and  marble.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and  segregated  figures  are  being 
taken. 

FLATS— 2  story  and  base,  frame. 
$5,000.  San  Francisco.  Architect, 
none.  Owner,  A.  Petry.  336  Pierce 
street,  S.  P.  The  building  will  .  e 
erected  on  the  west  side  of  11th  ave- 
nue south  of  Cabrillo.  having  a  front- 
age of  25  feet  and  a  depth  of  6114  feet. 
There  will  he  two  modern  flats  of  six 
rooms  each.  Interiors  will  be  finished 
in  pine  and  redwood.  Harilwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Automatic  water 
heaters  will  be  installed.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Exterior  of  the  building 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

RESIDENCES— 2.  2  story  and  base, 
frame.  $2,500  each.  San  Francisco. 
Architect,   none.     Owner,   P.   Nelson,    30 
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houses  will  be  erected  on  the  east  side 
of  Arguello  Boulevard  near  Califor- 
nia street,  and  each  has  been  designed 
to  contain  six  rooms  and  bath.  Inte- 
riors will  be  finished  In  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
open  flre  places  and  tile  mantels,  au- 
tomatic water  heaters  will  be  Installed. 
Bath  rooms  and  kitchens  will  have  tile 
wainscot.  Exteriors  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are   now    being   purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  San  Francisco.  Archi- 
tect. Edward  F.  Helms.  5th  avenue  and 
California  street.  S.  P.  Owner.  E. 
Donovan.  The  dwelling  has  been  de- 
signed for  a  seven-room  house  with 
bath,  and  will  be  erected  on  28th  ave- 
nue between  California  and  Clement 
streets.  Interior  will  be  finished  in 
pine  and  redwood  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  In 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile.  Bath  room  will  have 
tile  wainscot  and  composition  floor. 
An  automatic  water  lieater  will  be  in- 
stalled. Exerior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   now  being  taken. 

PLAYGROUND  WORK  —  Concrete 
swimming  pool.  Cost  not  stated.  San 
Francisco.  Architect,  none.  Owners. 
City  and  County  of  San  Francisco.  The 
Playground  Commission.  Temporary 
City   Hall,    will    open    bids   on    May    2Sth 


for 
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ming  pool  in  the  playgrounds  at  19th 
avenue  and  Angelica  street.  Plans 
and  specifications  together  with  full 
particulars  can  be  secured  from  tne 
Secretary  of  the  Playground  Commis- 
sion.  Temporary    City   Hall. 
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WATEK  SUrPL.Y  SYSTE.M— Cost  not 
stated.  San  Francisco.  Kngineer,  Con- 
structing Quartermaster  office.  Fort 
.Vason.  Owners.  United  .States  Gov- 
ernment. Plans  have  been  completed 
and  tigures  will  be  oijeiied  on  .lune 
nth  for  constructing  an  additional 
water  supply  system  at  Port  Winfleld 
Scott.  An  official  proiiu.sal  for  the 
work  appears  In  another  column  of 
this    issue. 

GARBAGE  INCINERATOR  PLANT— 
Cost  not  stated.  San  Franci.'sco.  En- 
gineer. Constructing  Quartermasters 
Office.  Fort  .Mason.  Owner.'!.  United 
.states  Government.  The  Connelly  In- 
cinerator Co.  were  the  lowest  bidders 
for  furnishing  an  incinerator  plant  at 
the  Presidio.  Their  bi.l  f..r  the  work 
on  the  owner's  plans  was  ?S.7oO,  and 
they    will    probably    he    awarded      the 

STORES— 1  story  and  base,  brick 
and  frame.  je.OOO.  San  Francisco.  Ar- 
chitect. Paul  F.  De  Martini.  2123  Pow- 
ell street,  S.  P.  Owner's  name  with- 
held. The  building  will  l)e  erected  in 
what  is  known  as  Car  'Vllle  and  will 
contain  three  small  stores.  Interiors 
will  lie  finished  in  pine  throughout. 
Patent  store  fronts  and  plate  glass 
windows  will  be  used.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures  are   being   taken. 

Contracts   Awarded. 

STABLES— 5.  1  story.  reinforced 
concrete.  $73,673.  San  Franrisco.  En- 
gineer. Constructing  Quartermaster 
Office,    Fort    Mason.      Owners,      United 
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States  Government.  Contractor.  Frank 
.M.  Garden  Co..  S.  F.,  general  construc- 
tion using  slate  roof.  »73,673.  Electric 
work.  Frank  .VI.  Garden  Co..  $.S7.-.. 
Plumbing.  W.  A.  Newsom,  $3,000. 
♦ 

Bids  On  Wisconsin 

State  Building. 

Prliiele,    niian    *    (  o.    «  HI    He    Atvnrdeil 

'I'lie    C'onlrael    WDIi    Some    Silglit 

Cliaiii^eH    In    PlauN. 


(By   Special    Wire). 


MILWAUKEE.  Wis.,  May  19tli.— 
Bids  were  opened  on  Saturday  last  at 
.Milwaukee.  Wisconsin,  tor  the  con- 
struction of  the  Wisconsin  State  Builrl- 
ing  at  the  Panama-Pacific  International 
Exposition.  Pringle.  Dunn  &  Co.  pre- 
sented the  lowest  figure  at  $19,700  and 
have  been  notified  that  a  representa- 
tive of  the  State  will  arrive  shortly 
to  arrange  the  details  of  a  contract. 
Some  slight  changes  may  be  made  in 
the  present  plans.  Murphy-Brooks  Co. 
were  second  low  at  $211,779  and  .lames 
.McLauglilln  third  at  $21..t12.  PollowinK 
is  a  complete  list  of  all  figures  re- 
ceived; 

WlKoonnIn    State    Bnlldlne. 
Nortliwestern   Constr.  Co.,  S.   P... $21, 711 

H.    B.   Ward   Constr.  Co,  S.   F 21.63.i 

.  Foster- Vogt    Co..    S.    F 23.300 

Travers-Mortensen.    S.    F 23,152 

L.    A.    Williams    Co.,    S.    F 22,486 


City  Bids  Opened. 


BIda   for   tbe   Coniitrucliaii    of   the   New 

Cooper  School  Opened.  C  I..  Wold 

Will    Get    the    Job. 


Bids  were  opened  at  tlie  regular 
Wednesday  afternoon  session  of  the 
Board  of  Public  Works  tor  the  con- 
struction of  tire  new  Cooper  School, 
for  the  plumbing,  heating  and  venti- 
lating, electric  work  and  for  furnish- 
ing approximately  1,000,000  vitrified 
brick. 


C.  L.  Wold  was  low  man  of  the  three 
rlifterent  propositions  for  the  general 
construction  of  the  Cooper  School.  The 
electric  work  will  probably  be  award- 
ed to  The  Central  Electric  Co..  the 
plumbing  to  Herman  Lawson  and  the 
heating  and  ventilating  to  J.  E.  O'Mara. 

Only  one  bid  that  of  the  Denny. Reu- 
ton  Clay  and  Coal  Co.  was  received  for 
the  vitrified  paving  brick.  Their  bid 
was   for   $43.50   per  thousand. 

The  Cooper  School  is  a  two-story  and 
basement  reinforced  concrete  building, 
and  was  designed  by  Architect  Hough- 
ton Sa.wyer.  Shreve  Bldg.  Following 
13  a  complete  list  of  the  bids  as  opened: 


Geuerul      Construction.     C€M>per      School. 


Bidder 

C.   L.   Wold 

Prat>k  M.   Garden  Co 

Clinton    Fireproofing   Co- 

Blmer   Carlson    

Charles    Wright    

Monson    Bros 

Newsom  &  Kohn  

H.   A.   Klyce   


Prop.  1 

Prop.  2 

Prop.  3 

.$78,980 

$80,180 

$80,180 

.  85,371 

86.165 

86.941 

.  82,400 

83.000 

83.150 

.  94,400 

95.000 

95.700 

.  79,868 

81.000 

81.600 

.  88.937 

90.500 

92.700 

.  81.047 
.  85.985 

81,697 
87,910 

82,197 
88,3111 

Plumbing.  Cooper  School. 
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Frederick   W.    Snook  Co....  7.374 

S.    W.    Band    7.420 

Ahlbach    &    Mayer 7.600 

Kiernan    &    O'Brien 7.495 

Herman    Lawson    6.690 

R.    C.    Lacey    7.965 

J.    E.   O'Mara  7.300 

A.    Lettlch    7.565 

WIttman  &  Lyman  Co 6.956 

Scott   Co 7,316 

Robert    Dalzlel,    Jr 7,597 

Charles    Wright    7,573 


Electtie  Work,  Cooper  School. 

McPell    Elec.    Co $2,975 

Central    Blec.    Co 2.800 

Butte    Eng.    &    Elec.    Co 2.998 

National    Elec.    Co 3.290 

H.     S.     Tittle 2,776 

Heating:  and  Ventilating,  Cooper  School 

.1.     E.     O'.Mara $4,433 

Siebert    &    Co 4.864 

Robert    M.    Wilson 4.697 

Herman     Lawson      5,260 

Kiernan    &    O'Brien 4,910 

Dennis   O'Meara    4,568 

J.    C.    Hurley    Co 4.786 

Wittman    Lyman    Co 5.282 

Robert    Dalzlel    .Ir 4.923 

Scott    Co 4.595 


Pringle.  Dunn   Co..   S.   F. . 

W.  W.  Hayes,  S.  P 

Commary-Petersen    Co.   S. 

Van  Franz.  S.  P 

Van  Sant-Houghton  Co.,  S 
Jas.  L.  McLaughlin.  S.  P. 
-Murphy-Brooks  Co..  S.  P. 
-McUiren  &  Petersen.  S.  F 
l.ange    &    Bergstrom,    S.    F 


L.  Brown.  Inc.. 
&  Burlingame, 
s    Wright,    S.   P.. 


BIDS    Pllll    INCIMin.\TOR. 


Inelnerator  Con 
y  He  .\ivarded  (• 
'i'lielr    <lnn    Plan 


Three  bids  were  opened  in  the  office 
of  the  Constructing  Quartermaster  at 
Fort  Mason  for  constructing  an  incin- 
erator plant  at  the  Presidio.  Bidders 
furnished  their  own  plans  and  specifi- 
cations. The  Connelly  Incinerator  Co. 
hid  $3,750;  John  A.  Lea.  $4,000.  and  t1ie 
Unlveisal  Engineering  Co.  $13.50.-j. 
« 

Building  Contracts  Awarded. 

S.\N     KRVNCISCO    COUNTY. 


1718 
1719 
1720 
1721 
1722 
1723 
1724 
1725 
1726 
1727 
1728 
1729 
1730 
1731 
1732 
1733 
1734 
1735 
1736 
1737 
1738 
1739 
1740 
1741 
1742 
1743 
1744 


1777 
1778 
1779 


O^vner  Contractor 

Patiglan     Klyce 

Keller     Coburn 

Purcell     Purcell 

Purcell     Purcell 

Ohlsen      Ohlsen 

Bjorkman    Bjorkman 

Emporium     O'Neill 

Urban     Urban 

Emmons     Heaphy 

Frankel     Bell 

Van    Damme    ..Todhunter 

Crim     Crlm 

Bergren     Bergren 

Clancy     Clancy 

Byrne     Hillard 

P  P  I  E Fllrin 

Mortede     Ferreccio 

S   P    Sullivan 

Fireman's    Fund    ....Gadd 

Same     McGllvray 

Pranks     Bryant 

Greenwich .Brode 

Pa^  G  &  E  Co...W'n  Iron 

"Voorman     Arlett 

Yellowstone     Bender 

Crim     Wooldridge 

Bacclocco     Holt 

Same    Davis 

Same     Anderson 

Same     Schlmetschek 

Same     Mangrum 

Muzio     Carraro 

Knock     Gllson 

Jordan     Riddle 

Werner     Cuneo 

Burr     Demtg 

Lew    Hing    Brandt 

Herrlngton     .  ..Herrlngton 

Roble     Baugh 

Sperry     Harry 

Shindler     Stevenson 

Radford     Roberts 

Phlllppelll     Jansen 

Morley     Murray 

Leslie     Jarvis 

Larce     Callaghan 

Guerrero     Carlson 

Alberlgi     Devencenzl 

Pisette     Damarals 

Burns     Johnson 

Austin     Murray 

Austin     Murray 

Arl     Trost 

Anderson     Johnson 

Oppenhelmer    Ogle 

Ryan     Marconi 

Boyd     Jehnson 

Pac    Hebr   Ass'n Hllp 

Nielson     NIelson 

Stierlen     Price 

Mark    Ke.'n 

Hester     Holt 

Knaup     Knaup 

Murlale     Murlale 

White     Nichols 

Lewis     Lewis 

Jensen     Jensen 

Qunzendorfer     Owner 

Allec  Allec 


1950 
1950 
1100 
1600 


5200 
13785 
1850 
6800 
7350 
1576 
1150 


8550 
17B0 
7000 
2300 
<00 
450 
2800 
1000 
1850 
1700 
1450 
4000 
1340 
3600 
1470 
2000 
50«0 
1550 
1200 
12250 
1500 
4!r25 
1900 
6117 
1425 
450 
400 


2000 
30000 
6500 
5000 


Phillips     Phillips 

Sockolov     Sockolov 

Drees     Ltelsh 


.Ande 


Higglns 
Jacobsei 

Johnson     Anderson 

Llndsey     MacArthur 

Walsh     Tommltz 

Pegneni     Lindeberg 

Sale     Leigh 

Same     Same 

Lomelino     Lomelino 

Welsh     Robinson 

Jacobs     Schroder 

Vaughn     Houle 


3000 
4000 
2000 
1500 
2200 
1800 
2000 
2600 
1800 
2000 
2200 

10000 
6000 

10300 
2735 


(Correction   In    Owner'H   Name.) 

1 1586)  W  HYDE  20  N  Green  N  20xW 
60.  All  work  for  two-story  and  base- 
ment frame  building  (2  flats  and 
store.) 

Owner H.  C.  Muller. 

Architect  ..  .Frederick  D.  Boese,  45 
Kearny,    San    Francisco. 

Contractor.. Henry    Conrad,      2854    Pine. 

Filed    May    6,    '14.      Dated    Apr.    4.    '14. 
Frame   up  and   rough    plumbing 

In     $1331.25 

Brown   coated    1331.25 

Completed    and    accepted 1331.25 

Usual    35    days 1331.25 

TOTAL,  COST.  }5325.0n 
Bond.  12662.50.  Sureties,  P.  Parento  and 
Louis  Creyer.  Limit,  100  days.  For- 
feit.  »3.      "lans  and   specification.!  filed. 


171  NE  HYDE  AND  FRANCISCO  E 
.iJiN  137-6.  All  work  except  palnt- 
ng     and     plumbing    for     frame    resi- 


iiwncr Blanche    H.    Patigian.    Clay 

and  Larkin,  S.   F. 
Architect  ...Ward     &     Blohme.     Alaska 

Commercial   BIdg..  S.  F. 
Contractor.  .iHarvey       A.       Klyce,       522 

Sheldon,    San     Francisco. 
Filed   May   18,  '14.     Dated  May  12.  '14. 
Payments  on  1st  of  each  month     75% 

S«    dnyM     nfter 23% 

TOTAL  COST.  19544 
Bond.  $4772.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  110 
days.  Forfeit,  |10.  Plans  and  specifi- 
cations filed. 


(I71S)  E  TWELFTH  AVE  25  N  Irving. 
N  75xE  45.  All  work  tor  three-story 
and  basement  frame  building  (9 
apartments). 

...Owner Eugene      J.    and      Mathilde 

Keller,  220   9th   Ave.,  S.  F. 
Architect  ...C.      O.       Clausen.       Hearst 

Bldg.,  San  Francisco. 
Contractor.  .Chas.     Ooburn,    4030      24th, 

San   Francisco. 
Piled   May   IS.  '14.     Dated   May   IS,  '14. 

3rd    floor    joists    set $2062.50 

Frame  up  and  roof  on 2062;o0 

Brown     coated     2062.60 

Standing    finish    on 2062.50 

Completed    and    accepted 2062.50 

Usual     35     days 3437.60 

TOTAL  COST,  $13,750.00 
•Bond,  none.  Limit,  90  days.  Forfeit, 
$10.     Plans  and  specifications  filed. 


(1719)  W  NINETEENTH  AVE  75  S 
Balboa.  Two-storv  and  basement 
frame  dwelling. 

Owner Ellen        A.        Purcell.        856 

Presidio  Ave..  S.  F. 

Architect  . .  .None. 

Contnictor.    .1.    S.    Purcell,    856    Presidio 
Ave..  San   Francisco. 

COST.    $1950 

(1720)  W  NINETEENTH  AVE  25  S 
Balboa.  Two-story  and  basement 
tram*  dwelling. 


BUILDING   AND   INDUSTRIAL  NEWS 

Owner Ellen        A.        Purcell.        .><..ii 

Presidio  Ave.,  S.  F. 

Architect  ...None. 

Contractor.  .J.    S.    Purcell,    856    Presidio 
Ave..   San    Francisco. 

COST.    $19.i(i 


(1721J      W    BANKS    173    N    Jarboe.      One 
story   and   basement   frame   dwelling. 
Owner Maria    Ohlsen,    2869    Harri- 
son, San  Francisco. 
Architect  .  .  .None. 

Contractor.  .H.    J.    Ohlsen.    2S69    Harri- 
son,  San   Francisco. 

COST,    $11011 


(1722)      SW       .MOKSE    AND       NEWTON. 
One-story   and   basement   frame   dwlg. 

Owner lohn   BJorkman.    4077    J.Trd. 

San   Francisco. 
Architect  .  ..None. 
Days    work.  COST.    $1600 


11723)  S  MARKET,  bet.  4th  and  5th. 
Lay  floor  on  roof  and  iron  pipe  rail 
for   pergola. 

Owner The       Emporium,       S35-S6.1 

Mai-ket.    San    Francisco. 
Architect  ...None. 

Contractor.  .Daniel    J.    O'N'eil.    27S    Na- 
toma.  San  Francisco. 

COST,    $600 

(1724)  iV  URISANO  DRIVE  150  E 
Victoria,  Two-story  and  basement 
frame   dwelling. 

Owner Urban  Realty  Improvement 

Co.,   S5  Cei-ritos  Ave..  S.  F. 
Architect  ..  .Jos.    A.    Leonard,    85    Cer- 

rltos   Ave.,   San   Francisco. 
Day's    work.  COST,    $5000 


(1725)  NE    BRYANT    &      ELEVENTH. 
Alter  and  repair  stable. 

Owner Emmons    Draying    Co.,    440 

Market,    San    Francisco. 

Architect  . ,  .None. 

Contractor.  .J.    J.    Heapliy,    1721    Lom- 
bard, San  Francisco. 

COST.  $400 

(1726)  NO.    988    MARKET.      Alter    en- 
trance. 

Owner Bainey    Prankel,    Prem. 

Architect  .  .    None. 

Contractor.. Bell    &    Rosslow.    530    Noe, 
San   Francisco. 

COST,    $40(1 


(1727)      NOS.       24    AND    26      HAKLOW. 
Alter    and    repair    stable. 

Owner Chas.    P.    Van    Damme,    830 

Ashbury,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .Geo.  C.  Todhunter.  446  29lh 
A    e..   -San   Francisco. 

COST,    $350 


(1728)      W    SIXTH      AVE    50    N      Hugo. 
Changes    and   alterations   to    flats. 

Owner Geo.    S.    Crim.    425    Kearny, 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .W.    H.    Crim.    425    Kearny. 
San   Francisco. 

COST.   $93(J 


Co 


1729)  W  SEVENTEP.NTH  AVE  125  N 
Balboa.  Two-story  and  basement 
frame   dwelling. 

Iwner G.   N.   Bergren,   10   2nd  Ave.. 

San    Francisco, 
irchltect  .  .  .None. 

r..L.    G.    Bergren    &    Son,    209 
Sanchez,    San    Francisco. 

COST,   $2000 


Wcdlies.lav.        Mav        27.        11114. 

ir.Ju)  w  FOURTH  AVE  25  S  Irving. 
Two-story  and  basement  frame  (2) 
Hals. 

Owner Hannah    Clancy,    2SS4    Fol- 

som.  San  Francisco, 
.irchltect  ..  .M.    J.    Welsh,    22nd   &   Mis- 
sion, San  Francisco, 
Contractor.  .D.   J.    Clancy,    2884    Folsom, 
San    Francisco. 

COST.   $4011(1 

(1731)  W  WEBSTER  81-6  S  Pacliio 
Ave  S  46-2>4xW  110;  W  Webster  bet. 
Paclflc  Ave  and  Jackson.  All  work 
for  two  garage  entrances  and  six 
balconies  tor  three-story  frame 
building   (Montelano  Apartments). 

'■Wher A.  M.  Byrne,  2411  Webster, 

San  Francisco. 
Architect  ...Dunn    &    Kearns,     Monad- 
nock    Bldg.,    San    Francisco. 
Contractor.. C.   J.   Hillard   Co.,    19th    and 
Minnesota,   San   Francisco. 
Filed  May  18.   '14.     Dated  May  13,  '14. 

Completed    and    accepted $1265.623 

Usual    35    days 421,875 

TOTAL  COST,  $1687.50 
■Bond.  none.  '  Limit.  50  days  from  May 
13.  Forfeit,  $5.  Plans  and  speclflca- 
lions    filed. 

11732)      EXPOSITION        SITE.  Sheet 

asphalt      wearing    surface    on      main 
concession      roadway     and      Cliestnul 
street    Plaza, 
"wner Panama-Pacific        Interna- 
tional   Exposition    Co..    Ser- 
vice  Bldg.,   S.   F. 
Architect  ...None. 

Contractor.  .Fllnn   &   Treacy.    1st   Nat'l. 
Bank   Bldg.,    San   Francisco. 
Filed  May  19.  '14.     Dated  May  13,  '14. 

As    work    progresses 75% 

Usual    35    days v5% 

TOTAL  COST,  $12,760 
Bond.  $7000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  90  days. 
Forfeit,  $35.  Plans  and  specifications 
filed. 

(1733)W  COLLINS  130  S  Gear.v.  All 
work  except  gas  and  electric  fixtures, 
window  shades.  painting,  finish 
hardware,  concrete,  cement,  mosaic 
and  marble  work  for  two-story  frame 
store  and  flat. 

Owner Michele    Mortede,    137    Col- 
lins, San  Francisco. 

Architect  ..  .None. 

Contractor.  .Antonio  Ferreccio,   421    Stii 
Ave.,  San  Francisco. 

Filed  May  19,  '14.     Dated  May  19,  '14. 

Hough     work    up $662.50 

Brown    coated     662. a,) 

Completed    and    accepted 662.50 

Usual    35    days 662.50 

TOTAL  COST,    $2650.00 

Bond,    $1325.      Sureties,    Nicolo    Capurro 

and   Victor   Demartlni.     Limit,  60  days. 

Forfet.    none.      Plans    and    specifications 

flled. 

'1724)  COR.  SIXTH  AND  BERRY.  All 
work  for  bracing  and  moving  freig.it 
shed    "M"    from   NB   6th    and   King. 

Owner Southern   Pacific  Co..   Flood 

Bldg.,    San    Francisco. 

Architect  . .  .None. 

(-'ontractor.  .D.   J.   and   T.   Sullivan,    1942 
Folsom,   San   Francisco. 

Filed   May  19,  '14.     Dated   May   16,  '14. 

('11    completion    7o% 

Usual    35    days 25y<, 

TOTAL  COST,   $1200 

Bond,    $600.      Surety.   Aetna    Accident    & 

Liability   Co.      Limit,    June    10.      Forfeit, 

none.     Plans  and  speclflcatlons,  none. 


Wcilnes.lay,       .Miiy       'JT.       l;ilt. 

(1730)  S\V  CAUFOHNIA  A.NU  SAN- 
some  W  ST-SxS  ST-li.  Inslallation  of 
piping  and  machinery  to  operate 
vacuum  sweeper  system  for  brick, 
terra   ootta  and  steel  building. 

Owner Fireman's    Fund       Ins.    Co., 

Insurance    Exctiange    Bldg., 
San  Francisco. 
Architect  ..  .Lewis    P.    Hobart.    (.'rocfter 

Bidg.,   San   Francisco. 
Contractor.  .Geo.    A.    Gadd,    HLMi      Busll. 

San    Francisco. 
Filed    May    19,   'H.      Dated   May    2.   '14. 
Piping    completed    &    accepted  ...  flOO 

Macliinc    accepted     450 

Usual    3.1    days Balance 

TOTA  I.COST,  |82.i 
■Bond.  $413.  Surety.  American  .Surety 
Co.  Limit.  Dec.  14.  Forfpil.  none. 
Plans  and   .^peciflcations   nled. 

(ITSC)  GRANITE  AND  LIME.STONE 
work  on  above. 

Contractor.  .McGilvray    Stone    Co.,     6.'!4 
Townsend.    San    Francisco. 

Filed   May  19,  '14.     Dated  Apr.   13,  '14. 

When    contract    completed 75% 

Usual    So    days 25% 

TOTAL     COST,     }520() 

Bond,  $2700,  Owner:  $2700  Material   Men 

Sureties,    Jno.    D.    McGilvray      and      R. 

Dewar.       Limit,    Aug.     1.      Forfeit,    $25. 

Plans    and    speciflcatlons    filed. 

(1737)  S  CALIFORNIA  107-11  W 
Kearny  S  6S-9xW  31  All  work  for 
four-story   and   basement    brick   hotel. 

Owner Edw.    P.    Franks    and    Edw. 

D.  Swift,  1332  Mission,  S,  F. 

Architect  ..  .Earl     B.     Scott,     Humbolot 
Bank  Bldg.,  S.  P. 

Contractor.  .A.      W.    Bryant.      1247      9th 
Ave.,    San    Francisco. 

Filed  May   20,  '14.     Dated  May    IS,   '14. 
Foundations  up  to   under   side  of 

1st   floor  joists $1000,00 

3rd    floor    joists    on ISOO.OO 

Roof    on    ISOO.OO 

Brown    coated     1800.00 

Standing   finish    on ISOO.OO 

Completed    and    accepted 2138.75 

Usual    35    days 3446.23 

TOTAL  COST,   $13,785.00 

Bond,     $6892.50.       Surety,    Paclflc    Coast 

Casualty  Co.     Limit,  100  days.     Forfeit, 

$10.     Plans  and   speciflcatlons   filed. 

(173S)  SE  HTDE  &  GREENWICH  E 
lOOxS  68-9.  Two  fire  escapes,  ele- 
vator grilles  and  cars  and  ornamental 

ment    steel    frame    building. 

Owner Greenwich    Realty    Co. 

Architect  ..  .T.    P.    Ross,    310    California, 

San   Francisco. 
Contractor.. Erode      Iron      Works,       31 

Hawthorne,  S.  F. 
Filed  May  20,  '14.     Dated  Mar.   2S.  '14. 
On   1st  and  15th   of  each   month     75% 

Usual    35    days 25% 

TOTAL  COST.  $1850 
Bond,  $875.  Surety,  Massachusetts 
■Bonding  &  Insurance  Co.  Limit,  60 
days  after  plastering  done.  Forfeit, 
$20,      Plans   and    specifications,    none. 

(1739)  S  COMMERCIAL  GO  E  Mont- 
gomery S  59-6XE  49-9.  Structural 
steel  and  Iron  work  for  one-story 
Class  "A"  sub-power  station. 

Owner Paclflc  Gas  &  Elec.  Co.,  445 

Sutter,    San    Francisco. 
Architect  ...Frederick   H.  Meyer.   Bank- 
ers'  Investment   Bldg..  .S,  F. 
Contractor.  .Western     Iron    Works,     141 
Beale,  San  Francisco. 


BUILDING   .\ND    INDnSTRl.^L  NK\V^' 

Filed   May    20,   '11.      Dated   .May    19,  '14. 

On   1st   of  each   month 75% 

Usual    35    days 25^,, 

TOTAL    COST,    $6800 

Bond,      $3400.       Surety,     Paciflc     Coast 

Casualty   Co.     Limit,   40  days.     Forfeit. 

none.     Plans  and  specifications  filed 

(1740)  NW   BUSH   AND   .MASON   N   100 
xW    68.      Excavating,    plain    and    rein- 
forced concrete  work  tor  an  apartment 

house. 
Owner Henry    A.    Voorman    (Guar- 
dian),   110    iMarket,    S.    F. 
Architect  ...B.    a.    McDougall.    Sheldon 

Bldg..  San  Francisco. 
Contractor.  .Arthur  Arlett.   461    Market, 

San   Francisco. 
Filed  May  20,  '14.     Dated  May  20,  '14. 

As    work    progresses 75%, 

Usual    33    days 25% 

TOTAL  COST,  $7350 
Bond,  none.  Limit,  60  days.  Forfeit. 
$25.      Plans    and    speciflcations    filed. 

(1741)  EXPOSITION  SITE.  Rooting 
and   waterproofing     for     Yellowstone 

Owner Union  Pacific  System  Yel- 
lowstone Park  Concession 
(by  .1.  R.  Kathrens,  Mana- 
ger),   Hearst    Bldg.,    S.    F. 

Architect  ...E.  J.   Austin. 

Engineer  ..  .C.   H.  Snyder. 

Contractor.  .J.  W.  Bender  Roofing  iv- 
Paving  Co.,  Russ  Bldg., 
San  Francisco. 

Filed  May  21,  '14      Dated  April  28,  '14. 

On    10th   of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,    $1570 

Bond,  $886.     Surety.  The  Aetna  Accident 

&  Liability  Co.     -Jmit,  Oct.  9.     Forfeit, 

$6.     Speciflcations  only   filed. 

11742)  W  SIXTH  AVE  50  N  Hugo  N 
25xW  95.  Alterations  and  additions 
to  three-story   frame   building. 

Owner Geo.    S.    Crlm,    425    Kearny, 

San   Francisco. 

Architect  ...W  H.  Crim  Jr.,  425  Kearny 
San   Francisco. 

Contractor.  .L.    C.    Wooldridge. 

Filed  May   21.    14.     Dated  May  19,  '14. 

Plastering   completed    $300 

Ready   for   painting 262 

Completed    and    accepted 300 

Usual    35    days 28S 

TOTAL    COST.    $1150 

Bond,   $600.     Surety.    Maryland   Casualty 

Co,     Limit,  30  days.     Forfeit,  $5,     Plans 

and   specif'    \tions   filed. 

(1743)  N  VALLEJO  94-5  E  Van  Ness 
Ave  N  122-6xE  30-1  W  A  48,  Exca- 
vating, concrete,  patent  flues,  fram- 
ing lumber,  roofing,  mill,  stairs,  glaz- 
ing, rough  hardware,  fire  escapes,  in- 
laid fioors,  tinning,  stone  veneer 
and  plastering  tor  three-story  and 
basement    frame   apartments   house. 

Owner L.   A.   Bacclocco,   1260   Hyde. 

San   Francisco. 

Architect  ,.  .H.  Geilfuss  &  Son,  46 
Kearny,  San  Francisco. 

Contractor.. O.  C.  Holt.  369  14th  Ave., 
San    Francisco. 

Filed  May  21,  '14.     Dated  May  20.  '11. 

Frame   up    $3100 

Enclosed,     roofed    and     partitions 

set 2100 

Brown    coated    2100 

White    coated    and    outside    com- 
pleted       2100 

Completed    and   accepted 2093 

Usual  35  days S500 

TOTAL    COST,    $13.»j3 
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l:ond,  $7000.  Sureties.  Oscar  W.  Thun- 
berg  and  H.  P.  Often.  Limit,  100  days 
to  have  ready  for  painter.  Forfeit.  $10 
Plans  and  speciflcations   filed. 

I  1711)  PLUMBING,  GAS  FITTING, 
sewerage,  plum'hing  fixtures,  hot 
water   circulating  system   on   above. 

Contractor..  A.       Davis.    1558      Dolores, 
San   Francisco. 

Filed  May  21.  '14.     Dated  May  20.  '14. 

Roughed    in     $549 

Completed    and    accepted 549 

Usual    35    days 366 

T(3TAL  COST.    $1464 

Hond.   $750.     Sureties.  J.   H.  Wright  and 

Chas.    Laufter.      Limit.     10    days    after 

completion    of    inside    flnish.      Forfeit. 

$10.     Plans  and  specifications  filed. 

(1745)  PAINTING.  STAINING.  TINT- 
ing  and  papering  on  above. 

Contractor.  .E.  'Anderson   &    Bro. 
Piled   May  21.  '14.     Dated  May   20.  '14. 
On    1st   and    15th    of   each    month 

commencing  June  15,  1914 75% 

Usual    35    days 25% 

TOTAL  COST.  $845 
Bond.  none.  Limit,  14  days  after  car- 
penter work  is  completed.  Forfeit,  $10. 
Plans    and    specifications    filed. 

(1746)  ELECTRIC  WIRING,  TELE- 
phone  wiring,  and  electric  door  open- 
er on  above. 

Contractor.  .M.  Schimetschek.  543  Hayes 

San  Francisco. 
Filed  May  21,  '14.     Dated  May  20,  '14. 

Roughed    in $350 

Completed   and   accepted 350 

Usual     35     days 250 

TOTAL  COST,  $9.-.0 
Bond,  none.  Limit,  5  days  from  com- 
pletion of  painting.  Forfeit,  $10.  Plans 
and  speciflcations  filed. 

(1747)  LOW  PRESSURE  STEAM 
heating  apparatus,  radiators,  bronz- 
ing of  radiators,  piping,  asbestos 
sectional  pipe  covering,  hot  water 
heater  and  storage  tank  on  above. 

Contractor.  .Mangrum  &  Otter,  561  Mis- 
sion,  San   Francisco. 
Filed  May  21,  '14.     Dated  May  20,  '14. 

Roughed    in    $279 

Completed    and    accepted 279 

Usual    35    days 185 

TOTAL  COST.  $743 
Bond.  none.  Limit.  5  days  from  com- 
pletion of  painting.  Forfeit,  $10.  Plans 
and  specifications  filed. 

(1748)  E  FIAR  OAKS  122  S  22nd. 
Three-story  and  basement  frame  flats 

Owner Carlo   Muzlo   &   G.   B.    Mon- 

dani.  Premises. 
Architect  ..  .L.    Traverse,       S54      Union, 

San   Francisco. 
(_'i)ntractor.  .Pietro    Carraro,    Premises. 
COST,    $8550 

(1T4II)  NO.  1776  EDDY.  Alter  and  add 
to  present  laundry. 

Owner Isaac     Knock,     Susanvllle. 

Architect  .  ..C.    S.    McMalley,      87      Post, 

San   Francisco. 

C.oitractor.  .J.    E.    Gilson,      180      Jessie, 

.San   Francisco. 

COST,    $1750 

(IT.iOi  E  COMMONWEALTH  298.62  N 
(Jeary.  Two-story  and  basement 
frame   residence. 

Owner Jeanette      A.      Jordan,      201 

Euclid  Ave..  S.  P. 

Architect  . .  .None. 
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t,.      V,      Ridil 


COST.    J7000 


(175:)      E    TREAT    AVE      125      S    22nd. 

On«  and   one-half-story  and   basement 

frartne  dwelling. 

Owner B.    N.    Werner. 

Architect  .  .  .None, 

Contractor.  .John    P.    Cuneo.    263      Capp, 
San   Francis 


11752)      NO.      408    PACIFIC, 
floor  and   alter  front. 

Owner Burr  &  RIchardso 

Architect  . .  .None. 
Contractor.  .J.    H.     Demlg.    71 

gomer.v.   San   Francl-sco. 

COST,    $400 


(1739)      X    CLAY    53    R    Stockton.    New 
front,     install     imitation     marble    col- 
umns and  -tile   lobljy   floor. 
Owner I.  Ell  and  Lew  Hing,  Can- 
ton Banit  Bldg,,  S.  P, 
Architect  .  ,  .None, 

Contractor.  .Prandt    &    Stevens,    Hearst 
Bldg..   San    Francisco. 

COST,   »450 

(1734)  E  ROLPH  30  N  Munich.  Two- 
story   frame   dwelling. 

Owner T.       M.       Herrington,       149 

Bellevue.    San    Francisco. 
Architect  .  .  .None, 
nay's   worlt.  COST,    J2800 

(1755)  NW  ELLINGTON  SO  NE  Par- 
ragut.  One-story  and  basemen! 
frame   dwelling. 

Owner Geo.    W.    Roble,     194     27th, 

San   Francisco, 
Architect  ,,, Rhodes      &    Mari,sch,      3372 

16tli,  San  Francisco. 
Contractor.  .Ralph    G.    Baugb.    1950    Mc- 
Allister.   San    Francisco. 

COST,   $1000 

(1750)      NO.     1200        BATTERY.  Build 

brick  wall, 

(Jwner Sperry    Warehouse,    Prem, 

Architect  ...None. 

Contractor..  J.    G.    Harry,       3619       ISth. 
San    Francisco. 

COST.  $1850 

(J757)  S  WOOLSEY  30  E  Girard.  One 
r  story  and  basement  frame  dwelling. 
Owner Bernhard         and         Bertha 

Shindler.      1175       Alabama. 
:  San    Francisco. 

Architect  .  .  .None. 
Contractor.  .Stevenson     &     Gowan,     130 

Girard,  San  FrancLsco. 

COST.  $1700 

.-,y758)  W  POLSOM  100  N  Eugenia. 
One  and  one-balf-story  and  basement 
frame  dwelling. 

Owner Margaret       Radford.       3662 

Folsom,    San    Francisco. 
Architect  .  .  .None. 

Contractor..  Roberts    &    Woolfrey.    1245 
l»th    Ave..   San   Francisco. 

COST,  $1450 

(1759)  W  NINETEENTH  AVE  100  N 
Clement.  Two-story  and  basement 
frame    (2)    flats. 

Owner David  Philipelll,  4.1S  Vienna 

San    Francisco. 
Architect  ...None. 

Contractor.  .H.  W.  Jansen.  53C  27th  Ave, 
San   Francisco. 

COST,   $4000 
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(I7i;ill  E  TUE.NTV-SIXTH  AX IC  17.-,  .\ 
Kirkham.  One  story  and  basement 
frame  dwelling. 

Owner John    Morley,    118    Corbett 

Ave..   San   Francisco. 
Architect  .  .  .  None. 

Contractor.  .T.    Roy    Murray.      205      7th 
Ave..    San    Francisco. 

COST,    $1340 


Wi 


.Ma 


(1761)      E  VER.MONT  120  N   24th,      Tv 

•o 

3T,    $2300 

story   and   basement    frame    (2)    flat 
Owner I.      Leslie,     1266       Vcrmo 

1, 

Concrete 

San  Francisco, 
Architect  ,  ,  ,None, 

1.   Prem, 

Contractor,,  J,    Mel.    Jarvis.    3041     26t 
San  Francisco, 

b. 

i      Mont- 

COST,  $36 

)0 

117621  W  TWELFTH  AVE  100  S  Law- 
ton.  One-story  and  liasement  frame 
dwelling. 

3wner Mrs.  C.  and  Gus  Lane.  1201 

Shrader,  San  Francisco. 

Architect  . .  .None. 


San 


COST,   $14  70 


(1763)      N  ORTEGA  J2-6  W  Eighth  Ave. 

Two-story  and  basement  fiame  dwlg. 

Owner Guerrero    Realty    Co.,    2563 

Mission,    San    Francisco. 
Arcliitect  .  ..O.   E.   Evans,   2367   Mission, 

San   Francisco, 
Conlractor.  , Carlson     &    Anderson,     3S2 

COST,     $2000 

11764)      N  GREENWICH  55   E  Fillmore. 

Three-story  and  liasement  frame  store 

and    flats. 

Owner P.    Al'berigl.    1036    Jackson. 

San    Francisco. 
Architect  ...J.    Devencenzl.    1069    Union. 


Co 


.Dev 


■ncenzi      Bros.      &    Co.. 

Union.   San    Francisco. 

COST.   $3000 


11765)  S  EIGHTEENTH  SO  E  Missouri. 
Two-story  and  basement  frame  store 
and   flat. 

Owner C.    J.    Fisetti.    303    Missouri. 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .B.  W.  Damarais.   1732  Page. 
San   Francisco, 

COST,   $1550 

(1766)  W  FOLSOM  175  S  Eugenia. 
One-story  and  basement  frame  dwlg. 

Owner Bernard     Burns,     906    Cort- 
land Ave,.  San  Francisco. 

Architect  . .  .None. 

Contractor.. Emil    Johnson,    347    Surrey, 
San    Francisco, 

COST,    $1200 

(1767)  NW  BUENA  VISTA  AVE  AND 
Frederick.  Two-story  and  basement 
frame  residence. 

Owner Willis    B,    Austin,    Baldwin 

Hotel,  San  Francisco, 

-\rchitect  .  ,  ,J,    W.    Dolliver,    701    Royal 
Ins.   Bldg..   S.   P. 

Contractor.  .J.    J.    Murray,      55      Buena 
Vista    Terrace,    S.    F. 

COST,    $12,250 

(176SI  NW  BUENA  VISTA  AVE  AND 
Frederick.     One-story    frame   garage. 

n»i-.er W.  B.  Austin. 

Av.;;ntect  .  .  .J.    W.    Dolliver.    701    Royal 
Ins.    Bldg..    S.    P. 


J.    Mu 


V.       55       Buena 
COST,    $151111 
e,    S,    F. 


lITOil)      ,SIC   VKK.MONT  A.NU  23111,   Two 
story    and    basement    frame    (2)    flats. 

Owner Joseph    Arl.    1415    Vermont, 

San    Francisco. 
Arciiitect  ...Herman  Streit. 
Contractor,  , Robert      Trost,      6th      an, 
Howard,   San   Francisco. 

COST,   $482 

(1770)      W    LAIDLEY    128-4    N    Miguel. 

One  and  one-half-story  and  basen 

frame  dwelling. 
Owner Mrs.  M.  Anderson,  9  Harper, 


i      Van 
Buren,  San   Francisco. 

CO.ST.    $1900 

(1771)  W  TWE.NTY-FIR.ST  .■WE  100 
N  Lake  N  25.\W  120,  All  work  c-ccept 
concrete  walks,  terrazzo  steps  and 
painting  for  two-story  and  basement 
frame   dwelling. 

Owner Hedwig   S.   Oppenhelmei 

Architect  ..  .Sylvain    Schnaittacher,    1st 
Nafl.  Bank  Bldg.,  .S.  F. 

Contractor.  .Flaherty  &  Ogle,  110  Jessie 
San    Francisco. 

Filed  May  22,  '14.     Dated  May  13,  '14. 
Frame    up    $1280 


Br 


ated 


12 

cepted 1277 


Completed   am 

Usual    35    days 

TOTAL  COST,  $5117 
Bond,  $2550,  Sureties,  Jas,  Young  and 
R,  H,  Flaherty,  Limit,  100  days.  For- 
feit, $10,     Plans  and  speciflcations  filed. 


W  COLE  90  N  Grove.     Latli 


pla 


tin 


frame   apartment    liouse. 

Owner .Mrs.       Nellie       Ryan.       2157 

Hayes    by    Beach    &    Heffer- 
nan,  Hewes  Bldg.,  S.  F, 
Architect  .,  ,M,       Mattanovich,      Hewes 

Bldg.,    San    Francisco, 
Contractor,, J,   .Marconi,   737  Greenwich, 

San  Francisco. 
Filed  May  22,  '14,     Dated  May  21,  '14, 
Payments  on  1st  of  each  month     75% 

30  <Iay«    after 25% 

TOTAL  COST,  $1425 
Bond,  $713,  Surety,  Maryland  Casualty 
Co,  Limit,  forfeit,  none.  Plans  i 
speciflcations    none. 

11773)      NO.S.    130-36   PINE.      Alter  front 
and  repair  stores. 

Owner Boyd    Investment    Co..    255 

California,  San  Francisco, 
-i^rchilect  ,  ,  ,N.  Blalsdell,   255  California 

San    Francisco, 
Contractor,  .J,    Harold   Johnson,    732   9th 


COST,    $4.,0 


(1774) 


600    DEVISADBRO, 


owner Pacific  Hebrew  Orphan  j 

sociation.    Premises, 

.Vrcliitect  .  .  .None. 

Contractor.. Barret  &  Hilp,  Sharon  Bldg 
San    Francisco, 

COST,   $400 

(1775>      N    CAlNE    200    N    Lobos.      One- 
story  a.id  basement   frame  dwelling. 

Owner Herman     W,     Nielsen,     136 

Caine,  San  Francisco, 
Architect  ...None. 
Day's     work.  COST,     $,S00 

(1776)      NO,    S,S5   CASTRO.      Alter   build- 
ing into  two  flats. 


Wednesday.       May       27,       I9H. 

Owner Mrs.    E.    Stierlen.    .ir.s    I.yon, 

San     Francisco. 
Arcliitect  .  .  .None. 
Contractor.  .Price    &    Hutchinson.      15.i0 

Turk,  San  Francisco. 

COST.   IliloU 

(1777)      N  FrjRFJERICK   lilo  \V   CLivton. 
.\lter  riat.  add   new  batli   aTid  stairs. 

Owner C.   W.   .Mark,   318   Frederick, 

San   Francisco. 
Ai-cliitcct  ...None. 

Contractor.  .L.  A.   Kern.  3646    17tli,  S.  F. 
COST.    » 1 1100 

(177S)      N    SUitREY       12a    E    Liiannuid. 
One-story   and   basement   frame   dwlg. 
Owner Hester  &  Holt,   2.t2   Lexing- 
ton  Ave.,   San   Francisco. 
Arcliitecl  .  .  .None. 
Days    work.  CU.ST.   $1(100 

(ITTlil      N   LOBOSIJO   E   Capitol,      one- 

-ii>!>  and  basem'ent  frame  dwelling. 
OHiiei Paul     Knaup,     47,     Burnside 


(17S0)      S  GREEN    162    E   Slockton    Oi 

story   frame   sliop. 
Owner N.    Muriale,    :,:^t>    .Montgon 


II7.S1)  SE  BUSH  &  DBVISADEUO.  In- 
stiill  modern  fronts  and  .tile  entrances 
in   stores. 

Owner Wm.    H.    While    et    als,    151 

Sutler,   San   Francisco. 
Architect  ...None. 

Contractor.. H.  D.  Nichols,   13S1   Steven- 
son, San  Francisco. 

COST.    $2000 

(liNji  S\V  ANZA  &  41TH  AVE.  One- 
n.n    and-  hasement    frame   dwelllns. 

.mi„, -Mrs.    J.    E.    Lewis.    44    SlUli 

Ave..  San  Francisco. 
.\t  .iilccl  ...C.     H.Barrett.     ".SI      Hush, 


Prai 


n-     $22 


Da 


NE    BUSH    AND    I.AUKIN,   Two 
and  basement  Class  "A"  Baiagc. 

G.    P.    W.    Jensen.    320    .Vlar- 

ket,   San  Francisco. 
ct...Sylvain    Schnaillaclier.     1st 

National    Bank    HIdg..  .s.   F. 
vork.  COST.    jno.OOO 
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(17S7)      N  CLAY  130  E  STEINBU.     Two- 
story  and  basement  frame  dwelling. 
Owner J.  Sockolov,  1857  O'Farreil. 

Arcliitect  .  .  .Rousseau  &  Rousseau,  Inc. 

447    .Monadnock    Bldg..  S.   F. 

Day's    work.  COST     $4000 

(17881  VV  Tu  f;NTr-FIR.S-r  AVE  2.".0 
S  Geary.  Two-story  and  basement 
frame  dwelling. 

Owner Elmer  Drees.  327  Gtli    Ave.. 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Leigh     &    Schuiz,     33i)     Slh 
Ave.,   San    Francisco. 

COST.    $20011 

(1783)  NO.  633  NATOMA.  Raise  build- 
ing  and    add   one-story    frame. 

Owner Margaret   Higgins,    Prem. 

.\rcbitect  . .  .None. 

Contractor.. J.    G.    Kincanon,    215    Mont- 
gomery,  San   Francisco. 

COST,  $1300 

(1730)  N  .MOHAWK  120  AND  143  VV 
Mission.  One  and  one-halt-story  and 
basement  fi-anie  dwelling. 

Owner N.      Jacobsen.      3810      ISth. 

San    Francisco. 

Arcliitect  ...None. 

Contractor.  .Chas.    Anderson,    3342    24tli. 

CO.ST.     $2200 

(17911  NE  BENNINGTON  &  HIGH- 
land.  One  and  one-half-stnrv  <ind 
basement   frame   dwelling. 

Owner Mrs.  Elfrieda  Johnson,  23tli 

and  Mission,  San  Francisco. 
Architect  .  .  .None. 

Conti-actor.  .0.   G.    Anderson,    3242    24tli, 
San  Francisco. 

COST.    $1800 

(17321  E  TWENTY-FIRST  AVE  300  S 
Lincoln  Way.  One  and  one-balf-story 
and    basement   frame   dwelling. 

owner Angelite  Llndsey.  1233  31st 

Ave.,   San   Francisco. 
Architect  .  .  .None. 

Contractor.  .MacArthur        Bros..        l.iOO 
Fell.  San  Francisco. 

COST,    $2000 

(17331  E  ALBION  AVE  115  N  17th. 
Two-story  and  basement  frame  dwlg. 

Owner Peter     Walsh.     3t14      17th, 

San  Francisco. 
Architect  ...None. 

Contractor.  .E.    P.    Tommitz,    22    Caine, 
San  Francisco. 

COST,   $2000 


(17S41      SE     FILLMORE     &     LO.MBARI). 

One-story  and  basement  frame  stores 

Owner A.   Gunzendorfer,   1174    Phe- 

lan    Bldg.,    San    Francisco. 
Architect  ...A.    J.    Bain,      1147      Phelan 

Bldg.,    San   Francisco. 
Day's   work.  COST.    $6300 

(17.'i31      NO.    2148    FOLSO.Vl.      Two-slory 
reinforced    concrete    tank    house. 

(uviipr A.  Allec.   Premises. 

.\i    lulect  ...Righetti    &    Headman.    116S 

Phelan  Bldg.,  S.  F. 
I,.,,,  ^    work.  COST,    $3000 

MTMii     Nos.      1647-37      McAllister. 

.\lter  llats  into   (12)    apartments, 
iiwner E.   Phillips.   1628  McAllister 

San   Francisco. 
Ai^  liitcct  .  .  .E.    Reinhold    Denke.    Itnm- 

holdt  Bank  Bldg..  S,  F. 
I,,,„    wnrk  COST,    »?.000 


1734)      W  NEWTON  250  S  Morse.     One- 
story  and  basement  frame  dwelling. 
Owner John  A.  Pegneni,  2433  Har- 
rison. San   Francisco. 
Architect  . .  .None. 

Contractor.  .Llndberg  Bros..  257  Surrey, 
San    Francisco. 

CO.ST,  $1800 


(1733)  W  TWENTY-FOURTH  AVE  5(1 
N  Anza.  One  and  one-halt-slory  and 
hasement   frame   dwelling. 

Owner W.    H.     Sale.   1500      Valle.Io. 

San     Fi'ancisco. 
-^i-chitect  . .  .None 

Contl-actor.  .Leigh      &   Schultz.   330      8th 
Ave.,   San   Francisco. 

COST,   $2000 


730  1  W  TWENTY-FOURTH  AVE  73 
N  Anza.  (Tne  and  one-halt-slory  and 
hasement    frame    d-n'elllng. 


29 

onucr W.    H.     Sale.    1300      Vallejo. 

San     Francisco. 
Ai,  hitcct  ...None 
Contractor.  .Leigh      &    Scliultz.    330      ,sth 

Ave..    San    Francisco. 

COST.     $2200 

(173(1  N  PACIFIC  114-6  W  Hyde. 
Threc-slory  frame   (6)   apartments. 

owner A.   C.   Lomellno,    1703    Hyde, 

San   Fi'ancisco, 
Architect  ...A.    J.    Harnett.    75    College 

Ave.,   San  Fi'ancisco. 
Cuiihactor.  .J.   W.  Lomellno.   1705   Hyde. 
San     Francisco, 

COST,    $10,000 
(173SI      .\(1,     24  42     JACKSON.       Altcra- 
.  lions,   additions   and    repairs    to    resi- 
dence. 

Owner James  C.    Welsh,   Pi'emises. 

Archltecl  ...R.   W.   Hart.   Humbojidt    Bk. 

Bldg..   San    Flanclsco. 
C'onlracloi'.  .Robinson    &    Gillispie,    1051 
Sutter.   San    Francisco. 

COST.    $6000 

(1733  1  E  MISSION,  bet.  16th  and  17th. 
All  woik  for  three-story  and  base- 
ment   fi-ame  building    (lodg.'i.n   house 

ownei- David  Jacobs. 

Architect  .  ..Milton      Lichten.stein,       111 
Ellis,  San  Francisco. 

Cunlraclor.  .Schroder    &    Mcintosh,    765 
Folsom,  San   Francisco. 

Filed   May   23.  '14.     Dated  May  23,  '14. 

1st    Moor    joists    set $1500 

Entire    building    framed 2200 

Brown    coated    1500 

Completed   and   accepted 2500 

Usual    35   days 2600 

TOTAL  COST,    $10,300 

llond,    $3130.     Surety,  Aetna   Accident  & 

Liability    Co.      Limit.    Sept.    1.      Forfeit. 

none.      Plans   and    speclHcations    filed. 

(ISOO)  E  NINETEENTH  AVE  100  S 
Moraga  S  25.ME  120.  All  work  for  6- 
I'oom  and  bath   residence. 

Owner Chas.  W.  Vauglin. 

Architect  . .  .None. 

Contractor.  .D.   Houle.  660  Market.  S.  F. 

Filed  .May  23.  '14.     Dated  May  — ,  '14. 

Frame  up  and  rafters  set $683,85 

Brown   coated    683.85 

House  completed    683.85 

Usual    33    days 683.85 

TOTAL  COST,    $2735.00 

Hoii.l,    none.      Limit.    80    days.      Forfeit, 

n-ic".      Plans    ind    specifications    liled. 

« 

COMPLETION  NOTICES. 

San  Francisiio. 

.May  15.  1314— N  BROADWAY  42-0  E 
Baker  E  50  N  137-6  W  29-3  14  SB 
1-6 ',4  W  parallel  with  Broadway 
21-1 1,4  S  136.  Albert  L  Ehrman  to 
Lyden   &   Bickel May    12,    1311 

.May  15,  1914— NW  MENDELL  (M  So) 
75  NE  Newcomb  Ave  (14th  Ave  So) 
.\E  75xNW  75.  Mary  T  Gillen  to  L 
C   Wooldrige May    15.   1311 

.May  15.  1914— N  BROADWAY  42-6  E 
Baker  B  50  N  137-6  W  29-3%  SE 
1-G14  W  parallel  with  Broadway 
21-l',s  S  136.  Albert  L  Ehrman  to 
Cavanagh   &  Vezina May   12,  1914 

May  15.  1914— W  MASON  95-3  N  Pael- 
llc       N     22-3xW     137-6.  Angelina 

Cesana  to  Antonio  ScIarronJ;;and  C 
.Mancini May   14,    1914 

May  13.  1914— N  BUSH  '72  W  Hyde 
W  21-4%xl37-C.  Martin  S  Show 
lo  whom  It  may  concern. May  14.  1914 

May    15,    1914— S  TONQUIN   356.127    W 
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Get  It  F'pom  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Ju^  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contradlors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 


38-40  NATOMA  STREET 


Telephone  Sutter  1675 


San  Francisco 


Dev.sailei-.i  W  573!  S  TJJ.  ranuma- 
Paclflc  International  Expnsltlon  Co 
lo  Neil  A   McLean May    5,    1914 

May  13.  1914 — NE  PULTON  AND 
Paiker    Ave    E     175xN    273.  Tlie 

President  and  Board  of  Trustt-es  of 
St.  Ignatius  College  lo  Jolin  A  M 
Boiler May    3,    1314 

May  15,  1914— SE  HOWARD  130  SW 
l-'th  SW  50.\SE  parallel  with  SW 
ISth       137-6  Landau       Economic 

Syphon  Co  to  F  P  Lansing 

May    12.    1914 

May  16,  1914— SW  SANSOME  AND 
Sutter  W  09-SVj  S  68-7  NB  83-10% 
N    19-l'/4.      Albert   Meyer  and   Isaac 

L'ebes   to    Petersen-James   Co 

May    12.    1914 

May  16,  1914— N  PACIFIC  SO  E  Tay- 
lor E  23xN  62-6.  Ludovico  Cava- 
lieri  to  N  P  Anderson ...  May   14.  1914 

May  IS.  1914— S  CLAY  200  E  Drumm 
B  75x8  119-6.  Zellerbach-Levison 
Co  to  Donicnico  D  Uomini  and 
Joseph  D  Uomini  (as  Pacific 
Plastering  Co.  May  9;  Chas  Jlorri- 
son    (as  Mi.rrison   &  Co). May   15.   1914 

May  18,  1914— B  NINETEENTH  AVE 
50   N   Anza    N   nOxE    S2-r,.      Michael 


Structural  Steel 
Contractors 

Works  at 

HA^RRISOIM  ST., 

bet.  Slh  &  9tti 

San  Francisco 

Xeleptlone  IVIarKel  337 


Costellu  and  Bryan  Feeriik  to 
wl.om  it  may  concern ...  May  12.   1914 

May  IS,  1914— KIRKHA.M  NO.  615. 
Elizabeth  Gatfke  to  whom  it  may 
concern May     12.     1914 

.May  IS.  1914— E  DOUGLASS  422  S 
I9th  S  23xE  125.  John  F.  Haner  to 
w;;om    it    may    concern.  .  .May    S,    1914 

.May  IS.  1914— E  FIFTH  AVE  175  S 
-C."  J  J  O'Meara  to  MacArthur 
Bros     May    IS.'    19U 

May  IS,  1914— E  NINTH  AVE  125  N 
Ortega  (O)  N  25xE  125.  Alpheus 
and  -Mary  Elizabeth  Duftee  to  whom 
it   may   concern May    16.    19  14 

May  19.  1914— b  TONQUIN  90  W 
Steiner  E  571.25xN  687.5.  Panama- 
Pacific  International  Exposition  Cn 
to  Strehlow.  Preese  &  Petersen.... 
May    12.    1914 

May  19.  1914— N  BUSH  adjoining  E 
side  Mills  Bldg  and  having  front- 
age on  Bush  N  68-9.  Ogden  Mills 
to  Thomas  Day  Co May    15.   1914' 

May  19.  1914- S  BEACH  90  W  Steiner 
E  371.2.';xW  6S7.5.  Panama-Pacific 
International      Exposition       Co       to 

Strehlow,    Freese   &   Petersen 

May    12.    1914 


Wednesday.       May       27.       1914, 

May  19,  1914- SW  THIRD  125  Nvv 
Harrison  NW  50xSW  SO.  B  and  .M 
Cianciarulo   to   S   Saari..May   16,    1914 

-May  10,  1914— E  TENTH  AVE  243  N 
Fulton  N  25xE  120.  William'  T 
and  Wm  T  Smith  to  James  Welsh 
May    16.    liii. 

-■May  19,  1914— SE  EDINBURGH  100 
SW  Fi-ance  Ave  SW  25xSE  100;  ptn 
Lot  1  Blk  43  Excel  Hd.  Wm  s 
U-mer  to  T  H  Parry May  5.   1914 

Jlay  19,  1914— W  THIRTY-THIRD 
.We  200  N  Taraval  —  25  W  120  S  23 
E  120.  L  LCook  to  whom  it  may 
conce.n .May     19.     1911 

-May  20.:.  1914— N  WASHINGTO.N  ls« 
W  Powell  W  40xN  137-6.  Frederick 
A  and'  Rose  T  Sutherland  to  Jno  G 
Kincation .May     15,     1911 

.May  20, , 1914— N  HOWARD  275  E  4th 
E  40  M  SO  W  10  N  SO  W  30  S  160. 
rert  Schlesinger  to  K-^rnan  & 
OBrlen April     30.     1 II 1  I 

-May  20.  1914— SE  JESSIE  &  ECKKU 
E  105  S  50  W  1-6  S  26  W  103-6  N 
76.  William  H  Crocker  to  Chas  H 
Hock Aphii    27.    1914 

.May  21.  1914— W  'SEVENTEE-NTH 
Ave  125  N  California  N  52xW  120. 
Tyler  Schmidt  Bldg  Co  to  whom  it 
may   concern May    21.    1914 

.May  21.  1914— E  SEVENTEENTH 
Ave  125  N  California  N  50xE  12(1. 
Tyler  Schmidt  Bldg  Co  to  whom  it 
may  concern May  21.   1914 

Jlay  21,  1914— W  FIFTEENTH  AVE 
150  N  Judah.  Lawrence  O'Connell 
to  whom  it  may  concern. May  16,  1914 

-May  21,  1914— W  GARIBALDI  (Vin- 
cent) 57-6  S  Union  S  40xW  3S-9. 
Walter  H  and  Nellie  E  Eager  to 
Latin    Constr    Co May   — ,    1914 

.May  21.  1914— S  GEARY  187-6  E  -Ma- 
son E  37-6XS  137-6.  Stewart  Est 
Co  to  Central  Elec  Plumbing  ,.>i 
Healing    Co May    12.     1914 

.Mav  2f.-  I9H— N  ELIZABETH  230  K 
Castro  E  25xN  114.  Tina  Hinkci 
to    H.nkel    B:os -May    14.    Kill 

.May  22,  1911— W  N9E  38-11  N  Day  .N 
23xW  SO.  Edvv  Connors  to  Edw 
.Mooiicy May     22.     illM 

.M  1.,  22.  1911- W  rWlSLt'TH  AVE  2ii" 
S  An»a  S  25xW  120.  Alfred  J  Gock 
lo  whom  It  may  c  ancern  .Completed — 

.Miy  22.  1914— E  POLK  51-4  N  Union 
.\  24-4XE  100.  Guglielmo  Galli  lo 
A  Gi.ghi  and  G  Cisero...May  22.   1914 

-May  22,  1914— W  TWENTY-FOURTH 
Ave  123  S  Gaary  W   120xS  25.     Chas 

Jl  Hawthorne  to  T  Roy  .Murray 

May    22.    1911 

LIENS  FILED. 

San   Francisco. 

-May  15.  1914— S  PRECITA  AVE  A.NIi 
Florida  SW  25xSB  SO.  G  A  U|!<ni>ii 
vs  J  Eliason,  Johnson  '&  Olson  cl 
al     1231) 

.May  15.  1914— SE  CHENERY  100  NE 
.Mateo  NB  25xSE  100;  Lot  13  Blk  9 
Fairmount  Tct.  George  Ryan  vs 
.Mary     A    Niland J273.3,S 

May  15,  1914— NB  FIFTEENTH  AVE 
(-~)akda!e  Ave)  and  San  Bruno  -Xvc 
N  50xE  100  m  or  1.  George  Ryajj 
vs  Cliarles  F  Yaeger,  Mark  Hardy 
and    H    Jacobson $20. SS 

.May  15.  1914  N— HAIGHT  161-6  E 
Shrader  E  25xN  137-6.  W  P  Fuller 
&  Co  vs  Lena   and  H  S  White.  .$63.SS 

May  13.  1914  — N  BROADWAY  171- 
10%  W  Dupont  W  6S-9xN  137-6.  L 
.Saluocl  vs  Nellie  Harrie  and  Fin- 
nila    &    Sealiold     1362 


■n'ednesday,       May       27.       1314. 

.May  16,  1914— NW  MARKET  a-6!A 
NE  California  NB  79-9  N  parallel 
with  Drumm  l.'!l-2  W  el-S'i  g 
1.77-9 '4.  Olson-Mahoney  Lumber 
Co  vs  Doe  B-state  Co.  .S  J  I'rlngle 
and      S    C    Prlngle      and    U>ng      (as 

Long's    Ferry    Market) $41.49 

M  ly  16,  1914— E  BKAKIL  &  Ll.SBON 
.■^E  25xNB  100;  No.  301  Brazil  Ave 
The  G  H  Oakley  Co.  Inc  \>  Vin- 
tenzo   D   and    Rosina   Dovinnlo.  J328.7o 

.May  IS.  1914— .NE  CALIFORNI-\  AND 
Ellick  Lane  E  60xN  77-6.  .\  Ber- 
lorllno    to    Ludwlg    Bless 

.May  18.  1914 — S  PRECITA  AVE  & 
Florida  (Ryan  Ave)  SW  25xSE  80. 
Reinhart  Lumber  &  Planln,«  Mill 
Co  vs  Olaf  -M  Johnson.  Carl  (ilson, 
John  Eliasen  and  Bergette  Eliasen 
$290 

May  19,  1914— E  VALENCI.\  3.-,-4  N 
24th  E  I17-6.XN  125.  Mission  Lum- 
ber Co  to  John  Sullivan  and  A  W 
Burnett     

May  19.  1914— S  LINCOLN  WAT  57-6 
W  ISth  Ave  W  25X.S  120.  John 
Greely  vs  L  H  Hansen  &  Associates 
(as  Golden  Gate  Park  Home  Bldg 
Society)   and  Sol  Getz  &   Sons $32 

May  20,  1914 — N  De  MONTFORT  .WE 
125  W  Jules  Ave  W  23xN  100.  A 
Gold  vs  F  W  Schmidt $318.60 

May  19,  1914— N  ELLIS  97-6  W  Mason 
W  40xN  60  50  V  Blk  197.  Fisher  & 
Wolfe  Co  vs  Charles  C  Judson  Co 
$570 

.May  21.  1914— S  PRECITA  AVE  AND 
liyan  Ave  SW  25xSE  80.  J  H  Kruse 
vs  John  Eliasen.  Bergetta  Eliasen, 
niaf  Johnson,  and  Carl  Johnson  (as 
.lohnson    &    Olsen)     $69.52 

.May  21,  1914— W  STONE  117-6  N 
Washington  N  47-6xW  60.  13  It 
Cooley,  Tr  Zenith  Iron  Works. 
Bankrupt,  vs  Henry  Euler.  M  O 
iloodner  &  Chas  Obcrfeld  (as  Good- 
iii-r  &  Oberfeldl    $150.18 

May  21.  1914— S  PRECITA  AND 
Florida  (Ryan  .^ve)  SW  25x  SE  80. 
F  G  Norman  &  Sons  vs  Olaf  M 
.liilinson,  Carl  Olson,  John  Eliasen 
and    Bcrgette   Eliasen    $65.38 

.Hay  22.  1914- N  BUSH  68-9  E  Leaven- 
worth E  43-10  N  137-6  W  4.)-10  S 
N2-6  E  0-1^4  S  43  W  0-1  >4  .S  10. 
.Maxwell  G  Bugbce  vs  Ansonia 
Apartments   Co    $818 

.May  22,  1914— EXPOSITION  SITE. 
Electric  Blue  Print  Co  vs  Panama- 
Pacific  International  Exposition  Co 
and   Lange   &    Bergstrom $119.37 

-May  22.  1914— N  BUSH  6S-9  E  Leaven- 
worth E  45-10  N  137-6  W  45-10  S 
82-6  E  0-1%  S  45  W  0-114  S  10.  L 
A  HInson  vs  Ansonia  Apartment  Co 
Cpn     $21,120.80 

.May  22,  1914— W  STONE  117-6  N 
Washington  N  47-6xW  60.  Rein- 
hart  Lumber  &  Planing  Mill  Co  vs 
W  R  Bell.  Chas  Oberfeld,  .M  O 
Goodner  and   Henry  Euler $129.75 

May  14.  1914— E  TWENTY-SIXTH 
Ave  100  S  California  S  25  E  120  N 
25  W  100.  H  Van  Herick  vs  Julius 
and   Mary   A   Appel $220.50 

OAKLAND  AND  ALAMEDA 
COUNTY. 

APAKT.VIENT  HOUSE— 3  story  and 
base.  rame.  Cost  not  stated.  Oak- 
land. Cal.  .Architect.  M.  L.  Newsom, 
ls.".2  5th  avenue,  Oakland.  Owner.  .1. 
A-avada.  The  building  will  he  erect- 
1,1  i.ri  4th  avenue  near  East  I.Slh  street 
and    will    rnntain    a    number    of    two  and 
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be  of  pine  with  some  elm  panels  and 
oak  floors.  All  apartments  will  have 
private  bath  room  and  wall  beds.  Bath 
rooms  will  be  flnished  in  tile  and  will 
have  composition  floors.  Plans  provide 
for  a  hot  water  system.  Entrance  will 
be  finished  In  marble  and  tile.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath.  A 
■brick  veneer  base  will  be  used.  Plans 
are  complete  and  figures  are  now  being 

RE.SIDENCB  —  2  story  and  base, 
frame.  $5,500.  Oakland,  Cal.  Archi- 
tects, Hutchinson  Bros.,  470  13th  street. 
Oakland.  Owner's  name  withheld.  The 
dwelling  will  be  erected  In  the  Pied- 
mont by  the  Lake  Tract,  and  has  been 
designed  for  an  eight-room  house  with 
■bath  and  sleeping  porch.  Interior  will 
be  flnished  in  pine  and  hardwood  ve- 
neer. Oak  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile.  An  automatic  water  heater 
will  be   installed.      Bath    rom  will   have 


tile 


and 


Inte 


sh 


rill 


Exterior  of  the  dweling  will  be  cov- 
ered with  cement  plaster  on  melal 
lath.  Plans  are  complete  and  figures 
will  be  taken  at  once. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,500.  Oakland.  Cal.  Archi- 
tect, none.  Owner,  p.  A.  Graham.  2226 
Blake  street.  Berkeley.  The  dwelling 
will  be  erected  on  Keith  avenue,  and 
has  been  designed  tor  a  seven-room 
house  with  bath.  Interior  flnish  will 
be  largely  of  pine  with  some  redwood 
and  oak  veneer.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  will  have  tile 
wainscot  and  composition  floor.  Exte- 
rior of  the  house  will  'be  covered  with 
shingles.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
thework  by  Day  Labor.  .Materials  are 
now  being  purchased. 

RESIDENCE  —  2  story  and  base. 
tiame.  $3,500.  Oakland.  Cal.  Archi- 
tect. -Alvin  J.  Stern.  1542  Broadway. 
Oakland.  Owner.  Roger  Colt.  The 
dwelling  will  he  erected  on  Lennox 
avenue  and  has  been  designed  to  con- 
tain six  rooms  and  bath.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  a  large  open 
fire  place  in  the  living  room.  .Mantel 
will  be  of  tile.  An  automatic  water 
heater  will  be  installed.  Bath  room 
will  have  tile  wainscot.  Exterior  of 
the  house  will  l:e  covered  with  cement 
plaster  on  metal  latli.  .Mr.  Colt  is  a 
well  known  builder  and  will  do  the 
work  by  Day  La'bor,  .Materials  are 
now    being   purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Oakland.  Cal.  Archi- 
tects. Elite  Planners.  1844  5th  avenue. 
Oakland.  Owner.  Mr.  Jenks.  The 
dwelling  has  been  designed  to  contain 
seven  rooms,  bath  and  sleeping  porch, 
and  will  he  erected  In  the  Boyd  Tract. 
Interior  finish  will  be  of  pine  through- 
out. Hardwood  floors  will  be  used  In 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile.  An  automatic  water 
heater  will  he  Installed.  Bath  room 
will  have  tile  wainscot.  Exterior  of 
the  house  will   he  covered   with   cement 


31 

plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day    I.abor. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley. 
Alameda  Co.,  Cal.  Architect.  John 
Hudson  Thomas.  First  National  Bank 
Hldg..  Berkeley.  Owner.  H.  T.  Preble. 
The  dwelling  will  be  erected  on  the 
Kellogg  Property  and  has  been  de- 
signed to  contain  seven  rooms,  bath 
and  sleeping  porch.  Pine  and  redwood 
will  be  used  In  the  interior  flnlsb.  Hard- 
wood floors  are  specified  for  the  living 
and  dining  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Tile  wainscot  and 
composition  floors  will  be  used  In  the 
bath  rooms.  An  automatic  water  heat- 
er will  be  Installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

BUNGALOWS— 2.  I  story  and  base, 
frame,  $2,500  each.  Alameda.  Alameda 
Co..  Cal.  Architects.  Elite  Planners. 
1841   5lh   avenue.  Oakland.     Owner.   Mr. 
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contain  five  rooms  and  bath  and  will 
be  erected  In  Waterside  Terrace.  In- 
teriors will  'be  finished  in  pine  and 
redwood.  Hardwood  floors  will  be  used 
In  the  principal  rooms.  There  will  be 
a  large  open  fire  place  in  each  living 
room.  .Mantels  will  be  of  tile.  -Auto- 
matic water  heaters  will  be  Installed. 
Tile  wainscot  will  be  used  in  the  bath 
rooms  and  kitchens.  Exteriors  will  be 
covered  with  cement  plastei-  on  metal 
lath.  Plans  are  being  prepared  and 
when  complete  work  will  be  done  by 
Day  Labor.  Owner  will  purchase  all 
materials. 

WAREHOUSE.  TANKS.  ETC.  — 
Frame  construction.  Cost  not  stated. 
Oakland.  Cal.  Architects.  Righetti  & 
Headman.  Plielan  Bldg..  S.  F.  Owners, 
PInal-Dome  Refining  Co.,  Livingston 
street.  Oakland.  Included  In  this 
work  will  be  a  large  warehouse,  steel 
and  concrete  tanks,  reservojr.  office 
building,  loading  shed  and  a  garage. 
Except  for  the  tanks  and  reservoir  all 
construction  will  be  of  frame  and  cor- 
rugated iron.  Plans  are  being  pre- 
pared and  when  complete  the  woik 
will  be  done  by  Day  La'bor. 

RESIDENCE  —  2  story  and  base, 
frame.  $9,000.  Piedmont.  Alameda  Co.. 
Cal.  Architect.  James  H.  L.  Homme- 
dieu.  Syndicate  Bldg..  Oakland.  Own- 
er. W.  H.  MacKinnon.  The  dwelling 
will  he  erected  in  Nova  Piedmont,  a 
new  residence  tract  recently  opened, 
and  will  contain  eight  rooms.  two 
baths  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwood. 
Hardwood    floors    will    be    used    in    the 
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furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile  and  brick.  Bath 
rooms  will  have  tile  floors  and  wain- 
scot and  will  be  equipped  with  show- 
ers. An  automatic  water  heater  will 
l-e  Installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are   being   taken. 

RKSTDENCB  —  2  story  and  base, 
frame.  $4,500.  Piedmont.  Alameda  Co.. 
Cal.  Architect.  James  H.  L.  Homme- 
dieu.  Syndicate  Bldg..  Oakland.  Own- 
er. J.  C.  Stevens.  The  dwelling  will 
be  erected  In  Piedmont  Manor  and  has 
hccti  designed  for  a  se\en-i-onm  house 
wllh  bath  and  slee|)lnK  porch.  Inte- 
rior  finish    will  be   of  pine  and   redwood 


Plans  provide  for  furnace  heat  and 
Dpen  fire  places.  Mantels  will  be  ot 
tile.  Bath  room  will  have  .tile  wain- 
scot and  composition  floor.  An  auto- 
matic water  heater  will  be  installed, 
lixterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

RESIDENCE  —  2  stor.v  and  base, 
frame.  Cost  not  stated.  Oakland,  Cal. 
Architect.  Charles  W.  McCall,  Central 
Bank  Bldg.,  Oakland.  Owner,  J.  A. 
Munro.  The  dwelling  will  be  erected 
on  Grand  avenue  near  Rand,  and  has 
been  designed  for  an  eight-room  bouse 
with  two  baths.  Interior  flnish  will  be 
uf  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
lire  places.  Mantels  will  be  ot  tile. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Bath  room  and  kitchen 
will  have  tile  wainscot.  Plans  are  com- 
plete and  figures  are  now  being  taken. 

CITT  HALL,  LIGHTING— Cost  not 
stated.  Oakland.  Cal.  Architects,  Pal- 
mer. Hornbostel  &  Jones,  City  Hall, 
Oakland.  Owners.  City  of  Oakland. 
Plans  have  been  completed  for  fur- 
nishing and  installing  lighting  fix- 
tures in  the  new  Oakland  City  Hall. 
Bids  will  be  opened  by  the  City  Coun- 
cil on  June  4th.  Plans  and  specifica- 
tions can  be  secured  from  the  office 
of   the   architects. 

THEATRE — 2  story  and  base.  Class 
A  construction,  $80,000.  Oakland,  Cal. 
Architect.  Edward  T.  Foulkes,  Crocker 
Bldg..  S.  P.  Owners.  The  Bishop  Co. 
The  building  will  be  erected  at  the 
northwest  corner  of  Hth  and  Harrison 
streets  and  will  cover  a  considerable 
ground  area.  Construction  will  be  flre- 
I>roof  throughout  with  a  complete  steel 
frame,  reinforced  concrete  walls  and 
Moors.  Plans  provide  for  steam  heat 
and  a  modern  system  ot  ventilation. 
Interior    will    be    finished    in    pine    and 
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1315  Jensen     Rogers        1500 

1316  McFarlane    Teather       2100 

1317  Dodge     Peterson       5000 

(12C9)  N  FOOTHILL  BLVD  350  E  Cole, 
Oakland.      One-story   6-room   dwelling 

Owner Theo.  Fenn.  749  61st,  Okd. 

Architect  .  .  .None. 

Day's    work.  COST,    $2400 

(1272)  E  ORANGE  100  N  E-26lh,  Oak- 
land.    One-atory  5-room  dwelling. 

Owner S.  W.  Beers,  1120  lltli   Ave., 

Oakland. 
Ai-chitect  .  .  .None. 

Contractor.. C.   M.   Dean,   2206  23rd  Ave., 
Oakland. 

COST,   $IS.S0 

(127,))  N  SHAFTBR  AVE  400  E  C(d- 
lege  Ave..  Oakland.  Two-story  6- 
room  dwelling. 

Owner H.    E.    Walsh,    Shatter    near 

College  Ave.,  Oakland. 
Architect  ...Olin    S.    Grove,    2911    Tele- 
graph  Ave..  Oakland. 
Contractor.  .T.       Mowat.    2135       Market, 
San  Francisco. 

COST,   $3400 

(1274)  BET.  E  AND  W  BOUND  SUB- 
urban  electric  tracks.  16th  Street 
Depot.  Oakland.  All  work  for  Iron 
fence. 

Owner Southern    Pacific    Co..    K'.th 

and    Broadway,    Oakland. 

Architect  ..  .None. 

Contractor.  .Pacific     Iron     Works,      416 
Webster,  Oakland. 

Filed  May  18.  '14.     Dated  Apr.  30,  '14. 
10  darn   after  completed  and   ac- 
cepted  $470 

TOTAL   COST,    $470 

Bond,   $250.     Surety.  Illinois  Surety  Co. 

Limit,    30    days.      Forfeit,      plans      and 
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Building  Contracts  Awarded. 
Oakland. 

Owner  Con4r«f"t«r 

Fenn     Fenn 

Beers     Dean 

Walsh      Mowat 

S    P Pac    Iron 

Sims     Sims 

Stoll      McBeth 

Yore     Malley 

Sage     Sage 

Hodge     Hodge 

Pinal   Ref    Owner 

Same     Same 

Same     Same 

Trimlett     Trimlett 

Pinal    Ref    Owner 

Tyson     Saxton 

McCracken     . .  .  McCraoken 

Young     Young 

Bennis     Steves 

Pinal    Ref    Owner 

Fahiola     Owner 

Bebr     Doss 

Halv     Haly 

Locke     Iddings 

Cianciarulo     Lass 

Smith     Wald 

Waldorf     Anderson 

Willis     Willis 

Plenther     Werder 

Raftetto     Lelter 

Kellv     Taylor 

Shores     Shores 

Bennis     Steves 

Dinsmore     Larson 


2400 
1850 
3  400 


spe 


itlo 


(1277) 

N 

SANTA 

RITA 

AVE    1 

60      |.: 

Koscdal 

e.    Oakla 

nd.       On 

e-story 

Hve- 

room 

di 

veiling. 

Owner. 

.  .  .  W.  H. 
Oaklai 

Sims,  11 
Id. 

128   71  St 

Avc. 

Architei 

ct 

. .  .None. 

Day's    V 

lOI 

■k. 

COST, 

$2001 

(127S) 

S 

RANDOLPH    270 

E   Piei 

arnonl 

Ave.. 

Oakland. 

one  ar 

Id      one 

-half- 

story 

7- 

room  dw 

elling. 

Owner. 

.  ..G.   E. 

Stoll,  52 

3   35th, 

Okd. 

.H.    H.    .McBeth,    1030    Stan- 
nagc  Ave..  Albany. 

COST.    $3200 


670   THIRTY-SIXTH.    Oak- 
i-ations   and    repairs. 


Architect  . .  .None. 
Contractor.  .F.    T.    .Malley, 
Oakland. 


I4T)0. 
1000 

COST.    $601) 

20ft'> 

If,  on 

(I2sn       10    HELEN       1.-,ll 

N    32nd,      iiak- 

SO'"' 
2100 
4  000 
2000 

land,      one-story    4 -mo 

Owner Jas.       Sage, 

Oakland. 
Architect  ..  .None. 

m   dwelling. 
3226      Helen, 

530 

Day's    work. 

COST,    $1500 

400 

(1282)      W   .SIXTEENTH 

AVE   101)   S   lb- 

1500 

19th.    Oakland.      Brick 

foundation. 

1223       Owner Jno.     R.     Hodge,     1749     16th 

400  Ave..  Oakland. 

ISOO  Architect  .  .  .None. 

41,0  Day's  work.                                     COST.   $)on 

Vl,""r,  (1283)      FOOT     LIVINGSTON     STREET, 

Ingi  Oakland.     Loading   house. 


Wednesday.      May      27.      1914. 

owner Pinal    Dome    Refining    Co., 

Premises, 
Architect  ...Righetti   &   Headman,   Phc- 

lan  Bldg.,  S.  F. 
Day's    work.  COST.    $14  00 

(12S6I      OFFICE    ON    ABOVE, 

Days   work.  COST,   $1000 

(12.S7I   GARAGE,  MOTOR  HOUSE  AND 

Pumping   house   on    above. 
Day's    work.  COST,    $2900 

(12SS)  S  BROOKDALE  AVE  243  W 
3Slh  Ave.,  Oakland.  One-story  4- 
room   dwelling. 

Owner Robt.    Trimlett.    3136    High. 

Oakland. 

Architect  .  .  .None. 

Day's    work.  COST,   $1600 

(1280)  FOOT  LIVINGSTON  STREET, 
Oakland.  Steel  and  conci-ete  ware- 
l)ouse. 

(jwner Pinal    Dome    Refining    Co.. 

Premises. 
Awhitect  ..  .Rlghettl   &    Headmon.   Pne- 

lan   Bldg.,    S.    F. 
Day's    work.  COST.    $3000 

(129")  S  THIRTY-EIGHTH  335  ij 
Uroadway,  Oakland.  All  work  for 
one    and    one-half-story    dwelling. 

Owner Geo.     H.   Tyson  and      wife, 

260  3Sth,  Oakland. 

Architect  ...None. 

Contractor.. Erie    Saxton,    4225    Terrace, 
Oakland. 

Filed   May  20,  '14.      Dated  Apr.   16.  '14. 

Roof     on     '/» 

1st  coat  plaster  on 'A 

t'ompleted    and     accepted Vi 

ITsual     35     days % 

TOTAL   COST.    $2100 

Bond.    none.      Limit.    90    days.      Forfeit. 

none.      Plans    and    specifications    filed. 

(I -".12)  S  LAKE  SHORE  AVE  500  E 
Walla  Vista.  Oakland.  Two-story  7- 
room   dwelling. 

Owner E.      C.       McCracken.      1327 

Broadway,   Oakland. 
Ai.hltcrt  ...None. 

Contractor.  .W.       J.       McCracken,     1.127 
Broadway.     Oakland. 

C(JST,    $1000 

(12!i:;)  S  FIFTY-NIXTU  .171)  W  Dover, 
Oakland.      One-story    6-iooin    dwlg. 

Owner Jas.    H.    Young.    702    Aileen. 

Oakland. 
Architect  ...None. 
Day's   work.  CtJST.   $2i>iii) 

11291)  W  FORTY-EKJHTH  AVE  LSI) 
N  .Melrose  Ave.,  Oakland.  Two-story 
6-room   dwelling. 

Ownci- Jno.   O.    Bennis.   Care   Press 

Club,    San    Francisco. 
An-hitci-i  ..  .None. 

Ccu)t]aclor..Z.     M.     Sieves.     1827     .Marin 
Ave.,   Berkeley. 

COST.   $2930 

(1295)  FOOT  LIVINGSTON  STREET. 
Oakland.     Steel   platform. 

OWwner Pinal    Dome    Refining  Co. 

Premises. 
Architect  ..  .None. 
Day's     work.  COST.     $130 

11296)  NO.  3797  PIED.MONT  .WE.. 
Oakland.      Addition. 

OwMPr Fahiola        Hospital        Ass'n.. 

Premise!!. 
Arrhiterl  ...None. 
Day's    work.  COST.    $530 


\Vf,llies,l,iy.        .\L,5        ■•■;,        lan. 

ll-'J7)  NO.  cu  JEAN,  Oaklan.l.  Oiir- 
age. 

Owner W.  G.  L.  Bellr,  Premises, 

Architect  ,,  ,None, 

Contractor,  ,C,      A,    Doss,    202S      E-l.".th, 
Oakland. 

CO.ST.    $400 

il:;9S)  N  PARDEE  1  r>  W  Seventh.  Oak- 
land.     Alteration.;, 

Owner W.   Hal.v,  S.il   P.Tidee,  Okd, 

Architect  .  ,  ,None. 

Day's    work.  ('(LS'T.    $1011 

(1300)  NO.  655  WALSWORTH,  Oak- 
land.    Alterations, 

Owner W,    L,    Locke,    Premises. 

Architect  .  ,  ,None. 

Contractor,  ,W,  W,  ladings,  1805  Cedar, 
Berkeley, 

co.sT.  $100 

(1302)  W  [BROADWAY  125  N  Eirnie 
N  25.\W  127-!i,  Oakland,  Plumbing 
and  gas  fitting  for  two-story  and 
hasement  Class  •'O"  store  and  office 
liiiilding. 

Owner B.   and    M,    Cianclarulo,    700 

Clay.  Oakland. 
Arcliitect  .,.W.   M,  Wilde,  Albany   Blk„ 

Oakland, 
Contractor.  .H,   F,   Lass,   1915   4Sth    Ave., 

Oakland. 
Filed   May  21,  '14.     Dated  May  IS,  'll. 

Roughed    in     $675 

Completed    and   accepted 450 

Usual    35    days 375 

TOTAL  COST,  $1600 
Bond,  $760.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  1  day.  Forfeit, 
$10,     Plans  and  speciflcations  filed. 

(1303)  LOT  17  GHIRADELLI  TRACT, 
Oakland.  All  work  for  one-story  4- 
room  dwelling. 

Owner Ellen    Smith,    Oakland. 

Architect  , ,  ,None, 

Contractor,  ,A,  F.  Waid,  Oakland, 

Filed  May  21,  '14,     Dated  May  20,  '14. 

Foundation   in    $300 

Enclosed     250 

Plastered     250 

Usual    35    days 423 

TOTAL  COST.  $1223 

Bond,    $150.      Sureties,    Clara   L.    Baker. 

Limit,    forfeit,    plans    and    speciflcations 


(13051      NO.     4S0       EIGHTH.       Oakland. 
Alterations, 

Owner Waldorf  Cafe,  Premises. 

Architect  ,.  .None. 

Contractor.  .Jno.  Anderson.  1424  Broad- 
way, Oakland, 

COST,    $400 

(1306)      NO.  445  FIFTY-FIRST,  Oakland 
Alterations  and  additions. 

Owner W.   D,    Willis,    Premises, 

Arclhtect  ,  .  .None, 

Day's    work,  COST,    $1500 


,Carl      Plenthe 
Oaidand. 

,H.    H,    Werde 
Court.  Oaklar 


COST,   $2500 


I  r.ci.M  E  PARK  VIEW  AVE  250  > 
ilrand  Ave.,  Oakland.  One  and  one 
half-story    2-room   brick   gar.-ige. 

Owner W.  T.  Raftetto,  511  Adeline 

Oakland. 

Architect  , .  .None, 


BUILDIKG  AND  INDUSTRIAL  NEWS 

Contractor,,  E,    T,    Leiter    &    Sons,    303 
Sheldon   Bldg,.  S,  F. 

COST,    $400 

(1309)  NO,  3337  BRUCE,  Oakland. 
Alterations  and  repaii'S, 

Owner Mrs,   Mary  Kelly,   2620  Fol- 

soni,  San  Francisco, 
Architect  .  .  ,None. 

Contr.ntor.  .W,    C,    Taylor,      1901      69th 
Ave.,  Oakland, 

COST,    $600 

(1.110)  SE  PORTER  &  ASHMONT  AVBS 
Oakland,      Two-story    lO-room   dwlg. 

Owner Cora    H,    Shores,    690    Walla 

Vista   Ave,,   Oakland. 
Architect  ...Hutchinson  Bros.,  470  13th, 

Oakland, 
Contractor,  ,F.    W.    Shores,    311      Union 
Savings  Bank  Bldg,,  S,  F. 

COST,    $8500 

(1312)  LOT  14  AND  S  10  LOT  15  BLK 
"I,"  Fruitvale  Blvd,  Tract,  Oakland. 
All   work    tor   two-story  dwelling. 

Owner John  Bennls,  401  Hill,  S,  P, 

Architect  , ,  ,None, 

Contractor,  ,Z,    M,   Steves,   Berkeley, 

Filed  -May  22,  '14.     Dated  May  21.  '14. 

Rafters    on    $  500 

Brown    coated    1000 

Completed   and   accepted 725 

Usual    35    days 725 

TOTAL  COST,  $2950 
■Bond,  $1475,  Surety,  Fidelity  &  De- 
posit Co,  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(1313)  E  KING  200  S  Lincoln  Ave  .=iO 
X142.  Piedmont.  All  work  for  one- 
story   and    basement   frame   dwelling. 

Owner P.  A.  DInsmore.  1444  Broad- 
way. Oakland. 
Architect  ..  .Sidney   B.    Newsom   and   C. 
F.  Cobibledlck,  Nevada  Bank 
Bldg,,   San    Francisco. 
Contractor, , Anderson    &    Larson,     2240 

E-17th,   Oakland. 
Filed  May  22,  '14,     Dated  May   19,  '14, 

Frame    up     $1245,00 

Brown  coated    124J,00 

Completed  and  accepted 1245.00 

Usual  35   days 1246.50 

TOTAL  COST,  $4981,50 
Bond,  $2460,  Surety,  Chicago  Bonding 
&  Surety  Co.  Limit.  90  days.  Forfeit, 
$5,     Plans  and  specifications   filed. 

(1315)  N  SUTTER  50  W  Liese  Ave., 
Oakland.     One-story  6-room  dwelling 

Owner C.  Jensen,  2523  Grove,  Okd, 

Architect  , ,  ,None, 

Contractor,  ,C,    Rogers,    330    49th,    Oak- 
land. COST,    $1500 


lluildiiig:  (.'ontrurts    .Iwarded. 


(1316)  NE  SIXTY-EIGHTH  AVE  AND 
E-14th,  Oakland.  One-story  five- 
room  dwelling  and  store. 

Owner C.    C.    McParlane.    413    6Sth 

Ave.,  Oakland. 
Architect  ..  .L.    D.    Luck,    532    San      Jose 

Ave.,  San  Francisco, 
Contractor,  , A,  W,  Teather,  Sausalito. 

COST,     $2100 


(1317)      E    EUCALYPTUS    R0.4D    300    S 
The    Highlands,    Oakland.      One    and 
one-half-story  8-room  dwelling. 
Owner W.   E.   Dodge.     3020     Tele- 
graph   Ave.,   Oakland. 
Architect  , ,  ,None, 

Contractor.  .T.  S.  Peterson.  2035  Parker, 
Berkeley, 

COST,  JBOOO 


Berkeley. 

\«.  On'Dfir                      C'ontnielor  .\iiit. 

1270  United   >Bldrs    Owner  1700 

1271  Broderick    Broderick  2750 

1275  McGin     Texdahl  1900 

1276  Kelley     Scammon  3000 

12s:l  Johanson     Johanson  800 

12S4  Blanchard     Johnson  llOo 

1291  Stewart     Engler  6000 


.Jewett 


-     ^ 400 

1301     Hamelin     Hamelin  400 

1311     Haynes     Splttler  4S50 

1214     Green     Whidden  6309 


11270)      W  .STANTON   131   S  Ashby  Ave., 
Berkeley,     One-story   5-room   dwlg. 

Owner United     Home    Bldrs.,     1762 

Broadway.  Oakland. 
Architect  ...None. 
L>ay's    work.  CO.ST,    $1700 


(1271)  SW  POSEN  AVE  &  COLUSA 
Ave.,  Berkeley.  One  and  one-half- 
story    6-room    dwelling. 

Owner W.  L.  Brodrick,  1544  Bonita 

Ave..    Berkeley. 

Architect  ..  .None. 

Day's    work.  COST,    $27rro 


(12751  LOT  11  BLK  15  San  Pablo  Park 
Berkeley,  All  work  for  one-story  5- 
room    dwelling. 

Owner W.  H.  McGIll,  S.  F. 

Architect  ..  .Wright    &    Rushforth.    571 
California,    San    Francisco, 

Contractor,  ,C,     Texdahl,     3035     Harper, 
Berkeley, 

Piled  May  18,  '14,     Dated  May  14,  '14, 
Frame   up  and   roof  sheathed,  ,,  ,$500 

Plastered     500 

Completed    and    accepted 425 

Usual   35   days 475 

TOTAL  COST,    $1900 

Bond,    none.      Limit,    75    days.      Forfeit, 

$1.     Plans  and  speoslflcatlons  filed. 

(1276)      W    SPRUCE      250      N    Virginia, 

Berkeley,     Two-story   7-room   dwlg. 
Owner Mrs,   Wm.   Kelley,   —  Stew- 
art.   Berkeley, 
Architect  ,  ,  ,None, 

Contractor,  .C,  P,  Scammon,   1816  Addi- 
son,   Berkeley, 

COST,  $3000 


(1283)      N     RUSSELL  160     W     Adeline, 

Berkeley.  One  and  one-half-story  6 
room   dwelling. 

Owner Chas,      T.  Johanson,       1933 

Russell,   Berkeley. 

Architect  .  .  .None. 

Day's    work.  COST.    $800 


(.1,284)     N     HASKELL    200     W    Baker. 
Berkeley.      One-story    4-room   dwlg. 

Owner Anna      B.    Blanchard.      130S 

Harmon,   Berkeley, 
Architect  ,,  ,None, 
Contractor,  .G.    H.    Johnson. 

COST,   $1100 


(1291)  N  FOREST  AVE  250  W  Clare- 
mont  Blvd.,  Berkeley,  Two-story  9- 
room  dwelling. 

Owner D.   M.  Stewart.   4309   Linden 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Louos    Engler,    2721    Haste, 
Berkeley. 

COST,  $6000 


12991      E    TELEGRAPH      AVE    332      M 
Bancroft,    Berkeley.      Alterations. 
Owner Mary   H.    Jewett.    1700   Uni- 
versity Ave..    Berkeley. 
Architect  . .  .None. 


34 

Contiaclor.  .R.      .\I,    Jewell,    1700      Uni- 
versity   Ave,,    Berkeley. 

COST,    1400 

(13011  N  RUSSELL  SO  W  Milvia,  Ber- 
keley.      Alterations, 

Owner A.     Hamelin,     1937     Russell, 

Berkeley. 
.Architect  .  .  .None     . 
Day's    work.  COST,    $400 

(1311)  E  THE  UPLANDS  opp  Hill- 
crest,  Berkeley.  Two-story  S-room 
dwelling. 

Owner R.   S.   Haynes.    232S   Pulton, 

'■  Berkeley. 

Arrliltect  ...None. 

Contractor.  .E.    B,    Spitler.    21,-,4    Ash'by 
Ave.,   Berkeley, 

COST,    $4550 

11314)  BLK  S  LOT  -'F'  Claremont 
Cf*rt,  Berkeley.  All  work  for  two- 
sto4*y  and  basement  frame  dwelling. 

Ownfer Lewis   H.    Green. 

Architect  ..  .Julia     Morgan.     Merchants' 
Excliange   Bldg..  S.  F. 

Contractor.  .G.  R.  Whidden,  .505  Haddon 
Road.   Oakland. 

Filed   May  22,  '14.     Dated  May  19,  '14. 
Frame    up,    hoarded    in.    chimneys 

up  and   rough   plumbing  in % 

l.st   coat   plaster   on 14 

CdhipleVed   and   accepted % 

Usual   35   days Vt 

TOTAL  COST.  $6309 

Bond,        $3154.50.         Surety,      Maryland 

Casualty  Co.     Limit,  90   days.     Forfeit, 

none.      Plans  and   speclflcatlons   filed. 


Building  Contracts   Awarded. 
Alameda. 

Xo.  Owner                    Contractor  Anit. 

1203  Neai     Cahill  SSO 

1264  Hlckey     Allen  1200 

1265  Mehrtens     Mehrtens  1500 

1266  Erickson     Brickson  1500 

1267  So  Shore  Land Strang  2400 

1268  Davis     Burton  400 

1279  Mathebat     Adams  2340 

1304  Muller    Roth  3319 

(12G3)      NO.    1424   PARK,   Alameda.   Iron 
store    house. 

Owner Chas.    S.    Neal,    Sherman    & 

Central  Ave.,  Alameda. 
Architect  ..  .H.    H.      Meyer,    2021       Ala- 
meda Ave.,  Alameda, 
Contractor.  .J.    R.    Cahill. 

COST,   $880 


(1264)      BAY    100    S    Santa    Clara    Ave., 
Alameda.     Addition   to  dwelling. 

Owner Capt.    J.    Hlckey,    Premises. 

Architect  . .  .None. 

Contractor.  .M.    Allen,   S29   52nd,  Okd. 

COST,   $1200 

(12«5)      NO.     554     HAIGHT.       Alameda. 

One-story  5-room  dwelling. 
Owner H.  G.  Mehrtens,   1600  Web- 


Architect  . .  .Not 
Ijay's    work. 


COST.    $1500 


(1266)     N       LINCOLN     110       E    Benton, 
Alameda,     One-story  4-room  dwelling 

Owner Johnson    &    Erickson.    1610 

Benton.    Alameda. 


.No 


1  lay 


COST,    $1500 


BUILDING   AND   INDUSTRIAL   Nl',.WS 

Contractor.  .F.      N.    Strang,  .  13o  1      Stii, 
Alameda. 

COST.   $2400 

(1268)  NO.  1717  DAYTON  AVE.,  Ala- 
meda.    Two-story  grage. 

Owner C.  L.  Davis,  Premises. 

Architect  ...None. 

Contractor.  .Chas.      Burton,    993      Park, 
Alameda. 

COST,    $400 

(1279)  S  LINCOLN  AVE  300  B  Wal- 
nut E  50xS  217-S,  Alameda.  All  work 
for   one-story   dwelling 

Owner A.    Matheibat.    2319    Lincoln 

Ave.,  Alameda. 

Architect  .  .  .None. 

Contractor .  .C      C.   Adams      832      Buena 
vista  Way,  Alameda. 

Filed  May  19,  '14.     Dated  May  IS,  '14. 

Frame    up    $585 

Brown    coated    585 

Completed     and     accepted 580 

Usual    35    days 685 

TOTAL  COST,  $2340 

Bond,    none.      Limit,    75    days,      Forfeit, 

$1,      Plans  ami  specifications  filed. 

(1304)  S  SANTA  CLARA  AVE  200  E 
Chestnut  92x140.  Alameda.  All  work 
for  one-story  dwelling. 

Owner Annie  C.   .Muller,  Alameda. 

Architect  .  .  .None. 

Contractor.  .Conrad    Roth.    2117    Pacific 
Ave.,    Alameda. 

Filed  May  21,  '14.     Dated  May   20,  '14. 

Frame    up    $S30 

1st  coat  plaster   on s;io 

Completed  and  accepted S3ii 

Usual    35    days 829 

TOTAL    COST,    $3319 

Bond,    none.      Limit,    75    days.      Forfeit. 

$1.      Phins    and    specifications,    none. 


\\ed,i 


idii' 


.Mil 


(1267)      NO.    833    PORTOL.i    AVE.,    Ala- 
meda,    One-story  5-room  dwelling. 

Owner South  Shore  Land  Co,,  S.  F. 

Architect  . .   None. 


rOMPLETION  NOTICES. 

ALAMEDA     COUNTY. 

May  16,  1914— N  VIRGINIA  320  fm 
W  line  California  W  40xN  135. 
Bkly.  Theresa  E  Grier  to  John 
Turner    May    2.    1914 

May  18,  1914— NINETY-SECOND  AVE 
No,  2212,  being  Lot  22  Highland 
Tract.  Okd.  Joseph  St,  Mary  to 
whom  it  may  concern.  .Completed  — 

Jlay  18.  1914 — LOT  3  BLK  7900  Kel- 
lersbergers  Map  City  of  Oakland. 
Okd.  Elwood  H  Chan  to  C  M 
Griffln May    9,    1914 

May  IS,  1914— E  GROVE  50  S  6th  S 
50xE  75,  Okd.  Mary  and  Pasqualle 
Cirelii  and  Rosa  Annuzzi  to  F  C 
Amoroso May     14,    19H 

May  IS,  1914— N  GARLAND  AVE 
126.90  E  Fairmont  Ave  E  40xN  161. 
Okd.  Albert  H  Barlow  to  M  Dren- 
nen   May   16.   1914 

May  18,  1914— LOTS  7  AND  8  Map 
Gem  Tract,  Okd.  Bast  Bay  Home 
Bldg  Co  to  whom  it  may  concern 
May    15,    1914 

.May  19.  1914— E  WALLA  VISTA  AVE 
431.36  N  Elwood  Ave  N  40  E  106.45 
S  40  W  105,  Okd.  Laura  E  Doty  to 
Sommarstrom    Bros May    13.    1914 

May  IS.  1914— LOT  3  BLK  79  Kellers- 
■berger's  Map  City  of  Oakland,  Okd, 

Elwood    H    Chan    C    M    Griffln 

May    9.    1914 

May  20,  1914— PTN  LOT  37  BLK  1. 
Berkeley  Heights,  Bkly.  William 
Kitley  to  whom  it  may  concern.. 
May     14.     191  I 

May  20.  1914- NE  CROSTON  AVE  150 
SE    Piedmont    Ave   SE    40xNE    no. 


Okd.     Jolin  J   Healy   to  L  11  Plieal., 
May    20,    191 

•May  20,  1914— S  NINTH  125  W  Alice 
25x100,  Okd.  Max  Bechtle  to  A 
Volckers May   IS,    l ;i  l 

-May  20,  1914— S  BANCROFT  W.W 
S7  W  Fulton  W  43xS  90,  Okd.  W  in 
H  Waste  and  Frederick  H  Cla.li 
to  whom  it  may  concern. May   15,  131 

-May  20.  1914— S  HEARST  AVE  96-3 
E  Shattuck  Ave  E  50xS   124-6,  Bkly 

Dora  E  Clark  to  Porter  Bros 

May    12,    191 

May  20,  1914— W  WEBSTER  350  N 
14th  N  150xW  150,  Okd.  Tjie 
Young  Women's  Christian  Ass'n. 
of  Oakland  to  D  B  Farquharson  . . . , 
May    3,    19l4 

.May  21,  1914— LOT  2  BLK  1,  Rock- 
ridge  Place,  Okd.  Mrs  L  J  Fitch  to 
T   Anderson May    1,    19l4 

May  21,  1914— E  EVERETT  230  S  13tli 
Ave    S    40xE    105.40,    Okd.      Ehelza 

Mae   Henrahan   to   Collins   Bros 

May    12,    191| 

May  21,  1914— W  TENTH  AVE  100  N 
B-20th  being  No.  2025  10th  Ave., 
Okd,  A  Y  Skee  to  whom  it 
concern Completed 

May  21.  1914— LOT  57  AND  S  714  Lot 
56  Blk  "H"  Map  Broadway  Ter 
Okd.  Newman  &  Wilkinson  to 
whom  it  may  concern ..  .May  20.    l;il4 

.May  22,  1914— LOT  22  BLK  4,  Key 
Route  Terrace  No.  2,  Albany.  Miks 
Smith  to  whom  it  may  concern..,. 
May    21,    1914 

May  22,  1914 — NB  THIRTEENTH  & 
Webster  E  lOOxN  50,  Okd,  H  A 
Powell  to  J  C  Petersen.  .May  21.  1914 

May  22.  1914— SW  E-TWELPTH  40 
SE  Second  Ave  30x100,  Okd.  Ade- 
laide G  Jenkins  to  Sommarstrom 
Bros May   21,    1914 

May  22,  1914 — LOT  5  BLK  27  Havens- 
court,  Okd.  W  H  Engle  to  C  J 
Pfrang    May    11,    1914.1 

.May  22,  1914— NINETY-SECOND  AVE  jj 
No.  2206;  Lot  23.  Highland  Tract,  I 
Okd.  Joe  St.  Mary  to  whom  it  I 
may  concern Completed  — — 3 

May  22,  1914— LOT  17  BLK  1  Thous-  '} 
and    Oaks,    Oakland    Tp.      Allan    P    4 

Matthew  to  D  T  Blethroad ,? 

May    16,    1914' 

May    22,    1914 — NE    THIRTEENTH    & 
Webster    E    lOOxN    50,    Okd.      H    A      ': 
Powell    to    W    J    Baccus    and    P    T     > 

Kennedy     (2     acceptances) j', 

May    21.    1914!" 


LIENS   FILED. 


AI.A1IIBDA  COUNTY. 


J 


May  15.  1914— S  GRAND  AVE  169.48 
W  Harrison  W  100  S  107  E  100  N 
180.  Okd.  Harry  B  Williams  vs 
Lena    White    $193. 

May  IS,  1914— NW  FORTY-FOURTH 
Ave  100  SW  10th  SW  50xNW  100, 
Okd.  R  Robertson  ys  Mrs.  J  C 
Sharp     $24.60 

May    18,    1914— LOTS   14   AND    15   BLK     , 
"I"   Map   Ext   Meek   Orchard   Tract, 
Eden      Tp.        P    J    Russell      vs      G    'j 
Rametta     $221.87*! 

-May    19,    1914 — N  NINTH   60   W   Madi 
son    W    75xN   100.     Jepsen    Bros    vs     ', 
Geo  Tuman.  Sarah   J  Hastings,  N  A     * 
Thompson.    E    M    Reagh,    Frank    W 
Aitken  and  L  T  Cook $173,50 

May     20.     1914— S    TWENTY-SECOND 
360   E    Webster      E   51xS    160.      Okd.         I 
John  P  Maxwell  vs  D  Miller.  ,$431,58 

May  20,  1914 — S  TWENTY-SECOND 
360    E    Webster    E    SIxS    169,    Okd. 


Wedii 


.Ma 


lull. 


BUILDING  .\ND  1NDIISTR1.\L  Niav  .S 


Ri-berts  Mfg  Co  vs  D  .Miller.  .  .J786.25 
-May    20,    1914— GRAND   AVK   No.    730, 
being  Lot  12  Map  Piedmont-hy-the 
Lake,   Okd.      Win  .Steven.-^on    vs   P  A 
Hriggs   and    B    K    Burnet! 175.80 

SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY 

RESIDENCE  —  2  st.iry,  .,  ti:,-  and 
base.  Class  A  construction,  c.st  not 
stated.  HlllsborouBh,  .San  Mateo  Co., 
Cal.  Architect,  Louis  p.  Ilobart. 
Crocker  Bids..  S.  F.  Owner.  William 
H".  Crocker.  The  dwelling  conii.lete  will 
co-«t  In  the  neighborhood  ..t  $250,000. 
There  will  'be  a  complete  steel  frame, 
brick  exterior  walls  and  I1repi,„,f  par- 
titions. Interior  finish  will  he  entirely 
of  hardwood.  There  will  he  hardwood 
and  inlaid  floors.  Plans  provide  for 
steam  heat,  a  vacuum  cleaning  sys- 
tem and  hot  water  supply.  All  bath 
rooms  will  have  tile  waln.scot  and 
doors.  Exterior  will  he  faced  with' 
pressed  brick  and  terra  cotla.  Plans 
are  complete  and  a  contract  for  the 
structural  steel  has  been  awarded  to 
the  Western  Iron  Works.  .Segregated 
figures  are  being  taken  on  the  other 
parts  of  the  work. 

BRIDGE— Reinforced  concrete.  Cost 
not  stated.  San  .lose,  Santa  Clara  Co., 
Cal.  Engineer.  County  Surveyor  J.  G. 
McMillan,  San  Jose.  Owners.  Santa 
Clara  County.  The  bridge  will  be 
erected  over  Penetenola  Creek  near 
Alum  Rock  avenue.  Plans  liave  been 
completed  and  figures  are  now  being 
taken.  Bids  will  be  opened  by  the 
Board  of  Supervisors  on  .Tune  1st. 
Plans  and  specifications  can  be  secured 
from  the  County  Clerk. 

RESIDENCES— 1  and  2  story,  frame. 
Cost  not  stated.  San  Jose,  Santa  Clara 
Co..  Cal.  Architect,  none.  The  follow- 
ing Day  Labor  jobs  are  reported  as 
about  to  be  started  In  San  Jose:  H.  V. 
Klnsell,  southwest  Hth  and  San  Sal- 
vador, six-room  cottage,  %2.fi3'r.  C.  A. 
Thomas,  676  North  San  Pedro.  flve- 
room  grame  cottage.  J2,000;  W,  M. 
Lewis,  286  North  Ninth  street.  six- 
room  frame  cottage.  J3.000;  Edward 
Wells,  453  North  St.  James  street,  flve- 
room  frame  cottage,  12,000,  and  Lee 
Gardiner.  197  Hawthorne  Way.  Oak- 
land, five-room  frame  cottage.  J1.600. 
WHARF — Timber  construction.  Cost 
not  stated.  Davenport.  Santa  Cruz  Co.. 
Cal.  Engineer's  name  not  given.  Own- 
ers. Santa  Cruz  Portland  Cement  Co. 
Representatives  of  the  Thomson 
Bridge  Co.  of  San  Francisco  were  In 
Davenport  recently  taking  soundings 
for  a  large  timber  pile  wharf  which 
■will  be  erected  by  the  Santa  Cruz 
Portland  Cement  Co,  The  structure 
will  be  in  the  neighborhood  of  1.500 
feet   long. 

Contracts   Awarded. 

.STORE  AND  OFFICES  —  2  story 
and  base,  brick.  Cost  not  stated.  Palo 
Alto,  Santa  Clara  Co.,  Cal.  Architect, 
Henry  Sbermund.  Mills  BIdg..  S.  F. 
Owners.  The  Frazer  Co.  Contractor,  C. 
A.  Brady,  180  Jessie  street.  S.  F.  Con- 
tract   price    not    stated. 


BUILDIMJ   COMKACTS. 


SANT.\   CI,AR.4    COUNTY. 


Jose.      Flve- 


NO.   785  S-NINTH  ST., 
room   cottage. 

Owner A.  De  Smet,  398  N-llth  St.. 

San   Jose. 


Architect 
Day 


irk. 


■NO.   249  S-THIRTEE.\TH  ST.,  San  Jos 
Six-room  cottage. 

Owner F.    O.    Nelson,    Premise.?. 

Architect  . .  .None. 

Day's    work.  COST.    $25i 


E    TWELFTH    .ST..    3rd    Lot    N    Wlllir 
St.,    San    Jose.      Five-room    cottage. 

Owner John   Harter,   I'remise.-i 

Architect  .  ..None. 

Day's  work.  COST.  $21 

NO.    ISO    N-TWELPTH    ST.,      San    .lo 
Two-room  addition. 

Owner John    Wail.cl.    Premises. 

Architect  ,  .  .None. 

Day's    work.  COST,    $llj 


NO.  122  N-THIRTEEXTH  .ST.,  .San  Jose. 
Remodel  residence. 

Owner S.    Darling,    Premises. 

Architect  . .  .None. 

Day's  work.  COST,   $l.',o 


NW  PARK  AND  SPENCER  AVE.S.,  San 
Jose.    One-story  cottage. 

Owner Miss  L.  W.  Ortley,  Prem. 

Architect  ...None. 

Contractor.  .P.  E.  Keesllng,  38  Coe  Ave.. 
San  Jose.  COST,  $1800 


N  WILLIAM,  2nd  Lot  W  Third  St..  San 
Jose.      Remodel    two-story    residence. 

Owner Mrs.    J.    C.    Murphy,    653    .S- 

7th   St.,  San  Jose. 
Arcliitect  ...None. 

Contractor.. Frank    Zingham.    210    S-9th 
St.,  San  Jose, 

COST,    13800 


NO.     113     N-TWENTY-SE'VENTH       ST.. 

San    Jose.      Two-room    additions    and 

repafre. 

Owner A.  W.  Mau.  Premises. 

Architect  . .  .None    . 

Day's    work,  COST,    »400 

SW  VIRGINIA  AND  LOCUST  STS..   San 
Jose.     Two-story  store  and  residence. 

Owner T.    Santaro.    Premises. 

Architect  .  .  .None. 

Day's  work.  CO.ST,   J3500 


NE    ELEVENTH    AND    SANTA    CLARA. 
San    Jose.      Two-room    addition. 

Owner C.    T.    O'Connell.    Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $700 


BUILDING  CONTRACTS. 

SAN    MATEO    COUNTY. 


HILLSBOROUGH.  Delivery,  erecting, 
riveting  and  painting  of  the  struc- 
tural steel  work  for  addition  to 
present  residence. 

Owner Wm.   H.  Crocker,  Premises. 

Architect  ..  .Lewis      P.       Hobart,       1122 
Crocker   BIdg.,   S.   F. 

Contractor.  .Western    Iron    Works,     141 
Beale,   San    Francisco. 

Piled  May  15.  '14,     Dated  May  12,    i4. 

15th   of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,   $6900 

Bond,    $3450.        Surety,      Pacific      Coast 

Casualty  Co.     Limit,  June  15.     Forfeit. 

$25    per   day.      Plans   and    specifications 

filed. 

LOT  8  ELK  21  Crocker  Estate  Sbdvn 
No.  1,  All  work  for  one  and  one- 
half-story  frame  building. 


'>vner Carr  A.  Anderson. 

architect  , .  ,None. 

'ontractor,  .Edw.    Anderson. 

■lied   May   11,  '14.     Dated  Mar.  27,  '14. 
Foundation  in  &  rough  frame  up. $187 

1st    coat    plaster    on 487 

iuijlding    completed     48.S 

I'sual     35    days 4R7 

TOTAL  COST,  $194  9 

iond,    none.      Limit.    75    working     days, 

'orfeit.    none.      Plans  and   specifications 


LOT  t;  AND  PART  LOT  7  BLK  30. 
I'-iston  Addition  No.  2,  City  of  Bur- 
lingame.  All  work  except  plumbing, 
gas  fitting,  tinting,  paper  hanging, 
window  .shades,  outside  painting  and 
plastering  for  two-story  and  base- 
ment  dwelling. 

owner Wm.    Eldred,   Hillsborough. 

Architect  ...None. 

Contractor.. S.  McCIure.  San  Mateo. 

Flltd   .May  15.  '14.     Dated  May   15,  '14. 

Frame    up    jnso 

1st  coat   plaster  on 1150 

Building   completed    1150 

Usual     33     days n.r.o 

TOTAL  COST,   $4600 

Bond,    none.      Limit,    60    days.      Forfeit. 

none.      Plans   and    specifications    filed. 

COMPLETION  NOTICES. 


SAN     MATEO     COUNTY. 


RECORDED  ACCEPTED 

■May  9,  1914— LOT  9  BLK  8  "Blossom 
Heath  -Manor,"  San  Mateo.  Annie 
Dunne  to  Fred  J  Maurer.May  I,  I9I4 
May  9,  1914— BERESFORD.  Beres- 
ford  Country  Club  to  F  L  Hansen 
&  Frederick  W  Snook  Co.. May  1,  '14 


MA  KIN,   CONTRA  COSTA  AND 
SONOMA   COUNTIES. 


BANK — 1  story  and  base.  Class  G 
construction,  $15,000.  Suisun,  Solano 
Co..  Cal.  Architect.  O.  R.  Thayer.  Mer- 
chants' National  Bank  BIdg.,  S.  P. 
Owners,  First  National  Bank  of  Sui- 
sun. Tlie  building  will  cover  an  area 
of  24  by  74  feet,  and  has  been  designed 
with  foundations  and  exterior  walls  of 
.sufiUcient  strength  to  carry  an  addi- 
tional story.  Interior  will  be  arranged 
for  a  large  public  space.  banking 
work  space,  president's  ofllce  and  di- 
rectors' rooms.  Interior  finish  will  be 
of  pine,  oak  and  mahogany.  Marble 
and  tile  with  ornamental  plaster  and 
ornamental  iron  and  bronze  will  be 
used  extensively.  Plans  provide  for 
coin  and  safe  deposit  vaults.  Exterior 
of  the  building  will  be  faced  with  red 
pressed  ibrlck.  Large  granite  columns 
and  pilasters  will  be  used.  Plans  are 
coniiilete  and  work  has  been  started 
by  Day  Labor.  Some  subcontracts  will 
be    let    through    the   owners. 

BRIDGES— Reinforced  concrete  and 
wood.  Cost  not  stated.  Madera,  Ma- 
dera Co.,  Cal.  Engineers,  Federal  En- 
gineering Co.,  Central  BIdg.,  L.  A.,  as- 
sociated with  County  Surveyor  T.  B. 
Smith,  Madera.  Owners,  Madera  Coun- 
ty. Bids  will  be  received  by  the  Board 
of  Supervisors  of  Madera  County  up  to 
11  a.  m.  of  June  2nd.  1914.  for  the 
erection  of  seven  reinforced  concrete 
bridges  In  accordance  with  plans  and 
specifications  prepared  by  the  Federal 
Engineering  Co.,  Central  BIdg..  L.  A. 
Plans  may  be  obtained  at  the  office  of 
the  engineers  or  from  the  County  Sur- 


liriLllING    AND    INDrSTUIAl,    NKW! 


Veneered  Panels  thai 
ARE  good— -order 
today  from 


For  all  purposes  use 
Wybro  Panels 

No  matter  what  "kind"  of  a  panel  you 
require,  you  will  find  it  among  the  WYBRO 
family  of  168  varieties. 

"A  I'anel  for  every  purpose"— -that's 
the  WYBRO  advantage.  And  they  are  all 
UNIFORM  in  quality— always  the  best  ob- 
tainable. 


Wtiite  Bpotlieps 


5th  and  Brannan  Streets 


San  Francisco 


E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

6I&  Phelan  Building,        San  Francisc 


BUILDING  CONTRACTS. 


brldg 


elude 
14 


tee 


^isti: 


of  two  spans  over  Walker  Creelc;  one 
133  feet  long  of  two  .spans  over  Gold 
Creek;  and  the  following  concrete 
girder  type  bridges;  One  600-foot 
structure  over  Ash  Slough,  one  20p- 
foot  structure  over  Cottonwood  Creek, 
one  no-foot  structure  over  Cottonwood 
Creek,  and  50  and  70-foot  structures 
over  creeks  south  of  Berendo.  R.  W. 
Curtin  is  County  Clerk.  Bids  will  also 
he  received  b.v  the  Board  ot  Supervi- 
sors up  to  11  a.  m.  on  Monday,  June 
2nd,  1914.  for  constructing  a  wood  and 
steel  bridge  ISO  feet  long  over  Chow- 
chilla  Creek,  and  also  a  wood  trestle 
bridge  in  accordance  with  plans  and 
specifications  on  file  in  the  offlie  of  the 
County  Surveyor  T.   E.  Smith. 

Contracts  Awarded. 

HOSPITAL  ADDITION— 2  story  and 
base,  brick.  Cost  not  stated.  Martinez, 
Contra  Costa  Co..  Cal.  Architect,  W. 
H.  Weeks,  75  Post  street.  S.  F.  Owners, 
Contra  Costa  County.  Contractors. 
Boyd.  Kerr  &  McLean.  S.  F..  general 
construction.  Contract  price.  $28,752. 
Plumbing  and  heating  to  Timothy  Col- 
lins. S.  P.  Contract  price.  $2,185.  A 
complete  list  of  these  figures  appears 
under  the  heading  ot  Marin.  Contra 
Costa   and   Sonoma  Counties. 


Ludden'  i^  L^m^iey '.'.'.'.'.'.'.'..'.'-''.    lljln  CONTRA   COSTA   COUNTY. 

Fluth    &    Morton 33,2S2  ,^^^0  LYING  between  Portola  Ave  and 

IttoTT  wnson::::::::;:;::  ^^  <-  .«■.  -■  ;7'-  »'  ->•  ^'--  .^/r 

Boyd,   Kerr   *    McLean.                      2S,752  ^^ picffie' Por^e^Tir'^^a^r X'cirv 

Mangrum    &    Stter $2,625  "'    Richmond.      Concrete    work,    c, 

„.     °,        ,.      „  ,,.                                  ,,o-  penter   work,   galvinized     iron     work 

T.mothy     M.     CoUms 2  18..  ^^^^    ^^^^^^^^      ^^^^    ^^^      ^^^^^      ^ 

I-'""  ,n    a"  n"Rri'en '"^tn  galvanized  iron  ware  house. 

Mcrnan   «    u  nrien -■    ■        ciwner L.  M.  La  Sell,  Berkeley. 

♦ '  .Architect  ..  .James    T.    Narbett,     Ric 

miLDING   CONTRACTS.  rnntractor.  .A°  W.  Josselyn. 

MAULM   COl.NTY.  Filed  May   IS,  'H.     Dated  May  16    '14 

Entire   frame  completed  &  ready 

SITUATE    I.N   FAIRFAX,    Marin    Co.   All  '"..'"f    galvanized    iron.  ...            $500 

work    for    one-story    frame   building.  f  """"V    ''"^'f 'f*  /"'nf  "Id 

Owner Rocca  Land  Co.,   (Corp).  tor  si  ows   rece.pts  tor  labor  and 

Architect... C.      O.      Clausen.       Phelan  "'t         "   TVT''^tZy 

_, ,        „        -_  cate    signed    by    architect 

B'«S.,  San  Francsco.  ^ 

Contractor.. Elling  Ellingson.  S.  F.  q„retv     T  imii 

Filed  May   16,  '14.     Dated  May  8.  'H^  r^rt^:,,  ^^i;'^.     pu^s'^  anT^clflcJ-.'i'n 

Frame   up    $3o0 

Building  Completed    350 

Usual   35   days »00 « 

TOTAL   COST,    $1100  UENS    FILED. 

Bond.     $550.         Surety,      Pacific      Coast  

Casualty    Co.      Limit,    30    working   days.  CONTRA   COSTA   COUNTY. 

Forfeit,   none.      Plans   and   specifications  

filed.  RECORDED                                        AMOUNT 
May     13.    1914— LOT       14       BLK      "I." 
Nlcholl   Sbdvn,   Town   of  Richmond. 

V  A  Fenner  vs  W  H  Paul $89.15 


Award  Contract  For 
County  Infirmary. 

nojil,   Kerr  and    McLean    Aivnnled   <ien- 

ITBI    Con««riiction    anil    Timothy    M. 

CollinJB  GetH  Plumbing. 

(By   Special   Wire.) 

MARTINEZ.  CONTRA  COSTA  CO., 
CAL..  May  IS.  1914. — The  Board  of  Su- 
pervisors opened  ten  sets  of  figures  to- 
day for  the  construction  of  the  two- 
story  brick  addition  to  the  County  In- 
firmary, designed  by  Architect  W.  H. 
Weeks.  San  Francisco.  Boyd.  Kerr  & 
McLean,  of  San  Francisco,  submitted 
the  lowest  figures  for  the  general  con- 
struction at  $28,752  and  were  awarded 
the  contract.  Timothy  M.  Collins  was 
awarded  the  plumbing  and  heating  at 
$2,185.  Following  is  a  complete  list 
of  all  bids  received: 

Contra   Costa   Hospital, 
Schneblv.   Hostrawser  &  Pedgrift 

$31,329 

J.    Collin    29-368 

Carl    Neilsen     29.78-5 

R.    H.    Ingham 36.400 


SITUATE      IN    TI'BURON,      Marin 


plastering    for    building. 

(iwner Edward         A.         Creighton, 

Sausalito. 

Architect  ..  .Henry  L.  Wilson.  Los 
Angeles. 

Contractor.  .H.    J.    Campbell,    Sausalito, 

Filed    .May    15,    '14.      Dated    Apr.    30,    '14. 

Frame    up     25% 

When    plastered     .- 25% 

When     accepted     25% 

Usual    35    days.. 25% 

TOTAL    COST.     $2604.49 

Bond.    none.      Limit.    60    working    days. 

Forfeit,   none.      Plans  and   specifications 

filed. 

SITUATE    IN    SAUSALITO,     Marin     Co. 
Carpenter   work.   etc..   for   dwelling. 

Owner J.   Mecchi   and   S.  G.   Ratto. 

Sausalito. 
Architect  ..  .C.    H.    Smith.   Sausalito. 


COMPLETION  NOTICES. 


CONTRA    COSTA    COUNTY. 


RECORDED  ACCEPTED 

May  5,   1914— LOT  8  BLK  "C,     City  of 

Pittsburg.      Margaret  D  and  Mamie 

L  Royce  to  George  H  Field  Co 

May    11.    19U 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


.A.    W. 


athe 


Filed  -May   18.  '14.     Dated  May  9,  '14. 

Frame    up     $820.25 

Brown     coated     820.25 

When    completed     820.25 

Usual    35    days 820.25 

TOTAL    COST.     $3281.00 

Bond.       $1640.        Surety.      Southwestern 

Surety      Insurance  -Co.    ot      Oaklahoma. 

Limit,   90   working  days.     Forfeit,   none. 

Plans   and   specifications   filed. 


STORES  AND  OFFICES — 4  story  and 
base,  brick  and  steel.  Cost  not  stated, 
Fresno,  Fresno  Co..  Cal.  Architect, 
Eugene  Mathewson.  Forsythe  Bldg., 
Fresno.  Owner,  Mr.  Cory.  The  build- 
ing will  be  erected  at  the  corner  o 
Fresno  and  J  streets,  and  will  have  i 
frontage  ot  50  feet  on  J  street  and  IS' 
feet  on  Fresno.  There  will  be  a  num 
ber  of  stores  on  the  first  floor  an( 
upper  floors  will  be  arranged  for  of 
flees.  Interior  finish  will  be  ot  pin 
and  redwood.  There  will  be  elevato 
service,    steam    heat,    oil    burning    plant 


nts    and    metal 


Pat 


vindov 


store 
sash      ant 


"Wednesday 


Ma 
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frames  will  be  specified.  Interior  par- 
titions will  be  of  metal  lath  and  plas- 
ter. B.\terior  of  the  hullding  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken. 
CHURCH—l  story  and  base,  brick, 
$30,000,  Fresno.  Fresno  Co.,  Cal.  Ar- 
chitect, H.  P.  Starbuck.  Fresno.  Own- 
ers, German  Free  Lutheran  Chunii  of 
Fresno.  The  building  will  be  t-iectcd 
at  the  corner  of  F  and  San  Diego 
streets  and  will  cover  a  consi.lerable 
ground  area.  There  will  he  a  large 
main  auditorium  and  Sunday  school 
rooms,  pastor's  study  and  social  looms. 
Interior  will  'be  finished  in  pine  with 
some  ornamental  plaster.  There  will 
he  a  central  heating  system.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  also  inchnlc  art 
glass  windows.  Plans  are  now  being 
prepared  and  figures  will  lie  railed  for 
shortly. 

RESIDENCE  —  :;  story  and  base, 
frame,  $11,500.  Hollister,  San  Benito 
Co,,  Cal.  Architect.  Edward  F.  Helms. 
5th  avenue  and  California,  S.  F.  Own- 
er, Dr.  Curtis.  The  dwelling  lias  been 
designed    for   a   country    home    and    will 

>    contain   eleven   rooms,   three  baths  and 

r  sleeping  porches.  Interior  fini.^li  will 
be  of  pine  and  redwood.  Hardw^ood 
noors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  he  of 
tile.  An  automatic  water  healer  will 
be  Installed.  Bath  rooms  will  have 
tile  lloors  and  wainscot  and  will  be 
equipped  with  showers.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster.  A  red  clay  tile  roof  will 
be  used.  Plans  are  complete  and  the 
work  is  now  being  done  by  Day  Labor. 
SCHOOI^-1      story      and   base,    frame. 

i  Cost  not  stated.  Lemoore,  Kings  Co., 
Cal,  Architect,  none.  Owner,  San  ,lose 
School  District,     Plans  have  been  com- 

'  pleted  for  a  small  frame  building  of 
four  class  rooms.  Bids  are  now  being 
taken  and  will  be  opened  on  .May  30th. 
Plans  can  be  secured  from  the  Clerk 
of    the    San    Jose    Scbonl    District,    Le- 

ROCK    CRUSHER— Cost    not      stated. 
Keene.  Kern  Co.,  Cal.      Engineer.  Coun- 
ty     Engineer,        Bakerfield.        Owners, 
kern  County.  The  following  bids  were 
received  by   the  Kern  County  Board  of 
Supervisors    for    the    construction    of    a 
rock    crushing   plant    to   be    installed    at 
Keene.     The  plant  will  be  used  in  con- 
nection   witli    the    construction    of    the 
!     State   Highway   in    Kern   and   adjoining 
[    counties:      San    Francisco    Bridge    Co., 
■     S,   F„   $S7,963;   John   R,  Cahill  Co.,   S.   F„ 
$17,000:     Langford,     Felts       &       Mayers, 
$S1, 777.77;    American    Machine      Works. 
$32,000.      All    bids    were    referred    to   the 
State     Highway     Commission,    and       no 
action    will    be    taken    until    the    June 
I     meeting    of      the      Commission.      Each 
contractor    furnished    plans    and    speci- 
fications. 

RESIDENCE   —    2      story      and     base, 
frame.     Cost   not  stated.     Fresn.).   Fres- 
no   Co.,    Cal.      Architect,    W.    T.    Bowen. 
Fresno.      Owner,    W.    W.    Hanger.      The 
dwelling    will     be     erected     on     Wishon 
avenue    and    has    been    designed    for    a 
1     ten-room    house    with    three   baths   and 
'     sleeping    porch.      Interior    will    be    fin- 
'     ished    in   pine  and   redwood.      Hardwood 
;     tloors   will    be    used   in    tlie    living   room, 
dining  room   and   reception   liall.      Plans 
•     provide   for   furnace   heat   and   open    fire 
places.     Mantels   will   be  of  tile.  An   au- 
tomatic  water   heater   will    be    installed. 
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and  compositioti  lloors.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete :ui<l    hgnres  arc   being  taken. 


Bids  For  Rock 

Crushing  Plant. 

Jiiliii    It,    t^'nlilll      Co.   «r    Snu      Frnne!,'<eu 

!,<>«.       .Vetlon     «  111     Not    Re    Taken 

liilll  June  Meeting. 


The   following  bids  were  received  by 
le   Kern   County    Board    of   Supervisors 


the 


ntio 


ing  plant  to  be  installed  at  Keene.  The 
plant    will    be    used    in    connection    with 
the  construction  of  the  State  Highways 
in  Kern  and  adjoining  counties. 
Rock    Criinliine   Plant. 

S.   F.   Bridge   Co..   S.   F $S7,S63,0O 

John   R.   Cahill  Co..  S.  F -(7. 000.00 

Langford.  Felts  &   Mayers SI. 777.77 

American    Machine    Works 92,000,00 

All  bids  were  referred  to  the  State 
Highway  Commission  and  no  action  will 
be  taken  until  the  June  meeting  of  the 
Commission,  Each  contractor  furnish- 
cil  plans  and  specifications. 


COMPLETION  NOTICES, 

FIIESIVO    COIINTV. 


REC0RD3D  ACCEPTED 

May   20,    1914— COR.  J  &   KERN   STS., 

Fresno    City,    E    Oottsclialk    &    Co. 

Inc  to  Pacific  Fire  Extinguisher  Co, 

Inc .May     H.     1911 


LIENS    FILED. 

FREISNO    COUNTY. 

RECORDED  A.MOUNT 

May   19,   1914— REAR   50   FEET   LOTS 

13    to    16    Blk    62,    Fresno.      Central 

State  Elec  Co  vs  J  I  Mitrovich   BIdg 

Co  and  G  A  Turner $324.50 

.May  IS.  1914 — REAR  PTN  LOTS  14 
to  16  Blk  62:  No.  1S27  Mariposa  St., 
Fresno.       Nudt     Johnson     vs     G     A 


Tur 


44.95 


May  16.  1914— SW  74-514  LOTS  13  to 
16  Blk  39.  Fresno,  Nudt  Johnson 
vs    D    Fujimori     $2S7,25 

SACKAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

HiUlJGli;— iieinfotced  concrete  and 
steel.  Cost  not  stated.  .Stockton,  San 
Joaciuin  Co,,  Cal.  Engineer.  City  Engi- 
neer. Stockton.  Owners,  City  of  StoCK- 
ton.  The  City  Engineer  has  been  in- 
structed to  prepare  plans  for  a  rein- 
forced concrete  bridge  to  be  erected 
over  tlie  Mormon  Channel  at  Sutter 
street.  Working  drawings  will  be 
completed  as  rapidly  as  possible  and 
figures  will  be  taken.  Further  men- 
tion will  be  made  of  tlie  work, 

RESIDENCES— 1  and  2  story,  frame. 
Cost  not  stated,  Stockton.  San  Joaquin 
Co..  Cal.  Architect,  none.  The  follow- 
ing Day  Labor  jobs  are  reported  as 
about  to  be  started  in  Stockton:  Henry 
Bodding.  1  story  frame.  $1,200;  Liner 
Silher,  1  story  frame,  $2,000;  Joseph 
Reine,  1422  North  Van  Buren.  1  story 
frame,  $2,000:  Mr,  and  Mrs,  Gus  Viola, 
73S  East  Oak,  repairs  and  addition, 
$3,000;  W,   A.  Fann,  2  story  frame,   $S,- 


500;  C,  C.  Henderson.  705  East  Ander- 
son, 1  story  frame,  $2,000;  D,  s.  .Mat- 
thews,  1143  East  Oak,  1  story  frame. 
$2,000,  and  A,  T.  Peterson,  1040  North 
Ophlr,  1  story  frame,  $2,000,  .Mate- 
rials  are   now   being   purchased, 

LODGE  HALI^-4  story  and  base. 
Iiiiik  and  steel,  $70,000.  Sacramento, 
lal.  Architect,  Washington  J.  Miller, 
ir,  Kearny  street.  S,  F,  Owners,  Sac- 
ramento Parlor  Native  Sons  of  the 
Golden  West.  The  building  will  be 
erected  at  the  corner  of  lltli  and  J 
streets,  covering  a  large  ground  area. 
There  will  be  stores  on  the  first  floor 
and  the  lodge  rooms,  ball  room  and  of- 
hce  on  the  upper  three  floors.  Interior 
will  be  flnished  in  pine  and  hardwood. 
Plans  provide  for  steam  heat,  elevator 
service  and  a  vacuum  cleaning  system. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  teri-a  cotta. 
Plans  are  complete  and  figures  will  be 
called  for  shortly. 

HOTEL— 7  story  and  base,  brick  and 
steel.  Cost  not  stated.  Chico,  Butte 
Co,,  Cal,  Architect's  name  not  given. 
Owners,  Wendell  Miller  and  F.  J.  Not- 
telmann.  Chico.  Tlie  building  will  be 
erected  at  the  corner  of  Main  and 
Third  streets  and  will  be  arranged  for 
a  number  of  stores  on  the  first  fioor 
besides  the  hotel  entrance  and  lobby. 
Upper  floors  will  contain  in  the  neigh- 
borhood of  130  rooms,  a  large  percent- 
age of  which  will  have  private  baths. 
Interior  will  be  finished  in  pine 
throughout.  There  will  be  steam  heat, 
elevator  service  and  a  hot  water  sup- 
ply. Bath  rooms  will  be  flnished  in 
tile  and  will  have  composition  floors. 
Patent  store  fronts  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  will  shortly 
go   out   for   figures. 

RESIDENCE  —  2  story  and  base. 
hollow  tile.  $20,000.  Sacramento.  Cal. 
Architect.  E.  C.  Hemmings.  Sacramen- 
to. Owner,  Dr.  W.  A.  Briggs.  The 
dwelling  has  been  designed  for  a  12 
room  bouse  and  will  be  erected  on  21st 
street  between  T  and  U  streets.  There 
will  be  three  baths  and  sleeping 
porches.  Interior  finish  will  be  of  pine 
and  hardwood  with  hardwood  and  in- 
laid floors.  Plans  provide  for  furnace 
heat  and  open  fire  places.  Mantels 
will  he  of  tile  and  brick.  An  auto- 
matic water  -heater  will  he  installed. 
Bath  rooms  will  have  tile  floors  and 
wainscot  and  will  be  equipped  with 
showers.  Exterior  of  the  dwelling 
will  be  faced  with  cement  plaster. 
I^lans  are  complete  and  figures  are  be- 
ing   taken. 

sniOOL— 2  story  and  base,  brick. 
$311.1100.  Chico.  Butte  Co..  Cal.  Archi- 
tect. Chester  Cole,  Chico,  Owners,  Oak- 
dale  School  District.  Revised  plans 
for  this  building  are  now  complete  and 
figures  are  being  taken.  Rids  will  be 
opened  on  June  3rd.  Plans  and  speci- 
fications can  be  secured  from  the  ar- 
chitect. 

SCHOOI.,— I  story  and  base,  brick. 
$15,1100.  Escalon.  .San  Joauin  Co..  Cal. 
Ar.hitects.  Young  &  Jeffery.  Wolf 
Bldg..  Stockton.  Owners.  Escalon 
School  District.  The  huilding  will  con- 
tain four  class  rooms  and  teachers' 
rooms.  Interior  finish  will  be  of  pine 
throughout.  A  central  heating  system, 
probably  warm  air,  will  be  installed. 
.Modern  school  plumbing  will  be  speci- 
fied. Exterior  of  the  bnllding  will  be 
fa.e.l  witli  pressed  hiick.  Plans  are 
11. .«    I.eing   pl-epared. 
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SCHOOL— 1  story  and  base;  brick 
or  reinforced  concrete.  J20,000.  Man- 
teca,  San  Joaquin  Co..  Cal.  Architects, 
Young  &  Jeffery,  Wolt  BIdg..  Stockton, 
owners,  .Manteca  School  District.  Bids 
opened  for  this  work  show  W.  Bay- 
singer  of  Manteca  low  on  all  three 
propositions.  No  action  has  been 
taken  by  the  Board  of  School  Trustees. 
A  complete  list  of  the  bids  will  be 
found  under  the  heading  of  Sacra- 
mento. Stockton  and  North.ern  Cali- 
fornia   in   this   issue. 

SEWER  SYSTEM  —  Vitrified  clay 
pipe.  J45.000.  Exeter.  Tulare  Co..  Cal. 
Engineer.  City  Engineer.  Exeter.  Own- 
ers, City  of  Exeter.  Bonds  have  been 
voted  for  tlie  construction  of  a  new 
sewer  system  in  Exeter.  Construction 
will  be  undertaken  within  a  tew 
weeks.  Plans  and  complete  particu- 
lars can  be  secured  from  the  City 
Clerk.  Further  mention  will  be  made 
of  the  work. 

.MECHANICAL  EQUIPMENT  —  Cost 
not  stated.  Reclamation  District  No. 
1001.  Yuba  Co.,  Cal.  Engineer.  Emory 
Oliver,  Forum  Bldg.,  Sacramento, 
Owners,  Reclamation  District  No,  1001, 
Plans  have  been  completed  and  figures 
will  be  opened  on  May  2Sth  for  fur- 
nishing mechanical  equipment  for  the 
new  pumping  plant  In  District  No, 
1001.  The  work  will  include  pumps, 
motors,  switch  boar'ds.  auxiliary 
pumps,  gates,  valves,  etc.  Complete 
information  will  be  furnlsjied  by  the 
engineer    in    charge. 

STORES  AND  OFFICES— 5  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Stockton.  San  Joaquin  Co..  Cal.  Ar- 
chitects, Stone  &  Wright,  24  South  Cal- 
ifornia street,  Stockton.  Owners. 
Charles  Beldlng  Co.  The  building  will 
he  erected  at  the  corner  of  Weber  and 
San  Joaquin  streets  and  will  cover  a 
c(.nslderable  ground  area.  There  will 
he  a  number  of  stores  on  the  first 
lloor  and  modern  offices  on  the  upper 
rtoors.  Construction  will  be  seml-fire- 
prnof.  Interior  partition  will  be  of 
metal  lath  and  plaster.  There  will  be 
slcam  heat,  elevator  service  and  a  hot 
water  supply.  Patent  store  fronts  and 
metal  window  sash  and  frames  are 
sTiecllied.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
terra  cotta.  Plans  are  now  being  pre- 
pared. 

Con^rnrls    .^warded. 

BRIDGE— steel  and  concrete.  $7,000. 
Henderson.  Shasta  Co..  Cal.  Engineer, 
County  Surveyor.  Redding.  Owners. 
S).asta  County.  Contractor,  M.  B. 
White,  Stockton.  Contract  price,  tO,- 
i;!3. 

COURT  HOUSE— 2  slory  and  base, 
reinforced  concrete.  J90.000.  Alturas, 
.Mndoc  Co..  Cal.  Architect.  F.  J.  De 
Lungchamps.  Keno.  Nev.  Owners.  Mo- 
.luc  County.  Contractors,  W,  N,  Con- 
cannon  Cu„  Monadnock  Bldg,.  S.  F.. 
Keneral  construction  only.  Contract 
price.  $81.4)1.  Plumbing  and  heating 
awarded  to  Jacob  Meyer.  Reno.  Nev. 
Contract   price.   $7,596. 

SCHOOU— 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Sac- 
ramento. Cal.  Architects,  Shea  &  Lof- 
quist.  Bankers'  Investment  Bldg..  S.  F. 
Owners.  City  of  Sacramento.  Contrac- 
tor. H.  S.  Williams.  Hearst  Bldg.,  S.  F, 
Contract    price    not   stated. 

BRIDGE— Steel  and  concrete.  $49,- 
C,-,o.  Redding.  Shasta  Co,,  Cal.  Engi- 
neer, City  Engineer.  Redding.  Own- 
ers,   City      of      Redding.      Contractors. 
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Chico  Construction  Co.     Contract  prl 
$49,650,      Other   bids   submitted   were 
follows:      Ross    Construction    Co,,    Ss 
ramento.      $57,777;      P.      Rolandi.      S 
Francisco,     $53,450;    W.    H.    Concanni 
San    Francisco.    $52,785, 
.       DIVISION      DAM.    ETC.   —   Cost      I 
stated.     Orland.  Glenn  Co.,    Cal..   Engl 
neer.   United   States   Reclamation    Serv 
Ice.    Orland.      Owners.      United      State; 
Government.      Contractor.      M.      Fisher 
.^.    F.      Contract    price.    $46,388.30. 


ot 


Open  Bids  For 

Manteca  School. 


Five    Sets    of    Figures    Opened    for    .New 

Building     Designed     by     ArcbltcelH 

Yonng    &    Jeffery. 

MANTECA,  San  Joaquin  Co,,  Cal,— 
Bids  were  opened  by  the  Board  ot  Edu- 
cation at  Manteca  for  the  construction 
of  a  one-story  brick  or  reinforced  con- 
crete school  designed  by  Architects 
Young  &  Jeffery  of  Stockton.  Bids 
were  taken  for  brick,  reinforced  con- 
crete and  hollow  tile  construction, 

W.  Bayslnger,  Manteca,  brick,  $17,537 
concrete,    $17,537;    hollow    tile,    $18,SS0. 

Henry  Green,  Stockton,  brick,  $17,- 
9S0;  concrete,  $18,675;  hollow  tile,  $19,- 
480, 

P,  Scammon,  brick.  $18,498;  concrete, 
$17,462;    hollow   tile,   $18,098. 

Daly,  brick,  $18,890;  concrete,  $18,090; 
hollow   tile,   $17,959, 

R.  Powell,  brick,  $18,145;  concrete. 
$ ;    hollow    tile.    $18,301. 

An    award    of    contract    has    not    been 


Award  Contract  On 
Alturas  Court  House. 

W.    .\.    I  one n    <  •>.    A»nriied    <;eni'ral 

Cunstruetluu     iinil     HeiitlnK     and 
Plumbing    Goes    to    Meyer, 

(By   Special    Wire.) 

ALTURAS,  Modoc  Co.,  Cal.— only 
three  figures  were  submitted  for  tlic 
construction  of  the  .Modoc  County  Court 
House  under  the  revised  plans  of  Ar- 
chitect F.  J.  De  Longchamps  of  Reno, 
Nevada.  The  building  will  be  a  two- 
story  and  basement  reinforced  con- 
crete structure.  A  contract  for  the 
general  construction  was  awarded  to 
W.  N.  Concannon.  Monadnock  Bldg., 
San  Francisco,  on  his  bid  of  $81,414,  The 
heating  and  plum'hing  was  awarded  lo 
Jacob  Meyer  ot  Reno  for  $7,,i96,  A 
complete  list  of  the  bids  follow; 

Alturas   County  Court  House. 

C.    a.    Sellman $s;i,970 

W.    N.    Concannon S1.4M 

Williams    Bros    &    Henderson    OO.nolj 
I'lumblng  and   Heating. 

Jacob    .Meyer    $7.59(1 

♦ 

H|IILDI\G   CONTRACTS. 

SACRAMENTO    COUNTY. 

CITRUS    HEIGHTS.      104    Tract      No.    5. 
Sacramento.        Erect    house. 

Owner W.  M.  Berr.v. 

Architect  . .  .None. 

Contractor.  .Dillard    &   Kennedy. 


4  3  FT.  LOT 
Sts.,  Sacram 
and  addition 


.M,  N,  2ND  AND  3ItU 
o.  Two-story  frame 
brick  lodging  iiouse. 
John  M.  Telcheiro.  315  K 
St.    (rear),   Sacramento. 


Van 


2022 


.M 


COST.    $3300 

W   ',4  LOT  3.  C.  D.  23RD  AND  24TH  STS 

.Sacramento.      One-story    frame    dwlg. 

owner O.  Buckins,  2008  D  St„  Sac- 


Contractor,  ,  E.  G.  Johnson.  026   16th   St.. 
Sacramento. 

COST.   $2060 

W  .50  FT.  OF  E  272.08  FT.  OP  S  80  FT 
of  N  ISO  ft.  Blk  3.  2-21  acres  M.  J. 
Dillman.  Sacramento.  .Move  dwell- 
ing  and    remodel    Interior. 

owner Wm.  Chapin,  4008  .Magnolia 

Ave.,  Sacramento, 
Architect  ,  .  .None. 

Contractor.  .W.    C.    Cuel,    3212    3rd    St.. 
Sacramento. 

CCST.   $950 

S  Vfe  OF  N  Vi  OF  LOT  5.  .M,  N,  26TH 
and  27th  Sts..  iS'acramento.  Two- 
story  apartment  house  (4  apartments) 

Owner E.  M.  and  A.  S.  Brogan.  811 

23rd  St.,  Sacramento. 
Architect  . .  .None. 

Contractor.  .G.    E.    Harvle.    2212    T    St., 
Sacramento. 

COST.   $3600 

E  20  FT.  OF  .s  >4  Lot  I,  K.  L,  STH  & 
9th  Sts..  No.  806  K  St..  Sacramento. 
Make  barber  shop  on  mezzanine  floor 

Owner P.  J.   O'Brien.   Premises. 


chile 


.  W. 


.M. 


Kennedy.        3330 
ve..    Sacramento. 
COST.    $40i; 


LOT  1.  N.  O.  22ND  AND  23RD  STS., 
.,  2204  N  St.,  Sacramento.  One-story 


.  W.  J.  Pendergast.  Pr. 


.C.   W.  Strathn 


COST,   $100 


L(iT  17  .MIER  &  SOW  ELL  HIGH 
School  Tract,  S,  T,  23rd  and  24th  Sts,, 
No,  3235  1  ,St„  Sacramento,  One- 
story    Mve-ruom    frame   dwelling. 

Owner Sameul    James,    lliis    II    SI, 

(rear).  Sacramenlo. 
Architect  ..  .None. 

Cojilraclor.  .C.  H.  Chatterton   Urus  ,  3120 
T  SI.,   Saciamenlo. 

COST.    $23110 

!■;  Vi  LOT  2,  U,  V,  23T1I  AND  26T11  STS,, 
No.  2316  V  St..  Sacramento  Twn- 
slory    frame    dwelling. 

Owner B.   F.   Colton.    1319    i:!t]i    St., 


chllect  . 


.No 


LOT    38    TRESCH    TRACT,    Sacramento, 

One-story    frame    dwelling. 
Owner J.  Tresch,   3231   Orange  Ave 


Wednesday,       May       27,       1914. 

Contractor.  ,W.      Grant,      3231      Orange 
Ave.,     Sai-ramcnto. 

COST,    J 1  Olio 

LOT  1S5  WEST  CURTIS  OAKS  ADDN., 
Sacramento.  One-story  6-room  fr.ime 
dwelling. 

Owner John    McCarty.    2633    First 

St.,    S.iCramento. 
Architect  . .  .None. 

Contractor.. E.   A.    Pierce,    Forum    in.l^-., 
Sacramento, 

COST.  »:;jiio 

LOT  I,  O,  P,  I9TH  AND  2(ITH  S-1.-., 
Nu.  1515  19tli  St.,  Sacramento.  Fr.ime 
tenement  House   (1  apartments). 

Owner Anthony    A.    Restano.    ],',11 

19th  St.,  Sacramento. 

Architect  ._.  .None. 

Contractor.  .E.     W.     Book,     2912     G    .,i.. 

COST.    », 

PAb.METTO  AND  LOVVEK  STOClvTi  i.\ 
Road,  Sacramento.  One-story  frame 
auditorium. 

Owner Sacramento     Orphanage     & 

Farm  Ass'n.,  Premises. 
Architect  . .  .None. 

Contractor.  .Frank     P.       Williams.       S23 

Ochsner   Bldg.,   Sacramento. 

COST,    JBOOO 


BUILDING  AND  INDUSTRIAL  NEW 


Heights 
Architect  . .  .None. 
Contractor.  ,C.    Valii 

Sacrame 


LOT 

lis 

CASA    LO.MA    TERRACE 

31119 

E, 

Sa 

cTamento.       One-: 

itory     0-1 

room 

fra 

,me 

dwelling. 

,   926   2Stl 

Sacramento. 

Arcli 

itecl 

t  ...None. 

Cont 

ract 

or..W.    D.    McKa: 
Sacramento. 

.-,    310!)     !• 
COST, 

$:7o0 

LOT  6,  R,  S,  2STH  AND  29T 
No.  2917  S  St.,  Sacramento.  Tv 
y   frame  dwelling. 

E.  H.  Sloman,  Cor  2Sih  ai 

M  Sts.,  Sacramento. 


.No 


Stahl, 


Colo 


.N    ',    LOT    1,    I,   J,    2ND,   3RD  STS 
.01-2116     I    St.,       Sacramento, 
front   on    building. 

Owner John      Rasmussen      . 

Mote  Vista. 


cliite 


Contr 


.None. 

.  D.    S.    Staflor 


IJO 


COST,    Jtl 


20  FEET  OF  E  Vi  LOT  3.  L,  .M,  ."iTH 
and  Cth  Sts.,  No.  322  L  St.,  Sacra- 
mento,     Addition   to   pr  sent   builoing 

vner K.     Shevlin,     160S     7th     St., 

Sacramento. 


chite 


.None. 
.C.    C.    Fii 


ms  L  St,. 

Sacramento. 

COST.    $600 

LOT  5,  V,  W,  3RD  AND  4TH  STS,. 
i.  2216  4th  St.,  Sacramento.  One- 
^ry   frame  dwelling. 

er Frank    L.    Tina.    410    T    St.. 

Sacramento. 


.Non 


7     13lh 
COST,    ) 


FT,    LOT    10   1?LK    9.    South 
nto.      One-story    frame    dwc 


17     15th       St., 
COST,   J1200 


LOT  1,  K,  L,  i)TH  AND  lOTH  STS.,  No. 
1107  9tii  St.,  Sacramento.  Four-story 
reinforced  concrete  addition  to  office 
building  making  10  stories. 

Owner C.    I.    Mathews    and    R.    A. 

Herold.  Premises. 
Architect  ...R.  A.  Herold,  Forum   Bldg,, 

Sacramento. 
Contractor.  .C.      J.    Mathews,    1107      9th 
St.,    Sacramento. 

COST,  JI25.O00 

U,  V.  IITH  .AND  12TH  STS,,  bet  lUh 
and  12th  Sts.,  Sacramento.  B.\acva- 
tions,  fiUing,  etc.,  plain  and  rein- 
forced concrete  and  cement,  etc.,  for 
two-story  reinforced  concrete  Gram- 
mar School. 

Owner Board   of  Education   of   the 

Sacramento  School  District. 
Architect  ...Shea  &  Lotqulst,  Examiner 

Bldg.,    San    Francisco. 
Contractor..  H.  S.  Williams.     Examiner 

Bldg.,  San  Francisco. 
Filed  May   16,  'H.     Dated  May  15,  '14. 

COST,    1188,913 

S    •/<,    OF   N    >4    LOT  5,   M,   N,    26TH   AND 


7th 


Ma 


carpentry,   etc.,   for   two-story    flats. 

xnev Eva  M.  and  Annie   E.   Bro- 

gan,    815    23rd,    Sacramento, 
■chitect  ...None. 
intractor..G.    E.    Harvie,    2212    T    St.. 


Sac 


nto. 


•14. 


50   FEET  LOT  1   AND  S  30  FEET  OF 
W   40    feet    Lot    2,   1.   J,    12th   and    13th 
Sts.,    No,    915    13th    St.,      Sacramento, 
Frame    ofilce   and    shed, 
iwner S.   P.   Comstock.   1629   G  St., 


Sac 


r.to. 


Chi 


Contractor.. C.   A.   Grey,    2830   I  St.,   Sac- 
ramento. 

COST,    :,::, 

W  37 Vi  LOTS  7  AND  S  BLK  33.  South 
Sacramento  Oak  Park,  Sacrainento. 
One-story   frame  dwelling^ 

Owner Wilson      C.   Carter,     3710>A 

Cypress    Ave.,    Sacramento. 

Architect  ...Wilson   C.   Carter. 

Day's    work.  COST,    $950 


M.  .Muluvius,   151S  17th 


BriLDIJiG  CONTRACTS. 

SAN  JOAaillN    COUNTY. 

V4  LOTS  10  AND  12  BLK  58  W  OF 
Center  St„  Stockton.  All  work  for 
two-story  frame  building  (2  flats  and 


stor 


50x50). 


27     W- 


Owner Frank    B.    Briare, 

Poplar    St.,    Stockton. 

Architect Toseph     Lasekann,     79    San 

Joaquin   Bldg.,  Stockton. 

Contractor.  .Chas.    E.    Rose,    218    South 


39 

American  St,,  Stockton. 
Filed    .May    13,    '14.      Dated    May    12,    '14. 
Foundation  completed  and   frame 

work    up     JIOOO 

Building    enclosed     1000 

Plastering   completed    1000 

Inside    flnish    completed 1000 

Building    completed     1541 

TOTAL  COST,  $5541 
Bond,  $2800.  Sureties,  C.  Totten  and 
F.  W.  Winster.  Limit,  65  days.  For- 
feit.  $3.     Plans  and  specifications   filed. 

LOT    10    BLK   64    S   M   C,   Stockton, Erect 
frame    building. 

Owner Henry    Bodding. 

Architect  .  .  .None. 

Day's    work.  COST.    $12110 

LOT    13    BLK    61    W,    St   ckton.    '  Erect 
frame    building. 

Owner W.    A.    Fann. 

Architect  .  .  .None. 

Day's    work.  COST,    $S5oo 


LOT 


BLK   123   B,   Sto. 
le   building. 

Mr.  and  .Mr 

E-Oak     St., 
pct  .  .  .None. 


Re 


COST,    $30 


NO.     ll)>^     W-WEIBER    AVE.,    Stockton. 
Remodel   brick  'building. 

owner N.e.llle  C.  Carroll  and  Annie 

B.  Nash. 
Architect  .  .  .None. 
Day's    work.  COST,    $994 

LOT    H     BLK    94    W.    Stockton.       Erect 
frame    building. 

Owner Joseph    licine.    1422    N-Van 

Buren,  Stockton. 
Architect  ...None. 
Day's    work.  COST,    $2000 

LOT   21    BLK    10,  THE   OAIvS,   Stockton. 
Frame  building. 


LOT  1  1  BLK  "D."  E  Stockton.  Remodel 
frame    huiiding. 

Owner Western      Pacific      Railway 

Co.,  Main  &  Union.  Stock- 
ton. 

Architect  ..  .Engineering  Dept.  West- 
ern   Pacific,    Stockton. 

Day's   work.  COST,   $300 

LOT  S  BLK  6,  The  Oaks,  Stockton, 
Erect    frame    building. 

Owner A.   T.    Peterson,    1040    North 

Opbir  St.,    Stockton. 
Arcliitect  . .  .None. 
L)a.\'s     work.  COST,     $2000 

LOTS  10  .\ND  12  BLK  45  E,  Stockt'  n. 
Erect    corrugated    iron    building. 

Owner Holt    Mfg.   Co,   Church    and 

Aurora    Sts.,    Stockton. 
.^ichilecl  ...Engineering    Office. 
Contractor.  .A.    L    Healy,    527    E-Ander- 
son    St.,    Stockton. 

COST.  $2000 

LOT  7  HLK  14,  THE  OAKS,  Stockton. 
Eiecl     frame    building. 

owner C.      C.    Henderson.     703    E- 

Anderson,   Stockton. 
Architect  ,  ,  .None. 
Day's    work.  COST.    $2000 

.Ml.     202     E-MARKET.     Stockton.       Re- 
model interior  of  brick  building. 
Owner Valley     Creamery     Co.,     202 


40 


E-Markel    St.,    Stockton, 
ct  .  .  .None, 
vork.  COST,   t50l) 


LOT    1    BbK      1'61    E,    Stockton, 
story    brifk    building. 


BUILDING  AND  INDUSTRIAL  NEWS 

All    work    completed 1657 

Usual    35    days 10.">2 

TOTAL   COST.    {42? il 

Uond,    S2I03.       Sureties,    George    Smitii 

and       Walter     Herson.         Limit.       none. 

Forfeit.    $13.       Plans    and    specifications 

Hied, 


Wednesday 


May 


1914. 


Architect  . .  . 
Day's  work. 


COST,    $5200 


S    60    OF    LOTS      1    AND    3      BLK    86    E. 
Stockton.     Remodel    frame   building. 

Owner Wm.    Bennett,    ?15    E-Vine. 

Stockton. 
Arcliitect  . .  .None. 
Day's    work.  COST,    JaOtI 

X     V4     LOTS    10    AND    12     BLK    131     E, 
Stockton.     Remodel  brick  building. 

Owner Sadie  E.  Gavin.  '013  N-aSn 

Joaquin  St.,  Stockton. 


Architect  .  ..No 
L)ay's    work. 

LOT    19   BLK    1 


COST,    r 
)AKS,   Stockton. 


:,   THE 
Erect    frame  'building. 

Owner D.     S.     Matthews.     1143     E- 

Oak   St..   Stockton. 
Arcliitect  ..  .R.    P.    Morrell.    12-15    L    o. 

O.  F.   Bldg..   Stockton. 
Day's    work.  COST.    $2i;00 

LOTS  2,   4.   6   BLK   70  E,  Stockton.      Re- 
model   brick    building. 
Owner Mrs.     Maria     ftubbard,     S43 

N-Eldorado.   Stockton. 
Architect  ...Walter       King,    309      Elks' 

Bldg.,   Stockton. 
Day's    work.  COST,    J3000 

NW  SUTTER  AND  MAIN.  Stockton.  All 
e.vcavatins.  foundation  and  basement 
construction  for  ten-story  and  base- 
ment   bank    and    office   building. 

Owner Commercial        &       Savings 

Bank.       320       E-Main       St., 
Stockton. 
Architect  ..  .L.     [B.     Dufton,     Chronicle 

Bldg..    San    Francisco. 
Contlactor.  .A.       P.     Brady.       Humboldt 
Bank   Bldg..  San  Francisco, 
Filed  .May    10.  '14.     Dated   May  13.  '14. 

On   1st  of  each   month 75% 

Usual    33    days Balance 

TOTAL  COST.  J19.345 
Bond.  Jlo.OOO.  Surety.  Aetna  Accident 
&  Liability  Co.  Limit.  June  15.  Forfeit. 
none.     Plans  and  speciflcalinns  filed. 

LOTS  10  AND  12  BLK  7.  W  of  Center 
St..  Stockton.  All  work  for  three- 
stoi-y  brick  stores  and  rooms. 

Owner G        Campndcnico       and     L 

Oneto,      248      W-Park      St., 
Stockton. 


cliite 


.  W.     B.     Til. 


Bldg..    Stockton. 
Contractor.  .Daniels  &  Green.   623   West 

Park    St..  Stockton. 
Filed   -May   14.    14.     Dated  May   13,  'H. 

2nd   tloor  joists  on J5S75 

Building    ready    for    plastering.    5875 

Building  completed    5875 

Usual     33     days 5S7o 

TOTAL  COST.  {23.o00 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   tiled. 

LOTS  23.  27,  2a  AND  31  ELK  4,  Jack- 
sun  Addition  to  Stockton  All  work 
for  one-story  frame  dance  hall. 

Owner Stockton    Amusement   Co. 

Ai-chitect  ..  .Walter      King.    309      Elks' 
Bldg..    Stockton. 

Contractor.  .Arthur    Paul-son. 

Filed  May  19.  '14.     Dated  May  14.  'li. 
Frame    up    fISOii 


COitTPLETION  NOTICES. 


SACBAMENTO    COUNTY. 


RECORDED  ACCEPTED 

.May  15.  1914— E  M  LOT  4,  M.  N.  2ND 
and  3rd:  SW  3rd  and  M,  No.  230  M 
Street,  Sacramento.  Mrs.  Rattle 
Isaacs  to  H  Enkoji May   11,   1914 


LIENS  FILED. 


SACRAMENTO    COVNTV. 


REXXJRDED  A.MOUNT 

.May    14.    1914 — LOT    7    OF    HILLSIDE 

Bldg       Block    Co    vs      Harry       B 

Holmes     146.3.'! 

.May  14.  1914— LOT  26  HILLSIDE 
Terrace.  Sacramento.  Sacramento 
Bldg  Block  Co  vs  Harry  B  Holmes 
$S0.S3 


Cal.  Architects,  W'alker  &  Vawter,  Hi- 
bernian Bldg.,  L.  A.  Owner,  D.  F.  Hill. 
The  building  will  be  erected  at  the 
northwest  corner  of  Si.\th  and  Wall 
streets,  covering  an  area  of  79  by  120 
feet.  Plans  show  four  stores  on  the 
first  floor  besides  the  hotel  entrance 
and  lobby.  Upper  three  floors  will 
contain  a  total  of  110  rooms  and  40 
baths.  Interior  will  'be  finished  In 
pine  throughout.  There  will  be  steam 
heat,  a  hot  water  system  and  elevator 
service.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Pat- 
ent store  fronts  are  specified.  Exte- 
rior of  the  building  will  be  faced  witli 
pressed  brick.  Plans  are  complete  and 
a  contract  will  be  awarded  on  the  per- 
centage basis. 

-MEDICAL  COLLEGE— 2  story  and' 
base,  brick  and  frame.  $25,900.  Los 
Angeles.  Cal.  Architect,  Harrison  Al- 
bright. Laughlin  Bldg..  L.  A.  Owner. 
Dr.  Carl  Schultz.  The  building  will  be 
erected  on  17th  street  near  Magnolia 
avenue,  covering  an  area  of  50  by  150 
feet,  and  will  be  used  temporarily 
while  a  larger  institution  is  being 
constructed.  The  first  floor  will  be  ar- 
ranged for  class  rooms  and  clinic, 
tapper  floors  will  contain  treatment 
rooms,    equipped    with    all    modern    ap- 


C0.1IPLETI0N    NOTICES. 


SACRAMENTO    COUNTY. 


RECORDED  ACCEPTED 

.May   19.  1914— E    V4   OF  W    Vi   AND  W 

%    OF    E    %4    Lot    2.    M.    N.    3rd    and 

4th     Sts..     Sacramento.     William     H 

Moll  to  Gene  Pendergast  .May  15.  1914 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


CLUB  HOUSE— 1  and  2  story,  rein- 
foi-ced  concrete.  $200,000.  San  Pedi-o. 
Los  Angeles  Co.,  Cal.  Architect.  How- 
ard Shaw.  Chiago.  associated  with  My- 
ron Hunt.  Hibernian  Bldg..  L.  A.  Own- 
ers. Palos  Verdes  Syndicate.  The  build- 
ing will  be  erected  on  Portugese  Bend 
nor  th  of  San  Pedro,  and  has  been  de- 
signed in  the  .Mission  style.  There  will 
he  a  large  lobby,  living  room,  main 
and  private  dining  rooms,  card  rooms, 
reading  and  lounging  rooms  and  in 
the  neighborliood  of  130  guest  rooms, 
all  of  which  will  have  private  baths. 
Interioi-  finish  will  be  of  pine  and 
hardwood.  There  will  be  steam  lieut 
and  a  hot  water  system.  A  large  open 
air  plunge  60  by  120  feet  will  also  be 
installed.  Exterior  of  the  building 
will  be  faced  with  cement  plaster  with 
a  red  clay  tile  roof.  Plans  are  now  be- 
ing   prepared. 

HOTEI^I  story  and  base.  brick. 
Cost  not  stated.  Los  .\ngeles.  Cal. 
.Architects.  Western  Building  Co..  Lan- 
kershim  Bldg..  L.  A.  Owner.  G.  A. 
Thiele.  The  building  will  be  erected 
on  Wall  street,  having  a  frontage  of 
30  feet  and  a  depth  of  113  feet.  There 
will  be  several  stores  and  76  rooms 
Nearly  all  rooms  will  have  private 
baths.  Plans  provide  for  steam  heat 
::na  elevator  service  and  a  liot  water 
supply.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Pat- 
ent store  fronts  will  be  used.  Exteiioi 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
(igures  are  being  taken  on  subcontracts 

HOTEL — 4  story  and  base,  brick  and 
steel.      Cost    not    stated.      Los    Angeles. 


Inte 


finish 


vill     be 


of 


Ph 


tile.      There    will    be 
I    hot    water    system.      Ext 
building  will   be   faced 
ster.      Plans    are    being    pre 


pored. 

SCHOOI^-1  story  and  base,  b 
$40,000.  Tustin,  Orange  Co.,  Cal. 
chitects,  Elwlng  &  Tedford,  Trust  and 
Savings  Bldg..  L.  A.  Owners.  Tustin 
School  District.  The  building  will  cov- 
er a  ground  area  of  198  by  136  feet,  and 
will    contain    ten    class    rooms,    manuel 


i1 


train 


libr 


and    domestic 


ipal"! 


office. 


PORTLAND  AND  OREGON. 


FACTiiKY— I  sliiri-  and  l.asc.  I. lick, 
$90,000.  Portland.  Ore,  ..Vrchitects, 
-McNaughton  &  Raymond.  Title  and 
Trust  Bldg..  Portland.  Owner.  Oscar 
Heintz.  The  building  will  be  erectet 
on  the  East  Side,  covering  an  area .  o: 
100  by  200  feet.  Interior  Hnisli  will  bl 
of  pine.  Plans  provide  for  two  largi 
freight  elevators,  automatic  sprinklei-s 
metal  window  sash  ami  frames  ant 
fireproof  doors.  Exterior  will  be  faced 
with  stock  brick.  Plans  are  conipleti 
and    figures    will    be    called    for    shortly 

Contracts   .\niirded. 

HOTEI..— 2  stor.v  and  base,  brick 
and  concrete,  $23,000.  Sutiiel-lin.  Ore.^ 
Architect,  Earl  A.  Roberts,  Selling; 
Bldg..  Portland.  Owner.  F  B.  Waite. 
Contractu.  A,  E.  Sliiria.  Siitherl 
Contra. •!    pri.'..,    $2,-,, mm. 


SEATTLE  AND  WASHINGTON. 
Contracts   Awarded. 

WAREHOUSES— 2,  1  story.  tr 
and  concrete.  $103,147.  Seattle.  Wash. 
.\rchilect.  Port  of  Seattle  CnmmiS! 
Seattle.  Owners.  Oily  of  Seattle.  Con- 
tractors. Dow  &  Ryden.  Melliorn  Bldg.. 
Seattle.      Contract    price.    $103,147. 


BlULDINO    AND    INDUSTHIAL   NEWS 


JAMES  CAHILL  &  CO. 

DEALER SIN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.                            Tel.  Oakland  1113 

JOHN  G.  ILS  &  CO. 

Xlanulacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

8^8-841   MISSION  ST.  San  Francis 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Quantities  taken  off.  Tenns  reasonable 

Address  ma  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5841 


Subscribe  for  the 
"Building  and  Industrial  News" 


Peerless  Ironing  Board. 

Disappearsin  the  Wall 


PEERLESS  mONfNG  BOARD 

5f/0W/NG  CAB/NET 

SET  m  PA  R  Tl  r/o/v 

CASEOUS 


The  Peerless  Ironing"  Board  is  perfect  in  comp&ctn 
nience.     Inexpe     "       ■  .     ..     , 

lideoces.     Helps 


.  flati  tkod 


ThePe 


'  valuable  for  ap&rtr 
more  quichly  at  better  prices. 
Prices  $T.50  and  $8.00 

;ss  Combination  Ir^  ning  Board  and  Kitchenette  Table 
combines  the  ironing  board  with  a  diiappearing'  table  in  the  most 
compact,  inexpensive  and  convenient  form.  Invaluab'e  for  the 
small  kitchen. 

Price  SIO.OO 
Write  for  circular.        Agents  wanted. 

pe:e:rl.e:ss  iroiming  bo/vrd 

633  Ptieian  Bldg.  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and   Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  proiect.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  iob  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


BrlLDlNC;    AND    I.MnrHTRIAf.    MOW; 


Catarrh  caiM  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Co1 
arrh  and  Cold  in  the  Head.  It  makes  you  miserable,  doesn 
it?  You  really  don't  care  whether  thin£S  go  right  or  no 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  ge 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  i 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  : 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat 
arrh  or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

P/ice  SO  Cents 

For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LrAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


"It  Is  Almo^  Human" 


Phone  Kearny   740 


^^        "The  Improved 

^^^        Norton" 


Door  Check 
anz  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air  Cushion   Check,  worl<ing    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  siie  of  Door;  also  projeiftion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

San  Francisco 


278  Natoma  Street,  near  4th 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Peilect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  BIdg.,  San  Framisco 


Januarv  1st.  1914. 


New  Prices  In  Effect 

Be  sinv   Miiir   liles  contain    (Uir  new  ('alal(ij;uo.s 
ana   Di.sonunt  Shoct.s. 

Have  yitu  seen  tlio 

"BUNGALOW" 

Tliat   little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heater  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farreli  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tsl.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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BOILERS — KITCHEN. 

pllance    Sales   Co.,    218    Pacific 
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CABINET    MAKERS. 

Hunter,   R.  J.,   eipert  cabinet   maker, 
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DOOR    CHECK    A.\D    SPRING. 

■rell,  F,  D.,  278  Natoma,  San  Fran- 


UOORS,    SASH,    MOULDINGS. 


DRUGS. 

Clover  Leaf  pharmacy,  Cloverdale. 
Cal Page    42 

ELEVATORS. 

Otis  Elevator  Company,  Beach  and 
Stockton     

Van  Emon  Elevator  Co.,  56-60  Na- 
toma   St.,   S   F  Page-Inside    back  cover 


FLOORING. 


GENERAL    CONTRACTORS. 
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Johnson,  Joel,  110  Jessie  St Page  40 
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HARDWOOD    LUMBER. 

Parrott  &.  Co..  320  California  St.,  San 
Francisco    Page — Back    cover 

White  Bros..  5th  and  Brannan,  San 
Francisco .Page    36 

HOISTING   MACHINERY. 


KITCHEN     OUTFITS. 


LUMBER. 

Taylor  t  Co..  2006  Grand,  Ala 
MACHINERY. 


METAL   LATH. 
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Parrott  &  Co.,  320  California  St.,  San 
Francisco   Page — Back  cover 

Lllley  &  Thurston  Co.,  Rlalto  Bldg., 
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Builders'  Supply  Depot,  38  8th,  San 
Francisco    Page    4 

Dalzei,  F.  E..  2014  University  Ave. 
Berkeley;  manufacturer  of  house 
and  office  tlttlngs.  mouldings  and 
window  frames,  turning,  band 
sawing,    shaping,    etc 

PLASTER  BOARD. 


PLUMBERS. 


ty;    814    Broadway;   Phone   Oakland 


REVERSIBLE    WINDOWS. 

Simplex  Window  Co..  62'6  Market  St., 
9an    Francisco    Page    4 


STATIONEOaS, 


STORB     FRONT      CONSTRUCTION. 


WATER     HEATERS. 

Gas  Appliance  Sales  Co.,  218  Pacific 
'Bldg Pagle    40 

Pittsburg  Water  Heater  Co.,  237 
Powell     Page    42 

Wood  Mfg.,  Co.,  John  218  Pacific 
Bldg.,  San  Francisco   Page  37 
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WALL  FINISHING. 

Imperial  Co.,  183  Stevenson  St.. Page  I 

WATER    PROOFING. 

Dwan  &  Co.,  J.   B.,   446  Turk... Page  42 
Imperial  Co.,  183  Stevenson  St.. Page  I 
Parrott  &  Co.,   320  California  St.,  San 
Francisco    Page — Back    cover 

WHEELBARROWS. 


■WINDOWS — PATENT. 


■niNDOW^  SHADB9. 

Cahill     A     Co..     Jamei,     172     12Ui     St., 
Oakland,  OtX.   Pa<*  « 
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Specialty  Contractors'  Protective  Assoctation. 

OFFICIAL  LIST  OF  MLMBEHS  OF  SAN  FKAN'CISCO  LOCAL  No,  2  OP 
THE  SPECIALTY  CONTKACTOIIS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
185  STEVENSON  ST.  TELEPHONE  SUTTER  995.  MEETS  SECOND  AND 
FOURTH  MONDAYS  OF  EACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS' 
EXCHANGE 


ident,    J.    J.    CONNOLLY 

Master  Plasterers'  Ass'n 
-President,   L.    R.    BOYNTON 

Contracting  Plasterers'   Ass'n 
surer;     JAMES  R.    WILLIAMSON 

Master    Steam    Fitters'    Ass'n 

"Tliis 


OFFICERS 

Secrt 


W.   S.    SCOTT 
Masons'    and    Builders'    As 
E.    H.    Williams   and    C.    Munday, 
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6J5    Plielan    Building. 
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all 
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McLeod.    J.    J. 
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Mitchell,    M.    A. 
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Morrlce.  T.   B. 
Morrison    &    Bevl- 


J.     *. 


Ui    Vecchio,   S.   J. 
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Uibbs,  J.   ft  Son 
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Hildebrand,    C. 
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Honman    &    Scba- 
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Cha 


ck  &  Co, 
Westphal.  H,  N. 
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Whitley,  H.  T. 
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Wllllamson.  H.   Co 
Wilson,   W.  F.  Co. 
Williams,  O.  F. 
Wiesendung.    P. 


MASTER  1-AIIMT- 
ERS'  AND  DEC- 
ORATORS'    ASSN. 

Office    236    Paclflc 

Building 
W.    T.     Beck,     Sec. 


Anderson&Bros. 
Axt,    H.    J. 
Ankers.    H. 
Anderson    Bros. 
Beck,   W.  T. 
Bacigalupi.    P. 
Black,    E.    H. 
Burns,    Joseph 
Becher,    H. 


Wagner,  F 
Weinmann 
Wendt,  O. 
Woodall.  E 
Welser,  J. 
W^alk,    M. 


Office    185    Ste 


M.    J.    Mealey. 
President 
Allen,    C.   J. 
Arlett,    Arthur 


stein 
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Byrne.    J.    F. 
Brickley.    P. 
Blum,    U 
Cohn.    M. 
Clarke   &   Dii 
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Daniels.    G.    V. 
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Foley,    D. 
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Grlffln.    F. 
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Central    Elec.    Co. 

Dalziel.    Robt.,    Jr. 

Gen.   Eng.   Co. 

Gllley-Schmid     Co. 


IS  Eng.  Co 
Co..  J.  G. 
Co.,     The 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 

Phone  Sutter  3S80  110  JESSIE  ST. 


,   Kdwai'd 
!nz.   Chas. 


Wright.      Tie: 
:.    Bergstrom. 
DIKECTOK 

I.     Lansing.  F] 
Linden.   Wi... 
Llndgren,  A.  F. 

VV.    McLeran,  llalpli 
Uuokkeeper 


uvral      CoDtrac- 


miweg.  Fred  J. 
.nderso  "  " 
W.    W 


Co.. 
Heffer- 


liiller.   John 
Bletch.    E.   C. 
Bluxome  &  Co. 
Born,    F.    H. 


t  &  Ste 
ion  Bro! 
ler  &  Se 
Tlios.  V 
ell  &  Co. 
n,   Eln 


W. 


FerroUte   Co. 
Finlayson.    M.    M. 
Flaherty  &  Ogle 


milton.   Peter 
nsen.  C.  W. 
i-fom.  J.  J. 
inng.   George 
.  al  y  -  Tlbbltt 
'nnstr.   Co. 
aphy,   J.  J. 
ikenroth  I 

..hell 

nnings,   Adolf 
Hiilnl.    W.    H. 


J.   A. 
,   O.   C. 


Er 


ecretary,    Wn: 
1914-1915. 

nk  P.        Thur 


Gompertz 
E.    Hague 


C.    S.    !.■. 


UEMBEKS. 


McLaughlin 

McLeran  .t 

.Monk.    J 
Monson    Bit 
Monster    & 

holdt 
Neal,    .losepl 
Neldlck.   Frj 
Newsom,     V 

&  Kohn 
Nlels«n.  N. 
O-Brien,  J.   , 


Rertnall.  W. 
Ree.^e  &  Ro 
Reltc.  .1.  B. 
Rlckon.  Fre< 
Rolandi.  F. 
Saner.  Athm 
Savwell.  .Svl 
Schulz.  J.  F 
Sjogren    Bro 


Br 


Strehlow.     Pre^se 

&    Peterson. 
Taylor  *  Goerlcke 
Terrlll.    W.    A.    4: 


Brode  Iron    W< 

Eureka      Wire 

Iron  Works 

enkopf 


&  Kloer 


Sons 
Olasse 
Hlllard 

J. 

Keil    Iron    Works 
Ke 


Br 


nze 


\kendall,    J.    O        Leutholdt    &Cn..  M 


Tile   Co 


ind 


Art  C'elliiiKa. 

Berger  Mfg.   Co. 

Art   GlaMM. 
GrossUcht    &    Uin- 

Pioneer    Pate      & 

Window   Gkiss   Co 

Schwarz     &     Gott- 
lieb 

.\rti»tle        IMnxter 
Ucvorutiuna. 

Benkman,    Ed.    G. 

ainuKV     IjHiodorc 

Larson,   o.   F 

Llpp  &  Co..  I.  P. 
Co 

AHbeNtOM  MaterlnlH 

Johns     -     Manville 
Co..   H.   W. 

.Magnesia     Asbes- 
tos Supply  Co. 

Western     Asbestos 
Magnesia  Co. 

Western    Builders- 
Supply   Co. 

.ANiil.iilt    .&    Blluni- 
InouH    PiivluK. 

.Nugent,     Robinson 


Auto   Delivery. 

Holland,  J.  P. 
Star  Con.  Co. 
Auioiiiolille 

Siiniillex. 
Burgers.    Fred    W. 

Roflers. 
Deasy    utilities  Co 
Peerless    Agencies 

Company. 
nailer  <&  Pipe  Cov- 
erliiK. 


Join 


Manvilh 


H.  W. 
Lewis.  W.  S. 
Magnisia   Asbestc 

Supply  Co. 
vVestern    Asbesto 

.Magnesia    Co. 


Life  Ins.  Co 
al  Acc'dt 

ur.    Corp. 


Lloyd    &    Spe 

.Mac.Means.    H 

Meherln      it 

Mark  M. 


St  Cas- 
r'ety    Co. 


Robt. 
&    Ral- 


Koberllng.   Jos. 
Koidenstrodt.   F. 
.\Ic  Whlrter,  W.  J 
.Vlealey   iv    Collins 
.Vlilierlck,    Phil.    J 
Oberfeld.   Cha.s. 
iJ'Rourk,    T.    F. 
Reed  *   White 
TIngherg.    .lohn 
Watson     Eros. 
Whitney  &  Davles 

ilriek    l>earera. 

Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    & 

Po'terv  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
DIamona    Brick  Co 

lile   Co. 
Gladding      -      Mc- 

Bean   Co. 
Golden    Gate  Brick 

Co 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

ta.^.pottery   Wks 
United      Materials 


Keuftel  &EsserCo 
Biillcluf?    JoiirnulM 

&    Bn- 


chltect 

ilding'    . 
dustrlal 


Daily 


nd     In- 
News. 


ilde 


llulldlii«:  Hiifc 

Algenlnger,  E 
Alsen's  Port 
nt   Co. 


Bake 
to 


De 


elop. 


Slfg.  Co. 
Bird  &  Son,  F.  V 
Cal.     BIdg.     Mat. 


Falls  Ml 
Fuller  ,« 
Gladding 


Guerln  &  Co..  J.  S. 
Hollcway  Exp. 
Metal  Lath  Co. 
Hnlnies  Lime  Co. 
ll.ill.uid.   .r.    P. 


I.illev   X,   Thurston 

Co. 
Mever.    Adolph 
Par.    Portland    Ce- 
ment  Co. 
PnrafUne  Paint  Co 
Parrntt    &    Co. 


Wstern  Asbestos 
.Magnesia  Co. 

Vestern  Builders' 
.Supply   Co. 


-  Co  burn 
&       Hud- 


•Ity    Supply    Co. 


ell      Lin 
Co. 


Uwan  &  Co..  J. 
Guerin  &  Co..  J. 
Holland,   J.    P. 
Lennon    Co..    J. 
Lilley  a  Thuisi 


Co. 


Adolph 


Hand 

Cement  Co. 
Standard    Portland 

Cement    Co. 
Waternouse  V 

Price    Co. 
Wester 


Ctal 


Co. 

nueyM,     Ptileuf 

v-son  Co.,  L.  B. 
iser  -  McDon- 
:11    Co. 


Cold   storage  Inau- 

Van    Fleet,    M.    V. 
Coucrete    Coulrue. 

Amorsen    (jo.  A  i  T 


Crescent    Cone 


Hurley,    P. 
Leonard,    J.    P. 
.McCabe    &    Brown 
.Mission      Concrete 
&    Mosaic     Wks. 
Moroncelli,    John 
Nilson  &  Arras 
-Mew     Era     Marble 


Petcrsc 

ClKlS 

Ras.mu 
Ribonl, 


rlund,    J,    V. 
!rman,  L.  M. 

tie        :ilaeliy. 

&    Co.,    E.  R 


Young    Ma- 
lery   Co. 
&  Co..  R.  R 


Metal    Work.s. 

Habernla     S  h  e e 

Metal     Works 


H,    J. 


Hurabellie 
Ideal  Cornice  I 
Korell  &Co.,  J. 
Modern  Sh. 

Metal  Works 
Morrison  &  Co. 
Olive  &   Leary 


&  Cornice  Co. 

S.    F.   Metal   Stamp 

&    Corr.    Co. 

Crude  Oil   Biiraerk 

Bill     &     Jacobsen 
Sherman,     Kimball 

&    Co. 

CruHtaeil  Hock. 
Hay  Devel.  Co. 
Cal.    Building    Ma 

teTlal     Co. 
Cassarr'.:tto,     John 
City    Supply    Co. 


J.    P. 
n.    A.   L. 


Bricklpy,    P.    J. 
Fox,    Join    L. 
Imperial       Wate 

proofing   Co. 
Rejgle     &     Jame 


I'leclrle    I.IkIiI    Co 

City    Electric    Co. 
Pae.    Gas    &    Ele 
Company. 


Electric   Co. 
Decker     Electric 

Construction    I 
Farnsworlh     f.le 

trlcal    Works. 


Hanbrldne.     W. 
Kirsten,   W.    H. 
Lauder,   H.   I. 
Lew     l^lcc,     Cn 
Manhattan      Ele. 

trie   Co. 
McFell  Elec.  Co. 
National      Electr 


Ridlev     *     R 
Rochd.nle      n;iei 
Schlmetschek. 
Standan    Pie'- 


Areli.    S 

S.   P  .  Me 


1.     Xeil 
Bldg 


elger  Terra  cm. 

AlbiH     Healine-     *;■ 

••"1   .C-   Pnf-v  Wks 
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P.xtllii 

oner,    n     W. 
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Metal    Works 
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Price  Co. 

Conlln   &   Roberts, 

Fosburgh 
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Ferguson,    W.    H. 
Horwege  H.  J. 
Morser.    B.    J. 
Priddle,.    Milton 

Floor*.      CoiiipoMl- 
tlan. 

Artollth    Mfg.    Co. 
Bender    H.&P.    Co- 


Flu  .._,-..  -     _ 

Hoofing    Co. 
Flaherlv    R.    &.    P. 

Co..    K.    H. 
Malott    &  Peterson 
Goodmanson.    A.  K 
Watsonlte  Co. 

Floors,     Hnrdnooil 

Hardwood    Int.    Co 
Inlaid    Floor   Co. 
Pac.    Floor    Sand- 
ing Co. 


Berger    Mfg.    Co. 

Gnu  Flxtore. 

Day     Co..     Thomai 

Gas    Henting    Sy 

tema. 


Demlng,    B.    R. 


Cohen,    I. 

Fuller    Co..    W.    P. 

Grossllcht    &    Dln- 

nlene 
Habenlcht  & 

Howlett 
Mission      Plate      & 

Window       Glass 


Co. 


Plo 


Pla 


Schwarz    &    Oott- 

llel) 
United     Glas« 

Works     (Inc.) 
GrMUng. 
Branlck,    J.    P. 
Button.    I.    V. 
Carlin    Bros. 
Cassaretto,     John 
Uevlncenzl    &    Co.. 

L. 
Dillon        Teaming 

Co. 
Glorgl    Co..    a. 
Hartnett    J.    D. 
Holland,   J.   P. 
Lennoiv    Co.,    J.    B. 
Leftler,    Fred 
McGUnc'hey  & 

Monohan 
Montague   Co..   P 


Pico.     Ed» 
Powers.    Clias.    J- 
Ralilman    AWoods 
Schmld,    A. 
eibley    Grading    & 

Teaming    Co. 
Star  Con.  Co. 
Wright    Cr       I.    H. 


Leed    Granite    Co., 

W. 
Paclflc  Granite  Co. 
Placer    Granite  Co. 

firairel. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Cassaretto.       John 

City  Supply  Co. 

Btandard  Crushed 
Rock  Co. 

Star  Contracting 
Company 

Btone  Co..  E.  B.  4 
A.    L. 

Hardwood  Deal- 
era. 

Inlaid    Floor    Co. 

Hardwood  Inte- 
rior  Co. 


Co 


Hd'narej    DeaierHM 

Backer     &     Hamil- 
ton 
Bennett    Bros. 
Brlttaln    it    Co. 
Kruse,     J,     H. 

Meyer.    Adoph 
Norman     &     Sons, 

F.   G. 
Palace   Hd'wareCo 
S.    F.    Hd 
Smith    Co..    P.    A. 

Ha7    &    Grain 
Algeltlnger.     E. 

Heatlus    &    Ventl- 
latlni;. 

Ahlbach    &    .Mayer 
Atlas    Heating     & 

Ventilating  Co. 
Klernan  &  O'Brien 
Hurley  Co..  J.  C. 
Lawson.  Herman 
Looney  Co.,  J. 
Mangrum  &  Otter 
Snook      &      Co., 


Houses    Movers    A 
Raisers* 

Hatch,    H.    L. 
Pearson.    N.    H. 
Sullivan,   D.   J.ftT. 


Inlaid   Floor   Co. 
Pac.     Floor     Sand- 
ing   Co. 


dry    Co. 

Iron     <&     Steel. 

Baker    &    Hamll- 


Woods  &   Hudda 


Over    Bros. 
Bureka     Wire       & 

Iron    Wks. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
HUlard    Co..   C.   J. 
Keil     Iron     Works 
Michel    &    PfetTer 
Monarch         Iron 

Works 
Ralston  Iron 

Works 
S.   F.  Iron  Works 
Sartorlus   Co. 
aahraeders       Iron 

Works 
Security       Iron       .i 


&    Foun 


Sto 

dry   Co. 
Vulcan    Iron    Wks. 
West    Coast    Wire 

&   Iron  Works 
W  e  s;t  e  r  n      Iron 

Works 
Zenith  Iron  Wks. 
Joist     Hansr^rs    A 

Post    Caps. 
Kortlck      -      Pallis 

.Mfg.    Co. 
Lllley     &     Thurs- 
ton   Co. 
Roman   Co.,   C. 
Waterhouse  & 

Price    Co. 
iWeslern         BldTS. 

Supply    Co. 

Lathers,    Wood    A 
Metal. 

Balzke.    Robt. 
Edwards,    C.    H. 
Hayden.    Fred 
Lynch.   Richard 
McABee,   E.  T. 
Raymond,   Win.  H. 
■Snell     &     Dennis 
Ward,   J.   E. 


Lime      A      Plaster 

Arden   Plaster  Co. 

CaJ.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Holland,   J.    P. 

Lennon  Co.,  J.   B. 

Pa«1flc  Portland 
Cement   Co. 

Western  Lime  Sl 
Cement  Co. 

Lumber  Dealers. 

.4-cme   Lumber  Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 


Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse   Co.,   J.  H. 

Hooper  Lumber  Co 

Higgjns  Lum'ber 
Co..   J.   E. 

Loop  Lumber  Co. 


Mill      and 

Lumber  Co. 
Olson     -     Mahony 

Lumber   Co. 
Peterson.    E.   T. 
Pope  &  Talbot 
Relnhart    Mill      ft 

Lumber  Co. 
Ryan,    Georffa 


Lumber  Co. 


Wilson    Bros.ft  Co. 
Wall.    Jos.    P. 
Wood  Lumber  Oo., 

E.    K. 
Yates.   Wm-   F- 


Artollth  Mfg.  Co. 
Bender  R.ftP.  Co. 
Dwan  ft  Co.,  J.  II. 
Flbrestone     ft 

Roofing    Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
Maltott     &     Peter- 


Mantels.     Tiles     A 
Grates 

Ginsberg    Bros. 


Rignev.     Thos.     F. 
Watson    Mantel    ft 
Tile   Co. 

Marble  and  Mosaic 
Work. 

Gnecc>^.    M.    H. 
Grassl   &   Co..   P. 
Mission       Concrete 

ft  MOb.lc  Wko 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

ftConcrete   Co 
Vermont       Marble 

Co 


Berprer  Mfg-.   Co. 
Hollowav       Metal 

Lath     Company. 
Llllev  &   Thurston 

Co. 
Roebllngs       Sons 

Co..    John    A. 
Waterhouse  ft 


Metal     Stamping 

S.   F.   Metal  Stamp- 
ing ft   Corr.   Co. 
oils    and    Greases. 
Hatcli,     J.     G. 
Standard  Oil  Co. 
Ornamental      Plas- 

Benkman,     Ed.     G. 


Br 


ck    &    Jan 


Santa    Fe    Lumber       Zelinsk 


Clark    &    Dickson 
Cramer    Bros. 
Connor.  E.  J. 
Copnick.    T.    W. 
Hani.  T    11. 
Donoyan,   V.   J, 
Ericksen.  Wn 
Hansen.     Elbing  A 
Lewis,   S. 
Miller,    U 
Miller,   J.    A. 
McCubbln.    James 
Manning.    John 
Neal,  L.  J. 
Quandt   &   Son 
Ruderman.   I 
SaHisbury.     Ben.. 
Schafer.   Wm. 
Simon    Nellson    Co 
Smith.  J.  S. 
Sovie.   C.    B. 
Spark        &        Sons 

John    H 
6wanson.    Peter 

Walker.     Mayer 
Wagner.  Fred 
Wagn 


Paints.   OII»    A  arn- 
Ishes.  Bte. 

Clark    &    Dickson 
Cohn    &    Co..    Mar- 
lon   D. 
Fuller  Co..    W     P 
O'Brien.   J.   S 
Parafflne  Paint   '"•> 
Pratt    ft   Lambfrl 
Whittler   -   Cobnrii 

Co. 
Patent      rhln.i..-.. 
Clawson  Cf>     i      '■ 
Dresser   -    'VT.  t-v  ... 
Hughes.    H.    .' 
Dunlevy    *    G^'t' 

Pile      DrlTlnir 

Lamburth.    C.    E. 
Pa»-inB    nrlck. 

Cal   nrick   Co. 

PInnlne    Mlllo. 

Anderson    Rrns 
Atlas         Plani;ig 
JIIII     Co. 


Cal.  Door  Co. 
Cal     Planing    Alir 
Emannel,    L,    &F. 


Lorden      Mill      Cn 

J,  P. 
Main     fit      Pi»Ml"" 
Moore    Mill  *Liim 


Mill 

Relnhnr 

,»    Pla 


Mill 
t      rinrn      \ 
Mill    *    T.. 


Plasterers 

BoB.'ll.     Herman 
Bradley  *  O'Relllv 


Greenback.  Joe. 
Connel   Co.,    J.    E. 
Daly,  J.  H. 
Duthle,    Chas. 
Fraser,    Slmun 
Fry,    A. 

Gilmour,    W.   G. 
Jacobson.    N. 
Knowles.    A. 
Leaf    &    Kaiser 
Lyden     ft     Bickel 
-UacGruer    &    Co. 
Mowat    Donald 


Ahlbach    &    Mayei 
Alton,    Thorn.    W. 
Boscus   Bros. 
Bernard,  Geo.   F. 
Condon    &    Band 
Dunn.   Nell    H. 


Co. 


Gos 


Wn 


Grondon 
Houston,    J.    J. 
Kara,  F.  E. 
Klernan  &  O'Brien 
Klrschbaum.    W.  F 


La 
Laude 


H.    I 


Lettlch   Bros. 
Levy  Plumbing 

Co..   M. 
Looney    Co.,    J. 
May,   Gus 
.McEnhill,   Leo.    J 
McLeod.    J.    J. 
Penkerton,    J.    H. 
Perazzl.  H.  J. 
Skelly,  Thorn  OS 
Shears,    John 
Snook      &      Co., 

Fred    W. 
Stewart,   Jam.-3    K 
Turner   Co.,   The 
Wetzel.    Theo 


■Wlls 


Co.W 


Plumbers    »u|»i*llfi. 

Mark-Lally    Co. 
Nelson    Mtg.    Co. 

Railroad         .\-;enl, 
FrelBht    &    Pn«- 


HlKglne. 

Lamburth,    C.    E. 
.Markley,     Janie.s 


Cal.  Roofing  Cu 
Cantley  &  Co..  ,1 
Enterprise      Roof- 

ing  Co. 
Flbresooe     * 

Rooting    Co. 
Flaherty.    R.    H 
Goodmanson.    A.  K 
Larikln         Asphalt 


Malott  ftPeterson 
Parry  &  Co.,H,  M. 
Rapheld        Roofing 


Til.betts       Rootlne 

Watsonlte   Co. 
Western     Asbestos 

Maeneala   Co 
Western    Felt   and 

Refining    Co. 
Rniiflnv     tSlnte     & 

Tlle.i 
Grr.ham.    R,    G. 
White,     Ed.    A. 


RfMttluK    Materials 

Bird  &  Son,  F.   W 
Johns    -    Manvillt 

Co.,  H.   W. 
Paralhne  Pal 


erho_.. 

Western  Asbesl 
Magnesia  Co. 

Western  Bullde 
Supply  Co. 

Whittler   -  Cobu 


Co 


Ute. 


bay    Develop.    Co. 
Cal.    Building    Ma- 
Material     Cu. 
Holland,   J.    P. 
McMuliln   Bros, 
titone  Co.,   E.   B.   & 


W> 


BulldlnB 


ullarj     Garbaife 


U.     &     M.     She 

Metal    Works 

Guiifoy         Corn 


nil 


.'Me 


Wi 


Hughes.    H.    J. 
Hurabeldle   Bros. 
Ideal  Cornice  Wkb 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works 


Mor 


Co. 


&    Cornice   Co. 

Mdenalk       drills. 

Jackson  Co.,  P.  H 
Dwan  &  Co..  J.  K. 
McGuigyn     &     Co.. 


Boll 
Jacobsen.   J. 
Johnson.    C.    \V  i 
Porter.    W.   F. 
Stewart.   J.   K. 

Stationery. 

Foster   ft  Short 
■SVrlght,   J.    H. 

»'eel     Mars. 
HaKei       &       Ham 


.steel    Greetor. 

.'Jch-iuer.    Fred    C 

I'ifineer     Con.    C 

Wiijlnms        Cor 

str'iction    Co 

Street     Contra. 


Conniham    ftElliot 

.'ftructural         steel 
Contra  ptors. 

Judson  Mfg.  Co. 
Schraeder's  Iron 
_  Works. 

1  Sup 


ply  Co. 


Woods 
Mann 


X-    Huddar 


StTuotoral         St*«l 

Carlln     Bros. 

Wright  Co..  J. 

ContraL'tora. 

Devencenzl    &   Co.. 

Erode    Iron    Wka. 

L. 

TlllDK. 

Dwer    Bros. 

Dillon    Teaming 

Ginsberg  &  Co. 

Golden    Gale    Iron 

Works 
San         Francisco 

Co. 
Hartnett.    J.    D. 
Holland.   J.    I'. 

Mangrum    &    Ot 
Peerless    Agenr 

Co. 
Tile    Mtg.    Co. 
Wat=..n     iVIanl-: 

Iron     Works 
Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Lennon  Co..  .T.  E. 
Leftler.   Fred 
ouBgen.    Ernest 

Zenith    Iron    Wks. 

.MoGllnche.v            & 

Monolia.n 

Sun-eror*. 

Montague    Co  ,    P. 

Hill    &    Jnc.ih-«I 

Morser.    E,    J. 

O'Day  Co..  11 

Sanborn   &    Corln- 

Pico     Edw  ,    F 

Hyde    Henry    C 

Powers.   Clias    ,1. 

United     Elec     C 

Wetlierell.    Chas  B 

Sibley    Teamins   & 

Sherman.    Kimr 

TeamlnK   «    Grad- 

Grading     Co. 

Co. 

lUK. 

Schmld.    A. 

Wall    Bed.. 
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WliilFwaiihlnK 

Simon   Neilson  Co 
lirlckley.    f.    J. 
Relgle  &  Jameison 


A\'lDdowM,    Patent. 

Birth    Co..   L.    H. 
Siniple.\      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN     FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICCK.?  AND    DIRECTORS, 

csident,    H.    Maundrell.  Financial   Secretary,    S.    A.    n.    SchencK. 

,ce-Presldent.    E.    J.    Brandon.  "^^^ ',  ^'''^"'^f?''  ,i^  • ,;',    barberry, 

easurer.   C.    W.    Withington.  Doorkeeper.    B.    R.    Wolcott. 
cretary.'  R.   J.  H.   Forbes. 


G)lectiionl. 

American  Elec- 
trical Engi- 
neering   Co. 

California  Electri- 
cal Works. 

Central  Electric 
Co. 


Emoi 
I     Co 


Ele 


Fibre. 

s.  P.  Fibre  &  Cord- 
age Co. 
l-'lreproof  Doom. 

Gervais.  Henry. 
.Vnrris.    U    A. 
Roebling    Sons. 

■Tohn  A. 

Floor  SandlDK 
Inlaid  Floor  Co. 
I'aclfic    Floor 

Sanding    Co. 
tlrill    Work. 
Cul     Art    Metal    & 
Works. 


Me 


Co.. 


Co. 


Wi 


Oi 


W.     \V 
&   Co. 
Uoiine     Movlnir     A 
flalMlDK. 

Blume  Cont'g  Co. 
Pearson.    E.    K. 
Sullivan,    n      1  .VI 

Inlaid    Floor*. 
Hardwood        Int< 

rlor  Co 
Inlaid    Floor    Co. 
Pacific      Flooi 

Sanding   Co. 

Iron    \Vork:>. 

Lorenz.       Sohftael 

i   Co. 
-Michaels    t     Pfet- 


M  ( 


ter 


Works, 
Pacific  RnllloK 

Mill    Co. 
Pacific    Struc.  Iroi. 

Works 
Joint     HaiiK«rM     A 

PoMl   CnpM. 
Kortlck  -  Falls 

Mfg  Co. 
Lllley    &   Thurston 

Co. 
Lorenz  Scliafter  & 


Dyer   Bros, 
Eureka    Iron 
Kell    Iron   W( 
Kortlck  -Fall 

Mfg  Co, 
G,      G,      Struc 

Iron  W'.il:, 
Hlllard,  C.  J. 
Judsun   Mfg.  Co. 


Morten 


Cons. 
Is    &    Pfe(- 

X    Iron  Wks 

0  Iron   Wk» 
Schafter  & 


■telger      &      <er 


Costello 
Aetna  I 
Boole.  I 


Cal.   Brick   Co. 


Carquinez  Brick  & 

Pottery  Co. 
McNear    Britk    Co., 


Sur 

posit 
of  Marvlano 

M.    A. 

in  SSon.J.B 
in,    A.   F. 

&  Spengler 
eans.  H.  V. 
lal        Surety 


tal    Broducts 
t  e  d       States 


Peterso 

choke 

Remilla 


Camp  &   Carlllb 


Goodman 

clal   Sto 

Haun.   C. 

Leonard.  . 


Brick   Co.        Pasqii.lletl 
■d    Bk     Co       Sartorlo, 


Charles 
ForbH 


McDonnell 
P.  Fischer 
McGilvray 


Letter.      E.      T.      * 

Sons. 
Lynch.  M.  C. 
Masow  &  Morrison 
Mathews  Con.   Co. 
Mathles.   H.  C. 
McBaln.  J. 
McKIllican.  R  and 

Wm. 
McLachlan.   Thos. 
Miller.  Adam. 
Moller.    R.    W 
Morey.   H.   B.&  Son 


Bk.   Co. 
C.    and 

Wks 
3ri(.k  Co 
k  Cm 
MiKerlnl. 


Pernald  Co..  The 


Pacific  Refining  & 

Roofing    Co. 
I'arrott    &   Co. 
I'qrafPno    Paint    Co 
Pratt    Bulldlni;    & 

Material    Co. 
rniled    MaterlaICo 
Waterhouse  s- 


Balrour. 
Cowell  Lin 


Holland.   . 

Leonard. 

Maynard. 


ar,l    Pnrtv 


Conlravtorji   & 
Builders. 


&  Son.  S.  , 
y,   C.    A. 
nton   Bros. 


Cavanaugh,    Th( 


Lewis 
Dewar.  R.  &  Son. 
Elam.  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,   R. 
Fischer,   Fred. 
Franz.  Val. 
Gillespie.   G.   G. 
Gallagher.    Frank. 
Gardlser.    Florent. 
Grelg.   Robt. 
Hansbrough    Bros. 


Pen 


sley,   B.  T. 


McLeran 
Robins 


lyn. 
Terrlll.  G.  c. 
Vezina.  L.  N. 
Walker  Bros. 
Warwick.  H. 
BuUer.  Thos. 
White    Bros. 

penters) 


Berger   Mfg.   Co. 
Capitol  Sheet  Mtl. 

Works. 
Comyns    &    Chlld- 

Conlln,    J. 
Cronan,    Wm, 
Forilerer      Cornice 

Works. 
Gullfoy         Cornice 

Work? 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 


ron(rn<-<los 
l.nll«-r. 

Lynch.  Richard 
Snell  &  Dennis 
Raymond.   W.  H. 

Curblne-     CronlH 

McLenegan.    S.    B. 
niinip   PiooferB. 

Brickley,     P.    J. 


Caldwell    H   Co. 
Cereghino    &    Son. 

Louis 
Currie   &   Currle 
Dempniak    Bros. 
Farquharson.    D.  B 
Fluth   &  Morton 
Prasier    &    Frasier 
Graham,    D.    E. 
Griffith.     Wm. 
Hannah,    J.    D. 
Hannah    ft   Co.  J.S. 
Hayes,   W.   W. 


rilnna  and  nlailns 

Cal.  Plate  &  Win- 


l.ledick-Klbby 
ass  Co. 
'dnian     Bros. 


Ilalienlcht 


Howletl 
P. 
Gott- 


ch.    D.    0.,    Co. 


Fa 


Co. 


S.   J. 


H. 


H.  N. 
Wllhel 
WUkle  Co..  A. 
Williams.  F.  A. 
Wright.  Chas. 
Monarch    Teaming 

Co. 
Sibley.    L.    B. 


aymond  Granite 
Co. 

Hardware. 

,use.  J.  H. 
xirenz.      Schffae'r 

&   Co. 
leyor.    A. 
a  lace     HdW      Co. 
leal      and     MkI><- 
•aclfic      Gas     and 

IrUlluK     *     >eo<( 
■  •ilini; 

luinham  Plumb- 
ing &  Heating. 
Inc. 


Snell    &    Dennis 

LlKbl     and     PotTt-i 

City    Electric    Co. 
Pac.    Gas    &    Elec. 

trie   Co. 
a.lnie.    Cement,  Kfi 

Plaster    Co.  "^ 
Arrten    Plaste-    Co 
California     Lime  & 

Hydrate    Co. 


Con 


>I1      Lin 


Co. 


..    at    Co. 
Holland.  J.   P 
Holmes       Distrib- 
Lennon,    Ja.s.    !•: 
Lu-as.   W.    E. 
Pac   Lime   a.-    Pla.«- 

ter    Co 
S.    P.    Lime 
Shasta    Lin- 

ducts    Co. 
Western     Bu 

Material     ( 
Western     LI 

Cement    Ci 

l.iiniliL-r 


Hardy.  Jas,  H..  Inc 
Hart-Wood     Lum- 
ber   Co. 
Humboldt   Lumber 

Co. 
Hauptman       Lum- 
ber   Co- 
Hooper       I  uml.er 


Macdonald      Lum 

her    Co 
Moore.     R.     B.  Mill 

.%    Lumber    Co. 
Olsen     -     Mahonev 

Lumber    Co 
Pope   *   Talbot. 
Sar.ta    Fe    Lumb.r 

Co. 
Schouten     Lumber 


Wilson    Bros 
Doe    Co..    V 
l.limber  I  I 

DIeckmann    .> 
Howard.    E 

Nlehaus.    Fd. 

ro 
White    Bros. 
S     F     L'lmhe 
Mnehlncr 


Ha 


eCone. 
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Ar'ctt,    A. 
Bc<'k      A 
Brady,    M.    V. 
Brady.    O     E.&Son 
Brandon.    E    J 
Brennan.    J.    E. 
Brlgham.    H.    B. 
Butcher.    Thomas 
Butcher     &  Hadley 
Byron.    D.    J.  &  Sor 
Campbell     Bros, 
Carr     -T.    W. 
Drake.    Harry    K. 

Parrell'  '&    Reed 
Fennell,    Jas. 
Gale.    M.    F.    H  Son 
Gllson.    J.    E. 
Harrison.    A. 
Hiblilns  &  Barker 
Hock.    Chas. 
Hoffman.   V. 
Hog-berg     &     I.ud 

wig 
I,arsen.    H.    H. 
Lawson.    A.    W. 
McGowan.    M. 
Miller.    J.    W. 
Murray     &     Mow 

bray. 
Mulcahv    Bros. 
Nagel.    W.   L. 
O'Connor     &    Col 

llns 
O'Rourke.    T.    F. 
Scott    Co. 
Halnev     &     Phhll- 

lips. 
RIngrose.     R.&Snn 
Scott.    W.   S. 
Walker.   P.   J. 
n-atscn.    Sage 
Watson.    Sidney 
White.    J.    M. 
Whitney  &  Davies 


Mnrble. 

American      Marble 

&  Mosaic  Co. 
Columbia      Marble 


Qrassl.  Peter.  Co. 
Hunt.  Andrew  T. 
Maine.  F.  L.  &  Co. 
Musto   &   Sons,  Jos 


Maoteln.    Tllea 

Klrwln     &    bono- 

Mangrum  &  Otter 
Montague  &Co.,W 
Peerless    Aiiencles 


II  c 


Ex 


panded    Mtl    Co. 
l,vnch.    H,    T. 
National      Lathing 

end    Furring 
Northwestern    Ex- 

pandeil         Metal 


Son! 


^nehli; 
John 

Metal  Window 
Worka. 

Dwan.  J.  E, 
MoHalo. 

Marble     & 


Mo 


ale    Co. 
H. 


Malno.    F.    L.  &  Co. 
OHlM  Fixtures. 

Bateman,    Wm. 
Forbes    &    Son.A.J. 
Fink    &    Schlndler 

Co. 
SImmen,    John 
Painters, 
Daniels.    Gus   V. 
Donovan,   V.   J. 
Eraser.    J.    P. 
Kuss.    P.    N. 
Lewellyn.    J. 
Maundrell.    H. 
Spark.    J.    H.    . 
Neal.   L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan   Co.   J.   E. 


Palnta,     Ulla.     Kl 


Maundrell.    H 
Pacific     Reflnlng 

Roofilig 
Parafflne    Paint 
Whlttler  -  Cob'i 


Dunlevy    &    GettI 
Dresser    -    McDori 

nell    Co. 
Cal.    Pottery   Co- 

Pavins  Brick. 

Oal   Brick   Co. 
Plniiinx:    Miiln. 

Anderson  Bros. 


Cal.    Milllns   Co. 
BIklng<ton       & 

Hucke 
Herring    MllUInc) 
Kendall,  A. 
Kruse.    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore     Mill  & 

Lumber    Co. 
National     Mill      t 

Lumber    Co. 
Pacinc    Mfg.    Co. 


Co. 

Reilly.  P.  F, 

Santa     Clara     Mill 
&  Lumber  Co. 

San     Mateo     Plan- 
ing  Mill. 

Searle    &    Havman 

Taylor   &   Co, 
Plasterers. 

Rlnner,    Then. 

Bradley   &    ReMly 

Carrick,    M.    li. 

Chalmers,      H.      A 
(Inc.) 


Clark,   D.    Ross. 

Crlchton,    J.    L. 

Coghlan.    Frank 

Connolly.    J.    J. 

Connell.   .1-    K. 

Kay.    John 

Felt.    R.    L. 

Floodberg  ^  .*lc- 
CafTery. 

Fraser,    Simon 

Gregg   &   Clute 

Gilmour,    Wm.    G. 

(acobsen     N. 

Kaiser,    Joe 

Knowles    A. 

Leaf.    A. 

Lvden    &    Blckel 

.MacGruer    &     Co. 

Meiinle.    Alex 

McCleod.   J.   C. 

Morehouse.    C.    C 

O-Knne    R-    C0..C.T 

O'SulIlvan  *  Bow- 
ler. 

3mlth    &    Johnson 

Plaster    o»    Paris. 

Lucas.  W.   E. 
Pluinbinc     &     Gas 
FlttlOK. 

Ahlbach    &    Mayer 

Bernard.    G.    F. 

Burnham  Plumb- 
ing   Co..    Inc. 

Dalzlel,  R.,  Jr..  Co 

Gilley-Schmld    Co. 

Levy,   M. 

Looney.  J..  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick     W. 


R-^al   Estat 


Urban        Realty 
Impt.    Co. 


Pioneer  Cons 


Crashed  noelk. 

Holland.   J.    P. 

s.  F.  Bay  Imp.  Co. 


Artollth     .\Ifg.    Co. 

Uender.  J.  W. 
Roof   Co. 

Flbreatone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

.Malott    &  Peterson 

Johns  -  Manville 
Co..    H.    W. 


Co. 


Western     Asbestos 

Mag.    Co. 
W-atson        Roofing 

Co. 
Sand,   Gravel,   Etc. 
Cassaretto.     John 
Holland.   J.   P. 

Keystone  Sand  Co 
Sanitary  Floorlnic. 

Artollth     Mfg.    Co. 

Stone,  E.  B.  &  A. 
L..    Co. 

Flbrestone  Root- 
ing   Co. 

Sldrnalk       LiKhln. 

Jackson.    P.  H.&Co 

MnGulgan.    John 


Roof   BepnlrlnE    & 


Lllley   &   Thur 


De    Lano    &    Sons, 

I.    L. 
Blan^nard.    W.    W. 
Hunt.   Andrew   T. 
McGlivrav       Store 

Co. 
Raymond     Granite 


Stone     Qoarrlea. 

Keystone    Sand  Co 
Raymond    <3ranut 


Monarch    Teamlr 

Co. 
McLenegan,   S.    I 

Term  Cotta. 


Ventllaturs. 
Waterhouse    t 


Wire   Works. 

Lcme  Iron  and 
Wire    Works. 

eureka  Wire  & 
Iron     Works. 

Water  Co. 

tprlng      Valley 


Free  E^imating  Bureau 

If  you  want  climates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  boitotn  of  this  page  and  send  your  plans  to  us.      We  will 
save  money  for  you.    No  charge  for  our  services. 


To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  following: 


Business Dare 


Issued  Weekly,  $3.00  Per  Year  Fourteenth  Year,  No.  22. 

BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Arcliitectural,  Building  and 
Indu^rial  Activities  of  the  Pacific  Coa^ 


Successors  to 

"  CALIFORNIA  ARCHITECT" 

"INDUSTRIAL  NEWS  OF  ALAMEDA  CO." 

"BUILDER  Asu  CONTRACTOR" 

"WESTERN  BUILDER" 


THIS  WEEK'S  ILLUSTRATIONS: 


Competitive  Plans  for  Scott 
Memorial  Fountain 

Detroit,   Michigan 

Righetti  &  Headman,  Architects 
San  Francisco 


WEDNESDAY,  JUNE  3,  1914. 


SAN  FRANCISCO  AND  OAKLAND,  --  --  CALIFORNIA 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  ot  America 

Successors  lo  JOHN  WOOD  MFC.  CO. 
218-21  Pacific  Bldg.    447-40  E.  3rd  St.    331 -338  Cyprsss  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1935 

Fine  and  Sanitary 
PLUMBING 

/ 

^tfiffHB^ 

^^/JtJK 

l\442l!i>'^^ 

j/^^g^fT^ 

4PLUMBER^ 

221  OAK 

STREET 

Bel.  Cough  and  Octavia 

SAN  FRANCISCO,  CAL. 

Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furn  shed 
866  Union  Street  San  Francisco 


When  Your  Blood  is  Right, 

Your  Whole  System  is  Right. 

If  You  Have  any  Blood  or  Skin   Disease 
Do  Mot  Deley  until  it  is  too  late  but  Order 

XO-day ! 

THE  HOT  SPRINGS  REMEDY  a  Complete  and  Positive 
Remedy  for  Syphilis,  Eczema,  Erysipelas,  Acne,  Malaria,  Rheu- 
matism, and  all  other  Forms  of  Blood  and  Skin  Diseases. 

Hot  Spring.';  rhysicians  prououace  this  the  Greatest  Bh)0(l  aud  Skiu  Remedy 
ever  placed  on  the  Market. 

Full  Course  Treatment— Six  Bottles— $18.00     Single  Bottle— $5.00 

"\A'e  Prepare  a  Remedy  for  Every  JJisease.     Our  Treatment  for  Female  Ills  is  the 
the  Greatest  of  its  Kind  Ever  Offered  Suffering  Women. 

Write  us  your  Troubles.     All  Corros|iondence  Strictly  Private 

HOT  SRRIIMGS   IVfEDICINE  COIVIF»AlMY 
803  1-2  Central  Ave.  Hot  Springs,  Ark. 
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NILES  SAND  GRAVEL  and  ROCK  GO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  &nd  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    ji  inch 

Gravel  and  Crushed  Boulders      )^  inch  to  1  inch 

"         "  "  "  1  inch  to  Xyi  inch 

"         "  "  "        1^  inch  to  2^  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as  good  as  its  service 

And  its   service  can   be  only   as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  its  elevators — which   is 
one  good  reason   why    hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have  . 

ed  by  the  Oiis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Tnimbauer 

Choosing    front  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain   which  are 

fect  service — can  equip  all  build- 

Otis equipped-— 

ings  of  all  classes    in  accordance 

The  Ritz-Ca;lton, 

New  Yorii 

with  thfir  needs. 

The  Rilz-Carlton, 

Montreal 

The  Plaza.  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaruja.   nesr  Santos, 

Give    a    building    unsatisfactory 
elevator  service,  and  its  other  ex- 
cellence   (Mil    not    overcome    the 
hiiudica]).     Our  oftices  in  ninety- 

Brazil 

The  Carlton,  London 
The  Rilz,  London 

one   cities   in    the    United  States 
are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Rilz,  Paris 

elevator     specifications     100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World. 
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OFFICE  PACIFIC  TEL.  &,  TEL.  CO. 
Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  ProofiiiK. 


MKTCALF     HOTEL.     Geary     nr     Taylor. 
Righetti   &    Headman.    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.      Color  effects  with  Imperial 


South  and  east  «       _       ^ _.^^ 

Color  effect  produced  with  Imperial  Concrete  Finish  1 
of  street  fron 


j      TEMPORARY  CITY   HALL.   San   Franclac* 
Wright.    Rushford    &    Cahlll,    Architects 
Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperi 


KAtlN     bKoS.     DEPARTMENT    STORE.OAK'LAND 

C.     W.     Dickey.    Architect- 

>ntr-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 


;iKKlI-\X     JIiiUSE.    San    Prancsco 
Frederick   II    Meyer,  Architect 

racotta  work  treated  with  Imperial  Water  ProofinR  f 
preserving  and  to  prevent  discoloratioo 


A   Few  of  the  Buildings  on   which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 


IMPERIAL  COMPANY 


183  STEVENSON  STRE^^^ 
San    Francisco 
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Ptione    OaKland    1T5S 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
^=AND  TILES= 

Fire    Sets,    /Vndirons, 
F~ender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street.  Cor.  Brush 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.     RISC  HMULLER 

3442  19th  Street  San  Francisco 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369  14th  Ave. 


This  IS  the  HOTEL  ROSSLYN,  S.  F. 

.  E.  Kt&fft  C>  Son,  Architects.  O.  C.  Holt,  BIdr. 


Brick,  Sand, 
Rock,  Gravel, 
Building  Materials. 

Pratt  Building  Material  Co. 
Hearst  Bldg. 
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Homes  of  Refinement 

Corbin  Unit  Locks 

We  Illustrate  the  "ATLAS"  design 
"ScliGol"  Colonial 


We  can  show  ]  25  other  designs  f 
19  Schools  and  in  51  finishes. 
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581  Market  Street,  San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 
WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 
by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"Paschall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E/  Welsh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — ".\nti-Slip*'  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririt«''  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve"  Anti-Pluvius  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"  Drawer  Slides. 

"Home"    Safety   Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"Phoenix"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window"  Coal  Chute — Ornamenta' 
and  Necessary. 

.Asbestos  Theatre  Curtains. 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
■■Quilt." 

Building  Papers,  Deadening  Felts,  etc., 
of  all  kinds. 

".411-Metal"   Do 


Windows   and   Trim. 


"Liquid  Stone",  The  Paint  Eternal. 

"Wainrisht"  Concrete  Curb  and  Corner 
bar. 

"Graphilatum"   for  Roofs. 
"Herringbone"   Expanded   Steel   and   Ingot 
Iron    Lath. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Be.st's"  Keene's  Cement — For  Gauging 
Plaster  and   Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stone. 

"Victoria"   Keene's   Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"Whalebone"  and  "Crimpe<l"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote   Shingle  Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conservo"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready    Roofing. 

Tlie  Ruberoid  Roofing. 

"Rextile"    Rubber    Shingles. 

"Diamond"  Ball  bearing  Door   Hangers. 

".Metalcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling    doors    and    partitions. 

Venitian   Blinds. 

"White    House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building  Materials  Company 


Successors  to 

WATERHOUSE  6  PRICE  CO. 

THE  LILLEY  «&  THURSTON  CO. 


Tel.  Kearny  3323 


523  Market  Street,  S.  F. 
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Tlie  acrolilane  has  been  used  in  the 
last  three  wars  that  have  occurred  and 
so  far  It  has  not  demonstrated  any 
particular  ability  as  a  fighting  ma- 
chine. Tlie  Italians  used  it  in  their 
war  with  Tripoli  and  the  Bulgarians 
and  the  Turks  used  it  in  the  conflict  in 
.Southern  Europe.  It  proved  to  be  a 
valuable  scout  as  it  possesses  all  the 
(lualities  of  such  an  accessory  to  an 
army.  It  has  speed  almost  unlimited, 
it  has  the  range  of  vision  and  can  as- 
cend to  heights  that  make  it  almost 
invisible  itself.  But  as  a  bomb-throw- 
er Its  destructive  force  is  very  limited. 
In  the  first  place  its  carrying  power  is 
\ery  limited.  And  the  vibration  of  the 
machine  makes  it  almost  impossible  to 
drop  a  bomb  or  fire  a  gun  with  any  de- 
gree of  accuracy.  So  that  while  a 
bomb  that  is  dropped  may  kill  some  of 
the  enemy  at  the  same  time  it  is  no 
more  effective  than  a  mortar  shell  that 
iniglit  be  dropped  from  a  battery  a 
couple  of  miles  away. 

The  deriglble  balloon  that  the  Ger- 
mans have  perfected  reems  to  be  more 
effective  in  tins  regard.  While  having 
less  speed  it  has  no  vibration  in  its  car 
and  can  be  used  effectively  to  prevent 
aeroplanes  from  coming  into  its  terri- 
tory. It  is,  after  all,  a  strange  thing 
to  watch  the  progress  of  mankind  and 
llien  to  contemplate  the  perfection  of 
modern  engin".'!  of  war  di  vised  for  the 
tic'struction  ol  jther  iieoijle  who  happen 
lo  Inhabit  a  different  political  division 
of   the  country. 

It  appears  that  there  are  not  sufiiclent 
names  on  the  referendum  petition  to 
prevent  the  construction  of  the  depot 
at  Third  and  Townsend  streets.  As 
the  time  for  filing  the  petition  has  ex- 
pired there  Is  every  reason  to  hope 
that  the  structure  will  go  on  and  that 
there  will  be  some  accommodation  to 
the  public  who  will  visit  us  next  year. 

The  State  Railroad  Commission  is  our 
great  help  In  time  of  need.  No  longer 
can  the  Southern  Pacific  snap  its 
fingers  in  the  face  of  the  public  and 
do  as  it  pleases,  give  accommodations 
or  not  and  hold  up  the  people  at  every 
turn.  The  Cominisslon  must  now  oe 
shown,  and  the  heads  of  the  several 
departments  of  the  Railroad  Company 
are  not  the  insolent  autocrats  they 
were    in    former   years. 
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other  laws  is  designed  to  protect  tl 
people  from  those  who  would  c 
wrong.  It  is  a  safeguard  throw 
around  the  enactment  of  laws  and  tl 
granting  of  franchises.  And  while 
may  sometimes  be  used  for  lmprop< 
inirposes  It  is  a  good  string  to  have  o 
such  legislation,  as  oftentimes  it  pr< 
vents  .inkers  from  being  slipped  ov( 
on  the  people  and  improper  advantagt 
taken. 


The  more  effective  feature  of  the 
«ar  against  flies  would  be  not  their 
capture,  but  the  measures  to  be  taken 
lo  prevent  their  existing.  All  flies 
must  die  in  the  course  of  time,  and  tne 
ones  that  die  in  traps  are  hardly  missed 
in  the  world  of  flydom.  Those  who  die 
before  they  are  born  will  go  to  t.ie 
greater  creait  of  the  City  Beautiful 
committee.  This  will  be  really  curing 
typhoid  fever  "at  the  source."  Every 
horse  corral  probably  taken  care  of. 
©very  automobtle  substituted  for  a 
horse,  every  garbage  can  covered  where 
before  it  went  uncovered— every  pos- 
sible residence  tor  a  fly  abolished  wi.l 
mean  that  by  just  so  much  he  will  not 
hereafter  exist. 


For  tlie  la.'it  generation  the  young 
people  of  Vermont  in  large  numbers 
have  been  leaving  the  state.  In  forty 
years  tile  state's  population  increased 
only   twenty-five   thousand. 

A  thorough  survey  of  the  state  has 
just  been  completed  by  the  Carnegie 
Foundation,  and  President  Prltchett 
summarizes  the  results  in  the  Indepena- 
ent.  -There  can  be  no  questidn,"  he 
writes,  "tjiat  the  failure  of  the  school 
system  In  the  past  generation  to  in- 
terest the  youth  of  the  state  in  the 
problems  of  their  own  environment  lias 
been  one  large  factor  In  the  continua- 
tion of  emigration." 

In  a  state  in  which  the  majority  of 
the  iieople  are  farmers,  the  schools 
have  continued  to  educate  young  people 
in  academic  subjects — tliat  is.  to  be 
clerks  and  bookkeepers.  They  haven't 
had  a  word  to  say  about  the  fascinat- 
ing problems  of  the  great  laboratory 
of  the  out-of-doors,  the  farms  from 
which  the  state  Is  getting  its  living. 

The  States  and  the  National  Govern- 
ment are  beginning  to  learn  that  this 
is  generally  an  agricultural  country 
and  that  all  prosperity  begins  with 
the  soil.  So  that  the  farm  is  at  least 
coming  into   its   own. 

Only  last  week  was  advertised  a 
series  of  civil  service  examinations  for 
the  government  agricultural  depart- 
ments. Positions  of  soli  chemists,  dairy 
inspector,  plant  investigators  and  sev- 
eral different  jobs  were  seeking  com- 
petents,  and  offering  salaries  from  two 
to  three  thousand  dollars  per  year 
for  such  men.  As  such  places  mean  a 
lite  job  to  the  holder,  a  life  In  the  open 
with  comparatively  little  expense,  and 
endless  opportunity  for  original  re- 
search  the  jobs  are  certainly  desirable 
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departments.  Now  the  farming  in- 
dustry offers  opportunity  in  its 
scientific  relations  with  the  chemist, 
llie  I  otanLst  and  the  soil  expert  and  the 
t<overnment  realizes  that  the  main 
support  of  Its  existence  is  the  pros- 
perity of  its  farms. 


BUILDING  AND  INDUSTRIAL  NEWS 


The  Quantity  Systcrr*  Of  Figuring  On  Contracts 

Historical,  Modern  Competition  and  Definition, 
A.dvantages,   A.daptal>iilty  and  Progress. 

C;.      KlexIuiikT    WriKht* 


The  measurement  ana  flesL-riiiti.m  of 
mechanics'  work  and  llie  placing  of 
money  values  against  sucli  description 
is  not  new.  Occasionally,  when  dis- 
cussing the  (luantlty  system,  one  hears 
it  spoken  of  as  a  "new  idea."  But  it 
is  not  new  hy  any  means.  The  prac- 
tice, however,  of  making  a  tixed 
"duantity"  of  material  and  labor  the 
•■essence"  of  the  contract,  if  not  new. 
is  certainly  "modern." 
HUtorlcal   AH|>ectH  of  Qnnntitr  .SyNtein. 

Historically  speaking.  there  were 
measures  of  quantity,  areas  and  dis- 
tances, in  very  early  times.  Ezekiel. 
the  prophet,  speaks  of  a  man  with  a 
line  and  a  measuring  rod  in  Ills  hand. 
Someone  has  said  it  was  just  a  twelve- 
foot  rod.  such  for  example,  as  we 
might  use  today.  Then  in  Zachariah. 
reference  is  made  to  the  length  and 
breadth    being    taken    of    Jerusalem. 

That  the  Greek  architects  took 
their  measurements  and  made  up  their 
estimates  of  costs  is  generally  admit- 
ted. Vitruvius.  in  his  Handbook  of 
Architecture,  written  about  the  time 
of  Augustus,  mentions  as  one  of  the 
essential  qualilications  of  an  archi- 
tect,   that    he   must    be   a   good   arithme- 
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to  estimate  the  cost  of  buildings."  In- 
deed, in  the  case  of  public  work  in  tlie 
city  of.  Ephesus.  the  architect  was 
obliged  to  give  a  figure  representing 
the  cost  of  the  work,  which  was  re- 
tained by  the  chief  magistrate,  and 
honors  were  conferred  upon  the  archi- 
tect if.  at  the  end  of  the  job.  this 
estimate  of  cost  had  not  been  exceed- 
ed. If.  however,  the  cost  materially 
exceeded  the  estimate,  the  architect 
had  to  make  up  the  deficiency,  and  it 
Is  said  that  it  was  a  matter  of  regret 
to  Vitruvius  that  there  was  no  such 
provision  in  the  Roman  law.  Then, 
again,  among  the  Greeks,  it  was  cus- 
tomary upon  public  work  to  publish 
itemized  detailed  accounts  of  the  act- 
ual cost  of  such  works,  as  well  as  the 
arcliitecfs        estimate.        Payment      by 

we  find  references  to  a  type  of  engi- 
neer-architects who  measured  build- 
ings and  whose  reports  finally  settled 
matters— a  so-t  of  arbitrator.  Here  it 
will  be  seen,  therefore,  that  we  have 
distinct    references    to    tlie    principle    of 

ern  equivalent  for  which  is  tlie  quantity 
system,  whilst  the  Greek  engineer-ar- 
chitect accords  very  close.  to  the 
quantity    surveyor   of   today. 

Enough  has  been  said  to  show  that 
tlie  measuring  (or  we  say  "quantity") 
surveyor  has  existed,  certainly  from 
the  time  of  the  Greeks  and  Romans. 
The  quantity  system  as  we  know  it 
today  had  its  origin  some  eighty  years 
ago  when  competing  bidders  met  and 
one  of  their  number  was  selected  to 
take  off  the  quantities  and  furnish  a 
copy    to    eacli   of   his  competitors. 

Better  methods  in  time  prevailed 
until  the  system  was  evolved  such  as 
I  expect  to  see  adopted  in  thr  ITniled 
Stales,  i.  e..  compensation  to  t:ie  con- 
iractor  through  definite  measurement 
being   made    the    ha.-^is   of   the   contract. 


novation.  The  words  'so  called"  are 
used  intentionally,  for  under  the  pre- 
vailing conditions,  competition  intel- 
ligently and  conservatively  conducted 
is  the  exception,  and  not  the  rule.  Our 
methods  today  are  largely  gambling 
methods  wlien  it  comes  to  ascertain- 
ing the  quantities  of  materials  which 
go  to  make  up  a  structure  and  which 
must,  of  course,  be  accurately  ascer- 
tained before  an  intelligent,  satisfac- 
tory bid  can  be  made.  So  true  is  this 
that  it  is  a  matter  of  common  knowl- 
edge, that  fully  50  per  cent  of  the  con- 
tracts let  are  the  result  of  error,  and 
further,  that  the  more  capable  and 
careful  a  bidder  is  to  get  in  all  his 
items,  the  less  chance  he  has  of  se- 
curing a  contract,  profitable  or  even 
otherwise.  The  lowest  bid.  the  one 
generally  accepted,  is  usually  anything 
but   the   most  accurate. 

One  of  the  greatest  inconsistencies 
also  in  competitive  estimating  lies  in 
the  fact  that  no  sooner  are  bidders  in- 
vited to  give  a  price  on  a  job  than  they 
seem  tu  compete  among  themselves  to 
see  who  can  take  off  the  least  quan- 
tity of  material,  etc.,  and  it  is  sur- 
prising how  well  some  of  them  suc- 
ceed. 

The  quantity  system  is  not.  as  some 
■persons  have  supposed,  merely  tlie  tak- 
ing oft  of  a  list  of  items  by  one  person, 
for  one  other  person's  use.  nor  does  it 
consist  solely  of  the  listing  of  items 
by  individual  contractors  with  varying 
methods  and  uncertain  accuracy,  owing 
in  part  to  the  fact  that  contractors  are 
seldom,  if  ever,  allowed  proper  time 
in  which  to  make  up  an  accurate  bid. 
It    must    not    be    overlooked    that    some 
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ment  by  an  independent  person  special- 
ly trained  in  this  special  kind  of  work, 
and  tlie  present  age  is  undoubtedly 
the  age  of  the  specialist.  This  special- 
ist or  quantity  surveyor  proceeds  with 
his  work  somewhat  differently  to  the 
average  contractor,  for  he  follows  cer- 
tain  recognized  rules  in   taking  off.  ab- 
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word  or  figure  is  preserved  for  future 
reference.  His  checking  and  reclieck- 
ing  methods  to  ensure  accuracy  must 
be  studied  to  be  appreciated  by  those 
to  whom  the  quantity  system  is.  un- 
known. A  record  is  made  of  every 
item,  however  small,  having  a  money 
value.  These  items  are  then  all  clas- 
sified and  arranged,  each  under  Its 
proper  trade  or  department  in  meth- 
odical order.  Guess-work  methods  are 
unknown  to  the  quantity  surveyor, 
whilst  his  accuracy  and  attention  tn 
details   is  well   worthy  of  comment. 

The  surveyor  who"  does  this  work  is 
a  professional  man  similar  to  the  en- 
gineer and  the  architect.  He  slioul.l. 
In    fact,    have,    and    usually    has      ha. I 


of  these  professions,  and  in  addition,  a 
practical  experience  acquired  in  tlie 
field,  in  actual  superintendence  of  con- 
struction  work. 

Such  a  surveyor  then  upon  commenc- 
ing to  take  oft  tlie  quantity  from  an 
architect's  or  engineer's  drawings, 
readily  detects  any  ambiguties.  or  dis- 
crepancies which  exist,  through  ha.s"ty 
preparation  or  otherwise.  Attention  of 
the  architect  or  engineer  is  at  once 
called  to  such  matters  by  the  quantity 
surveyor  as  lie  goes  along.  Being  so 
detected,  such  ambiguties  and  uncer- 
tainties can  be.  and  are.  corrected  and 
adjusted,  so  that  by  the  time  the 
drawings  and  specifications  reach  the 
bidder  for  estimating  purposes.  all 
doubts  have  been  cleared  up,  and  every 
thing  has  been  been  made  so  plain  and 
accurate,  that  the  possibility  of  error 
in  quantities  can  be  practically  disre- 
garded. 

This  document,  prepared  exclusively 
in  the  surveyor's  office,  is  then  either 
printed  or  similarly  reproduced,  and  a 
fac  simile  copy  supplied  free  of  cost  to 
each  bidder,  who  inserts  his  unit  price 
opposite  each  item,  and  readily  foots 
up  the  money  cost  in  dollars  and  cents, 
and  which  really  is  all  that  he  should 
be  asked  to  do.  The  quantities  of  ma- 
terial and  labor  then  set  forth  in  this 
document,  or  bill  of  quantities,  repre- 
sents the  limit  of  what  the  contractor 
will  be  called  upon  to  perform  or  fur- 
nish in  order  to  complete  his  contract. 
In  short,  the  bid  becomes  a  proposal  to 
do  a  certain  "fixed  quantity"  of  work, 
indicated  in  the  quantities,  no  more 
and  no  less.  The  contract  to  be  drawn 
accordingly.  This  then  very  brielly  is 
the    main    underlying    principle    of    tlie 
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nite  quantity  of  work  tor  a  definite 
luice.  and  payment  according  to  a  well 
defined  systematized  inetliod  of  meas- 
urement, and  the  entire  elimination  of 
those  well-known  conditions  and  ele- 
ments which  now  compel  bidders  to 
take  chances,  and  for  wliicli  all  par- 
ties usually  suffer  in  the  end,  the  own- 
er   included. 

The   \VnnteH   of   Amorlrnn   PraelU'e«. 

Most  of  us  are  familiar  with  these 
wasteful,  unsatisfactory  methods,  and 
sometimes,  even  pernicious  practices, 
whicli  are  followed  today  in  bidding 
upon  and  carrying  out  the  work. 
Tliese  injure  both  parties  to  a  con- 
tract, and  they  arise  largely  from  bid- 
ders' mistakes  in  figuring,  because  ac- 
luracy  has  to  be  so  often  sacrificed  for 
an  ill-advised  speed.  A  large  propor- 
tion of  tliese  mistakes  occur  in  the 
liurried  figuring  of  the  "quantity"  by 
bidders.  Some  of  us.  when  we  have 
the  (qiportunity  of  looking  behind  the 
scenes,  so  to  speak,  become  appalled 
at  the  resultant  effects  of  existing 
practices,  such  as  the  enormous  waste 
in  time  and  money  in  useless  figuring, 
disputes,  harassing  conditions.  hard 
feeling,  lack  of  confidence,  delays,  suits 
at  law  and  so  forth,  nearly  all  of 
wliirli  may  be  avoided  by  adopting 
iiinie  conservative  methods  in  our  pre- 
l.aratury  work  before  contracts  are  let. 
Fintlier,    interpretation    of    plans      and 
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siJueificatioiis  sliould.  in  common  fair- 
ness to  botli  parties  to  tlie  contract,  he 
niaile  wilere^■er  possible  before  a  cun- 
tract  is  let,  and  not  be  left  until  afler- 
wards,  nor  to  be  done  -'as  directt.l,'' 
Under  tlie  (iuantit,v  system,  wliere  tlie 
quantities  are  made  the  liasis  of  the 
contract,  this  becomes  practicall.v  im- 
perative. Regarding  Interpretations. 
one   miglit    be    excused    for   saying    that 
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tinue  to  even  assume  the  responsiljil- 
Ity  of  deciding  things  already  con- 
tracted for,  according  to  our  ■judg- 
ment," If  our  judgment  is  to  govei-n 
what  a  contractor  must  do,  would  it 
not  he  better  to  consider  those  thiiigs 
which  can  he  considered,  and  then  de- 
termine them  finally  before  a  contract 
Is  let?  Many  an  architect  and  engi- 
neer lias  suffered  professionally 
thi-ough  assuming  to  exercise  judiciary 
powers  unnecessarily.  But  to  return, 
not  withstanding  the  fact  that  over  in 
per  cent  of  the  entire  population  of 
our  cities  are  dependent  directly  or  in- 
directly upon  the  construction  of 
buildings,  yet  the  methods  generally 
followed  to  determine  the  important 
question  of  contract  cost,  are  those  used 
generations  ago:  they  come  to  us  as  a 
tradition  from  the  period  when  tallow 
candles  were  used.  Whilst  we  have 
made  wonderful  strides  in  construc- 
tive methods  and  materials,  and.  let  us 
hope,  in  design,  little  or  no  attention 
has  heen  given  to  standardizing  esti- 
mating methods.  We  seem  to  liave 
been  too  busy  "speeding  up"  to  regard 
seriously  the  advantages  of  accuracy 
wlien  it  comes  to  spending  money  on 
construction.  In  the  end,  of  course.  It 
Is   tlie    owner,    the    flnancler,    who    suf- 
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as  a  result  of  the  movemi 
In  San  Francisco,  that  more  conserva- 
tism and  a  closer  adiierence  to  business 
principles  are  going  to  he  iireferred  by 
the  moneyed  interests  in  place  of  tiie 
gue.^s  work  and  gambling  uietliods 
which  they  have  overlooked  in  tlie 
past. 

A  contract,  according  to  nia.kstnne. 
Is  "an  agreement  upon  sufficient  con- 
sideration to  do.  or  not  to  do.  a  ). ar- 
ticular thing."  The  lowest  bidder  to- 
day will  scarcely  admit  that  the  con- 
tract consideration  is  sufficient,  or  that 
llis  contract  obligations  are  limited 
to  do  any  one  particular  thing.  it 
would  also  seem  that  architects  or  en- 
gineers who  permit  an  unduly  low  hid- 
der  to  sign  up  for  a  piece  of  work  are 
courting  trouble,  and  in  sucii  cases, 
where  they  have  constituted  them- 
selves sole  arbiters  of  the  contract, 
their  judicial  power,  if  e.\ercised,  is 
open   to  criticism. 

The   principle    of   measure    and    value. 


BUILDING  AND  INDUSTRIAL  NKWS 

Among  the  advantages  and  im- 
proved methods  of  estimating  afforded 
by  the  quantity  system  may  be  men- 
tioned; 

First,  the  enormous  saving  of  time 
and  money  now  wasted  by  numerous 
bidders  all  doing  the  same  thing,  going 
over   tlie   same   ground. 

Second:  Safer  bids  will  be  made,  as 
the  volume  of  work  to  be  performed 
is  clearly  indicated  by  the  liill  of  quan- 
tities which  is  the  essence  of  the  con- 
tract. 

Third:  No  expense  to  the  bidder, 
the  owner  pays  for  his  own  (luantities 
"knowingly."  and  they  benefit  him  as 
well  as  the  contractor.  The  owner 
pays  now.  but  this  fact  Is  not  empha- 
sized or  brought  to  his  attention,  and 
so  he  does  not  know  it.  The  percent- 
age added  to  a  bidder's  net  cost  is  not 
all  proHt.  a  certain  portion  of  such 
percentage  is  absorbed  in  running  iiis 
business  and  similar  overhead  charges, 
which  ultimately  are.  of  course,  paid 
by   the  owner. 

Fourth:  Saving  of  disputes  arising 
from  extra  claims  which  often  occur 
through  vagueness  of  drawings  and 
omissions,  or  other  error  in  specifica- 
tions. 

Fifth:  Better  opportunity  for  the 
careful  competent  bidder.  With  the 
quantity  system  the  bidders  all  work 
up  from  the  same  basis.  The  incompe- 
tents cannot  omit  or  forget  the  paint- 
ing, glass  or  other  items,  and  so  take 
work  away  from  more  careful  or  com- 
petent  bidders. 

Sixth:  Better  work  and  more  har- 
mony will  result,  for  the  reason  that 
if  no  part  of  the  work  has  been  omit- 
ted there  will  be  less  temptation  to 
"let  up"  on  the  work,  and  which 
usually     results     in     dissatisfaction.    !f 

Seventh:  Misunderstanding  reduced 
to  a  minimum.  The  Bill  of  Quantities 
Is  the  "interpreter"  of  what  is  intend- 
ed, a  sort  of  clearing  house  for  tne 
drawings    and    specifications. 

Eighth:  Neither  party  to  the  con- 
tract can  obtain  any  advantage  over 
the  other  on   quantity   or  description  of 

Ninth:  No  disputes  with  sub-bidders. 
it  being  clearly  stated  what  each  trade 
is  to  furnish. 

Tenth:  Contractors  having  much 
less  figuring  to  do  can  then  devote 
more  time  and  give  more  attention  To 
buildings  In  hand,  and  especially  in 
supervising  and  directing  their  sub- 
contractors. 

Eleventh:  Owners  and  architects 
would  be  less  liable  to  have  inferior 
contractors   as  the   lowest   bidder.s. 

Twelfth:  Fewer  extras.  These  are 
usually  a  trouble  to  all  concerned. 
Should  any  occur,  they  can  be  easier 
adjusted   if  the   schedule  prices  govern 
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designated  as  the  quantity  system,  is 
based  upon  equity  and  square  deiling. 
On  large  work  it  is  used  in  Germany. 
Prance.  Ireland.  England.  .\ustralla. 
Scotland,  and  even  South  Africa,  where 
some  thousand  of  miles  or  more  north 
of  Cape  Town  we  find  not  only  an  In- 
stitute of  Architects,  hut  an  Institute 
of  Quantity  Surveyors,  and  It  is  a  sig- 
nificant fact,  that  In  no  Instance  where 
the  system  has  been  once  eslalilished 
has  It  ever  been  abandoned  for  their 
former  haphazard  methods,  and  which 
corresponds    wllli     those    we    have    om- 
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vantage  of  collaboration  with  the  pro- 
fessional Quantity  Surveyor,  who  also 
would  be  available  when  preliminary 
figures  are  required,  wiiicb  information 
Is  now  so  often  furnished  by  the  con- 
tractors, thereby  creating  :in  unde- 
sirable   obligation. 

Fourteenth:  No  change  or  re-organ- 
izing of  architects'  or  engineers'  offices 
necessary,  whilst  much  detail  work, 
now  Involved  when  taking  figures,  will 
he  taken  care  of  by  the  Quantity  ."Pur- 
veyor's   office. 

Fifteenth:  When       contracts       are 

signed,   the   drawings  and    specilicat  Ions 
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will  i.revlously  have  been  made  as 
compl.-te  as  It  would  be  possible  to 
make  them,  thereby  avoiding  subse- 
quent inconvenience  to  the  contractor 
and  his  foreman  on  the  job.  and  doing 
awa.\-  largely  with  Inquiries  at  the  ar- 
chitect's office  by  contractors  during 
progress   of   the  work. 

.\flnptatlOD    to    .linerlean    Needs. 

Tlie  particular  system  suggested  for 
oui  use  siiould  be  one  best  adapted  to 
American  needs  and  sentiment,  a  prac- 
tical system  which  would  meet  our 
special  requirements  and  endorsement. 
Such  a  system  has  been  under  consid"- 
eratlnn  for  some  years  past,  one  that 
is  expected  to  meet  with  general  ap- 
proval and  adoption,  at  least  until  ex- 
perience or  wiser  heads  suggest  some- 
thing better.  For  many  reasons  it 
would  he  undesirable  to  accept  the 
English  system  In  either  of  its  forms. 
That  Is  to  say  as  a  "system"  for  gen- 
eral use.  The  great  principal  it  stands 
for,  however,  viz.:  that  of  giving,  as 
well  as  receiving  a  .square  deal,  can  be 
both  accepted  and  used  with  much  ad- 
vantage to  both  owner  and  contractor. 
It  suggests  no  haphazard  or  guess- 
work methods,  which  is  true  business 
and    fair    to    all. 

.Vow.  very  briefly:  How  can  this 
system  be  adopted?  It  takes  time  of 
course  to  get  rid  of  old  customes  or 
old  habits,  however  bad  they  may  be. 
But  considerable  progress  has  already 
been  made,  and  the  outlook  all  over 
the  country  favoring  better  methods 
is  now  certainly  encouraging.  At  the 
inception  of  this  movement,  however, 
in  ISfll,  it  was  not  easy  to  find  any- 
one willing,  even  to  admit,  that  bet- 
terment in  estimating  conditions  were 
necessary  or  even  possible,  and  there 
were  fewer  people  still  who  new  any- 
thing about  the  quantity  system.  Hap- 
pily we  are  a  progressive  people,  and 
thing.s  are  not  done  today  as  they 
were  twenty  or  thirty  years  ago.  In- 
deed. It  is  now  very  generally  recog- 
nized that  estimating  and  certain  con- 
tract conditions  are  about  as  bad  a.s 
they  can  be.  Quite  recently  it  was 
stated  by  an  experienced  contractor 
whose  opinions  both  deserve  and  com- 
mand respect,  that  if  a  bidder  figured 
to  do  everything  just  exactly  as  it  was 
calleii  for.  he  would  not  get  one  job 
in  fltty.  and  the  reasons  why  are  well 
known   to   those  In   the  business. 

After  once  the  principle  and  the 
safety  of  the  quantity  system  Is  un- 
derstood, (and  the  words  "safety  first" 
should  become  a  national  slogan),  after 
its    many    advantages    are    recognized. 

tor   becomes   Immediately   manifest. 

To  adopt  the  system  generally,  the 
organization  referred  to  liereafter.  ad- 
vocates that  the  United  States  Gov- 
ernment and  every  state  and  county  in 
tlic  Tinion.  should  furnish,  free  of  cost, 
to  every  bidder  detailed  bills  of  quan- 
tities, setting  forth  clearly  and  square- 
ly exactly  what  quantity  and  nature  of 
work  it  is  that  a  bidder  will,  if  suc- 
cessful, be  required  to  perform  in  or- 
der to  iiroperly  complete  the  contract. 
The  next  step.  It  Is  thought,  will  be 
that     municipalities     will       follow       the 
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lined  will  quickly  become  known  ii 
very  locality  among  private  owner; 
nd  the  building  community,  and  the 
resent  practice,  which  is  already  tot 
fling,  will  be  a  thing  of  the  pa 
e  shall  be  all  wondering  why  such 
il-oi     saving,      sensible      method      ha 


nd 


12 

hltlierlo    been    neglected    in    llie    present 
day   and    in    our   generation. 

The    Quantity    Siirvejop. 

Accuracy  and  lioiiesty  are  tlie  quan- 
tity surveyor's  chief  essentials  apart 
from  his  professional  ability.  It  seems, 
tlierefore.  that  tlie  practice  of  quantity 
surveying  should  be  legalized  in  each 
state,"  somewhat  similar  to  tliat  of  the 
public  accountant,  through  e.\amina- 
tiun  and  soibsequent  issue  of  licenses 
to  persons  thus  qualified  and  wishing 
to  practice.  The  furnishing  of  surety 
company's  bonds  by  the  quantity  sur- 
veyor has  been  suggested  in  some 
quarters  to  guarantee  hi.s  accuracy  and 
honesty,  but  it  would  seem  that  unti. 
a  similar  guai-antee  is  demanded  from 
other  technical  practitioners,  tlie  ex- 
pediency and  efficiency  of  this  course 
may   fairly  be  questioned. 

It  may  be  stated  perliaps  tliat  to  still 
further  advocate  tlie  adoption  of  bet- 
ter estimating  metliods  and  inore  sat- 
isfactory contract  conditions,  an  or- 
ganization was  formed  last  .vear  known 
as  the  American  Institute  of  yuantity 
Surveyors,  which  is  doing  much  good 
work  along  these  lines.  Its  member- 
ship is  open  to  all  architects,  engi- 
neers, contractors  and  others  i includ- 
ing owners)  who  are  in  sympathy  with 
the  efforts  being  made  to  bring  about 
better  conditions.  The  dues  are  merely 
nominal  including  the  ofjiclal  bulletin 
every  month  which  gives  the  progress 
of  this  movement  throughout  the 
United  States,  whilst  its  columns  are 
open  to  all  for  suggestions  or  inqui- 
ries regarding  the  work  of  the  organi- 
zation in  general,  or  the  t|uantity  sys- 
tem in   particular. 

l*r4>gre*iH   of    SyMtein   Id    .%iiierlea. 

It  may  perhaps  be  only  fair  to  add 
(with  due  modesty,  however,  let  us 
hope)  that  to  San  Francisco  belongs 
the  credit  of  being  the  first  city  in  tne 
United  Slates  in  which  a  systematic 
effort  was  ever  made  to  bring  about 
better  estimating  conditions  such  as 
ihe  quantity  system  affords.  This  move- 
ment commenced  many  years  ago.  in 
IS91.  when  in  the  month  of  AprO,  an 
informal  address  and  discussion  took 
place  before  members  of  the  Builders' 
-Association  of  California  (now  the 
General    Contractors'    Association.) 

Immediately  following  this  came  an 
address  entitled  "The  Quantity  Sys- 
tem of  Estimating"  iii  the  Academy  of 
Sciences  Building  before  the  San  Fran- 
cisco Chapter  of  the  American  Insti- 
tute of  Architects.  Much  interest  hav- 
ing been  aroused,  no  opportunity  was 
afterward  lost  of  sustaining  it.  Arti- 
cles were  contributed  to  architectural 
and  building  journals  in  the  East  and 
elsewl'ere.  "Better  estimating  meth- 
ods" was  the  slogan  consistently  urged 
for  years.  In  1905  a  paper  on  this  sub- 
ject was  given  and  discussed  before 
the  Te.hnlcal  Society  of  the  Pacific 
Coast.  The  conflagration  of  1906  some- 
what disturbed  the  progress  of  the 
work  temporarily,  but  it  was  soon  re- 
sumed and  brought  once  again  to  the 
front.  It  has  since  grown  untillnowthe 
movement  has  spread  from  the  Pacific 
to  the  Atlantic  and  fram  Boston  to  New 
Orleans.  Everywhere  todoy  the  sub- 
ject is  being  received  by  engineers  and 
contractors,  as  well  as  by  architects 
with  the  greatest  interest.  1  can  tes- 
tify to  this,  liaving  but  recently  com- 
pleted a  tour  of  some  14,nOO  miles  un- 
dertaken solely  for  the  purpose  of 
meeting  the  leading  architects,  con- 
tractors   and    engineers    of    our    large 


BUILDING  AND  INDUSTRIAL  NKWa 

cities,  and  uf  personally  still  furtlie 
advocating  higher  contract  ideals  and 
better  methods,  such  as  always  follows 
the  adoption   of  the   quantity   system   of 

•Consulting  architect.  San  Kiancisco. 
and  president  of  the  Technical  Society 
of  the  Pacific  Coast. 


Wednesda 


June 


1914. 


The  highest  building  west  of  the 
Mississippi  has  just  been  completed  in 
Seattle,  Wash.  The  tower  rises  450  ft. 
a'bove  street  level,  and  is  so  conspicu- 
ous that  it  is  already  being  used  as  a 
beacon  by  mariners  in  making  their 
way  on  Puget  sound,  and  it  is  planned 
to  have  it  illuminated  at  all  bourse  of 
the  night  to  make  it  available  for  this 
use  night  and  day.  The  building 
covers  a  lot  that  is  ISO  by  120  feet.  The 
main  structure  is  21  stories  high,  and 
to  this  a  tower  adds  12  stories.  In  ad- 
dition to  this  there  are  two  stories  be- 
low street  level.  The  height  to  the 
lantern  at  the  top  of  the  tower  is 
equivalent  to  42  stories.  The  found- 
ation rests  'on  li,2.76  concrete  piles 
driven  to  a  depth  of  50  feet  below  the 
surface.  In  building  the  foundation 
4,000  barrels  of  cement  and  more  than 
1,000  tons  of  steel  were  used.  On  the 
foundation  piles  a  total  weight  of  76,- 
560  gross  tons  will  be  carried,  the  steel 
for  the  superstructure  alone  weighing 
4,732    gross    tons, — Exchange. 

• 

UUIIVS    OK    ANCIENT   TIAHCANACU. 

Indiriitiiie       !i     Civllizatiiin     in       Holivln 
Aiitrdlitini;    Hint    of    Ancient    lilBjiil. 

A  city  so  old  that  even  the  legendary 
loie  of  the  Incas,  who  traced  an  un- 
broken line  of  kings  back  to  the 
eleventh  centur.v,  is  dumb  concerning 
the  people  who  built  it;  a  city  which 
a  tliousand  years  ago  had  been  so  long 
dead  that  even  song,  story  and  tradi- 
tion had  forgotten  every  vestige  of 
its  history  when  Columbus  discovered 
the  ''New  ■Woi-ld."  Such  is  the  ancient 
city  of  Tiahuanacu.  whose  ruins  are 
crumbling  surely,  but  very  slowly,  into 
dust  not  far  from  the  southern  shore 
of  Lake  Tilicaca,  in  Bolivia. 

"The  little  present-day  village  of 
Tlachuanacu  Is  located  on  the  railroad 
which  connects  La  Paz,  the  modern 
capltol  of  Bolivia,  with  the  part  of 
Guaqui  on  Lake  Tlticaca,  and  may  be 
reached  in  about  two  hours  from  the 
former  place.  The  ruins  of  ancient 
Tiahuanacu,  covering  an  area  of  about 
a  square  mile,  are  not  over  a  half  mile 
from  the  village"— write  Edward  Albes 
in  the  Monthly  Bulletin  of  the  Pan 
American   Union,  Washington,   D.   C. 

"A  traveler  stopping  In  the  little 
town,  and  ignorant  of  the  proximity  of 
the  ruins,  would  be  astounded  to  ob- 
serve the  number  of  beautifully  cut 
stones  built  into  parts  of  adobe  huts  of 
the  most  primitive  character,  and 
sometimes  forming  portions  of  a 
squalid  patio.  A  doorway  to  a  dilapi- 
dated, thatch-roof  hut.  may  have  a 
lintel  or  jamb  formed  by  an  artistical- 
ly carved  stone.  In  the  walls  of  the 
little  Catholic  Church  and  in  those  in- 
closing its  yard,  and  even  In  tlie  pav- 
ing, may  he  seen  these  smooth  stones. 
The  pedestal  on  which  is  mounted  the 
stone    .rnss    in    front    of    the    church    is 


made  up  of  them,  while  on  either  side 
of  the  gateway  to  the  inclosure  stands 
a  carved  stone  idol  whose  lines,  marred 
by  the  ravages  of  time,  still  show  the 
"Hrtistlc  skill  of  the  ancient  sculptors 
who  wi'ought  them." 

Thus  the  ruins  of  the  ancient  city 
I  ave  furnished  much  of  the  material 
to  build  the  village  of  today,  and  while 
the  strict  utilitarian  may  find  no  fault 
with  this  work  of  destroying  the  artis- 
tic monuments  of  a  hoary  antiquity  to 
cater    to    present    needs,    to    the    student 
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desecration.  The  Bolivian  Government 
has  recently  enacted  a  law  which  for- 
bids the  carrying  oft  or  willful  de- 
struction of  that  portion  of  the  ruins 
which  vandal  hands  have  left  Intact. 

The  ruins  themselves  include  the 
remmants  of  temples,  palaces,  and 
great  structures  of  what  once  must 
have  been  a  large  and  densely  populat- 
ed city.  Not  a  vestige  remains  of  the 
dwellings  and  less  pretentious  houses 
in  which  this  population  must  have 
lived.  These  were  naturally  of  a  more 
temporary  character  and  the  relent- 
less agents  of  destruction,  working 
through  countless  centuries,  have 
obliterated  all  traces. 

The  question  which  confronts  the 
archaeologist  Is— how  a  population 
sufficiently  numerous  to  accomplish  the 
building  of  such  a  city  have  maintained 
itself  in  this  region!  The  ruins  are  lo- 
cated 13.000  feet  above  the  level  of  the 
sea  on  a  vast  plateau  where  the  con- 
stant cold  prevents  the  maturing  of 
corn  or  other  grain.  At  present  po- 
tatoes, cocoa,  and  some  otlier  edible 
roots  are  grown,  but  the  region  sustains 
only  a  scanty  mountain  population.  ■ 
The  city  once  covered  a  large  area, » 
the  great  structures  were  built  by:' 
skilled  masons.  One  stone  is  36  feet 
long  by  seven  feet  wide  and  weighs 
170  tons,  another  is  26  feet  by  16,  and 
6  feet  thick.  Only  the  monoliths  of 
ancient  Egypt  equal  those  found  In 
Tiahuanacu.  The  movement  and  plac- 
ing of  such  monoliths  point  to  a  dense 
population,     to     an     organized     govern- 
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only  tenenable  explanat 
the  time  when  Tiahuan 
the  Andes  were  from  2,000  to  3,000  feeti 
lower  than  at  present.  Geologists  hold| 
that  in  the  .furassic  an 
Cretaceous  period  there  were  no  Andesl 
and  that  through  a  gradual  uphe 
they  have  been  formed  In  more  recent! 
geological  times.  The  bones  of 
todon  have  been  discovered  in  Bolivia 
at  an  altitude  of  13.000  feet  above  the 
sea.  and  such  an  animal  could  not 
have  existed  at  such  an  elevation, 
.Skeletons  of  gigantic  anteaters  have 
been  found  in  the  deserts  of  Tarapaca. 
and  these  could  only  have  existed  In 
regions  of  arboreal  vegetation.  These, 
and  other  geological  facts,  support  the 
theory  that  the  ancient  city  of  Tia- 
huanacu existed  when  the  Andes  were 
much    lower    than    at    present,    perhaps 
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APARTMENT  HOUSES. 
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m.  Ji-..  42.1 
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■rpen- 
led    to 


.-A.\  PltANCI-SCi 
-  --iM.y  and  base. 
ihiteit.  William 
Kearny  street.  S.  F.  Own 
i-c.naughy.  The  building  \ 
f.l  al  the  corner  ot  Army 
lint-  streets,  and  has  been 
<  "iilain  a  number  ot  two  and  tliree 
icKim  suites.  All  apartments  will  have 
u:ill  beds  and  private  bath  rooms. 
There  will  be  a  centi-al  heating  system 
and  hot  water  supply.  Bath  rooms 
will  have  fomposltlon  floors  and  tile 
wainscot.  Interior  will  be  finished  in 
pine  and  redwood.  Exterior  ot  tlie 
house  will  he  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

f!AX  FRANCISCO— Apartment  house. 
0  story  and  base,  reintorced  concrete, 
J20.000.  Architect.  L.  M.  Hausemann, 
Slioron   Bldg.,  S,  F.     Owner.  I.  S.  Foor- 

r 1.     The  building  will   be  erected   on 

t:.  siiuth  side  ot  O'Farrell  street,  east 
■  if  .Lines,  covering  an  area  ot  22%  by 
COi»  feet.  There  will  be  nine  apart- 
ments of  two  and  three  rooms.  Inte- 
rior finish  will  he  ot  pine  with  some 
elm  panels  and  haidwood  floors.  Plans 
i.rnvjde  for  steam  heat,  elevator  serv- 
i- e  and  a  hot  water  supply.  All  suites 
will    have    wall   beds   and    private    bath 


Tile 


tlon  floors  will  be  used  in  the  bath 
rooms.  Entrance  will  be  finished  in 
tile  and  marble.  E.\terior  ot  the  build- 
ing will  be  faced  with  cement  plastei'. 
Plans  are  complete  and  figures  have 
been  taken  under  advisement.  A  con- 
tract will  be  awarded  shortly. 

SAN  FRANCISCO— Apartment  house. 
3  story  and  base,  frame.  $10,000.  Ar- 
chitect. E.  P.  Antonovich,  333  Kearny 
street.  S.  F.  Owner.  W.  E.  Trefts.  The 
■building  will  be  erected  at  the  corner 
of  Green  and  Stelner  streets  and  has 
■been  designed  to  contain  suites  ot  two 
and  three  rooms  with  wall  beds  and 
private  bath  rooms.  Interior  finish 
Will  he  of  pine,  redwood  and  elm  pan- 
els. Some  oak  floors  will  be  used. 
There  will  be  a  central  heating  system 
and  hot  water  supply.  All  hath  rooms 
Will  have  tile  wainscot  and  composi- 
tion floors.  Entrance  will  be  finished 
In  marble  and  tile.  Exterior  ot  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  being   taken, 

."^AN  FRANCISCO— Apartment  house. 
6  story  and  base.  Class  C  construc- 
tion. Cost  not  stated.  Architect.  .1. 
R.  Miller.  Lick  Bldg..  S.  F.  Owner's 
name   withheld.      The   building   will      be 
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suites  will  have  wall  beds  and  privat 
hath  rooms.  Tile  wainscot  and  com 
position  floors  will  be  used  in  the  hat 
rooms.  ntrance  will  be  finished  1 
marble  and  tile.  Exterior  ot  th 
building    will    be    faced    with    p 


ed 


brick.  Plans  are  complete  and  figures 
have  been  taken  under  advisement.  An 
award  ot  contract  will  be  made  this 
week, 

SAN  FRANCISCO— Apartment  house. 
3  story  and  base,  frame.  $20,000.  Ar- 
chitect. O.  E.  Evans.  23G7  Mission 
stretet.  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  in  the 
southern  part  ot  the  city  and  has  been 
designed  to  contain  21  modern  apart- 
ments of  two  and  three  rooms  with 
private  baths  and  wall  beds.  Interiors 
will  be  finished  in  pine  and  redwood. 
Plans  provide  tor  steam  heat  and  a 
hot  water  system.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  on  metal 
lath.  Plans  are  nearly  complete  and 
figures  will   be  called   for  shortly. 

SAN  FRANCISCO— Apartment  house. 
3  story  and  base,  frame.  $10,000.  Ar- 
chitect. E.  P.  Antonovich,  333  Kearny 
street.  S.  F.  Owner.  F.  .1.  Clark.  The 
building  will  be  erected  on  the  east 
side  of  Lapldge  street  near  18th  and 
will  contain  six  suites  ot  three  and 
four  rooms.  Interior  finish  will  be  ot 
pine  throughout  with  some  hardwood 
floors.  All  suites  will  have  wall  beds 
and  private  bath  rooms.  Plans  provide 
for  a  central  beating  system  and  hot 
water  supply.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Entrance  will  be  finished  In  marble  and 
tile..  Exterior  ot  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
will  be  called   for  at  once. 

SAN  FRANCISCO— Apartment  house. 
2  story  and  base,  frame.  Cost  not  stat- 
ed. Architects.  Rousseau  &  Rousseau, 
-Monadnock  Bldg..  S.  F.  Owner.  Mrs.  C. 
Dorn.  The  building  will  be  erected  on 
the  east  side  of  Pierce  street  south  of 
Page,  and  has  been  designed  to  con- 
tain four  suites  ot  four  rooms  and  bath 
each.  Interior  will  be  finished  in  pine, 
redwood  and  elm  panels.  Some  hard- 
wood floors  will  be  used.  Plans  pro- 
vide tor  a  hot  water  system.  Bath 
rooms  will  be  finished  in  tile  and  will 
have  composition  floors'.  All  suites 
will  have  wall  beds  and  private  bath 
rooms.  Exterior  ot  the  building  will 
be  covered  with  shiplap  and  iires.«ed 
brick  veneer.  Plans  are  complete  and 
figures  are   now  being  taken. 

SAN  FRANCISCO  —  Apartment 
houses.  2.  3  story  and  base,  frame.  $15.- 
000.  Architects.  Rousseau  &  Rousseau. 
Monadnock  Bdg..  .S.  F.  Owners,  Carl 
and  Theo  Rults.  These  two  buildings 
will  be- erected  on  the  east  side  of 
Franklin  street  soutb  ot  Clay.  Bach 
building  has  been  designed  to  contain 
six  suites  of  tour  rooms  and  bath. 
Each  building  will  have  a  frontage  ot 
30  feet  and  a  depth  ot  S.5  feet.  Inte- 
riors will  be  flnished  in  pine,  redwood 
and  some  elm  panels.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  steam  heat  and 
a  hot  water  system.  Portable  vacuum 
cleaners  will  be  Installed.  Bath  rooms 
wil  have  tile  wainscot  and  composi- 
tion floors.  All  apartments  will  be 
equipped  with  wall  beds.  Exteriors  of 
the  buildings  will  be  covered  with  ce- 
ment  plaster.      Plans    are    nearly   com- 


HKKKKLEY.  ALAMEDA  CO..  CAL.— 
Apartment  house.  3  story  and  base, 
frame.  $15,000.  Architect,  none.  Own- 
er. K,  L.  Lamb,  1126  Poplar  street.  Oak- 
land, The  building  will  be  erected  on 
the  east  side  ot  College  avenue  .south 
of  Haste,  and  has  been  designed  to 
contain  two,  three  and  tour  room  suites 
with  private  baths  and  wall  beds.  In- 
terior finish  will  be  largely  ot  pine 
with  some  elm  panels  and  hardwood 
floors.     There  will  be  steam  heat,  a  hot 

system.  Bath  rooms  will  be  flnished 
in  tile  and  will  have  composition  floors. 
Entrance  will  be  of  marble  and  tile. 
Exterior  ot  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  ot  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being   purchased. 

OAKLAND.  CAL.— Apartment  house. 
3  story  and  base,  frame.  $30,000.  Ar- 
chitect. Joseph  Cahen.  45  Kearn.v 
street.  S.  F.  Owner's  name  withheld. 
This  building  has  been  mentioned  here 
a  number  of  times  before.  Plans  have 
been  revised  and  figures  are  again  be- 
ing taken  The  building  will  be  erect- 
ed at  the  corner  of  Perkins  and  Grand 
avenue  and  will  contain  a  number  ot 
two  and  three  room  suites.  There  will 
he  steam  heat,  a  hot  water  supply  and 
vacuum  cleaners.  Entrance  will  be  fin- 
ished in  tile  and  marble.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures   are   being   taken. 

OAKLAND.  CAL. — Apartment  house. 
3  story  and  base,  frame,  $20,000.  Ar- 
chitects. Hutchinson  Bros.'  470  13th 
street.  Oakland,  Owner's  name  with- 
held. The  building  will  be  erected  at 
the  corner  of  Market  and  llth  streets 
and  will  contain  a  number  of  two  and 
three  room  suites.  Interiors  will  be 
finished  in  pine  throughout.  Plans 
provide  for  steam  heat,  a  hot  water 
supply  and  portable  vacuum  cleaners. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Al  suites  will  have 
wall  beds  and  private  bath  rooms. 
There  will  be  stores  on  the  first  floor. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  now  being  taken  by  the  architects. 

PORTLAND,  ORE.— Apartment  house. 
3  story  and  base,  brick.  $28,000.  Ar- 
chitect, none.  Owner.  H.  O.  Triplett. 
5ln  Lewis  Bldg.,  Portland.  The  build- 
ing will  be  erected  on  Harrison  street 
between  llth  and  12th  streets,  cover- 
ing an  area  of  35  by  100  feet.  There 
will  be  a  total  ot  IS  apartments  ot  two 


ill 


be  of  pine  and  elm  with  some  hard- 
wood floors.  Plans  provide  tor  steam 
heat  and  a  hot  water  supply.  All 
suites  will  have  wall  beds  aind  private 
bath  rooms.  Exterior  of  the  building 
will  1  e  faced  with  pressed  brick.  Plans 
are  complete  and  in  the  hands  ot  the 
owner  who  will  do  the  work  by  Day 
Lah.u-,  Materials  are  now  being  pur- 
chased. 

Contracts    Awarded. 

SEATTLE,  WASH— Apartment  house. 
.1  story  and  base.  Class  A  construc- 
tion. $150,000.  Architect.  John  Gra- 
ham. Lvnn  Bldg,,  Seattle.  Owner.  D. 
R,  McKay.  Contractors.  W.  T.  Butler 
Contracting  Co..  Central  Bldg..  Seattle. 
Contract    price.    $150,000. 

SAXTA- MONICA,  LOS  ANGELES  CO. 


14 

CAL..— Auaillnent  lioiitc.  o  slury  and 
base.  Class  C  construction.  $36,000. 
Architect,  Albert  C.  Martin,  Higglns 
Bldg.,  L.  A.  Owner,  Tliomas  Higgins. 
Contractors,  The  Broadway  Construc- 
tion Co.,  Security  Bldg.,  L.  A.  Con- 
tract    price.     136,000. 


CHURCHES. 


SAN  FRANCISCO— Churcll,  2  story 
and  base.  Class  C  construction,  J75.- 
000.  Architect,.  William  H.  Crim.  Jr., 
425  Kearny  street,  S.  F.  Owners.  Sec- 
ond Church  of  Christ,  Scientist.  The 
building  will  be  erected  at  tlie  corner 
of  Dolores  and  Cumberland  streets,  and 
will  cover  a  considerable  ground  area. 
There  will  be  a  large  main  auditorium. 
Sunday  school  rooms  and  reading 
rooms.  Interior  will  be  linished  in 
pine  throughout.  Plans  provide  for 
.steam  heat  and  a  modern  sjstem  of 
ventilation.  Art  glass  will  be  used. 
Ornamental  plaster  is  also  specified. 
B.\terior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figui-es  will  be  taken  within 
the  next  two  or  tliree  weeks.  Furtlier 
mention   will  be  made  of  tlie  work. 

MT.  OLIVET.  SAN  MATTCO  CO.,  CAL. 
—Columbarium,  1  story  and  base,  re- 
inforced concrete,  8100,000.  Architect, 
William  H.  Crim.  Jr..  42.1  Kearny 
street,  S.  F.  Owners.  Mt.  Olivet  Ceme- 
tery. The  building  has  been  men- 
tioned here  before  wlien  the  architect 
was  first  commissione<l  to  prepare 
plans.  The  structure  will  be  fireproof 
throughout.  Interior  will  be  finished 
in  Caen  stone  and  marble.  Special 
plumbing  fixtures,  lighting  fixtures 
and  heating  will  be  installed.  Marble 
and  tile  will  be  used  extensively.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
complete  and  figures  will  be  taken 
within  a  week  or  ten  days. 


FLATS. 

SAN  PRANCISCO— Flats.  3  story  and 
base,  frame.  $8,.i00.  Architect,  Paul  D. 
De  iMartini,  2123  Powell  street,  S.  F. 
Owner's  name  withheld.  The  building 
will  be  erected  on  the  north  side  of 
Filbert  street  between  Polk  and  Par- 
kin streets,  and  has  been  designed  to 
contain  three  flats  of  five  and  six 
rooms.  rnteriors  will  be  finished  In 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  l)e  open  fire  places  and  tile 
mantels.  Automatic  water  heaters 
will  be  installed.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and   figures  are  now  being  taken. 

SAN  FRANCISCO— Flats.  2  story  and 
Base,  frame.  J4.000.  Architect.  W.  S, 
Rliodes,  3372  16th  street.  S.  F.  Own- 
er's name  withheld.  The  building  will 
be  erected  on  20th  street  between  Do- 
lores and  Guerrero,  and  has  been  de- 
signed to  contain  two  flats  of  six 
rooms  and  bath  each.  Interiors  will  be 
finished  in  pine  throughout.  There  will 
be  open  flre  places  and  tile  mantels. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Automatic  water 
heaters  will  be  installed.  Entrance 
will  be  finished  in  tile.  E.-cterior  of 
the  building  will  be  covered  with  rus-, 
tic  and  cement  plaster  on  metal  lath. 
Plans  are  now  being  prepared. 


BUILDING    .'VND   INDUSTRIAL  NUWS 

SAN  FKANCJISCO— Flats,  3  story  ajid 
liase,  frame,  $4,000.  Architect,  O.  B. 
Evans,  2367  Mission  street,  S.  F.  Own- 
er, Gertrude  I.  Pherson.  The  building 
will  be  erected  on  the  north  side  of 
Cortland  avenue  near  Moultrie,  and 
will  be  arranged  for  a  store  on  the 
first  floor  and  two  five-room  flats 
above.  Interiors  will  be  finished  in 
pine  and  redwood.  Some  hardwood 
floors  will  be  used.  Tliere  will  be  open 
fire  places  and  tile  mantels.  Auto- 
matic water  heaters  will  he  installed. 
Bath  rooms  and  kitchens  will  have  tile 
wainscot.  Exterior  of  the  building 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  coin- 
plete  and  figures  are  being  taken. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $6,000.  Architect.  O.  E. 
Evans,  2367  Mission  street,  S.  F.  Own- 
er's name  withheld.  The  building  will 
be  erected  on  Page  street  between 
Shrader  and  Stanyan  streets.  Each 
fiat  will  contain  six  rooms  and  bath. 
Interior  will  be  finished  in  pine  and 
redwood  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  large  open 
flre  places  in  each  .of  the  living  rooms. 
Mantels  will  be  of  tile.  Automatic 
water  heaters  will  be  Installed.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and   figures  are  being  taken. 

SAN  FRANCISCO— Flats,  2,  3  story 
and  base,  frame,  $.=i,000  each.  Archi- 
tect, L.  Traverso,  S54  Union  street.  S. 
P.  Owner,  F.  Toriggino.  These  two 
buildings  will  be  erected  on  adjoining 
property  on  the  east  side  of  Jasper 
Place  north  of  Green  street.  Each 
building  will  have  a  frontage  of  22 V4 
feet  by  a  depth  of  58  feet  3  Inches. 
There  will  be  three  fiats  in  each  con- 
sisting of  five  rooms  and  bath.  Inte- 
riors will  be  finished  in  pine  and  red- 
wood. Tliere  will  be  gas  grates  and 
tile  mantels.  Bath  rooms  will  have 
tile  wainscot.  Automatic  water  heat- 
ers will  be  installed.  Exteriors  will  be 
covered  with  cement  plaster  on  metal 
lath  and  rustic.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

SAN  FRANCISCO— Fiats.  2  story 
and  base,  frame,  $5,000.  Architect.  O. 
E.  Evans,  2367  Mission  street,  S.  P. 
Owner,  Gertrude  I.  Pherson.  The 
building  will  he  erected  on  the  north 
side  of  Highland  avenue  west  of  Holly 
Park,  and  lias  been  designed  to  con- 
tain two  modern  flats  of  five  and  six 
rooms.  Interiors  will  be  finished  in 
pine  throughout.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  open  fire  places  and  tile  man- 
tels. Automatic  water  heaters  will  be 
installed.  Bath  rooms  and  kitchens 
will  have  tile  wainscot.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath  and  rustic. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

SAN  FRANCISCO— Flats.  2  story  and 
base,  frame,  $6,000.  Architect.  William 
H.  Crim,  Jr..  425  Kearny  street.  S.  F. 
Owner.  John  McCormick.  The  build- 
ing will  be  erected  on  5th  avenue  at 
the  corner  of  C  street,  and  has  been 
designed  to  contain  two  fiats  of  six 
rooms  and  bath  each.  Pine  and  red- 
wood with  elm  panels  will  be  used  in 
the  living  rooms  and  dining  rooms. 
Hardwood  floors  will  be  used  in  the 
principal    rooms.      There    will    b6    open 
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cs  and  tile  mantels.  Auto- 
iter  heaters  will  be  Installed, 
of  the  building  will  he  cov- 
:h  cement  plaster  on  metal 
lans    are    now    being    iirepared. 


GABAGES. 


SAN  FRANCISCO— Garage,  1  story 
and  base,  reinforced  concrete  and 
steel,  $30,000.  Architects,  O'Brien 
Bros.,  Clunie  Bldg..  S.  F.  Owner's?' 
name  withheld.  The  building  will  be" 
erected  in  the  Western  Addition,  and; 
will  cover  a  large  ground  area.  Con- 
struction   will    be    fireproof   throughout 
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and  roof  slabs.  Steel  roof  trusses  will 
be  used.  Besides  the  usual  storage 
space  plans  provide  for  a  machine  shop 
and  offices.  Interior  will  be  finished 
in  pine.i  There  will  be  metal  window 
frames  and'  sash  and  special  gasoline 
storage  tanks.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are   now   being  prepared. 

OALAND.  CAL.— Garage,  2  story  and 
base,  frame.  $5,000.  Architect,  Will- 
lam  H.  Ratcliff,  Jr..  First  National 
Bank  Bldg.,  Berkeley.  Owner,  ,T.  H. 
Fuller.  The  building  will  be  erected 
on  Bellevue  avenue  and  will  contain 
storage  space  for  three  machines.  In- 
terior finish  will  be  of  pine.  Exterior 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  are  being  taken. 


GOVERNMENT   WORK   AND 
SUPPLIES. 

C'unnI     Circular    854. 

The  general  purchasing  otflcer  of  thai 
Panama  Canal  will  open  bids  June  11 
1914,  under  circular  No.  S54  for  fur- 
nishing oil  handling  plants,  which  in- 
clude four  steam-driven,  horizontal, 
duplex,  noncondensing,  double-acting: 
pumps,  two  for  the  Atlantic  plant  i 
two  for  the  Pacific  plant,  which  v 
be  used  for  handling  fuel  oil  from 
ships  to  storage  tanks,  from  stor: 
tanks  to  steamers  and  from  stori 
tanks  to  tanks  which  supply  shops  i 
power  houses.  The  normal  capacity  o£ 
the  pumps  is  1.200  barrels  per  hour 
crude  oil  against  a  total  head  of  ISO 
pounds  per  square  inch,  and  400  ba 
rels  per  hour  against  a  total  head  of 
250  pounds  per  square  inch.  Equip- 
ment also  includes  cast  iron  pipe  and 
fittings,  valves,  gaskets,  etc.  Proposals 
will  also  be  asked  for  a  225-gallon  per 
minute  centrifugal  pump  unit,  co 
plete.  with  motor,  automatic  starti 
apparatus,  float,  switch.  foot  valves 
and  certain  piping  for  insulation 
the  Darien  wireless  station.  Radio. 
Z.  The  pump  shall  he  designed  to  lift 
225  gallons  of  water  per  minute 
against   a   total   head   of   190  feet. 

The  Canal  Circular  will  also  contaitl 
a  request  for  bids  for  furnishing  243.., 
810  square  feet  of  paving  brick  and 
6.030  lineal  feet  special  brick  for  usi 
on  pier  No.  1.  head  wall  and  quayj 
wall.  Balboa  terminals.  Included  in^ 
the  circular  will  also  be  a  request  foB 
furnishing  three  altitude  gauges  anof 
one  compound  gauge  to  be  installed  iff 
the  Miraflores  pumping  station  No.  f 
and  in  the  Mt.  Hope  Miraflores  fillet^, 
building  tor  the  purpose  of  indicatinS 
the  height  of  water  in  the  wassh  wa 
tanks.  Bids  will  also  be  asked  foM 
furnishing  200  untreated  piles  80  leej 
long. 
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Amiy   WtkTk  Authorized. 

The  quartermastei-  general  has  di- 
rected the  construftion  quartermaster 
■  ■t  the  Letterman  General  Hospttal. 
San  Francit^co,  Cal.,  to  call  for  bids  for 

power  plant. 

Pll-^t      Sound,      Flreprooflnt;      Building. 

The  bid  of  C.  H.  Schaar.  T-'l  Twenty- 
Hrst  avenue.  Seattle.  Wasli.,  J9,000  In 
amount,  has  been  acceptpd  for  flre- 
I>roofing    pattern    shop    at       the      Puget 
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Balanced  Valve» 

Abstract    of    proposals    fo 
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ced 


valves  for  U.  S.  Reclamation  Service. 
Boise  project.  Arrowrock  dam,  opened 
at  Los  Angeles.  Cal.: 

Item  1.  7  vales,  lump  price  and 
weight  per  valve:  2.  3  valves,  lump 
price  and  weight  per  valve:  3,  T  vales, 
lump  price  and  weight  per  valve;  4,  3 
valves,  lump  price  and  weight  per 
valve:  5.  2  valves,  lump  price  and 
weight  per  valve:  6,  lump  bid  on  items 
1.   2.  3,  and  4. 

.Joshua  Handy  Iron  Works,  San 
Francisco.  Cal..  delivery  Sunnyvale. 
Cal..  item  1.  123.170.  42,974  lbs:  2,  $11.- 
46G,  44,089  lbs:  3,  J23,534,  4li.682  lbs;  4, 
?n,7,i7,  47.797  lbs:  .5.  J8,330.  42,725  lbs: 
(i.  >64,317:  item  5,  16, 211  if  included 
with  items  1,  2,  3,  and  4. 

Power  &  Mining  Machinery  Co..  New 
York  City,  delivery  Cudahy,  Wis.,  item 
.".,  $6,800,  41,635  lbs;  7,  $71,016;  weignt 
<if  items  1,  2,  3,  and  4  SSI. 000  lbs;  item 
-■j   only  if  other  items  are  accepted. 

Steacy-Schmidt  Mfg.  Co..  York,  Pa., 
rlelivery  York,  Pa.,  item  1.  $26,381;  49,- 
000  lbs:  2,  $12,977.  50,000  lbs;  3,  $26,900, 
50.600  lbs;  4,  $13,153,  31,600  lbs;  5,  $7,- 
500,    48,450    lbs;    6,    $76,825. 

Coffln  Valve  Co.,  Neponset,  Mass.,  de- 
livery Neponset,  Mass.,  item  1,  $29,100, 
49.300  lbs;  2,  $17,700,  36,650  lbs:  3.  $28,-. 
350,  48,930  lbs;  4,  $14,450,  48.200  lbs;  3. 
$9,030,  48,950  lbs;  6,  $82,600:  lump  bid 
on   items  1,   2,  3,  4,  and   5,  $90,400. 

Bethlehem  Steel  Co.,  South  Bethle- 
hem, Pa.,  delivery  South  Bethlehem, 
Pa.,  item  1,  $30,150,  43,780  lbs;  2.  $15.- 
110,  44,930  lbs;  3,  $30,455,  46,070  lbs:  4. 
$15,100,  47,280  lbs:  3,  $10,400,  43,370 
lbs;  lump  bid  on  items  1.  2.  3.  4,  and  5, 
$83,520. 

Pittsburgh  Valve,  Foundry  &  Con- 
struction Co..  Pittsburgh,  Pa.,  delivery 
Pittsburgh,  Pa.,  item  1,  $29,862,  48,000 
lbs;  2.  $13,958,  48,800  lbs:  3,  $30,541,  SO,- 
300  lbs:  4,  $14,248,  51,400  lbs;  5,  $8,427. 
47.250    lbs;    6,    $8S:619. 

Piatt  Iron  Works,  Daylon.  Ohio,  de- 
livery Dayton,  Ohio,  item  1,  $33,200, 
47,000  lbs;  2,  $16,700,  48,300  lb»;  3,  $33,- 
900,  51.000  lbs;  4,  $17,000.  52,500  lbs;  5. 
$11,100,  46,300  lbs;  6,  $93,500;  lump  bid 
on  items  1,  2.  3,  4,  and  5.  $102,000. 

Best  Mfg.  Co..  Pittsburgh.  Pa.,  deliv- 
ery Verona.  Pa.,  item  1,  $36,295,  47,850 
lbs,  2.  $18,147,  48,700  lbs:  3.  $36,820.  52,- 
330  lbs;  ),  $19,430.  52,230  lbs;  5,  $9,863. 
47,500  lbs:   6,   $95,000. 

Rosedale  Foundry  &  Machine  Co., 
Pittsburgh.  Pa.,  delivery  at  Pittsburgh. 
Pa.,  item  1,  $34,000.  50,000  lbs:  2.  $16,- 
400,  51,000  lbs;3,  $33,700,  32,000  lbs:  4.' 
$16,600.  51,000  lbs:  5,  $9,995,  50.000  lbs: 
6.  $97,900;  item  5.  $9,295  if  included 
with  items  1.  2,  3.  and  4. 

Union  Iron  Works,  San  Francisco, 
ral..  delivery  San  Francisco.  Cal.,  item 
1.  $36,813.  45.805  lbs:  2.  $18,057,  46,843 
lbs:  3,  $36,959.  47,416  lb.=!;  4.  $18,120.  48,- 
444  lbs;  5,  $11,000,  45,550  lbs;  6,  $105,- 
101.  .)^] 
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hurgh.  Pa.,  delivery  Arrowrock  dam. 
item  1,  $39,000,  32.000  lbs;  2.  $18,701. 
53.800  lbs;  3,  $39,700,  52,300  lbs;  4,  $1S,- 
791.  54.500  ihs;  5.  $11,736,  52.000  lbs:  6, 
$113,054:  lump  bid  on  items  1,  2,  3,  4. 
and    5,   $123,748. 

The  Wm.  Cramp  &  Sons  Ship  &  En- 
gine Building  Co..  Philadelphia,  Pa., 
delivery  Pbiladelphia,  Pa.,  item  1.  $39,- 
900,  47,000  lbs:  2.  $19,110,  48,000  lbs:  3, 
$41,000,  48,300  lbs;  4,  $19,600,  49,200  lbs: 
.".,    $13,300,    46,500    lbs;    6,    $114,600, 

The  Westinghouse  Machine  Co.,  East 
Pittsburgh,  Pa.,  delivery  East  Pitts- 
burgh, Pa.,  item  1,  $41,040,  45,000  los; 
lbs:  2,  $18,610.  40.000  lbs;  3,  $41,040,  47,- 
000  lbs;  4,  $18,610,  48,000  lbs;  5,  $11,290. 
45,000    lbs:    6,    $113,300. 

The  Pelton  Water  Wheel  Co.,  San 
Francisco,  Cal..  delivery  San  Francisco, 
Cal.,  item  1.  $38,772.34,  44,750  lbs;2,  $1S.- 
442.05,  46,500  lbs;  3,  $39,781.25,  48,000 
lbs;  4.  $19,032.80.  50.000  lbs;  5,  $11,812.- 
20,    44,500    lbs;    6,    $116,008.64. 

Norberg  .Mfg.  Co..  Milwaukee,  Wis.. 
delivery  Milwaukee,  Wis.,  item  5,  $10.- 
300,  50,000  lbs:  6,  $118,000;  weight  of 
items,  1,  2,  3,  and  4,  $1,060,000  lbs. 

Seattle  Construction  &  Dry  Dock  Co.. 
Seattle.  Wash.,  delivery  Seattle,  Wash., 
item  1,  $46,650.  31,500  lbs;  2,  $18,820, 
52,900  lbs:  3,  $41,030,  53,250  lbs;  4,  $18,- 
900,  54.650  lbs;  5,  $11,500,  51.470  lbs;  0. 
$119,400. 

S.  Morgan  Smith  Co.,  York,  Pa.,  de- 
livery Yoi-k,  Pa.,  item  1,  55,000  lbs;  2, 
36,700  lbs;  3,  56.800  lbs;  4,  38,400  lbs;  5. 
$11,400.    54.400    lbs;    $120,900. 

Poole  Engineering  &  -Machine  Co.. 
Baltimore,  Md.,  delivery  Baltimore, 
Md..  item  1,  $43,000,  46,500  lbs;  2,  $18,- 
100,  46,350  lbs;  3.  $43,500,  50,000  lbs;  4, 
$19,850,  30,850  lbs;- 5,  $13,450,  46,000  lbs; 
6,    $121,100, 

Washington  Iron  Works,  Seattle, 
Wash.,  delivery  Seattle,  Wash.,  item  1. 
$43,400,  48,000  lbs;  2,  $20,100,  49,000  lbs; 
5.    $12,000,    47,500   lbs. 

Otis  Elevator  Co..  New  York  City,  de- 
livery Harrison,  N.  J.,  or  Yonkers,  N. 
v..  item  1,  $43,500,  44.125  lbs;  2,  $21.- 
323,  46,000  lbs:  3,  $44,425,  46,630  lbs;  4. 
$21,700,  48,505  lbs;  5,  $14,300.  43,125 
lbs;  6,  $123,875;  item  5,  $11,900  it  in- 
cluded with   items  1,  2,  3,  and  4. 

Minneapolis  Steel  &  Machinery  Co., 
Minneapolis,  Minn.,  delivery  Minneap- 
oli.s.  .Minn.,  item  6.  $124,000;  exception 
taken  to  leakage  test. 

Fulton  Engine  Works.  Los  Angeles, 
Cal.,  delivery  Los  Angeles,  Cal.,  item  1. 
$43,230.  49,000  lbs;  2,  $20,308,  51,000  lbs: 
3,$44,172,  53.000  lbs;  4.  $20,653,  54.000 
lbs;  5,   $12,818,  31,000  lbs:  6,   $126,413. 

Camden  Iron  Works,  Camden,  N.  .1.. 
delivery  Camden,  N.  .1..  item  5,  $11.6110, 
30,000    lbs;    6,    $129,000. 

FrOMpeetlve    BldderM, 

Specifications  for  work  under  the 
office  of  the  supervising  architect  have 
been    furnished    to    the    following    firms 
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Chico,   Cul..    C<niHtructlon,   June    : 

California  Construction  Co..  Mo 
nock  Building.  San  Francisco.  Cal. 

Daniel  T.  McCarthy.  411  Wa 
street.  Philadelphia,  Pa. 

E.  D.   Sharp,   Chico,   Cal. 

F.  P.  Amweg.  Marston  Building, 
Francisco.    Cal. 

Frank  Gallagher.  ISO  Je.«sie  st 
.San    Francisco,    Cal. 

J.    B.    Reite.    110    .lessie      street. 
Francisco,    Cal, 

Welch  Bros.,  15th  and  Jeffe 
streets,  Oakland.  Cal. 
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Will.     II.     lleniniig,     E.\aiumer    Build- 
ing.  San   Francisco,   Cal. 

B.   J.    Duify,    University    Stale    Farm, 
Cal. 

Palmherg  &  .Mattson.  831  Connecticut 
street,   .\storia.   Ore. 

.San    Franrlaro,    4'BI.,    LiKhtlne  Plilureo, 
June   10. 

Edward  F.  Caldwell  &  Co.,  36  W.  15th 
street.   New   York   City. 

Mitchell-Vance   Co.,      836      Broadway, 
New  York  City. 

Wahle-Phillips    Co.,       551       W.       52nd 
street.  New   York  City. 

R.    Williamson    &    Co..    88    W.    Wash- 
ington street,  Chicago,  111, 

Stirling    Bronze    Co.,      109      W.      25th 
street.   New   York  City. 

David  J.  Braun  Mfg.  Co.,  Washington 
and   Union   streets.  Chicago,  III. 

Edward    Schroeder.    200    3th     avenue. 
New   York   City. 

Frank    Adam    Electric    Co.,    904    Pine 
street.   St.    Louis,    Mo. 

Giese    .Manufacturing    Co..      Philadel- 
phia. Pa. 

Horn   &   Brannan   Manufacturing  Co., 
427    .\,    Broad   street,    Philadelphia,    Pa. 

Gaites.    Peace    &    Co.,    661    Manhatters 
avenue,  Brooklyn,  N,  Y. 

Minnesota    Chandelier    Co.,    371    Jack- 
son  street,    St.    Paul,    Minn. 

Enos   &    Watkins,    36    W.    37th    street. 
New  York   City. 

Riviers   Brass    &    Bronze   Co.,   332    7th 
avenue    New  York  Citv. 

Harler    Manufacturing    Co.,     1136    W. 
Austin  avenue,  Chicago,  111. 

Gas  Fixture  &   Brass  Co.,   High   ave- 
nue and   E.   4th    street.   Ceveland,   Ohio. 

F.    Slorsberg   Co.,    20   .Atlantic   street, 
Xewark,   N.  J, 

Wilson-Maltiman    Electric    Co.,    30    S. 
Charles   street,    Baltimore,   Md. 

The  Home  Light  Co.  of  America,  1955 
Park  avenue.  New  York  City. 

Reading  Chandelier  Works.  503  Penn 
street.   Reading,   Pa. 

Cassidy  &  Son  Manufacturing  Co,,  13S 
W.   23rd  street.  New   York   City. 


-HALLS  &  SOCIETY  BLDGS— 


Contracts   Awarded. 

ALAMEDA.  ALAMEDA  CO..  CAL. — 
Lodge  hall,  2  story  and  base,  frame, 
$13,000.  Architect.  William  Dufour. 
2326  Santa  Clara  avenue,  Alameda. 
Owners,  Eagles'  Hall  Association.  Con- 
tractors, Delanoy  &  Randlett,  2303 
Central  avenue,  Alameda.  Contract 
price,  $13,000. 


HOSPITALS 

SAN  FRANCISCO — Hospital  addition. 
3  story  and  base.  Class  A  construc- 
tion Cost  not  stated.  Architects. 
Bakewell  &  Brown.  251  Kearny  street, 
S.  F.  Owners,  Leland  Stanford  Uni- 
versity. The  present  Lane  Hospital, 
located  on  Webster  street  between 
Clay  and  Sacramento,  will  be  enlarged 
by  the  construction  of  a  five-story  ad- 
dition. The  new  portion  of  the  build- 
ing will  contain  wards,  private  rooms 
and  lecture  rooms.  Construction  will 
be  fireproof  with  a  complete  steel 
frame  and  brick  exterior  walls.  Inte- 
rior will  be  finished  in  pine  and  metal. 
Modern  hospital  plumbing  and  fixtures 
will  be  installed.  Exlerior  will  be 
faced  with  pressed  brick.  Plans  are 
nearly  complete  and  figures  will  be 
called    for    during    the    present    month. 


HOTELS. 


SAN  FKANCISCO— Hotel.  6  story 
and  base,  reinforced  concrete.  ?30.ono. 
Architect,  O.  E.  Evans.  2.367  Mission 
street,  S.  F.  Owner's  name  witlilield. 
Tlie  building  will  be  erected  on  .Mis- 
sion street  between  ITtli  and  18th 
streets,  and  will  cover  a  considerable 
ground  area.  There  will  lie  stores  on 
the  lirst  floor  and  about  65  guest  rooms 
on  the  upper  floors.  Interior  will  be 
flnisihed  in  pine  throughout.  There 
will  be  steam  heat,  elevator  service 
and  a  hot  water  supply.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Patent  store  fronts  will 
be  used.  Exterior  of  the  hullding  will 
he  faced  with  cement  plaster.  Plans 
are    being   prepared. 

SAX  FRANCl.SCO— Hotel,  15  story 
and  base.  Class  A  construction.  S190.- 
iii](i.  Architects.  Rousseau  &  Rousseau. 
Monadnock  Bldg.,  S.  F.  Owner.  J. 
Sockolov.  The  building  will  be  erect- 
ed on  the  west  side  of  Powell  street. 
90  feet  north  of  Post,  and  will  have  a 
frontage  of  46  feet  and  a  depth  of  SO 
feet.  Construction  will  be  fireproof 
throughout  with  a  complete  steel 
frame,  brick  exterior  walls  and  hollow 
tile  interior  partitions.  Plans  provide 
for  a  total  of  140  guest  rooms  and  140 
baths.  Interior  finish  will  be  of  pine 
and  hardwood.  There  will  be  elevator 
service,  vacuum  cleaning,  hot  water 
supply  and  steam  heat.  Exterior  will 
lie  faced  with  pressed  brick  and  terra 
cotta.  Bids  are  now  being  taken  on 
the  structural  steel  and  other  parts  of 
tlie  work  will  be  figured  within  a  week 
or  ten  days. 

SAX  FRANCISCO— Hotel,  6  story  . 
and  base,  brick  and  steel,  ISO, 000.  Ar- 
chitect. O.  E,  Evans.  2367  Mission 
street,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  Tay- 
lor street  near  Sutter,  and  will  con- 
tain in  the  neighborhood  of  120  guest 
rooms,  all  of  which  will  have  private 
liaths.  Interior  will  be  finished  in 
pine  and  hardwoods.  Plans  provide 
for    steam    heat,    elevator 
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water  supply.  Bath  rooms  will  be  fin- 
ished in  tile.  Entrance  will  be  fin- 
ished in  marble.  Some  ornamental 
plaster  will  be  used  in  the  lobby.  Ex- 
terior of  the  building  will  be  face., 
with  pressed  brick  and  terra  cotta. 
Plans  are   now   being   prepared. 

SAX  FRANCISCO— Hotel.  fi  story 
and  base.  Class  C  construction.  »40.- 
090.  Architect.  Edward  T.  Foulkes. 
Crocker  Bldg..  S.  F.  Owner.  Dr.  F.  C. 
Keck.  The  building  will  he  erected  at 
the  corner  of  O'Farrell  and  Leaven- 
worth streets,  and  has  been  designed 
to  contain  in  rooms,  all  of  which  will 
have  private  baths.  Interior  will  be 
finished  in  pine  and  hardwood.  There 
will  be  steam  heat,  elevator  service 
and  a  hot  water  system.  Tnere  will  be 
one  store  besides  the  hotel  lobby  on 
the  first  floor.  Bath  i-ooms  will  have 
tile  wainscot  and  composition  floors. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  nearly 
ready  for  figures  and  bids  will  be 
called    for   wltliin   a   week. 

SAN  FRANCISCO— Hotel,  i  story  and 
base.  Class  C  construction.  Cost  not 
stated.  Architect.  A.  W.  Burgren.  Hol- 
brook  Bldg.,  S.  F.  Owner's  name  with- 
held. The  building  will  he  erected  on 
.lones  street  near  Leavenworth,  cov- 
ering an  area  of  4.^  by  120  feet.  There 
will  he  a  total  of  SO  guest  rooms  and 
40    baths.       Interior     finish     will    be    of 
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pine  throughout.  Plans  provide  for 
steam  Iieat,  elevator  service  and  a  hot 
water  system.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Some  ornamental  plaster  will  be  used. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  will  be 
ready   for   figures  within  a   week. 

SAN  FRANCISCO- Hotel.  7  story 
and  base.  Class  C  construction,  |75,- 
000.  Architects.  L.  B.  Dutton  &  Co., 
Chronicle  Bldg.,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  the  south  side  of  Ellis  street 
east  of  Mason,  having  a  frontage  of 
52  feet  and  a  depth  of  100  feet.  There 
will  be  a  total  of  84  guest  rooms  and 
70  baths.  Interior  will  be  finished  in 
pine  and  iiardwood  with  some  orna- 
mental plaster  in  the  lobby.  There 
will  be  steam  heat,  elevator  service, 
hot  water  system,  vacuum  cleaning, 
metal  window  sash  and  frames,  Bath 
rooms  will  have  tile  wainscot  and 
composition  floors.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  com- 
plete and  figures  will  be  called  for 
.shortly. 

ARCATA,  HUMBOLDT  CO..  CAL.— 
Hotel,  4  story  and  base,  brick  and 
steel,  $.50,000.  Architect,  W.  H.  Weeks, 
75  Post  street,  S.  F.  Owners,  Areata 
Hotel  Co.  The  building  will  be  erect- 
ed on  one  of  tlie  most  important  busi- 
ness corners  and  will  be  arranged  for 
stores,  hotel  office,  lobby  and  public 
dining  room  on  tlie  first  floor.  Upper 
floors  will  contain  SO  guest  rooms  and 
a  number  of  public  and  private  baths. 
Interior  will  be  flnished  in  pine 
throughout.  There  will  be  steam  heat, 
elevator  service  and  a  hot  water  sup- 
ply. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete    and    figures    are    being    taken. 
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RAILROAD  CONST.,  STATIOiNS 
AND  EQUIPMENT. 


Coiitrarts  Awarded. 
SA.V  DIEGO.  CAL.— Railroad  sta- 
tion. 1  and  2  story  arid  base,  rein- 
forced concrete,  $210,000.  Architects, 
Bakewell  &  Brown,  251  Kearny  street, 
S,  P.  Owners,  Santa  Pe  Railroad  Co. 
Contractor,  W.  Simpson,  San  Diego. 
Contract    price.    1210,000. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 

SAN  FRA.N'CISCO — Exposition  Nata- 
torlum.  1  story,  flame  and  plaster, 
$14,000  to  $15,000.  Architect,  Carl 
Werner,  Phelan  Bldg.,  S.  F.  Owners. 
Neptune  Amusement  Co.,  Monadnock 
Bldg.  The  building  will  be  erected  in 
the  Concessions  Division  of  the  Expo- 
sition Grounds  and  will  cover  an  area 
of  90  by  120  feet.  There  will  be  a 
large  auditorium  seating  over  1.000 
people,  swimming  tanks  of  tile,  the 
largest  of  which  will  he  50  by  60  feet. 
Plans  pi-ovide  for  a  complete  steam 
heating  system  and  special  water  fil- 
ters. Exterior  of  the  building  will  he 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  out  for 
figures.  Bids  v.'ili  be  opened  on  June 
12th.  Plans  and  specifications  can  be 
ce'-ured  from   :r.e  architect. 

SAN  FRANCISCO— Exhibit  building, 
1  story,  fraint  and  plaster.  Cost  not 
stated.  ArciiHect.  C.  W.  Dickey.  Cen- 
tral Bldg..  Oak. and.  Owners,  Territory 
of  Hawaii.  Til!  building  has  been   men- 


tioned here  a  number  of  times  before 
when  the  arL;;ilect  was  first  commls- 
.5ione-!  to  prepare  plans.  The  style  of 
architecture  will  tipify  the  country. 
Interior  of  the  building  has  been  ar- 
ranged for  display  rooms  aiiO  reception 
hall.  Exterior  wil  be  covered  with  ce- 
ment plaster  on  metal  latli.  Plans  are 
complete  and  figures  will  be  called  tor 

SAN    FRANCISCO- Exhi;.!t    building. 

1  story,  frame  and  plaster.  Cost  not 
stated.  Architect,  M.  E.  .Metzinger. 
Dayton.  Ohio.  Owners,  State  of  Ohio. 
Plans  for  the  building  which  will  be 
coiLVlructed  for  the  State  of  Ohio  have 
been  completed  and  lorwarlei;  to  this 
ci.y  for  figures.  Pl.ms  can  ne  secured 
from  either  the  Director  of  Works, 
Ser\ice  Bldg.,  or  from  the  Commission- 
er. D.  B.  Torpey,  who  is  no.v  at  the 
Palace  Hotel.  The  building  ha?  been 
designed  for  display  space  and  ]  ecep- 
tion  rooms.  Exterior  will  be  covered 
with  cement  plaster  on  metal  lath. 
Bids  will  be  opened  on  June  4th. 

SAN    FRANCISCO — Exhibit    building. 

2  story,  frame  and  plaster.  $80,000.  Ar- 
chitect. A.  F.  Helde,  46  Kearny  street, 
S.  F.  Owners,  State  of  Washington. 
The  following  firms  have  applied  for 
plans  and  specifications  tor  the  Wash- 
ington State  exhibit  building  from  the 
office  of  Architect  A.  F.  Heide.  203 
Maskey  Building,  S.  F.  Bids  will  close 
at  12  o'clock,  noon,  June  10th.  Bids 
should  he  at  .Mr.  Heide's  oflice  on  or 
before  June  6th  so  .same  can  be  for- 
warded to  Seattle:  W.  W.  Hayes,  L. 
A,  Williams.  Northwestern  Construc- 
tion Co,  P.  L.  Hanson.  Monson  Bros., 
Larsen  &  Sampson,  Knowles  &  Reich- 
ley,  Lester  H.  Stock,  J.  L  Brown,  J. 
.Monk,  J.  Hannah.  Foster-Vogt.  Van 
Sant-Houghton       Co.,       .Murphy-Brooks 


RESIDENCES. 


SA.\  FRANCISCO — Residence,  2  story 
and  base.  frame.  $7,500.  Architect, 
Henry  C.  Smith,  Humboldt  Bank  Bldg., 
S.  F.  Owner,  Dr.  Louis  Gross.  The 
dwelling  will  be  erected  in  Jordan 
Park,  and  has  been  designed  to  con- 
tain eight  rooms,  three  baths  and 
sleeping  porch.  A  garage  will  also  be 
erected  on  the  rear  of  the  lot.  Inte- 
rior will  be  finished  in  pine  and  hard- 
wood veneer.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room, 
library  and  reception  hall.  There  will 
lie  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile  and  brick.  An 
automatic  water  heater  will  be  In- 
stalled. Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  being  revised  and  new  figures  will 
be  called   for  shortly. 

SAN  FRANCI.SCO  —  Residence,  1  V4 
story  and  base,  frame.  $2,000.  Archi- 
tect, none.  Owners,  Oscar  Heyman  & 
Bro.,  742  Market  street,  S.  F.  The 
dwelling  will  be  erected  on  the  east 
side  of  24th  avenue  near  Fulton,  and 
has  been  designed  to  contain  six  rooms 
and  bath.  Interior  will  be  finished  in 
pine  with  som  oak  floors.  There  will 
be  a  large  open  fire  places  In  the  liv- 
ing room.  Mantel  will  be  of  tile.  Tile 
wainscot  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
pleie  and  In  the  bands  of  the  owners 
who    will    do    the    work    by    Day    Labor. 
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SAN  FRANCISCO — Resldeme.  J  stoi-y 
und  base.  frame.  $3,000.  Arfliiteot. 
none,  owner,  E.  A.  Scliakade.  i'lo  20th 
avenue.  S.  P.  The  dwelling  ha.s  been 
designed  for  a  seven-room  imuse  and 
will  be  erected  on  the  east  side  of  19th 
avenue  south  of  California.  Interior 
flnigh  will  be  of  pine  witli  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  room  and  diriini;  room. 
There  will  be  furnace  lieat  and  open 
hre  places.  Mantels  will  he  of  tile. 
An  automatic  water  heater  will  he  in- 
stalled. Bath  room  will  have  lile  wain- 
scot and  composition  floor.  Exterior 
of  the  house  wil  he  covered  with  ce- 
ment piaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
Materials  are  now  being  purchased. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame,  $8,500.  Architect, 
Herman  Barth.  12  Geary  street.  S.  F. 
Owner.  F.  Stroh.  The  dwelling  will  be 
erected  on  10th  avenue  between  A  and 
B  streets,  covering  an  area  of  J3  by 
60  feet.  The  dwelling  will  contain 
eight  rooms,  two  baths  and  sleeping 
porch.  Interior  will  be  finished  in  pine 
with  elm  panels  and  hardwood  lloors. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  An  automatic  water 
heater  will  be  installed.  Bath  rooms 
will  be  finished  in  tile  and  will  be 
eiiuipped  with  showers.  Exterior  of  tile 
house  will  be  covered  witli  shingles 
and  pressed  brick  veneer.  Plans  have 
been  out  for  figures  and  bids  are  now 
under    advisement. 

.<AN  FRANCISCO — Residence.  2  story 
and  base.  frame.  $2,000.  Architect, 
none.  Owner.  Albert  Maltson.  3919 
Folsom  street.  S.  F.  The  dwelling  will 
be  erected  on  the  west  side  of  Newton 
street  south  of  Morse,  and  has  been  de- 
signed to  contain  six  rooms  and  bath. 
Pine  will  be  used  for  interior  finish  in 
all  rooms.  Some  hardwood  floors  are 
specified.  There  will  be  open  fire 
places  and  tile  mantels.  Bath  room 
and  kitchen  will  have  lile  wainscot. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Uav    Labor.      Materials    are    now    being 


ased. 


SAN  FRANCISCO — Residence.  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owners,  Parkside  Home  Build- 
ing Co..  40S  Crocker  Bldg.,  S,  F.  The 
dwelling  has  been  designed  to  contain 
six  rooms  and  bath  and  will  be  erected 
on  the  east  side  of  20tii  avenue  near 
Ulloa  street.  Interior  will  be  flnished 
in  pine  throughout.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  furnace  iieat 
and  open  fire  places.  Mantels  will  be 
of  tile.  An  automatic  water  lieater 
will   he  installed.     Bath   ro 
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Exterior  of  the  house  will  be  covered 
with  shingles  and  klinker  brick  ve- 
neer. Plans  are  complete  and  in  the 
bands  of  the  owners  who  will  do  the 
w.nk  by  Day  Labor.  .Materials  are 
njw   being   purchased. 

SAN  FRANCISCO  —  RtJidence.  114 
story  and  base,  frame,  $2,:i00.  Archi- 
tect. O.  B.  Evans.  2367  Mission  street, 
S.  P.  Owner.  B.  .S.  Berry.  Tl-e  dwell- 
ing will  be  erected  in  the  Crocker 
Amazon  Tract,  and  has  been  designed 
to  contain  six  rooms  and  bath.  Inte- 
rior   will    be    flnished    in    pine    through- 
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out,  Hanlu.Hid  Ihun  s  will  be  used  in 
the  pi-incipal  rooms.  Plans  provide  for 
furnace  lieat  and  open  flre  place.  Man- 
tel will  be  of  tile.  An  automatic  water 
heater  will  be  installed.  Bath  room 
and  kitchen  will  liave  tile  wainscot. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  latli. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

SAN  FRANCISCO— Residence.  2  story 
and  base.  frame,  $3,250,  Architect, 
none.  Owners.  McArthur  Bros.,  1560 
Fell  street.  S.  F.  The  house  has  been 
designed  tor  a  seven-room  residence 
and  will  be  erected  on  the  east  side  of 
5th  avenue  near  Cabrillo.  Interior  fin- 
ish will  be  of  pine  with  some  elm  pan- 
els. Hardwood  floors  will  he  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  Plans  provide  for  fur- 
nace heat  and  open  Hre  places.  Mantels 
will  he  of  tile  and  brick.  An  automatic 
water  heater  will  be  installed.  Bath 
room  will  have  tile  wainscot  and  com- 
position floor.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  A  brick  veneer  base 
will  also  be  used.  Plans  are  complete 
and  in  the  hands  of  the  owne's  who 
will  do  the  work  by  Day  Labor.  Ma- 
terials are  being  purchased. 

S.\N  FRANCISCO  —  Bungalow.  1  % 
story  and  base,  frame,  $2,000,  .Archi- 
tect, O.  E,  Evans.  236T  Mission  street, 
S.  F.  Owner.  A.  Read.  The  dwelling 
will  be  erected  on  Laidley  near  Mateo, 
and  has  been  designed  to  contain  six 
rooms  and  bath.  Interior  finish  will 
be  of  pine  througliout.  Oak  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  a  large  open  flre  place 
in  the  living  room  with  a  tile  mantel. 
An  automatic  water  heater  is  specified. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitclien.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath  and  rustic.  Plans 
are  ccmplete  and  figures  are  being 
taken. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame,  $3,000.  .\rchitcct. 
none.  Owner.  P.  Nelson.  30  Presidio 
Terrace,  S.  F.  The  dwelling  will  be 
erected  at  the  northwest  corner  of  Cal- 
ifornia and  15th  avenue,  and  has  been 
designed  to  contain  six  rooms  and 
bath.  Interior  finish  will  be  of  pine 
and  hardwood  veneer.  Oak  floors  will 
be  used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heal  and  open  flre  places.  Man- 
tels will  be  of  tile.  An  automatic 
water  heater  will  be  installed.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
liands  of  the  owner  who  will  do  the 
woi-k  by  Da>-  Labor.  Materials  are  now 
being  purchased. 

OAKLAND.  CAL— Residence.  2  story 
and  base.  frame.  $3,000.  Architect. 
George  .\nderson.  0O46  Lawton  avenue. 
Oakland.  Owner.  T.  .Anderson,  6040 
Lawton  avenue,  Oakland.  The  dwell- 
ing has  been  designed  for  seven-room 
bouse  with  bath  and  sleeping  porch 
and  will  be  erected  on  Lawton  avenue 
near  Giay.  Interior  will  he  flnished  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Plans  provide  tor  furnace  heat  and 
open  flre  places.  .Mantels  will  be  of 
tile.  An  automatic  water  beater  will 
he  inslalled.  Bath  room  will  have  tile 
floor  and  wainscot.  P.xterlor  of  the 
dweling  will  be  covered  with  cement 
plaster  on  metal  lath.     Plans  are  coin- 
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OAKLAND.  CAL.— Residence.  2  story 
and  base,  fi-ame,  $4,000.  Architect, 
Frederick  Soderberg,  Union  Savings 
Blink  Bldg.,  Oakland,  Owner,  Charles 
H.  Hurman,  The  dwelling  will  be  erect- 
ed on  Mandana  Blvd.  near  Paloma.  and 
has  been  designed  to  contain  eigTit 
rooms,  bath  and  sleeping  porch.  In- 
terior flnish  will  be  largely  of  pine 
with  some  hardwood  veneer.  .  Hard- 
wood and  inlaid  flours  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  Plans  provide  tor  fur- 
nace l,eat  and  open  flre  places.  Man- 
tels will  be  of  tile.  Bath  rooms  will 
have  tile  wainscot  and  floors,  and  will 
be  equipped  with  showers.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

OAKLAND.  CAL. — Residences,  2,  2 
story  and  base,  frame,  $2,500  each.  Ar- 
chitect, none.  Owner,  William  A.  Le 
Baron,  1039  45th  avenue,  Oakland, 
These    two    houses    will    be    erected    on 
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and  each  has  been  designed  to  contain 
six  rooms  and  bath.  Interiors  will  be 
finished  in  pine  and  redwood  with 
some  hardwood  floors.  There  will  be 
open  flre  places  and  tile  mantels.  Bath 
rooms  and  kitchens  will  have  tile 
wainscot.  -Automatic  water  heaters 
will  be  ins-tailed.  Exteriors  will  be 
covered  with  cement  piaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being    purcliased. 

PIEDMONT.  ALA.MEDA  CO.,  CAL.— 
Residence.  1  story,  attic  and  base, 
frame,  $10,000.  Architect.  Albert  Parr. 
Foxcroft  Bldg..  S.  P.  Owner.  Edgar 
H.  Vance.  The  dwelling  will  be  erect- 
ed on  Blair  avenue  between  Highland 
and  Bonita.  and  has  been  designed  to 
contain  ten  room.s.  several  baths  and  a 
sleeping  porch.  A  garage  will  also  be 
erected  on  the  lot.  Interior  finish  will 
be  of  pine  and  hardwood.  HardwooTI 
floors  will  be  used  in  the  living  room, 
dining  room,  library  and  den.  There 
will  be  furnace  heat  and  open  Hre 
places.  Mantels  will  be  of  tile  and 
brick.  An  automatic  water  heater  will 
be  installed.  Bath  rooms  will  be  fln- 
ished in  tile  and  will  have  showers. 
Exterior  of  the  bouse  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  flgures  are  now 
being  taken. 

PIEDMONT.  ALAMEDA  CO..  CAL.— 
Residence.  114  story,  attic  and  base, 
frame.  $12,000.  -Architects.  -Milwain 
Bros..  Delger  Bldg..  Oakland.  Owner. 
-Mrs.  Stelle.  The  dwelling  has  been  de- 
si.niied  for  a  ten-room  bouse  with 
three  baths  and  sleeping  porch.  The 
owner  has  a  large  lot  on  Park  Way  at 
the  corner  of  Monte  avenue.  -A  garage 
will  be  erected  in  the  rear.  Interior 
will  be  flnished  in  pine  and  hardwoods 
with  hardwood  and  inlaid  floors  in  the 
principal  rooms.  Plans  provide  tor  a 
central  heating  system,  probably  warm 
air.  a  vacuum  cleaning  system,  open 
fire   places   and   automatic   water   heat- 

and  wainscot  and  will  be  equipped  with 
showers.  Tile  will  also  be  used  in  tlie 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  shingles.  Plans  are 
beitifi-   prepared. 

BKRKELET.  ALAMEDA  CO..  CAL  — 
Hesidence.  2  story  and  base,  concrete 
and    steel.      $10,000,      Ai-ohitect,      none. 
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Owner.  S.  A,  Buchanan.  29-17  Magnolia 
street.  Berkele.v.  Tl-e  dwelling  will  be 
erected  at  the  northwest  corner  of 
HUlgard  and  La  Vendc.  and  has  been 
designed  to  contain  seven  rooms  and 
bath.  Thei-e  will  he  reinforced  con- 
crete walls  and  roof  slabs  and  steer 
beams.  Interior  will  be  finished  in 
pine  and  hardwood  veneer.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace  lieat 
and  open  fire  places.  Mantels  will  be 
of  tile.  Bath  room  and  kitclien  will 
liave  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  E.\te- 
rior  of  the  dwelling  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are   now  being  purcliased. 

PIEDMOXT.  ALAMEDA  CO..  CAL.— 
Itesidence.  1  story  and  base,  frame, 
$10,000.  Architect,  .Samuel  Arnold, 
Sharon  Bldg..  S.  F.  Owner,  Z.  P.  Smith. 
Tlie  dwelling  will  cover  an  are  of  48 
by  70  feet  with  a  wing  in  which  will 
be  a  large  art  gallery  24  by  47  feet. 
Interior  finish  will  be  of  pine  and  hard- 
wood with  hardwood  floors  in  tlie  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  and  brick.  An  auto- 
matic water  tieater  will  be  installed. 
Batli  rooms  will  be  finished  in  lile  and 
equipped  witli  sliowers.  A  private  ga- 
rage will  be  erected  in  the  rear  of  the 
hit.  Exterior  of  tlie  bouse  will  he  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared  and  figures 
will  be  called  for  within  a  week. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Arcliitect.  John  Hud- 
son Thomas.  First  National  Bank 
Bldg..  Berkeley.  Owner.  E.  A.  Kruse. 
The  dwelling  will  be  erected  in  Thou- 
sand Oaks,  and  has  been  designed  for 
and  eight-room  house  with  bath  and 
sleeping  porcii.  Interior  will  be  fin- 
ished in  pine  and  hardwood.  Hard- 
wood floors  will  be  used  In  the  living 
loom,  dining  room  and  reception  hall. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
lile.      Bath   room  and  kitchen   will  have 
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heater  will  be  installed.  Exterior  of 
tlie  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans 
have  been  revised  and  new  figures  are 
being    taken. 

SAN  JOSE.  SANTA  CLARA  CO.,  CAL. 
— Residences.  1  and  2  story  and  base, 
frame.  Cost  not  stated.  Tlie  following 
Day  Labor  jobs  are  reported  as  about 
to  he  started  in  San  Jose:  A.  De  Smet. 
39S  North  11th  street,  five-room  cot- 
tage; F.  O.  Nelson,  249  South  1.3th 
street,  six-room  cottage:  John  Barter. 
Bast  12th  street,  five-room  collage: 
John  Waibel.  180  North  12th  street, 
two-room  addition.  and  I.  Santaro, 
southwest  Virginii  and  Locust  ave- 
nue. 2  story  store  and  flat.  Materials 
are   now   being   purchased. 

WATSONVILLE.  SANTA  CRUZ  CO., 
C.\L. — Residence.  2  story  and  base, 
frame,  $5,000.  Architect,  W.  H.  Weeks. 
7r.  Post  street.  S,  F.  Owner.  Roy  Eaton. 
Tlie  dwelling  lias  been  designed  for 
an  eight-room  house  with  two  bath£ 
and  sleeping  porch.  Interior  will  be 
finished  in  pine  and  hardwood.  Oak 
Hoors  will  be  used  in  tlie  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  .Mantels  will  he 
of     lile.       Balh     rooms     will     have     tile 
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rior  of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are   now    being  prepared. 

WATSONVILLE,  SANTA  CRUZ  CO.. 
CAL. — Residence.  2  story  and  base, 
frame.  Cost  not  stated.  Architect,  W. 
H.  Weeks.  7,5  Post  street,  S.  F.  Owner, 
Dr.  Wayland.  The  dwelling  lias  been 
designed  for  an  eigiit-room  house  with 
two  baths  and  sleeping  porch.  Interior 
will  be  finished  in  pinn  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and  re- 
ception hail.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile.  Tile  wainscot  will  be  used 
in  the  bath  rooms  and  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. Showers  will  be  used  in  the 
bath  rooms.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

PALO  ALTO.  SANTA  CLARA  CO., 
CAL.— Residence.  2  story  and  base, 
frame.  Cost  not  stated.  Architect. 
John  Hudson  Thomas.  First  National 
Bank  Bldg..  Berkeley.  Owner,  H.  L. 
Haehl.  The  dwelling  will  contain 
eight  rooms,  bath  and  sleeping  porcli. 
Interior  finish  will  be  largely  of  pine 
with  some  elm.  Hardwood  floors  will 
be  used  in  tlie  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  Bath 
room  will  liave  tile  floor  and  wain- 
scot and  will  be  equipped  witli  a  show- 
er. An  automatic  water  lieater  will  be 
installed.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  being  taken. 

TOLENSA.  SOLANO  CO..  CAL.— Resi- 
dence. 1  story  and  base,  frame,  $2,000. 
Architect,  O  E.  Evans.  2367  Mission 
street.  S.  F.  Owner,  C.  Anderson.  The 
dwelling  has  been  designed  tor  a  six- 
room  house  with  bath  and  will  be  fln- 
Ished  in  pine  and  redwood.  Hardwood 
floors  will  be  used  in  tlie  principal 
rooms.  A  large  open  fire  place  will  he 
used  in  the  living  room.  Mantels  will 
be  of  lile.  An  automatic  water  heater 
is  specified.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  shin- 
gles. Plans  are  complete  and  the  work 
is    now    out    for   figures. 

PAS.4DENA.  LOS  ANGELES  CO.. 
CAL. — Residence.  2  story  and  base, 
hollow  tile  construction.  $20,000.  Ar- 
chitects. Ricbards-Neustadt  Co.  Wright 
and  Callender  Bldg..  L.  A.  Owner.  Mrs. 
E.     M      Neustadt.       The     dwelling     will 
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sleeping  porch.  Interior  will  be  fin- 
ished in  pine,  hardwoods  and  white 
enamel.  Hardwood  and  Inlaid  floors 
will  be  used  in  the  principal  rooms. 
Plans  provide  for  steam  beat  and  a  hot 
loafer  system.  Vacuum  cleaning  is 
also  specified  Open  fire  places  will  he 
used.  Mantels  will  be  of  tile.  BatTi 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  house 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  the  work  will 
he  carried  out  by  the  Richard-Neu- 
stadt  Co..  Wrisht  and  Callender  Bldg, 
Contracts  .Vwarded. 
SAN  FRANCISCO — Residence,  walls, 
etc..  $7fi.6.'!l.  Architect,  G.  A.  .4pple- 
gartb.  Call  Bldg.,  S.  P.  Owner.  A.  B. 
Spreckels.  Contractors.         McOilvray 

Stone  Co.  Contract  price.  $76,681. 
F.lectric  work.  Butte  Engineering  and 
Electric  Co  .  $6.50.  Ornamental  iron 
grilles.  Snrtnrius  Co..  $1,950.  Plumb- 
ing.  William    F.   Wilson.   $1.S93. 


Wednesday.      June      3.       U14. 

SCHOOLS. 

BERKELEY,  ALAMEDA  CO..  CAL.— 
College  tennis  courts.  Cost  not  stat- 
ed. Architect,  none.  Owners.  Regents 
of  the  University  of  California.  Bids 
are  now  being  called  for  constructing 
the  Hearst  Tennis  Courts  on  the 
grounds  of  the  University  of  Califor- 
nia at  Berkeley.  Plans  and  specifica- 
tions can  be  secured  fiom  the  office  of 
the  Comptroller  at  Berkeley.  Bids 
must  be  in  tlie  hands  of  the  Regents 
of  the  University  not  later  than  10 
o'clock  a.  m.  on  June  11th.  An  ofHcial 
proposal  appears  in  anotlier  column  of 
this    issue. 

CODORA,  GLENN  CO.,  C.\L, — School, 
1  story  and  base,  frame,  $12,000.  Ar- 
chitect, W.  H.  Weeks,  75  Post  street. 
S.  F.  Owners.  Codoi-a  School  District. 
The  building  will  contain  four  class 
rooms  and  an  assembly  hall.  Interior 
finish  will  be  of  pine  throughout. 
.Maple  floors  will  be  used  in  the  class 
rooms.  A  warm  air  heating  system 
will  be  installed.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
figures  are   being   taken. 

SANTA  CRUZ,  SANTA  CRUZ  CO., 
CAL, — .Sciiool,  2  story  and  base,  rein- 
forced concrete,  $80,000.  Architect,  W, 
H.  Weeks.  75  Post  street,  S.  F.  Own- 
ers. Santa  Cruz  School  District.  The 
building  has  been  designed  to  contain 
fourteen  class  rooms,  assembly  hall 
seating  600  people,  domestic  .science  and 
manual  training  departments  and  prin- 
cipal's office.  Interior  finish  will  be  of 
pine  and  hardwood  witli  maple  floors 
In  tile  class  rooms.  Plans  provide  for 
steam  heat,  oil  burning  system,  pro- 
gram clocks  and  vacuum  cleaning  sys- 
tem. Exterior  will  be  faced  with  ce- 
ment plaster.  Working  drawings  wlli 
be  completed  and  ready  for  figures 
within    ten   days, 

RIVERBANK,  STANISLAUS  CO.. 
CAL— School.  1  story  and  base,  frame. 
$10.0110.  Architects.  Wooilett*  Wool- 
lett,  Newhall  Bldg..  S.  F.  Owners. 
Riverbank  School  District.  The  build- 
ing will  contain  four  class  rooms  and 
an  asseitibfy  hall.  Interior  will  be  fin- 
ished in  pine  throughout.  There  will 
he  a  warm  air  system  of  lieating.     Ex- 
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plaster  on  metal  lath.  Plans  are  be- 
ing   prepared. 

HOLTVILLE,  I.MPERIAL  CO,,  CAL 
— Scliool,  1  story  and  base,  reinforced 
concrete,  $50,000  Architects,  .\llison 
&  Allison.  Hibernian  Bldg..  L.  A.  Own- 
ers. Holtville  School  District.  The 
building  lias  been  designed  in  the  .Mis- 
sion style,  and  will  contain  twelve 
class  rooms,  assembly  hall  and  princi- 
pal's office.  Interior  will  be  finished 
in  pine  throughout.  There  will  be  a 
modern  system  of  heating  and  venti- 
lating. Exterior  of  the  building  will 
he  covered  with  cement  plaster.  A  red 
clay  tile  roof  will  be  used.  Plans  are 
now    being  prepared. 

ALHAMBRA.  LOS  ANGELES  CO.. 
CAL— Schools.  4.  1  and  2  story,  brick. 
$100,000.  Architects,  Allison  &  Allison. 
Hibernian  Bldg..  L.  A.  Owners,  .\lham- 
bra  .School  District.  An  eight-room 
building  will  be  erected  at  Ramona 
.icres.  a  four-room  building  on  Fair 
Oaks  avenue,  and  three-room  primary 
buildings  at  the  Garfield  avenue  and 
Marengo  avenue  school  sites.  Tlie  Ra- 
mona Acres  and  Fair  Oaks  buildings 
will    have   concrete   foundations,   hollow 
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brode:  iron  works 

Citablished  I8M — Incorporated  1913 

Tel.    Kearny    ;4GJ. 

Fabricators  and  Contractors  of  Structural  Steel  and  Ornamental  Iron  Work 

OHics  &  Works:  31-37  Hawthorns  SI.,  bsl.  Howard  &  Folsom  Sis.,    San  Franc 


.^I'hcol  plumbing.  Iieatins  i.l;inl.  cp- 
inent  plaster  exterior  and  tile  roof. 
The  primary  buildings  will  have  brick 
Walls,  hollow  tile  partitions,  tile  roof 
and  heating  plant.  Plans  are  being 
pi epared. 

Contracts    Awarded. 

CORCORAN.  KINGS  CO..  CAL.  — 
Seliool,  2  story  and  base,  brii-k,  J39.- 
llSt.  Architect.  J.  Carl  Thayer,  For- 
sythe  Bldg.,  Fresno.  Owners.  Cor- 
coran Union  High  School  Distiict.  Con- 
tractors, Campbell  &  Turner.  Ochsner 
Bldg.,  Sacramento.  Contract  price,  $39,- 
9SI. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


SAN  FRANCISCO  —  Pumping  plant 
and  machinery.  Cost  not  stated.  En- 
gineer. City  Engineer,  Temporary  City 
Hall.  S.  F.  Owners.  City  and  County 
of  .San  Francisco.  Bids  opened  by  tlic 
Board  of  Public  Works  for  a  sew- 
age pumping  plant  and  Its  etiuplnient 
show  Davis  Rogers  low  tor  the  con- 
struction at  $6,980  and  for  the  ma- 
chinery and  equipment  at  Jlil.948.  He 
will    probably    he   awarded    the    work. 

CALIFORNIA  —  Highway  construc- 
tion. Cost  not  stated.  Engineer.  State 
Highway  Commission.  Forum  Bldg.. 
.-Sacramento.  Owners,  State  of  Califor- 
nia. Bids  opened  at  the  last  meeting 
of  the  State  HIgliway  Commission  for 
the  construction  of  highways  In  eiglit 
counties  will  be  found  under  the  head- 
ins  of  Sacramento.  Stockton  and 
Xortl  crn    California    In    tlii.x    Issue. 


STORiiS  i  OFFICE  BUILDlWGS 

S.\X  FRANCI.SCO — Stores  and  olflces, 
-'  story  and  base.  Class  C  construction. 
$1.-1.000.  Architect.  C  E.  Gottschalk, 
Phe'an  Bldg..  S.  F.  Owner.  James  D. 
Phelan.  The  building  will  be  erected 
on  the  north  side  of  Sutter  street  east 
of  Powell,  and  will  contain  one  store 
on  the  first  floor.  Upper  llnor  will  be 
arranged  for  offices.  Foundations  and 
walls  are  designed  heavy  enough  to 
caiTy  additional  stories.  Inteivor  fin- 
ish will  be  of  pine  and  hardwood.  A 
cement  floor  will  be  used  on  the  first 
floor.  There  will  be  patent  store 
fronts.  Exterior  of  the  building  will 
he  faced  with  pressed  brick  and  terra 
cotta.      Plans   are    now    being    prepared. 

SAN  FRANCISCO  —  Store  fixtures. 
Cost  not  stated.  Architect.  William  H. 
Crim.  Jr..  425  Kearny  street.  S.  F. 
owners  name  withheld.  Plans  are 
now  being  prepared  for  elaborate 
store  fixtures  for  a  new  drug  store 
which  is  to  be  opened  in  the  Physi- 
cians' and  Surgeons'  Building  at  the 
corner  of  Powell  and  Sutter  street. 
The  work  will  require  marble.  tile, 
cabinet  work,  hardwood  Interior  finish, 
oi-namental  plaster  and  art  glass. 
Plans  are  nearly  complete  and  figures 
will   be   called   for   shortly. 

SAN  FRANCISCO— Stores.  1  story 
and    base.      Class    C    construction,    $10,- 


Hldg..  S.  R  Owners,  Waterfront  Re- 
alty Co.  Plans  have  been  completed 
for  a  building  to  he  erected  at  the 
corner  of  Clay  and  East  streets.  There 
will  be  six  stores.  Interiors  will  be 
finished  in  pine  throughout.  Patent 
store  fronts,  marble  wainscot  and  plate 
glass  windows  are  specified.  Exterior 
will  be  faced  with  pressed  brick.  Bids 
have  been  taken  and  a  contract  will 
be   awarded   In   a   few   days. 

HUGHSON.  STANISLAUS  CO.,  CAL. 
— Stores,!  story  and  base,  brick,  $6,000. 
.Architect,  W.  H.  Weeks,  75  Post  street, 
S,  F.  Owner,  George  A,  Kennedy.  The 
building  will  contain  two  modern 
stores.  Interior  finish  will  be  of  pine 
and  redwood.  Plans  provide  for  plate 
glass  display  wind'ows  and  patent  store 
fronts.  A  marble  base  will  be  used. 
Exterior  will  he  faced  with  pressed 
brick.      Plans   are   complete   and    figures 

Coiitrarts   Awarded. 

PORTLAND.  ORE.— Stores  and  of- 
fices. 4  story  and  base.  Class  -A  con- 
struction. $100,000.  Architect,  Aaron 
H.  Gould.  Henry  Bldg..  Portland.  Own- 
ers, Ferrell  Investment  Co,  Contrac- 
tors, Boyajohn-Arnold  Co,,  Panama 
Bldg.,  Portland.  Contract  price,  $100,- 
000. 


THEATRES. 


FRESNO.  FRESNO  CO..  C.VL.— Thea- 
tre. $so.ooo.  Architect,  Edward  T. 
Fuulkes,  Crocker  Bldg,,  S,  F.  Owner, 
T  C,  White.  The  building  will  be 
erected  on  a  corner  of  1  street  and  will 
be  fireproof  throughout  with  a  com- 
plete steel  frame  reinforced  concrete 
walls,  floors  and  roof  slabs.  Interior 
partitions  will  he  of  hollow  (lie  and 
metal  lath  and  plaster.  Interior  finish 
will  be  of  pine,  hardwoods  and  metal. 
Plans  provide  for  steam  heat,  a  mod- 
ern system  of  ventilation  and  vacuum 
cleaning.  The  first  floor  will  contain 
the  theatre  and  several  stores,  while 
the  upper  floors  will  be  arranged  for 
modern  offices.  Entrance  will  he  fin- 
ished In  marble  and  tile.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  com- 
plete and    figures  are  being  taken. 

OAKLAND,  CAL.— Theatre.  2  story 
and  base.  Class  A  construction.  $S0.- 
iHin  Architect.  Edward  T.  Foulkcs. 
Crocker  Bldg..  S.  F.  Owner.  Roger 
Coit.  The  building  will  be  class  A 
throughout  with  a  complete  steel 
frame,  reinforced  concrete  walls, 
floors  and  roof  slabs.  Interior  will  be 
finished  in  pine,  hardwoods  and  metal 
trim.     Plans  provide  foi-  a  steam  lieat- 
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ern  ventilation.  There  will  he  one 
store  besides  the  theatre  on  the  first 
floor.  Entrance  will  be  finished  in 
inurhle  and  tile.  Exterior  of  the  build- 
ing will  he  faced  with  pressed  brick 
and  terra  cotta.  Plans  are  complete 
and  the  architect  Is  now  taking  figures 
on  the  work. 


SEALED   PROPOSALS. 
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OIL  HANDLING  PLANT— Proposals 
lor  .Material  for  Oil  Handling  Plants 
Including  Pumps.  Headers.  Valves 
I'ipe  and  FItting.s,  Centrifugal  Pump 
I  nit.  Complete,  With  .Motor,  Auto- 
matic Starting  Apparatus,  Float 
■~<\vitch,  !':tc.  .\ltltude  Gauges,  Com- 
P'ouid  chiuyc.  Paving  Brick  and  Piles. 
—Sealed  proiiosals  will  be  received  at 
the  office  of  tlie  general  purchasing  of- 
ficer, Panama  Canal,  Washington,  D. 
C,  until  H»::«>  a.  m.  June  II,  1»14,  at 
u-liich  time  they  will  be  opened  in 
public,  for  furnishing  tlie  above  men- 
tioned articles.  Blanks  and  general 
information  relating  to  this  circular 
iNo.  S54)  may  be  obtained  from  this 
office  or  the  office  of  the  assistant  pur- 
chasing agent,  1086  North  Point  street 
San  Francisco,  Cal,;  also  from  the  U,  S) 
engineer  offices  in  the  following  cities: 
Seattle,  Was'h,;  Los  Angeles,  Cal.  F. 
t"".  BOGGS,  major,  corps  of  engineers 
U,    S.   army,   general    purchasing    officer. 


♦- 


PROPOSALS       FOR      OLD      -MATEHI.VL. 


S.\LE  OF  OLD  .M.\TBRI.\L — There 
will  be  sold  at  the  navy  yard.  Mare 
Island,   Cal..    material    belonging   to   the 


sting  of  whaleboats.  cut- 
■  wsers.  medical  and 
afes.  furniture,  ord- 
jtores,  scales,  flags, 
utical  instruments,  clothing, 
es.  incandescent  lamps,  musical  in- 
aments.  rubber,  machine  tools,  en- 
es.    motors,    pumps,    generating    sets 


boiler    It 

hes 

etc. 

The   sale 

will  be  for 

'■ash     to 

high 

St    bidder 

proposal 

s    tc 

be   opened   at 

o'clock   |(. 

III.  Jiiue 

II. 

1014. 

Schedules 

containing 

form    of 

pr 

posals 

and     ter 

lis    of    salS 

can     be 

obt 

lined 

upon     application     to 

keeper,     r 

JOSEPHUS      D.\N- 

I  ELS,    Se 

cret 

ary    o 

the    Nav 

PROPOS.ILS     FOB     BRIDGB. 

HIGHWAY  BRIDGE— Department  of 
the  Interior.  Office  of  Indian  Affairs. 
Washington.  D.  C. — Sealed  proposals 
plainly  marked  on  the  outside  of  the 
sealed  en\'elope  "Proposals  for  Steei 
Highway  Bridge  Across  the  Colorado 
River  at  Yuma.  Ariz,'-  and  addressed 
'        ~  f    Indian    Affairs 

ved    at 


or    June    l.'i     I»I4, 


ns    an 

1 

instruc 

tlons    to      biddei 

,„.,,,,M 

ed  at  the   office 
■al    in    which    th 
<,  the  V.  S.  India 
anciscn.    Cal..    ar 

., 

'.piv   ^t 

lool.      For   furth 
)    the    superinte 

1- 

lit    Vu 

na    Indian    Schor 

Ariz 

CATO 

SELLS.     Commi 

IMIOPOSAL.S     FOR     REIWFORCBMEIVT. 

FOR  DYKE  — 
rsed  ''Proposals 
r  Reinforcement  for  Dike  No.  12' 
111  he  received  at  the  bureau  of  yards 
Id  docks.  Navy  Department.  Wash- 
ston.  D.  C.  until  II  o'clnrk  a.  m. 
•  ne  II.  1!»I4,  and  then  and  there  piib- 
■ly  opened  for  reinforcement  for  dike 
I.  12.  United  States  navy  vard.  Mare 
land,  Cal,  Plans  and  specifications 
n  he  olitained  on  application  to  the 
ireaii  or  to  the  commandant  of  the 
ivv  yird    named,      H.    R.   STANDFORD 


NOTICE    TO   CONTRACTORS. 

I'ANAMA-PAOIPIC       IIVTRRNATIONAL 
EXPOSITION. 

SEALED  PROPOSALS  will  be  receiv- 
pT  bv  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Comnanv  at  Room 
"13.  in  the  Service  Pulldlne.  Fillmore 
nnd  Chestnut  Streets.  Sin  Francisco. 
Cilifnrnia.  at  ItiOO  A.  M..  Tliiirsilnv  MnT 
::.s.  1014,  for  ConirtnicllaK  The  Sclntll- 
l.-ilor  plep  in  accordance  with  plans  and 
specifications  on  file  In  the  office  of  the 
Director    of    Works. 


Each  proposal  must  be  accompanied 
t'y  a  certified  checic  payable  to  tJie 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the  amount 
bid.  or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  cheeks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid.  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond.  A  bond 
in  the  sum  of  fifty  (50)  per  cent  of  the 
be  required   for  the 


BUILDING  AND  INDUSTRIAL  NEWS 
about   11.2   miles  in  length,  to  be  liulll 


faithful    perforr 


the 


the 


ommittee    of    the    Panama-Pacific    In- 
ernatlonal    Exposition    Company. 
Progressive  payments  will  be  made, 
served    to   reject 


Company, 
lans      and      specifications      for      the 
k    may    be    obtained    from    the    Di- 


Ro 


207 


Che 


Streets.  San  Francisco,  by  depositing 
110.00,  which  amount  will  be  refunded 
tio  contractor.s  submitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  bids 
will  forfeit  the  deposit  of  Ten  Dollars 
to   the   Exposition   Company. 

By  order  of  the  Buildings  and 
Grounds   Committee. 

WILLIAM  H.   CROCKER. 

Chairman.    Cl 

• 

-\<>T1CE  TO   COIVTR.*CTOnS. 

BlUa  will  be  received  ■■!>  tu  June 
latli,  HH4,  for  a  frame  Natatorlum,  llOx 
120.  Building  to  be  erected  In  Amuse- 
ment Street.   Exposition   Site. 


JVOTICE   TO   CONTR.VCTORS. 

SEALED  BIDS  will  be  received  at  the 
Offlce  of  the  Comptroller,  University  of 
California.  Berkeley.  Cal..  at  or  before 
Kl  A.  M..  Tlitirndny.  June  II,  I»I4,  for 
(he  tonntriK-tlon  <•(  the  Hrnrxi  Hall 
tennlH  cniirtN  on  tlu>  sruunjH  of  the 
Inivo'sUy  <i»  I  nlif  •■••lin,  Berkolry.  as 
per  |)lans  nnd  .--peri fi.a tions  on  file  at 
said  Office.  A  deposit  of  $.i.00  will  he 
required  for  eacli  set  of  plans  and 
specifications,  whicll  will  be  refunded 
upon   return   of  said   plans  and   speclfl- 


DREDGE — Sealed  proposals  for  con- 
structing  the  steel  sea-going  hydraulic 
hopper  dredge  San  Pablo  will  he  re- 
ceived at  this  offlce  until  11  o'elock  a. 
in,  June  18,  1»14,  and  then  publicly 
opened.  Information  on  application. 
THOMAS    H.    REES.    lieutenant    colonel, 


San 


jT.\TE    OK    CAUPORJil.l. 


DEP.\UTME\T     OP     ENGIMillCHING. 

C-.\I.IPonRW.\i(HIGHW.\Y  COMMISSION 

XOTICF.   TO   CONTRACTORS. 

SEALED  PROPOSALS  will  be  receiv- 
ed at  the  offlce  of  the  California  High- 
way Commission,  515  Forum  Bldg.. 
Sacramento.  Cal.,  until  the  time  here- 
inafter noted,  at  which  time  they  will 
be  publicly  opened  and  read,  for  con- 
struction In  accordance  with  the  speci- 
fications therefor,  to  which  special  ref- 
erence is  made,  portions  of  State  high- 
way OS  follows: 
Until  11   o'elnrk    A.  M.  Jnne  Sth,  11)14. 

Shasta    Cc.unlv      from    La    Moine       to 
Hazel    Creek    P.    O.    (ir-Sha-3-D).    about 
in   length,   to  be  graded. 


Tehama     County   fr 
nmdary      I..      Corning       flI-Teh-7-A). 
bout    8.8    miles    in    length,    to    be    built 


of    Portland 

Butte  Conni 
the    northerly 


of  Poi 

rtland 

nt   concrete. 

Gler 

in     Co 

unty 

from     Grani 

t     to 

the 

north. 

?rly 

Ibioundary        (Ill- 

Gle-7- 

■  HI, 

about 

7   mil. 

's  in 

length,   to  b 

e   built  of 

Portia 

nd  cci 

nent  concrete. 

Plar 

IS  may 

■  be  SiC 

■en,  and  forr 

ns  of 

pro- 

posal. 

bond; 

s      cor 

[tract,     and 

specil 

(ica- 

may    1 

3e      obtained,    at 

the 

.saUl 

office. 

and   tl 

ay  be  seen  ; 

It   the 

ot- 

flees   c 

If    the 

Divls 

ion   Enginee 

;rs    of 

the 

divisic 

which    the   work 

is    sit 

iiat- 

ed.     The  Di\ 

■islon 

Engineers' 

offices 

are 

located   at 

Willit 

r.     Sacra - 

mento 

,  San   : 

Pranci 

isco,  San   Lu 

is  Obi 

spo. 

Fresno,    and 

Los 

Angeles. 

No 

bid    wi 

dl   be 

received   ur 

;less    i 

t      IS 

made 

on  a  blank  form  furnished  by 

the 

Comm 

ission 

The 

special    attcntioi 

1    of 

prospe 

ictive 

bidd. 

ars    is    callei 

1    to 

the 

■•Notic 

e  to  C 

ontra. 

^tors"   annex 

Led  to 

the 

blank 

form 

of   p 

roposal,    for 

full 

di- 

rectioi 

IS    as 

to    b 

idding,    qua; 

ntities 

of 

work 

to   be 

done. 

etc. 

The 

Depai 

ttmeni 

t    of    Engine 

;ering 

re- 

■ight    to    reject   any    or    all 
ids    or    to    accept    the    bid    deemed    for 
he  best  interest  of  the  State. 
CHARLES    D.   BLANBY. 
NEWELL    D.    DARLINGTON. 
CHARLES    F.    STERN, 
California     Highway     Commission, 
AUSTIN    B.    FLETCHER, 

Highway    Engineer. 
WILSON   R.    ELLIS. 

Secretary.  1 

Dated;    May    5,    1914. 

« 

NOTICE   TO    CONTR.lCTOnS. 


OFFICE  CONSTRUCTING  QUAR- 
TERMASTER, Fort  Mason,  Cal..  May 
6,  1911.— SEALED  PROPOSALS,  in 
triplicate,  for  constructing  railroad 
track  system  for  Army  Supply  Depot, 
Fort  Mason,  Cal..  will  be  received  here 
iintll    11    A.   M.   Jnne   8,    1914,   and    then 


sealed  en 
dressed  to  GEO.  McK. 
Lt.   Col.,   Q.    M.    C. 

♦ 


NOTICE    TO    CONTRACTORS. 


SEALED  PROPOSALS  for  the  con- 
truction  of  the  Washington  State 
iuilding  at  the  Panama-Pacific  Unl- 
San      Francisco. 


■ill    be 


at    thi 


WaHhlnf^ton 

nilHMlon,    7011 

Waxh.,  until   i:s  o'clock 

1D14. 

IHcat 


State      Exposition       Coni- 

1    Bulliling,    Seattle, 

June  IMli, 


.\.  F 
offlce 


Held 
of 
if  A 


the 


chitect,  are  on  file  at  fRe 
mmlssion  and  at  the  nf- 


;s  the  right  to 
iais. 
EXPOSITIi  • 
COMMISSION. 

John  Schram.  President. 
Lewis  W.  Clark,  Secretary. 
Date    of    first    publication,    22nd    Day    of 
May.  (•) 

♦ 

:«OTICE  TO    CONTR.ACTOnS. 

OFFICE  CONSTRUCTING  QUAR- 
TERMASTER. Fort  .Mason.  Cal..  Mav 
22.  1914.— SEALED  PROPOSALS,  in  tri- 
plicate, fci  ci  n.-tructing  an  additional 
T  ater  •-vstem  at  Fort  Winfield  Scott, 
Cal.,  will  be  received  here  nntll  11  A.  M. 
Jnne  II,  1II14.  ard  then  opened.  Plans, 
specifications,  etc..  obtained  here.  De- 
posit of  110.00  required  to  insure  re- 
turij  of  plans,  etc.  Proposals  to  he  en- 
closed in  sealed  envelopes  and  addressed 
to  LIEUT.  COL.  GEO.  McK.  WILLIAM- 
SON,  Q.   M.  C.  (•) 


NOTICE   TO    CONTR.4CTORS. 

TREASURY  DEP.ARTMENT.  Super- 
vising Architect's  Offlce.  Washington. 
D.  C.  April  2S.  1914.— SEALED  PRO- 
POSALS will  be  opened  in  this  offlce 
nt  S  P.  M.  on  ,Jnno  1),  Inl4,  for  the  con- 
.'Jtructlon  nncltiding  mechanical  equip- 
ment, lighting  fixtures  and   approaches) 


two-story    and    ba 


ntCwith 


one-story  rear  extension)  stone,  aim 
brick-faced  building  of  6.000  square 
feet  ground  area;  nonflreproof  con- 
struction (except  first  floor);  composi- 
llon  and  tile  roof;  for  the  United  States 
post  offlce  at  Cliico,  Cal.  Drawings  and 
specifications  may  he  obtained  from  the 
custodian  at  Chico,  Cal,,  or  at  this  of- 
fice, in  the  discretion  of  the  Supervis- 
ing Architect.  O.  WENDEROTH,  Su- 
pervising Architect.  (•) 

NOTICE  TO  CONTRACTORS. 


INTERNATIO.NAL 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
■    "     ■        ■'         "  I-     Hiiildlng. 


id    Ciiestn 
nlifornia,  c 


Francisco. 
yi..  riiursdav,  June 
IllH,  for  Ciiuxiruetini:  The  Pcrr>- 
illnc.  in  accordance  with  plans  anil 
ihcations  on  file  In  the  office  of  the 
ctor  of  Works. 

ich  proposal  must  be  accompanied 
I  certified  check  payable  to  the 
r  of  the  Panama-Pacific  Interna- 
ai  Exposition  Company  in  the  sum 
en    (10)      per    cent    of  "the      amount 


When 

all    ch 
specti- 


!ie  award  of 
ks  will  be  r 
bidders,  exc 
epted   propos 


check  will  be 
cessful  bidde 
and   filing   the 


Progres! 
The  rig: 
nd  all  bii 


iigning  the  contract 
lulred  bond.  A  .bond 
y  (30)  per  rent  of  the 
II  be  required  for  tlie 
uice  of  the  contract: 
eon  must  be  satisfac- 
Idings  and  Grounds 
e  Panama-Pacific  In- 
sition  Company, 
t'ments  will  be  made, 
eserved  to  reject  any 
to  waive  technical  de- 
iterest   of   the    Exposl- 


of  Works.  Room  207.  Service 
ng.  Fillmore  and  Chestnut 
s.    San     Francis'-^o.    by     depositing 

which   amount   will   be  refunded 
It  factors      submitting      bona      n 
.All  persons  taking  out  plans 


0    submit    lion 

la    1 

nde 

bids 

wil 

the      deposit 

of 

T\ 

venty 

-fiv. 

0  the  Exposit 

(■01 

■der      of      the 

l-l 

iiild 

inp-s 

am 

Committee. 

WILLIAM 

H, 

CR' 

DCKE 

R. 

PROPOSALS  FOR  MACHINERY. 

.MACHINERY  AND  VALVES— U  S, 
Engineer  Offlce.  Burke  Building,  Seat- 
tle. Wash,— Sealed  proposals  for  ma- 
chinery an-l  valves  for  I^ake  Wash- 
ington Canal  locks  will  be  received  at 
ntil  i;:  ni.  June  15,  1D14,  and 


applii 


publicly    opened.      Infor 


at     dl! 


rict 


ngii 


PROPOSALS       WANTED       FOR       PITR- 
NISHI1N6    iAND     EQUIPPING     NEiW 

SAN    FRANCISCO    HOSPITAL. 

SEALED  PROPOSALS  FOR  FUR- 
nislilng    the    required 

Furniture, 

White    Enamel    Furniture. 

China.     Glassware     and     Enamelwarc. 

Cutlery    and    Kitchen    Utensils, 

Bedding,    Linen    and    Clothing, 

X-Ray    Apparatus, 

Surgical    Instruments, 
for     the     new    San     Francisco     Hispltal 
will  ■he   opened   in    open   session   of   tlie 
Board    of    Supervisors      on    June     2»th, 
■  014,   at   3   p.  ni. 

Proposal  blanks  furnished  on  appli- 
cation. J.    S.    DUNNIGAN.    Clerk. 

* 

PROPOSALS    FOR    BUILDING. 

RUICK  FOR  INDUSTRIAL  BUILD- 
ING—Department  of  the  Interior.  Of- 
lic,-  ,,f  Indian  Affairs.  Washington.  D. 
(' -Sc.-^iled  proposals  plainly  marked 
on  the  outside  nt  tlie  scale.!  envelope 
•I'lopos.ils    for    Brick    Iniluslrlal    Build- 


bUILUINti    ANU   INUUSTKIAL,  NEWS 


ilian  Affairs.  Washingto 
Ije  received  at  tlie  Indij 
::  f>'clock  p.  ni.  of  June 

nishing  materials  and 
construction  ot  a  girl' 
building  at  tlie  Phoeni: 
Ariz.,  In  strict  accorda 
plans  and  specifications 
tions  to  bidders,  whicli 
amined  at  the  oflice  ot 
periodical  In  wlilch  this 
appears,  the  U.  S.  Indian 
San  Francisco,  Cal.,  and  a 
Indian  School.  For  furl 
tlon  apply  to  the  superi 


ol.  Ariz.."  and 
isloner  of  In- 
1.  D.  C,  will 
in  Office  until 
.  1»14.  tor  fur- 
labor  tor  the 
rick  industrial 
Indian  School, 


•Ith      the 
Id    instri] 
ay    be    e 
i    paper 


rtlier  infornia- 
itcndent  of  th. 
Phoenix,    Ariz 


IND     PUMP 


FREIGHT  LIFT  AND  PU.MP  PLANT 
—Treasury  Department,  Supervising 
Arcliitect's  Office,  Washington.  D.  C. — 
Sealed  proposals  will  be  received  at 
tills  office  until  3  i>.  m.  June  IS,  1914, 
and  then  opened  for  miscellaneous 
changes,  hydraulic  lift,  pumping  plant, 
etc.,  in  the  U.  S.  custom  house,  etc..  at 
Astoria.   Ore.,   in   accordance   with   spec- 


atlo 


and   dr 


ngs.   copic 


nay    he    obtained    at    this    offic 
liscretlon     of     the     sup 
ect.   O.    WENDEROTH, 


of  which 
at    the 


NOTICE   TO   CONTRACTOR.S. 

SEALED  bids  will  be  received  bv  W. 
F.  McClure.  State  Engineer.  Capitol 
■Building.  Sacramento.  California,  up  to 
and  including  IS  nVloek.  noon.  Monday, 
June  8,  1014,  said  bids  then  and  there 
to  be  publicly  opened  and  read  for  fur- 
nishing all  material,  except  glass,  for 
the  Green  House  Superstructure  of  a 
building  to  be  known  as  the  New  Con- 
servatory, State  Capitol  Park.  Sacra- 
mento. California,  in  accordance  with 
plans  and  specifications  therefor, 
copies  of  which  may  be  obtained  on 
application  to  the  State  Department 
of    Engineering.    Sacramento.     Califor- 


ill    be 


■1    to 


the 


submitted 

on  forms  prepared  and  furnished  hv 
the    State   Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centiim 
(10%)  of  tiie  amount  ot  the  bid  must 
accompany    each    bid. 

A  deposit  of  Five  ($5)  Dollars  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  returns  of  the  plans  and  specifi- 
cations   to     the    State    Department     of 


Engineering 

3t   Sacr 

am 

>nto.    Call 

fornia 

in   good  cond 

tlon. 

The    State 

Depart 

nen 

t    ot    Engineer 

ing    reserves 

the    ri 

Jhl 

to    rcje 

t    an; 

and    all    bids 

and    t( 

alve    any 

infer 

niallty  In  any 

hid   re 

cei 

'ed. 

All  bids  m 

St  be 

dd 

W.   F 

McCIure.    State    Eng 

ine 

er.    Sacra 

mento 

California,    ar 

d    plair 

Iv 

marked 

on    th( 

envelope    "Gr 

Superstr 

ucture 

State    Capitol 

Park. 

Sa 

cramento 

Call 

(Signed) 

W. 

P. 

McCIATRE, 

_ 

State    Engi 

neer. 

NOTICE   TO    CONTR.4CTORS. 

SEALED  bids  will  be  received  by  W. 
F.  McClure.  'State  Engineer.  Capitol 
P.uilding.   Sacramento.   California,   up   to 


Mon^ 


•lay,  June  8,  11>14,  said  bids  then 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required  for 
the  construction  and  erection  of  a 
building  to  be  known  as  the  New  Con- 
servatory. State  Capitol  Park.  Sacra- 
mento, California,  in  accordance  with 
plans  and  specifications  therefor, 
copies  of  which  may  he  obtained  on 
application  to  the  State  Department 
of    Engineering.    Sacramento.       Callfor- 

S'uch  bids  will  he  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  bv 
the    State    Department    ot    Engineering. 


'„)    of    the    amount    ot    the    bid    m 
.mpany    each    bid. 
A  deposit  of  Five  (Jo. 00)    Dollars  \ 


specifications  to  tlie  Sl.ite  Departn 
of  Engineering  at  Sacramento.  Call 
nia.    In    good    condiMon. 

The    State    Department    ot    Engine 
ing    reserves    the    right    to    reject 
and   all    bids   and    to    waive  any    in 
mality    in    any    bid    recslved. 

All  bids  must  he  addrc-.seJ  to  W 
McClure.  State  Engineer.  Sacrame 
California,  and  plainly  inar.t.il  on 
envelope  "Proposal  for  New  Consei 
tory.  State  Capitol  Park.  Sacrame 
California." 

(Signed)  W.   F.    MoCLURE. 

State   Engineer. 

« 

NO'I'ICE    TO    CONTRACTORS. 


D.  C.  May  i.  1914.— SE.'^LED  PRO- 
POSALS will  be  received  at  this  office 
until  3  o'elock  P.  M_  June  10,  1914,  and 


subtreasury  at  San  Francisco, 
accordance  with  the  specifica- 
li  drawings  enumerated  there- 
is  of  which   may  be  obtained  at 


\<>'l'l<  10    'I'd    COXTRACTOHS. 

TREASURY  DEPARTMENT.  Super- 
.ising  Architect's  Office.  Washington, 
D.  C.  May  2,  1914— SEALED  PRO- 
POSALS will  be  opened  In  this  office  at 
3  P.  M.,  June  18,  1914,  for  the  construc- 
tion complete  (Including  mechanical 
equipment,  interior  liglhtlng  fixtures 
and  approaches)  ot  the  United  States 
post  office  at  Hantord,  Cal.  The  build- 
ing is  one-story,  with  a  mezzanine  and 
basement,  with  a  ground  area  of  ap- 
proximately 4,515  square  feet;  stone, 
stucco,  and  terra  cotta  facing;  com- 
position and  tile  roof;  first  floor  ot  fire- 
proof construction.  Drawings  and 
specifications  may  be  obtained  from 
the  custodian  ot  site  at  Hantord,  Cal.. 
or  at  this  office.  In  the  discretion  of  the 
.Supervising  Architect.  O.  WENDE- 
ROTH. Supervisiong  Architect.  (•) 
tlon  complete  (including  mechanical 
equipment,  interior  lighting  fixtures, 
and  approaches)  ot  the  United  States 
post  office  at  Brigham  City.  Utah.  Two- 
story  building;  ground  area.  3.700 
square  feet  first  floor  fireproof;  stone 
and  brick  facing;  composition  roof. 
Drawings  and  specifications  may  be  ob- 
tained from  the  custodian  of  site  at 
Brigham  City.  Utah,  or  at  this  office,  in 
tlie  discretion  of  the  Supervising  Ar- 
chitect. O.  WENDEROTH,  Supervising 
Architect.                                                       (•) 
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SAN  FRANCISCO. 

EXPOSITION  NATATORIUM  —  1 
slory.  frame  and  plaster.  » 1 4.01)0  to 
115.000.  San  Francisco.  Architect, 
Carl  Werner.  Phelan  Bidg..  S.  P.  Own- 
ers. .Neptune  Amusement  Co..  318  Mo- 
nadnock  Bldg..  S.  F.  The  building  will 
lie  erected  in  the  Concessions  Dl.vision 
ot  tlie  Exposition  Grounds,  and  will 
cover  an  area  of  90  by  120  feet.  There 
will  he  a  large  auditorium  seating  over 
1.000  people,  swimming  tanks  of  tile, 
the  largest  of  which  will  be  50  by  60 
feet.  Plans  provide  for  a  complete 
steam  heating  system  and  special 
water  filters.  Exterior  ot  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  out  for  figures.  Bids  will  be  open- 
ed on  June  12th.  Plans  and  specifica- 
tions can  be  secured  from  the  archi- 
tect. 

EXHIBIT  BUILDING  —  1  story, 
frame  and  plaster.  Cost  not  stated. 
San  Francisco.  Architect.  C.  W.  Dickey. 
Central  Bank  Bldg.,  Oakland.  Owners, 
Territory  of  Hawaii.  The  building  has 
been  mentioned  here  a  number  of  times 
before  when  the  architect  was  first 
commissioned  to  prepare  plans.  The 
style  ot  architecture  will  tipify  the 
county.  Interior  of  the  building  has 
been  arranged  for  display  rooms  and- 
reception  hall.  Exterior  will  he  cov- 
ered with  cement  plaster  on  metal  latli. 
Plans  are  complete  and  figures  will  he 
called   tor  at  once. 

EXHIBIT  BUILDING  —  1  story, 
frame  and  plaster.  Cost  not  stated. 
San  Francisco.  Architect.  M.  E.  Met- 
zinger,  Dayton,  Ohio.  Owners.  State  of 
Ohio.  Plans  tor  the  building  which 
will  be  constructed  for  the  State  ot 
Ohio  have  been  completed  and  tor- 
warded  to  this  city  tor  figures.  Plans 
can  he  secured  from  either  the  Direc- 
tor ot  Works.  Service  Bldg..  or  from 
Commissioner  D.  B.  Torpey.  who  is 
now  at  the  Palace  Hotel.  The  building 
has  been  designed  for  display  space 
and  reception  rooms.  Exterior  will  he 
covered    with    ceiuent   plaster   on   metal 


hitli.      Bids  will   he  opened   on  June  4th. 

EXHIBIT  BUILDING  —  2  story. 
frame  and  plaster.  JSO.OOO.  San  Fran- 
cisco. Architect,  A.  F.  Heide,  46  Kear- 
ny street.  S.  F.  Owners,  State  ot  Wash- 
ington. The  following  firms  have  ap- 
plied for  plans  and  specifications  for 
tlie  Washington  Slate  exhibit  building 
from  the  office  of  Architect  A.  F. 
Heide.  203  .Maskey  Bldg..  S.  F.  Bids 
will  close  at  12  o'clock,  noon.  June 
10th.  Bids  sliould  be  at  Mr.  Heide's 
office  on  or  before  June  6th.  so  same 
can  be  forwarded  to  Seatte:  W.  W. 
Hayes.  L.  A.  Williams.  Northwestern 
(-'onstruction  Co..  F.  L.  Hanson.  Mon- 
son  Bros,  Larsen  &  Sampson.  Knowlea 
&  Reich  ley.  Lester  H.  Stock.  J.  L. 
Brown.  J.  Monk.  J.  Hannah.  Poster- 
Vogt.  Van  Sant  Houghton  Co..  Murphy- 
i^rooks  Co..  Pierre  Zucco  Co. 

APART.MENT  HOUSE— 2  story  and 
base,  frame.  $16,000.  .San  Francisco. 
Architect.  William  H.  Crim.  Jr..  425 
Kearny  street.  S.  F.  Owner.  John  Mc- 
Conaughy.  The  building  will  be  erect- 
ed at  the  corner  ot  Army  and  Serpen- 
tine streets,  and  has  been  designed  to 
contain  a  number  ot  two  and  three 
room  suites.  All  apartments  will  have 
wall  beds  and  private  bath  rooms. 
There  will  he  a  central  heating  system 
and  hot  water  supply.  Bath  rooms 
will  have  composition  fioors  and  tile 
wainscot.  Interior  will  be  finished  in 
pine  and  redwood.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

APARTMENT  HOUSE— 5  slory  and 
base,  reinforced  concrete.  $20,000.  San 
Francisco.  Architect.  L.  M.  Hause- 
man.  Sharon  Bldg..  .S.  F.  Owner.  I.  S. 
Foorman.  The  building  will  be  erect- 
ed on  the  south  side  of  O'Farrell  street 
east  ot  Jones,  covering  an  area  of  22 "4 
by  60V4  feet.  There  will  be  nine  apart- 
ments of  two  and  three  rooms.  Inte- 
rior finish  will  he  of  pine  with  some 
elm  panels  and  hardwood  floors.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice and  a  hot  water  supply.     All  suites 
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will  have  wall  beds  and  priviue  Ijatli 
rooms.  Tile  wainscot  and  t-ompositlon 
floors  will  be  used  In  the  bath  rooms. 
Entrance  will  be  finished  in  tile  and 
marble.  Exterior  of  the  building  will 
lie  faced  with  cement  plaster.  Plans 
;ire  complete  and  figures  liave  been 
taken  under  advisement.  A  contract 
will    be    awarded    sliortly. 

APART.MENT  HOUSE— 3  stor.v  and 
base,  frame.  $10,000.  San  Pranciscb. 
Architect,  B.  P.  Antonovich.  3.33  Kear- 
ny street,  S.  F.  Owner,  W.  E.  Trefts. 
The  building  will  oe  erected  at  the 
corner  of  Green  and  Steiner  streets, 
and  has  been  designed  to  contain  suites 
of  two  and  three  rooms  with  wall  beds 
and  private  bath  rooms.  Interior  fin- 
ish will  be  of  pine,  redwood  and  elm 
panels.  Some  oak  floors  will  be  used. 
There  will  be  a  central  heating  sys- 
tem and  hot  water  supply.  All  bath 
rooms  will  have  tile  wainscot  and  com- 
position   lloors.      Entrance    will    be    fin- 
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complete   and    figures    are    being    taken. 

APART.MENT  HOUSE— 6  story  and 
ijase.  Class  C  construction.  Cost  not 
stated.  San  Francisco.  Architect,  J. 
R.  Miller,  Lick  Bldg,.  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Ellis  street  between  Jones 
and  Leavenworth.  There  will  be  a 
number  of  suites  arranged  in  two. 
cliree  and  four  rooms.  Interior  finish 
will  be  of  pine  with  elm  panels  and 
some  oak  lloors.  Plans  provide  for 
steam  heat,  elevator  service,  hot  water 
system  and  vacuum  cleaning.  All 
suites  will  have  wall  beds  and  private 
liath  rooms.  Tile  wainscot  and  com- 
position floors  will  be  used  in  the  bath 
l)ath  rooms.  Entrance  will  be  finished 
in  marble  and  tile.  Exterior  of  the 
liuilding  will  be  faced  with  pressed 
lirick.  Plans  are  complete  and  figures 
liave  been  taken  under  advisement.  An 
award  of  contract  will  be  made  this 
week. 

APARTMENT  HOUSE — 3  story  and 
base,  frame.  $20,000.  San  Francisco. 
Architect,  O.  E.  Evans,  2367  .Mission 
street.  S.  P.  Owner's  name  withheld. 
The  building  will  be  erected  in  the 
southern  part  of  the  city,  and  has  been 
designed  to  contain  21  modern  apart- 
ments of  two  and  three  rooms  with 
private  baths  and  walls  beds.  Inte- 
riors will  be  finished  in  pine  and  red- 
wood. Plans  provide  for  steam  heat 
and  a  hot  water  system.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion floors.  Exterior  of  the  building 
will  be  faced  with  cement  plaster  on 
metal  latli.  Plans  are  nearly  complete 
and    figures    will    be    called    for   shortly. 

APART.MENT  HOUSE— 3  story  and 
base,  frame.  $10,000.  San  Francisco. 
Architect.  E.  P.  Antonovich,  333  Kear- 
ny street,  S.  F.  Owner.  F.  J.  Clark. 
The  building  will  be  erected  on  the 
east  side  of  Lapidge  street  near  ISth, 
and  will  contain  six  suites  of  three 
and  four  rooms.  Interior  finish  will 
be  of  pine  throughout  with  some  hard- 
wood floors.  All  suites  will  have  wall 
t)e(ls  and  private  bath  rooms.  Plans 
provide  for  a  central  heating  system 
and  hot  water  supply.-  Bath  rooms  will 
Itave  tile  wainscot  and  composition 
floors.  Entrance  will  be  finished  in 
marble  and  tile.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and    figures   will    be   called   for   at    once. 

APARTMENT  HOUSE— 2  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architects.  Rou.sseau  & 
Rousseau,  Monadnock   Bldg..  S.  F.  Own- 
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er,  Mrs.  C.  Dorn.  The  building  will  be 
erected  on  the  east  side  of  Pierce 
street  south  of  Page,  and  has  been  de- 
signed to  contain  four  suites  of  four 
rooms  and  bath  each.  Interior  will  be 
finished  in  pine,  redwood  and  elm  pan- 
els. Some  hardwood  floors  will  be 
used.  Plans  provide  for  a  hot  water 
system.  Bath  rooms  will  be  finished 
In  tile  and  will  have  composition 
floors.  All  suites  will  have  wall  beds 
and  private  bath  rooms.  Exterior  of 
the  building  will  be  covered  with 
shiplap  and  pressed  brick  veneer. 
Plans  are  complete  and  figures  are  now 
being    taken. 

APARTMENT  HOUSES— 2.  3  story 
and  base,  frame,  $l,i.OOO.  San  Fran- 
cisco. Architects.  Rousseau  &  Rous- 
seau. Monadnock  Bldg.,  S,  F.  Owners. 
Carl  and  Tlieo  Rulfs.  These  two  build- 
ings will  he  erected  on  the  east  side  of 
Franklin  street  south  of  Clay.  Each 
building  tias  been  designed  to  contain 
six  suites  of  four  rooms  and  bath. 
Each  building  will  have  a  frontage  of 
30  feet  and  a  depth  of  S3  feet.  Inte- 
riors will  be  finislled  in  pine,  redwood 
and  some  elm  panels.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
room.5.  There  will  be  steam  heat  and 
a  hot  water  system.  Portable  vacuum 
cleaners  will  be  installed.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion lloors.  All  apartments  will  be 
equipped  with  wall  beds.  Exterior  of 
the  buildings  will  be  covered  with  ce- 
ment piaster.  Plans  are  nearly  com- 
plete and  figures  will  be  taken  this 
week 

RESIDENCE  —  2  story  and  base, 
frame,  $7,500.  San  Francisco.  Archi- 
tect, Henry  C.  Smith,  Humboldt  Bank 
Bldg..  S.  P.  Owner.  Dr.  Louis  Gross. 
The  dwelling  will  be  erected  in  Jordan 
Park,  and  Ijas  I^een  designed  to  con- 
tain eight  rooms,  three  baths  and 
sleeping  porcli.  A  garage  will  also  be 
erected  on  the  rear  of  the  lot.  Inle  ■ 
will  be  finisiied  in  pine  and  hardwood 
veneer.  Hardwood  floors  will  be  used 
In  the  living  room,  dining  room,  li- 
brary and  reception  hall.  There  will 
be  furnace  heat  and  open  Are  places. 
Mantels  will  be  of  file  and  brick.  An 
automatic  water  lieater  will  be  in- 
stalled. Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Ex- 
terior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  being  revised  and  new  figures  will 
be  called   tor  shortly. 

RESIDENCE  —  I'A  tory  and  base, 
frame,  $2,000.  San  Francisco.  Archi- 
tect, none.  Owners,  Oscar  Heyman  & 
Bro..  742  Market  street,  S.  F.  The 
dwelling  will  be  erected  on  the  east 
side  of  24th  avenue  near  Fulton,  and 
has  been  designed  to  contain  six  rooms 
atnd  batli.  Interior  will  be  finished  in 
pine  with  some  oak  floors.  There  will 
be  a  large  open  fire  place  in  the  living 
room.  Mantel  will  be  of  tile.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  An  automatic  water  heat- 
er will  be  installed.  Exterior  of  the 
house  will  he  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  Labor. 
Materials  are  now  being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner.  E.  A.  Schkade.  240 
20th  avenue.  S.  F.  The  dwelling  has 
been  designed  for  a  seven-room  liouse 
and  will  be  erected  on  the  east  side 
of  19th  avenue  south  of  California.  In- 
lerior   finish   will   be   of  pine   with    some 
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elm  panels.  Hardwood  floors  will  be 
used  in  the  living  room  and  dining 
room.  There  will  be  furnace  heat  anu 
open  flrc  places.  .Mantels  will  be  of 
tile.  An  automatic  water  heater  will 
be  installed.  Bath  room  will  have  tile 
wainscot  and  composition  floor.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  In  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
cliased. 

RESIDENCE  —  2  story  and  base, 
frame,  $S,.iOO.  San  Francisco.  Archi- 
tect. Herman  Barth.  12  Geary  street, 
s.  P.  Owner,  F.  Stroh.  The  dwelling 
will  be  erected  on  10th  avenue  between 
A  and  B  streets,  covering  and  area  of 
25  by  60  feet.  The  dwelling  will  con- 
tain eight  rooms,  two  baths  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  with  elm  panels  and  hardwood 
floors.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  An  automatic  water 
heater  will  be  installed.  Bath  rooms 
will  be  finished  in  tile  and  will  be 
equipped  with  showers.  Exterior  of 
the  house  will  be  covered  with  shin- 
gles and  pressed  brick  veneer.  Plans 
have  been  out  for  figures  and  bids  are 
now    under   advisement. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,000.  San  Francisco.  Archi- 
tect, none.  Owner.  Albert  Mattson. 
3919  Folsom  street.  S.  P.  The  dwelling 
will  be  erected  on  the  west  side  of 
Newton  street  south  of  Morse,  and  has 
been  designed  to  contain  six  rooms 
and  bath.  Pine  will  be  used  tor  inte- 
rior finish  in  all  rooms.  Some  hard- 
wood Hoors  are  specified.  There  will 
le  open  fire  places  and  tile  mantels. 
Bath  room  and  kitchen  will  have  tile 
wainscot.  An  automatic  water  heater 
win  be  Installed.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  Materials 
are  now  being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  San  Francisco.  Archi-  ■ 
feet.  none.  Owners.  Parkslde  Home 
Building  Co..  40S  Crocker  Bldg..  S.  F. 
The  dwelling  has  been  designed  to  con- 
tain six  rooms  and  bath  and  will  be 
erected  on  the  east  side  of  20th  avenue 
near  Ulloa  street.  Interior  will  be  fin- 
ished in  pine  throughout.  Hardwood 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile.  An  automatic  water  heater 
will  he  installed.  Bath  room  will  have 
tile  wainscot  and  composition  floor. 
Exterior  of  the  house  will  be  covered 
with  slilugles  and  klinker  brick  ve- 
neer. Plans  are  complete  and  in  the 
hands  of  tlie  owners  who  will  do  the 
work  by  Day  Labor.  .Materials  are 
now   being  purchasefl. 

RESIDENCE  —  1%  story  and  base, 
frame.  $2,500.  San  Francisco.  Archi- 
tect. O.  E.  Evans.  2367  .Mission  street. 
S.  F.  Owner.  B.  S.  Berry.  Tlie  dwell- 
ing will  be  erected  in  the  Crocker 
Amazon  Tract,  and  has  been  designed 
to  contain  six  rooms  and  bath.  Inte- 
rior will  be  finished  in  pine  through- 
out. Hardwood  floors  will  be  used  In 
the  principal  rooms.  Plans  provide  for 
furnace  beat  and  open  fire  place.  Man- 
tel will  be  of  tile.  An  automatic  water 
beater  will  be  installed.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
Exterior  of  the  house  will  be  covered 
with    cement    plaster    on    metal       lath. 
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Plans  are  complete  and  figures  are  be- 
ing  taken. 

RBSIDENCE  —  2  story  and  base, 
frame.  »3.250.  San  Francisco.  Archi- 
tect, none.  Owners.  McArthur  Bros.. 
1360  Fell  street.  S.  F.  The  house  has 
been  designed  for  a  seven-room  resi- 
dence, and  will  be  erected  on  the  east 
side  of  5th  avenue  near  Cabrillo.  In- 
terior finish  will  be  of  pine  with  some 
elm  panels.  Hardwood  floors  will  be 
used  in  the  Hiving  room,  dining  room 
and  reception  hall.  Plans  provide  for 
furnace  heat  and  open  Are  pLices,  Man- 
tels will  be  of  tile  and  briclc.  An  au- 
tomatic water  heater  will  be  installed. 
Bath  room  will  have  tile  wainscot  and 
composition  floor.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  A  brick  veneer 
base  will  also  be  used.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  I^bor. 
Materials    are    being    purchased. 

BUNGALOW  —  11.4  story  and  base, 
frame.  |2.00t>.  San  Francisco  Archi- 
tect. O.  E.  Evans.  2367  Mission  street. 
S,  F.  Owner.  A.  Read.  The  dwelling 
will  he  erected  on  Laldley  near  Mateo, 
and  has  been  designed  to  contain  six 
rooms  and  bath.  Interior  finish  will  be 
of  pine  tliroughout.  Oak  floors  will 
be  used  In  the  living  and  dining  rooms. 
There  will  be  a  large  open  fire  place 
in  the  living  room  with  a  tile  mantel. 
An  automatic  water  heater  is  specified. 
Tile  wainscot  will  be  used  In  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath  and  rustic.  Plans 
are  complete  and  figures  are  being 
taken. 

RESIDENCE  —  2  story  and  base, 
frame.  J3.000.  San  Francisco.  Archi- 
tect, none.  Owner.  P  Nelson.  30  Pre- 
sidio Terrace.  S.  P.  The  dwelling  will 
be  erected  at  the  northwest  corner  of 
California  and  15th  avenue,  and  has 
been  designed  to  contain  six  rooms 
and  bath.  Interior  finish  will  be  of 
pine  and  hardwood  veneer.  Oak  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  Are  places. 
.Mantels  will  be  of  tile.  .\n  automatic 
water  heater  will  be  installed.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  In  the 
bands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now  being  purchased.. 

FL.\TS — 3  story  and  base,  frame. 
»S..iOO.  San  Francisco.  Architect. 
Paul       D.      De      Martini.      2123      Pow- 


ell 


et. 


Ov 


withheld.  The  building  will  be 
erected  on  the  north  side  of  Filbert 
street  between  Polk  and  Larkln  streets 
and  has  been  designed  to  contain  three 
flats  of  five  and  six  rooms.  Interiors 
will  be  finished  in  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will'  be  open 
fire  places  and  tile  mantels.  Automatic 
water  heaters  will  be  installed.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  figures  are  now  being 
taken. 

CHURCH— 2  story  and  base.  Class 
C  construction.  »75,O00.  San  Francisco. 
Architect,  William  H.  Crim.  Jr.,  425 
Kearny  street.  S.  P  Owners.  Second 
Church  of  Christ.  Scientist.     Th»  bulld- 
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ing  will  be  erected  at  the  corner  ol 
Dolores  and  Cumberland  streets  and 
will  cover  a  considerable  ground  area. 
There  will  be  a  large  main  auditorium. 
Sunday  school  i-ooms  and  reading 
rooms.  Interior  will  be  finished  in 
pine  throughout.  Plans  provide  for 
steam  heat  and  a  modern  system  of 
ventilation.  Art  glass  will  be  used. 
Ornamental  plaster  is  also  specified. 
Exterior  of  the  building  will  be  faceu 
with  pressed  brick.  Plans  are  com- 
plete and  figures  will  be  taken  within 
the  next  two  or  three  weeks.  Further 
mention   will  be  made  of  the   work. 

FLATS — 2  story  and  base,  frame. 
$4,000.  San  Francisco.  Architect.  W. 
S.  Rhodes,  3372  16th  street,  S.  F.  Own- 
er's name  withheld.  The  building  will 
be  erected  on  20th  street  between  Do- 
lores and  Guerrero,  and  has  been  de- 
signed to  contain  two  flats  of  six 
rooms  and  bath  each.  Interiors  will 
be  finished  in  pine  throughout.  There 
wilt  be  open  fire  places  and  tile  man- 
tels. Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  Automatic 
water  heaters  will  be  installed.  En- 
trance will  be  finished  in  tile.  Exte- 
rior of  the  building  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

FLATS— 3      story      and    base,    frame, 

M.OOO.  San  Francisco.  .\rchitect.  O. 
E.  Evans,  2367  Mission  street,  S.  P. 
Owner.  Gertrude  I.  Pherson.  The  build- 
ing will  be  erected  on  the  north  side 
of  Cortland  avenue  near  Moultrie,  and 
win  be  arranged  for  a  store  on  the 
first  floor  and  two  five-room  flats 
above.  Interiors  will  be  finished  in 
pine  and  redwood.  Some  hardwood 
floors  wll  be  used.  There  will  be  open 
fire  places  and  tile  mantels.  Auto- 
matic water  heater  will  be  Installed. 
Bath  rooms  and  kitchens  will  have  tile 
wainscot.  Exterior  of  the  building 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures   are    being    taken. 

FLATS — 2  story  and  base,  frame, 
J6.000.       San     Francisco.       Architect.    O. 

E.  Evans.  2367  Mission  street.  S.  F. 
Owner's  name  withheld.  The  building 
will  be  erected  on  Page  street  between 
Shrader  and  Stanyan  streets.  Each 
flat  will  contain  six  rooms  and  bath. 
Interior  will  be  finished  in  pine  and 
redwood  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  large  open 
fire  places  in  each  of  the  living  rooms. 
Mantels  will  be  of  tile.  Automatic 
water  heaters  will  be  Installed.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and   figures   are   being    taken. 

FLATS — 2,  3  story  and  base,  frame, 
I.I.OOO  each.  San  Francisco.  Archi- 
tect.   L.    Traverso.    854    Union    street.    S. 

F.  Owner.  P.  Torlggino.  These  two 
buildings  will  be  erected  on  adjoining 
property  on  the  east  side  of  Jasper 
Place  north  of  Green  street.  Each 
building  will  have  a  frontage  of  22% 
feet  by  a  depth  of  38  feet  3  inches. 
There  will  be  three  flats  In  each  con- 
sisting of  five  rooms  and  bath.  Inte- 
riors will  be  finished  in  pine  and  red- 
wood. There  will  be  gas  grates  and 
tile  mantels.  Bath  rooms  will  have 
tile  wainscot.  Automatic  water  heat- 
ers will  be  Installed.  Exteriors  will 
be  covered  with  cement  plaster  on 
metal  lath  and  rustic.     Plans  are  com- 
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Plele  and  tlie  work  will  be  done  by 
l)ay  Labor.  Materials  are  now  being 
purchased. 

FLATS — 2  stoiy  and  base,  frame. 
$1,000.  San  Francisco.  Architect.  O. 
E.  Evans.  2367  Mission  street,  S.  P. 
Owner.  Gertrude  I.  Pherson.  The  build- 
ing will  be  erected  on  the  north  side 
of  Highland  avenue  west  of  Holly 
Park,  and  has  been  designed  to  con- 
tain two  modern  flats  of  five  and  six 
rooms.  Interiors  will  be  finished  in 
lilne  throughout.  Hardwood  floors 
will  he  used  in  the  principal  rooms. 
There  will  be  open  Are  places  and  tile 
mantels.  Automatic  water  heaters 
will  be  installed.  Bath  rooms  and 
kitchens  will  have  tile  wainscot.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath  and 
rustic.  Plans  are  complete  and  fig- 
ures  are   being   taken. 

PLATS— 2  story  and  base,  frame. 
$6,000.  San  Francisco.  Architect. 
William  H.  Crim.  Jr..  425  Kearny 
street.  S.  P.  Owner,  John  .McCormick. 
The  building  will  be  erected  on  5th 
avenue  at  the  corner  of  C  street,  and 
has  been  designed  to  contain  two  flats 
of  six  rooms  and  bath  each.  Pine  and 
redwood  with  elm  panels  will  be  used 
in  the  living  rooms  and  dining  rooms. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  open 
hre  places  and  tile  mantels.  Auto- 
matic water  heaters  will  be  installed. 
Exterior  of  the  building  will  be  cov- 
ered wiith  cement  plaster  on  metal 
lath.      Plans  are   now   being  prepared. 

GARAGE— 1  story  and  base,  rein- 
forced concrete  and  steel,  $30,000.  San 
Francisco.  Architects.  O'Brien  Bros.. 
Clunie  Bldg.,  S.  F.  Owner's  name  with- 
held.  The  building  will  be  erected  in 
the  Western  Addition  and  will  cover 
a  large  ground  area.  Construction  will 
be  fireproof  throughout  with  rein- 
forced concrete  walls,  floors  and  roof 
slabs.  Steel  roof  trusses  will  be  used. 
Besides  the  usual  storage  space  plans 
provide  for  a  machine  shop  and  offices. 
Interior  will  he  finished  in  pine.  There 
will  be  metal  window  frames  and  sash 
and  special  ga.sollne  storage  tanks. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
being   prepared. 

HOSPITAL  ADDITION— 5  story  and 
base.  Class  A  construction.  Cost  not 
stated.  San  Francisco.  Architects. 
Bakewell  &  Brown,  251  Kearny  street, 
S.  P.  Owners.  Leland  Stanford  Uni- 
versity. The  present  Lane  Hospital, 
located'  on  Webster  street  between 
Clay  and  Sacramento,  will  be  enlarged 
by  the  construction  of  a  five-story  ad- 
dition. The  new  portion  of  the  build- 
ing will  contain  wards,  private  rooms 
and  lecture  rooms.  Construction  will 
be  fireproof  with  a  complete  steel 
frame  and  brick  exterior  walls.  Inte- 
rior will  be  flnisbed  In  pine  and  metal. 
.Modern  hospital  plumbing  and  fixtures 
will  be  installed.  Exterior  will  be 
faced  with  pressed  brick.  Plans  are 
nearly  complete  and  figures  will  be 
called   for   during   the  present   month. 

HOTEL — 0  story  and  base.  rein- 
forced concrete.  $30,000.  .San  Fran- 
cisco. Architect.  O.  E.  Evans.  2367  Mis- 
slon  street.  S.  P.  Owner's  name  with- 
held. The  building  will  be  erected  on 
.Mission  street  between  17th  and  ISth 
streets,  and  will  cover  a  considerable 
Stround  area.  There  will  be  stores  on 
the  first  floor  and  about  65  guest  rooms 
on  the  upper  floors.  Interior  will  be 
finished  in  pine  throughout.  There 
wMl    be    steam    heat,    elevator      service 
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and  a  hot  water  supply.  Bath  looms 
will  have  tile  wainscot  and  composi- 
tion floors.  Patent  store  fronts  win 
he  used.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
ai-e   being  prepared. 

HOTEI^— 1.5  story  and  base.  Class 
A  construction,  $190,000.  San  Pran- 
oisco.  Architects.  Rousseau  &  Rous- 
seau. .Monadnock  Bldg.,  S.  F.  Owner. 
/.  Sockolov.  This  building  will  be 
erected  on  the  west  side  of  Powell 
.•street  30  feet  north  of  Post,  and  will 
have  a  frontage  of  46  feet  and  a  depth 
of  SO  feet.  Construction  will  be  fire- 
proof througliout  with  a  complete 
steel  frame,  brick  exterior  walls  and 
hollow  tile  interior  partitions.  Plans 
provide  for  a  total  of  HO  guest  rooms 
and  140  baths.  Interior  finish  will  be 
of   pine   and    hardwood.      There    will    oe 
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and  a  depth  of  lull  feet.  There  will  be 
a  total  of  84  rooms  and  70  baths.  In- 
terior will  be  finished  in  pine  and 
hardwood  with  some  ornamental  plas- 
ter in   the  lobby.     There  will  be  steam 
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rior  will  he  faced  with  pressed  brick 
and  terra  cotta.  Bids  are  now  being 
taken  on  the  structural  steel  and  other 
parts  of  the  work  will  be  figured  with- 
in a    week    or  ten   days. 

HOTEI^e  story  and  base,  brick  and 
steel.  ISO. 000.  San  Francisco.  Archi- 
tect. O.  E.  Evans.  2S67  Mission  street. 
S.  F.  Owner's  name  withheld.  The 
building  will  be  erected  on  TayFor 
street  near  Sutter,  and  will  contain  in 
the  neighborhood  of  120  guest  rooms, 
all  of  which  will  have  private  baths. 
Interior  will  be  finished  in  pine  and 
hardwoods.  Plans  provide  tor  steam 
heat,  elevator  service,  a  vacuum  clean- 
ing system  and  hot  water  supply.  Bath 
rooins  will  be  finished  in  tile.  En- 
trance will  be  finished  in  marble.  Some 
ornamental  plaster  will  he  used  in  tiie 
lobby.  Exterior  of  the  building  will  ■ 
be  faced  with  pressed  brick  and  terra 
cotta.     Plans  are  now   being  prepared. 

HOTELt— 6  story  and  base.  Class  C 
construction.  J40.000.  San  Francisco. 
Architect.  Edward  T,  Foulkes.  Crocker 
Bldg..  SF..  Ownei'.  Dr.  F.  C.  Keck. 
The  building  will  be  erected  at  the 
corner  of  O'Parrell  and  Leavenworth 
streets,  and  has  been  designed  to  con- 
tain SO  rooms,  all  of  which  will  have 
private  baths.  Interior  will  be  fin- 
ished In  pine  and  hardwood.  There 
will  be  steam  heat,  elevator  service 
and  a  hot  water  system.  There  will 
be  one  store  besides  the  liotel  lobby 
on  the  first  floor.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
nearly  ready  tor  figures  and  bids  will 
be   called   for  within   a   week. 

HOTEL — .1  story  and  base.  Class  C 
construction.  Cost  not  stated.  San 
Francisco.  Architect.  A.  W.  Burgren, 
Holbrook  Bldg..  S.  F.  Owner's  name 
withheld.      The   building    will    be   erect- 


ed on  Jones  street  near  Leavei 
covering  an  area  of  4.i  by  i: 
There  will  be  a  total  of  SO  guesi 
and    40    baths.      Interior    finish    w 
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.steam  heat,  elevator  service  and  a  hot 
water  system.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Some  ornamental  plaster  will  be  used. 
Exterior  ot  the  building  will  be  faced 
with  pressed  brick.  Plans  will  be 
ready   for   figures   within   a   week. 

HOTEL — 7    story    and    base.      Class    C 
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Architects,  L.  B.  Dutton  &  Co..  Chron- 
icle Bldg..  S.  F.  Owner's  name  with- 
held. The  building  will  be  erected  on 
the  south  side  of  Ellis  street  east  of 
Mason,    having    a    frontage    of    52    feet 
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ERY — Cost  not  stated. 
Engineer.  City  Englne< 
City  Hall.  S.  F.  Own« 
County  of  San  Francises 
by  the  Board  of  Public 
sewage    pumping   plant 


Bids  opened 
Works  for  a 
ind    its   equip- 
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onstruction  at  $6,980  and  for  the  ma- 
hinery   and  equipment  at   $10,948,     He 
nil  probably  be  awarded  the  work, 
STORES   AND   OFFICES — 2    story  and 


Cla 


structi( 


$15,000. 


Gofts- 
.  F.  Owner, 
building  will 
of  Sutter 
1  contain 
Upper 


San  Francisco.     Architect. 

chalk,    Phelan    Bldg..      S. 

James    D.    Phelan. 

be   erected   on    the   north 

street  east  of  Powell,  and  will 

one    store    on    the    first      floor. 

floor      will      be      arranged    for    oflSces. 

Foundations   and   walls     are     designed 

heavy      enough      to     carry      additional 

stories.     Interior  finish    will  he  of  pine 

and  hardwood.     A  cement  floor  will  be 

used    on    the    first    flool-.      There    will   be 

patent    store    fronts.'     Exterior    of    the 

building   will    be   faced      with      pressed 

brick   and   terra  cotta.     Plans  are   now 

being    prepared. 

STORE  FIXTURES — Cost  not  stated 
San  Francisco.  Architect,  William  H. 
Crim,  Jr.,  425  Kearny  street.  S.  F. 
Owner's  name  wltliheld.  Plans  are 
now  being  prepared  tor  elaborate  store 
fixtures  for  a  new  drug  store  which  is 
to  be  opened  in  the  new  Physicians' 
and  Surgeons'  Building  at  tlie  corner 
of  Powell  and  Sutter  streets.  The 
work  will  require  marble,  tile,  cabinet 
work,  hardwood  interior  finish,  orna- 
mental plaster  and  art  glass.  Plans 
are  nearly  complete  and  figures  will 
be  called   for  shortly. 

STORES— 1  story  and  base.  Class  C 
construction.  $10,000, 
Architects.  O'Brien  Bros 
S.  F.  Owners.  Waterfn 
Plans  have  been  complet 
ing  to  be  erected  at  the 
and  East  streets.  There  will  be  six 
stores.  Interiors  will  be  finished  in 
pine  throughout.  Patent  store  fronts, 
marble  wainscot  and  plate  glass  win- 
dows are  specified.  Exterior  will  be 
faced  with  pressed  brick.  Bids  have 
been    taken   and      a     contract    will     be 


San  Francisco, 
lie  Bldg.. 
ealty  Co. 
a  build- 
r  of  Clay 
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Contracts   Awarded. 

RESIDENCE,  WALLS.  ETC.— $76,681. 
an  Francisco.  Architect.  G.  A.  Apple- 
arth.  Call  Bldg..  S.  F.  Owner.  A.  B. 
preckels.  Contractors,  McGilvray 
176,681;  elec- 
ig  and  Elec- 
Iron  grilles, 
iihing.    Will- 


Stone  Co.,  contract  pri 
trie  work,  Butte  Engin 
trie   Co.,   $650;    ornamei 
Sartorius    Co.,    $1,950; 
lam   F.    Wilson.    $1,893. 


City  Bids  Opened. 

Bids  were  opened  by  the  Board  of 
Supervisors  on  San  Francisco  on  Wed- 
nesday. .May  27.  for  three  projects,  as 
follows: 

The   eunstruction    of  u    retuliilug    «all 


jintl       Mldewltlk       Cor    4lie     Home       Park, 

located  at    HiurrlHUu   and   Sterlinie   StM, 

-M.     Schlosser $   850 

F.    F.   Moore 896 

J.     S.     Harney 1469 

C,    A.    De   Camp 840 

The  confttructton   of  n   sewase  puiiiii- 

ing;  station  at  Forty-eighth  avenue  and 

Fulton  street. 

Davis    Rogers    Co $6980 

Heckenroth     &     Schell 9170 

H.  L.   Peterson    (no  check) 

F.    Roland!    12900 

Machinery   for   punipInK   station,  4Sth 

nvenue  and  Fulton  street. 

Krogh    Mfg.   Co $11,900 

Davis    Rogers    Co 10,948 

Power    Equipment    Co 11,525 

Byron    Jackson    Iron    Wks. ..    11.955 
h:    L.    Peterson    (no    check).    


Building  Contracts  Awarded. 


SAN     PRVNCISCO    COUNTY. 


Owner  Contractor 

Nelson     Nelson 

Nelson      Nelson 

Marini     Mar 


aold 


.Cal    Cptry 


1813 
1814 
1815 
1816 
1817 
1818 
1819 
1820 
1821 
1822 
1823 
1S24 
1825 
IS26 
1827 
1828 
1829 
1830 
1831 


Parrott     Robin 

Monarch    Oil     ...Ferguson 

Retry     Petrv 

Petry     Petry 

Rucker     Wilson 

Renstrom     Renstrom 

Goss     Penci 

Yates     Yates 

Roundy     Roundy 

Anderson     Anderson 

O'Brien     Sisston 

Martin     Newbery 

White     Nichols 

Schwarzenbeck.    Johanson 
Pacific  G  &   E 


P    P    I    E. 


.Strehlo 


.Scott 

Same     Strehlow 

Schlessinger     Cobrun 

U  R  R U  R  R 

Schkade     Schkadc 

Enright     Enright 

Schmidt     Schmidt 

Rihiodes     Rhodes 

Pane     Lamont 

Bannan     Helbing 

Arjo    Western  Union 


5175 
2015 
1160 

41183 
259182 

14295 
7733 

31500 


1832  Comb.  An 


.POB 


clenzi 


1836 
1837 
1838 
1839 
1840 
1841 
1842 
1843 
1844 
1845 
1846 
1S47 
1S48 
1849 

nao 

1851 
1852 
1853 
1854 
1855 
1S56 


1S61 


Alberigi 

Trombetta 

Western    Un ....  McMulIen 

Svlrbely     Overton 


Westgate   Park    ..Bartlett 

Evans     McSheehy 

Sale     Leigh 

Drees     Leigh 


.Mitr 


.Klyc 


•ich 
.Same 

Metro    Invst     Owner 

Same     Sabe 

Cramer     Anderson 

Cavagnaro     .  .Debenedetti 

Spreckels     Butte 

Same     Sartorius 

Same      McGilvray' 

Same     Wilson 

Witschev     Houle 

Heyman     Heyman 

Mattson     Mattson 

Parkside    Bldg    Owner 

MacArthur  ...MacArthur 
Cal  Concessions  M'Connell 
Zellerbach     Zaro 


850" 
3348 
4900 
3700 
5252 
4200 
5000 
2845 
4840 
2000 
16844 
6260 
3000 
17000 
12000 
3(154 
2980 


Ter- 


(ISOl)      E    ARGUELLO      BLVD. 

California.      Two-story   and   ba 

frame   dwelling. 

Owner P.  Nelson.   30  Presid 

race,   San   Francisco. 
Architect  .  .  .None. 
Hay's    work.  COST. $2500 


RG 

UELLO 

BLVD.      175      S 

Two-stt 

)rv   i 

and   basement 

•elll 

ing. 

.P. 

Nelson, 

.   30 

Presidio  Ter- 

rai 

ce,   San 

Fra 

ncisco. 

.Ni 

Dne, 

COST,$2500 
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Wecliiesday.       June       3,       mil. 

IISOS)  NO.  :!S51  TWENTY-FIFTH. 
Suh-divlde  S-room  Hat  into  two  3- 
room  apartments  with  baths.  In- 
stall   new   plumbing  and   stair   ca.se. 

Owner Frank     Marini,     6411    Green. 

San    Francisco. 

.Architect  ..  .None. 

Day's    work.  (.-(IST.    $.iOO 

asm  I  NO.  6.S."j  BIIOAOWAV.  Hcpair 
and   alter   store. 

Owner F.  and  C,  Arnold,   Alameda. 

Architect  .  .  .None. 

Contractor.  .Californoa   Carpentry    Shop 

Co.,       1249V4       Giant      .Ave.. 

S.    F.  Cu.-:T,    $n(lO 

llso.1)      NE   SANSOME    AND      SLITTER. 
Erect    office    partitions    on  '2nd    floor. 
Owner Parrott    Estate,    NW    Cali- 
fornia     and      Montgomery, 
San   Francisco, 
Architect  ...None. 

Contractor.  .Robinson    &    Gillespie,    in.il 
Sutter.    San    Francisco. 

CO.«T,    fl.'.nn 

ILSOC)  SW  VAN  NESS  AVE  AND  SAC- 
ramento.  .Minor  repairs  to  auto 
station. 

Owner Monarch    Oil    Reflning    Co.. 

California  &   Davis.   .S.    F. 
Architecl  .  .  .None. 

Contractor.  .Fegurson   &  Zocke   Co..   805 
Crocker  Bldg.,  S.  F. 

COST.    $350 

(18117)  W  ELEVENTH  AVE  27.i  S 
Cabrillo.  Two-story  and  basement 
frame    (2)    flats. 

Owner A.    Petr.v.    33f.    Pierce.    .S.    F. 

Architect  . .  .None. 

Day's   work.  CO.ST.   $4850 

(1808)  W  ELEVENTH  AVE  250  S 
Cabrillo.     Two-story   frame   (2)    flats. 

Owner A.  Petry,   336   Pierce.  S.   F. 

Architect  . .  .None. 

Day's  work.  COST,  $4900 

(1809)  NO.  26S9  MISSION.  Repair  and 
alter   grill. 

Owner J.    H.    Rucker    (Agent.) 

Architect  .  .  .N   one. 

Contractor,  .'n'ilson    &    Christensen,    830 
Hearst  Bldg..  S.  F. 

COST.     $400 

(ISIO)      SE    GOLDEN    GATE    AND    VAN 

Ness  Aves.     Repair  auto  salesroom. 
Owner Frank      O.    Renstrom      Co.. 

Premises. 
Architect  ..  .Fabre     &     Bearwald.      625 

Market,   San    Francisco. 
Day's    work.  COST,     $700 

(1811)  NO.  3.i4  HARRIET.  General 
alterations,  repairs  and  additions  to 
building. 

Owner Chas.  E.  Goss,  348  6th.  S.  F. 

Architect  .  .  .None. 

Contra,ctor.  .Mr.     Pence,     1066     Bryant, 
San    Fjanciscn. 

COST,    $700 

(18121  E  SIXTEENTH  AVE  ISO  N 
Clement.  Two-story  and  basement 
frame  dwelling. 

Owner Jeanette    Yates,     335     21st 

Ave.,   San   Francisco. 
\irhllect  ...None. 

"htiator..'Wm.  F.  Yates.  335  21st  Ave.. 
San   Francisco. 

CO.ST,  $3800 

1S13I  NW  OLMSTEAD  90  E  Glrard. 
Move   dwelling  and  concrete  founda- 
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Owner Roundy     Realty     Co.,     995 

Market,    San    Francisco. 
Architect  . .  .None. 
Contractor.  .Geo.    H.    Roundy,    2843    San 

COST,    $4011 


(1814)  W  CURTIS  375  .S  .Morse.  One 
and  one-half-story  and  basement 
frame   dwelling. 

Owner A.      Anderson,      1502      Noe, 

San  Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $1800 


(1815)  S  "N"  (Noriega)  25  \V  8th  Ave 
W  25xS  120,  All  work  for  one-.story 
and  basement  frame  bungalow. 

Owner Mrs.  H.   O.   <j  rirlen. 

Architect  ...Geo.       S.    Colmesnil,       Lick 
Bldg..    San    Francisco. 

Contractor.  .A.  E.  Sisston. 

Filed  May  25,  '14.     Dated  May  21.  '14. 

Frame    up    $589.25 

Rough   plastering  on 589.25 

Completed    and    accepted 589.25 

Usual    35    days 589.25 

TOTAL  COST,  $2357.00 

Bond,   $1178.50.      Sureties,   A.   D.   Disston 

and    Geo.    McCahon.      Limit,   as   fast   as 

required.       Forfeit,     none.       Plans     and 

specifications    filed. 


vl816)  E  POWELL  137-6  N  California 
N  68-9XE  137-6.  Electric  work  for 
seven-story  and  basement  reinforced 
concrete   Class   "B"   building. 

Owner A.    W.    Wilson       and       Jos. 

Martin,  925  Gough,  S.  F. 
Architect  ...C.    A.    Meussdorfter,    Hum- 
boldt Bank   Bldg..  S.   F. 
Contractor.  .Newbery-Bendheim       Elec. 
Co.,   Humboldt   Bank  Bldg., 
San    Francisco. 
Filed  May  25,  '14.     Dated  May  22.  '14. 
All  conduit   has   been   installed.  .$1940 

Completed   and   accepted 1940 

Usual    33    days 1295 

TOTAL  COST,  $5175 
Bond,  $2600.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  without  delay. 
Forfeit,  none.  Plans  and  speciflcations 
filed. 


(1817)  SE  DEVISADERO  AND  BUSH. 
Nos.  1730.  1732,  1736  Devisadero. 
Alterations  to  fronts  and  Interiors  of 
three   stores  in   frame   building. 

Owner Mary  N..  Lucy  H.,  &  Edith 

W.     Allyne  and      Wm.      H. 
White,   151   Sutter.  S.   F. 
Architect  .  .  .None. 

Contractor.  .H.  D.   Nichols,   1381   Steven- 
son,   San    Francisco. 
Filed  May  25,  '14.     Dated  May   18,  '14. 
When   plate   glass   in   fronts   of 

stores     $1007.50 

On    completion    1007.50 

TOTAL  COST,  $2015.00 
Bond,  none.  Limit,  June  15.  Forfeit, 
none.     Plans   and   speciflcations   filed. 


Owner Hermine     Sch  warzenibek. 

Architect  ..  .Chas.      J.       Rousseau.      46 

Kearny,   San   Francisco. 
Contractor.  .J.  Eric  Johanson,  110  Jessie 

San   Francisco. 

Filed  May  25,  '14.     Dated  May  23.  .14' 

1st    coat    plaster    on     inside    and 

outside    $300 

Completed   and   accepted 400 

Usual    35    days 460 

TOTAL  COST.  $1160 
Bond,  none.  Limit.  30  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(1S19I  W  DELAWARE  154  S  22nd  S 
27L)xW  200.  Two  improved  Jones  Oil 
Gas  Sets,  2  primary  scrubbers  and  3 
secondary  scrubbers  at  Potrero  Gas 
Works. 

iiwner Pacifle  Gas  &  Elec.  Co.,   445 

Sutter,    .San    Francisco. 

Architect  . .  .None. 

Contractor.  .Schaw-Batcher      Co.       Pipe 
Works,  3o6  Market.  S.  F. 

Filed   May  25,  '14.     Dated  May  22,  '14. 

Payments    monthly    of 50% 

On    completion    balance    to    make 

lotal  of  75%  of  contract  price 

Usual    35    days 25% 

TOTAL  COST.   $41,183.25 

Bond.    $20,593.      Sureties,    C.    T.    DlUman 

and    Alden    Anderson.      Limit.    120    days. 

Forfeit,   none.      Plans  and   speciflcations 

filed. 

(1820)      EXPOSITION    SITE.      All    work 
except    plumbing,    water    supply,    gas 
lilting,  heating,  ventilating,  and  elec- 
tric   wiring    for    California    Building. 
Owner Panama-Pacific        Interna- 
tional   Exposition    Co.,    Ser- 
vice   Bldg..    S.    P. 
Architect  ..  .Thomas    H.   F    Burditt    and 
Geo.      W.   Kelham.     Sharon 
Bldg.,   San   Francisco. 
Contractor.  .Strehlow,    Preese   &   Peter- 
sen. Exposition  Bldg.,  S.  F. 
Filed   May  25,  '14.     Dated  May   19,  '14. 

-As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $269,182.50 
Bond,  $140,000.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  240 
days  after  notification.  Forfeit,  $150. 
Plans   and   speciflcations   filed. 

11821)      PLUMBING,    WATER    SUPPLY 

and  gas  fitting  on  above. 
Contractor.  .Scott  Co.,  243  Mission.  S.  F. 
Filed  May  25.  '14.     Dated  May   14,  '14. 

Payments    same    as    above 

TOTAL  COST,  $14,293 
Bond,  $8000.  Surety,  National  Surety 
Co.  Limit.  240  days.  Forfeit,  $25. 
Plans   and    speciflcations    filed. 

(1822,      W  BUCHANAN,  bet.  Tonquln  & 
Beacli,    Exposition    Site.       Extensions 
to  wareliouses  Nos.  2  and  3. 
Owner Panama-IPacific        Interna- 
tional   Exposition    Co.,    Ser- 
vice  Bldg.,   S.   F. 
Architect  .  .  .None. 

Contractor.  .Strehlow.    Freese    &    Peter- 
sen,  Exposition   Bldg.,  S.   F. 
Filed  May  25.  '14.     Dated  May   19,  '14. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $7733 
Bond,  $5000.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  40  days 
after  notification.  Forfeit,  $25.  Plans 
and  specifications  filed. 

(18231  SE  MARKET  45  SW  SECOND 
SW  30  SE  91-6  SW  20  SE  43-6  NE  95 
NW  43-6  SW  45  NW  91-6.  All  work 
for  five  and  six-story  brick  loft  bldg. 

Owner Chas.      Schlessinger.      Mills 

Bldg.,    San    Francisco. 
Architect  ..  .Alfred    Henry    Jacobs,     110 

Sutter,   San   Francisco. 
Contractor.. Ira       W.     Coburn.       Hearst 

Bldg..   San   Francisco. 
Filed  .May  25.  '14.     Dated  May  16,  '14. 
Brock    work    completed   and    rafters 

set  and  rough   floor  down $11,000 

Brown   coated   and    1st    coat    plaster 

on    exterior    7.000 

Completed    6,626 

Usual    35    days 7.875 

TOTAL     COST,     $31,500 


Bond.  J15.7J0.  Surety.  National  Surety 
Co,  Limit.  95  days.  Forfeit.  $51.66%. 
Plans  and  specilications  filed. 

(1S24)  TWENTY-tlGHTH  AND  VAL- 
encia.      Repairs    i  nd    alterations. 

Owner United    Railroad. 

Architect  . .  .None. 

Day's   work.  COST,    $600 

(1825)  E  NINETEENTH  AVE  25  S 
California.  Two-story  and  basement 
frame    residence. 

Owner E.    A.    Sclikade.      240      20th 

Ave..   San   Francisco. 

Archilect  .  .  .None. 

Day's  work.  CO.ST,  $2750 

I1S26)  NO.  459  ANDERSON.  Cement 
foundation  and  rat  proof  for  dwell- 
ing. 

Owner Roht.     Enright.    Premises. 

Architect  ..  .None. 

Day's    work.  COST,    $400 

(1827)  NVV  POWHATTAN  AND  ELLS- 
worth.  One-story  and  basement 
frame  dwelling. 

Owner J.  C.  Schmidt.  91  Ellsworth 

San   Francisco. 

Architect  . .  .None. 

Day's  work.  COST.   $1000 

(182S)  NO.  141  ALBION  AVE.  One- 
story   frame   warehouse. 

Owner D.  H.  Rhodes.  51C  Valencia. 

San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $400 

(1.S29)  NO.  374  PINE.  Con.struct  re- 
inforced  concrete   vault. 

<.>wner Mrs.    Mary    Pane. 

Architect  . .  .None. 

Contractor.. Lament  &  .Millar.  5.tS  Mar- 
ket. San   Francisco. 

COST,    $500 

(1830)  N  POST  137-C  \V  Franklin  W 
85xN  137-6.  All  work  for  one-story 
brick  garage. 

Owner P.    L.    Bannan.    Folsom    and 

Columbia  Square.  S.  F. 

-Architect  ..  .None. 

Contractor.  .A.    P.   Helbing. 

Filed  May  26,  '14.     Dated  May  26.  '14. 
On   1st  and   15th   of  each  month     75% 

Usual    35    days 25% 

TOTAL   COST.    $12,350 

Bond.   none.      Limit.    60    days.      Forfeit. 

none.      Plans   and   specifications   tiled. 

I1S31)  S  CALIFORNIA  5.S-4  W  17th 
Ave  W  25xS  96-1  O  L  IS.i.  .411  work 
for  two-story  frame  store  and  flat. 

Owner Norbert        and        Henrietta 

Arjo,    551    California,    S.    F. 
Designer  ...J.   S.   Connell. 
Contractor.  .Western         Union        Home 
Bldrs.    Inc..    1617    Telegraph 
Ave..  Oakland. 
Filed  May  26.  '1.       Dated  .May  21.  '14. 
Receipt   is  acknowledged   for. $1167. 00 
Frame  up  ready  for  plaster..      695.00 

Plastering    completed     700.00 

Building   completed    658.00 

Usual    35    days 1076.25 

TOTAL  COST,  $4267.00 
Bond.  none.  Limit.  90  days.  Forfeit, 
$1.     Plans  and  specifications  filed. 

(1S321  EXPOSITION  SITE.  Excava- 
tion and  back  filling  for  tank  and 
foundation   for   sub-marines   building. 

Owner Combined   Amusements   Co. 

Architect  ..  .A.    J.    Bain,    Phelan    Bldg., 

San   Francisco. 

Contractor.  .Cha.s.   .1.   Powers,   3879   26th. 

San   Francisco. 


Bl'lLDING    .\N1)    INDI'.STRiAL   NKVVS 

Filed  May  26.  '14.     Dated  May  22,  '14. 

Ml    work    completed $525 

%    work   completed 525 

Completed    and    accepted 525 

Usual   35   days...-. 525 

TOTAL  COST.  $21.^0 
Bond,  $1050.  Surety.  Fide  .ty  &  De- 
posit Co.  of  .Maryland.  Limit.  June  25. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(1S33)      N   GREENWICH  55   E   Fillmore 
25x60.     All  work  except  gas  fixtures, 
electric    fixtures,    window    shades    and 
finish    hardware    for    three-story    and 
basement  frame   flats. 
Owner Pietro   Alberlgi.   1036   Jack- 
son,  San  Francisco. 
Architect  ..  .None. 
Contractor.  .Devencenzi    Bros.      &      Co.. 

1069  tinion.  S.  P. 
Filed  May  26,  '14.     Dated  Apr.   28,  '14. 

Frame     up     $1375 

Brown    coated    1375 

Completed   and   accepted 1375 

Usual    35    days 1375 

TOTAL  COST,  $5500 
Bond.  $2750.  Sureties,  Domenico  De- 
vencenzi and  L.  Peirano.  Limit,  90 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 
NOTE: — 1st   report   May   23.  No.   17G1 

(1834)  N  ALVARADO  200  E  Guerrero 
25x114.  All  work  for  three-story  and 
basement   frame   apartments. 

Owner Guiseppe    Trombetta.    72-A 

.\lvarado,  S.  F. 

.Architect  .  .  .None. 

Contractor.  .Devencenzi      Bros.    &      Co.. 
1069  Union.   S.   F. 

Filed  May  26,  '14.     Dated  May  23,  '14. 

Frame   up    $2125 

Brown    coated    2125 

Completed   and   accepted 2125 

Usual   35  days 2123 

TOTAL   COST.    $8500 

Bond.    $4250.      Sureties.    L    Peirano    and 

Domenico    Devencenzi.      l.,imit,    90    days. 

Forfeit,   none.     Plans   and   specifications 

filed, 

NOTE:— 1st  report  -May  5.  No.  I56I. 

11S35)      S    CALIFORNIA    5S-4     W    17th 
Ave  W  25xS  96-1:  No.  1515  California. 
All    work   for    two-story   frame    store 
and    flat. 

Owner Western        Union         Home 

Bldrs..  Inc..    1617  Telegraph 
Ave..   Oakland. 
Designer  ..  .J.    S.    Connell. 
Contractor.  .McMullen   &    Van   Voorhles. 
Filed  May  26.  '14.     Dated  May  21,  '14. 
Frame    up    i-eady    for   plaster.... $   850 

Plastering    completed     861 

Completed     60n 

Usual     35     days 1037 

TOTAL  COST,  $3348 
Bond.  $1674.  Sureties.  H.  J.  Schober 
and  E.  O.  Benner.  Limit.  GO  days.  For- 
feit. $1.  Plans  and  specifications  filed. 
NOTE: —  Spec.!flcations  give  Mrs. 
Henrietta  Arjo  as  owner. 

(1836)  E  RAUSCH  100  S  Howard  S  i5 
xE  112.  All  work  for  three-story 
frame   flats. 

Owner Julius  Svlrbely.  158  Rauscli 

San    Francisco. 

Architect  . .  .None. 

Contractor.. J.   W.   Overton,    IGIO   West, 
Oakland. 

Filed  May  26.  '14.     Dated  May   23.  '14. 

Frame    up    $1225 

Brown    coated    1225 

Completed     1225 

Usual    35    days 122.-. 

TOTAL   COST.    $490Tl 

Bond,   $2500.     Sureties,   D.   B.  Hart  and 


Jas.  H.  Overton.     Limit.  100  days.     For- 
feit, none.  Plans  and  specifications  filed 

(1837)  E  VERMONT  120  N  24th.  All 
work  except  concrete  and  cement 
work  and  painting  for  two-story 
frame  residence. 

Owner Mr.  and  Mrs.  I.  Leslie,  1266 

Vermont.  San  Francisco. 

Designer  ...J.    McI.    Jarvis. 

Contractor.  .J.    McI.    Jarvis.    3641    24th, 
San   Francisco. 

Filed  May  26,  '14.     Dated  .May  20,  '14. 

Every    three    weeks 7.>,o 

All    accounts    paid    and    duly    re- 
corded      Balance 

TOTAL    COST,    $3700 

Bond.   none.     Limit.   120  days.     Forfeit. 

none.     Plans  and  specifications  filed. 


(1S3S)  LOT  10  BLK  6  St.  Francis  Wood 
All    work    for   residence   and    garage. 

Owner Westgate      Park      Co.,      SO 

Post,  San   Francisco. 

-Architect  ...Frank  Farnscopf. 

Contractor.. Jno.  M.  Bartlett,  Call  Bldg., 
San  Francisco. 

Filed  May  26.  '14.     Dated  May   20.  '14. 

Frame    up     $978.50 

Sheathing  on.   roof  completed     978.50 
Plastering  finislied,  inside  and  ex- 
terior          978.50 

Completed  and  accepted 987.50 

Usual    35    days 1338.00 

TOTAL  COST.   $5252.00 

Bond,      $2626.        Surety,      Southwestern 

Suret.v,   Insurance   Co.      Limit,    90   days. 

Forfeit,    $5.      Plan?     and    specifications 

filed. 

(1S39)  N  TWENTY-FOURTH  215  E 
Diamond  E  25xN  114.  All  work  for 
two-story   frame   store   and   flat. 

Owner Dean  and  Mary  Evans.  4156 

24th.  San  Francisco. 

Architect  ...None. 

Contractor.  .McSheehy    Bros..     Inc..     74 
Langton.  San  Francisco. 

Filed  May  27,  '14.     Dated  May  26.  '14. 

Frame    up     $1050 

Brown   coated    1050 

Completed   and   accepted 1050 

Usual    35    days 1050 

TOTAL  COST,  $4  200 

Bond,   none.     Limit.   100  days.     Forfeit. 

none.     Plans   and   specifications   filed. 

(1840)  W  TWENTY-FOURTH  AVE  50 
.N  Anza  N  50xW  82-6.  Ail  work  for 
two  five-room  and  basement  frame 
dwellings. 

Owner «'.    H.    Sale.    1500      Vallejo 

San   Francisco. 

Architect  .  .  .None. 

Contractor.  .Leigh     &    Schultz.    330    Sth 
Ave..  San   Francisco. 

Piled  May  26.  '14.     Dated  May  — ,  '14. 

Frame  up  and  roof  on $1'250 

Brown    coated    1250 

Completed   and   accepted 1250 

Usual   35   days 1250 

TOTAL  COST,    $5000 

Bond.    none.      Limit.    90   days.      Forfeit. 

$1,     Plans  and  specifications   filed. 
NOTE: — 1st  report  May   25.  No.   1796. 

I1S41)  W  TWE.VTY-FIRST  AVE  230 
S  Geary  S  23xW  120.  All  work  for 
six-room   residence  and  garage. 

Owner Elmer   Drees.   327    5tli    Ave., 

San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Leigh     &    Schultz.    330    St.i 
Ave..  San  Francisco. 

Filed  May  27.  '14.     Dated  May  — ,  '14. 

Frame  up  and  root  on $711.25 

Brown    coated     71 1.25 

Completed    and    accepted 711.25 


HI  J 


Usual    35    days 711, i;5 

TOTAL.  COST.  »2SJ:,.II0 
Bond.  none.  Limit,  90  <]a.vs.  Forfeit. 
Jl.     Plans  and  specifications   filed. 

NOTE:— 1st   report    May    35.    No.    I7SS. 

(1842)  S  CORTLAND  AVE  25  E  Ells- 
worth S  SO  E  45  N  91-6  "4  W  46.  All 
work    for    1-story    frame    nickelodeon. 

Owner O.    and    Rose    Carlson.    S(|0 

Cortland    Ave..   S.   F. 
,  Architect  ...A.   I.   Coffey.   Huml.oldt    Bk. 

Bldg..  San  Francisco. 
,  Contractor.. Wm.    Little.    753    .Slh     Ave., 
^  San    Francisco. 

!  Filed   May   27.   1914.      Dated   May   26.   '14. 
Rough    frame   up    &   rafters    set.  Jl  140 
i       Brown    coated    and    outside    finish 

Ion  1200 
Completed  and  accepted 1290 
Usual   35   days 12lii 

!  TOTAL   COST.    $4  84  0 

'  Bond.  none.  Limit,  July  30.  Forfeit. 
'  $5,      Plans    and    specifications    filed. 

:  (184.1)  E  CONNECTICUT  125  S  18th  S 
I  2.i.tE  100  O  N  245.  All  work  for  one- 
1      story  and  basement  frame  residence. 

•Owner Franz    and     Anna      Rettlg. 

'  1412  Kentucky,  S.  F. 

\  Architect  . .  .None. 

i Contractor.  .Hansen   Bros..   1440   Florida 
San  Francisco. 
Piled  May  27,  '14.     Dated  May  23.  '14. 
Frame  up  and  rafters  on $500 


Bri 


ated 


500 


Completed    and    accepted 500 

Usual     35     days 500 

TOTAL  COST,  $2000 
Bond.  $500.  Sureties,  Jno.  Arl  Van 
Seal.  Limit,  90  days.  Forfeit,  none. 
Plans  and  specifications  filed. 

(1844)  SB  FRANCISCO  AND  HYDE  b 
97-6XE  62-6.  All  work  for  two-story 
and   basement   frame   residence. 

:Owner F.    Dudley    Tait,    135    Stock- 

ton.  San  Francisco. 

lArchltect  ..  .Ralph    W.    Hart,    Humboldt 
Bank   Bldg.,   San   Francisco. 

Contractor.. H.     A.    Klyce,     Monadnock 
Bldg..  San  Francisco, 

Filed  May  27.  '14.     Dated  May  26.   '14. 
Foundation    and    retaining    walls 

in     $  900 

Frame    up    2000 

Ready    for   lath 4000 

Inside  plaster  completed  and  out- 
side    brown     coated 1400 

Ready    for    painting    inside 2400 

Completed     1933 

Usual     35    days 4211 

TOTAL    COST,     $16,844 

Bond.    $8450.      Surety,    Globe    Indemnity 

Co.      Limit,    125      days.      Forfeit,      $10. 

Plans  and  specifications  filed. 

(1845)  SW  MISSION  &  GENEVA.  Tw 
story    frame    store    and    flat. 

Owner Vittorio         Boicelli.         Bur 

lingame. 
.Architect  ...Thos.    M.    Edwards. 
Contractor.  .J.     J.     Mitrovich     Bldg.     Co. 

1034    Golden   Gat.e.    S.    F. 

COST.    $6250 

'<184C)  S  GENEVA  68  E  Mission.  Two 
story    frame    store    and    flat. 

Owner Vittorio         Boicelli.         Bur- 

lingame. 
Architect  ..  .Thos.    M.    Edwards. 
::ontractor..J.     I.     Mitrovich     Bldg.     Co. 
103  4  Golden  Gate.  S.   F. 

COST.    $300 

(1847)  SW  TAYLOR  AND  JACKSON 
Three-story   and   basement   frame    (6 


BUILDING   ANt)   INDI'STRIAL  NEWS 

uu-ner .Metropolis         Invst.         Co.. 

Kearny    near   Busli.    S.    F. 
Architect  ..  .Rousseau    &    Rousseau.    441 

Monadnock   Bldg..   S.    F. 
Day's    work.  COST,    $17,000 

NOTE:Job     now     being     plastered. 

(1848)  W  T.WLOR  36  S  Jackson 
Three-story  and  basement  frame  (6) 
apartments. 

Owner .VIetropolis         Invst.         Co., 

Kearny    near   Bush,    S.    F. 
Architect  ..  .Rousseau    &    Rousseau,    441 

Monadnock   Bldg..  .S.   F. 
Day's    work.  COST,    $12,000 

NOTE:— Job    now   being   plastered. 

(1849)  E   EIGHTH  AVE   131   N  Lawto 
25x120.        AH    work    except      painting 
and  grading  for  two-story  and  base 
ment   frame   dwelling. 

Owner.  .Martin    L.    Cramer,      742       I4th 

San    Francisco. 
Architect  ..  .Rousseau    &   Rousseau.   Mo 

nadnock    Bldg.,    S.    F. 
Contractor.  .Finn  Andersen,  221  Dolore 

San    Francisco. 
Filed  May  28,  '14.     Dated  May  24,  '14. 
Building    framed    and    sheathed .  .$76 
Rough     plaster    on    exterior      and 

interior     763 

Completed    and    accepted 76 

Usual     35     days 765 

TOTAL  COST,  $305 
Bond.  none.  Limit.  90  days.  Forfeit, 
none.      Plans    and    specifications,    none. 

(1850)  E  JULIUS  117-6  N  Lombard  2 
x52.  AH  work  except  gas  and  elec 
trie  fixtures.  finish  hardware  an 
window  shades  for  two-story  and 
basement    frame    flats. 

Owner G.    Cavagnaro,    468    Broad 

way,   San   Francisco. 
Architect  . .  .None. 
Contractor.  .A.   Debendetti   &   G.   Cuneo 

20  Cotter,  San  Francisco. 
Filed  .May   28,  '14.     Dated  May  19,  '14. 

Frame    up    $74 

Brown    coated     745 

Completed    and    accepted WS 

Usual    35    day» no 

TOTAL  COST.  $298 
Bond,  none.  Limit,  90  days  after  May 
25.  Forfeit,  none.  Plans  and  speclfl 
cations  filed. 

(1851)  NE  WASHINGTON  AND  OC- 
tavia  E  175  N  127-8%  E  2-6  N  127-814 
W  177-6  S  255-4  H.  Electric  work  for 
residence. 

Owner A.   B.   Spreckels,    100   Davis 

San  Francisco. 
Architect  ..  .G.       A.       Applegarth.       Cal 

Bldg.,    San    Francisco. 
Contractor.  .Butte    Engineering   Co.,    683 

Howard.    San    Francisco. 
Filed   May   28.  '14       Dated   May  20,  '14. 

On   1st  of  each   month 75% 

Usual     35     days 25% 

TOTAL  COST,  $65 
Bond.  $325.  Surety.  National  Surety  Co 
Limit,  as  rapidly  as  practical.  Forfeit 
none.      Plans   and    specifications    fllcd. 

11852)      GRILL    WORK    ON    ABOVE. 
Contractor.  .Sartorius       Co..     15th       and 

Utah,    San    Francisco. 
Filed   May   28.  '14.      Dated  May   20.  '14. 

Payments    same    as    above 

TOTAL  COST,  $1950 
Bond.  $975.  Surety,  Globe  Indemnit 
Co.  Limit,  as  soon  as  practical.  For 
felt,  none.  Plans  and  specifications 
filed. 

(1853)      STONE   WALLS   ON   ABOVE. 
Contractor.  .The    MoGllvray    Stone    Co. 
7th    and    Townsend,    S.    F. 


Kilu.l    .May   28.  '14.      Dated  .May  20,   '14. 


hme 


abo 


TOTAL  COST.  $76,68 
Bond.  $38,350  for  owner  and  material 
nifn  Sureties,  Jno.  D.  .McGilvray  an 
It,  ilenar.  Limit,  Sept.  20.  Forfeit, 
oiMic.     Plans  and  specifications  Hied. 

(I.S54I      PLU.MBING    ON    ABOVE. 

■  onlractor.  .W  m.     F.     Wilson     Co.,     330 

.Mason,  San   Francisco. 
Filed   .May   28,   '14.      Dated   May   20.  '14. 


abo 


TOTAL  COST,  $189 
Hon.l.  $9.j0.  Surety,  New  England 
Cu«ualty  Co.  Limit.  Sept.  20.  Forfeit, 
n.jne.      Plans    and    specifications    Hied. 

lis.-,.-,!  XW  CLARA  227-6  NE  Sixth 
XE  22-6XNW  80.  AH  work  for  five 
room    and    bath    cottage. 

Owner Theresa    &    Edw.    WItschey 

Architect  ...None. 

Contractor..  D.       Houle,       66il       .Marke' 
San    Francisco. 

Filed   May  28,  '14.     Dated   May   20.  '14. 

Frame  up  and  rafters  on $503.4 

Brown     coated     503.4 

(Completed     503    5 

Usual     35     days 503.4 

TOTAL   COST,    $2013.80 

Bond.    none.      Limit,    90    days.      Forfeit 

none.      Plans   and    specifications    filed. 


Day 


16)  E  TWENTY-FOURTH  AVE 
10  X  Fulton.  One  and  one-half- 
ory  and  basement  frame  dwelling. 

ler Oscar   Heyman    &    Bro.,    742 

.Market.  San  Francisco. 


.No 


COST.    $1600 


(1S57)  \V  NEWTON  200  S  -Morse.  Two 
story  and  basement  frame  dwelling. 

Owner Albert    Mattson,    3919    Fol- 

som,   San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST.   $2000 

(ISoS)  E  TWENTIETH  AVE  100  N 
Ulloa.  Two-story  and  basemenl 
frame  dwelling. 

Owner Parkside    Home    Bldg.    Co., 

408  Crocker  Bldg..  S.  F. 

Architect  ...None. 

Day's   work.  COST,    $3000 

I1S59)  E  FIFTH  AVE  150  S  Cabrillo. 
Two-story  and  basement  frame  dwlg. 

Owner -MacArthur  Bros.,  1560  Fell, 

San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $3250 

(1S6(I)  EXPOSITION  GROUNDS.  All 
work  tor  one-story  frame  building 
(Dreadnaught). 

Owner California    Concessions    Co. 

Architect  ..  .Harry     Weatherwax,     3201 
Washington.  San  Francisco 
Contractor.. E.   W.   McConnell. 
Filed  .May  29,  '14.     Dated  May  29,  '14. 
Payments    on    or    before    10    days 

after    Ist   of   each    month    of 75% 

Usual    35    days 25% 

TOTAL  COST.  $25,000 
Bond.  $12,500.  Surety,  United  States 
Fidelity  &  Guaranty  Co.  Limit.  180 
days.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 

(1861)  N  TURK  171-10%  E  Taylor  E 
34-4  %xN  137-6.  Plumbing,  gas  fit- 
ting and  vacuum  cleaning  pipe  for 
seven-story        and      basement      brick 


28 

Cont  lutul.  .(Jcurge  .\.  /arc.   ■.njil  Turk, 

San  Francisco. 
Filed  May  29,  '14.     Dated  May  26,  'H. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $8175 
Bond.  $4100.  Surety.  Morris  Stulsaft 
Co.  Limit,  90  days.  Forfeit.  $15.  Plans 
and    specifications    filed. 


Building  activities  throughout  the 
city  for  the  montii  of  May,  as  reported 
by  the  Bureau  of  Building  Inspection 
of  tlie  Board  of  Public  Works,  show 
that  $1,781,148  have  been  invested  in 
building  construction.  The  following 
is  a  complete  report,  as  taken  from  the 
lecords  of  the  Bureau: 

No.    of 
Class  nuig.'!.     Amount 

Class   "A"  2      $     153.200 

Class  "C"  10  320,884 

Frames  201)  683,728 

Alterations  30S  146,336 

Exposition  Bldgs.  3  477,000 

Total  523      $I,7S1,14S 

♦ 

COMPLETION  NOTICES. 


San   Francisco. 


May  19,  1914  — N'W  NAPLES  150  SW 
Russia  Av  SW  25xN  100;  pin  Lot  7 
Elk  44,  E.\ccl  Hd.  C  F  Ryan  to 
W  S  Ulmer  &  T  H  Parry. Apr.  —    1914 

May  23,  1914— NW  VAN  NESS  AVE 
and  Chestnut  W  to  a  point  125. S 
m  or  1  to  W  Scott  S  20G.4  m  or  1 
W  1124.8  S  to  N  Lombard  th  to 
Lyon  N  to  shore  of  S  F  Bay  E  along 
shore  to  Van  Ness  Ave  to  beg,  ex- 
cept ptn  U.  S.  Government  Reserva- 
tion and  blocks  249  and  250  Harbor 
View  Add'n.  Panama-Paciflc  In- 
ternational Exposition  to  Healy 
Tlbbltts  Constr  Co  (Contract  filed 
December  20.  1913) May  20,  lall 

May  23,  1914— S  SUTTER  137-6  E 
Hyde  E  60  S  137-6  W  33-3  S  17-6 
W  26-9  N  J55.  Reigle  &  Jamieson 
vs  Goldberg  Bowen  &  Co  and  Auto- 
mobile   Club    $90 

May  23,  1914— S  SUTTER  137-6  E 
Hyde  E  60  S  137-6  W  33-3  S  17-6 
W  26-9  N  155.  W  J  Mahoney  vs 
Goldberg  Bowen  &  Co  and  Auto- 
mobile   Club    of  S  F $280.25 

May  23.  1914— E  NEVADA  400  N  Jar- 
boe  Ave  N  25xE  70  Lot  944  Gift  Map 
No.  2.  Arthur  Lindberg  to  whom  it 
may    concern May    23.    1914 

May  23,  1914— N  GREENWICH  37-6  \. 
Devisadero  W  25xN  112-6.  Cesare 
Soracco  (by  Angelo  J  Rossi,  Gdn; 
to   Norio  Cavagli^ May   18,   1914 

May  25,  1914— NW  MARKET  "9-6% 
NE  from  N  Californoa  NE  79-9  N 
parallel  with  E  Drumm  131-2  \v 
64-8^4  S  177-914:  Nos.  86.  94  Market 
Anderson  Bros.  $293.65:  S  A  Beagle. 
$98.40:  Decker  Elec.  Constr  Co, 
$292.46,  Henry  T  Grieb,  $862.18;  H 
J  Perazzi,  $388  vs  Doe  Estates  Co, 
S  J  and  S  C  Pringle  and  Jas  Long 
(as   Long's   Ferry   Market).... 

May  25.  1914— N  CLEMENT  32-6  E 
25th  Ave  E  25x100.  Joseph  P  and 
Mary  A  Flaherty  to  Thos  HamlU.. 
May    25,    1914 

May  25,  1914— S  GEARY  65  E  Web- 
ster E  72-6x3  137-6.  First  African 
M  E  Zlon  Church  to  J  T  Johnston, 
J   E  Branagh   and  T   A  Cuthbertson 

May    23,    1914 

May  25.  1914— SW  UNION  &  TAYLOR 


UUILDING    AND    INDUSTRIAL    NEWJj 

.S  IJII.vW  ,SJ-li.  Pk-uo  Taiauuiu.  lu 
A  Bnsa May    21.  lull 

May  25.  1914— N  HAIGHT  125  W  Web- 
ster W  24-4xN  137-6.  Mary  D 
Jahnke  to  J  M  Bailey... May  14,  1914 

May  25,  1914— LOT  486  Silver  Terrace 
Hd  Ass'n.  Homestead  Realty  Co  to 
William    H   Grahn May    19,    19U 

May  26,  1914- SW  POST  &  POWELL 
W  137-6  S  63-6  E  69-7  N  6-6  B  67-11 
W  57.  Crocker  Hotel  Co  to  Camp- 
bell   Bros May    16,    1914 

May  26,  1914— E  DOLORES  55-9  N 
15th       N     137-6XE     90.  Adrienne 

Thompson  and  Nellie  Thompson  to 
Pacific  Floor  Sanding  Co,  Inc,  May 
25,  1914;  J  J  Philbln.  May  25.  1914; 
Jacob  Barman  and  Harry  Barman 
(as   Barman    Bros) May   22.    19M 

May  26.  1914 — EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Healy  Tlhbltts  Con- 
struction Co  (Contract  filed  Jan. 
22,   1914) May    23,    1914 

-May  26,  1914 — N  BROADV\AY  42-6  E 
Baker  B  50  N  137-6  W  29-31/4  th  a 
break  SB  l-6',4  W"  parallel  with 
Broadway    21-1%    S    136.      Albert   L 

Ehrman    to    Petersen-Jaines   Co 

May    21,    1914 

May  26,  1914— LOT  14  BLK  IS  The  C. 
S.  Allred  Sub  BIks  17  anil  IS  West 
End  Map  No.  1.  Watson  A  Titus 
to  wliom  It  may  concern. May  26.  1914 

May  26,  1914— N  BU.SH  adjoining  E 
Mills  Bldg.  having  frontage  on 
Bush  of  68-9.  Ogden  .Mills  to 
Hooper  Domlirlnk  Co May  23,  1914 

May  26,  1914 — S  SERPENTINE  AVE 
275  B  Mission  E  25  S  62  W  25  N  to 
beg,  Jas  Flnegan  to  whom  it  may 
concern May   IS,   1914 

May  26,  1914— N  GREEN  116-3%  W 
Jones    W    47xN    120    to    Macondray. 

John   McCaw   to  A  Knowlcs 

May"   22,    1914 

May  26,  1914- SE  CALIFORNIA  AND 
19th  Ave  —  25xE  70.  J  A  .Macken- 
zie to  Western  Union  Home  Bldrs, 
Inc May    23,    1914 

.May  26,  1914— SB  CALIFORNIA  AND 
Leidesdorft  E  107-GxS  137-6.  Tile 
Insurance  Exchange  to  W  D 
Hendeison May   23,    1914 

.May  26.  1914— N  UNION  23  E  Leaven- 
worth 50x112-6.  Joseph,  Frank 
and  Angelo  Devencenzl  to  Deven- 
cenzl    Bros April    25,    1914 

May   26,   1914— E  LAOUNA   89   N   Her- 
mann B  27-4  N  17  W  27-4  —  17,   .Mrs 
Angele   Beaudry   to  Barrett  &   Hllp.. 
May    16,    1914 

May  27,  1914- E  TWENTY-SIXTH 
.\ve  125  N  Irving  25x120,  Rali>li 
J  Button  to  whom  It  may  concern 
May    27.    1914 

May  27.  1914— W  TWENTY-THIRD 
Ave  249-6  N  Judah  N  25-6  W  120  S 
25  E  78  S  0-6  E  42.  James  Lane 
to  whom  It  may  concern. May  26.   1914 

May  27.  1914— S  TONiaUIN  55  B  Brod- 
erick  S  687.5xW  535.27  (Food  Pro- 
ducts Bldg.)  Panama-Paciflc  In- 
ternational Exposition  to  McFen 
Elec  Co May  23,   1914 

May  27,  1914— N  TURK  I7I-IO14  E 
Taylor  B  34-4%xN  137-6.  Zeller- 
bach-Levison  Co  to  Central  Iron 
Works,   corpn...., May    22,    1914 

May  27,  1914— S  BEACH  55  B  Brod- 
erlck  S  6S7.5xW  535.27  (Education 
Bldg.)  Panama-Paciflc  Interna- 
tional Exposition  to  McFell  Elec 
Co May    23.    1914 

May  27.  1914— E  FILLMORE  59.075  N 
Bay  N  1067xE  475  (Machinery 
Bldg.)  Panama-Pacific  Interna- 
tional Exposition  Co  to  McFell 
Elec    Co May    23,    1914 


Woilii 


.May  27,  19M— S  BEACH  55  E  Brodcr- 
ick  K  S86.87XS  618.75  (Liberal  Arts 
Bldg.)  Panama-Paciflc  Interna- 
tional Exposition  Co  to  McFell  Elec 
Co May    23,    1914 

.May  27,  1914— S  TONQUIN  55  E  Brod- 
erick  E  886.87xS  687.5  (Agriculture 
Bldg.)  Panama-Paciflc  Interna- 
tional Exposition  Co  to  McFell  Elec 
Co May   23,   1914 

May  27,  1914— N  BUSH  adjoining  E 
Mills  Bldg  and  having  frontage  on 
Bush  of  6S-9.  Ogden  Mills  to  Man- 
grum    &    Otter May    21,    1914 

-May  28,  1914— S  O'FARRELL  60  E 
Beldeman  E  30xS  70.  Hattle  D 
Becker  to  Wm  Little May  27,   191 

-May  28.  1914 — SW  DRUMM  AND 
Clark  S  20xW  GO.  Joe  Harris  Co  to 
F    L    Hansen May    28,    191 

May  28,  1914— W  LYON  100  N  Golden 
Gate  Ave  N  25xW  112-6.  Arthur 
F  or  A  F  Bartmann  to  Leigh  & 
Schultz May    28,     19Ii 

.May  28,  1914— W  ROUSSEAU  125  S 
Bosworth  S  50xW  100  Blk  7  De 
Boon  Tct.  Edward  D  Swift  and 
Jas  F  Heffernan  to  whom  it  may 
aoncern May     27,     1914 

.May     28,     1914— SB     YORK     &     23RD. 

Rose  Wrinn  to  J  H  Verner 

May     28,     191 

May  28,  1914— E  NINETEENTH  AVE 
225  S  Noriega  S  25xE  120.  Nellie 
Hahn  to  J  W  Rew  and  H  A  Foy.. 
May     26.     1911 

May  28,  1914— W  CROWN  TERRACE 
236  S  Clarendon  Ave  S  25  W  89  N 
25  E  90  Lot  20  Blk  -C"  Ashbury 
Park  Tract.  L  B  Edwards  and  J 
B  Brewster  to  whom  It  may  con- 
cern  May    12,    1914 

May  28.  1914 — W  CROWN  TERRACE 
261  S  Clarendon  Ave  S  25  W  88  N 
25  E  89  Lot  19  Blk  "C"  Ashbury 
Park  Tract.  L  B  Edwards  and  J 
B  Brewster  to  whom  It  may  con- 
cern  May    12,    191 

.May  2.8,  1914— N  BUSH  adj  B  Mills 
Bldg  68-9  on  Bush.  Ogden  Mills 
to  Colusa   Sandstone  Co. May  25,   191 

-May  28.  1914— W  SANCHEZ  66  S 
25th  S  20xW  76-9.  John  W  Flaherty 
to  L  J  Roberts  and  John  B  Wool- 
frey May    26,    191 

May  28.  1914 — E  BRODERICK  82-6 
S  Green  S  27-6xE  105.  Julia  B 
Wolf  to  Geo  A  Born May   26,   191 

May  29.  1914 — LOT  11  BLK  26  Amend- 
ed Map  Ingleslde  Terrace.  Frank 
E  Brown  to  Schroder  &  Mcintosh,, 
May   25,    1914 

.May  29,  1914 — W  STOCKTON  137-6  N 
Sacramento  W  lOOxN  40.  T  J 
Gintjee  to  L  A   Hinson..May   28.   1914 

May  29,  1914— E  TWENTY-BIXTH 
200  N  Ulloa  N  25xE  120.  Elsie 
Cahen   to  J  B  or  John   B  Woolfrey 

and  L  J  or  Louis  J  Roberts 

May    23,    1914 

.May  29,  1914— W  NINETEENTH  AVE 
100  N  .Anza  N  25xW  120.  Margaret 
Hamill  to  Thos  HamIll..May  29,   1914 

May  29,  1914— E  LEAVENWORTH 
112-6  S  Sutter  S  25xE  112-6.  Her- 
man D  Hogrefe  to  whom  It  may 
concern May    29,     1914 

May  29,  1914— S  BEACH  55  E  Brod- 
erick  E  886,87  S  618.75  to  N  Bay 
W  886.87  N  618.75  (Liberal  Arts 
Bldg).  Panama-Paciflc  Intersec- 
tion Exposition  Co  to  Reese  & 
Rountree    May   20.    1914 

May  29,  1914— N  ANZA  57-6  E  9th 
Ave  25x100.  F  Hock  to  H  P  Often 
May    27.    1914 

May  29.  1914— B  FOURTH  AVE  310- 
4  13-16  S  Cabrlllo  S  31  E  120  N 
31    —    120.      Trevor    &    Co    to    P    F         , 


\\  pdnesday.       June       3,       1914. 

•■^I't'idel .May    27,    11114 

.May  J9.  Iai4— N  BROADWAY  137-7% 
.\E  Larkin.  Charles  J  U  Koenig 
hi  whom  it  may  concern  .Completeil  — 

• 

LIENS    FILKD. 

San  Francisco. 

Mi>  -^2.  1314— EXPOSITION  SITE. 
i;icctric  Blue  Print  Co  vs  Panama- 
I'acilic  International  Exposition  Cu 
-Mian  G  Hamsey  and  Langre  & 
liergstroni     $119.37 

.Ma.v  25,  1914— S  LINCOLN  .WAY  57-6 
W  ISth  Ave  W  25xS  ioo.  R  N 
.\ason  &  Co  vs  Golden  Gate  Park 
Home  Bldgg  Ass'n.  L  H  Hanson  or 
Hansen,  Sol  Getz  &  Sons,  H  .Mohein 
and     Martin     O'Donnell |U'4.40 

.May  2Z,  1914— W  BRODERICK  130  S 
l.omliard  S  25.vW  120.  R  N  Nason 
ys  J  F  Hanor  and  John  A  Cardinal 
171, 5,S 

May  25,  1914— NW  MARKET  0-6%  NE 
from  N  California  NE  79-9  N  par- 
allel with  E  Drumm  131-2  W  64-SV4 
.-^  177-9  54;  Nos,  S6,  94  .Market.  R  £ 
Titrnan  and  A  V  Beronio  (as 
Tiernan  &  Beronio)  vs  Doe  Estates 
Co.  S  J  and  E  C  Pringle  and  Long's 
Ferry    Market $120.01 

.May  23.  1914— S  LINCOLN  WAY  .i7-C 
\v  LSth  .^ve  W  2dxS  120.  .American 
lOlec  Eng  Co  vs  L  H  Hansen,  Golden 
Gate  Park  Home  Pldg  Society  and 
Sol    c-etz  &  Sons $fS.()3 

.May  27,  1914— SW  VAN  NESS  AVE 
and  Sutter  S  llOxW  109-9.  Chard  & 
'.'  ys  Automobile  Club  of  S  F  and 
K".«a    V    .Morbio $481.65 

May  27,  1914— S  SUTTER  181-6  W 
I.tavenworth  S  137-6  W  66-9  S  17-G 
U'  26-9  N  153  B  93-6,  Stakler- 
llinkelhein  Co  vs  Goldberg  Bovvcn 
.>--     Co $149 

.Mav  27,  1914— NW  MARKET  9-6 '» 
.\K  from  N  California  NE  79-9  N 
laiallel  with  E  Drumm  131-2  W 
lil-viA  S  177-9Vi;  Nos.  86-94  Market. 
T  F  O'Connor  vs  Uoe  Estate  Co.  S 
and  S  C  Pringle  and  James  Long 
'  i.-i    Long's    Ferry    Market) $186.50 

.May  2S,  1914— S  LINCOLN  WAY  57-6 
U'  LSth  Ave  W  25:S  100.  Western 
.\sl.estos     .Magnesia     Co     vs     Golden 

I  late    Park    Home    Bldg    Society,    L 

II  Hansen,   H  Moheim   or   H   Mohein, 
Sal    Getz    &    Sons,    Inc $68.7 

.May    28.    1914 — HARTFORD   NO.    44    W 
line  241-3  S  17th  S  25xW  102.   Henry    . 
Riboni   vs  Felicie   Bauchon   and   Jas 
F     O'Conner $72 

-May    28,     1914— S    PAGE    140    E    Fill- 

laaie    B    25-4xS    137-6.      W    W    Mon- 

lamie   &   Co   vs   Wm   Hencke.   Wm   T 

'1   ass,  Wm  Baldwin  &  F  H  Born..  $4 

« 

OAKLAND  AND  ALAMEDA 
COUNTY. 

M'.\RTME.NT     HOUSE— 3     story     and 
.1    <,     frame,     $15,000.       Berkeley,     Ala- 

la    Co..   Cal.     Arcliltect.    none.      Own- 

■  I  i;.  1,.  Lamb,  1126  Poplar  street,  Oak- 
lana  The  building  will  he  erected  on 
I  la  east  side  of  College  avenue  south 
"I  Haste,  and  has  been  designed  tn 
iaaiain  two,  three  and  four  room 
nil..*  with  private  baths  and  wall 
i  .al.o  Interior  finisli  will  be  largely 
ill  line  with  some  elm  panels  and  hard- 
aaaii  Moors.  There  will  be  steam  lieal, 
a  ai  water  supply  and  vacuum  clean- 
in:;    *\slem.      Rath    rooms    will    be    fin- 
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be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  .of  the  owner  who  will  do  the 
woik  by  Day  Labor.  .Materials  are  now 
being   puT-chased. 

APAKT.'MM.VT  HOUSE— 3  story  and 
base,  frame.  $30,000,  Oakland,"  Cal. 
-Arcliltecl,  Joseph  Cilien,  4.5  Kearny 
street,  S.  F.  Owner's  name  withheld. 
This  building  has  been  mentioned  here 
a  number  of  times  before.  Plans  have 
been  revised  and  figures  are  again  be- 
ing taken.  The  building  will  be  erecSk 
ed  at  the  corner  of  Perkins  and  Grand 
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two  and  three  room  suites.  There  will 
be  steam  heat,  a  hot  water  supply  and 
vacuum  cleaners.  Entrance  will  be  fin- 
ished in  tile  and  marble.  Exterior  of 
the  building  will  he  covered  with  ce- 
i-nent  plaster  on  metal  lath.  Plans  are 
complete   and    figures  are   being  taken. 

APART.MENT  HOUSE— 3  story  and 
base,  frame,  $20,000.  Oakland,  Cal. 
.Architects,  Hutchinson  Bros..  470  13th 
street,  Oakland.  Owner's  name  with- 
held. The  building  will  be  erected  at 
the  corner  of  .Market  and  11  th  streets, 
and  will  contain  a  number  of  two  and 
three  room  suites.  Interiors  will  be 
finished  in  pine  throughout.  Plans 
provide  for  steam  heat,  a  hot  water 
supply  and  portable  vacuum  cleaners. 
Bath  rooms  will  have  tile  wainscot 
and  composition  tloor.s.  All  suites  wi'l 
have  wall  beds  and  private  bath  rooms. 
There  will  be  stores  on  the  first  floor. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  now  being  taken  by  the  architects. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  Oakland,  Cal,  Archi- 
tect. George  Anderson,  6046  Laweon 
avenue,  Oakland.  Owner.  T.  .Anderson, 
0046  Lawton  avenue,  Oakland.  The 
dwelling  has  been  designed  for  a  seven 
room  house  with  bath  and  sleeping 
tect,  George  Anderson.  6016  Lawton 
avenue  near  Gray.  Interior  will  be 
finished  in  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  Are  places.  .Man- 
tels will  be  of  tile.  An  automatic 
water  heater  will  be  installed.  Bath 
room  will  have  tile  floor  and  wainscot. 
Exterior  of  tlie  dwelling  will  he  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the 
work    will    he   done   by   Day   Laboi-. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000..  Oakland,  Cal,  Archi- 
tect, Frederick  Soderberg.  Union  Sav- 
ings Bank  Bldg..  Oakland.  Owner. 
Charles  H.  Burman.  The  dwelling  will 
1  e  erected  on  Mandana  Boulevard  near 
Paloma,  and  has  been  designed  to  con- 
tain eight  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  largely 
of  pine  with  some  hai-dwood  veneer. 
Hardwood  and  inlaid  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  Plans  provide  for 
furnare  heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Bath  rooms  will 
have  tile  wainscot  and  floors  and  will 
l-e  equipped  with  showers.  .An  auto- 
matic water  heater  will  be  installed. 
E.xterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are   being   taken. 

RESIDBNCE.S— 2.  2  sloi'y  and  base, 
frame.  $2,500  each.  Oakland.  Cal.  Ar- 
chitect, none.  Owner,  William  A.  Le 
Baron,  1039  45tb  avenue.  Oakland. 
These  two  houses  will  be  erected  on 
Wentworth     avenue    near    54tli    avenue. 


th 


six  ria.nis  and  batli.  Interior  will  b 
finished  in  pine  and  redwood 
some  hardwood  floors.  There  will  b( 
open  tire  places  and  tile  mantels.  Ball: 
rooms  and  kitchens  will  have  tile 
wain.sr.it.  Automatic  water  heaters 
will  le  installed.  Exteriors  will  b< 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
bands  of  the  owner  who  will  do  the 
Work  hy  Day  Laboi.  .Materials  are 
now    being    purchased. 

RESIDENCE— 1.  story,  attic  and 
base,  frame,  $10,000.  Piedmont  Ala- 
meda Co.,  Cal.  Architect.  Albert  Parr 
Foxcr..ft  Bldg..  S.  F.  Owner.  Edgar  i» 
Vance.  The  dwelling  will  be  erected 
on  Blair  avenue  between  Highland  and 
Bonita.  and  has  been  designed  to  con- 
tain ten  rooms,  several  baths  and  a 
sleeping  porch.  A  garage  will  also  he 
erected  on  the  lot.  Interior  finish  will 
be  of  pine  and  hai-dwood.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room,  libral-y  and  den.  There 
will  be  furnace  heat  and  open  fire 
Places.  Mantels  will  be  of  tile  and 
brick.  .An  automatic  water  lieater  will 
be  installed.  Bath  rooms  will  be  fin- 
ished in  tile  and  will  have  showers. 
Exterior  of  the  house  will  be  covered 
With  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  now 
being    taken. 

RESIDENCE— 1  14  story,  attic  and 
base,  frame,  $12,000,  Piedmont.  Ala- 
meda Co..  Cal.  Architects,  .Milwain 
Bros..  Delger  Bldg..  Oakland.  Owner 
Mrs.  Stelle.  The  dwelling  has  been  de- 
signed for  a  ten-room  house  with 
three  baths  and  sleeping  porch.  The 
owner  has  a  large  lot  on  Park  Way  at 
the  corner  of  .Monte  avenue.  A  garage 
will  he  erected  in  the  rear.  Interior 
will  be  finished  in  pine  and  hard- 
woods with  hardwood  and  inlaid  fioors 
in  the  principal  rooms.  Plans  provide 
for  a  central  heating  system,  probably 
warm  air,  a  vacuum  cleaning  system, 
open  fire  places  and  automatic  water 
heaters.  Bath  rooms  will  liave  tile 
floors  and  wainscot  and  will  be 
equipped  with  sliowers.  Tile  will  also 
he  used  in  the  kitchen.  Exterior  of 
the  dwelling  will  be  covered  with 
shingles.      Plans  are  being   prepaied. 

RESIDENCE  —  2  story  and  base, 
concrete  and  steel,  $10,000.  Berkeley, 
Alameda  Co.,  Cal.  .Architect,  none. 
Owner,  s.  A.  Buchanan.  2947  .Magnolia 
street,  Berkeley.  Tlie  dwelling  will  be 
erected  at  the  northwest  corner  of 
Hillgard    and    La   Vende.   and    has   been 
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bath.  There  will  be  reinforced  con- 
crete walls  and  i-oof  slabs  and  steel 
beams.  Interior  will  be  finished  in 
pine  and  hardwood  veneer.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  plac«s.  Mantels  will  be 
of  tile.  Bath  room  and  kitchen  will 
have  tile  wainscot.  An  automatic 
water  heater  will  l;e  installed.  Exte- 
rior of  the  dwelling  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do  the  work  hy  Day  Labor.  Materials 
ai'e  now  being  purchased. 

RESIDE.VCE  —  1  story  and  base, 
frame,  $10  000.  Piedmont.  Alameda  Co. 
Cal.  Architect.  Samuel  Arnold,  Sharon 
KIdg,.  s.  P.  Owner,  ■/.  p.  Smith,  The 
dwelling  proper  will  cover  an  area  of 
J.s  by  70  feet  with  a  wing  in  which 
will  be  a  large  art  gallery  24  bv  47 
leet.  Interior  finlsli  will  be  of  pine 
an.l    l.aidwoad    with    hardwood    floors  in 
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Get  It  Kpom  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Ju^  the  thin^  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contradlors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 


38-40  NATOMA  STREET 


Telephone  Sutter  1675 


San  Francisco 


etal    lath.      Plans    are    complete 
mjies   are    being   taken. 
COLLEGE      TENNIS      COURTS— Cost| 
lit    stated.      Berkele.v.      Alameda 
ill.      .Architect,      none.      Owners.      Re-f 
ents    of    the    University    ot    Galitor 
ids    are    now    being    called      for      c 
rucling  the  Hearst  Tennis  Courts 
.e  grounds   of  the   University   ot  CaliJ 
irnia    at    Berkeley.      Plans   and   specil 
ations    can    be    secured    from    the    ofl 
■e    of    the    Comptroller    at    Berkele 
"Is   must  be  in   the  hands  of  the  He^ 
ents   of   the   University    not   later 
.   o'clock  a-   m.   on  June   lltli.     .\ 
L-ijl    proposal   appe.irs    in    anotlier 
inn    ot   this    issue. 

Contracts   Awarded. 

l.uUGE    H.'lLI 1    story      and 

ante.    lU.iJild.      Alameda,   .\lameda   COi| 
,il,      Architect.    William    Uufour. 
inta    Clara    avenue,    .\lameda. 
s.     Eagles'     Hall     .\ssociation. 
Mctors.  Delanoy  &  Randlett.  2303  Cen-J 
■al    .ncnue.    Alameda.      Contract    pr 


iiuildin^  Contracts  Awarded. 
OaUand. 


Contractor 

.Bay    Cabinet 
. . .  .Lougtiery 


.Guthr 


.MuUe 
Pederi 
Dvke 
Tyson 

Le-vvis     Corbett 

McCtelland     ...McClelland 

Tyrell     Carson 

Debo      Debo 

Philipp     Ralner 


1311     .VIerth 


Hah 


.Merthe 


Qalla 


.Stu 


Structural  Steel 
Contractors 

WorKs  at 

HARRISON  ST., 

bet.  Sill  &.  9ttl 

San  Francisco 

Telephone  IVlaiKet337 


.Gallagher 

tsreen     Dexter 

Schmitt     ....Sommarstrom 

Pacific   G   &    E Schaw 

Cawston    Kricger 

Nat'l    Supply Van    Sant 

Wilcox     Young 

Rockhy      Roberts 

.  Ncal 


2(>Ba 
7250 
23316 


.\nde 
Pit-It 


.Ande 


.Ple-tn 


ISKS      Danfferfleld 


:c.„   ,...  =  c,l  .UKl   M,w   hyu.c,  .ue  bc.ng 

1373      Rnardman      Boehrer        1000 

tels  will  be  of  tile  and  brick.  An  auto- 

matic   water    heater    will    be    Installed. 
Bath  rooms  will  be  finished  in  tile  and 

A    construction.    fSO.DIiO.      Oakland.    Cal. 
Architect.    Edward   T.   Foulkes,   Crocker 
Bldg..    .S.    F.      Owner.    Roger   Colt.      The 

13S3     Krenkel     Tavton       ?4io 

IS-ft     Nelson     Nelson       lonn 

rage  will   be  erected   in   the  rear   of  the 

lot.     Exterior  of  the  liouse  will   be  cov- 

(1323)      NO.     120r.     BROADWAY,       Oak- 

eed with  cement  pla.ster  on  metal  lath. 

with  a  complete  steel  frame,  reinforced 

land.     Alterations. 

Owner runningliam-s.    Inc.,    Prem, 

will   1  e  called   for  wltliln  a   week. 

.Vrcbitect None. 

RESIDENCE  —  2     story     and      base. 

Contractor.. -Bay   City   Cabinet    Co.    lOSO 

frame.      Cost      not      stated.      Berkeley, 

.^,th    St..    Oakland. 

Alameda      Co..      Cal.      ."Vrchitect,      John 

COST.    ?S00 

Hudson   Thomas.  First  National      Bank 
Bldg..    Berkeley.     Owner.    E.    A.    Kruse. 

.in     tl  e    first     floor.       Entrance    will    be 

II324)      NO.    HUS    WEBSTER,    Oaklaml, 

The  dwelling  will   be  erected   in  Thou- 

Alterations, 

sand   Oaks,  and  has  been   designed  for 

Owner Hue-o    Muller.      11  a      Mpsa, 

an    eight-room    house    with    bath      and 

Oakland. 

sleeping    porch.       Interior    will    be    fin- 

Architect  -None. 

ished    in    pine    and    hardwood.       Hard- 

Contractor....J.     F.    L.iughery,    70.",    31st, 

wood   floors  will   be  used   in   tlie   living 

GAR.^GE— 2    storv    and    base,    frame. 

Oakland, 

room,    dining    room    and    reception   hall. 

$5,000.      Oakland.   Cal.      Architect.   Will- 

COST,   $1200 

Plans    provide    for    furnace    heat      and 
open    fire    place."!.      Mantels    will    be    of 

iam     n      Ratclift,     Jr..     First       National 
Bank    Bldg..    Berkeley.      Owner.    J.      H. 

11325)      S      83RD    AVE      137    S      E-I4th 

tile.      Bath    room   and  kitchen   will   have 

Fuller.      The    building    will    he    erected 

St,.    Oakland.         One-story      six-room 

tile    wainscot.      An      autom;itir      water 

on    Eellevue    avenue    and    will    contain 

dwelling. 

heater   will    be   installed.     Exterior     of 

storage   space   for  three   machines.      In- 

Owner  H,  J,  Pedersen.  S231   E-14th 

the  dwelling   will   be  covered    with   ce- 

terior   finish   will   be   of   pine.      Exterior 

St..  Oakland. 

ment  plaster  on   metal   lath.   Plans  have 

will   be  covered  with  cemeni   plaster  on 

Architect None, 

Con 


.  R. 


Lar 


Kin 


wood    Ave..    Oakland. 

COST,    $1000 

(1327)  K  ROSS,  ,50  N  Pagoda  Place, 
Oakland.      Two-story,    Troom    dwg. 

Owner L.    H.    Dyke,    114    59th    St„ 

Oakland. 

Architect None. 

Contractor....Thos.    Guthrie,    2128       35th 
Ave.,    Oakland. 

COST,    J2750 

(Ki2S)  S  THIRTY-EIGHTH  335  E 
Hioadway,  Oakland.  One-story  tour- 
room  dwelling. 

Owner Geo.    Tyson,    260    3Stli      St., 

Oakland. 

.\rchltect None. 

■.    Contractor....B.  Saxton,  4225  Terrucc  St., 

I  Oakland. 

I'  COST.    J2100 

;  (1329)  NO.  607  14TH  ST.,  Oakland. 
[        Alterations. 

Owner Meyer  F.   Lewis,   Preni. 

Architect None. 

Contractor....Corbett     &     Bayliss.       1110 
Franklin,  Oakland. 
,  COST.  5100 

1(1330)      N    Georgia    165    E    Laurel    Ave., 
Oakland.      One-story    o-room    dwlg. 
Owner O.      B.      McClelland,      2434 
Damuth,   Oakland, 
r    Architect  .  .  .None. 
.    Day's  work.  COST,   JlCOii 

[  (1338)  SW  BROADWAY  AND  42ND, 
r       Oakland.     One-story  stores. 

!    Owner Ed.  J.  and  Mary  W.  Tyrrell 

[  Security  Bank   Bldg.,  Okd. 

Architect  ...None. 

Contarotor.  .John    Carson.    Bacon    BUlg.. 
Oakland.  COST,    $2500 

(1339)      S  SALISBURY  440  W  35t]i  Ave., 
Oakland.     One  and   one-half-story    5- 
[       room  dwelling. 

Owner J.     Debro,     2275    35th     Ave., 

Oakland. 
ArcbKect  ..  .None. 
Dai's    work.  COST.    ?1S00 

■  (1340)  S  SIXTY-FIFTH  350  W  San 
1  Pablo  Ave.,  Oakland.  One-story  five- 
;        room    dwelling. 

*    Owner Joseph     PliiUpp.    1115    65th. 

I  Oakland. 

I    Architect  ...None. 
Contractor.. D.    Rainer,    872    43rd.    Okd. 
COST,    $15011 

(13111  N  "E"  230  W  Jones  Ave..  Oak- 
land.     One-story    4-room    dwelling. 

Owner T.    H.    Merthew.    Jr.,       1331 

Brush,    Oakland. 
Architect  . .  .None. 
Day's   work.  COST,    $S5li 

(1342)  COR.  THIRD  &  BRUSH,  Oak- 
land.    One  and   one-halC-story  barn. 

Owner Antonio    Silvarri,    728    2nd, 

Oakland. 
Arcliitect  .  .  .None. 

Contractor.  .D.    Uccello,    431    Avon.    Okd. 
COST.    $700 


dwelling. 

Owner Warren      A.    Desoso.       n 

24.1 

Wentworth   Ave.,   Oaklar 

Id. 

Architect  .  ..None. 

C'lntraclor. -J.    A.      Stanley,    14.-!il       1 

5111 

Ave.,    Oakland. 

COST.   $2 

500 
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13441  S  FORTY-FIRST  155  B  Grove, 
Oakland,      One-story    5-room    dwlg. 

Owner F.       Halin.      4099       Adeline, 

Oakland. 
Architect  . .  .None. 

Contractor.  .B.   A.  Stuart.   616   41st.  Okd. 
COST,    $2750 

(1345)  W  MANILA  175  S  40t,h,  Oak- 
land,    One-story  brick  mill. 

Owner F.    P.    Gallagher,    569    29th, 

Oakland. 
A.chitect  .  ,  ,None, 
Day's  work,  COST,  $2000 

(134B)  LOT  8  BLK  14  Map  Blvd  Park, 
Oakland.  All  work  for  one-story  5- 
i^om   dwelling. 

Owner R.  T.  and  Aileen  E.  Breen. 

1318  Brush,  Oakland, 

Arcliitect  . .  .None. 

Contractor.  .-4.    R,    Dexter,    2221    Grove, 
Oakland, 

Filed  May  26,  '14,     Dated  May   21,  '14, 
As  work  progresses  $1750  will  be 
paid,   balance   taken   out   in   Deed 

of     Trust 

TOTAL  COST,  $2030 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans   and   speciHcations    filed. 

(13471      N    E-SIXTEENTH    75    S   S 

75  N  110  (as  recorded),  Oakland.  All 
work  for  two-story  apartments  (4 
3-room  and   sleeping  porch.) 

Owner Tlieresa    E.    Schmilt,    Okd. 

Architect  ...None    . 

Contractor.  .Somniarstrom  Bros..  202  E- 
12th.  Oakland. 

Filed  May  26,  '14.     Dated  May  20,  '14. 

Frame    up    $1812 

Plastered     1812 

Completed   and   accepted 1S12 

Usual    35    days 1814 

TOTAL  COST,    $7250 

Bond,    none.      Limit.    75    days.      Forfeit. 

none.     Plans  and  specifications  tiled. 
NOTE:— Specifications  read   N   E-16tli 

E   4th   Avenue. 

(1348)  W  CASTUO  ext  S  SO  S  First  VV 
456.03  S  300  E  to  W  line  Castro  ext  S 
N  to  pt  beg,  Oakland.  One  Jones  oil 
gas  set  and  1  primary  scruliber  and  3 
secondary  scrubbers  for    gas  works. 

Owner Pacific  Gas  &  Elec.  Co.,  44o 

Sutter.    San    Francisco. 
Architect  . .  .None. 
Contractor.  .Schaw-Batcher        Co      Pipe 

■W'orks,  336  Market,  S.  F. 
Filed  .May  26,  '14.     Dated  May   22,  '14. 

Eacli    month     50% 

Completed   (make  total  of  job).      75% 

Usual    35    days 25% 

TOTAL  COST,  $23,316.75 
Bond,  $11,659.  Sureties,  C.  F.  Dillman 
and  Alden  Anderson.  Limit,  90  days. 
Forfeit,  none.  Plans  and  speciHcations 
filed. 

(1349)  N\V  ASHMOUNT  AND  SEA 
View  Aves,  Piedmont.  All  work  tor 
one-story  and  basement  fi-ame  dwlg. 

Owner Miss      Pearl   Cawston,      349 

Vernon,  Oakland. 
Architect  ...Sidney   B.   Newsom,  Nevadli 

Bank   Bldg,,  S.   F, 
Contractor.  .C.    J.    Krieger.    1062    Mari- 
posa Ave.,  Berkeley. 
Filed  May  26,  '14.     Dated  May   IS.  '14. 

Foundation    in    $397 

Frame   up    900 

Plastered     900 

Completed   and   accepted 900 

U.-iual     35     days ~0 

TOTAL  COST.  $i067 
Bond,  $1940.  Sureties.  Geo,  W.  Rade- 
haver    .nnd    II.    I'.    Newman.      Limit,    .so 


:n 


ll:;5ii|  JUNCTION  BAY  PLACE  AND 
Gi-and  Ave..  Oakland.  Steel  frame 
supply    station. 

Owner National     Supply     Stations. 

Ariliilect...None. 

Cuiitractor..Van      Sant-Houghton      Co., 

1st    National     Bank     Bldg., 

Oakland. 

COST,  $600 

(1351)  NO,  3373  BOULEVARD,  Oak- 
land.     Addition. 

Owner S.    D.    Wilcox. 

Arcliitect... None. 

Contractor.. F.    A.    Young.    Premises. 

COST.    $41)0 


(135 


NO, 


3915    E-TWELFTH,      Oak- 
Alterations. 

J.    H.    Rackby,    3915    E-12th, 

Oakland, 
ct  ..  .None. 

:tor..W.     B.     R'obe-ts,     3913     E- 
12th,    Oakland. 

COST.     $500 

NO. 


.MONTICITO      AVE., 
Oakland.     Alterations  and  additions. 

Owner Dr.   Cunningham,    29th    and 

Webseer,  Oakland. 
Architect  ..  .None. 

Contractor.  .Jos.      Neal.      3309      College 
Ave.,  Oakland. 

COST,   $2000 

(13551      S   LAWTON   AVE    2O0    W    Gray, 
Oakland.      Two-story    7-rooni    dwlg. 

Owner T.    Anderson,    6040    Lawton 

Ave,,    Oakland. 
Arch i led  ...None. 

Contractor.  .Geo.    Anderson,    6046    Law- 
ton  Ave.,  Oakland. 

COST,  $3000 


.H. 


.Non 


Day's   work.  CO.ST.  $I600 

(1357)      W  DOVER  130  S  59th,  Oakland. 

One-story    5-room    dwelling. 
Owner W.     S.       Young.     533       63rd. 


Oakland. 


Day' 


vork. 


COST.    $1600 


(13001  LOT  17  BLK  16  Northbrae. 
Albany  Tp.  All  work  for  one  and 
one-half-story   frame   dwelling. 

Owner R.    E.    .Moncaster.    Berkeley. 

Architect  ..  .None. 

Contractor.  .E.   J.   Aalto,   1331   California 
Berkeley. 

Filed   May  27.  '14.     Dated   May  21,  '14. 

Frame    up    $741 

Brown    coated    741 

Completed     and     accepted 741 

Usual     35     days 742 

TOTAL  COST.   $3965 

Bond,    none.      Limit,    90    days.      Forfeit. 

none.     Plans  and  specifications  filed. 

Il.';62i  E  NINTH  AVE  130  S  E-17tli, 
Oakland.       One-story     5-room     dwlg. 

Owner J.      F.    Maynard.      266      7tli. 

Oakland. 
.Archilect  .  .  .None. 

(•ontr:ictor.  .H.       R.       Abralianison.       41 
Laurel     Ave..     Oakland. 

COST,    $1950 


32 

(13631  E  MADISON  lllO  S  Lake.  Oak- 
lanil.      Exterior    plastering. 

nniier W.   R.    DangerHelJ.   El   Nido 

Apartments,    Oakland. 
Aruhitet-t  ...None. 
Contractor.  .-M.    Allen.    605    ISth,    Okd. 

COST,    ♦lOO 

met)  X  ALEXANDER  COURT  157 
W  35tli  Ave.,  Oakland.  One-story  6- 
room    dwelling. 

Owner M.    C.    Bolls,    3116    Central 

Ave.,   Alameda. 

Architect  ..  .None. 

Day's    work.  COST,    $2000 

(1365)  NOS.    530-536    SEVENTH,    Oak- 
.  land.      Alterations. 

ijwner F.   A.   Will      &    Co.,     Bacon 

Bldg.,     Oakland. 
Arcliitect  .  .  .None. 
Contractor.  .A.    L.     Davis,     2626    Union, 

Oakland. 

COST,    tlOOO 

(1366)  E  MANILA  AVE  50  S  Glendale 
Ave.,  Oakland.  Two-story  6-room 
dwelling. 

Owner Minnie        Williford,        1229 

Broadway,    Oakland. 

Architect  ...None. 

Contractor.  .Howard        Williford,       1229 
Broadway.    Oakland, 

COST,    $2475 

(1367)  N  ALEXANDER  COURT  120  W 
35th  Ave..  Oakland.  One-story  five- 
room   dwelling. 

Owner M.    C.     Bolts,     3116    Central 

Ave.,   Alameda. 
Architect  ..  ,None. 
Day's    work,  COST,    $2000 

(1371)  W  MABLE  150  N  Russell,  Oak- 
land,    One-story   5-room   dwelling. 

Owner W.      H.    McGill,    1970      Post, 

San     Francisco, 
Architect  ,.  .Wright    &     Rushtorth,     571 

California,    San    Francisco. 
Conti-actor,  ,C,    Texdahl.     3035     Harper, 

Berkeley, 

COST,    $1300 

(1372)  E  FRE.MONT  320  N  59th,  Oak- 
land.     One-story    5-room    dwelling. 

owner Elizabeth    A.    Eccles,    Oka. 

Architect  ...None, 

Contiaclur.  .jr.  E.  Valente,  3SS2  Vallejo 
Oakland, 

COST,    $170(1 

(1373)  UORE  BROADWAY,  WEBSTEK 
and    25th,   Oakland,      One-story    store. 

Owner Boardman    Estate.    Oakland 

Architect  ...J.    Henry    Boehrei-,    Delger 

Bldg,.  Oakland. 
Contractor.  .Boehrer   &    Legault.    Delger 

nidg.,    Oakland. 

COST,    $1000 

(1371)  NW  AND  SB  CURB  LIN'  ■: 
Estalirook  sti'eet  each  77  feet  long 
and  1  at  r  a  to  first  16.5  feet,  San 
Leandro.     All  work  for  culverts, 

OK-ner Western      Pacific     Railway 

Co,,    Mills    Bldg..    S.    F. 

Architect  . .  .None. 

Contractor.  .Ernest  H.  Sundberg,  Bacon 
Bldg,.    Oakland, 

Filed  May  27,  'll.     Dated  May  11.  'U, 

Completed     and     accented 75% 

SO     ilayn     after 25% 

TOTAL    COST,     $511.50 

Bond,    $260.      Surety.     National    Surety 

Co.      Li)nit,    60    days.        Forfeit,      none. 

Plans  and   specifications    filed, 

(1375)  NO.  1170  FIFTH,  Oakland.  Al 
work    oxcept  painting  for   remodelin 


DLILDING  AND  INDUSTRIAL  NEWS 


two-story    and    hasement   frame    dwlg 

Owner Geo.   Gllio,   Oakland. 

Archiltect  ...None. 

Contractor.  .P.    J.   Theile,    980    7th.   (ikd 

Piled    May    28,    '14,      Dated   May    25,   H 

House   raised  and  new  joists   put 


1st   coat 
Comp 

Usual 


at' '  laster   on 

eted     33 

TOTAL   COST, 

$13 

670,     Surety,  Henry  Olt. 

Lim 

Forfeit,    $1.      Plans  and 

spec 

filed. 

(1376)  W  BROADWAY  125  N  Birn 
25x\V  127-S.  Oakland.  Steam  heal 
for    two-story    Class    "C"    store 


offlc 


ildi 


Blk. 


Owner B.    and    M.    Cianclar 

Clay,    San    Francisco 
.\rcliitect  .  .  .Wm.     Wilde,     Alban 

Oakland, 
Contractor,  ,C.   R.  Watts,   2442   Shatluc 

Ave,,   Berkeley, 
Filed   May   28,  '14,     Dated   May   23,   '14, 

Roughed     in     t20 

Completed     2S() 

Usual     35     days 16 

TOTAL    COST,    ,61 
Bond,    $325.      Surety,    Aetna    Accident 
Liability    Co.      Limit,    5    days.      Forfeit 
$10.     Plans  and  specifications  filed. 

(137S)      S    WALNUT    80    W    Lilac.    Oak- 
land.    One-story  S-room  dwelling. 
Owner J.    E.    Settles,    1540    Broad- 
way,  Oakland. 
Architect  . .  .None. 
Day's  work.  COST.  $2000 

(1383)  W  STANLEY  ROAD  100  S  Vol- 
taire Ave..  Oakland.  One-stor.v  five- 
room    dwelling. 

Owner Jno.    F.    Krenkel,    631    l.Slh. 

Oakland. 


.No 


L-onti-actor..P.    G.    Tayton,    52,';7    .Miles 
Ave,,    Oakland, 

CO.ST,  $2100 

(l,-,*!)      E  LOUISANA  75  S  Walker  Ave 
(Jakland,     One-story  5-room  dwlg, 

Owner Chas,  Nelson,  40S  Stann.(Sf 

Ave,,    Albany. 


Chile 


.No 


Day's 


CO.ST.    $1(1 


(13S5)      S  REDDING  50  W  Mayhell   Ave 
Oakland.     One-story  5-room   dwlg. 

dwner .Mr.  and  Mrs.  J.  Lamh,  S.  F. 

Archltecl  .  .  .None. 

Day's     work.  COST.    $1(10(1 


Biiildini;   Contracts    .Vniirdcil. 
Bcrkelcj. 

\o.        Onner                       Ciinlruelor  .\iiit, 

1326      Best    Okd    Bldg  77.".(J 

1331  .Sweesv     Fallen  1700 

1332  Same     Same  17(i(i 

1333  Fallen      Pallen  25(10 

1334  Taylor     Livingston  450 

1335  Button      Button  ir.' 

1336  Marvis     Marvis  160(1 

1337  Ala    Bldrs     Wiley  120"' 

1353      Darnin     Kidder  500 

135S     Neary     Neary  250(( 

1359     Reimers     Relmers  3"" 

1368  Sien      Texdahl  700 

1369  Sampson     Neal  500 

1370  White     Junk  500 

1377     Nelson     Nelson  2600 

137!)     Gentry     Gentry  750 

1380     Ekstrom     Ekslrom  isoo 

13S1      Buchanan     Buchanan  60oo 

1382     Davis     Kearney  450 

1386      De    Roco     Pcake  3350 

(1320)      E     ARLINGTON     AVE..  10(1     N 

Indian    Rock    Path.    Berkeley.  Two. 
stor.v.    12-rnom   dwelling. 


Wedne.'day.      June      3.       1914, 

(iwni  r W.   E.   Best.   Vallejo. 

Architect None. 

(•iintractor.-Oakland  Building  Co.,  Se- 
curity   Bank    Bldg.,    Okd. 

COST,    $7750 

(1331)  N  RUSSELL  162  W  McGee,  Ber- 
keley.     One-story    5-roDm    dwelling. 

Owner M.    V.   Sweesy,    2520    Cedar. 

Berkeley. 
Architect  ..  .None. 

Conn-actor,. A.  H.  Pallen,  686  61st,  Okd, 
COST,   $1700 

(13321  N  RUSSELL  130  W  McGee, 
Berkeley,       One-story    5-room    dwlg. 

Owner M.    V.    Sweesy,    2520    Cedar, 

Berkeley. 
Architect  .  .  .None. 

Contractor.  .A.  H.   Pallen,  686  61st,  Okd. 
COST,  $1700 

(1333)  E  JOSEPH  AVE  350  N  Hopkins 
Berkeley.     One-story  5-room  dwlg. 

(jwner A.  H.  Pallen,  686  61st,  Okd. 

Architect  .  .  .None. 

Da>  s   work.  COST,    $2500 

11331)      NW    IDAHO    AND    ALCATRAZ, 

Berkeley.     Alterations. 
Owner H.       W.    T;)ylor,       Uplands, 

Claremont. 
.\rchitect  .  .  .None. 
Ciinlractur.  .W.    Livingston,    2918    Ellis, 

Berkeley,  COST,   $150 

(1335)  E  MARIPOSA  140  N  Amador, 
Berkeley.      Two-story    7-room    dwlg. 

Owner F.     Bullon.     1625     Shattuck 

Ave,,  Berkeley. 
Architect  ..  .Jas.    W.    Plachek.    Acheson 

Bldg..  Berkeley. 
Day's   work.  COST,   $1000 

(1336)  N  OREGON  115  E  Grove,  Ber- 
ke'cy.      Two-story    6-room    dwelling. 

Owner E.   J.    .Marvis,   2972    Adeline, 

Bei-kcley. 
A(cliite(  t  .  .  .None. 
Day's    work.  CO.'^T.    $1600 

(13;'.7)  N  END  PIED.MONT  PLACE, 
llerkeley.  Two-story  16-room  Fni- 
tc(nity  House. 

owner Alameda       Counly        Honie 

Builders,  Inc.,  1st  National 
Bank  Bldg,,  Berkeley. 

Architect  ...W.  H.  Ratclift  Jr.,  1st  Na- 
tional   Bank    Bldg,.    Bkly, 

CoKlractor,  ,J.  M.  Wiley,  1718  Hearst 
Ave.,  Berkeley. 

CCST,    $12,000 

11353)       NO.    2536    COLLEGE   AVE.,    Ber- 
keley,     Two-slory   addition. 
Owner J.    C.      Darnin,    2528      Ben- 
venue  Ave.,  Be)keley, 
A(rliitect  .  ..None. 

Contraclor.  .Kidder  &  .McCullougli,  2075 
Addison,    Hcrkcley. 

COST,    $5(11) 

ii::-,si      S    lilCRHY    2011    E    Walker.    I!cr- 


kclc 


iilt- 


dv 


elli 


irork.  COST,    $250(1 

S  ROSE  250  E  Tamalplas,  Ber- 
One     and     one-halt-slory    7- 
dwelllng. 

Johannes       Reimers,       1330 

Spruce,  Berkeley, 
:t  ...None. 

tor.. Fred       H.       Reimers.       1330 
Spruce,  Berkeley. 


hiesday.        June        M.        1;H.|, 

^1      N     WARD     30     \V     Sacramentc 
ikeley.     Alterations   and   additions 

' a    Slen.    1443    Ward.    BkU 

Meet  ...None. 

.ietor..C.     Tex-dalil.     Sn.TS     Harper 
Berkeley.  COST.    $70 

'I      W    ATHERTON     100    S    Allstoi 
(v.    Berkeley.      Addition. 

•1 D.    Sampson.    2210    Athertoi 

Berkeley. 


Ii    Xeal.    330!)    College 
Berkeley. 

CO.ST.     $.",00 


N    CHANNING     .io    W      College, 
ley.       Alterations. 
N.     M.     White.     2641     Clian- 

ning    Way.    Berkeley, 
t  . .  .None, 
tor.  .Junk-iRlddell       Investment 

Co..     2247     Telegraph     Ave.. 

Berkeley. 

COST,    $sno 


'377)      E    MONTEREY      AVE 
Pnsen.     Berkeley.  One-story 


150 


vne 


elli 
.Edn 


nd    Nels 


34S    31st. 


Oakland, 
rchitect. .  .None. 

pmractor..O.  E.   Nelson,  523  66th.  Okd 
COST.    $26(10 


;379)      E  FIFTH  125  N  Delaware,  Ber- 
keley.     One-story   4-room   dvv'elling. 

wner W.    A.      Gentry.    1726      5th, 

Oakland, 
rchitect  .  .  .None. 

work.  COST,    $7511 


I3S0)      S  ASHBY  36  W  California,  Ber- 
■keley.     One  story  5-room  dwelling. 

Carl    Algot    Ekstrom.    1645 

Fairvlew,    Berkeley, 
rchitect  . .  .None. 

work.  COST,    $1S00 


1381)  NW  HILGARD  &  LA  VENDE. 
Berkeley.  Two-story  10-room  Class 
*'R"    dwelling:. 

S.        A.        Buchanan,        2947 

Magnolia,  Berkeley, 
rchitect  . .  .None. 

work.  COST,    $6000 


1382)      E    EUCLID    AVE    200    N    Vine, 
Berkeley,     Garage. 

Wner Ohas.  L.  Davis,  1411  Euclid 

Ave.,  Berkeley, 
rchitect  ...None. 

.otor..Thos.     Kearne.v.     2219     Mo- 
Kinley  Ave.,  Berkeley. 

COST,    $4  511 


886)  LOT  20  BLK  1  Cragmont,  Ber- 
'keley.  All  work  tor  two-story  frame 
awelling. 

J.    U.    De    Roco    and    Alpha 

A.  De  Roco,  Oakland, 
rchitect  .  .  .None. 

ctor.,F.  R.  Peake  Co..  2127  Uni- 
versity Ave.,  Berkeley, 
lied  May  29,  '14,     Dated  May  28,  '14. 

Frame   up    14 

1st  coat  plaster  on 14 

Completed    and    accepted V4 

Usual   33  days 14 

TOTAL  COST,   $3350 
ond,    none.      Limit.    70    days.      Forfeit, 
ruins   and    specifications   filed. 

Building  CoDtracts   Awarded. 


BUILDING  AND  INDUSTRIAL  NEWS 

132U     Russell     Hardin  1250 

1321  Jackson    MacRae  750 

1322  United    Eng    Wks.. Owner  511" 
1361     McEvoy     Holt  4769 


Alameda. 


Coutrnctor       Aiut, 

Fossing  600 

Adams       2200 


(1318)  NO.    1631    PARK,   Alameda.      Al- 
teratlon.s. 

Owner J.    C.    Fossing.    560    Oakland 

Ave.,   Oakland. 
Architect  .  .  .None. 
Day's  work.  COST.  $600 

(1319)  NO.    3224      BAYO      VISTA.    Ala- 


neda 


One 


elli; 


Owner EfHe   E.   Stoltz.    1643   Na.son. 

Alameda. 

Architect None. 

Contractor.. ..C.  C.  Adams.  .3200  Pern.side 

Boulevard,    Alameda. 

COST,    $2000 


(1.320)      NO.      1520       ALAMEDA      AVE., 
Alameda,      .\lter   dwelling. 

Owner A.    McG.    Russell.    2205    San 

Antonio    Ave.,    Alameda, 
Architect J.    A.    Wilson.    2839       Ells- 
worth,   Berkeley, 
Contractor....O.    T.    Hardin,    1655    Pacific 
Ave.,    Alanteda. 

COST,    $1250 


(1321)      NO.    1210      BRO.\DWAY.       Ala- 
meda.    Addition   to  dwelling. 

Owner D.   Jackson,   Premises. 

Architect None. 

Contractor-...C.    W.   MacRae,    2313    Enci- 
nal    Ave.,    Alameda. 

COST.    $730 


(1322)      NO    230s    WEBSTER,    Alameda. 
Check  room  and  hospital. 

Owner United   Engineering  Works. 

Premises. 

Architect None. 

Day's  work.  COST.$rjOO 


(1361)  LOT  9  AND 
Waterside  Terrace 
Alameda.  All  wor 
plant,  flnisli  har. 
floors,  light  fixture 
and    wall    paper    f( 


Fe 


LOT    S    BLK    I. 

aside     Blvd.. 

ept    heating 

hardwood 

idow   shades 


elling. 


Owner J.    H.    McEvoy. 

Architect  ..  .C.  O.  Clausen,   Hearst  Bldg 

San   Francisco. 
Contractor- .Ellingson      &      Holt,      3877 

26th,  San  Francisco- 
Filed  May  27,  '14,     Dated  May  25.  '14. 

Frame    up     $1192 

Brown    coated    1192 

Completed    and    accepted 1192 

Usual  35  days 1193 

TOTAL  COST,  $4769 
Bond,  $2400,  Sureties,  J.  B.  Ayres  and 
H.  F.  Busted.  Limit,  67  days.  Forfeit, 
none.      Plans   and   specifications   fllea. 


COMPLETION  NOTICES. 


ALAMEDA    COUNTY. 


-May  23,  1914— LOTS  3  AND  4  BLK  29 
Map   Warner  Tract.   Okd.      Nells   Da 

San  Martino  to  J  P  Kujawa 

May    22,    1914 

May  23,  1914— S  SHAFTER  AVE  130 
E  College  Ave  80x131,  Okd.  Harold 
Everhart,  H  E  Chandler,  E  H  Sim- 
onds,  Newell  Wilson  and  E  T  Hall, 
Trustees  01i)\'et  Congregational 
Church    to   Geo   Gordon.. May   21.    1914 

May  23,  1914— LOT  13  BLK  3  on  N 
Warwick,  het  Perkins  and  Euclid 
Ave,  being  No.  329  Warwick,  Okd, 
Chas  E  Uren  to  W  A  Sleep.  May  22,  '14 

May  25,  1914— LOT  10  BLK  "O"  Map 
4th     Ave    Terrace,     Okd,       Paul    E 


;3.{ 

Wo.jdburn  to  whom  it  may  concern 

■ May     25,     1914 

-May  23,  1914— SE  OCEAN  AVE  AND 
Vallejo,    Okd.      Leon    Plaa    to   Oliver 

I-i?S"iilt May     25,     1914 

May  23,  1914- LOT  22  BLK  540  4th 
.^ve  Terrace  Ext,  Okd.     G  B  Splvey 

to    E    W    Woodard May   23.    1914 

May  25,  1914— LOT  11  Map  Piedmont 
Hill,  Piedmont.  Marion  L  Good- 
speed    to    United    Home    Bidrs 

May    16,    1914 

May  26,  1914— E  45  LOTS  1  AND  2 
Blk  "G"  Map  Twohy's  Second  Ad- 
dition of  Berkeley.  D  J  Horgan 
to    .Mailanet),    Gustafson    &    Lame.. 

May    25.    1914 

■M.iy    26.    1914— LOT   9    BLK    2   Colusa 

Ave   Ext,   Bkly.     F  R   Peake  Co   to 

whom    it   may  concern ..  ,May   25,    1914 

May    25,    1914- W    LAFAYETTE    85    N 

Pacific  Ave  N40xW   S2,  Ala.     L  H  F 

Bormann  to  Conrad  Roth 

May     23.     1914 

May  27.  1914— SE  TWENTY-FOURTH 
Ave  331/3  SW  E-15th  SW  35xSE  107, 
Okd.     Josephine  Bernamyou   to  Jos 

Fliltner May    20.    1914 

-May  27,  1914— LOT  1  AND  W  7  LOT 
2  Blk  "I,"  Map  New  Town  of  Lynn 
Okd.     Mrs  Anna  E  Thomas  to  Alert 

Bldg    Co May    27,    1914 

May  2S.  1914— NB  CAVOUR  AND  NW 
.Manila  Ave  NW  81.25  NE  124.88  at 
Pt  Ijeg  SB  100  SW  40  NW  81.25  NE 
40.  Okd.      Bay  Cities   Bldg  &   Realty 

Co    to    whom    It    may    concern '. 

May     25.     1914 

May  28.  1914— NE  CAVOUR  AND  NW 
Manila  Ave  NE  42  NW  to  pt  inter- 
section In  at  r  a  to  NE  In  Cavour 
from  pt  distant  81.25  NW  Manila 
Ave  SW  42  SE  SI. 25,  Okd.  Bay 
Cities  Bldg  &  Realty  Co  to  whom  It 

may    concern May    25,     191 

May  2S.  1914— NW  MANILA  AVE  42 
NE  Cavour  NE  44  NW  to  pt  int.  In 
at  r  a  to  NE  line  Cavour  from  pt 
SI. 23  NW  pt  int  NW  line  Manila 
Ave  SW  44  SE  to  pt  beg,  Okd.  Bay 
Cities    Bldg   &   Realty   Co    to   whom 

it    may    concern May    25,    191 

May  28.  1914— PTN  LOT  14  Map 
Rcsbdvn  Lots  18  to  27  inclusive  Map 
Crocker  Tract.  Piedmont.  Wick- 
ham   Havens   to   C  A   Anderson   and 

B    G    Larson May    21,    191 

May  28,  1914— LOT  58  Map  Resbdvn 
Peralta  Park,  Bkly.  E  B  and 
-Alberta    Fontaine      to    C    M    Blabon 

Co May     20,     191 

May  29.  1914— LOT  39  BLK  6  Map 
Res'bdvn  ptn  North  Cragmont,  Okd 
Tp.     Cragmont  Land  Co   to   Gustat 

Johanson May    22,    1914 

May  29,  1914— LOT  10    BLK  6  Antlsell 

Villa    Lots    Tract,    Bkly.      BenJ    F 

Sargent  to  De  Kay  &  Co. May  28,  1914 

May    29,    1914 — NB    DANA    &    WOOL- 

sey,  Bkly.     C  M  Burkhalter  to  H  P 

Nelson May    26,     1914 

May  29,  1914 — NE  THIRTEENTH  & 
Webster    E    lOOxN    50,    Okd.       H    A 

Powell  to  whom  it  may  concern 

May    27.    1914 

May  29,  1914—4  MILES  FROM  TP  OP 
Pleasanton.    Alameda    Co.      J    Witt 

Dougherty  to  Lamont  &  Millar 

■■••    May    27.    1914 

^ . 

LIENS  FILED. 

ALAMEDA     COUNTY. 

May  23.  1914— S  TWENTY-SECOND 
360  E  Webster  E  51xS  162,  Okd.  The 
J  Llewellyn  Co  vs  D  Miller $28.20 

May  25.  1914— LOT  20  BLK  Q  Laurel 
Grove    Park.    Brooklyn    Tp.      John 
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Pelel-s  vs  F  H  UriswolU $24.iiii 

May  23  .1914 — LOT  12  Map  Piedmont 
by-the-Lake.  Okd.  Sunset  Lumber 
Co  vs  F  A  Brlggs  and  B  B  Burnett 
$78.29 

May  26,  1914 — LOT  5  BLK  S  Map 
Shah  Tract  Blks  4.  6,  7.  S  and  9. 
Bkly.  Contra  Costa  Bldg  Materials 
Ct)  vs  A  R  Morris  and  W  B  Benter 
$22.10 

May  26.  1914 — LOT  4  BLK  9  Map 
Olaremont,  Bkly.  John  P  Maxwell 
vs  James  C  Bowman  and  Bay 
Cities    Bldg    Co $475. S,^ 

May  27.  1914— LOT  26  Amended  Map 
Alta  Piedmont  Tract.  Oakland  Tp. 
De  Luchi-Shufelt  Co  vs  J-ohn 
Heafy    and    O   M   Bullock $102.35 

May  28.  1914 — LOT  4  BLK  9  Map 
Claremont.  Bkly.  Haines.  Jones  & 
eadbury  Co  vs  Helena  Kathryn 
and  J  C  Bowman.  Oscar  Sellers  and 
Bay    City    Bldg    Co $673.8 

.Vlay  28.  1914— MONTE  AVE  NO.  11. 
50x150.  Piedmont.  Torrid  Zone 
Furnace  Co  vs  Mrs  E  Hawkins 
and     C     M     MacGregor $9 

May  29.  1914— E  PIEDMONT  AVE 
134  S  Stuart  S  38  E  125  S  42  W  5  S 
3  K  30  N  13  th  30  S  10  W  120,  Bkly 
VV  O  Black  vs  .\lbert  M  Lambert.. 
$  HO 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY 


RK.>S1DEXCE.S— 1  aii.l  J  stcry  and 
base,  frame.  Cost  not  slated.  San  Jose. 
Santa  Clara  Co..  Cal.  The  following 
Day  Labor  jobs  are  reported  as  about 
to  be  started  In  San  Jose:  A.  De  Smet. 
389  North  11th  street,  tlve-room  cot- 
tage; F.  O.  Nelson.  249  South  13th 
street,  stx-room  cottage;  John  Harter. 
East  12th  street,  five-room  cottage; 
John  Waibel.  180  North  12th  street, 
two-room  addition,  and  1.  Santaro. 
southwest  Virginia  and  Locust  avenue, 
2  .story  store  and  flat.  Materials  are 
now  being  purchased. 

RES1JL>ENCE  —  -  siory  and  base, 
frame.  $5,000.  Watsonvllle.  Santa  Cruz 
Co.,  Cal.  Architect.  W.  H.  Weeks,  75 
Post  street.  S.  F.  Owner.  Roy  Eaton. 
The  dwelling  has  been  designed  for 
an  eight-room  iiouse  with  two  baths 
and  sleeping  porch.  Interior  will  be 
finished  in  pine  and  hardwood.  Oak 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  .Mantels  will  be 
of  tile.  Bath  rooms  will  have  tile 
floors  and  wainscot.  An  automatic 
water  heater  will  be  Install&d.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are   now   being  prepar&d. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Watsonvllle. 
Santa  Cruz  Co.,  Cal.  Architect.  W.  H. 
Weeks.  75  Post  street,  S.  F.  Owner. 
I>r.  Wayland-  The  dwelling  has  been 
designed  for  an  eight-room  house  with 
two  baths  and  sleeping  porch.  Inte- 
rior will  be  finished  in  pine  with  some 
elm  panels.  Hardwood  Hoors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Tile  wainscot  will 
be  used  in  the  bath  rooms  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Showers  will  be  used  in  the 
bath  rooms.  Exterior  of  tlie  house 
win  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 


BflLDlNG   ANU   INDUSTRIAL   Nl.WS 

KK.SIDKNCIO  —  2  .-^Iniy  ;iihI  :■•-•. 
frame.  Cost  not  stated.  Palo  Altu. 
Santa  Clara  Co.,  Cal.  Archilect,  John 
Hudson  Thomas,  First  National  Bank 
Bldg..  Berkeley.  Owner,  H.  L.  Ilaehl. 
Tlie  dwelling  will  contain  elglit  rooms, 
bath  and  sleeping  porch.  Interior  tin- 
isli  will  be  largely  of  pine  with  some 
elm.  Hardwood  floors  will  he  used  in 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Bath  room  will 
have  tile  floor  and  wainscot  and  will 
be  equipped  with  a  shower.  An  auto- 
matic water  heater  will  be  inslalled. 
Exterior  of  the  house  will  be  covereil 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 

COLUMBARIUM— 1  stol-y  and  liase. 
reinforced  concrete,  $100,000.  iMt.  Oli- 
vet. San  Mateo  Co..  Cal.  Architect. 
William  H.  Crim,  Jl'.,  425  Kearny 
street,  S.  F.  Owiiers.  Mt.  Olivet  Ceme- 
tery. The  building  lias  been  mentioned 
here  before  when  the  architect  was 
first  commissioned  to  prepare  plans. 
The  structure  will  he  fireproof  through- 
out. Interior  will  be  finished  in  Caen 
stone  and  marble.  Special  plumbing 
fixtures,  lighting  fixtures  and  healms 
will  be  Installed.  Marble  and  tile  will 
be  used  extensively.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  now  complete  and 
figures  will  be  taken  within  a  week  or 
ten    days. 

SCHOOL,— 2  story  and  base.  rein- 
forced concrete,  $80,000.  Santa  Cruz. 
Santa  Cruz  Co.,  Cal.  Architect,  W.  H. 
Weeks.  75  Post  street,  S.  F.  Owners. 
Santa  Cruz  School  District.  The  build- 
ing has  been  designed  lo  contain  four- 
teen class  rooms,  assembly  hall  seat- 
ing 600  people,  domestic  science  and 
manual  training  departments  and 
principal's  office.  Interior  finish  will 
he  of  pine  and  hardwood  with  maple 
floors  in  the  class  rooms.  Plans  pro- 
vide for  steam  heat,  oil  burning  sys- 
tem, program  clocks  and  vacuum 
cleaning  system.  Exterior  will  be 
faced  with  cement  plaster.  Working 
drawings  will  be  complete  and  ready 
for   figures   witliln   ten   days. 


BUILDING   COKTIUCTS. 

.S.4NTA    CLARA    COUNTY. 

NOS.  74  AND  70  N-FIRST  ST.,  San  Jose. 
Remodel    front    and    interior. 

Owner .'ian   Jose    Abstract    Co..    74- 

76   N-lst   St..    .San    Jose. 
Architect  ..  .None. 

Contractor.  .J.    C     Thorp.    Porter    Bldg., 
San   Jose. 

COST.   $S(lii 
NO.   119  B-EMPIRE  ST.,  San  Jose.   One- 
story  addition  to  milk  house. 

Owner E.    M.    Smith,    Premises. 

Architect  .  .  .None. 

Day's   work.  COST.    $4uii 

NO.  850  N-MILLER  ST..  San  Jose.     Six- 
room  cottage. 

Owner F.  G.  Cook.  Premises. 

.Architect  .  .  .None. 

Day's   work.  COST.   »2iinii 

.NOS.  24-20  N-FIRST  ST..  San  .Jose.   Re- 
model front  and  interior. 

Owner San   Jose    Abstract   Co..    74- 

76  N-lst  St..  San  Jose. 
Architect  . .  .None. 

Contractor.  .J.    C.    Thorp.    Porter    Bldg,, 
San  Jose. 

COST.    $800 


Wednesday 
S-THIRD   ST., 


ork.  CO.ST.  $10 

S-TWENTY-THIRD    ST.,    SM 
Four-room  cottage.  T 

.Mrs.      Emma      S.      Yender, 

Premises.  ; 


ork. 


COST.    $31 


BllLDIXCJ    CONTRACTS. 


SAN    MATEO    COUNTY. 


SAN  MATEO  CREEK  AND  D  STRE: 
San  Mateo.  Widen  and  complf 
concrete   bridge. 

Owner City    of    San    Mateo. 

Architect  . .  .None. 

Contractor.. J.   H.    Wilson,   San   Mat 

Filed  May  13,  '14.     Dated  April  30.  '1' 

On    completion     $1? 

TOTAL  COST.   $1S 
Bonds.       $813,     and     $406.60.         Surtell 
Charles    Wirick    and    Julius    lid.      Lim^ 
60    working   days.      Forfeit,    none.   PlaM 
and  specifications  filed. 

SAN  MATEO  CREEK  AND  GRIFFIT 
Ave..  San  Mateo.  All  work  and  mi 
fecials    for   concrete    bridge. 

Owner City    of    San    Mateo. 

Architect  . .  .None. 

Contractor.. J.  H.  Wilson,  San  Mat. 

Piled  May  13,  '14.     Dated  April  30. 

On    completion     $10.90 

TOTAL    COST.    $10,90 

Bonds.  $5500.  and  $2750.     Sureties.  Job 

Rehi    and    Henry      Maier.      Limit,      13 

working    days.      Forfeit,     none,       t'hins 

and  specifications   filed. 

SAN  MATEO  CREEK  &  "C"  STliEET 
San  Mateo.  All  work  and  material 
for    concrete    bridge. 

Owner. City    of    San    Mateo, 

Architect  .  .  .None. 

Contractor.. J.    H.   Wilson,   San   Mateo. 

Filed  May  13,  '14.     Dated  April  .10.    14. 

On     completion     $131) 

TOTAL  COST.  $430 
Bonds.  $2250.  and  $1100.  Sureties.  Hugh 
.McLoughlin  ,  and  Wm.  F.  Turnbull 
Limit.  120  working  days.  Forfeit 
none.      Plans    and    specifications    filed. 

SAN    .MATEO    CREEK    &    "F"    STRIOICT 

San    Mateo.      All    work    and    m.iterial 

for  concrete  bridge. 

Owner City    of    San     ^Ulteo. 

Architect  . .  .None. 

Contractor.  .J.   H.    Wilson,    San    .Mateo. 

Filed   .May   13,   '14.     Dated   April   30.  'H'.. 

On     completion     $420i 

Bonds.  $2150  and  $1100.  Sureties.  Aaro. 
Krgger  and  M.  F.  Boland.  Limit.  12' 
working  days.  Forfeit,  none.  Plant 
and   specifications  filed. 

NOTE:— Krgger  is   the   way   the   nam. 
is   spelt   on    bond. 

.SAN  MATEO  CREEK  &  "H"  .STREET' 
San  Mateo.  All  work  and  materiaj 
for  concrete  bridge. 

Owner City    of    San    .M.iteo. 

Architect  ..  .None. 

Contractor.  .J.    H.    Wilson,    San    .Mateo. 


Piled  May   13. 
On    completi 


14. 


Dated   April   30 


TOTAL  COST, 
and  $2630.  Suretie 
3.    Sheehan.       Limi 


and   specifications   filed. 


Ueiliiesday.       June       :;.       l:iN. 

MARKET  Near  Santa  r'Uua.  San  Jose. 
All  work  for  alteration  to  business 
I. lock. 

invnei' .1.     .1.     Soutlieinier,     97     Au- 

zerais  Ave..  San  Jose. 
AiclilteL-t  ...Wm.     Binder,     Rea    .BlHs.. 

San  Jose. 
Contractor.  .R.    O.    Sumnier.s,    17    N-lst, 

San   Jose. 
Filed    May    9.    '14.      Dated    May    9,    '14. 

As   work    completed 75% 

Usual    35    days 25% 

TOTAL  CO.ST.  $1097 
Bond.  $54S.50.  Sureties.  W.  H.  Christ- 
mas and  Frank  Stock.  T.lniil.  2S  days. 
Forfeit.  %r,.  Plans  an.l  siie.ilicatlons 
liled. 

COR.  THIRD  AND  JULIAN.  San  Jose. 
Lumher,  labor,  nails,  etc.,  for  two- 
story    frame    apartment    house. 

Owner W.    L.    Prussia,    133    S-lst, 

San  Jose. 
Architect  ...F.   D.   Wolfe,    1st    Nafl.   Bk. 

Bldg.,    San    Jose. 
Contractor.  .B.   Courtney    &    II.    IlenrLs, 

Saratoga. 
Piled  May  18,  '14.     Dated   May   14,  '14. 

Frame    up     J5CS.75 

Ready    to    plaster 668.75 

When    completed     568.75 

Receipted      bills    for       lumher, 

labor   and    nails   obtained 5C8.75 

TOTAL  CO.ST.  »227o.00 
l!cind,  $1137.50.  Surely,  J.  B.  Kerwin. 
Limit,  125  days.  Forfeit,  none.  Plans 
and    speciflcations    filed. 

♦ 

COMPLETION  NOTICES. 

SANTA  OLARA   COUIVTV. 

RECORDED  ACCEPTED 

May  14,  1914 — S-SBVENTH  NO.  999, 
San  Jose,  E  R  Davis  to  E  D  Wells 
May    10.    1914 

May  19,  1914— LOT  8  BLK  3  Shotten- 
hamer  Sub  No.  2,  San  Jose.  Geo 
Kettmann   to   G   Kettman.May   19,    '14 

May  20,  1914— GILROY.  Coast  Coun- 
ties Gas  &  Elec  Co  to  Wm  Radke 
Apr.     27,     1914 

May    21,      1914 — LOT    32      Washington 
Sub,    San    Jose.      Mablc    Pelton    to 
whom  it  may  concern ..  .May  21,  1914 
♦ 

MARIN,  CONTRA  COSTA  AND 
SONOMA   COUNTIES. 

RESIDENCE  —  1  story  and  base, 
frame,  $2,000.  Tolensa.  Solano  Co.,  Cal. 
Architect,  O.  E.  Evans,  2367  Mission 
street,  S.  P.  Owner.  C.  Anderson.  The 
dwelling  has  been  designed  tor  a  six- 
room  house  with  hath  and  will  be  fin- 
ished in  pine  and  redwood.  Hardwood 
fioors  will  be  used  in  the  principal 
rooms.  A  large  open  fire  place  will  be 
used  in  the  living  room.  Mantels  will 
be  of  tile.  An  automatic  water  heater 
Is  specified.  Exterior  of  the  dwelling 
will  he  covered  with  rustic  and  shin- 
gles. Plans  are  complete  and  tlie  work 
Is  now  out  for  figures. 

♦ 

BKILDING  CO>rR.\CTS. 

MARIN    COUNTY. 

SITUATE  IN  ROSS,  .Marin  Cn.  All 
work  for  six-room  and  attic  bunga- 
low. 

Owner Walter   J.   Dyer.   Ross. 

Architect  .  .  .None. 

Contractor.  .F.    A.    Hanson. 

Filed  May  25,  '14.  Dated  May  25,  '14, 
Hoof  on    $900 


Bl'lLDINU   AND   INDUSTRIAL   NICWS 

Urowii    cuiilcd     9IIII 

When    completed     900 

Usual    35    days 900 

TOTAL  COST,  $3600 
Bond,  $1800.  Surety,  American  Surety 
Co.  of  New  York.  Limit,  90  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 

♦ 

BUILDING  CONTRACTS. 

CONTRA    COSTA    COUNTY. 

LOT  3  BLK  3  Tormey-.Merrithew  Add'n 
to  Town  of  Martinez.  Material  for 
walls,  floors,  ceilings,  roofings,  etc., 
for    one-story   cottage. 

Owner P.    R.    Black,   Martinez, 

Architect. .  .None. 

Contractor.  .Luke    Bulger    &    Son,    Mar- 
tinez. 

Filed  May  22,  '14,     Dated  May  21.  '14. 
Concrete    finished,    chimney   built, 

flame  up  and   rafters   on $500 

Mill    work    on    outside,   all    rustic 
on,   windows  in  and  sliingles  on.    500 
Lathed  and  plastered  with  2  coats 
plaster  and   I    coat  paint   on  out- 
side         500 

Completed  according  to  plans  an* 

sppciflcations     375 

TOTAL  COST.    $1875 

Bond,    none.  Limit,   forfeit,    none.  Plans 

and    specilications    filed. 

COMPLETION  NOTICES. 

CONTRA    COSTA    COUNTY. 

RECORDED  ACCEPTED 

May    21,    1914— W   MAIN.    Danville,      E 

J    Briscoe    to    Nell    Harrison 

May    211,    1914 

♦ 

OMPLETION   NOTICES. 
MARIN  COUNTY. 

RECORDED  ACCEPTED 

May    26,    J914— EAST    SAN    RAFAEL, 

Marin    Cn.      Arthur  G   Duncan    to   L 

I-   Allen May   25.    1914 

♦ — 

FRESNO,    MODESTO,    STANIS 

LAUS  AND  CENTRAL 

CALIFORNIA. 

THEATRE— 4  story  and  base.  Class 
A  construction.  $80,000,  Fresno,  Fres- 
no Co.,  Cal,  Architect,  Edward  T, 
Foulkes,  Crocker  Bldg..  S.  F.  Owner, 
T.  C.  White.  The  building  will  be 
erected  on  a  corner  of  I  street,  and  will 
be  fireproof  throughout  with  a  com- 
plete steel  frame,  reinforced  concrete 
walls,  floors  and  roof  slabs.  Interior 
partitions  will  be  of  hollow  tile  and 
metal.  Plans  provide  for  steam  heat. 
Ish  will  be  of  pine,  hardwoods  and 
meta.  Plans  provide  for  steam  heat, 
a  modern  system  of  ventilation  and 
vacuum  cleaning.  The  first  floor  will 
contain  the  theatre  and  several  stores, 
while  the  upper  floors  will  be  arranged 
for  modern  offices.  Entrance  will  be 
finished  in  marlile  and  tile.  Exterior 
of  the  building  will  he  faced  witn 
pressed  brick  and  terra  cotta.  Plans 
are  complete  and  figures  are  being 
taken. 

SCHOOL— 1  story  and  base,  frame, 
$10,000,  Riverbank,  Stanislaus  Co., 
Cal.  Architects.  Woollett  &  Woollett. 
Newhall  'Bldg..  S.  F.  Owners.  River- 
bank  School  District.  The  building 
win  contain  four  class  rooms  and  an 
assembly    hall.      Interior    will    be    fln- 


In    pine    throughout.      There 
I'arm  air  system  of  heating. 


terior 


rill     be 


red 


ith 


plaster  on  metal  lath.     Plans  are  being 
prepared. 

STORES— 1  story  and  base,  brick, 
$6,000.  Hughson,  Stanislaus  Co..  Cal. 
Architect.  W.  H.  Weeks.  75  Post  street, 
S,  F.  Owner,  George  A.  Kennedy.  The 
building  will  contain  two  modern 
stores.  Interior  finish  will  be  of  pine 
and  redwood.  Plans  provide  for  plate 
glass  display  windows  and  patent 
store  fronts.  A  marble  base  will  be 
used.  Exterior  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  are  being   taken. 

Contracts   Awank-d. 

SCHOOL — 2  story  and  base,  brick, 
$39,984.  Corcoran.  Kings  Co.,  Cal.  Ar- 
chitect, J,  Carl  Thayer,  Forsythe  Bldg,, 
Fresno.  Owners.  Corcoran  Union  High 
Scliool  District.  Contractors,  Camp- 
Bell  &  Turner,  Oscliner  Bldg.,  Sacra- 
mento.     Contract    price.   $39,984. 

• 

BUILDING   CONTRACTS. 

FRESNO    COUNTY. 

NE    73    FEET    LOTS    17    TO    19    BLK    72, 
Fresno    City,      Repairs    and    improve- 


o-story    rooming 


chite 


.Selma  S.  Wi. 
.None. 


Fresno. 


Contractor.. C.  Samuelson,  Fresno, 
Filed  May  20,  '14.     Dated  May  20,  '14. 

Rough    plumbing    completed »A 

Entire    work    completed Balance 

TOTAL  CO.ST,  $1171 
Bond,  $600.  Sureties,  A,  M.  Loper  and 
C.  L.  Hansen.  Limit,  June  11.  Forfeit. 
$111  Tier  day.  Plans  and  specifications 
filed. 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

HOTEI^-4  story  and  base,  brick 
and  steel,  $50,000.  Areata.  Humboldt 
Co.,  Cal.  Architect.  W.  H.  Weeks,  T5 
Post  street,  S.  P.  Owners,  Areata 
Hotel  Co,  The  building  will  be  erect- 
ed on  one  of  the  most  Important  busi- 
ness corners  and  will  be  arranged  for 
stores,  hotel  office,  lobby  and  pub'llc 
dining  room  on  the  first  floor.  Upper 
floors  will  contain  SO  guest  rooms  and 
a  number  of  public  and  private  baths. 
Interior  will  be  finished  In  pine 
throughout.  There  will  be  steam  heat, 
elevator  service  and  a  hot  water  sup- 
ply. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken. 
Bids  will  close  on  June  12tli. 

SCHOOL— 1  story  and  base,  frame, 
$12,000.  Codora.  Glenn  Co..  Cal.  Ar- 
chitect, W.  H.  Weeks.  75  Post  street, 
S.  F.  Owners,  Codora  School  District. 
The  building  will  contain  four  class 
rooms  and  an  assembly  hall.  Interior 
finish  will  be  of  pine  throughout. 
Maple  floors  will  be  used  In  the  class 
rooms.  A  ^  warm  air  heating  system 
will  be  Installed.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
figures  are   being  taken. 

HIGHWAY  CONSTRUCTION  —  Cost 
not  stated.  California.  Engineer. 
State  Highway  Commission,  Forum 
Bldg.,  Sacramento,  Owners,  State  of 
California.  Bids  opened  at  the  last 
meeting  of  the  State  Highway  Com- 
mission for  the  construction  of  high- 
ways   in    eight   counties    will    be    found 


BflLDING    AND   INDUSTRIAL   NEWS 


Veneered  Panels  tha! 
ARE  good- — order 
today  from 


For  all  purposes  use 
Wybro  Panels 

No  matter  what  "kind"  of  a  panel  you 
require,  you  will  find  it  among  the  WYBRO 
family  of  168  varieties. 

"A  Panel  for  every  purpose"— that's 
the  WYBRO  advantage.  And  they  are  all 
UNIFORM  in  quality— -always  the  best  ob- 
tainable. 


Wtiite  Brotlieps 


5lh  and  Brannan  Streets 


IIOAlin    OF    fONTHOI,    OPRNS    Ilin."!. 

Two   ItiilN  Only  Were   Uecelveil   nl    Sao- 

riiiiirnfo     for     (;oiiNlriietl«n     of     iinn 

■li>liler  at   TaliiulBr. 

(By   Special    Wire) 

SACRAMENTO.  CAU,  June  1st.  1914— 
Iiids  were  opened  h.v  tlie  State  Board 
nf  Control  tor  constructing  a  gas 
lioUler  at  the  Mendocino  .Stale  Hospital 
:il  Talmage.  Only  two  bids  were  re- 
leived.  The  Western  Pipe  &  Steel  Co.. 
of  California,  bid  J5.285  and  Rolph  Mills 
*  C.I.  bid  JS.l.'.O.  A  contract  was  not 
awarded. 

♦ 

State  Highway  Bids 
In  Eight  Counties. 

r iilfle     LiMt     of     Kif^iireK     Oiieuetl     lit 

llie  l.:i»l   Meellne  of  the  Stiile  Hi'.;li- 
nuy     CoiiinilnKloo. 

Bids  were  opened  by  the  State  High- 
way Commission  at  their  last  meeting 
for  constructing  highways  in  the  fol- 
lowing counties:  Solano.  9.0  miles; 
.Marin  about,  6.0  miles;  Santa  Clara 
about  6.0  miles;  Kern,  about  13.0  miles; 
Humboldt,  about  7.3  miles;  Colusa, 
about  10.8  miles;  Solano,  about  8.S  miles 
Tulare,  about  4.3  miles;  Los  Angeles, 
about  12.7  miles.  A  complete  list  of 
these  bids  together  with  a  list  of  the 
materials  furnished  by  the  State  and 
the  Engineer's  estimate  for  the  work 
lollow: 

SI>l,.\NO   OO.   DIV.   S  nOl'TE  7   SEC.    A. 
Coinuiary-Peterson     do..     Inc.. 

San    Francisco    $.-|6.110 

Gni^ine«u*M    EMtliiiate,   967^215. 

.Materials  furnished  by  State:  Pipe 
lailiug  for  culverts,  reinforcing  steel, 
coi-rugated  iron  pipe.  Portland  cement, 
sand  and  coarse  aggregate  for  con- 
irete.  Total.  »4.i.668.31. 
MARIN  CO.  DIV.  4  ROUTE  1  SEC.  B. 
H,   L.  Petersen  and  A.  J.  Grler. 

San     Francisco     J71. 597.00 

Percy   L.    Burr,   S.   F 70.763.50 

O'Brien     Bros..     Oakland 53,395.00 

r.    H.    Hoare,    Oakland 64.374.50 

EnK'neer'H    Entlmnte,    $«0,77({.35. 

.Materials  furnished  by  State:  Pipe 
railing  -for  culverts,  reinforcing  steel, 
.urrugated  iron  pipe.  Portland  cement, 
sand  and  coar.se  aggregate  for  con- 
crete, gravel  for  surfacing  Total.  |11.- 
368.10. 


.SWT.V    <  l,.\U.\     CO.    DIV.    4    IIOITE    :: 
SEC.    C. 

Petersen  &  Grler,  S.  F $40,S77..iO 

Fred   Leftler,   S.   F 57,865.00 

Eneiucer'H   Extiinnte,  »40,2S.t. 

Materials  furnished  by  State:  Pipe 
railings  for  culverts,  reinforcing  steel, 
corrugated  iron  pipe.  Portland  cement, 
sand  and  coarse  aggregate  for  concrete 
and  broken  stone  tor  shoulders.  Total, 
$27,833.50. 

KERN  CO.  DIV  (I  ROUTE  4  SEC.  C. 

Rogers   Bros,  Los   Angeles $79,386.50 

Richard    Roth  well.   L.    A 94,796.00 

.lohn    D,    Marsh.    L.    A 72.282.70 

Lynn    S.    Atkinson.   L.   A 87.227.50 

Enffltiecr'N    ENtlmutc,    $70,»7((.25. 

Materials  furnished  by  State:  Pipe 
railings  for  culverts,  reinforcing  steel, 
corrugated  Iron  pipe,  Portland  cement, 
sand  and  coarse  aggregate  for  concrete 
Total.  $67.9:2..=i0. 

HUMBOLDT  CO.  DIV  I  ROUTE  1  SEC  D 
A.  C.   McLean   Constr  Co.,  Fort 

Seward     $83,163.80 

Frank    L.    Smith.    Eureka G7.8G5.3U 

P.   L.  Burr.  S.  F 71.329.50 

Fairbanks     &     Baechtel,     'SV^il- 

litts     82,079.00 

Wni.  Crowley  &  Thos  E.  Cloney 

Eureka     (Irregular) 66.611.40 

Euslneer'a    Eatlmate,    $75,758.50. 

Materials  furnished  by  State:  Pipe 
railing  for  culverts,  reinforcing  steel, 
corrugated  iron  pipe,  and  Portland  ce- 
ment.    Total.  $18,136.23. 

COLUSA    CO.    DIV.    3    ROUTE   7    SBC.    A 
Wm.    Blumenkranz,    Stockton  .$.i9. 991. 50 

C.    L.    Schaad.   Williams 54.905.50 

Enelneer'n    Eotiinate.    $.'Sa,.<l7:<.12. 

-Materials  furnished  hy  State:  Pipe 
railing  for  culverts,  reinforcing  steel, 
corrugated  iron  pipe,  Portland  cement 
and  coarse  aggregate.  Total  $52,285. 
SOLANO  CO.  DIV  3  ROUTE  7  SEC.  C. 
Commary-Petersion     Co.,     Inc., 

San   Francisco    $49,571.70 

Engineef'M  EMtiniate,   901,702.1:2. 

Materials  furnished  hy  State:  Pipe 
railing  for  culverts,  reinforcing  steel, 
corrugated  iron  pipe.  Portland  cement, 
sand  and  coarse  aggregate  for  concrete. 
Total,  $39,292,60. 

TUL.4RE    CO.    DIV    0    ROUTE   4    SEC    C. 

Parlleu    &    He/.don,    Tulare ...  $21,861.90 

Ensineer'n     EHtlinate,    «1»,.'|4V.4:<. 

.Materials  furnished  by  State:  Pipe 
railing  for  culverts,  reinforcing  steel, 
corrugated  Iron  pipe,  Portland  cement, 
sand  and  coarse  aggregate  for  concrete. 
Total,  $21,006,90. 
LOS     .4NGELES     CO.     DIV     7     IIOITE     4 

SEC.    D. 
C.    H.    Hudson,    I.os   Angeles.  .$188,109.20 

Lee    Moor,    Caliente 153,019.10 

P.   A.  &   C.   H.  Howard.  L.   A..  .  180,075.80 

Richard    Rothwell,   L.   A 290.889.00 

W.    W.    -Atkinson,    L.   A 189,099.00 


E.  H.  Williams  Chalmcr  Munday 

Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

61b  Phelan  Building,        San  Francisc 

l.i  !-•  I    li,    liinnsex.    L     A 237.295.20 

i:iiKiaerr'.'<    Esitlniate,    »202,.'!aa.SI. 

.Materials    furnished    by    State:      Pipe 

railing    for    culverts,    reinforcing    steel. 

corrugated    pipe   and    Portland    cement. 

Totiil.    $44,306.90. 

♦ 

BUILDING  CONTRACTS. 

SACR.tMENTO    COUNTV. 

S  14  LOTS  1  AND  2.  T,  U.  21ST  &  22Nn 
Sis..  Sacramento.  Material  and  work 
for  residence  and  garage. 

Owner Wallace    A.    Brlggs.    1005    K 

St.,    Sacramento. 
Architect  ..  .E.     C.     Hemmings,     1203     .J 

St..    Sacramento. 
Contractor.  .Morrill   &   Clark      Bldg.      & 
Constr     Co.,     715     23rd     St.. 


File 


.May  23,  '14,     Dated  May  22,  '14. 
COST,    $16,99.': 


E  V4  LOT  2  H,  I,  7TH  AND  8TH  Sts. 
No,  708  H  St..  Sacramento.  Three 
story  frame  tenement   (6  apartments) 

Owner Frank      Hickman,     1311       I 

St.,    Sacramento. 
.Architect  . .  .None. 

Contractor.  .Mathews  Constr  Co,  Forum 
Bldg,.     Sacramento. 

COST.   $750 

N  %  OF  S  14  LOT  1,  W,  X,  23RD  ANI 
24th  Sts,.  No.  2311  23rd  St.,  Sacra 
mento.         Two-story     6-rooni       frame 


Da; 


vork. 


COST,    $250 


E  %  LOT  6,  B.  C.  2JTH  AND  25TH  STS 
Sacramento.  One-story  five-room 
frame    dwelling. 

Owner James    Hooker,    1S06    P    ,SI. 

Sacramento. 


.Non 


211 


COST,     $220 

20   GOLF   TERRACE,    bet    H   and    .1 
i,,     on     Walnut    Ave.,       Sacramento 
e-story    five-room    frame    dwlg. 
er 1.     L.     Johnson,     1219     33rd 


St.,    Sac 
.None. 


COST.    $1700 


.E.    A.    Thelle.    1008    21st    St. 

Sacramento. 

.None. 

.Guy    Foley,    3940    Magnolia 

Ave.,   Sacramento. 

COST.     $1600 


Wsrlnesd.Ty,       June 
LOT     III     .MAUSHAIvL 


1  S  1  I . 


(lUT— llai-shall 
1     Ave.,     Sacriiniciun.       One- 
3om     frame    dwelling. 
O.    H.    Moore.    2903    33th    St. 


BUILDING   AND   INDUSTRIAL  NEWS 

.MAliNOLIA    AVIO    n.':.i-    lillli    St..    Saira- 
mento.     Plvo-ioom  l)ung!ilo». 

Owner Wrn.    Chaplin.     1818    Q    St.. 

Sacramento. 


.No 


vork. 


fl.iOO 


V4  LOT  1,  H,  I,  2STH  AND  23TH 
Sts.,  No.  815  2Sth  St..  Sacramento. 
Hemodel    front   porch. 

wner D.    A.    NuUey.    Premises. 

rchitect  . .  -None. 

ontractor.  .W.    A.    Van    Zee.    L'707    I   St. 


Sac 


COST.    J31I0 


L(.IT  01  WJiST  CUllTIS  OAKS,  No.  210 
Second  Ave.,  Sacramento.  one-story 
frame   private  garage. 

owner Dr.   Chas.   Keanc.    Premises. 


Chile 


.No 


Contractor.. P.    P.    R. 


1.1    I'Slh    St. 
Sacramento. 

COST.     .$1111) 

N  J.)  FEET  LOT  8.  H,  I,  l.-.TH  &  16TH 
Sts.,  No,  817  loth  St.,  Sacramento.  All 
w  orlt  to  finish  off  basement  an.l  make 
tour-room  and   bath   Hat. 

owner JVIrs.   M.   GlUispie.    Premises 

Architect.  .  .None. 

Contractor.  ..lohn    I.    Tracy.    1S07    O    St.. 


COST.    flOO 


LOT    113   CASA- LOMA    TERRACE.   Sac- 
lamento.     One-story    frame   dwelling. 

Owner Earl    Barley.    1119    30th   St., 

Sacramento. 
Aichllect  ..  .None. 

Contractor.  .W.    D.    McKoy.    3029    B    St., 
Sacramento. 

COST.   $2.-illO 

S    11    FEET   OF   N    ,S2    FEI'lT    LOTS    lis 
ami  119.  East  Saoramenlo.     One-story 


COST.    $1500 

K  1/2  OF  N  %  LOT  S.  B,  C,  3IITII  &  31ST 
Sts..  Sacramento.  One-slury  5-rooni 
frame   dwelling. 

Owner H.    C.    Muddo.v,    20th    and    1. 

Sts,,   Sacramento, 

Arihltect  . .  .None. 

Contractor.  .J.    J.    .lennings,    719    T    St.. 

COST.   $17011 

E    V-   LOT   12  EDWIN  TULLAR  TRACT. 

Sacramento.     One-story  .5-room  frame 

dwelling. 
Owner D.   Valentine.    130.S    5tli   St.. 


Sac 


cliilect  . 


Contractor.  .H.    Holienbe.'.     11131     K    St.. 
Sacramento. 

COST,   $1900 

S    Vj    OF   B.  C.   IITH  AND    12   .STS.,   Sac- 
r.amenlo.     Alter   warehouse. 

owner Phoenix    Milling    Co.,    13th 

and    J    Sts,,    Sacramento. 
Architect  . .  .None. 
Contractor.  .Henry    S.    Barnes. 
Filed   May    27,   'll.      Dated . 


ON  S.   P.   GO'S  SHOP  GROUNDS.     Addi- 
tions  to   brass   foundry, 
iiwner Southern    Paclflc    Co.,    Sac- 
ramento, 
.\rchilect  ..  .Southern    Pacific    Co. 
Cnntiactcr.  .Southern     Pacific    Co. 

COST,   $2000 


ntractor,  .\V.    C.    Cuil,    3212    3rd    Ave.. 
Sacramento. 

COST.  $2000 

\i    OF  N    Vi    i^OT   1.    VV.  X.  23R1)  AND 
21  Ih     Sts.,    No,    2301    2lth     St„    Sacia- 
ncnto.       Five-room    frame       dwellinK 
ivltli   brick   foundation. 
■  ner Philip   Wolf  .Ir.,   2101    N   St„ 


ilect 


&   Thomas, 
COST,   $2000 


S    Vj    OF  N    'A    LOT   8,   V,   W.   21ST   ANT 
22nd    Sts,,    No,    2220    21st    St„    Sacra- 
mcnlo.     Seven-room  frame  dwelling, 
owner Charles    W.    Thomas.    For- 
um   Bids.,    Sacramento, 
Architect  .  .  .None. 

Contractor.  .Sacramento     Home     BUlrs. 
COST.   $3.iO0 

LOT  17  Claremont  &  .Maple  Ave.,  Sac- 
ramento.     Bight-room    frame    dwlg. 

owner R,    Cunningham,      28214      ,1 

St„  Sacramento. 
Arcliilect  .  .  .0.    W.    Martin   &   Son. 
(.'"iilractor,  .c,,    w,    .Martin   &   Son. 

COST.    $4500 

GRAND  ISLAND  on  B  side  of  Steam- 
boat slough  about  on  N  line  of  C.  J. 
Goldman's  Ranch  and  L.  W.  Myers 
Ranch.     Construct  school  house. 

Owner Present    Board   of  Trustees 

Grand    Island    School    Dlst, 

Architect  . .  ,None, 

Contractor.  .J.   W.  De   Back. 

Filed  May  25.  'H.     Dated  May  22.  '11. 

COST.   $10.-|0 

E  20  FT.  OF  N  V4  LOT  2,  L,  M,  •),  5  Sts„- 
Ni.,  108  L  St.,  Sacramento.  Two-story 
reinforced  concrete  addition   to  dwlg. 

Owner Ed.   R.  F.  Walsh,   Premises. 

.Vrchitect  . .  .None. 

Contractor.  .W.  H.  Hawk,  713  II-I  Alley 

COST.    $300 

LOT  112  WEST  CURTIS  OAKS.  No.  2101 
Second  Ave.,  Sacramento.  Private 
garage. 

Owner J.    H.    Lindsay.    Premises. 

Architect  .  .  .None. 


!0.    2500   OAK    TERRACE,    Sacramento. 

One-story      3-room      and       basement 

frame  dwelling. 

iwner M.   A.    Walsh,    31118   5tli    St., 

Sacramento. 
■  rchitect  ...None. 
:ontractor..C.  B.  Mendenhall.   3729  Ma- 


Sac 


COST,    $150 


LOT    1    MARTINDALE    191    M   STREET 
Ruid,       Sacramento.  Repair       Arc 

damage,  making  Into  one-story  frame 


infractor.  .S.  A.  Martindale,  491   .\1  St. 
Road,    Sacramento. 

COST,    $il50 

',i  BLK  BDED  BY  B,  C.   IITH  &  12Tu 
Sts.,  Sacramento.     Addition  and  alter- 
ations  to   warehouse, 
vner Phoenix    Milling    Co..    12tli 

and   C   Sts.,    Sacramento, 
■chitect  .,,P.  T.  Herold.  Forum   HlJi;. 

Sacramento, 
mtractor.  .Henry    S.     Barnes,     Florin, 

Cal.  COST,    $5000 

70     OAK     TERRACE,     Oak     Park,     No. 


3th    ; 
0-roo 


Sac 


fra 


elli 


'ner W.   A.    Nickerson, 

St.,    Sacramento. 

chitect  .  .  .None. 

rt-actor.  .0.  E.  Mendenhall, 
drone   Ave.,   Sacral 


BUILDING   COiyTKACT,S. 


SAN   JOAaVIN    COUNTV. 


.MADISON,    PARK,    MONROE 
Sts..    Blk.    44.    Stockton, 


All 


rete 


stor 


building 


and 


ete    for  two-story   and 
basement   school    (West   Side  School.) 

Owner Board       of      Education       of 

Stockton. 
Architect  .  ..Stone     &     Wright.     S-Cali- 

fornia  St.,  Stockton, 
i-'ontractor.  .Daniels    &    Green,    623    W- 

Park   St..   Stockton. 
Filed  May  21.  '14,     Dated  May   IS.  '14. 

1st   of  each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $71,841 
Lond,  $35,921,  Surety,  Globe  Indemnity 
Co.  Limit,  200  days.  Forfeit.  $10. 
Plans  and   specilicatlons   flled. 


LIKNS   FILED. 

SACIt.iMENTO    COUNTY. 


RECORDED  AMOUNT 
.May  22.  1911  — .\  11  FT.  LOT  3  AND 
X  11  FT.  LOT  6.  V.  W.  9tli  and  10th 
Sts.,  Sacramento.  Seavey  Linton 
vs  George  J  Schmahl  and  H  Gold- 
man      $148 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 

RESIDENCE  —  2  .v|,,,  ,  and  base, 
hollow  tile  consli'uction.  $211,000.  Pas- 
adena. Los  Angeles  Co..  Cal.  Architects. 
liichardis-Neustadt  Co..  Wriglit  and 
Callender  Bldg.,  L.  A.  Owner.  Mr.-.  E. 
.\I.  Neustadt.  The  dwelling  will  con- 
tain twelve  rooms,  three  baths  and 
.sleeping  porch.  Interior  will  be  fin- 
ished In  pine,  hardwoods  and  white 
enamel.  Hardwood  and  inlaid  floors 
will  be  used  in  the  principal  rooms. 
Plans  provide  for  steam  heat  and  a 
hot  water  system.  Vacuum  cleaning  is 
also  specifled.  Open  lire  places  will  be 
used.  Mantels  will  be  of  Hie.  Bath 
rooms  will  have  tile  wainscot  and  com- 
|i"sltion  doors.  Exterior  of  the  house 
will  be  faced  with  cement  plastei-. 
Plans  are  complete  and  the  work  will 
he  carried  out  liy  Ihe  Richards-Neus- 
iMdt    Co.,    Wright    and    Callender    Bldg. 

SCHOOL — 1  story  and  base.  ]-eln- 
forced  conci-ete.  $30,000.  Hnltviiie. 
Imperial    Co.,    Cal,      Archlteits,    Allison 
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i^n,  Hibernian  Bldg.,  L.  A.  Own- 
.  Holtvllle  Scliool  District.  The 
Iding  lias  been  designed  in  the  Mis 
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San  Diego,  Cal.  Architects.  Bakewell 
•n.  251  Kearny  street.  S.  F.  Own- 
lanta   Fe   Railroad    Co.    Contractor. 
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embly  hall  and  prin- 
cipal's office.  Interior  will  be  finished 
in  pine  throughout.  There  will  be  a 
modern  system  ot  heating  and  venti- 
lating. Exterior  of  the  buildin.?  will 
he  covered  witli  cement  plaster.  A  red 
clay  tile  roof  will  he  used.  Plans  are 
now   being  prepared. 

SCHOOLS— I.  1  and  2  sLory.  brick. 
1100,000.  Alhamhra.  Los  Angeles  Co.. 
Cal.  Architects.  Allison  &  Allison.  Hi- 
bernian Bldg..  L  A.  Owners.  AViambra 
Si'hool  District.  .\n  eight-room  build- 
ing will  be  erected  at  Ramona  Acres, 
a  four-room  building  on  Fair  Oaks 
avenue,  and  three-room  primary  build- 
ings Hi  the  Garfield  avenue  and  Ma- 
lengo  avenue  school  sites.  The  Ra- 
mona Acres  and  Fair  Oaks  buildings 
will  have  concrete  foundations,  hollow 
Ule  e.\terior  walls  and  Interior  parti- 
tions, pine  joists  and  floors,  modern 
school  plumbing,  heating  plant,  ce- 
ment plaster  exterior  and  tile  roof. 
The  primary  buildings  will  have  brick 
walls,  hollow  tile  partitions,  tile  roof 
and  heating  plant.  Plans  arc  being 
prepared. 

STORES  AND  LOFTS — 6  story  and 
base.  Class  A  construction.  Cost  not 
staled.  Los  Angeles.  Cal.  Arcliitects, 
Austin  &  Pennell,  Wright  and  Callen- 
der  Bldg.,  L.  A.  Owner.  Shirley  C. 
Ward.  The  building  will  be  erected 
at    the    northwest    corner    ot    7th      and 


and 
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by  lOS  feet.  Construction  will  be  fire- 
proof throughout  with  a  complete 
steel  frame,  reinforced  concrete  Hoors, 
walls  and  roof  slabs.  Interior  parti- 
tions will  be  ot  hollow  tile  and  metal 
lath  and  plaster.  Plans  provide  for 
steam  iieat.  elevator  service  and  vac- 
uum cleaning.  Metal  window  sash  and 
frames  will  be  used.  E.\terior  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  com- 
plete  and    figures  are  being   taken. 

STORES  AND  OPFICliS —  7  story 
and  base,  reinforced  concrete.  Cost 
not  slated.  Pa.sadena.  Los  Angeles 
Co..  Cal.  Architects.  Parkinson  & 
Hergstrom,  Security  Bank  Bldg..  L.  A. 
Owners.  Citizens'  National  Bank  of 
Pasadena.  This  work  has  been  men- 
I'uned  here  when  the  architects  were 
first  Instructed  to  prepare  plans.  The 
buildlnK  will  be  erected  on  a  corner 
.site  and  will  be  fireproof  throughout 
with  reinforced  concrete  walls,  floors 
and  root  slabs.  Interior  partitions  will 
he  of  metal  lath  and  plaster.  The  bank 
will  occupy  the  entire  flrst  fioor  and 
upper  noors  will  he  used  for  offices. 
Interior  finish  will  be  of  pine  and 
hardwood  with  ornamental  plaster  in 
the  banking  rooms.  There  will  be 
.•^teani  heat,  elevator  service  and  vac- 
uum cleaning.  Special  bank  fixtures, 
\aults  and  safe  deposit  vaults  will  be 
installed.  Exterior  of  the  building  will 
lie  faced  with  pressed  brick.  Plans  are 
complete    and    figures    are    being    taken. 

Ooiitraets   .Vwarded. 

APARTMENT  HOUSE— 3  slorv  .uid 
base.  Class  ('  construction.  $36.01)11. 
Santa  .Monica.  Los  Angeles  Co..  Cal. 
Architect,  Albert  C.  Martin.  Higgins 
Bldg..  L.  A.  Owner.  Thomas  Hlgglns. 
Contractors.  The  Broadway  Constriic- 
tinn  Co.,  Security  Bldg..  L.  A.  Contract 
price.    $36,000. 

RAILROAD  STATION— 1  and  2  story 
and   base,    reinfoiied    concrete,    $210,000, 


■Wednesday,       June       3.       1914. 
II  AllUKNIIVfi      COiM'RETE      FLOORS. 

ICunsul   Albert   Halstead.   l;inningbam.l 


POKTLAND  AND  OREGON. 


APARTMENT  HOUSE— 3  story  and 
base,  brick.  $28,000.  Portland.  Ore. 
Architect,  none.  Owner,  H.  O  Trip- 
lett.  510  Lewis  Bldg.,  Portland.  The 
building  will  be  erected  on  Harrison 
street  between  11th  and  12th  streets, 
covering  an  area  ot  35  by  100  feft. 
There  will  he  a  total  of  IS  apartments 
of  two  and  three  rooms.  Interior  fin- 
ish will  he  ot  pine  and  elm  with  some 
hardwood  floors.  Plans  provide  for 
steam  lieat  and  a  hot  water  supply.  All 
suites  will  have  wall  beds  and  private 
bath  rooms.  Tile  wainscot  and  com- 
position floors  will  be  used  in  the  bath 
rooms.  Exterior  of  the  building  will 
he  faced  with  pressed  brick.  Plans 
are  complete  and  In  the  hands  ot  the 
owner  who  will  do  the  work  by  ^ay 
Labor.  Materials  are  now  belns  pur- 
chased. 

Contracts   Awarded. 

STORES  AND  OFFICES— 4  story 
and  base.  Class  A  construction.  $100.- 
000.  Portland,  Ore.  Architect.  Aaron 
H.  Gould.  Henry  Bldg.,  Portland,  Own- 
ers. Perrell  Investment  Co.,  Contrac- 
tors, Boyajohn-Arnold  Co..  Panama 
Bldg..  Portland.  Contract  price.  $100,- 
000. 


SEATTLE  AND  WASHINGTON. 

COURT  HOUSE— 2  story  and  base, 
reinforced  concrete.  $50,000.  Port  An- 
geles. Clallam  Co.,  Wash.  Architect's 
name  not  given.  Owners.  Clallam 
County.  The  building  will  be  ot  fire- 
proof construction  with  reinforced 
concrete  walls  and  floors.  Interior 
partitions  will  be  ot  metal  lath  and 
plaster.  Besides  the  offices  for  tlic  va- 
rious county  officers  the  building  will 
contain  a  large  meeting  room  f'u-  the 
supervisors,  two  court  rooms  and  the 
county  Jail.  Interior  finish  will  be  ot 
pine  and  hardwood.  Fireproof  vaults 
will  be  Installed.  Plans  provide  for 
steam  heat  and  a  hot  water  system. 
Exterior  of  the  building  will  be  face.l 
with  cement  plaster.  Plans  are  now 
being    prepared. 

RESIDENCE  —  2  story  and  base, 
brick  and  terra  cotta.  $1.';.000.  Seattle, 
Wash.  Architect.  A.  Warren  Gould, 
American  Bank  Bldg..  Seattle.  Owner. 
Albert  .T.  Rhodes.  The  dwelling  will 
be  erected  on  10th  avenue  near  Howe. 
and  has  been  designed  to  contain  ten 
rooms  and  three  baths.  Interior  finish 
will  be  of  pine  and  liardwood.  Plans 
provide  tor  a  hot  water  heateing  sys- 
tem, open  fire  places  and  tile  mantels. 
Bath  rooms  will  he  finished  in  tile 
and  equipped  with  showers.  There  will 
he  a  vacuum  cleaning  system.  Exte- 
rior of  the  house  will  be  faced  with 
pressed  brick.  Plans  are  nearly  com- 
l>lete  and  bids  will  be  called  for  about 
tile    Diminion    Government.   Is  capitallz- 

Coiitracts   .Vwarded. 

APAHT.MKNT  HOUSE- 5  story  ii  ml 
base.  Class  A  construction,  $150,000. 
Seattle.  Wash.  Architect.  John  Gra- 
ham. Lyon  Bldg..  Seattle.  Owner.  D 
R.  McKav.  Contractors.  W.  T.  Butler 
Contracting  Co..  Central  Bldg..  Seattle. 
Contract    inlcc.    $150,000. 
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aical  Trade  Journal  for  Ajiril 
;   the  following: 


A  new  hardening  material  tor  tlie 
surface  of  concrete  floors  contains  ..o 
per  cent  ot  iron  dnst  or  iron  flour.  If 
i.-i  added  to  the  dry  cement  in  the  pro- 
portion of  15  to  25  pounds  to  each  100 
used  with  two  parts  ot  sand.  This 
pounds  and  one  part  of  the  mixture  is 
preparation  is  applied  as  a  top  coat  to 
a  thickness  ot  14  to  1  inch.  It  forms  a 
hard  and  durable  floor,  claimed  to  be 
waterproof  and  not  slippery,  and  is 
also  used  tor  making  new  concrete  ad- 


old 


the 


ot   hll 
soil. 


vegetable 


atte 


ind 


its 


ng 


liower  as  shown  by  yields  of  corn,  is 
given  in  figures  just  issued  by  the  uc- 
partment  of  agriculture.  The  depart- 
ment therefore  advocates  the  use  of 
various  methods  to  introduce  the  re- 
<iuired  humus  into  the  soil. 

Experts  of  the  forest  service  states 
that  the  soils  of  the  whole  country,  and 
particularly  of  the  south,  have  lost  and 
are  losing  immense  an\ounts  o^  this 
source  of  soil  fertility  through  forest 
fires  which  apparently  do  little  im- 
mediate damage  hut  rob  the  soil  of 
accumulations  of  humus.  In  many  parts 
ot  the  southeast,  land  Is  being  cleared 
for  farming,  and  wiiere  such  forest 
land  lias  not  been  burned  there  is  a 
large  percentage  of  vegetable  matter 
which  provides  considerable  fertility 
and  a  good  texture.  .VIoreover.  this  soil 
has  a  greater  capacity  to  absorb  and 
retain  moisture,  and  thus  is  less  likely 
to  be  washed  and  gullied  under  heavy 
rains.  For  these  reasons,  leaving  out 
of  account  the  damage  to  standing 
timber,  the  department's  authorities  arc 
a.itreed  tl  at  Arc  should  he  rigidly  kept 
out    of    woodlands. 


Cent    lu   l»i:<. 

.Many  years  ago  the  cliromic  iron  ore 
Industry  centered  in  the  Atlantic  coast 
Stales,  especially  Maryland  and  Penn- 
sylvania, where  much  of  this  ore  was 
used  in  the  manufacture  of  cliemlcals: 
but  in  later  years  the  only  chrome  ore 
produced  in  the  United  States  has  come 
fiom  the  Pacific  coast.  According  to 
J.  S.  Dlller.  of  the  United  States  Geo- 
logical Survey,  In  a  report  on  the  pro- 
duction of  chromic  iron  ore  in  1913. 
from  "Mineral  Resources."  California 
las  leen  the  only  producing  State  for 
nearly  a  decade.  The  marketed  pro- 
duct in  1912  was  201  long  tons,  valued 
at  $2  753,  a  .gain  of  nearly  70  per  cent 
(.vcr  the  production  of  1911.  but  in 
l;il::  th.e  sales  amounted  to  255  long 
tons,  valued  at  $2.So4.  a  gain  of  nearly 
1^7  per  cent  in  quantity  compared  with 
the  output  ot  1912.  Practically  the 
whole  output  In  1913  came  from  one 
mine  near  Dunsmuir.  In  Shasta  County. 

Chromlte  is  one  of  the  mosl  difficult 
minerals  to  fuse.  It  will  stand  a  tem- 
lieialure  of  about  2. ISO  degrees  C.  and 
Ibis  marked  resistance  to  beat  ipakes  it 
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parts  to  the  leather  softness  and  dura- 
bility under  exposure  to  dampness. 
I  The  most  rapidly  growing  use  ot 
Chromite  is  metallurgical,  in  tlie  manu- 
facture of  steel  alloys  Chromium 
gives  to  steel  a  marked  degree  of 
hardness  and  if  added  in  tlie  proper 
proportion     does     not     produce     liritlle- 

wiili  tungsten  or  molybdenum  is  used 
fni  making  liigii-speed  tools.  It  is  also 
iiM  M  r.Ji-  armor  plates  and  armor- 
[iiriiim  projectiles,  and  fl)r  tliese  pur- 
\'"-' -      it    is    generally      alioyed      witii 


Tlie  Secretary  of  Agriculture  has  ap- 
proved the  reports  of  experts  ot  the 
Forest  Service  and  of  the  Bureau  of 
Soils  on  the  Hat  Creek  land  classifica- 
tion project  within  the  Lassen  National 
Forest.  The  project  embraces  an  area 
of  91.675  acres,  of  which  23.246  acres 
are  in  private  ownership.  An  area  of 
58.274  acres  was  classified  as  non-agri- 
cultural, and  the  final  classification  as 
to  II. '45  acres  was  suspended.  This 
area  will  be  rc-classlfied  after  the  sa.e 
and  removal  of  the  timber  in  order  to 
ilctni mine    what   part    of    it    is   agrieul- 
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restoration    to    entry    under 

t    Homestead    Law    at    once. 

Js  are  in  Township  32   norlli. 
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I  an. I  :,  east;  36  north.  3  east. 

No  intormation  can  he  given  at  tji 
present  time  as  to  wlien  the  lands  wit 
be  restored  to  entry.  Wlien  tliey  ari 
restoied  to  entry  notice  to  tliat  effec 
will  l.e  posted  In  the  Sacramento  U.  - 
Land  Office  and  advertised  in  tlie  loca 
neu-spapers. 


The  first  reports  of  forest  fires  have 
tesun  to  come  in  to  Washington  from 
the  national  forests,  and  they  indicate 
to  tiie  federal  officers  an  early  start  of 
the  tire  season  with  unfavorable  wea- 
ther Lunditions  from  tlie  very  begin- 
ning. In  the  northwest  tliere  was  less 
snow  on  the  mountains  at  the  end  of 
the  winter  than  for  many  years  past. 
Railroad  rights  of  way  which  were  last 
year  deep  in  snow  are  reported  clear 
now   and    dry   enough    tn    burn    readily. 

Kroni  the  Canadian  border  tn  Mexi- 
lai  111-  reports  are  similar,  and  there 
iia\i     ['.'ready    been    extensive    Hres    in 

Tlie    chief    forester    reports,    however, 

that     the     fire-fighting     forces     of     the 

Service   are   organized    better    than    ever 

I,.:.',,,,,     particularly    in    respect    to    tlie 

lection    system    of    lookout    sta- 

l',y    means   of   these   stations    fires 

i  liiuted  quickly  and  accurately  so 

.      I  IP  control  may   be  on   the  ground 

rliest  possible  moment. 
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sters  and  by  cooperative  fire  protection 
associations  organized  among  timber- 
land  owners  to  secure  care  with  fire  on 
the  part  of  campers,  prospectors,  log- 
gers, and  by  railroads.  The  northwest- 
ern fnrestery  and  conservation  associa- 
tion with  headuarters  at  Portland. 
Oregon,  is  one  of  the  leaders  in  this 
campaign. 


Deposits  of  chromic  iron  ore  occur  in 
Mai-yland  and  the  adjacent  portion  of 
Pennsylvania,  in  North  Carolina,  ami  in 
Wyoming,  hut  the  only  deposits  operat- 
ed in  the  United  States  within  recent 
years  are  in  California,  Numerous  de- 
posits have  been  i-eported  in  32  coun- 
ties ot  that  State  according  to  the 
United  States  Geological  Survey,  and 
many  of  them  could  be  worked  if  the 
demand  for  the  ore  and  its  value  war- 
ranted exploitation.  The  available  de- 
posits, with  much  in  reserve,  largely, 
exceed  the  local  demand  for  refractory 
material  in  a  field  extending  as  far 
east    as    the    Rocky    Mountains. 

The  production  of  chromic  iron  ore 
in  the  eastern  portion  of  the  United 
States,  where  the  demand  is  greatest, 
ceased  years  ago.  The  supply  is  now 
obtained  wholly  by  importation,  main- 
ly from  South  Africa.  On  the  other 
hand,  the  Pacific  coast  supplies  all 
its  own  demands  by  home  production. 
Possibly  with  the  completion  of  the 
Panama  Canal  the  California  product 
\viil.aiso   invade   eastern   markets. 

Copies  of  the  report  on  chromic  iron 
ore  may  be  obtained  free  on  application 
to  the  Director  of  the  Geological  Sur- 
vey,  Washington,  D.  C. 


Consul  W.  Henry  Robertson,  ot  Jlan- 
chester.  reports  that  the  dally  press 
of  that  English  city  recently  contained 
an  article  relating  to  the  growing  de- 
mand tor  asbestos-cement  sheets.  The 
journal  referred  to  mentioned,  among 
the  purposes  for  which  this  new  flre- 
liroof  and  moisture-proof  material  has 
already  been  employed,  its  use  (both 
inside  and  outside)    in  erecting  bunga- 
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service  depots.  barracks,  hangars, 
schools,  shooting  boxes  and  motion- 
picture  houses,  while  several  vessels 
now  in  service  have  the  berths  and 
saloon  walls  and  ceilings  lined  with 
these   sheets. 


CIRCII.AU    GIVI5S    rOREST    FACTS. 
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Striking  facts  regarding  our  forest 
resource.^,  their  value  and  their  waste, 
are  condensed  in  an  eight-page  illus- 
trated circular  of  the  American  forestry 
assoriation  just  issued.  The  lumber 
industry  Is  said  to  employ  735,0011 
people,  to  whom  are  paid  annually 
I36T. 000,000  in  wages,  the  worth  of  pro- 
ducts being  $1,250,000,000.  The  forests 
of  the  country  cover  550,000,00  acres. 

An  average  of  70  human  lives  are 
sacrificed  annually  In  forest  fires,  says 
the  circular,  and  a  loss  occurs  of  $25,- 
000,000.  Damage  from  inserts  and  tree 
diseases,  which  follow  fire,  costs  each 
year  $50,000,000.  The  cost  of  destruc- 
tion resulting  from  (loods  is  not  esti- 
mated, but  is  given  as  "countless 
millions," 
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tlian  pessimism.  As  well  as  the  colored 
pictures  showing  the  forest  fire,  the 
effects  ot  the  fire,  and  the  damage 
caused  by  floods,  it  shows  also  forests 
planted  and  grown  under  Intensive 
management,  and  tlie  national  forest 
ranger  scouting  for  fires  on  the  moun- 
tain lookout  station.  The  elfective 
patrol  here  referred  to  has  reduced 
■■forest  fire  losses  to  as  low  as  one- 
tenth  ot  one  cent  an  acre."  It  is  point- 
ed out  that  by  planting  forests  an 
annual  income  could  be  derived  In  tiie 
country  of  $65,000,000;  and  by  preser- 
vation treatment  upon  timber  each  year 
$100,000,000   could   be  leaved. 


ml  llcaiity  of  llie  (iolliie 
Style. 


r.     Whlteliouse,    Areliltect,     Uiittou 
lliillillne,    Spokane,    Wank. 


This  is  a  day  and  age  of  restless- 
ness, haste  and,  incidentally,  of  new 
styles  and  fads.  In  secular  affairs  one 
architectural  style  follows  another 
and  chaos  seems  tlie  result.  Where 
does  the  church  stand  amid  this  con- 
fusion ot  styles?  Is  she  uninfluenced 
by  these  fads  and  fancies?  No.  she 
has  wandered  from  one  to  the  other 
and  at  times  seems  to  be  but  the  echo 
of  secular  life.  Shall  we,  in  these  our 
most  Important  structures,  build  for 
tlie  moment  to  satisfy  a  fad  that  will 
last     probably    half    a    dozen    years? 

Let  us  consider  the  architecture  of 
our  churches  today:  The  ecclesiastical 
art  we  possess  today  in  architecture, 
painting  and  sculpture  we  owe  direct- 
ly to  the  church.  In  the  Middle  Ages 
Christianity  was  the  dominant  power 
and  the  chui-ch  the  dictator— without 
her  art  could  not  have  existed.  The 
church  reached  the  high  water  mark 
itt  its  supremacy  and  domination  in 
art  in  the  sixteenth  century.  Follow- 
ing the  decline  ot  power  of  the  cliurch 
in  art  came  the  confusion  of  many 
.styles,  none  clearly  defined.  This  has 
been  going  on  to  a  greater  or  less  de- 
gree ever  since.  However,  there  is  a 
wonderful  and  encouraging  improve- 
ment In  style  lately  and  in  some  parts 
of  the  country  we  can  frankly  say  that 
examples  of  our  most  recent  works  in 
ecclesiastical  architeclure  rival  those 
or  the  mediaeval  builders.  This  is  Ijy 
no  means  true  of  every  work — only  a 
small  percentage.  The  faulty  work 
loilav  seems  but  a  study  of  the  profiles 
of  mouldings,  outlines  of  arches  and 
details  ot  decorations  of  the  mediaeval 
churches  instead  of  the  basic  princi- 
ples underlying  the  Gothic  art. 

The  restoration  of  the  Gothic  in 
England,  after  taking  root,  was  weak 
and  lifeless.  Forms  were  copied  but 
principles  ignored.  Today  the  churches 
are  consistent;  they  are  based  on  the 
true  conception  ot  the  church  and 
Gothic  principles.  To  be  sure,  they 
cannot  compare  in  richness  with  the 
older  works,  but  the  true  spirit  is 
there.      We  can   do   no    better   thon   this. 

As  stated  before,  the  church  reached 
the  hciglit  of  its  supremacy  in  the  six- 
teenth century.  Up  to  this  time  the 
church  liad  been  developing  from  one 
Gothic  period  lo  another  and  reached 
its  height   in    the   Penpendicular   period. 


iO 

day  docs  not  possess  a  single  example 
o£  ecclesiastical  architecture  built  en- 
tirely In  this  period.  Tlie  Canterbury 
cathedral  is  typical  of  the  English  ca- 
thedral and  the  various  periods  of  the 
Gothic  style  that  most  of  these  struc- 
tures possess.  The  east  end  ot  Can- 
terbury was  completed  in  the  early 
or  Lancet  period;  the  nave  and  tower 
were  compleled  in  the  Perpendicular 
period. 

This  period  of  the  styles  was  the  re- 
sult of  years  of  study  and  development 
and  when  it  became  ripe  fbr  use  as 
d  typical  chui'ch  style,  it  was  crushed 
and  utterly  swept  away.  However, 
the  period  of  the  style  was  perfected 
and  came  into  unusual  use,  and  its 
beauty  fell  like  a  garment  over  the 
cruder  Norman  and  early  English  ca- 
thedrals. It -was  logical  in  construc- 
tion, thoroughly  ecclesiastical  in  feel- 
ing and  purely  rational.  There  seems 
no  limit  to  the  possibilities  of  its 
growth.  Here  is  one  reason  tor  the 
perpetuation    of    this    beautiful    style. 

But  let  us  consider  another  point; 
We  must  know  one  thing,  and  that  is 
that  an  architectural  style  cannot  be 
developed  from  nothing.  It  must  be 
the  result  of  years  of  developme'nt. 
Take,  for  instance,  tiie  Greeks;  The 
inspiration  for  their  early  works  was 
a  motif  of  simple  rounded  stone  col- 
umns and  lintels.  From  this  funda- 
mental principle  of  all  building  con- 
struction they  developed  a  style,  adapt- 
ing it  to  their  needs  and  uses  and  in 
its  climax  producing  the  beautiful  ar- 
chitecture which  the  world  has  per- 
petuated and  adapted  through  the 
agea.  We  cannot,  in  our  architecture, 
start  from  the  point  the  Greeks  did 
as  we  are  in  advance  of  this.  We  are 
living  in  an  age  of  far  more  advanced 
constructive  knowledge.  We  must  pick 
up  the  architecture  of  the  Greeks 
where  they  left  It  and  apply  it  to  our 
modern  needs  and  requirements. 

Let  us  consider  the  last  point;  the 
beauty  ot  the  Gothic.  The  Greeks 
built  their  temples  to  house  their  gods 
and  goddesses.  The  mediaeval  bulld- 
el-s-  built  their  churches  in  which  to 
worship  one  Deity  and  to  hold  com- 
munion. Compare  the  long  horizontal 
lines  of  tlie  Greek  temple  with  the  tall 
perpendicular  lines  ot  the  Gothic.  The 
Greek  temple  was  a  perfect  type,  and 
why?  Tliey  are  built  beautifully,  per- 
manently and  wholly  tor  the  protec- 
tion ot  their  idols.  The  mediaeval 
builders  built  their  cliurches  in  which 
to  worship  God.  Nearly  every  line 
pointed  heavenward.  towers,  pinna- 
cles, arches  and  all.  Lastly,  it  was 
tl  e  a"chitecture  ot  a  Christian  church. 
Let  us  take  up  this  great  and  unfin- 
ished style,  vary  it  and  add  what  is 
necessai-y  to  perfect  it  to  meet  our 
modern  requirements,  and  complete 
something  which  shall  be  an  honesi 
means  whereby  we  glorify  God. 
V 


School  Architecture  in  California  Is 
a  new  and  handsome  booklet  .iust 
issued.  It  is  Intended  to  help  the 
school  trustees  of  the  State  In  build- 
ing and   improving   their  school  houses. 

It  was  compiled  under  the  direction 
of  State  Superintendent  Hyatt,  by  a 
committee  of  architects,  viz:  Lewis  P. 
Hobart.  Charles  S.  Kaiser.  .7.  W.  Wool- 
lett.  J.  .1.  Donovan  and  C.  H.  Cheney.     It 
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contains  IH  pases,  includes  77  cuts,  and 
has  a  cover  designed  by  the  State  Ar- 
chitect's office,  showing  a  typical  ivie- 
story  California  school  house,  with 
red  roof  and  wide  sheltering  porches, 
against  a  brilliant  sunset  sky. 

The  object  of  the  bulletin  Is  to  show 
in  graphic  form  some  excellent  ex- 
amples of  the  different  types  of  school 
buildings  that  are  being  constructed 
today  In  California,  so  as  to  build  up 
in  the  minds  of  the  people  a  distinct 
ideal  of  what  modern  school  houses 
ought  to  be.  Its  tendency  is  toward 
better  conditions  tor  the  boys  and 
girls  and  finer  landscapes  tor  tne 
Golden  State.  —  Richmond  Record- 
Herald. 

• 

TOWN     OP    CONCRETE. 

HouneH      roureil    in    Sections      of      Oue 
Story    at    a    Time. 

A  small  city  of  concrete  houses  is 
being  poured  at  Midland,  Pa.,  by  the 
Pittsburgh  Crucible  Steel  company  for 
its  employees.  The  houses,  two  stories 
In  height,  are  of  tour  rooms  each  and 
cost  complete  about  JI.IOO  each.  This 
Includes  a  charge  of  J2o  to  cover  the 
expense  of  the  forms,  which  represent 
and   expenditure   of  about   {3,000. 

Clean  looking,  with  white  exterior, 
the  houses  are  plain,  but  far  from  un- 
attractive in  appearance.  Across  the 
front  of  each  home  extends  a  railed 
concrete  porch,  from  which  three  steps 
lead  to  the  lawn.  The  front  door  opens 
directly  into  the  living  room  15  by  16% 
feet,  from  which  is  taken  the  space 
which  is  required  for  a  three  foot  stair- 
wa.v  leading  to  the  upper  floor.  Back 
ot  the  living  room  is  a  kitchen  15  by 
15 '.4  feet.  The  dividing  partition  is  of 
solid  concrete  and  contains  the  chim- 
ney, which  extends  through  the  root. 

In  pouring  the  house  the  steel  forms 
for  the  first  floor  are  set,  and  that  part 
of  the  structure  is  cast  as  a  monolith. 
When  the  mixture  has  set  to  sufllcient 
strength  the  molds  are  removed  and 
used  in  pouring  the  second  story,  which 
contains  two  rooms,  corresponding  In 
size    to   those    on   the   lower   floor. 

The  great  sanitary  advantage  of  the 
house  lies  in  the  tact  that  It  may  be 
washed  like  a  paved  street  from  roof 
to    floors   with    a   hose. — Excliange. 

♦ 

THE    BROOKLYN    BRIDGE. 

NEW  YORK.  May  22.— Thirty-one 
years  ago  today  Brooklyn  Bridge,  for 
a  long  time  the  greatest  structure  that 
spanned  any  ]-iver,  was  opened  for 
traffic.  The  only  celebration  was  the 
flying  ot  flags  from  the  Manhattan  and 
Brooklyn  ends.  In  its  thirty-one  years 
the  great  suspension  bridge  had  earned 
close  to  124,000,000  in  tolls  for  the  city, 
according  to  estimates  based  on  the 
earnings  ot  (23,224,572.31  up  to  one 
year  ago.  The  greatest  source  of 
revenue  is  from  street  cars.  An  av- 
erage   ot    about    4,000,    at    revenue    of 
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for  Piping  Inspector,  to  be  held  in 
Sacramento,  San  Francisco  and  Los 
Angeles  on  ,Tune  27.  1914,  to  provl.le 
register  of  eligihles  from  which  to 
make  certification  to  fill  vacancies  a 
they   may   occur  in   positions  as   Pipin 
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Inspector  In  the  service  of  the  .State 
These  positions  pay  from  $150  to  $200 
per  montli.  and  call  for  inspection  of 
contract    work    or    supervision    of    day 


labo 


tile 


itut 


the 


ecti( 


State  Department  of  Engineering. 
Applicants  must  b--"  a  thoi 
knowledge  of  all  kinds  ot  pipin 
be  able  to  supervise  the  installal 
piping     layouts     from     working     . 


e      m- 
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The 
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lowing  subjects;  Arithmetic,  Readir 
ot  Plans.  Knowledge  ot  Piping.  Repo 
Writing.  Training  and  Experience,  ar 
Fersonality    and    Fitness. 

Application  blanks  and  turtlm  ii 
formation  may  be  secured  fri'in  t. 
State  Civil  Service  Commission.  .si;i 
Capitol,   Sacramento. 

-Applications  must  be  propeil>-  e: 
ecuteJ  and  filed  with  the  Comiuissk 
on  or  before  June  22.  1914. 


SE.MOR  IIIGHW-4Y  ENGINEER.  M.\LE 

(i|ii.2:;o  to  *3.oco). 

HIGHWAY       ENGINEER,       MALE 

l$l,8U0    to    $2,100). 
June  -M,  1014. 
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gineer  and  highway  engineer,  fn 
only.  Prom  the  register  ot  ell 
resulting  from  this  examination 
Hcation  will  he  made  to  fill  a 
number  of  vacancies  In  these  posltio: 
in  the  Office  ot  Public  Roads.  Depar! 
ment  of  Agriculture,  and  vacancies 
they  may  occur  in  positions  requiri 
similar  qualifications,  unless  it  is  tot 
to  be  in  the  interest  ot  the  service 
fill  any  vacancy  by  relnstateme 
transfer,   or  promotion. 

The  duties  ot  these  positions  will 
volve  superintending  the  construct! 
ot  roads  ot  various  types  througho 
the  United  States.  In  addition  th 
ployees  will  be  called  upon  to  inspe 
roads  and  investigate  road  building  ni 
terials;  as  well  as  administrative  c 
ganization.  metliods  of  manageme 
etc.,  in  counties  for  the  purpose  of  I 
porting  upon  systems  by  which  the  be 
administration,  construction,  and 


ten 


of  th 


ntry 


secured.     The  inspecting  of  roads  loca 
ly  and  giving  advice  in   regard   to  th( 
improvement,    and    the    giving    of 
dresses   at   road   meetings   will   als 
included  as  part  of  the  duties  of  the 
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ultii 


this 


amination  will  be  divided  Intc 
grades.  The  first  grade  will  be  desl 
nated  senior  highway  engineer, 
salaries  ranging  from  $2,220  to  $3,« 
a  year.  The  second  grade  wi 
designated  highway  engineer,  wl 
salaries  ranging  from  $1,.SOO  to  $2,100 

Competitors     will   not  be     assemUl 
for    examination,    but    will    be    rated- 
the  following  subjects,  which  will  ha 
the    relative    weights   indicated; 
Subjects.  '    Weigll 

1.  Education,      and    experience 
highway    engineering     

2.  Experience    in    other    englnee 
ing    lines     

S.      Experience     In     delivering     Ipi 
lures    and    addressing   meetin.ns 
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JAMES  CAHILL  &  CO. 

DEALERS  IN  — 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.                            Tel.  Oakland  1113 

JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete    Kitchen     and     Bakery    Outfits 

8&9-84I  MISSION  ST.                                                 San  Francisco 

Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  ms  by  phona  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5S41 


Subscribe  for  the 
"Building  and  Industrial  News" 


Peerless  Ironing  Board. 

Disappearsin  the  Wall 


■  PEERLESS /ffOf^fNG  BOARD 
S//OmRG  CAB/NET 


The  Peerless  Irooing  Bo&rd  is  perfect  in  compftCtnt 
iDience.  Inexpeosive  but  very  valuable  for  apartme 
sidences.     Helps  t 


t  bette 


Prices  $T.50  and  $S.OO 

The  Peerless  Combination  Ir  ning  Bo&rd  and  Kitchenette  Table 
combines  the  ironing  board  with  a  disappearing  table  in  the  most 
compact,  inexpensive  and  convenient  form.  Invaluab'e  for  the 
small  kitchen. 

Price  $10.00 

Write  for  circular.        Agents  wanted. 

PEERLESS  IROIMING  BOA.RD 

633  Ptielan  Bldg.  San  FTanclsco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including:  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and  Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


BriLDINO    AND    INDrSTKlAI.    MOW: 


Catarrh  ^juM  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suHer  from  Cat- 
arrh and  Cold  in  Ihe  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

F»ricc  SO  Cents 

For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    m&nufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVEROALE  CALIFORNIA 


"It  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
an^  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly    An   Air  Cushion   Check,  worlcing    automatically. 

Simplicity  and   Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  chuige 

In  orderiog,  give  size  of  Doon  also  projedtion  of  Casing  <if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4ih  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Periect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Telephone  Douglas  1 794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 
Room  321  Foxcroft  Bldg.,  San  Francisco 


iry  Isl.  1914. 


New  Prices  In  Effect 

He  siiri'   vniir  lilus  contain    our  new  Catalogne.s 
and  Discount  Slieets. 

Have  you  seen  tlie 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heater  Company 

NOW  AT 

237  POWELL  STREET 

Between    Ceary   and  O'i^arrell  Sts. 
Plione  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1  673      445-447  Turk  St.,  S.  F. 


I 


BUILDINU   AND   INDUSTRIAL  NKWS 


Index  to  Advertisers 


ALl'llAllETIOAl,    INIJEX.  furnitur 


epali 


nd     polishing; 


Banlt  ot  Italy.  Market  and  Mo 
Bacon  &  Co.,  E.  R.,  3S-iO  Nato 
Boggs,  Fred  H.,  Insurance,  6s  1 
Builders'  Excliange,  ISO  Jessie 
Builders'  Supply  Depot.  38  Stli.  L 
ihill  &  Co..  James.  372  12tli  St..  Oak- 


40 


land 
Clover     Leaf     Plia, 

Oal 

Contractors'     and 
_  tlon,    186   Steven 

&  Co..  J.   E..  44'5  Turk ..i 


rniacy. 
bealei 


44 


Fillppis 

866  Unlo 
Foot. 


St.. 


ntractor      &      Builde 


P. Inside  tront  cover 


Nat 


(E.    R. 


n).     38-40 


General  Contractors'  Aissoclation. 
no   ,7essie    St 4 

Gas  Appliance  Sales  Co.. 218  Paciflo 
Bids 4 

Golden.  Dow  C,  1516  14th  St.,  Oak- 
land         4 

Holt.    O.    C.    Contractor 4 

Imperial   Co..    1S3  Stevenson   St 

lis  &  Co.,  John  G.,   839   Mission  St 4 


Kelly  Co..   J.   F.  723   7th   St..  Oakland .  .38 
l-lliey   &   Thurston    Co..    Rialto   Bldg..    8 

.Moi-reli.    Frank    D..    278    Natoma 37 

.Munday&'Willlams.    615    Phelan    Bldg. 36 
N'elrteck.  Frank.  Carpenter  and  Build- 
er.   2669A    Howard    St 38 

Miles    Sand.    Gravel     and     Rock     Co.. 

704     .Market    St 1 

Otis    Elevator   Co..   Beach   and   Stock- 


ton 


581    .Market ^ 

ns.    Telephones 
Oakland    5941  .41 


Hardware  Co., 
Plans    and    Specincatl 

^    F    Franklin   2907 
Pittsburs      Water    Hea 

Powell    St 42 

Pruden     System     of     Portable     Steel 

Buildings,   48   Golden   Gate  Ave 40 

Rls<?hmuller.    G..    S62    S7th    St..   Okd...38 
Sclentlflc    American.     361     Broadway. 

N.    T 36 

Simplex  Window  Co..  626   Market....    4 
apeclalty        Contractors'        Protective 

Association.    186    Stevenson    St 44 

Van    Emon    Elevator   Co.,    56   Natoma 

St    Inside  back  cover 

White  &  Farnsworth.   Stationers,  426 

Montgomery     48 

White   Bros..    6th    and    Brannan    Sts..86 


CLASSIFIED     INDEX. 


AND   EXCBANGBS. 

Dealers'  Association 

Page    44 

irs'    Association.    110 
Francisco .. -Page    4  5 
Exchange,     180     Jessie     St.. 
nclsco    Page  47 


ATTORNEYS. 

Mundav      &      Williams.      616      Phelan 
Bldg..    San    Francisco Page    36 

BANKS. 

Bank  of  Italy,  Market  and  Mason  Sts., 
San   Francisco    Page  41 

BOILERS — KITCHBN. 

Gas   Appliance   Sales   Co.,    218   Pacific 
Bldg Pag»    40 

BVILDESRS'     HAIRDWARS:. 


Telephone     uakl; 

CONCRETE     MIXERS. 

Bacon   &   Co..   B.   R.   38-40    Natoma... 30 
Harrott  b   Co..   321)  California   Si.    San 
Ki..nci».-n       Cage— Ruck    cnvor 

CONTRACTORS'     MACHINEllV. 

Bacon  &  Co..  E.   R..  38-40   Natoma 38 

Pariott   &.  Co.,   320  California   St..  San 
Francisco    Page— Back   cover 

CORXICE    AND    SHEET    METAL    WKS. 

Golden.  Dow  C,  1616   14th  Ave..  Oak- 


Niles  Sand 


CRUSHED    ROCIv. 

nd  Rock  Co 


704 


-Market   St..    San    Francisco Page    1 

DOOR    CHECK     AND    SPRIKR. 

lorreli.  F.  D..  278  Natoma.  San  Fran- 
cisco      Page    37 

lischmulier.  G..  862  37th  St..  Oak- 
land.  Cai Page   38 

DOORS,    SASH,    MOULDINGS. 

lulidora'   Supply    Depot.    38    8th,   S.   F. 


ELEVATORS. 

Otis    Eleva 

tor    Company.    Beach    and 

Van    Emon 

Elevator    Co..    66-60    Na- 

toma    St..   S   F  Page-Inside    back  cover 

FIRE  INSURANCE. 

Boggs.    Fred    H..    6!    Poet Page    42 

FLOORING. 

White    Bros..    6th    and    Brannan.    San 
Francisco    Page    36 

GENERAL     CONTRACTORS. 

Fllippis,  v..  866  Union  St.,  S.  F 

Inside    front    cover 

Johnson.  Joel.   110  Jessie  St Page  40 

Holt,    O.   C.    110   Jessie   St Page   48 

GRATES,    MANTELS     AND    TILEIS. 

Kelly   Co..  J.   T..   723   7th   St..   Oaklond. 
Oal Page  38 

GRAVEL. 


HARDVk'OOD    LUMBER. 

Parrott  &  Co..  320  California  St.,  San 
Francisco    Page — Back    cover 

White  Bros..  5th  and  Brannan,  San 
Francisco     Page    36 

HOISTING    MACHINERY. 


KITCHEN     OUTFITS. 

John  a.  839  Mission  St 


Schafer,  Fred  (House  and  Fresco 
Painter)  1468  Green.  Phone  Park 
1197.        Shop,      111      Franklin.      San 


PANELS. 


5th 


nd    Br 


San 


Page    S\ 

PATENTS. 

Jcientlnc    American,     361     Broadway. 
N    Y Page    3» 

PATENT    WINDOWS. 


PHOTOGRAPHER. 

Scott,  Walter  A.,  558  Market  St..  San 
!•  ranclsco     Page    41 


Builders'    Sup.ply    Depot.    38    8th.    San 

Franolsco     Pag«    40 

Dalzel.    F.    E..    2014    University 


nttln 


ufactu 


of    ho 


ouidings 

iwing.    shaping.'   etc ' 

PLASTER   BOARD. 


PLUMBERS. 

.ow  *  Anderson,  Plumbing.  Tinning 
and  Gas  Fitting;  Jobbing  a  special 
ty;    814    Broadway;    Phone    Oakland 


REVERSIBLE    WINDOWS. 

Ilimpiex  Window  Co..   626  Mlarket  St., 
San    Franclaco    Pafe 


STATIONEIRS. 


San  Francisco 

STORE     FRONT      CONSTRUCTION. 


WATER    HEATERS. 

Gas  Appliance  Sales  Co..  218  Pacific 
Bldg Pagle    40 

Pittsburg  Water  Heater  Co..  237 
Powell     Page    43 

Wood  Mfg..  Co.,  John  218  PaolHo 
Bldg..  San  Francisco   Pass  S7 

VENEERED     PANELS. 

White  Bros..  5th  and  Brannan.  San 
Francisco    Page    10 

WALL  FINISHING. 

Imperial  Co..  183  Stevenson  St.. Page  1 
WATER   PROOFING. 


Bton    Rtalto  Bld^.Page  » 

CONTRACTORS  AND  BUILDERS. 

Abrahamson.    H.    R..    Ill    Laurel.   Okd. 
Altchlson     &    Son.     648     Santa     Clara 

«ve..      Alamedn         

Fllippis.  v..  866  Union  St..  S.  F 

Inside    front    cover 

Holt.   O.  C   110  Jessie  St Page  48 

Neldeck.  Frank.  2669A  Howard. Page  38 

CABINET    MAKERS. 

Hunter.  R.  J.,  expert  cabinet  maker, 
2156  Telegraph  Ave.;  dealer  In  ma- 
hogany,   antique    and    all    kinds    ol 


MACHINERY. 


METAL   LATH. 

Parrott  &  Co..  320  California  St..  San 
Francisco   Page— Back  cove 

Lllley  &  Thurston  Co..  Rialto  Bldg., 
San    Francisco     Page 

PAINTERS    AND    DECORATORS. 

Cahlll 


Francisco 

'WHEELBARROWS. 


WINDOWS — PATBN'l 


■WINDOW^  SHAO'^? 

Cahlll     tt     Co..     Jam*!,     I", 
OakUnd.  Oal   


7a«*  rt 
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BUILDING    AND   INDI'STIU Al,    NKWS 


Specialty  Contractors'  Protective  Assoctation. 

OFFICIAL  LIST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THE  SPECIALTl'  CONTRACTORS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
IS5  STEVENSON  ST.  TELEPHONE  SUTTER  995.  MEETS  SECOND  AND 
FOURTH  MONDAYS  OF  EACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS' 
KXCHANGE. 


OFFICERS. 


Pres 


r.    J.    CONNOLLY 

Master  Plasterers'   Ass'r 
Vice-President,   L.    R.    BOYNTON 

Contracting  Plasterers'   Ass'r 
Treasurer;     JAMES  R.   -WILLIAMSON 


W.   S.   SCOTT 
Masons'    and    Builders'    As 
Williams    and    C.    Munday. 


Mas 


Ste 


Fltte 


Office     101     Gough 

John  L.  B.  Flrmin 

Secretary. 


Balling,    E.    A. 


Bernard,    Ge 


MKMBERS. 


Kara, 
Kayse 


Kroger,    F.    C. 
Kurtz.    O. 
La  Chapelle,   W. 
Lang.    Leonard 
Lauder,    H.    I. 
Lawson.    Herman 
Leiser    Bros. 
Lettich.    J.    M. 
Levy,    M. 
Leu,    M. 

Lubllne'r.  C.   W.  Co 
Mackle,    R.    W. 
McCartliy.    Chas.T 
MacDonald,     A.  W. 
McEnlilll,   Leo 
McLeod,    J.    J. 
Me 


Watson,    Clias. 
Week    &    Co. 
Westplial,  H.  N. 
Wetzel  &  Grass 
Whitley.   H.   T. 
Whitman      -      Ly 

man  Co. 
Williamson.   H.   C 
Wilson.   W. 
Williams.   O. 
Wlesendung, 


G.     W.  Co 


Coughlan.    Jas.    F. 


Curtis,  Edv 
Daglov 


Ueas,    John 
De   Lano    Bros. 
Demers      &      Dag- 

Dl    Vecchlo,   S.   J. 
Deventhal,    E,    M, 
Dockery,    Wm. 
Doherty.    J.    P. 
Dowlng,    W.    J.    ft 

Son 
Eastman,  T,   W. 
Egan.   T.   J. 
Eisner,    P. 
Ernst,  H.  ft  Son 
Ertola,  B. 


Franklin,  c'.  P. 
Globs,    David 
Glbbs,   J.    ft    Son 
Gllley-Schmid    Co. 
Glemaer.   F. 
Gomeraal,   F. 
Gosfi.    Wm. 
Grtdy,    H. 
Grundy,    B. 
Haun,   A.  J. 
Haub,    Geo. 
Hays,  E.   L. 
Heinz,    C. 
tiennessey,    A.    E. 
lliggins,    Chas. 
Hiidebrand.    C. 
Hobro.    W.    D. 
Hondet.    J. 
Hoffman    &    Scha- 

Booper,    T.    M. 


Molle 
Mollis,     Hert 
Mollis,   A.    I. 


Mulholland,  J.  ^ 
Murray,  Roy 
Murray  Bros. 
Newmark,  A. 
Noonan.  John 
Orchledt  ft  Van 
Cromburggne 


O'Mara. 

Pel 
Peter 


H. 


/in    &    Morrlce 
Power    ft    Pike 
Ralsche,    Fred 
Rehn.    C. 
Richardson,     J.     ft 

Son 
Rohr,    Jos. 
Ryan.    T.    J. 
Sasso.   Frank 
Schalich,   J.    A. 
Schieve.    Theo. 
Schwarz,     Chas.  Co 
Shepard    Bros. 
Singewald,    J. 
Skelly,    Thos. 
Slattery,    M. 
Snook.    W.    S.      ft 

Son 


Sp 


encer        Plumb- 

ng  Co. 

ilder  &  Hinkel- 


Sthur,   C.   G. 
Sutton    Co. 
Szanlk.   S. 
Taylor    ft    Prltcb- 


Von    Tagen  &  Mol- 

ler 
Ward,  Hugh 


Spark,    John 
Tozer    Co. 
Wagner    Bros. 


Co. 


Wt 
We 

Wendt,  O.   W 
Woodall,    B. 
Weiser,    J.    H 
Walk.    M. 
Weiss.    M.    B. 
Zellnsky.    D. 


MASTER  I'AINT- 
ERS'  AND  DEC- 
ORATORS'    ASSN. 

Office    236    Pacific 

Building 
W.    T.     Beck.    Sec. 

C.   E.   Gordon,   Sec. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,   H. 
Anderson    Bros. 
Beck,   W.   T. 
Bacigalupl.    P. 
Black,   E.   H. 
Burns,    Joseph 
Becher,    H. 
Bernstein,    Wm. 
Byrne,    J.    F. 
Brickley,    P.   J. 
Blum,   L. 
Cohn,   M. 

Clarke    &    Dickson 
Cramer    Bros. 
Donovan,    V.    J. 
Daniels,    G.    V. 
Domenlconi.    S. 
pahi,    F.    H. 


Eat 


W.    R. 


Eckart.    H. 
Foley,    D. 
FIck    Bros. 
Guenzel.   O.    C. 
Graper.   Harry   G. 


Griffin 


r. 


Gewirtz,  Joseph 
Grimes,    John 
Gordon,    C.    E. 
Hansen,   f.   n. 
Hlnton,    Russell 
Hoffman,     Jno. 
Jabionskl,   A. 
Kern,    Henry 
Kiesel.    Fred 
Kroder,    Gus, 
Koenle.  Otto 
Lorenzen.    Fred 


Luc 


Ed.    J. 


Manning.    Jno. 
Maundrell.    H. 
Orsl,    G. 
Olney,    E. 
Ostland.  John  L. 
Pastier.  Robert. 
Quadt,    Jno. 


Fred 


Butler, 
Butler, 
Brady, 


Drake,    H.    E. 
Fennell,    Jas.    S. 
Fennell.    Martin 
Ferris,   Chas. 
Farrell.    Geo. 
Gilbertson,    Louis 


Oils 


E. 


Gale. 
Gardlser,    F. 
Gladding,    McBe 

&   Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 


Koldenstrodt, 
Larsen,    N. 
Larsen,   H,   H. 
Larsen,  L.  C. 

A.   W. 


Law 


C.    J. 


Lindg 
Ludwig,  John 
Mealy,    M, 
McWhlrter. 
McCall.     W 
McCall,    Elvln 
McCowan,     M. 
MiUer    J.    W. 
Mulcahev.   The 
Millerlck,     Ph 
Murray,    W.    C 
McSherry,     M. 
Mowbray,   M. 
Nagel,    W.    L. 
Nagel,    R.    H. 
O'Connor.   J.   ; 
O'Rourke.    T. 
Phillips.    Jose 
Prlngle.    J. 
Ringrose.    R. 
Ralney.   W.   A. 
ftalney.    E.    s 
Reed,   Walter 
Stradling.    W. 
Scott.  W.   S. 
Watson.     Sage 


W. 


White. 
Waikei 
Wvgan 


COlNTRACTING 
PLASTERERS' 

ASSN. 


W.   F.   Clute.   Prea 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin  Lyden  Sec. 
Bradley  &  O'Reilly 
Bosch.   Herman 
Brennan.    Jas. 
Burt,    Chas. 
Carrick,    M.    H. 
Conner,   I.   C. 
Carlson,    John 
Cashman,    M.    J. 
Connell.    "    ~ 
Campbell 


Chain 


Cha 


nolly 


Coppellottl.  L. 
nalv.    J.    H. 
Domico,    Tony 
Duthle.    Chas. 
Eastman,   Jos. 
Felt.    R.    D. 
Frar.za.    S. 
Fraser.    Simon 
Fav.    J. 
Flondberg    &    Mc- 


Judge    ft     Steven- 

Kflrih.    Paul 
Knowles,    A. 
Leaf   ft   Kaiser 
LIpp,  I.   P. 
Lvden  &  Blckel 
Mannix,    Thos.,    Sr 
Mennle,    Alex. 
Marconi.  J. 
Martinelll,    Wm. 
Mo-wat,   Donald 
McDougall    &    Co. 
MacGruer   &   Co. 
Morehouse.    C.    C. 
Murlale.    Nic. 
McLeod.    J.    C. 
Nagel   ft  Nagel 
O'Kane.    C.    T. 
Orford.    J.    A. 
Pacific    Plastering 


Co 
Pbilbin 


J.    J. 


THE  CAUFOR- 
NIA  STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    Dtatrtct    Lo- 
cal   No.    1. 

Office  Metropolis 
Bank      Building. 


Dec 


Ele 


Co. 


Gen  Elec.  Con.  Co. 
Hanbrldge,  W.  S. 
Eppsteln  Elec.  Co. 
Lew  Elec.  Co. 
Klrstn.  W.  H. 
-Marine  L'.ec.  Co. 
McFell  Elic.  Co. 
National  Elec.  Co. 
Newberry  -  Bend- 
helm 


Pac.  Fire  Extr.Co 
Kohlwey,  W,  D. 
Standard  Elec. 


.1L4^STER  ROOP- 
EltS'  AND  MAN. 
UKACTURERS' 

/.9SOCIATION 

Office    ^oj    Steven- 
son   Street. 
Harry    Larkln, 


Bender.  J  W 
Roofing  ft  Pav 
ing    Co. 

Cantley,    James 

Cassaretto,   John 

Enterprise  Root 
ing    Co. 

Flaherty  Roofing 
&  Paving  Co. 

FIbrestone  ani' 
Roofing    Co. 

Gross.    Felix 

Johns  -  ManvilU 
Co. 

Larkln  AsphaU 
Co. 

Lawson  Roofins 
Co. 

Mission  Roofing 
Co. 

.Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  ft  Peter- 
son 

Paraffine    Paint  Co 

Rapheld.  J.  L. 
Roofing     Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonlte    Co. 

Western  Felt  and 
Refining    Co. 


Office     Monadnock 

Building. 
J.    B.    Dennis.    Sec 
Atlantic  FIr» 

proofing  Co. 
Balzke,  A.  F. 
Clinton  Fin 

proofing    Co 
Campo,  c; 
Lynch,   R. 
Lynch,   J. 
.Munson.   C.    ft    Co. 
McAbee,   E.  T. 
.McLelland.    R. 
Hayden,  Fred 
Potter,  A.   V. 
Peerless  Flre- 

prooflng  Co. 
Raymond,    Wm. 
Roebllng   Con.   Co. 
Snell    ft    Dennis 


M. 


Sheehan,    Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office     1220     Web- 
ster   Street. 
W.     E.     Burnham. 


Dalzlel,    Robt,,    Jr. 
Gen.    Eng.    Co. 
Gllley-Schmid    Co. 


O'Mara. 
Pac.  Fir 
Petersen 


Walsh.    F.    P. 
Williamson    Co.,  H 
Wittn-.ll-.,      Lyman 
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Offical  Roster  of  Stockholders  &  Members 

General  Contiactors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


Chas.     Wrighl 


Vice-Pres.,    A.    H. 

Bergstrom,    A.    H. 
Fee,  Grant 
Ginley,  £dwai'd 
Gompertz.  Chas.   W. 

Flour   Manager 


Bergstrom. 
DIKKCTOIt 

Lansing,  F: 
Unden,  Wi 
Lindgren.  A.  P. 
McLeran,  Ralph 
Bookkeeper 


Hagu 


Geo 


Ma  as 

Coatrac- 

ioMera> 


Beck,   John   E. 
Beetham,    A.    H. 
Bergren      &      Si 

Louis   G. 
Bluer,   John 
Bletch,    E.   C. 
Bluxome  &  Co. 


,rer,  Chas.  W.  Gi 
cretary,  Wm.  E. 
1»14-1»15. 

k  P.        Thurston,  E.  T 
Walker,  Geo.  H. 
'right,  Chas. 


C.    S.    Dor 


M£UBEBS. 

Moore  &  Burlln 
McLaughlin,  Ja! 
McLeran   &    Peter 

.Monk,    J. 

Mo 


Munster 

holdt 
Neldlck. 


Bo 


to  Co, 
Art  CelllUf^M. 

Berger  Mfg.   Co. 

Art    Glaaa. 

Grosslicht    A    Uii 


Gilljertse 
Gllson,  J 
Holding 

F. 


■  berllng,  Jos. 
ildenstrodt,  P 
VVhlrter,  W, 
aley  &  CoUlr 
llerlck,  Phil, 
tourk,  T.  P. 
tfd  K   Whit 


rg. 


ohn 


Bro 
Whitney  &  Davles 

Crick  ncaTem. 

Ray    IJevelop.  Co. 
Cal.    Brick    Co. 
Cal.   Pottery  Co. 
Carnegie    Brick    & 

Po'tery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile   Co. 


Stelger  Terra  Cot- 

ta,«-Pottery   Wk.« 

tJnIterl      Materials 


Supply  Co. 
L'stern    Deveiop- 
iicnt    Syndicate. 


-  Coburn 
&       Hud- 


nwan   &•   Co..  J.   B. 
lidniln-ster     Bros. 
Guerin  &  Co.,  J.  a. 
Holland,   J.    P. 
Lennon    Co.,    J.    E. 
Lilley   g-   Thurstui, 

Co. 
Meyer,  Adolph 
Pacific        Portland 

Cement  Co. 
Standard    Portland 

Cement    Co. 
Waterhouse  v 

Price    Co. 
Western     Lime    .y, 


Clilmneyii.     Pate 


Elite    SI 

Works 

GuUfoy 


Metal    Works 


Hurabeille 
Ideal    Cornit 
Korejl    .SiCn., 


Products  Co. 
Western      Purn 

&  Cornice  Cc 
S.    P.   Metal    Sta 

&    Corr.    Co. 

erode  Oil   Burn 


Bill    &     Jac 

Sherman,     h 

&    Co. 

Crushed     1 

Hay    Devcl. 

Cal,    Buildin 

terial    Co 


Brandt   &   Stevens 
Braunton    Bros. 
Brutclier  &  Serna 
Calne.   Thos.    W. 
Carlson,   Elmer 
Caldwell    &   Son 
Casty.   John 
Col.bv.    J.    W. 
Cole,   P.   J.      ^  ,, 
Collman     &      Coll 

Commary  -  Peter- 
son   Co.    (Inc.) 

Cox    Brothers 

Craemer.    O.    A. 

Days  Sons.  T.  H 

Farqultarson,   D.B. 

Fee,    Grant 

Ferrollte  Co. 

Finlayson,   M.   M. 

Flaherty  &  Ogle 

Fletcher.    James  P. 

Poster-Voght      Co. 

Garden  Co..  Frank 
M. 


Gleeson,  James 
Gompertz,  C.   W. 
Gutleben    Bros. 
Hailing,   U.   R. 
Hamerton    &    Son, 

Wm.    C. 
Hamilton,   Peter 
H.insen.   C.   W. 
Harcnm.  J.  J. 


Holt,  O. 
Johanso 
Johnson 


Koskendall.  J.  O 
Lange      &       Bei'g 

l.anilne,  Frank  P. 
Larsen  &  Larsen 
Linden.    William 


M.TcMille 
M  a  c  n  o 

Kahti 
Maner    B 
Maflln.    ' 
Masow 

McClennI 


Redna 
Reese 
Relte, 
Ricko 
Rolan 
Rusht 
Saner, 


Speidel,    P.    F. 


Strehlow.      F 

&    Peterson 

Tavlor  &  Goe 

Terrili.     W.     . 


Trost,     Robert 
Van     Sant-Houe 

ton     Cnmnanv 
Vezina.  L.    N. 
W;ilker.     G     H. 

Setb 
Ward  &  Goodwl 
Wendering,   J. 
Wltzelberger    J. 
Williams     Bros. 

ir..ndor.«nn 
Wold.  C.  L. 
Wright.    G.    A.' 
Wrlebi,  Chas 


Hillard    &  Co.,    C. 

J. 

Keil    Iron  Works 

Kevstone  Orn. 

Iron     &  Bronze 

Works. 

Leutholdt  &Co.,  M 

.Monirrh  Iron 


ine   k    Corr. 
Areh.  Terra   To 

Calif.    Pottery 
Carm-gie    Bricll 

rmterv    Co. 
Clark     *     Sons. 


Lipp   &  Co..  I.   P. 
Co. 

AMlieMtOH  MaterluN 

Johns  -  Manvllle 
Co.,   H.   W. 

.Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia  Co. 

Western  Builders- 
Supply    Co. 

Axliliult  <St  Blluni- 
liinuM    PnvluK. 

Nugent.    Robinson 


Aulo  Uelivcry. 

Holland.    J.    P. 
Star    Con.    Co. 


Deasy    Utllitii 


Boiler  *   Pipe  Cov 


Co.,  H.  W. 
Lewis,  W.  S. 
.Magnisia  Ashe.vios 

Supply  Co 


<loudH  &  III 


Company 
Ife  Ins.  Co 
&    Cutler 


Kohlberg.    A.    .M, 


Meherln      ,' 

Mark  M, 

Pacific  Coa 


Keuffel  &EsserCo 

(lay    ProduelN. 

Cal  Brick  Co. 

Buililiie    Jonrniil.. 

Architect     &     En- 
gineer. 

Cold   Storag:e  lonu- 
lation 

Van    Fleet.    M.     V. 

Building    and     In- 
dustrial    News. 
Daily          P  a  c  1  11  c 

Concrete    Contrac- 

llulldliie  AfaCerlali 


s       Portia 
ent  Co. 
&     Ham 


Bake 

Bay   Develop.    Co. 
Rerger  Mtg.   Co. 
Cal.    Brick    Co. 
Cal.      BIdg.      Mate- 
rial   Co. 
Cal.    Pottery      Co.. 

City    Supply    Co. 


(  arnegle    Brick    « 

Piltcry    Co. 
Co.myn.       Mock.if 

and    Cotnpany. 
Cow  II    Lime     a'..t 

Cement   Co..    H 
Diamond    Brick  Co 
Dwan    Co.,    J.    E. 
Falls    Mfg.    Co. 


Bean    Co. 
Gross    Co.,    Felix 
Guerin  &  Co.,  J.  S. 
Hollcwav       E  .t  p. 

Metal    Lath    Co. 
Holmes        Uistrib- 

nting  Co. 
Holland,  .f.   P. 


Man 


Co..    H     W. 
Jorgenfen   &  Co..C 
I.onnon  Co..   .L   E. 
LlUev    .i;.    Thurston 

Co 
Meyer.   Adolph 
Pac.    Portl.nnd    Ce- 


np    &    Carrlli 
ise,    S.    A. 
acent    Concr 


&  Mosaic  Wks. 
Moroncelll.  John 
Nilson   &  Arras 


Concrete    Co. 


Thomas 
Westerlu 


L.   M 
Concrete       Ma<>li>. 

Bacon  &   Co.,   E.  R 
Road    Machv.   Co 
Landing   Co. 


Lille 


Th  u 


in   &  Co..   R.   R 
ling,     E.     R. 
sing   Co. 
?ford.   Felts   & 

islpir      -      Ar- 
ur    Koppel    Co. 


Syndlcat" 
ProoniiK. 


r!tsi-hmi;li.-r 
meet  le  Fix 
City    Electric 


Manhattan 

trie    Co. 
National      EU 

Co. 
Newherry    .    I 

helm  Elc.-. 
RIdlpv  V  F. 
Rochdnl-  '•'.u 
Schimetschek 
Ktandarl  Fie 
Turnei-  Ci> 
Vitt  Elec.  Co 
Weidpnthal    - 


lln 


hall    Co. 

r.inilee      "  nrk- 

Bipvnio 

Simon-Fnut    Rrick 

.Apiimnn       Cornice 

Co. 

Works. 

Otis    El 

standard    Portland 

AtU.s     TTcatina-     .<• 

.S.    F.   E 

Cement  Co. 

Ventilating     r'-, 

Van    Fir 

Stelger  Term  Cot- 

Capitol        Sheet 

tor    C 

•a  ,«:  Pofrv  Wks 

^letal    Works 

St  oner.   O.    W. 

Conlin    Si    Roberts 

Fxt 

Waterhou^iC            ,^- 

Crown      Cornice 

Dillon. 

Price  Co. 

Works 

Fosburg 

We1cl    Electric  Co 

Biilliler'. 
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Morser,  E.  J. 
Prlddle..  Milto 
Priddle,    Artliu 


Dwan    Co..    J.    E. 
Flbrestone     & 

Kooflng    Co. 
Flahertv    R.    &.    P. 

Co..    K.    H. 
Malott    t  Peterson 
Goodmanson.    A.  K 
Watsonlte    Co. 

Floors,     HnrdvTood 

Hardwood    lMt~Cu 
Inlaid   Floor   Co. 
Pac.    Floor    Sand- 
ing Co. 


rgfr     Mlg.     Co. 


Goaollne   Tankji   A 

Demlng.    E.  '  R. 


Cohen.    I. 

Fuller    Co.,    W.    P. 

OrossUcht    &    Dln- 

nlene 
Habenlcht  & 

Howlett 
Mission      Plate     & 

Window      Glaaa 


nrarz    *     Gott- 
!b 
GrwllDK. 


Carlin  Bros. 
Cassaretto.    John 
Devlncenzl    &    Co.. 

L. 
Dillon        Teaming 

Co. 
Federal      Tran.?fer 

Glorgl  Co..  G. 
Hartnett  J.  D. 
Holland.    J.    P. 

Illlii;    Co.     IC.     .M. 

Lennon   Co..    J.    E. 
Leffler.    Fred 
MoGUnc'hey  & 


Elhl. 


adin 


nine    Co. 
Mtar    con.    Co. 
Wright    rr       J.    H. 

.ironlte      CurblnR. 


Gr 


Co. 


anite 


Leed    Granite    Co.. 


Bay    Devel.    Co. 
Cal.    Building   Ma- 
terial   Co. 
Cassaretto,       John 
City  Supply  Co- 
Btandard    Crushed 


Rock  Co. 
tar  Com 
Company 


ctin 


Co..  E,   B.  ft 
A.    U 
Hardwood       Deal- 


Me\  er.    Adoph 
Norman     &     Sons. 

Palace' Hd' ware  Co 
S.  F.  Hdware  Co 
Smith    Co..    P.    A. 

HeatluK   &    Veutl- 
latlnB. 

Atlas     Heating     i 

Ventilating  Co. 
Klernan  &  O'Brien 
Hurler  Co..  J.  C. 
Lawson.  Herman 
Looney  Co.,  J. 
Mangrum  &  Otter 
Snook      ft      Co.. 

Fred    W. 
Torrid    Zone    Fur- 


Tur 


T-h' 


Wilson.    Robt.    M. 

Houaea    MoTera    A 

Ra4aera, 

Hatch.    H.    L. 
Pearson.    N.    H. 
Sullivan,    D.    J.4T. 

Hotntlne      Engl. 


Inlaid    Floora. 

Hardwood  Inte- 
rior  Co. 

Inlaid   Floor   Co. 

Pac.  Floor  Sand- 
ing  Co. 

Inlerl<wklni;       Tile 


Califo 


Blocks, 


Den 


L>n    Block    Co. 


Stelger      ic      Kerr. 
Stove    &    Foun- 
dry   Co. 
Iron     Jt     St<-el. 

Baker    &    Hamll- 

Dawson  ft  Noyes 
ludson  Mfg.  Co. 
Pacinc  Coast  Steel 

Compan.v. 
Trussed     Concrate 

Woods  &   Huddart 

Iron   Worica. 

Brode  Iron  Wks. 
Dyer    Br 


Eu 


WIr 


Iron    Wks 
Golden    Gate    Iron 

Works 
Hlllard    Co.,   C.   J. 
Keil     Iron     Works 
Michel    &    PfelTer 


Mo 


Works 


Sdhraeder's  Iron 
Works 

Stelger  &  Kerr 
Stove  &  Foun- 
dry  Co. 

Vulcan    Iron    Wks. 

West  Coast  Wire 
&  Iron  Works 

Wes,  tern  Iron 
Works 

Joist     Hnnrerra     & 
Poat     Caiia. 

Kortlck  -  Falls 
■Mfg.    Co. 

Lillev  &  Thurs- 
ton   Co 

Roman   Co..   C. 


Latliera,    Wood    « 
Metal. 

Balzke.    Robt. 
Edwards.    C,    H. 
Hayden.    Pred 
Lynch.  Richard 
McABee.    B.   T. 
Raymond.   Wm.   H. 


Lime     &      Piaster 
Dealers. 

Arden    Plaster   Co, 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  I,Ime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Holland.   J.    P. 

Lennon  Co..  J.   B. 

iPa,c1flc  Portland 
Cement  Co. 

Western  Lime  & 
Cement  Co. 

Lomber  Dealers, 

Acme    Lumber   Co. 
Chrtstenson    Lum- 

Columbla    Lumber 


Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse   Co.,  J.  H. 

Hooper  Lumber  Co 

HIggJns  Lumber 
Co..  J.  E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Oakley.    — 

Olson  -  Mahony 
Lumber    Co. 

Peterson.   E.   T. 

Pope  &  Talbot 

Relnhart  Mill  A 
Lumber  Co. 

Ryan,    Georfft 


W. 
Sunset  Lumber  Co, 
Tlermanii  Beronio 
Van    Arsdale-Har- 

rls  Lumber  Co. 
Wilson  Bron  *  r-n 
Wood  Lumber  Oo„ 

E    K. 
Wrisl.t,      Jr.     Wm. 

Masmeslte     Floor, 
lB«, 

Artollth  Mfg,  Co, 
Bender  R,*P,  Co. 
Dwan  ft  Co..  J,  B. 
Flbrestone     & 

Roofing    Co, 
Flaherty     R,&P,Co 

R,    H. 
Goodmanson.    A.  K 
MaHott    &     Peter- 

Watsonlte    Co. 

Hantela,     Tiles     « 
nrat-s 

CciicMvil       Building 
W,,,k    Co, 


Rigney,     Thos.     F. 
Watson    Mantel    & 
Tile  Co. 

Marble  and  Mosaic 
Worlt. 

Gneccu,    M,    H. 
GrassI   &   Co..   P. 
Mission       Concrete 
ft   MOS..IC   Wko 
Marble 


Works 


Mus 


s-Ke 


Rererer   Mfg.    Co. 
Hollowav       M'etal 

Lath     Company. 
Lllley  ft   Thurston 

Co. 
Waterhouse  ft 


Slelai     SlanitfinK 


Larson.    O.    F. 
Llpp  ft  Co.,  J,    P, 
l-iiiuterM   HUd   llee- 

Baker   Co..    W.   T. 
Bell,    Wm.   J, 
Hernslelii.     Wm. 


Conlin,   J,   J, 
Copnlck.    T.    W. 
liHiil.  T    H. 
Donovan.   V.   J 

Lewis'.  S. 
Miller.    1,. 
Miller.   J.    A. 
McCubbln,    Jam.f 
Manning.    John 
Neal.   L,   J. 
nnandt    ft   Son 
Ruderman.  I. 
Schafer.  Wm. 
Simon    Nelison    ( 
Smith.  J    S. 
Sovlg.   C.    B. 
Spark        ft        Sot 

Tohn    H 
S%v;in.     Robert 


Isbes,  Bte. 

Clark    ft    Dickson 
Cohn   ft   Co..    Mar- 
Ion    D. 
Fuller   Co..    W     P 


•W"hlttler  -  Col 

Co 
Patent       rblnn 


Pile       nrlilnv 

Lamhurth.    C.    E. 
Paving    Brick. 


Atlas         Planing 

Mill     Co. 
Birth    Co..    L    I^ 
Builders'        Supplv 

n,-pol 
Cal.  Door   Co. 
Cal     Planing    Mil; 
Emanuel,    L    &E 

(Inc.) 
Empire        Planlnn 

Mill 
Hart    &     Burnicis- 


Horrfng's   Ml 


Lorden      Mill      ( 

I    P. 
Main     SI       Pl-.il 
Moore    Mill  ftLu 


Mill 
Relnhart      Ln-nher 
_  »    PIaol>.^    Mill 
George 


Veyhle     ft     Collins 


Ohaiuiero.      H.      A 

(Inc.) 
Fay.    John 
Greenback.  Joe. 
Connel  Co..   J.   E. 
Daly,  J,   H. 
Duthle.    Chas. 
Eraser.    Slniun 
Fry,   A, 


Knowles,    A. 
Leaf   &    Kaiser 
Lynn,   A.   J. 
Lyden     &    Blckel 
AlaoGruer   &    Co. 
Mellon.    Thos. 
.Modica.   S. 
Mo>wal    Donald 
Orford.  J.  A. 
phllbln.    J.    J. 
Sexton,    T.    D. 
Sherman.    A.    M. 
Terranova,    M.    J. 
Tht     Pp'^inc    Plas- 
tering Co, 
Wagner    Jan.c-s  A. 

IMunibing  and  Gas 
t'lltlns. 

Ahlbach    at    Mayer 
Alton.    Thorn.    W. 
Bernard.  Geo.   F. 
Condon    &    Band 


Houston.    J.    J. 
Kara.   F.   K. 
Klernan   &  O'Brien 
Lacey    Bros. 
Lauder,    H.    L 
l.awsun.    Herman 
Lcttich.    Antone 
L.>!vy  Plumbing 

Co..   M. 
Looney    Co..    J. 
May,    Gus 
McBnhlll.   Leo,    J, 
McLeod.    J.    J. 
Penkerton.    J.    H. 
Perazzl.  H.   J. 
Skelly.   Thomos 
Snook       &       Co.. 

Fred    W. 
Turner   Co..   The 
■Wetzel.    Tbeo. 
Wilson   ft  CO..W. 

Piuuibrri.    Su|iKlle> 

Kinney   Co..   R.    \v. 
Mark-Lal.j     -^o. 
Nelson    MtK    C" 


nallroad        .tzeni, 
Frelgbt    <K    Pas- 
senger. 

Kent    ..-.mes   R. 
lladl.-ilorH. 

Anurhun        R.l.Iiu- 
tni-    Co. 

Railway    .iist<-rl,>i> 

Langford.     Felts  ft 
Myers. 


ItlKgtnK. 

Lamhurth.    C.    E. 
.Markley.    Jame.s  E 

RoolIn|£,    !■  ravel    «v 
ComposKlon.  I 

Bender    Koonot;    ,v 

Paving   Co. 
Cal.    Rooting    Co. 
Cantley    ft    Co..     I 
Enterprise       Roof- 
^ing  Co. 
Flbresone     ,* 

Roofing    Co. 
Flahertv.    H     H 
Goodmanson.    A.  K 
Larkin         Asplialt 


Lav 


Rooflne 


liuoHuK    Matcrlala. 

Bird  ft  Son,  F.    W. 
Johns    -    Mauville 

Co.,  H.  W. 
Parartine  Paint  Co 
Waterhouse  & 


Prlc 


Molott     ftPeterson 
Rapheld        Roofing 

Samuel    Co..   H.    D 


Western    Felt    i 
Refining    Co 

Rooting     INInre 
Tile.  I 


We 


Alaierial     CO, 
tlollaiiu.    J,    p, 
MuMulllu    Bros, 
Slunr-   Co,.    E,    B.    «i 

A.    L. 
Western     Building 

terlal   Co. 
Western    Develop- 
ment   Synd.cate. 

aaullarj'     Uarbaica 

tilll    A.    Ja'iTo'bsen 
Saua  BiasllnK- 


Metal   Works 
Comyns  &  Kygren 
Crown      Cornice 

Works 
Elite    Slieet    Metal 

Cornice 


Forderer 

Works 
G.     ft     M.     s  h  e  e 

Metal     V\  orks. 
Gullfoy        Cornic 


.Me 


W( 


Hughes.    H.    J. 
HurabeUie   Bros 
Ideal  Cornice  Wki> 
Korell  &  Co..  J.  A 
Modern  Sheet  Mel- 
il  Works. 


Mo 


Co 


S.    F.    Metal 

,   ing    ft    Corr-    Co 

United        .Metal 

Products    Co 
Wei  tern     Furnace 

ft   Cornice   Co. 

Sidewalk      Lisbts. 

Jackson   Co..   P.  H 
Uwnn  ft  Co..  J.  E. 
Phoenix    Sidewalk 
Light    Co. 


Johnson,    c.    V\ 
Porter.   W,   F 
Stewart.   .1     K 


voods       ft       Hud- 
Steel    Brector. 


.*>truetural         Steel 
ronfrnctors. 

Central    Iron    Wks 


Stelger    ft    Kerr 
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Struclaral         SImI 

Bianchini,    G. 

Sibley  Teaming   &■ 

.Sherman,    Kimball 

Contractors. 

X*'ederal      Transfer 

Grading    Co. 

Co. 

Brode    Iron    SV  ks. 

&   DiayhiK    Co. 

Star     Contracting 

Wall    Ueda. 

Dwer    Bros. 

Gaft'ney       Drayage 

Co. 

Marshall  -  Steams 

Golden    Gate    Iron 

&    Teaming     Co. 

Wright  Co..  J.  H. 

Co. 

Works 

Carlln    iiros. 

Water       Company. 

San         Francisco 

Devencenzl    &    Co.. 

Spring            Valley 

Iron     Works 

L. 

Tlllne. 

Water   V/orka. 

Ralston     Iron  Wks 
Vulcan    Iron    Wks. 

Dillon    Teaming 
Co. 

Ginsberg  &  Co..  S. 
Manirrum   &  Ottp- 
Peerless    Agenn)*' 

WhllenaahlnK 

Zenith    Iron     n'ks. 

Hannett,    J.    D. 
Holland.   J     P, 

Brlckley,    P.    J. 
Relgle  &  Jamelson 

Surveyor*. 

Morser,    E.    J. 

Hiiie  Co..   E.    .\I. 
i^ennon   To..   .1.   E. 

Co. 

Tile    Mfg.    Co. 

Taylor.    L.    A. 
Wludon    rleantni;. 

Sanborn  &    Corln- 

Leffler.   Fred 

^'at«...      M 

American    Window 
Cleanin-    Co. 

Wetherell,    Chas  E 

.HcGllnchey             & 
Monohan 

Vnr""- 

Montague    Co,    P. 

Bill     &     iRCilh^^r 

Wlndona,    Tutent. 

Teamlns   A    Grad- 

O'Day  Co..  D. 

Birth    Co..   L.    H. 

IDK. 

Pico    Edw  ,    P 

Hyde    Henry    C, 

Simplex      Window 

Branlck.  J.   P. 

Powers.  Clias,   J. 

Uriiied     Elec     Co. 

Co. 

OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 


180-188  JESSIE  STREET 


OF    SAN     FRANCISCO 


PHONE  KEARNY  4700 


Vlce-Presid 

Treasurer, 

Secretary,   R.   J.   H.   Forb 


OFFICERS    AND    DIRECTORS, 
drell.  Financial   Seer. 

r.    Brandon.  .4ss  t   Secretary 

Withingtoii.  Doorkeeper.    B. 


C.    W.    Witliingt< 
R.  J.   H,  Forbes 


DIRECTORS 

P..  -A.  Chlsholm 
Robert  Dewar 
Alexander    Menn 


MEMBEB8. 


Works. 
Brode  Iron  Works 
Central  Iron  Wits. 
Dyer  Bros. 
Eureka  Iron  Wks 
Keil  Iron  Works 
Kortick  -  Falls 

Mtg  Co. 


Bay     Developiiienl 

Cal.   Brick   Co. 
Carey,    J.    E. 
Carnegie    BrUk    ,», 

Pottery    Co 
Carqulner.  Brick  & 

Pottery  Co. 
McNear    Brick    Co.. 

E.    B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Kemillard  Bk,  Co 
Sacr 


Camp   &   Carill 


Goodi 

clal 

Haun 


r  &  Vogt. 
lan  A'-\ 
Stone    Co 


Tr; 


Mortei 

Co. 
Mlchac 


:1s    &    Pfef- 


/ulcan  Iron  Wks. 
Western  Iron  Wks 
Wlthlngton.  C.   W. 

Art   Ginxn. 

Oal.  Art  Glass  Co 
Ingerson  &  Glaser 


Costello 
Aetna  L 
Boole,  f 


ran.   Bk.   Co. 
r    T.    C.    and 
ery   Wks. 
OS   r.riik   Co 
Brick  Co, 
lie    .nnterlnl. 


'ity    Supply    Co. 
'ernald  Co..  The 
:ortlck  -  Falls 
Mtg  Co. 


-Manville   C.j 
&   Tliurslon 

c   Refining  ft 
ifing    Co. 
tt    &    Co. 


Sartorlo,    Charles 
Slanquist    & 

■Forbes 
Zimmennan.  L.  M. 

Concrete       Keiu- 
fesrceiiieut. 

I-illey  C    rtiurstoi. 


BuUdera. 

Alien,    ...'-■.<.    11. 
Andelsoi.,    W.    W 
Arthur,   L. 
Bateman.  J.  C. 
Boring,    F.    H, 
Born  &  Son,  S.  A. 
Bradv,  C.    A. 
Braunton   Bros. 
Burdlck,    Win.    A. 
Caldwell    &   Co, 
Cameron    &     Dlss- 

Cavanaugh,     Thos 


tary,    S.    A.    D.    Sche 


McDonnell 
P.  Fischer 
.McGilvray 


Lelter.      K.      T. 

Song. 
Lynch,  M.  C. 
Masow  &  Morris 
Mathews  Con.   Co. 
Mathies    "     - 
McBaln. 
McKllllcan.   R   and 

Wm. 
McLachlan,    Thos. 
Miller,   Adam. 
Molier,    K.    W. 
Morey.  H.   B.&  Son 


H.   C. 


Material 
I'nited  Mat 
Waterbouse 


Balfour. 
Cowell  Lin 


Tho 


Eia 

Elliott.    E.    W. 
Fahy.    R. 
Fischer,    Fred. 
Franz.  Val. 
Gillespie,  G.  G. 
Gallagher,     Frank. 
~      ""  ~"        nt. 


siey,   B.  T. 


Simmen.  John. 
Smith,  .1.  W.  ft  S 
Spence.    A.   T. 


Vezina.  L.  N. 
Walker  Bros. 
Warwick.  H. 


Comyns 

Conlln,    J 

Cronan, 

Forderer 

Works 
Gullfoy 

Works 
.Kppmanr 

Works 
Heldt,    VI 

S.    P.    Cr 
Western 


Gardii 


Plor 


Pacific 

Cem 

Qunlit 


Greig,   Robt. 


Tnger; 
I'lnt-s 


h.   Richard 

&   Dennis 

oond.    W.  H. 


Dump   Proofem. 


Relgle    &    .la 


ctrical. 

m        Eiec 
Engl- 


Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 
Plrcproof  Doom. 
Gervals.  Henry. 
Nnrrls.    L.    A. 
Roebling    is  o  n  s  , 
John   A. 
Floor   Sanding 
Inlaid    Floor    Co. 
Pacilic    Floor 
Sanding   Co. 
Grill    Work. 
Art    Metal    & 


Wl 


Works 
le  Co..  A. 
orius  Co. 
hington.   U.   W. 


Cui 

Tie   &  Currie 

Dei 

iipnii 

Ik    Bros. 

■iiuhs 

irs.iM.     D.  B 

Flu 

th   & 

li'ra 

sicr 

&    Frasier 

lira 

ham 

,    D.    E. 

Grltnth. 

Wm. 

Hai 

^nah, 

,    J.    D. 

Hai 

inah 

&    Co.  J.S. 

Haves, 

W.  w. 

Matthies.     Henry 
Pel  cock.    Jnhn 
Schnehly,    H  o  s  t- 

irowser    &    Ped- 

grirt 
Van     Sant-Hough- 

ton    Co 
GlnNH  and  Glazlns 
Cal.   Plate  &   Wil 


do 


Co. 


Cobbledick-Kibby 


Holland,   J 

Schwarz     , 

lelb    (In 


*    Team- 

D,   O.,   Co. 


Mangrum    .v    Oilrr 
Montague.     W,     W 

&   Co. 
HouMe     JHovlnK     A 

RnlKlnic. 
Blume  Confg  Co. 
Pearson,    E.    K. 
Sullivan,     n      I  X■^ 

Inlaid    Floors. 
Hardwood        Inlf 

rlor   Co 
Inlaid    Floor    Co. 
Pacific      Flool 

Sanding    Co. 


Sneli   &   Denni 


Arden    Plaster 

California    Lin 

Hydrate    Co. 


ter   Co 

S.    F.    Lime   Co. 

Sliasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    Cr 

Western  Lin/.  * 
Cement    Co. 

Lumber. 


Hardy.  Jas.  H..  In 
Hart-Wood     Lum 

ber    C.I. 
Humboldt    I.umhe 


Eureka      Teaming       Hauptn 


Wllhelm,   A. 

Wilkle  Co.,   /\ 

WiUiams,    F.   -.. 

Wright,    Chas.  her    Co. 


Sibley.    L.    B, 
McLenegan, 
Granite 

Bradbury. 


Hunt.  A.  T. 


Moore.     R.     B.  Mill 

&    Lumber    Co. 
Olsen     -     Mahoney 

Lumber  Co. 
Pope  ft  Talbot 
Sar.ta    Fe    Lumber 

Co. 
Schouten     Lumber 

Co. 
Tiernan     ft     Bern- 
Van     Arsdale-Hnr- 

rls  Lumber  r*- 
Wilson    Brns..(i  i'- 
Doe    Co.,    F.    P 
Lumber  (Hnrrt- 


s     and 
Vent! 


Dleckmann 
Howard.    E 

NlehaUB.    Kj 

Co 

White     Rro: 

.«!.    F.    I.'im 

Mncliin: 

Harron.       I 

ft    MeCnn 


ft     Cm 
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Brandon.    E    J 
Brennan.    J.    B. 
Brlgham.    H.    B. 
Butcfier.    Thomas 
Butcher     &  Hadley 
Bvron.    D.    J.  &Son 
Campbell     Bros. 
Carr      I     W. 
Drake,    Harry    E. 
nnwney.    J. 
Farrell    &    Reed 
Fennell.    Jas. 

M.  F.  *  Son 
n,  J.  E. 
Harrison.  A. 
Hibliins  &  Barker 
Hock.  Chas. 
HofTman.  V. 
Hog-berg     &     Lud 
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Gal< 
Gils 


I.a 


s-lg 


H.    H. 


Mulcahy  Bros 
Nagel.  W.  L. 
O'Connor     & 

Itns 
D'Rourke.   T. 
Scott    Co. 
Ralney     &     P 

lips. 


Watson.    Sidney 
White.    .T.    M. 
Whitney  &  Davie 


Mnrblf. 

American      Marble 

&  Mosaic  Co. 
Colnmhia      Marble 


I.  E'eter.  Co. 
Andrew  T. 
I.  F.  L.  &  Co. 
'  &   Sons,  Jos 


nlel",    TIle« 

■in     &     Dono- 


panded    .\rtl    Co. 
.vnch.    H.    T. 
rational      Lathing 


Itlnnalc. 

Marble 
ic    Co. 


Oils.     Ktc. 


Mo 


yais 


H. 


Malno.   F.   L.  &  Co 
Office  Fixtures. 

Bateman,    Wm. 
Forbes   &    Son.A.J. 
Fink    &    Schlndler 

Co. 
Slmmen.    John 
PalDten. 
Daniels.    Gus   V. 
Donovan.   V.   J. 


P.    N. 


I.enellyn.  J. 
Maundrell.  H. 
Spark.  J.  H.  . 
Neal.   L  J 

Palnl    Barner 

Paint    (Damp    Re 


Dunlevy    &    Gettir 
Dresser    -    McDon- 
nell  Co. 
Cal.    Pottery   Co. 

Pavlne  Brick. 

Cal    Briik    Co. 
Plaalnic    MIIIk. 

Anderson  Bros. 

Burnham  -  Stan- 
ford  Co. 

Ca..    Door    Co. 

Cal.   MlUinr   Co. 

Elklngiton  & 
Hucke 


Kruse,    J.    H, 

Lorden  Mill  Co.. 
P. 

R.B   Moore     Mill 
Lumber    Co. 

National     Mill 
ber 

M 

Relnha 

&    Planing     -Mill 
Co. 

Reillv.   P.    F. 

Santa     Clara     Mill 
&   Lumber  Co. 

San     Mateo     Plan- 
ing   Mill 

Searle    &    Hayman 

Taylor   &   Co. 
PlantcrerM. 

Blnner.    Then. 

Bradley   &    Rellly 


Clark.  D.  Ros 
Crlchton,  J.  I 
Coglilan.    Frai 


Felt.   R.    L 
Floodbere    &     .VIc- 

Caffery. 
Fraser,    Simon 
GregB    &    Clute 
Gilmour,    Wm.   G, 
.la.i'obsen.    N. 
Kaiser,    Joe 


&    Cu. 
Mennie.    Alex 
\tcCleod.   J.    C. 
Morehouse.   C.    C 
O'Kane    &    CO..C.T 
O'SulUvan    &  Bow- 
ler, 
amith    &    Johnson 

Plaster     o'    Paris. 

Lucas,   W.    E. 
PlumblDK     •&      Gni. 
FIttlnK. 

Ahlbach  &  Majer 
Bernard.  G.  F. 
Burnham  Plumb- 
ing Co.,  Inc. 
Dalzlel,  R„  Jr..  Co 
Gilley-Schmid  Co 
Levy.    M. 

Co. 


Looney. 
(In 


R-ni  Estate. 

Wllllan.son    C0..H 


RISffers. 

ne       Contract- 


Crushed  noi'K, 

Holland.   J.    P. 

S.  F.  Bay  Imp.  Co. 


Artolith     Mfg.    Co. 

Bender.        J.        W. 
Roof   Co. 

Fibrestone     Roof- 
ing Co. 

Larkln    Asphalt    & 
Paving    Co. 

Magnesia      Asbes- 
tos Supply  Co. 

.Malott    &  Peterson 

Johns    -    Manville 
Co..    H.    W. 

Meuer   Bros.   Co. 

Pacific   Renning  i 
Roofing  Co. 

Parafflne    Paint  Co 

Samuel   Co..    H.   D. 

Western    Asbestos 
Mag.    Co. 

Watson        Roofing 
Co. 

Sand,    Gravel,   Etc. 

Cassaretto.     John 

Holland.   J.    P. 

Keystone   band   Co 

Sanitary    Floorlnit. 

Artolith     Mfg.    Co. 

Stone,   E.    B.   &   A. 
L...   Co. 

Fibrestone      Roof- 
Ine    Co. 

Sldenalk       UlKbis. 

Jackson.    P.  H.>tCo 

McGulgan.    John 
.<italr  Builders. 

Bishop-.    Wm.    T. 

Stewart.   J.   K. 

Roof    RrpalrlnE    & 

Paint. 

Street    ««rk. 

Fay.   S.   J. 

Steel         R  <>  I  I  I  n  K 
Doors. 

Lllley   &   Thurston 


stone   Contraelors. 

De    Lano    &    Sons. 

I.    L. 
Blan-hard.    W.    W. 
Hunt,   Andrew   T. 
McGilvray       Store 

Co. 
Raymond    Granite 

Co. 

stone     Quarries. 

Keystone    Sand  Co 
Raymond    cSranItt 


Holland.  J.  P. 
McClure,  H.  N. 
Monarch    Teamir 

Co. 
McLenegan.  S.   I 

Terra  Cotta. 


Ventilato 

Waterhouse 


i^lre  Works, 
-eka  Wire 
ron    Works. 

Water  Co. 


Free  E^imating  Bureau 

If  you  want  climates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  boitoin  of  this  page  and  send  you    plans  to  us.      We  will 
save  money  for  you.     No  charge  for  our  services. 
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THIS  WEEK'S   ILLUSTRATIONS: 


Structural  Steel  For  San  Francisco's  Tallest 
Skyscraper  Now  In  Place.  The  Hobart 
Building  Designed  By  Architect  Willis  Polk 
and  Co.,  San  Francisco. 

Illinois  State  Exhibit  Palace  To  Be  Erected 
At  The  Panama-Pacific  Exposition  Designed 
By  Architect  James  B.  Dibelka,  Chicago. 
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Combination 
Boiler  and  Gas 

Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Probleit], 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  of  America 

Succassors  lo  JOHN  WOOD  MFC.  CO. 
218-21   Pacific  BIdg.    447-48  E.  3rd  SI.    331 -33S  Cyprass  SI. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephone  Market  1  935  Fine  and  Sanitary 

PLUMBING 


221  OAK  STREET 


B«l.  Cough  and  Octavia 


SAN  FRANCISCO.  CAL. 


Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
866  Union  Street  San  Francisco 


When  Your  Blood  is  Right, 

Your  Whole  System  is  Right. 

If  You  Have  any  Blood  or  Skin   Difsease 
Do  IMot  Deley  until  it  is  too  late  but  Order 

XO-day! 

THE  HOT  SPRINGS  REMEDY  a  Complete  and  Positive 
Remedy  for  Syptiilis,  Eczema,  Erysipelas,  Acne,  Malaria,  Rheu- 
matism, and  all  other  Forms  of  Blood  and  Skin  Diseases. 

Hot  y])nngs  Pliysician.s  pronouuce  thi.s  the  (jreate.st  Bl 1  and  Skin  Remedy 

ever  placed  on  the  Market. 

Full  Course  Treatment— Six  Bottles— $18.00     Single  Bottle— $5.00 

We  Prepare  a  Remedy  for  Every  Disease.     Our  Treatment  tor  Female  Ills  is  the 

the  Greatest  of  its  Kind  Ever  Offered  Suifering  Women. 

Wiite  u.s  yuur  Truiilik'!-.     All  Correspondence  Strictly  Private 

HOT  SPRIMGS    IVIEDICIIME  COIVIPAIMY 

803  1-2  Central  Ave.  Hot  Springs,  Ark. 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Cleaii  lliver  Sand  -  -  to    f^  inch 

Gravel  aud  Crushed  Boalder.«      y^  inch  to  1  inch 

"  "  "  "  1  iucli  to  1^  inch 

"  "  "        1^  inch  to  "1"%.  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as 

.  good  as  its  service 

And  its    service  can   be  only   as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  it?  elevators — which   is 
one  good  reason   why    hoatelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

ed  by  the  Otis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horice  Trumbauer 

Choosing   from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  chai-acter 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain   which  are 

fect  service — can  equip  all  build- 

Otis equipped-— 

ings  of  all  classes    in  itccordniice 

The  Ritz-Carlton, 

New  York 

with  tiieif  needs. 

The  Rili-Carlton, 

Montreal 
The  Plaza,  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaruja,   near  Santos, 

Give    a    building    unsatisfactory 
elevator  service,  and  its  other  ex- 
celleme   vaw    not    0"ercome    the 
liandicap.     Our  offices  in  ninety- 

Brazil 
The  Carlton,  London 
The  Ritz,  London 

one   cities    ill    the    United  States 
are  always  at  llie  Arciiitect's  call 

The  Hyde  Park,  London 

and  can  tissistyou  in  making  your 

The  Ritz,  Paris 

elevator     speciticatioiis     100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts.         | 

San  Francisco 

Offices  in  aU  Principal  Cities  of  the  World. 

BUILDING  AND  INDUSTRIAL  NEWS 


1      ^^ 

1 

j^^S^'fe 

'h 

i-^ 

-,i 

fj 

l^fel 

OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walla  22  ft.  high.  Cemeot  plastered  ot 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing, 


Interior  walls  dampprofed  with  Imperial  Da: 
Proofing.  Exterior  walls  waterproofed  with  I 
perial  Water  Proofinu.  Color  effects  with  Impei 
Pigments. 


J      TEMPORARY  CITT  HALL.  San  Franclsc* 

Wright.    Rushford    &    Cahlll.    Arxhitects 
Exterior  waterproofed  with  Imperial  and  color  effects  with  Im 


A   Few  of  the  Buildings  on  which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products   are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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Ptione    OaKland    1T58 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

F'ire    Sets.    Andirons, 
Fender   Portable    BasKets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOKC.  Mu»eer 
Retideoc*  Pbooe.  Onklttnd  4S62 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.     RISC  HMULLER 

3442  19th  Street  San  Francisco 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  is  the  HOTEL  ROSSLYN,  S  F. 

.  G.  Krltfft  &  Son.  Architectl.  O.  C.  Holt.  Bldr. 


Brick,  Sand, 
Rock,  Gravel, 
Building  Materials. 

Pratt  Building  Material  Co. 
Hearst  Bldg. 
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PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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Pacific  Building  Materials  Company 

Successors  to 
WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 
by  the  above  companies. 


"Duplex",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"PaschaH"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E.'  Welsh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip"  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve"'  Anti-Pluviua  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"  Drawer  Slides. 

"Home"    Safety    Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"PhoenLx"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards.  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window"  Coal  Chute — Ornamenta' 
and  Necessary. 

Asbestos  Theatre  Curtains. 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
"Quilt." 

Building   Papers,   Deadening   Felts,   etc.. 
of  all  kinds. 
".^U-.Metal"   Doors.   Windows  and  Trim. 


"Li(|ui(l  .Stone".  The  Paint  Eternal. 

"Waini'ijL^hf'  Concrete  Curb  and   Corner 
bar. 

"Graphilatuni"    for  Roofs. 
"Herringbone"    Expanded   Steel   and   Ingot 
Iron    Lath. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner    Bead. 

"Best's"   Kecne's  Cement — For  Gauging 
Plaster  and   Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial  Caen-Stone. 

"Victoria"    Keene's   Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

*'La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"WTialebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Butty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote  Shingle  Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conser-vo"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready    Roofing. 

The  Ruberoid  Roofing. 

"Kextile"    Rubber    Shingles. 

"Diamond"  Ball  bearing  Door   Hangers. 

"Metalcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling    doors    and    partitions. 

Venitian   Blinds. 

"White    House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building'  Materials  Company 

Successors  to 

WATERHOUSE  &  PRICE  CO. 

THE  LILLEY  &  THURSTON  CO. 


Tel.  Kearny  3323 


523  Market  Street.  S.  F. 
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OAKL.AND  OFFICE 
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Telephone  Oakland,   790 
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lUiildlipr  construction  in  San  Fran- 
cisco for  the  month  ot  May  went  along 
with  about  an  equal  pace  with  the  pre- 
ceeding  three  months,  the  total  of 
permits  granted  and  contracts  filed 
being  »2.564,9;9.  Of  this  »430,992  was 
for  brick  and  concrete:  $661,263  for 
frame  construction,  and  $114. 70»  for 
alterations  and  additions  Also  during 
tlie  month  the  i-anama-PaciHc  Exposi- 
tion Company  let  $428,314  worth  ot 
contracts;  $440,797  for  City  construc- 
tion. $120,760  for  streets  and  sewers, 
$139,623  for  State  construction  and  $84,- 
742  for  federal  building;  within  t.,e 
city  limits.  This  total  averages  wiL,. 
the  preceeding  montlis  of  tlie  year,  the 
total  for  the  past  five  months  beng 
as  follows: 

January.    1914    $1,928,563 

February,    1914     2,331,866 

March,    1914     3.507,763 

April,    1914    2,795,350 

May,     1914      2,564,959 

For  tlie  montli  of  May  for  the  past 
ten   years   the   recoi-d   is   as   follows: 

May,    1905    $1,511,625 

May,    1906    621,054 

.May,    1907    4,381,431 

.May,    1908    3,070,230 

.May.    1909    3.029.609 

May,    1910    2,789,204 

May,    1911    2,326,562 

May,    1912    3,153.910 

.May,    1913    2,816,935 

May,    1914     2,564,959 

It  will  thus  be  seen  that  the  record 
Is  about  the  same  as  last  yeai-.  For 
the  years  succeeding  the  Are  the  month 
of  May  footed  up  pretty  good  totals. 
Until  1912  only  a  record  of  private  con- 
struction was  kept.  Compai-ed  to  other 
cities  of  the  country  is  at  least  hold- 
ing Us  own,  so  while  Ijuslness  Is  quiet 
with  us  it  so  every  wliere  and  we  liave 
no  cause  to  complain. 

.Mt.  Lassen  is  i-epurted  to  be  in  erup- 
tion. Considering  facts  ot  seismic 
history  the  past  ten  or  fifteen  years 
have  been  the  most  remaikable  since 
iiL'-tory  besjan.  .More  violent  earth- 
quakes and  eruptions  have  been 
clironicled  than  lias  ever  occurred 
Witbin  an  equal  time  before,  but  that 
piay  l)e  because  the  means  of  reporting 
tliem  are  so  much   more  effecUve. 

The  geological  history  ot  tlic  high 
Sierra  recount  many  lava  nows  and 
eruptions.  The  present  canyon  of  the 
mountain  streams  liave  been  cut 
tlirough  volcanic  rock  tliat  many  times 
Hlled  their  former  courses.  The 
mountains  from  the  Tehacliapi  to  Mt. 
Shasta  are  dotted  with  old  craters  and 
the  mountain  lakes  are  often  crater.s  or 
fissures  from  wbicli  issued  the  great 
lava  streams  that  covered  the  country 
for  thousandsofsquaremlles.  Thebasalt 
cliffs    north    ot   Orovllle   are   the    lower 


terminus  of  some  of  the  old  flows.  The 
drift  mines  of  the  mountain  counties 
are  the  old  channels  of  tlie  rivers  be- 
fore the  lava  flow  obliterated  the 
streams.  And  it  is  only  natural  that  in 
tills  day  we  should  have  some  echo  of 
tile  old  and  dying  activity  that  in 
former  ages  reared  the  mountain  walls 
and  left  the  snowy  peaks  that  mark 
the   highest   points   of   the   Sierra. 

The  Panama  canal  is  shortly  to  be 
opened  to  the  world's  commerce.  The 
opening  lias  been  -hastened  by  the 
congestion  of  freight  due  to  the  clos- 
ing of  the  Tebuantepec  i-allway  on  ac- 
count of  the  Mexican  revolution.  Ships 
of  5000  tons  burden  can  now  pass  and 
in  all  probability  the  canal  will  soon  he 
accommodating  the  necessities  of  com- 
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Tills  is  the  montli  ot  wedding  bells 
and  file  newspapers  are  filled  with 
pictures  ot  brides  to  be.  Apropos  of 
tills  time  the  following  account  of  the 
plight   of  a   native  ot  Georgia   may   be 


of 


rest: 


Atlanta,  Ga.,  Marcli  14.— State  Game 
Warden  Davis  was  rather  startled  a 
day  or  so  ago  when  he  received  a 
bunting  license  from  a  north  Georgia 
county,   on   the  back   of   which   the   fol- 


ing 


■Itten 


••My   dere 

•■1    doirt 
thot  1  was  a  gettl 
sumbod; 


lit    th 


nt    me   to 
time  a  lici 


nd   sed 


andy 


mad  when  i  got  back  with  this  here 
liunten  licents  slie  wouldent  have  Me. 
she  sed  i  didn't  hav  sents  anuff  to  git 
a  niarridge  licents,  so  she  ups  and  runs 
of  wltli  bill  jonson  and  1  Am  in  a  hel  of 
a  lixt.  i  wants  my  muney  back,  unless 
this  hear  licents  will  let  me  slioote 
bill   Johnson. 

••yours    most    truely.        sam    Jackson." 

♦ - 

THERE'S     NOTHING     TO     HOLD     Hit! 

BACK. 
I  bear  the  Jingo  loudly  shout: 

"Now.    on    to    Mexico!" 
■There  are   no  strings  on   you.^^  says  I. 

•'So  just  shut  up  and  go!" 

— Tennyson  J.  Daft. 
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New  Ideas  For  IVIunicipal  Cliarteps- 
Xlie   Reeall. 


By    Mm.    J.    Locke. 


It  i.«  now  universally  lonceded  that 
evtiy  modern  municipal  charter  based 
oil  either  the  Commission  or  Business 
.Manager  Plan  of  Government  should 
contain  pi-ovisions  for  e.\ercising  the 
initiative,  referendum  and  recall,  so  as 
to  provide  logical  and  necessary  safe- 
guards against  possible  abuse  of  the 
concentrated  power  which  tliese  sys- 
tems involve-  Direct  legislation  and 
the  recall  have  undoubtedly  come  to 
stay.  When  the  machinery  for  their 
operation  has  been  repaired  and  prop- 
erly regulated  they  will  undoubtedly 
be  recognized  as  most  desirable  auxil- 
iaries to  our  system  of  popular  gov- 
ernment. How  can  we  consistently 
prate  of  government  by  the  people  if 
we  deny  the  right  of  direct  legislation? 
It  would  appear  most  illogical  to  deny 
the  people's  right  to  do  dii'ectly  those 
things  which  they  may  authorize  their 
representatives  to  do  for  them.  Would 
it  not  be  most  unreasonable  to  endow 
the  creature  with  power  which  we 
deny  to  its  creator,  or.  In  other  words, 
to  concede  the  servant  more  authority 
than  possessed  by  the  master?  How- 
ever, It  has  been  difficult  for  us  to  har- 
monize, our  ancient  ideas  of  municipal 
government  in  a  democracy  with  sys- 
tems which  thus  involve  the  concen- 
tration of  great  power  in  few  'lands: 
in  fact,  they  would  have  found  but 
little  favor  in  the  United  States  were 
it  not  for  these  provisional  safeguards 
whereby  the  people  reserve  to  them- 
selves the  right  to  legislate  directly 
whenever  they  may  deem  it  necessary. 
and  also  to  dismiss  an  elected  official 
when  for  any  reason  he  becomes  un- 
satisfactory. By  iiroviding  such  gov- 
ernmental machinery  the  danger  from 
the  abuse  of  power  is  almost  elim- 
inateil. 

Probably  the  one  fentuie  of  this  nc-w 
Idea  in  goveiiiment  wlilcli  has  been 
subjected  to  the  most  use  and  also  to 
the  most  abuse  is  the  "recall,"  and  as 
a  result  It  has  come  in  for  much  criti- 
cism. A  little  investigation  of  some  of 
the  numerous  cases  in  which  the  recall 
has  been  invoked  shows  that  the  criti- 
cism is  justified,  and  that  the  method 
of  pi-ocedure  which  has  been  universal- 
ly adopted  for  its  exercise  is  sadly  in 
need   of    impi-ovement. 

In  the  lii-st  place  the  linfilH  upou 
»-lil4-h  n  reral!  fleetloii  In  foiinfled  Ih 
uiiiiiifntK'noMy  neuk.  It  rests  on  a 
very  pu.ii  f.iiiiu!utl.)n,  to-wit:  a  petl- 
t'on.  Thcr-c  who  kiKiw  anytliing  of  the 
various  methods  resorted  to  for  ob- 
taining .-ignatures  to  petitions  will 
undoubtedly  admit  the  truth  of  this 
statement,  .\s  a  result,  (lie  nvernse 
livtitlwn  IH  nut  rp|;;iirde(l  an  n  very  hIk- 
nlficnnt  liociiment.  The  fact  that  a 
name  apltears  on  a  petition  is  not  at 
all  Indicative  of  the  real  sentiments  of 
the  signer,  for  it  is  common  knowl- 
edge that  many  signatures  are  ob- 
tained under  inlsrepresentation,  and 
others  through  coercion.  Many  per- 
sons will  sign  a  petition  merely  to  en- 
able the  snilritor  to  earn  the  few  cents 
which  is  often  paid  for  each  name  se- 
cured: others  will  do  it  to  Oblige  a 
friend  or  iiccotnmodate  a  customer, 
while  others  again   will   sign   merely  to 


set  rid  ot  a  b.ire.  In  other  words,  it 
has  developed  that  there  are  many 
people  wlio  may  be  induced  to  attach 
their  signature  to  any  kind  of  a  peti- 
tion, merely  because  they  lack  '  the 
moral  '  courage  to  refuse-  It  is  the 
natural  disposition  to  be  accommo- 
dating: besides  It  is  the  "easiest  way-" 
as  it  avoids  explanation  or  argument- 
Therefore,  I  would  repeat  the  state- 
ment that  a  petition  is  not  a  very  sig- 
nificant document-  As  a  matter  of  fact. 
It  merely  repreKentN  ho  m-ueli  %vork 
on  (he  part  of  (he  iierMon  or  perHonH 
who    MollcKeil     (he    alKnnlurea,     nothing 

Ano(her  ilefeM  in  the  present  meth- 
od of  exercising  the  recall  lies  In  the 
fact  that  it  i^lveM  power  to  the  minor- 
ity nhleh   It  denlen   (he   majority.     For 

instance,  a  petition  containing  the  sig- 
natures of  from  15  to  25  per  cent  of 
the  voters  compels  the  council  to  call 
a  special  election,  notwithstanding  the 
fact  that  perhaps  50  per  cent  oi*-^iore 
of    the    voters    are    absolutely    opposed 


Thi 


■ight 


Tho 


vho 


want  »n  ofilelal  retalneil  In  ofllee  nhonld 
have  (he  name  rlKh(  of  peddon  nn 
thuMe   who   deNire   IiIh   recall,   and    if   an 

equal  or  greater  number  of  voters  wish 
to  keep  him  In  office  and  are  opposed 
to  submitting  the  question  to  a  special 
election,  their  wishes  should  be  given 
as  much  consideration  as  those  of  the 
others.  In  the  United  States,  the  busi- 
ness of  government  Is  conducted  on  the 
theory  that  the  majority  should  rule: 
therefore,  how  can  we  consistently  up- 
bold  a  law  that  allows  the  minority  to 
do  something  which  the  majority  op- 
poses? The  wlKnat'iire  of  a  eltlxen,  like 
IiIh  vote,  Mhtxild  have  no  more  wel]u;lit 
than   that   of  another  vltlKeu. 

.\nother  serious  defect  lies  in  the 
fact  that  the  present  recall  laws  in 
California,  except  those  ot  a  few  cliar- 


rlposc 


nites 


injustice  on  the  official  sought  to  be 
recalled-  for  the  reason  that  It  Im  nee. 
eKHary  for  hini  to  Kret  a  poHltlve  ma- 
jority of  all  votes  cast  In  order  to  re- 
tain his  office,  wliereai*  a  mere  plural- 
ity will  lanlllee  to  eleet  any  of  hin  op- 
|M»nentf4.  The  new  charter  of  Los  -\n- 
geles  County  contains  this  defect,  and, 
commenting  on  the  attempted  recall 
of  Supervisor  Norton,  the  Los  Angeles 
Express   says: 

It  is  one  of  the  anomalies  of  the  re- 
call that  the  official  against  whom  it  is 
directed  alone  must  receive  a  majorit>' 
of  the  votes  cast.  In  the  present  case, 
it  is  easily  conceivable  that  Norton 
might  receive  twice  the  vole  cast  for 
any  one  of  his  opponents  and  yet  be 
recalled  and  one  of  those  opponents 
chosen    in   ills   stead, 

.\ssume,  for  eiiample,  that  td.iiiici 
votes  are  cast  In  the  approaching  elec- 
tion. The  issue  to  be  decided  is  really 
divided  into  two  parts:  First,  shall 
Norton  be  recalled?  Second,  if  be  shall 
be  recalled,  who  of  his  five  opponents 
shall  be  elected  to  his  office?  There 
might  lie  cast  19,500  votes  against  the 
recall  of  Norton  and  '20.'500  In  favoi-  of 
his  recall  Willi  the  result  that  he  woiihl 
automatically  be  ousted  from  his  place. 
Those    voting    for    his    recall    might    so 


divide  tlieir  votes  that  the  leader 
among  the  Hve  candidates  would  re- 
ceive but  5,500  votes,  and  yet  be  elect- 
ed to  his  office  in  face  ot  the  fact  that 
19,500  votes  were  cast  for  Norton's  re- 
tention. 

It  is  essential  that  a  positive  ma- 
jority ot  all  the  votes  shall  be  cast  for 
Norton,  He  alone  must  receive  sucli  a 
majority.  A  plurality  will  suffice  to 
elect  any  of  his  opponents  in  the  event 
that   the  recall  should   be  sustained.    ' 

The  Los  Angeles  Tribune,  in  refer- 
ring  to  the  matter  lias  this   to  say: 

"In  this  campaign  he  fights  under  a 
disadvantage,  since  on  the  question 
whether  or  not  he  shall  be  recalled,  he 
must.  In  order  to  retain  his  office,  poll 
a  vote  larger  than  that  ot  all  his  op- 
ponents combined,  tor  they  naturally 
stand  as  a   unit   In  -favor  of  the   recall." 

The  California  Outlook  for  April  11, 
lai-l,  also  contains  an  article  showing 
this  Injustice  which  exists  in  the  pres- 
ent   laws   relating   to   the   recall. 

These  defects  In  the  present  method 
of  exercising  the  recall  may  be  easily 
remedied-  The  objections  to  the  picS- 
ent  method  of  petition  may  be  over- 
come by  using  a  different  method,  for 
securing  signatures-  For  example.  In. 
Htvad  of  taking  the  petition  around  to 
the  voter»  to  get  signatures,  why  not 
require  the  votern  to  i^o  to  the  pett- 
(louj  Copies  ot  the  petition  could  be 
left  In  a  number  of  public  places 
throughout  the  city  and  the  voters 
n.itlHed  through  the  press  or  olherwise 
that  they  may  go  to  any  of  the  places 
de^l^rnated,  within  a  specified  time, 
and  attach  their  signature.  No  valid 
objections  could  be  raised  to  such  a 
plan.'  It  certainly  is  not  any  more,  un- 
reasonable than  the  present  rcuire- 
nient  in  regai'd  to  elections,  in  which 
case  the  voter  is  obliged  to  go  to  the 
polls  on  election  day  instead  of  having 
the  ballot  box  brought  to  him.  Un- 
doubtedly It  would  be  a  more  difficult 
matter  to  secure  signatures  under  such 
a    plan,    hut    surely    that    should    not    be 

(ureM  oh(ained  by  Mueli  a  mellHMl  «voiild 
certainly  be  more  HiKuiiicant  anil  more 
(ruly  Indieadve  of  tlie  real  lentlmenlH 
of  the  Nlirner.  For  tliese  reasons  it 
would  undoubtedly  be  much  better  to 
adopt  such  a  method,  even  it  it  would 
be  necessary  to  make  a  considerable 
reduction  in  the  number  of  signatures 
retiuired.  Ten  signatures  obtained  un- 
der such  a  plan  would  be  worth  fifty 
secured  by  the  present  method.  To  be 
sure  the   names   of   those   wh 


unde 
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or  just  to  he  obliging,  would  not  bi 
found  on  a  petition  under  those  con- 
ditions, but  that  would  hardly  he  ;i 
calamity.      There   is   an   old    saying   thai 


bett 


thai 


i:nle44H  (he  vo(erH  would  he  willing  (o 
KO  (o  a  IKtie  (rouble  xueli  nn  (his  would 
Involve,  It  would  be  quite  evident  that 
(hey  were  not  very  nnxlouH  to  hnve 
(lie  irtilelal  recalled.  There  Is  nothlnff 
Involved  in  the  method  proposed  that 
would  make  the  recall  prohibitive  or 
even  more  difficult-  If  public  senti- 
ment was  sufficiently  strong  to  demand 
the   recall  of  a   certain   officer,    the    re- 
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quired  number  of  signatures  would 
undoubtedly   be   secured. 

It  will  Interest  our  readers  to  know 
tiiat  tills  suggestion  has  been  adopted 
Into  the  charters  of  Long  Beach  and 
Vallcjo  in  this  State.  It  has  also  been 
adopted  in  the  new  charter  of  the  City 
«f  .SprlnKfleld,  Ohio,  which  charter!  by 
the  way.  is  said  by  the  commltlee  of 
Ihe  National  Municipal  League  to  be 
(he   lieHt   munlolpal  charter  ycf   framed. 

The  iiecond  ilefet^t  referred  to  in  the 
method  used  at  present  for  exercising 
the  recall  may  he  cured  hy  permlttlnjt: 
counter  petltlonM.  and  reQuiring  that 
the  proponents  of  the  recall  shall  not 
t'lily  secure  the  specified  percentage  of 
siKiiatures  to  their  petition,  hut  that 
ihfy  ."ihall  also  seeure  a  greater  num- 
i"i-  of  signatures  than  those  signing 
.laainst  the  recall.  In  other  words,  the 
submission  of  counter  petitions  should 
lie  provided  and  as  much  weight  and 
consideration  should  be  given  to  one 
petition  as  another.  If  a  majority  of 
the  votera  petltloti  for  retalolaK  the 
oinceJ*.  that  tthould  end  the  matter 
without  the  neces.sity  of  resorting  to 
.1    special    election. 
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a  large  extent   one  of  the  greatest  ob- 
jections   to    the    method    of    exercising    ■ 
the  .recall,  to-wit:  the  warring  between  • 
candidates    before    the    recall    itself    has  . 
■h^en    decided.      It    is    the    general    con-  ■ 
census    of    opinion    that    the    queatlon    of 
recalllnfi:     an     officer     Mhuuld     be    abso- 
lutely   divorced    from    the    fiuextlon      of 
conxIderlniBr    other     cnndldatcM     for    the 
office.      it    has    been    found    that    unless 
this   is  done  other  Issues   will   be   intro- 
duced    and     the     merits     of     the     recall 
proposition    lost    sight    of:    in    fact,    the 
issue   develops   into   an    ordinary    politi- 
cal   campaign. 

There  is  no  uuestion  but  that  the 
initiative,  referendum  and  recall  may 
be  considered  as  permanent  fixtures  of 
our  system  of  government.  They 
should  not  1)6  regarded,  however,  as 
weapons  of  attack  to  be  used  on  the 
slightest  provocation,  but  rather  as 
protective  measures  ta  be  resorted  t<» 
only  when  ail  other  inennH  have  failed. 
From    Pacific    .Municipalities. 
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voting  the  majority  rule,  bu  I  in  the 
cane  of  a  recall  petition  the  mlnorfty 
rules  and  not  only  do  they  rule,  hut 
the    majority    are   not    even    conaldered, 

they  have  nothing  whatever  to  say 
about  It.  No  matter  what  the  circum- 
I5tances  may  be.  a  special  election  must 
be  called  if  the  minority  Insist  upon  it. 

Not  long  ago  a  recall  petition  was 
liled  against  an  official  if  the  City  of 
Iiallas.  A  number  of  leading  citizens 
who  wei-e  conhdent  that  the  recall 
would  fall,  attempted  to  dissuade  the 
proponents  from  insisting  upon  a  spe- 
cial election,  but  witliout  avail.  As  a 
la.st  resort  tliey  got  out  a  counter 
petition  to  whiqji  they,  secured  the  sig- 
natures of  over  one-half  the  voters  of 
the  clly  pledging  tliemselves  to  vote 
against  the'  recall.  This'  was  extra- 
legal, there  being  no  provision  of  law 
for  It.  It  was  done  simply  to  convince 
those  proposing  the  recall  that  a  spe- 
cial election  would  be  futile.  Fortu- 
nately they  were  successful  In  per- 
suading the  withdrawal  of  the  petition. 
Now.  tlien.  jiere  is  an  illustration  of 
the  effect  of  a  counter  petition.  Is  It 
not  strlkinic  liroof  pt  the  need  of  such 
a  provision  of  law  f  I  will  add.  In 
passing,  that  such  a  provision  has  been 
incorporated  ■  into  tlie  charter  of  Long 
Beach:  also  Into  the  charter  of  Vallejo 
in   regard  to  the  initiative. 

Another  thing  that  should  be  borne 
in  mind  Is  the  fact  that  a  recall  elect- 
tlon  makes  It  necessary  for  the  officer 
attacked  to  devote  sevelal  months  of 
his  time  to  a  political  campaign  in- 
stead of  giving  attention  to  the  public 
duties  for  which  he  was  elected.  The 
work  of  his  department  invariably 
comes  to  a  standstill  and  the  whole 
city  gets  embroiled  in  a  bitter  contro- 
versy. This  fact  alone  should  be  siif- 
ficlent  evidence  of  the  folly  of  permit- 
ting a  small  minority  to  call  a  special 
election  In  spite  of  the  wishes  of  the 
majority. 

Anothei-  advantage  of  the  plan  here 
suggested  is  this:     It  would  remove  to 


ItiiHtl  IHKMK.\TS     FOR     GOOU    II.M  M- 

I\.\TIO.\    I.\    AN     IMH.STRIAI, 

PLANT. 


FTum    The    Isolated    Plant. 

The  reiiuirements  which  must  be  met 
In  the  design  of  a  satisfactory  lighting 
installation  for  an  industrial  plant  are 
tour: 

First— Sufficient  liglit  of  proper  qual- 
ity  on   the   work: 

.Second — A  moderate  intensity  of 
light  over  adjacent  area  and  on  the 
walls; 

Third— Absence   of  glare: 

Fourth— A  system  which  is  simple, 
reliable,  easy  of  maintenance  and  low- 
in    operating  cost. 

IJebt  on  the  AVork. 

An  obvious  requirement  for  satisfac- 
tory Illumination  is  that  the  quantity 
of  light  on  the  work  he  sufflcipnt. 
Better  lighting  facilities,  along  with 
practically  all  other  improvements  ip 
Industrial  plants  are  installed  for  the 
purpose  of  ultimately  decreasing  tlie 
unit  cost  of  production  to  a  minimum. 
From  an  economic  standpoint,  how- 
ever, it  is  very  difficult,  if  not  impos- 
alble,  to  determine  the  proper  intensity 
of  light  for  a  given  class  of  work.  This 
intensity  depends  upon  the  cost  of  pro- 
ducing light,  the  number  and  wages  of 
the  employees  and  the  value  of  their 
output,  as  well  as  upon  the  nature  and 
fineness  of  the  work  and  the  possible 
reduction  in  spoilage.  Owing  to  the 
difficulties  encountered  in  evaluating 
these  quantities,  estimates  of  the  in- 
tensity of  illumination  required  for  any 
class  of  woi-k  have  usually  been  based 
on  other  than  purely  economic  consid- 
erations. 

Unquestionably,  the  intensity  of 
light  in  any  part  of  a  factory  sliould 
never  fall  so  low  that  accidents  may 
be  justly  attributed  to  this  cause.  Con- 
sidered only  from  the  standpoint  of 
safety    to    employees.    0.25    foot-candles 

the  lower  limit  of  permissible  intensity 
in  an  industrial   plant. 

Required   Intensity. 

The  upper  limit  of  needful  intensity 
of  artificial  light  may  be  conservative- 
ly estimated  at  from  Jll  to  ino  foot- 
candles.  Illumination  of  this  order  is 
sometimes  required  for  operations  in- 
volving fine  detail,  rapidly  moving  ma- 
cliinery  and  black  surfaces,  such,  for 
example,  as  are  common  in  the  shoe 
industry.      After    the   apparent   bright- 


of  an  object  has  reached  a 
nitiide,  a  further  Increase 
ity  does  not  appreciably  ali 


tiecessary 


alume  of  incident  light 
will,  of  course,  depend  upon  the  co- 
efficient of  redection  of  the  object  11- 
luniinaled.  .hut  even  for  tine  work  on 
ver.\  dark  goods,  intensities  of  tne 
order  "'(Jf  those  stated  above  are  con- 
sidered satisfacto?-y.  Such  intense  il- 
lumination is  usually  required  over  but 
a  limited  area  and.  therefore,  can  best 
he  supplied  by  the  use  of  small  lamps 
and  reflectors  placed  close  to  the  work. 
While    from    0.2.5    to    100    foot-candles 


rtlflclal    light- 
it  majority   of 


nge    of   intensity    f 

?  in   factories,   the 

itallations  will  fall 

wer     limits,    between     approximately 

and      6      foot-candle.      .Many      tables 

ve    been    published    designating    the 


ope 


ity 


illun 
rk.    bu 


essary  intensity  depends  so  largely 
upon  the  natui-e  and  distribution  of  the 
lighting  units  and  upon  local  condl- 
lions  as  well  as  on  the  woi-k  to  be  per- 
formed that  such  tables  should  be  used 
only  with  the  greatest  caution.  Fur- 
thermore, as  stated  above,  such  esti- 
mates are  at  best  based  merely  on  what 
is  now  considered  good  practice  in 
plants  wiiere  illumination  tests  have 
been  conducted:  there  Is  no  definite 
assurance  that  either  a  higher  or  loAsr 
intensity  of  light  would  not  tend  to- 
ward a  more  economical  operation  of 
the  plant.  As  a  matter  of  fact,  the 
cost  of  adequate  illumination  for  an 
industrial  plant  is  so  l6w  in  compari- 
son with  the  value  of  the  output  de- 
pendent upon.it  that  in  manycases  in- 
tensities considerably  higher  than 
those  now  supplied  will  he  found  prof- 
itable. Tables  which  give  values  of 
illumination  recommended  for  various 
locations  should  be  understood  as 
merely  an  fippi-oxlmate  guide:  one  of 
the  most  useful  of  these  Is  given  in 
the  1912  i-epprt  of  the  Industrial  i,iglit- 
ing  Committee  of  the  .Valional  Electric 
Light  Association.  No  table  of  inten- 
sities is  included  In  this  bulletin,  but 
the  Illustrations  discussed  on  succeed- 
ing pages  will  indicate  the  order  of 
intensity  now  considered  satisfactoi-y 
in    the    various    industries    considered. 

♦ 

A  new  vacuum  cieanei-,  designed  lo 
be  operated  by  water  power  in  a 
sink  or  bath  tub,  consists  of  tvn 
suction  pumps  driven  by  a  water 
wlieel,  and  a  chamber  in  which  the 
dust  is  collected  to  he  washed  away 
by    the   waste    water. 


China  imports  wood  pulp  from 
Britain,  Sweden,  Norway,  and  Gcr 
many. 

Fully  one-third  of  the  coal 
sumed  in  Berlin  Is  In  briquet  fori 


Knglish  sclenti; 
,c  diamonds  by  t 
lade  of  cordite  at 


sploding   a   pov 
1  carbon. 


'.Several       railroads      are       repl: 
brass       passenger     car       fltlings 
bronze,   as   the  latter  metal   Is   les 
fected-liy    weather    and    coal    gas 
more   easily   kept   clean. 
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SAN    FRANCISCO— Apa 

3  story  and  base,  frame,  »3iJ,(lOU,  Ar- 
fhitect,  C.  E,  Gottschalk.  Phelan  Blflg,, 
S.  F.  Owner'.s  name  withheld.  The 
building  will  be  erected  on  Liombard 
street  near  the  Exposition  Grounds, 
and  has  been  designed  to  contain  a 
number  of  two  and  three  room  suites 
with  bath*.  Interiors  will  he  finished 
in  pine  and  redwood.  There  will  be 
steam  heat  and  a  hot  water  supply. 
All  suites  will  have  wall  beds.  Bath 
rooms  will  be  finished  In  tile  and  will 
have  composition  floors.  Entrance  will 
be  finished  in  marble.  E.vterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  near- 
ly complete  and  figures  will  be  'called 
for  shortly. 

SAN    FRA?JCISCO— Apartment    house. 

4  slor.v  and  base,  brick  and  steel.  »2E,r 
OlMI.  Architect,  C,  O,  Clausen,  Hearst 
Bldg,.  S,  F.  Owjier,  M.  .S.  Show.  Tl)e 
builtliog  will  be  erected  on  the  north 
side  of  Bush  street  west  of  Hyde,  on 
a, Jot  with  a  frontage  of  3,4  feet  4 
inches  and  a  depth  of  137  V4  feet.  Thefe 
will  be  twenty-Bve  apartments  ot  twp 
and  three  ^  fo^ius,  .  InAeriprs  will  be 
linished  in  pine  with  ,i6me  el iji  .panels 
a,nd.  oak  floors.  Plans  provide  .{or 
steam  heat,  an  automatic  elevalo>'.„and 
hot  water  supply.  All  apartments  w,HJ 
have  private  baths  and  wall  befls,  Bath 
rooms  will  have  tile  wainscot  and  com- 
position  floors.  Entrance  will  be  fln- 
islie<i  In  marble  and  tile.  Exterior  of 
the  building  will  be  faced  with  reij 
pressed  brick.  Plans  are  complete 
and  m  the  hands  of  the  owner  who  Is 
now  taking  figures  for  tlie   work. 

SAN    FKAXCLSOO—Apartment    house, 

3  story  and  base,  frame,  »16.(i00.  Ar- 
chitect. C.  O,  Clausen.  Hearst  Bids.  S, 
F.  Ownetv'ilr.  Kevelli.;'  The  building 
will  be  erected  at  tlie  corner  ot  26th 
and  Capp  streets,  covering  an  area  of 
4«  by  120  leet.  There  will  be  one 
store  on  the  lirst  floor  and  a  total  ot 
16  suites  ot  2,  3  and  4  rooms  on  the 
upper  floors.  Interior  finish  will  be  ot 
pine  and  redwood.  All  suites  will 
have  wall  beds  and  private  bath  rooms. 
Tliere  will  be  gas  steam  radiators  and 
a  hot  water  supply.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  liuilding  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  near- 
ly complete  and  a  contract  will  be 
awarded    shortly. 

l^AN    FRANCISCO — Apartment  house, 

4  story  and  base,  reinforced  concrete, 
$2.5,000,  -Architects,  Rouuseau  &  Rous- 
seau. Monadnock  Bldg,,  S,  F,  Owners, 
Green  and  Hallen,  The  building  will 
lie  erected  on  O'Farrell  street,  and  has 
been  designed  to  contain  24  suites  ot 
three  rooms  each.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  some 
elm  panels  and  hardwood  floors.  There 
will  be  steam  lieat,  elevator  service 
and  a  hot  water  supply.  Bath  rooms 
will  have  tile  wainscot  and  composi- 
tion n'oors.  Entrance  will  he  flnlshert 
In  marble  and  tile.  All  apartments 
will  be  equipped  with  wall  beds.  Ex- 
terior   ot    the    building    will    be    faced 


l>eing   prepared. 

SAN  FRANCISCO— Apartment  liouse, 
6  story  and  base,  reinforced  brick.  $6S,- 
l)0»,  .  Architect,  G.  Albert  Lansburgh, 
709  Mission  street,  S,  F,  Owners,  Gaff- 
ney  Estate,  C,  P,  -Moore  Building  Co. 
or  Fred  Hansen  will  be  awarded  a  con- 
tract within  tlie  next  few  days  tor 
this  work.  All  bids  are  now  under 
advisement  In  tlie  architect's  office. 
Further    mention    will    be    made    ot    the 

OAKI>.\ND.  CAU— Apartment  house. 
2  story  and  base.  frame.  Cost  not 
stated-  Architect,  Brwin  Schaefer 
Plaza  Bldg,,  Oakland.  Owner,  Joseph 
Bauer,,  The  building  will  be  erected 
on  West  street  between  36tll  and  37th 
streets,  and  will  cover  a  considerable 
ground  area.  There  will  be  a  total  of 
eight  apartments  of  three  rooms  eaoh. 
Interior  will  be  firtlslied  in  pine  and 
elm.  Some  hardwood  floors  will  be 
used.  There  will  be  a  central  heating 
system  and  a  hot  water  supply.  Port- 
able, vacuum  cleaners  will  be  in- 
stalled. All  .suites  will  have  private 
l>ath  rooms  and  wall  beds.  Bath  rooms 
win  have  tile  wainscot  .and  composi- 
tion floors.  Exterior  of  the  building 
will,  be  covered  witl*  cement  plaster 
on  metal  latli.  Plans  are  now  being 
prepared  and  when  complete  work  will 
be  done  by  Day   La-bor.  -  - 

SEATTLE,  WASH.  —  Apartment 
liouse.  .1  story  and  base,  brick  and 
steel.  JlOO.OWl,  -Architects,  Weld  & 
Thomas,  Hogc  Bldg.,  Seattle.  Owner, 
-Mr.  Wheeler.  The  building  will  be 
erected  at  the  northwest  corner  ot  6th 
avenue  and  Spring  street.  There  will 
be  between  110  and  ll,i  rooms  which 
will  be  arranged  In  suites  ot  two  and 
three  rooms  witli  bath.  Interior  finish 
will  be  of  pine  with  some  hardwood 
veneer.  Plans  provide  tor  steam  heat, 
an  automatic  elevator  and  hot  water 
supply.  Vacuum  cleaning  system  will 
also  be  installed.  There  will  be  wall 
beds  In  all  apartments,  Bath  rooms 
will  be  finlslied  in  tile  and  will  have 
composition  floors.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  nearly  complete  and 
Hgures  will  be  called  tor  within  ten 
days, 

S  A  N  FBANCISCO  —  Apartment 
houses.  2.  3  story  and  base,  frame.  tl2,- 
000  each.  Architect.  Ciiarles  .1.  Rous- 
seau, 45  Kearny  street.  .S.  F.  Ownejs' 
names  wltliheid.  The  two  buildings 
will  be  erected  for  different  owners  on 
adjoining  property  on  Franklin  street 
between  Clay  and  Washington  streets. 
Each  building  will  have  a  frontage  of 
30  feet  and  a  deptll  ot  .S3  feet.  There 
will  be  six  apartments  In  each  consist- 
ing of  tour  rooms.  Interior  will  be 
finished  in  pine  and  hardwoods,  AH 
suites  will  have  private  bath  rooms 
and  wall  beds.  There  will  be  steam 
heat,  a  hot  water  supply  and  vacuum 
cleaners..  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  nearly  complete  and  figures 
will   be  taken  at  once. 

SAN  ppANCISCO— Apartment  house, 
n  story  and  base,  frame,  $15,000.  Ar- 
chitect, none.  Owner,  I,  R,  Kissell,  172,1 
Polk  street,  .S,  F,     The  building  will   I.e 
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erected  on  the  north  side  ot  California 
street,  between  Larkin  and  Polk 
streets,  and  has  been  designed  to  con- 
lain  twelve  suites  ot  two  and  three 
rooms.  There  will  be  a  central  heat- 
ing system  and  hot  water  supply.  Port- 
able vacuum  cleaners  will  be  Installed. 
Entrance  will  be  finished  in  marble 
Interior  flnish  will  be  ot  pine  with 
some  elm  panels  and  hardwood  floors. 
Each  apai'tment  will  have  a  prlvale 
bath  and  wall  beds.  Bath  rooms  will 
he  finished  In  tile  with  composition 
floo.rs.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  In  the  hands  ot  the 
owner  and  the  work  will  be  done  bv  av 
Labor 

SAN  BERNARDINO,  SAN  BERNAR- 
DINO CO.,  CAL,— Apartment  house  al- 
terations. Cost  not  stated.  Architect. 
Anthony  Binner,  433  3rd  street,  San 
Bernardino.  Owner,  Mrs.  Bertha  Rolte, 
The  work  will  consist  ot  extensive  al- 
terations to  a  two-story  frame  build- 
ing located  at  370  D  street.  There  will 
be  new  Interior  finisli,  partitions, 
plumbing  and  electric  work.  Exterior 
of  the  building  will  be  covered  with 
lustic  Plans  are  complete  and  figures 
are  being  taken.  Bids  will  close'  on 
June.  15th. 

t'ontracts   Awarded. 

LOS  A.VGELE.S,  C-AL.  —  -Apartnient 
liouse.  3  story  and  base,  brick  and 
steel,  t36,000.  Architects.  NoonAn  & 
.Murphy  Co.,  Douglass  Bdg,.  L.  A,  Own- 
er. Mrs,  Jessie  B.  ■Ellis,  Contravtors, 
Noonan  &  Murphy  Co,.  Bouglass  Bldg:. 
U    A.      Contract  .pl-lcei.»36,0O0;      ... 

SAN  FRANCISCO-^ Apartment'  house. 
4  story  and  base,  ClasB  C  construction, 
J^S.OOO.  Architect,  J.  R.  Miller,  Lick 
Bldg,.  s,  F,  Owners.  Santa  Christiana 
Investment  Co.  Contractor.  C.  A, 
Brady,  180  Jessie  stl-eet.  .S.  F,.  general 
construction  only.  Contract  price.  $»8.- 
000,  Note:  Subflgures  are  non'  being 
taken  on  all  parts  of  the  work  except 
the  brick  work. 


BANKS. 


ContrartN    .Vnarded. 

PASADENA,  LOS  A.VGBLES  CO,,  CAL. 
— Bank  and  offices.  6  story  and  base, 
reinforced  concrete,  $so.ooo.  .Architects, 
Parkinson  &  Bergstrom.  Security  Bank 
Bldg,.  L,  A.  Owners,  Citizens'  National 
Bank  ot  Pasadena,  Contractors,  P.  u 
Engstrom  Co.,  31h  and  .Seaton  streets. 
L.    A.     Contract    price,    $0,000. 


BONDS. 

Tl'LAUE,  TULARE  CO,,  CAL,— The 
Tulare  Power  Company  will  soon  issue 
$1,000,1100  ot  6  per  cent  bonds,  tor  the 
purpose  of  raising  money  to  extend 
the  power  lines  ot  tlie  company.  It  is 
planned  to  build  and  equip  a  modern 
hydro-electric  generating  plant  on  the 
Tule    River. 

PETALtl.UA.  SONOMA  CO.,  C-AU— 
Voting  tor  a  new  high  school  building 
and  site,  the  $110,000  bonds  carried 
three  to  one.     The  Carpenter  Tract  was 


red 


the 


MONTEREY,  .MONTEREY  CO.,  CAL. 
—This  city  will,  at  the  next  municipal 
election,  vote  on  the  proposition  of 
bonding    Itself    for    $100,000    to    build    n 
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SANTA  ROSA,  SONOMA  CO..  C.4L,.— 
Tlie  proposed  {65,000  bond  issue  for  a 
reinforced  concrete  scliool  and  to  3e- 
iiire  additional  grounds  for  the  Lincoln 
.^i-linol    was   defeated  by   a   majority   of 

niXON,  'SOLANO  CO.,  CAL.— By  a 
majority  of  lo9  yotes.  bonds  for  a  }6n,- 
iion  school  building  carried.  In  favor 
I'X."..   against    126. 

OAKLAND.  ALAMEDA  CO.,  CAL.— 
.\  proposed  bond  issue  of  |l,.iOO,000  will 
iM  submitted  to  the. voters  tlns.faH  for 
iIjl-  purpose  of  raising  funds  to  com- 
pile and  furnish  with  modern  equip- 
Mit-nt    the   schools    of   tills    city. 

O.^KLAND.  ALAMEDA  CO.,  CAL.— 
Tlie  proposition  of  voting  bonds  in  the 
sum  of  $500,000  for  the  construction, 
■  ■"mpletion,  equipping  and  furnishing 
"1  tlie  .Municipal  Auditorium  will  he 
luleil   in   this  city   on   June   12th. 

SACRiAMIENTO,  CAL. — The  (sale  of 
Sis.iiijo  worth  of  city  water  extension 
Hinds  was  made  by  the  city  to  Wright 
,^-     Klmbrough. 

SANTA  CRUZ,  SANTA  CRUZ  CO.. 
'"AL. — A  meeting  of  the  city  commis- 
^i^ners  and  a  water  committee  ap- 
iKilnted  by  the  maSor  have  decided  on 
tailing  a  special  water  bond  election 
lor  $150,000,  t;ie  money  to  he  used  in 
laying  a  new  and  short  supply  pipe 
line   from  'La^jlina  creek  and     the     con- 
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MAYFIELD  SCHOOL  DISTRICT, 
CAL.— Bonds  will  be  voted  June  19th 
In  the  sum  of  $20,000  for  the  purchase 
nt  a  school  site,  for  building  a  school 
building  and  supplying  same  with  the 
necessary    equipment; 

^rODESTO,  STANISLAUS  CO..  CAL. 
— For  the  second  time  bonds  are  to  be 
issued  by  the  Modesto  Irrigation  Dis- 
trict in  the  sum  of  $610,000  for  the 
development    of    the    irrigation    district. 

AUBURN  SCHOOL  DISTRICT,  PLA- 
CRR  CO.,  CAL.— Bonds  in  the  sum  of 
$47,000  will  be  voted  in  this  city  June 
16th  for  the  purpose  of  raising  funds 
for  the  erection  of  a  high  school  build- 
ing and  for  furnishing  same  with  the 
J        necessary    apparatus.  ^   - 

rBAKERSFIELD  SCHOOL  DISTRICT, 
KERN  CO.,  CAL,— Bonds  of  $40,000  for 
purchasing  school  building  sites  and 
making  school  improvements  were 
voted  in  this  city  and  carried  by  a  vote 
of  26S  to  5. 

BBNICIA  SCHOOL  DISTRICT,  SO- 
LANO CO.,  CAL.— Sealed  bids  for  the 
sale  of  bonds  amounting  to  $18,000'  will 
he  received  by  the  Board  of  Supervisors 
on    July   6th. 

MONTAGUE,  SISKIYOU  CO.,  CAU— 
The  $1.1,000  school  bond  election  held 
here  was  defeated.  There  were  25  votes 
for   the   issue  and   -17  against. 

niNUBA,  TULARE  CO.,  CAL.— The 
initiative  petition  to  call  an  election 
i  on  the  proposed  $1,000,000  bond  issue 
^  for  good  roads  was  rejected  here  on 
t  June  4th,  there  being  less  than  COO 
L  of  the  715  signers  registered  voters. 
t  Preparations  for  a  new  petition  have 
,  been  made,  and  it  is  believed  that  the 
Board    of    Supervisors    will    again    con- 
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Reports  of  the  special  school  bond 
elections  held  in  Benicia  and  Tolenas 
school  districts  and  Rio  ViSta  high 
school  district  showed  that  bonds  in 
the  following  amounts  carried:  Rio 
Vista  High  School,  $60,000;  Benicia, 
$18,000:  Tolenas,  $1,S00. 


VISALIA,  TULARE  CO..  CAL.  — 
Bridge,  steel  and  concrete,  $27,000.  En- 
gineer, County  Surveyor  Byron  Love- 
lace, Visalia.  Owners,  Tulare  County. 
County  Surveyor  Byron  Lovelace  is 
preparing  plans  and  specifications  for 
a  new  steel  bridge  to  be  erected  over 
Kings  River  near  Dinuba.  The  cost 
of  the  structure  is  estimated  at  $27,- 
000.      Bids    will    be   called    for   shortly. 

SAN  .lOSE  AND  HOLLISTER,  SANTA 
CLARA  AND  SAN  BENITO  COS.,  CAL. 
— Bridges,  timber  and  reinforced  con- 
crete. Cost  not  stated.  Engineers, 
County  Surveyors  of  Santa  Clara  and 
San  Benito  Counties.  The  counties  of 
San  Benito  and  Santa  Clara  have  ar- 
rived at  an  understanding  In  the  joint 
county  bridge  matter,  and  plans  have 
been  ordered  prepared  by  the  two 
County  Surveyors  tor  the  Sargents 
bridge  over  the  Pajaro  River,  which 
will  cost  $18,000,  and  for  a  bridge  over 
the  San  Felipe  River  near  the  Dunne 
ranch.     Bids  will  be  called  for  shortly. 

YUBA  CITY,  BUTTE  CO..  CAL. — 
Bridge,  steel  and  reinforced  concrete. 
$60,000.  Engineer.  E.  L.  Cope,  Yuba 
City.  Owners,  Butte  County.  The  Butte 
County  Board  of  Supervisors  accepted 
the  plans  and  specifications  for  the 
Butte  Slough  bridge  at  Yuba  City  as 
prepared  by  E.  L.  Cope.  .Bids  will  be 
received  on  June  29th.  The  bridge  will 
be  of  the  reinforced  concrete  type, 
1,920  feet  long,  and  has  been  estimated 
to  cost  $60,000.  Pull  particulars  can  be 
secured  from  the  County  Clerk  of 
Butte   County. 

BRIDGE — Reinforced  •  concrete,  $2,- 
000  San  Jose,  Santa  Clara  Co..  Cal. 
Engineer.  County  Surveyor  J.-  C.  Mc- 
MillaJl,,  San  Jose.  Owners,  Santa  Clara 
County,  Contractor,  John  Doyle,  San 
Jose.  Contract  price,  $1,881.  A  com- 
plete list  of  these  figures  will  be  fo-und 
under  tlie  heading  of  San  Jose  and  the 
Santa  Clara  Valley  In   this  issue. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Bridge,  reinforced  concrete,  $2,000. 
Engineer.  County  Surveyor  J.  G.  McMil- 
lan. San  Jose.  Owners,  Santa  Clara 
County.  Contractor,  John  Doyle.  San 
Jose.  Contract  price.  $1,881.  A  com- 
plete list  of  these  figures  will  be  found 
under  the  heading  of  San  Jose  and  the 
Santa    Clara    Valley    In    this    issue. 

Contracts   Awarded. 

FLAVEL,  ORE.— Docks,  timber  pile 
construction,         $150,000.  Engineer's 

name  not  given.  Owner,  S.  P.  and  S. 
Co.  Contractors,  Guthrie-.McDougal 
Co..  Lewis  Bldg.,  Portland.  Contract 
price.    $150,000. 

COQUiTLAM,  B.  C— Bridge,  steel 
and      concrete,       $500,000  Engineer's 

name  not  given.  Owners,  Province  of 
British  Columbia.  Contractors,  Arm- 
strong, 'Morrison  &  Co.,  Vancouver,  B. 
C.     Contract  price.  $500,000. 

MADERA  COUNTY  CAL.— Bridges. 
Steel  and  timber.  Cost  not  stated.  En- 
gineer, County  Surveyor  P.  E.  Smith. 
Madera.  Owners,  Madera  County.  Con- 
tractofs,  WlUiston  &  Son,  Tobin  steel 
bridge  at  Raymond.  Contract  price. 
$6,142.  Edward  Layne,  .Madera,  timber 
bridge  at  Gertrude,  Contract  price, 
$1,484.  A  complete  list  of  the  figures 
submitted  will  be  found  under  the 
heading  of  Fresno.  Stanislaus  and  Cen- 
tral California   in   this  Issue. 

SOLEDAD,  MONTEREY  CO.,  CAL.— 
Bridge,  steel  and  reinforced  concrete, 
$60,508.  Engineer.  County  Surveyor, 
Salinas.  Owners.  Monterey  County. 
Contractors,  W.  N,  Concannon  Co.,  Mo- 


CHUBCHES. 


BERKELEY.  ALAMEDA  CO.,  CAL.— 
Church,  1  story  and  base,  frame.  Cost 
not  sla"ted. ""X'r(Min?fT,""STiigene  K.  Mar- 
tin, 2192  SU^Ku(5tJ^gi*-nue.  Berkeley. 
Owners,  First  Baptist  Church  of  Ber- 
keley. The  building  will  he  erected 
at  the  corner  of  Dana  and  Haste 
streets  and.  will  cover  a  oonsiderafile 
ground  area.  There  will  be  the  main 
auditorium,  Sunday  scliool  rooms  and 
a  pastor's  study.  Interior  finish  will 
be  of  pine  and  redwood  with  some  or- 
namental plaster  in  the  main  audito- 
rium. Plans  provide  for  a  central 
heating  system.  Art  glass  will  be 
used.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  nearly  complete  and 
figures  win  be  called  for  within  a  few 
days. 

SAN  FRANCISCO— Church,  1  story 
and  base,  brick  and  steel,  $80,000.  Ar- 
chitect, Edgar  A.  .Mathews,  Phelan 
Bldg.,  S.  F.  Owner's,  Christian  Scientist 
Church.  The  building  will  be  erectfed 
on  Haight  street  near  the  Park,  and 
will  contain  a  large  main  auditorium, 
smaller  ttieeting  rooms,  reading  rooms 
and  study  rooms:  Itilerior  finish  will 
he  of  pine  and  ornamental  plaster. 
There  will  he  steam  heat.  '  Exterior  oT 
the  blinding  will  he  faced  with  pressed 
hrlcW.  Plans  are  now  nearly  ready  fo-f 
figures. 

Caatractg  Awarded. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL.— Church,  I  story  and  base,  frame. 
$10,000.  Architect.  John  J.  Foley,  40 
Kearny  sti'eet,  S.  F.  Owners;  Roman 
Catholic  Church.  Contractor.  James 
McLaughlin.  244  Kearny  street,  S.  P. 
Contract  price  not  stated. 

CHURCH— 1  story  and  base,  frame, 
$10,000.  Richmond,  Contra  Costa  Co., 
Cal,  Architect,  John  J.  Foley,  4S  Kear- 
ny street,  S.  P.  Owners,  Roman  Cath- 
olic Church.  Contractor.  James  Mc- 
Laughlin, 244  Kearny  street.  S.  P,  Con- 
tract price   not  stated. 


COURT  HOUSES. 


SAN  FRANCISCO- City  Hall,  4  story, 
dome  and  base. -.  Clas.s  A  construction. 
$4,500,000.  Architects,  Bakewell  & 
Brown,  251  Kearny  street,  .S.  P.  Own- 
ers, City  and  County  of  San  Francisco, 
Plans  and  specifications  have  been 
completed  for  the  Interior  stone  work 
for  the  new  City'  Hall,  Bids  will  be 
opened  by  the  Boird  of  Public  'W'orks 
on  June  24th,  Plans  and  specifications 
can  be  secured  from  the  City  Depart- 
ment of  Architecture,  Temporary  City 
Hall,  .\n  official  proposal  appears  in 
another   column    of- this   issue. 


FACTORIES  &  WAREHOUSES. 
Contracts   Awarded. 

ICE  AND  COLD  STORAGE  PLANT— 
5  story  and  base,  reinforced  concrete. 
$4150,000.  Seattle,  Wash.  Engineer. 
Port  of  Seattle  Commission,  Seattle. 
Owners,  City  o{  Seattle.  Contractors, 
Pearson  Construction  Co.,  New  York 
Bldg.,   Seattle.     Contract  price,   $450,000. 

SEATTLE,  WASH.— Ice  and  cold 
storage  plant,  5  story  and  base,  rein- 
forced concrete,  $450,000.  Engineer, 
Port  of  Seattle  Commission,  Seattle. 
Owners.  City  of  Seattle,  Contractors, 
Pearson  Construction  Co.,  New  York 
Bldg.,  Seattle.     Contract  price,  $460,000. 
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FIKE  HOUSES  AND  JAILS. 

SAN  FRANCIBC0-J.7,atfi;>na  emer- 
gency hospital  compieliorT.  Class  A 
construction.  Cost  not  stated.  .Archi- 
tects, City  Department  of  Architecture, 
Temporary  City.  Hall,  S.^  F.  Owners,. 
City  and  County  of  Sa-n  Francisco. 
Plans  have  been  completed  for  addi- 
tional jail  work  and  for  the  comple- 
ti,on  of  the  emergency  hospital  in  the 
new  Hall  of  ,Iustlce  and  City  Jail 
huilding  on  Washington  street,  AH 
construction  will  be  of  the  class  A 
type.  Bids  are  now  being  called  for 
by  the  Board  of  Public  Works  and  will 
be  opened  on  June  17th.  An  official 
proposal  appears  in  another  column  of 
this  issue. 

RED  BLUFF.  TEHAMA  CO.,  CAL.— 
Jail  construction,  2  story  and  base,  re- 
inforced concrete.  Cost  not  stated. 
A!'c,hitect.  R.  A.  Herold,  Sacramento. 
Owners,  Tehama  County.  The  follow- 
ing bids  were  opened  by  the  Board  of 
Supervisors  for  the  construction  of  the 
new  County  Jail; 

Jail    DfilMlngr. 

W.    M.    Concanon   .Co $26,977 

Mathews    Const.    Co 28,700 

Keating   &   Holt    27,150 

Telchert   &■   Ambrose 26,690 

Steel  C'ella  anil  Jail  Ban, 

Ralston    Iron    Works     J26,2I2 

Hawley.Jail   Co 22,022 

W.   G.   West   Co.    24,963 

Bids  were  taken  under  advisement 
until    Friday.    June    12th. 

STOCKTON,.  .  SAN.  JQ^QIJIN  CO., 
CAL.— Fire  house,  2  story  and  base, 
concrete  and  frame.  Cost  not  stated. 
Architect,  City  Engineer  Compton, 
Stockton.  Owners,  City  of  Stockton. 
The  building  will  be  erected  on  prop- 
erty recently  purchased  on  California 
street  between  Jefferson  and  Jackson 
streets.  Plans  provide  tor  room  for 
engine  and  apparatus  equipment  on  the 
first  floor  and  living  quarters  for  the 
men  on  the  second  floor.  Interior  will 
he  finished  in  pine  and  redwood.  There 
will  be  steam  heat  and  a  liot  water 
system.  Bath  rooms  will  be  equipped 
with  showers.  Exterior  of  the  build- 
ing will  be  faced  with  cement  paster. 
Special  electrical  work  will  be  speci- 
fied.    Plans  are   now  being  prepared. 
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FLATS. 


SAN    FRANCI.SCO— Flat 
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work  will 
two-story  addition  to  the 
e-story  building  at  the 
irner  of  Hampshire  and 
New  portion  of  tlie  build- 
tain  two  modern  five-room 
flats.  Interiors  will  be  finished  in  pine 
and  redwood  :^i^h  haj;dw^od  floars  jn: 
the  living  rooms.  There  will  be  open' 
fire  places  and  tile  mantels.  Automatic 
water  heaters  will  be  Installed.  E;iite- 
rlor  of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath  and 
rustic.  Plans  are  complete  and  in  the 
hands  of  the  owner  wbo  will  do,  the 
work  by.  Day  Labor.  Materials  are  now 
being  purchased. 

SAN  FRANCISCO— Flats.  2  story  and 
base,  frame.  $.T.0Ofi.  Architect.  none. 
Owner.  H.  C.  Keenan.  300  Webster 
street.  S.  P.  Tlie  building  will  be 
erected  on  the  west  side  of  18th  avenue 
north  of  California  street,  covering  an 
area  ot  27  by  5S  feet.  There  will  be 
two  modern  flats  of  five  and  six  rooms. 


liTifstr    will  ■■  be 


■of.  pine  ,  with 
some  elm  panels  and  haidwood  floors. 
Plans  provide  for  a  large  open  fire 
place  In  each  of  the  living  rooms. 
Mantels  will  be  of  tile.  Automatic 
water  heaters  will  be,  installed.  Bath 
and  kitcliens  will  have  tile  wainscot. 
Exterior  ot  tlie  building  will  be  cov- 
ered with  rustic  and  cement  plaster  on 
metal  ^ath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Da.v  Labor.  .Materials  are 
now   l>eing   purchased. 

OAKLAND.  CAL.— Flats.  3  story  and 
base,  frame,  $12,000.  Architect,  none. 
Owni;r,  John  Deinpniak,  1658  Washing- 
ton street,  S.  F.  The  building  will  be 
erected  near  the  corner  of  -lOth  and 
Grove,  streets,  and  has  been  designed 
to  contain  eight  flats  of  four  and  five 
rooms.  Interiors  will  be  finished  In 
pine,  redwood  and  elm.  Some  hard- 
wood floors  will  be  used.  There  will 
be  open  fire  places  and  tile  mantels. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Automatic  water 
heaters  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Daj-  Labor.  Materials  are  now  Iieing 
purchased. 


GOVERNMENT  WORK  AND 
SUPPLIES. 
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BllgrhtlnK    .imerlean    BuMlaean. 

[From  Army  and  Navv  Register. 
23.] 
It  has  been  surmised  In  commen 
these  pages  that  it  would  not  be 
before  the  administration 
to  a  realization  that  tllei 
to  be  gained,  in  a  polltl 
still  less  in  an  industrial  way.  by 
awarding  contracts  for  military-naval 
material  to  foreign  inanufacturers. 
The  Secretary  of  the  Navy  has  sought 
to  impress  Congress  and  the  people  by 
means  ot  statements  made  before  the 
naval  committees  and  In  bulletins  is- 
sued to  the  newspapers  that  be  Is  ac- 
complishing real  marvels  In  the  direc- 
tion of  saving  in  the  public  funds  by 
placing  naval  contracts  with  European 
bidders    or    in    using   the    figures   ot   the 


at    do 
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to  lower  proposals  than 
would  be  possible  without  the  T-mpIoy- 
ment  ot  sucli  a  cudgel.  There  is  no 
doubt  that  there  has  been  In  the  Navy 
Department  a  substantial  saving  In  the 
appropriations  for  the  naval  estab- 
lishment by  the  acceptance  of  foreign 
bids  or  by  bringing  the  American  bid- 
ders to  the  foreign  price:  It  did  not 
take  long,  however,  as  has  been  pre- 
dicted in  these  columns,  for  the  admin- 
istration to  discover  that  the  placing 
of  orders  abroad  was  a  diversion  of 
American  money  into  foreign  treas- 
uries and  a  deprivation  of  American 
workmen  of  an  opportunity  for  em- 
ployment, since  this  policy  resulted  di- 
rectly in  the  discharge  of  employees  at 
plants  which  would  otherwise  have 
been   enabled    to   retain    them    on   profit- 


able 


ork. 


The 
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lental    to    private    concern 
•ibutable    to    placing    orde 


It  has  now  been  left  to  the  Seer 
ot  War  to  change  this  policy  at 
check.    If    not    abandon,    the    prs 


whicll  threatened  to  injure  American 
industrial  conditions.  Mr.  Garrison 
lias  been  wise  enough  to  foresee  the 
damage  which  was  being  done  the  ad- 
ministration by  a  reckless  design  to 
make  a  record  in  government  work  by 
contract.  But  the  conditions  attend- 
ing the  particular  incident  Indicating  a 
change  In  policy  are  such  as  to  Justly 
subject  the  administration  to  criticism 
from  abroad. 

Bids  were  recently  invited  for  four 
tugs  for  the  Panama  Canal  and  special 
efforts  were  made  to  Induce  European 
shipbuilders  to  enter  the  competition. 
The  Irivltation  for  propo.sals  was  .cir- 
culated widely  at  home  and  abroad 
and  our  consular  representatives  in 
foreign  parts  were  Instructed  to  give 
puhlicity  regarding  the  prospective 
contract  among  foreigners  who'  were 
posslbe  bidders.  The  lowest  hid  came 
from  a  Dutch  concern,  as  might  have 
been    expected,    and     under    the    usual 


nsta 


uld 


promptly  accepted,  but  Mr.  Garrison 
recommended,  and  the  President  ap- 
proved the  recommendation  that  the 
order  for  the  tugs  be  placed  at  home, 
with  the  result  that  the  contract  has 
been  made  for  two  tugs  instead  of 
four,  although  the  government  will  he 
obliged  to  pay  $50,090  more  to  the 
American  shipbuilder  than  it  would 
liave  paid  tor  the  two  tugs  had  the 
Dutch  proposal  been  accepted.  The  de- 
fect in  the  transaction  is  confined  to 
tile  fact  that  this  government  made 
such  a  determined  effort  to  interest 
foreign  shipbuilders  in  the  contract 
and  then  found  it  necessary  to  reject 
the  lower  foreign  bid  and  accept  the 
higher  American  bid  tor  less  than  the 
number  of  tugs  desired.  The  compar- 
ative prices  In  favor  ot  the  European 
firm  were  to  be  expected;  they  were  a 
certainty.  Indeed,  judging  from  the  ex- 
perience of  the  Navy  Department,  and 
in  rejecting  the  foreign  bids  it  is  only 
natural  that  the  foreigners  shall  en- 
tertain a  grievance,  having  gone  to  the 
expense  of  preparing  estimates  upon 
wliat  appeared  to  be  our  assurance  of 
the  consideration  ot  the  proposals  on 
a   basis   ot  relative  price. 

At  the  same  time,  there  is  nothing 
to  be  said  otherwise  against  the  action 
of  Secretary  Garrison  and  the  Presi- 
dent. It  is  time  that  there  should  be 
an  appreciation  ot  the  harm  that  Has' 
been  wrought  by  a  tariff  law  thai 
makes  it  possible  for  foreign  manu- 
facturers and  shipbuilders  to  coma 
into  competition  with  American  firms 
which'  pay  lilgher  wages  to  American 
workmen  than  are  paid  abroad  and 
whicll  can  only  liope  to  meet  success- 
fully  the   foreign   rivals   by   a   reduction 
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Vandalbt    Sluth    Canal. 

Department  of  the  Interior.  U,.  S. 
Reclamation  Service,  Milk  River  proj- 
ect, Montana,  Vandalia  South  Canal, 
second  unit,  earthwork  and  structures 
— proposals  received  at  Malta.  Mont., 
specifications  No.   263: 

Bd  I.  Tebbs.  Taggart,  Jurgens  & 
Knipe.    Glasgow,   Mont. 

2.  James  O'Connor.  231  Park  avenue. 
Council    Bluffs.    Iowa. 

3.  Dooling   Bros..   Tampico,    Mont. 

4.  Temple  &  Siroky.   Malta,   Mont. 
6.  C.   F.   O'Neill.   Yankton.   S.   D4k. 


Wednt 
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6.  A.   I,..Muiklius,   Polsuii,    .Uoul. 

7.  Threet  Bros.  &  Jolley.  Lovell.  Wyo. 
.  8.  Security  Bridge  Co..  Box  1004, 
Minneapolis,   Minn. 

Schedule    1. 
Item     1.    135,000     cu     yds     excavation, 
class    1 — Bid    1.    He:    2.    14.3c:    3.    14.4c; 
4,  14.9c:  5,  15.9c:  6,  30c. 

2.  50  cu  yds  excavation,  class  2 — Bid 
1,  I4c;  2,  60c;  4.  35c;  5,  45c:  6.  30c. 

3.  10  cu  yds  excavation,  class  3— Bid 

1.  14c:  2.  J1.30:   4,  60c;   5,  J1.25:   6,  50c. 

4.  25,000  sta.  yds  overhaul— Bid  1, 
2c;   2.  2c;   3.  2c;   4,  2c;   5.  2c;   6,   2c. 

Total    schedule     1 — Bid     1.     tl9.40S.40; 

2,  }19,S4S:     3.     J19.940:     4.     J2n,63S50;     5, 
J22,000;    6,    $22,120. 

Schedule    2. 

5.  10,000  yds  excavation 


50c:   S, 


1— Bid 
2— Bid 
3— Bid 


6.  200  cu  yds  excavation 
6,  SOc;  7,  50c;   S,  70c. 
.7.  10  cu  yds  excavation 

6.  J1.25;   7,   J1.50:   S.   %l. 

S.  1.000  sta.  yds  overhaul — Bid   6.   2c; 

7,  2c;    8,   2c. 

.  9f,,lfil>6   fu   yds   puddling — Bid    fi.    COc; 
f;  a'Oc;   8,..5.0c^ 

10.  300i?u  yds  concrete— Bid  n,  }12; 
7,  112.50;   8,   $13. 

-11,  Placing      18,000      lbs      reinforcing 
steel^Bid  6.  2c:  7,  1.5c:  S,  1.5c. 

•  12.    100  s(|  yds  grouted  paving — Bid  6. 
$1.90;    7.    $3:    S,    $1.50. 

13.  20  cu  yds  screened  gravel— Bi.l  6, 
$3.40;    7,    $4;    ;    8,    $2. 

14.  Laying  40  lin  ft  12-in  corrugated 
iron  pipe— Bid   6.   25c;   7,  20c:   8.  25c. 

15.  Laying  100  lin  ft  24-n  do — Bid  6. 
40c:    7,   40c:    8.   38c. 

16.  Laying  300  lin  ft  36-ln  do— Bid  G. 
C5c:   7.   90c:   8,   50c. 

17.  Laying  90  lin  ft  12-in  vitrlfled 
pipe — Bid  6,  SOc;   7.   20c:   S.  35c. 

18.  Laying  200  lin  ft  IS-in  do— Bid  6. 
45c:   7,   30c:   8,   40c. 

19.  Laying  155  lin  ft  24-ln  do— Bid  6. 
60c;  7,  70c;  8,  50c. 

20.  Laying  70  lin  ft  30-in  do— Bid  6, 
80c:  7,  $1;  8.  SOc. 

21.  Laying  25  lin  ft  36-in  do— Bid  6. 
$1.25:    7,    $1.25:    8.    $75c. 

22.  Erecting  600  lbs  structural  steel 
—Bid  6.  $3.5c:  7.  2c:  8.  3c. 

23.  Erecting  320  lin  ft  metal  flumes, 
dlams  3  ft  2  in  and  3  ft  10  in— Bid  6. 
SOc;   7,  40c;   8,   40c. 

24.  85,000  ft,  B.  M..  lumber  for 
bridges.  etc.Bid  6.  $15:  7.  $20;  8.  $28.50. 

25.  50,000  ft.  B.  M..  lumber  for  turn- 
outs, etc.— Bid   6.  $19:  7.   $25:  8.  $21. 

26.  Driving  l2o  lin  ft  piles — Bid  6. 
$1.80;   7,  $1;   8,   40c. 

Total  schedule  2— Bid  6.  $13,674.75;  7, 
$13,850.75;    8.    $14,144.25. 

Blectrlcnl     .Apparatus. 

The  folloiving  bids  were  opened  un- 
der speciflcation  No.  291-F  at  the  office 
of  the  Reclamation  Service.  Los  -Ange- 
les. Cal..  fdr  furnisliing  electrical  ap- 
paratus for  the  Okanogan  project. 
Wash.: 

Item  I,  two  187  K.  V.  A.  generators; 


thr 


.  125    K.    V.    A.    tr, 


nsfo 


two  200-H.  P.  induction  motors:  4.  two 
generator  switchboard  panels:  5. 
switchboard  for  pumping  plant;  6.  three 
electrolytic  lightning  ai-resters:  7,  wire 
and  insulators.  A,  No.  4,  16.500  V.  per 
ft:  B.  No.  0,  5.000  volt  per  ft;  C.  No.  4. 
2.0O0  volt  per  ft;  D,  6,600  V  wall  bush- 
ings  each. 

Allis-Chalmers  Co.,  Milwaukee,  Wis., 
item  1.  $3,490,  weight  12.750  lbs:  2,  $1,- 
900.  weight  2.800  lbs;  G.  $620.  weight 
4,350  lbs;  4,  $1,200.  weight,  1,650  lbs; 
5,  $960,  weight  2,800  lbs:  6.  $620.  weight 
1,200  lbs.     Delivery,  item  1,  45  days:  2, 


To  days;  .3  and  6,  75  days;  4  and  5,  85 
days;  lump  bid  for  items  1  to  6  Inclu- 
sive, $9,157.  Delivery  items  1,  4.  5,  and 
6  at  Milwaukee:  2  and  3  at  East  Nor- 
wood, Ohio. 

Crocker-Wheeler  Co.,  Ampere,  N.  J., 
item  1.  $4,150.  weiglit  11.000  lbs;  2,  $2.- 
124,  weight  5.500  lbs;  3.  $2,100,  weight 
5,500  lbs.  Time.  Item  1.  105  days;  2, 
67  days:  3.  100  days;  delivery  at  Am- 
pere. 

General  Electric  Co.,  Schenectady,  N. 
Y..  item  1,  $4,632,  weight  12,500  lbs;  -2. 
$1,575,  weight  4.300  lbs:  3,  $1,759, 
weight  4,000  lbs;  4,  $982,  weight  2,200 
Ibsi  5,  $1,115.  weight  2.800  lbs;  6.  $478, 
weight  1,100  lbs;  7,  A,  10.5c:  B,  13c:  C. 
5c:  D.  $5.50:  time.  Item  1,  SO  days;  2, 
and  6,  555  days:  3.  75  days;  4  and  5,  40 
days;  7,  60  days:  lump  hid  for  items  1 
to  6  inclusive,  $9,989;  combination  for 
items,  1,  3,  4.  5,  and  6,  $8,489.  Deliver 
Items  1.  3.  4.  5.  and  7.  Schenectady;  2. 
and    6,   Pittsfield,   Mass. 

Westinghouse  Electric  &  Mfg.  Co.. 
East  Pittsburgh.  Pa.,  item  1.  $4,800. 
weight  16.000  lbs;  2.  $1,500.  weight  4,- 
900  lbs;  3,  $2,205.  weight  7,000  lbs;  4, 
$1,000,  weight  3,200'  lbs:  5,  $1,SOO. 
weight  6.100  lbs;  G.  $C40.  weight  1,550 
lbs:  7,  A,  14.2c;  B,  40,8c;  C,  11.1c;  D. 
$9.05.  Time,  'item  1,  100  days;  2,  80 
days:  3,  4.  6,  and  7,  75  days;  5.  85  days. 
Lump  bid.  items  1.  2.  3.  4.  and  6.  $9.- 
400.      Delivery    at    East    Pittsburgh. 

Pittsburgh  Transformer  Co..  Pitts- 
burgh, Pa.,  item  2.  $1,250.  weight  3,300 
lbs;  time.  60  days;  delivery  Pittsburgh, 
Pa. 

Wagner  Electric  Mfg.  Co..  St.  Louis, 
Mo„  item  .2.  $1,374,  weight  ,5,110  lbs; 
3.  $2,170,  weight  8,100  lbs.  Time,  item 
2.   70  days;   3,  90   day.s. 

Nixon.  Kimmel  Co.,  Spokane,  Wash., 
Item  2.  $1,386,  weight  4.000  lbs:  time 
35' days;   delivery  St.  Louis. 


Decora- 


San    Francisco,    Cal.,    Interior 
tlonJt. 

The  following  bids  were  received  by 
the  custodian  recently  for  interior  dec- 
oration and  painting  at  the  U.  S.  cus- 
tom house,  .San  Francisco,  Cal.: 

A.  Lincoln  Cooper.  627  Madison  ave- 
nue. New  York  City,  $10,000:   11   weeks. 

Isidor  R.  Kissel.  1723  Polk  street,  San 
Francisco,   Cal.,    $10,000;    3    weeks. 

La  Gransc,  Ore.,  Screens. 

The  following  bid  was  received  by 
the  supervising  architect.  Treasury  De- 
partment. Washington.  D.  C  for  fur- 
nishing door  and  window  screens  for 
the  U.  .S.  post  office  at  La  Grange.  Ore.: 

Wilier  .Mfg.  Co..  .Milwaukee.  Wis.. 
$728. 

Puect  Sound.  Dredelnie;. 

The  contract  for  dredging  at  the  U. 
S.  navy  yard.  Puget  Sound,  lias  been 
awarded  to  the  Erickson  Construction 
Co..  Seattle,  Wash.,  at  65c  per  cu  ft; 
total   $40,000. 

Mare   lalanil.    Hentinie    Plant. 

The  following  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department.  Washington. 
D.  C.  for  heating  plant  at  the  naval 
liospital.    Mare   Island    navy   yard: 

Item  1.  heating  plant  installation 
complete;  2.  installing  boilers,  etc.,  but 
no  piping  connections;  3.  oil-burning 
equipment,  complete. 

Babcock  &  Wilcox  Co..  Philadelphia. 
Pa.,    item    1.    $12,641:    2.    $8,301;    3,    $4,340. 

Robert  Dalziel.  Jr.,  San  Francisco. 
Cal..   item   1,   $11,387. 

J.  C.  Johnson  Co.,  San  Francisco,  Cal., 


ilein    1.   $8,730;   2.    $10,750;   3.    $740. 

J.  B.  O'Meara,  San  Francisco,  Cal., 
item     1.    $9,900;    2,    $7,400;    3,    $6,750. 

Kroliiiiiatlon    Senlce,    Hydraulic    Appa- 

AhBtract  of  bids  for  hydraulic  appa- 
ratu--^.  advertisement  No.  294-F,  Okano- 
gan leclamation  project,  Washington, 
opened   at   Los   Angeles,   Cal.: 

Item  1,  1  250-horsepower  turbine:  2. 
1  300-horsepower  turbine:  3,  2  govern- 
ors; 4.  1  gate  valve:  5.  services  of  erect- 
ing engineer,  per  day:  6,  Items  1.  2,  3. 
and  4. 

Pelton  Water  Wheel  Co.,  San  Fran- 
cisco, Cal.,  (delivery  San  Francisco), 
item  1,  $2,357.  70  days,  weight  14,000 
lbs;  2,  $3,668,  90  days,  weight  24,000 
lbs;  3.  $1,200,  40  days,  weight  1,650 
lbs;  4,  $204,  30  da.vs,  weight  1,200  lbs; 
."..    $12.80;    6,   $6,241. 

S.  .Morgan  Smith  Co.,  York.  Pa.,  (de- 
livery York,  Pa.),  item  1,  $3,600,  90 
days,  weight  20.000  lbs;  2,  $4,185.  90 
days,  weight  30,500  lbs;  3.  $1,090,  90 
days,  weight  4,800  lbs;  4,  $235,  90  days, 
weight   2,300  lbs;   5,   $15;   6,   $8,500. 

Orland    Irrigation    Project. 

The  Secretary  of  the  Interior  has  au- 
thorized the  reclamation  service  to  ex- 
ecute contract  with  Moses  Fisher  of 
San  Francisco  for  erecting  the  diver- 
sion dam  and  other  structures  of  the 
East  Park  feed  canal.  Orland  irriga- 
tion project.  California.  The  work  In- 
volves the  excavation  of  about  6.000 
cubic  yards  of  material.  4.000  cubic 
yards  of  concrete  work,  the  placing  of 
49,300  pounds  of  reinforcing  steel  and 
30.500  feet,  board  measure,  of  lumber, 
and  erecting  14,150  pounds  of  metal 
work.  The  contract  price  is  $46,388.20. 
The  feed  canal  is  twenty  miles  long, 
and  Its  purpose  is  to  divert  water  from 
the  head  of  Stony  Creek  into  East  Park 
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ume  of  storage  water  in  the  reservoir 
and  permit  the  extension  of  the  proj- 
ect to  cover  a  total  of  20,000  acres.  The 
Orland  project  Is  one  of  the  most  suc- 
cessful of  the  government  works,  and 
the  present  Irrigated  farms  are  ainong 
the  most  highly  cultivated  in  that  por- 
tion of  California.  The  government 
work  here  already  has  transformed  a 
i-egion  formerly  cropped  only  in  wheat 
into  an  Intensively  cultivated  agricul- 
tural   district. 

♦ 

—HALLS  &  SOCIETY  BLDGS— 

PORTLA.MD.       ORE.— Lodge      hall.       4 
story  and  base,  brkk  and  steel.  $50,000. 


oberger 


ith. 


of  Trade  Bidg..  Portland.  Owners, 
Knights  of  Columbus  Hall  Association. 
The  building  will  be  erected  at  the 
corner  of  Park  and  Taylor  streets,  cov- 
ering an  area  of  50  by  100  feet.  The 
Ijuilding  will  contain  a  large  gymna- 
sium,  billiard  hall,   ball  rooms,   library. 


luditorium.  music  roo 
and  offices  for  the  exe 
terlor  will  be  finished 
woods.     There  will  be 
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arge   swimming  pool.     Exterior   of   the 
ullding    will    be    faced    with       pressed 
rick    and    cut   stone.      Plans    are    now 
eing  prepared. 
OAKLAND.    CAL — City   Hall    lighting 
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ated. 
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Palmer.  Hornbostel  &  Jones.  City  Hall. 
Oakland.  Owners.  City  of  Oakland. 
Only  two  seta  of  figures  were  received 
for  furnishing  and  installing  the  light- 
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Ing:  HxtUies  in  tlie  new  City  .l-.ill.  The 
Roberts  Mfg.  Co.  of  San  Francisco  bTd 
J6.350  and  the  Maxwell  Hardware  Co. 
nt  Oakland  bid  |6,9».i.  Bids  were  re- 
ferred to  the  Commission  of  Publie 
Works. 

♦ 

HOSPITALS 

SAN  FRANCISCO  '—  Hospital  ice 
plant.  Cost  not  stated.  Engineer. 
Constructing  Quartermaster's  Office. 
Fort  Mason.  Owners.  United  States 
Oovernment.  Plans  'and  specifications 
have  been  completed  by  the  Construct- 
ing Quartermaster's  Office  at  Port  Ma- 
son for  furnishing  and  installing  a 
live-ton  ice  making  plant  at  the  Let- 
terman  General  Hospital  at  the  Pre- 
sidio. Bids  for  this  work  will  be 
opened  on  June  16th  at  11  a.  m.  Plans 
and  specifications  can  be  secured  from 
the  office  of  the  Constructing  Quarter- 
master. An  official  proposal  appears  in 
another   column    of   this   issue. 

NAPA.  NAPA  CO..  CAU— Hospital 
dairy  buildings.  116.985.  Architect. 
.•5tate  Architect  George  B.  McDougall. 
.Sacramento.  Owners.  State  ot  Cali- 
fornia. Bids  opened  on  June  3rd  by 
the  Slate  Board  of  Control  sliow  H.  -A. 
Klyce  of  San  Francisco  low  at  $16:985.' 
He  will  probably  he  awarded  the  con- 
tract. A  complete  list  of  these  bids 
will  be  found  under  the  heading  of  Ma- 
rin, Contra  Costa  and  Sonoma  Counties 
In    this    issue. 

STOCKTON,  SAN  JOAQUIN  CO.. 
CAU— Hospital  dairy  building,  rein- 
forced concrete.  $14,590.  Architect. 
State  Architeet  George  B.  McDougall. 
.Sacramento.  Owners,  State  of  Cali- 
fornia. H.  A.  Klyce  of  San  Francisco 
presented  the  lowest  bid  for  construct- 
ing new  dairy  buildings  at  the  Stock- 
ton State  Hospital  and  will  probably 
be  awarded  the  contract.  A  complete 
list  of  the  figures  received  by  the  State 
Board  ot  Control  will  be  found  under 
the  ..heading  of  Sacramento.  Stockton 
and  Northern   California   in    this   Issue. 

TALMAGE.  MENDOCINO  CO..  CAJ^. 
Gas.  holder  and  tank.  Cost  not  stated. 
Architect.  State  Architect  George  B. 
McDougall,  Sacramento.  Owners,  State 
of  California.  Bids  received  on  June 
1st  by  the  State  Board  of  Control  for 
this  work  show  the  Western  Pipe  and 
Steel  Co.  of  San  Francisco  low  at  $5,- 
285.  They  will  probably  be  awarded 
the  contract.  A  complete  list  of  the 
figures  win  be  found  under  the  head- 
ing of  Sacramento.  Stockton  and 
Northern   California  in   this  issue. 


HOTELS. 

SAN  FRANCISCO— Hotel.  5  story  and 
base,  brick  and  steel.  JKIO.OOO.  Archi- 
tects. Held  Bros.,  Calltornia-Paciflc 
Bldg..  S.  F.  Owners.  Treadwell  Realty 
Co.  Tlie  building  will  be  erected  at 
the  northwest  corner  ot  Fillmore  and 
Eddy  streets,  covering  a  large  ground 
area.  The  first  floor  will  be  arranged 
for  stores  as  well  as  the  hotel  lobby 
and  entrance.  Upper  floors  will  contain 
a  large  number  of  hole  rooms,  a  large 
percentage  ot  whicli  will  have  private 
baths.  Interior  finish  will  be  of  pln^ 
and  hardwood  veneer.  There  will  be 
steam  beat,  elevator  service,  a  vacuum 
cleaning  system  and  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Entrance  will  he 
finished  in  marble.  Metal  window  sash 
and  frames  and  patent  store  fronts  are 
specified.    Exterior  of  the  building  will 
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pressed   brick   and    I 
are  nearly  ready  for 


BERKELEY,  ALAMEDA  CO.,  CAU— 
Hotel  alterations,  3  story,  frame,  $5,- 
000.  Architect.  W.  H.  RatcUff.  Jr., 
First  National  Bank  Bldg..  Berkeley. 
Owner.  A.  J.  Weeks.  The  building,  lo- 
cated at  the  northwest  corner  ot  Tele- 
graph avenue  and  Bancroft  Way,  will 
undergo  extensive  alterations.  The 
first  floor  will  be  rearranged  tor  seven 
stores  and  upper-  floors  will  liave  new- 
interior  finish,  plastering  and  pluml>- 
ing.  New  electrical  work  will  also 
be  installed.  Exterior  of  the  buildrflg 
will  be  covered  with  cement  plaster  on 
metal   lath.      Plans  are  now  being  pre- 

LOS  ANGELB.S.  CAL. — Hotel.  4  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architects.  Theo.  A.  Eisen  & 
Son.  Wilcox  Bldg..  L.  A.  Owner.  I.  L. 
Levy.  The  building  will  be  erected  on 
the  west  side  of  Figueroa  street  south 
of  Pico,  having  a  frontage  of  95,  feet 
and  a  depth  of  111  feet.  There  will  he 
five  stores  besides  the  hotel  lobby  on 
the  first  floor.  Upper  floors  provide  for 
a  total  of  84  guest  rooms. apd  4(1  baths. 
Interior  j  will  be  finislied  .  in  .  pijie 
thropgliout.  Plans  provide,  for  steatn. 
heat,  elevator  service,  atjiot  water  sys- 
tem and  patent  store,  fronts.  Bath 
rooms  -will  be  finiphed  In  tile  and  will 
have  composition  floors.  Exterior  ot 
the  building  will  be  faced  with  pressed 
brick.     Plans  are  now   being  prepared. 


i-ANAMA  -  PACIFIC    KXPOSl- 
TION  WORK. 


SAN  FRANCISCO— Electric  Installa- 
tion  and  equipment.  Cost  not  stated. 
Engineer,  Director  of  Works,  .Service 
Bldg.,  S.  F.  Owners,  Panama-Pacific 
International  Exposition  Co.  Bids  are 
now  being  called  for  furnishing  A.  C. 
buses.  D.  C.  projector  feeder  and  riser 
system.  Bids  will  be  opened  for  this 
work  on  June  11th.  Plans  and  specifi- 
cations can  be  secured  on  application 
to  the  Director  of  Works.  An  offlcial 
proposal  appears  In  ■  another  column  ot 
this  issue. 

SAN  FRANCISCO— Press  building.  1 
story,  frame  and  plaster  construction. 
Cost  not  stated.  Architect.  Director  ot 
Works,  Service  Bldg.,  S,  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  have  been  completed 
for  a  building  to  be  devoted  to  the  ex- 
clusive use  ot  the  press  whicli  will  be 
erected  on  the  Exposition  Grounds, 
There  will  be  work  rooms,  telegraph 
department  and  lounging  room.  Exte- 
rior will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  figures  are  now  being  taken.  Bids 
will  be  opened  on  June  ISth.  An  of- 
ficial proposal  appears  in  another  col- 
umn   ot   this   issue. 

SAN  FRANCISCO— Ferry  huilding.  1 
story,  frame  and  steel.  Cost  not  stat- 
ed. Architect.  Director  ot  Works,  Serv- 
ice Bldg..  S.  F.  Owners.  Panama-Pa- 
cific International  Exposition  Co.  Bids 
will  be  opened  on  June  ISth  for  con- 
structing a  union  ferry  building  on 
the  Exposition  Grounds.  Construc- 
tion will  be  of  steel  and  frame.  Exte- 
rior will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  out  for  figures.  Plans  and  speci- 
fications can  he  secured  from  tlie  of- 
fice of  the  Director  ot  Works.  An  of- 
ficial proposal  appears  in  another  col- 
umn of  this  Issue. 


SAN  FRANCISCO  —  State  exhibit 
building.  2  story,  frame  and  plaster. 
Cost  not  stated.  Architect.  H.  H.  Ho- 
hensohild.  310  Navarre  Bldg..  St.  Louis. 
.Mo.,  represented  locally  by  P^  S.  Bogie. 
.111:. Merchants'  National  Bank  Bldg..  S. 
F.  Owners.  State  of  Missmtrl.  Plans 
for  the.  exhibit  palace  which  is  to  be 
erected  at  the  Panama-Pacific  Interna- 
tional Exposition  in  this  city  have  been 
completed  and  copies  of  the  same  for- 
warded to  R.  S.  Bogie  for  local  con- 
tractors. Bids  are  now  being  taken 
;ind  will  be  opened  in  St.  Louis  on  June 
l'5tii.  An  ofl'icial  proposal  appears  in 
another   column    of   this   issue. 

Contracts   Awarded. 

SAN  FRANCISCO  —  State  exhibit 
liuilding.  2  story,  frame  and  plaster. 
Cost.  J43.9S0.  Architects.  Albert  Pret- 
zinger  and  Edw.  P.  Musselman,  Reibold 
Bldg.,  Dayton,  Ohio.  Owners,  State  of 
Ohio.  Contractors,  Lange  &  Bergstrom, 
Sharon  Bldg.,  S.  F.  Contract  price. 
$43,980. 


RAILROAD  CONST.,  BTATIOHfl 
AND  EQUIPMENT. 

-MODESTO.  STANISLAUS  CO..  CAL — , 
Passenger  station,  2  story  and  base,  re- 
inforced concrete.  Cost  not  stated.  Ar- 
chitect. Engineering  .Department 
Southern  Paciflq  Co..  Flood  ,  Bldg.. 
S.  F.  Owners.  Southern  Pacific  Co. 
The  building  vvill  ,  be  designed 
in  the  Mission  style  of  archi- 
tecture and  will  provide/  for'  two 
waiting  rooms,  office  and  baggage 
rooqi.'  Interior  finish  will  be  ot  pine, 
throughout.  Tlieie  will  be  a  central  , 
lieating  s>-stcMi,  [.rnhaMy  steatn  heat, 
with  an  oil-buijiing  I'lapt.  Modern 
plumbing  and  electric  work  will  be  ip- 
stalle'd.  Exterior  ot  the  building  will, 
he  faced  with  cement  plaster.  A  clay 
tile  roof  will  be  used.  Plans  are  com- 
plete and  figur.es  will  be  called  for 
shortly. 

;      Contracts   Awarded. 

LEWISTON.  IDAHO— Railroad  shops, 
etc..  reinforced  concrete  construction. 
$60,000.  Engineer,  Engineering  ,  De- 
partment Northern  Pacific  R. '  R.  Co. 
Owners.  Northern.  Pacific  Railroad  Co. 
Contractors.  E.  J.  Rounds  Construction 
Co.,  Walker  Bldg.,  .Seattle  Contract 
price,    $60,000. 


RESIDENCES. 


SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $6,000.  Architect.  D. 
C.  Coleman,  .Merchants'  National  Bank 
Bldg,.  S.  F.  Owner.  M.  Fisher.  The 
dwelling  will  be  erected  in  Forest  Hill 
and  will  be  surrounded  by  large 
grounds.  The  dwelling  has  been  de- 
signed for  an  eight-room  house  with 
two  baths  and  a  sleeping  porch.  Inte- 
rior finish  will  be  largely  ot  pine  with 
some  redwood  and  hardwoods.  Oak 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  flre  places.  Mantels  will  be 
ot  tile.  Bath  rooms  will  be  finished  In 
tile  and  will  be  equipped  with  show- 
ers. Automatic  water  heaters  will  be 
installed.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  ot  the  owner  who  will  do 
the  work  by  Day  Labor.  .Materials  are 
now    being   purchased. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $5,000.  Architect,  E. 
E.  Young,  251  Kearny  street.  S.  P.  Own- 
er, Thomas  Scoble,   363   14th   avenue,  S, 
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P.  The  dwelling  has  been  designed  foi- 
a  seven-room  house  and  will  be  erected 
on  the  west  side  of  Jordan  avenue 
north  of  Geary  street.  Interior  finish 
will  be  of  pine  and  hardwood  veneer. 
Ilaidwood  Hoors  will  be  used  in  the 
living  room,  dining  room  and  reception 
ball.  There  will  be  furnace  heat  and 
open  Hre  places.  -Mantels  will  be  of 
tile.  Tile  wainscot  and  composition 
lloors  will  be  used  in  the  bath  room. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner.  Work  will  he 
done  by   Day   I^abor. 

SAN  FRANCISCO  —  Residences.  2,  2 
story  and  base,  frame,  $3,000  each.  Ar- 
chitect, none.  Owner.  C.  A.  Hall,  131.S 
.■>th  avenue.  S.  F.'  These  two  houses 
will  each  conUin  seven  rooms  and  bath 
and  will  be  erected  on  adjoining  prop- 
erty on  the  west  side  of  12th  avenue 
south  of  Anza  street.  Interiors  will 
be  finished  in  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  tlie  living 
rooms,  dining  rooms  and  reception 
halls.  There  will  lie  furnace  beat  and 
open  Are  paces.  .Mantels  will  be  of 
tile.  Bath  rooms  and  kitchens  will 
have  tile  wainscot.  Composition  floors 
will  be  u.sed  In  the  bath  rooms.  Auto- 
matic water  heaters  will  be  Installed. 
Exteriors  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  in  the  hands  of  the  owner 
who   will  do  the  work   by   Day  Labor. 

OAKLAND.  CAU— Residence,  2  story 
and  base,  frame,  14,000.  Architects, 
lillte  Planners.  1844  ,ith  avenue,  Oak- 
land. Owner,  Mrs.  Jenks.  The  dwell- 
ing has  been  designed  for  an  eight- 
room  house  with  hath  and  sleeping 
porch  and  will  be  erected  in  the  Boyd 
Tract.  Interior  will  be  finished  in  pine 
and  some  hardwood.  Hardwood  floors 
win  be  used  in  the  principal  rooms. 
Plans  provide  for  furnace  beat  and 
open  fire  places.  Mantels  will  be  of 
tile.  Bath  i-oom  will  have  tile  wain- 
scot and  composition  floor.  An  auto- 
matic water  lieatei-  will  be  installed. 
Kxterlor  of  the  dwelling  will  be  cov- 
ered with  cemtnt  paster  on  metal  lath. 
Plan.-^  are  now  being  prepared. 

OAKLAND.  CAL.— Bungalow.  1  story 
and  base.  frame.  $3,000,  Architects, 
United  Home  Builders.  ,1762  Broadway. 
Oakland.  Owners.  United  Home  Build- 
ers, 1762  Broadway,  Oakland,  The 
dwelling  has  been  designed  for  a  six- 
room  liouse  and  will  be  erected  on 
Haddon  Road  north  of  Excelsior  ave- 
nue. Interior  Hnlsh  will  lie  mostly  of 
pine.  Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  Plans  provide  for  fur-  . 
nacc  heat  and  open  flre  places.  Man- 
tels will  be  of  tile.  An  automatic 
water  heater  will  be  Installed.  Bath 
room  will  have  tile  wainscot.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by 
Day  Labor.  Materials  are  now  being 
purcliased. 

OAKLAND.  CAL.— Bungalow.  1  story 
and  base.  frame,  J2.000,  Architects, 
Elite  Planners,  1S44  5th  avenue,  Oali- 
land.  Owner,  Mr'.  McCaufland.  The 
dwelling  has  been  designed  for  a  five- 
room  honse  with  bath  and  sleeping 
porch,  and  will  he  erected  in  the  Mel- 
rose District.  Pine  and  redwood  finish 
will  be  used.  There  will  be  some  oak 
flnor.s.  A  large  open  fire  place  will  he 
a  feature  of  the  living  room.  Mantel 
will    be    of    tile.      An    automatic    water 
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heater  will  be  Installed.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
Exterior  of  the  house  will  be  covered 
with  shingles.  Plans  are  being  pre- 
pared and  when  complete  the  work  will 
be  done  by  Day  Labor. 

PIEDMONT,  ALAMEDA  CO,,  CAL— 
Residence,  m  story  and  base,  frame. 
112.000.  Architects.  Milwaln  Bros., 
Delger  Bldg..  Oakland.  Owner,  Mrs,  E, 
E.  Stelle,  The  dwelling  will  be  erect- 
ed on  Park  Way  at  the  corner  of  Monte 
avenue,  and  has  been  designed  to  con- 
tain ten  rooms,  three  baths  and  sleep- 
ing porches,  A  large  private  garage 
will  be  erected  on  the  rear  of  the  prop- 
erty. Interior  of  the  house  will  be 
finisheil  in  pine  and  jiardwoods  with 
hardwood  and  inlaid  floors  in  the  prin- 
cipal rooms.  There  will  be  a  central 
neating  s.vstem,  proljaby  hot  water, 
,  and  open  flre  places.  Mantels  will  be 
of  tile  and  brick.  Bath  rooms  will  be 
finislied  in  tile  and  equipped  with 
showers.  Automatic  water  beaters  will 
be  Installed.  Exterior  of  both  the 
dwelling  and  garage  will  be  covered 
with  shingles.  Plans  are  complete  and 
the  work  has  been  started  by  Day 
Labor. 

ALAMEDA,  ALAMEDA  CO.,  CAL.— 
Residence.  2  story  and  base.  frame. 
13.000.  Architect.  H.  H.  Keys,  Central 
Bank  Bldg,,  Oakland.  Owner,  Charles 
Fisher.  The  dwelling  will  be  erected 
at  the  corner  of  Lincoln  avenue  and 
Hihbard  street,  and  has  been  designed 
to  contain  six  rooms  and  bath.  Inte- 
rior will  be  finished  in  pine  through- 
out. Haidwood  floors  will  be  used  In 
the  living  room  and  dining  room.  There 
will  be  furnace  lieat  and  open  flre 
places.  Mantels  will  be  of  tile.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. An  automatic  water  hejiter  will 
be  installed.  Exterior  of  tlie  house 
will  be  covered  with  cement  plaster 
oninetal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor. 

SAN  LEANDRO.  ALAMEDA  CO,,  CAL. 
— Residence.  2  story  and  base,  frame. 
J3.500.  Architects.  Elite  Planners,  1S44 
5th  avenue,  Oakland.  Owners,  Huff 
Estate.  The  dwelling  has  been  de- 
signed for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
lieat  and  open  fire  places.  Mantels  will 
be  of  tile.  An  automatic  water  heater 
will  be  installed.  Bath  room  and 
kitchen  will  have  tile  wainscot.  Exte- 
rior of  the  ijouse  will  be  covered  wltli 
cement  plaster  on  metal  lath.  Plans 
are  now  being  prepared  and  when  com- 
plete tiie  work  will  be  done  by  Day 
Labor. 

BBRKELKY.  ALA.MEDA  CO..  CAL.— 
ResliJence.  1  %  story  and  base,  frame, 
$3,500.  Architect,  H.  H.  Gutterson.  SO 
Post  street.  S.  F.  Owner,  Mr.  Penni- 
man.  The  dweling  will  be  erected  in 
Berkeley  Heights,  and  has  been  de- 
signed for  a  six-room  house  with  bath 
and  sleeping  porch.  Interior  finish  will 
be  of  pine  and  elm  panels  with  hard- 
wood floors  in  the  principal  rooms. 
There  will  be'  furnace  heat  and  open 
Hre  places.  Mantels  will  be  of  tile.  An 
automatic  water  heater  will  be  in- 
stalled. Batli  room  will  have  tile  wain- 
scot and  will  be  equipped  witli  show- 
ers. Exterior  of  the  dwelling  will  be 
covered  with  shingles  and  shiplap. 
Plans  are  being  prepared. 

OAKLAND.  CAL— Residence.  2  story 
and    base,      frame,      $3,500.     Architect?, 
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ing  will  be  erected  on  Haildon  Road 
Elite  Planners,  1S44  5th  avenue,  Oak- 
land. Owner.  S.  J.  Rankin.  The  dwell- 
and  has  been  designed  for  u  seven- 
room  liouse  with  bath  and  sleeping 
porch.  Interior  will  be  finished  in  pine 
and  redwood.  Hardwood  floors  and 
beam  ceilings  will  be  used.  There  will 
be  furnace  heat  and  open  fire  places. 
-Mantels  will  be  of  tile  or  brick.  Bath 
room  will  have  tile  wainscot  and  a 
shower.  An  automatic  water  heater 
will  he  installed.  Exterior  of  the 
dwelling  will  he  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by  Day 
Labor  under  the  direction  of  the  ar- 
chitects. Materials  are  now  being  pur- 
chased. 

BERKELEY,  ALAMBD.\  CO,,  CAL.— 
Residence,  2  story  and  base,  frame, 
$4,000.  Architect,  H.  H.  Gutterson,  80 
Post  street,  S.  F.  Owner,  John  Howell. 
The  dwelling  will  be  erected  in  -North 
Berkeley,  and  lias  been  designed  for 
a  seven-room  house  witli  two  baths 
and  sleeping  porch.  Interior  finish  will 
be  largely  of  pine  with  some  elm  pan- 
els. Hardwood  floors  will  he  used  in 
the  living  room,  dining  room  and  re- 
ception liall.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  An  automatic 
water  heater  will  be  installed.  Bath 
rooms  will  have  .tile  floors  and  wain- 
scot. Exterior  of  the  house  will  be 
covered  with  shingles.  Plans  are  now 
being    prepared. 

RK-'H.MOND.  CONTRA  COSTA  CO., 
CAL.— Residence,  1  story  and  base, 
frame.  $2,500,  -Architects,  Elite  Plan- 
ners, 1S44  5th  avenue,  Oakland.  Own- 
ers. Abbott  and  Chinnock.  The  dwell- 
ing has  been  designed  for  a  six-room 
house  with  bath.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Hardwood 
floors  will  he  used  in  the  principal 
rooms.  There  will  be  a  large  open  fire 
place  with  tile  mantel.  Bath  room 
and  kitchen  will  have  tile  wainscot.  An 
automatic  water  heater  will  he  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  now  being  prepared 
and  when  complete  the  work  will  be 
dune  by    Day   Labor. 


SACRA.MENTO.  CAL.— Residences.  4, 
I  story  and  base,  frame,  $3,500  each- 
Ardiilccl,  none.  Owner,  K,  .1,  Pierce, 
Forum  Bldg,,  Sacramento,  These 
houses  will  be  erected  on  adjoining 
property  in  York  Court,  and  each  has 
been  (designed  to  t'ontain  six-rooms 
and  bath.  Interiors  will  be  finished 
in  pine  and  redwood.  Hardwood  lloors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
Hre  places.^, -Mantels  will  be  of  tile  or 
brick,  .\utomatlc  water  heaters  will 
be  installed.  Bath  rooms  and  kitch- 
ens will  have  tile  wainscot.  Exteriors 
will  be  covered  with  cement  plaster 
on  melal  lath  and  rustic.  Plans  arc 
complete  and  In  tlie  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
-Materials  are   now  being  purchased. 

SACRA.MENTO.  CAL.— Residences.  1 
and  2  story  and  base,  frame.  Cost  not 
stated.  Architect,  none.  The  follow- 
ing Day  Labor  jobs  are  reported  as 
about  to  be  started  in  Sacramento:  H. 
-M.  Earle.  3028  -Magnolia  avenue.  2 
story  six-room  house.  $2,500:  I.  L. 
Johnson,  1219  33rd  street,  I  story  five- 
room  house.  $1,700.  and  O.  H.  Moore. 
2:111::  .l.'.lh  street.  1  story  five-room 
house,  $l..-,(lll.  -Materials  are  now  be- 
ing   purchased. 

HILLSBOROUGH,  SAN   MATEO     CO., 
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CAL.— ResirJence.  3  story  and  base,  re- 
inforced concrete.  }250,000  to  JSM.OOO. 
Architects,  Willis  Polk  &  Co.,  Mer- 
cants'  Exchange  Bldg-.  S.  F.  Owner, 
Marriete  Pullman  Carolan.  The  dwell-' 
ing  will  be  erected  on  the  Carolan  Es- 
tate and  will  be  fireproof  throughout. 
Occup.ving  the  center  of  large  grounds 
which  will  be  laid  out  in  formal  gar- 
dens, the  dwelling  will  be  one  of  the 
handsomest  homes  on  the  peninsula. 
Interior  finish  will  be  largely  of  hard- 
woods. Hardwood  and  inlaid  floors 
will  be  used  extensively.  There  will 
be  a  central  beating  system,  vacuum 
cleaning  and  a  hot  water  supply.  Ele- 
vator service  and  dumb  waiters  will 
be  installed.  All  bath  rooms  will  T>e 
finished  in  tile.  There  will  be  open 
fire  places  and  tile  and  marble  man- 
tels. A  garage,  stables  and  kennels 
will  also  be  erected  on  the  property. 
A  contract  for  the  excavating  and  re- 
inforced concrete  work  lias  been 
awarded  to  the  Clinton  Fireproofin^ 
Co.,  Mutual  Bank  Bldg.,  S.  F..  for  J42,- 
350.  Plans  for  the  other  parts  of  the 
work  will  be  out  for  figures  shortly.. 
SAN  JOSE,  SANTA  CI-ARA  CO.,  CAL. 
— Residences.  1  and  2  story  and  base, 
frame.  Cost  not  stated  Architect, 
none.  The  following  Day  Labor  jobs 
are  reported  as  about  to  be  started  in 
.San  Jose:  P.  G.  Cook,  850  North  Mil- 
ler street,  1  story  six-room  cottage. 
$2,000:  Lewis  Co..  415  South  3rd  street. 
1  story  five-room  liouse,  $1,500.  and. 
Mrs.  Emma  S.  Yender,  226  South  23rd 
street,  1  story  four-room  cottage,  $500. 
SAN  FRANCISCO— Residence,  2  story 
and  base,  frame.  $3,000.  Architect,  A. 
Howard  Peterson,  Blake  Bldg..  Oak- 
land. Owner.  C.  Anderson.  The  dwell- 
ing will  be  erected  on  the  west  side  of 
25th  avenue  north  of  Judah.  and  has 
been  designed  for  a  seven-room  house 
with  bath.  Interior  finish  will  be  of 
pine  with  some  elm  panels.  Hardwood 
lloors  will  be  used  in  the  principal 
looms.  There  will  be  furnace  heat  and 
open    fire    places.      Manlels    will    be    of 
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be  installed^  Bath  room  will  have 
lile  wainscot  and  composition  floor. 
Kxterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath 
with  a  brick  veneer  base.  Plans  are 
complete  and  the  work  will  be  done  by 
Day   Labor. 

SISSON.  SHASTA  Cii..  CAL.— Resi- 
dence. 2  story  and  base,  frame.  $5,000. 
Architect.  James  W.  Placliek.  Achcson 
Bldg..  Oakland.  Owner.  Dr.  Burnett. 
The  dwelling  has  been  designed  for  a 
seven-room  house  and  will  Include  the 
doctor's  office.  Interior  finish  will  be 
of  pine  throughout.  Hardwood  floors 
will  be  used  In  the  living  room,  dining 
loom  and  reception  hall.  There  will  be 
liiriiace  beat  and  olien  lire  places.  Man- 
tels will  be  of  tile  An  automatic  water 
beater  will  be  installed.  Bath  room 
will  have  tile  wainiicot.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now    being    prepared. 

FRESNO.  FRESNO  CO..  CAL.— Resi- 
dence, 2  story  and  base,  frame,  $11,000. 
Architect.  E.  Malhewson,  Forsythe 
Bldg..  Fresno.  Owner.  Arthur  Good- 
fellow.  The  dwelling  will  he  erected 
in  the  Hazelwood  Tract,  and  has  been 
designed  for  a  fourleen-room  dwelling 
with  several  baths  and  sleeping  porch. 
Interior  will  be  finished  in  pine  with 
some  elm  panels.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.     Mantels   will  be  of  tile.     Bath 
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rooms  will  be  finished  In  tile  and  will 
be  equipped  with  showers.  Automatic 
water  heaters  will  be  installed.  Ex- 
terior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  being  revised  and  figures  will  be 
called   for  shortly. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$4,200.  Architects,  Thomas  &  Oliver. 
Pantages  Bldg.,  Oakland.  Owner,  Al- 
fred Cords,  609  Walla  Vista  avenue. 
Piedmont.  The  dwelling  will  be  erect- 
ed in  Nova  Piedmont,  and  has  been  de- 
signed for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  hardwood  ve- 
neer. Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception iiall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile.  An  automatic  water  beater 
will  be  Installed.  Bath  room  will  be 
finished  in  tile  and  equipped  with  a 
shower.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor. 

SAN  BERNARDINO,  .SAN  BERNAR- 
DINO CO..  CAL.— Residence,  2  story 
and  base,  frame,  $3,600.  Architect.  An- 
thony Binner,  433  3rd  street,  San  Ber- 
nardino. Owner,  W.  J.  Kinley.  The 
dwelling  has  been  designed  to  contain 
seven  rooms  and  bath.  Interior  will  be 
finished  in  slashed  grained  Oregon  pine 
throughout.  There  will  be  open  fire 
places  and  imitation  stone  mantels. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  An  automatic  water 
beater  will  be  installed.  Bath  room 
will  be  finished  In  tile.  Exterinr  of  the 
bouse  will  be  covered  with  cement 
plaster  and  shakes.  Plans  are  now  be- 
ing prepared. 
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UAKLAXD,  c:AI>.— School  dormitory, 
2  story  and  base,  brick  and  steel.  Cost 
not  staled.  Architect.  State  Architect 
George  B.  McDougall.  Sacramento. 
Owners.  State  of  California.  Bids 
opened  on  June  2  by  the  State  Board 
of  Control  show  H.  A.  Klyce  of  San 
Francisco  low  at  $41,390  for  construct- 
ing the  new  dormitory  building  for  the 
Industrial  School  for  the  Adult  Blind. 
He  will  probably  secure  the  contract. 
A  complete  list  of  the  bids  as  opened 
will  be  found  under  tlie  beading  of 
Oakland    and    Alameda    County    in    this 

STOCKTON.  SAN  JOAQUIN  CO.. 
CAL— School  addition,  1  story  and 
base,  brick.  Cost  not  stated.  Archi- 
tects. Stone  &  Wright.  24  .South  Califor- 
nia street.  Stockton.  Owners,  City  of 
Stockton.  Plans  liave  been  completed 
for  a  four-room  addition  to  the  pres- 
ent building  located  at  the  corner  of 
Wa.'^hlngton  and  Monroe  streets.  Inte- 
rior will  be  finished  In  pine.  There  will 
be  a  warm  air  system  of  heating,  oil 
burning  furnace.  Metal  tile  and  tar 
and  gravel  roof  is  specified.  Exterior 
of  the  building  will  be  covered  witli 
cement  plaster.  Plans  are  complete 
and  figures  are  being  taken. 

STOCKTON.  SAN  JOAQUIN  CO.. 
CAL.— School  beating  s.vstems.  Cost 
not  stated.  Architects.  Stone  &  Wright. 
24  South  California  street.  Stockton- 
Owners.  City  of  Stockton.  Bids  are 
now  being  called  for  furnishing  and 
installing  warm  air  heating  systems 
with  oil  burning  furnaces  in  all  of  the 
new   Stockton   school   buildings.      Plan? 


SACRAMENTO.  CAL.  —  School.  1  i4 
story  and  base,  frame,  $15,000.  Archi- 
tect. C.  C.  Cuff.  Sacramento.  Owners, 
North  Sacramento  .School  District. 
Plans  are^  now  being  prepared  for  a 
new  building  to  be  erected  in  the  Hag- 
gins-Orant  Tract.  There  will  be  four 
class  rooms  and  an  assembly  ball.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Maple  floors  will  be  used  in 
the  class  rooms.  Plans  provide  for  a 
warm  air  system  of  heating,  modern 
school  plumbing  and  blackboards.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath.  Bids 
will  be  called  for  as  soon  as  plans  and 
specifications  can   be  completed. 

MOLALLA,  ORE.— School.  2  story 
and  base,  frame.  $12,000.  Architect,  P. 
Chapell  Brown.  Mohawk  Bldg..  Port- 
land. Owners,  Molalla  Scliool  District. 
The  building  has  been  designed  to  con- 
tain eight  standard  sized  class  rooms 
and  an  assembly  hall.  There  will  be 
steam  heat  and  modern  school  plumb- 
ing. Interior  finish  wi.l  be  of  pine 
throughout.  Composition  blackboards 
will  be  Installed.  Exterior  of  the  build- 
ing will  be, covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and    new    figures   are   being   taken. 

PORTLAND,  ORE.— Convent,  4  story 
and  base,  reinforced  concrete,  $125,000. 
.Architects,  Jacoberger  &  Smith.  Board 
of  Trade  Bldg..  Portland.  Owners,  Sis- 
ters of  the  Good  Shepherd.  The  build- 
ing will  be  erected  on  the  property 
bounded  by  Congress.  Bryant,  Albina 
and  Dekum  streets,  and  will  cover  an 
area  of  210  b.y  145  feet.  A  U  shaped 
plan  has  been  carried  out.  There  will 
lie  a  number  of  class  rooms,  dormito- 
ries and  a  chapel.  Interior  will  be 
rinished  in  pine  throughout.  Some  art 
glass  is  specified.  Plans  provide  for 
steam  Iieat,  modern  plumbing  and  elec- 
tric work  and  a  hot  water  system. 
Exterior  of  the  building  will  be  faced 
with  presse*  brick.  Plans  are  now  be- 
ing   prepared. 

SAN  FERNANDO.  LOS  ANGELES  CO., 
CAL.— School.  2  story  and  base,  rein- 
forced concrete.  $50,000.  Architects. 
Austin  &  Pennell,  Wright  and  Callen- 
der  Bldg.,  L.  A.  Owners,  Morningslde 
School  District.  The  building  will  con- 
tain eight  standard  size  class  rooms, 
assembly  liall.  domestic  science  and 
manual  training  departments,  prlncl- 
lial's  office,  teachers"  rooms  and  library. 
Interior  will  be  finished  in  pine.  There 
will  be  a  central  heating  system,  oil 
burning  plant,  modern  school  plumb- 
ing, program  clocks  and  a  vacuum 
cleaning  system.  Maple  floors  will  be 
used  in  the  class  rooms.  CniiiposiUnn 
blackboards  are  specified.  Exterior  of 
the  building  will  be  faced  wilh  cement 
plaster.  A  clay  tile  roof  will  be  used. 
Plans  are  now  being  prepared. 

LOS  ANGELES,  CAL,— College,  3 
story  and  base.  Class  C  construction. 
Cost  not  stated.  Architects.  Rlchards- 
Neustadt  Co..  Wright  and  Callender 
Bldg..  L.  A.  Owners.  University  of 
Southern  California.  The  building  will 
be  erected  at  the  corner  of  Los  Angeles 
and  16th  streets,  covering  an  area  of 
.SO  by  140  feet.  There  will  he  offices, 
clinic  rooms,  lecture  rooms,  class  rooms 
and  laboratories.  Interior  will  be  fin- 
ished in  pine.  .Metal  lath  and  plaster 
partitions  are  specified.  Plans  provide 
for  steam  beat.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster 
trimmed    with     artificial    stone.       Plans 
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W.    K.    ERODE,    Pres.  LOUIS  R.  HOLM,  Sec.        R.    J.    ERODE.    Vice-Pres. 

BRODE   IRON   WORKS 

Eitablished  1886 — Incorporated  1913 

Tel.     Kearny     2464. 

Fabricators  and  Contractors  of  Structural  Steel  and  Ornamental  Iron  Work 

OHIO*  a  Worki:  31-37  Hawlhorna  St.,  b«l.  Howard  &  Folsom  Sts.,    San  Franclaco.Cal. 


are  complete  and  liguie.s  are  beinj 
taken  by  P]of.  L.  E.  Ford,  Los  Angele 
Investment  Bldg.,  U  A. 

OAKLAND,  CAL. — School  plumbing 
Cost  not  stated.  Architect,  J.  .1.  Don 
ovan,  City  Hall  Bldg.,  Oakland.  Own 
er.s.  City  of  Oakland.  Plans  and  ."ipeci 
tications  are  now  complete  tor  th. 
rough  and  finished  plumbing  to  be  in 
stalled  in  the  Garfleld  School,  E 
School,  and  the  Manual  Training  ar 
Commercial  High  School.  Bids  for  th 
work  will  be  opened  on  June 
the  Board  of  Education.  Pli 
specifications  can  be  secured 
i'rclt'itect. 

Contracts   Awarded. 

CHICO.  BUTTE  CO.,  CAU— 
story  and  base,  brick,  $30,000. 
tect,  Chester  Cole,  Chlco  Own. 
dale  School  District.  Contract 
Sharp,  Chico,  general  construct 


on 


by 


Oak- 


Co 


1.335. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


SAN  FRANCLSCO  —  Substation.  1 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect,  Frederick 
H,  Meyer,  Bankers'  Investment  Bldg., 
S.  F.  Owners,  Pacific  Gas  and  Electric 
Co.  A  new  substation  will  he  erected 
at  the  corner  of  Sth  and  Minna  streets. 
Construction  will  be  fireproof  through- 
out with  a  steel  frame,  reinforced  con- 
crete walls  and  floors.  Interior  will  be 
llnisiied  In  pine.  Special  equipment  will 
be  furnished  by  the  owners.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
Hgures   are    being    taken. 

SAN  FRANCISCO— Paving.  Cost  not 
slated.  Engineer,  City  Engineer,  Tem- 
porary City  Hall.  S.  F.  Owners,  City 
and  County  of  San  Francisco.  Bids 
opened  at  the  last  Wednesday  meeting 
of  the  Board  of  Public  Works  for  the 
Stockton,  Columbus  and  Fort  Mason 
paving  show  F.  Rolandi  low  at  $125,- 
77.1.10.  He  will  probably  be  awarded 
the  contract.  A  complete  list  of  the 
bids  received  will  be  found  under  the 
heading  of  San  Francisco  in  this  issue. 

SAN  FRANCISCO  —  Oillnfi  macadam 
roads.  Cost  not  stated.  Engineer,  Con- 
structing Quartermaster's  Office,  Fort 
Mason.  Owners,  United  States  Govern- 
ment. Bids  will  be  opened  on  June 
20th  for  oiling  all  macadam  roads  in 
the  Presidio  and  Fort  Wlnfield  Scott. 
Specifications  for  this  work  can  be  .se- 
cured from  the  office  of  the  Construct- 
ing Quartermaster  at  Fort  Mason.  An 
official  proposal  appears  in  another  col- 
umn  of   this   issue. 

FALL  RIVER.  SHASTA  CO.,  CAL.— 
Power  plant.  1  story,  reinforced  con- 
crete. Cost  not  stated.  Engineer's 
name  not  given  Owners.  California 
Power  and  Manufacturing  Co.  Charl* 
E.  Kormel  has  arrived  at  Fall  River, 
Shasta  County  to  superintend  the  con- 
struction of  the  California  Power  and 
Manufacturing  Co.'s  new  power  station. 
A  400  horse  power  plant  will  he  in- 
stalled at  the  present  time.  Iiut  the 
company    has    water    rights    giving    an 


hor 


will   be  developed   shortly. 

RIALTO,  SAN  BERNARDINO  CO., 
CAL. — School,  I  story  and  base,  frame. 
$.5,000.  Architect,  Antliony  Binner,  433 
3rd  street,  San  Bernardino.  Owners, 
RIalto    School    District.      The    building 


vill 


clas 


■lor 


will  he  finisiied  in  pine.  Gas  grates 
will  he  used  for  heating.  Composition 
blackboards  are  specified.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic. Plans  arc  complete  and  figures 
will   be   opened   on   June   20th. 

Contracts  Awarded. 

DINUBA,  TULARE  CO.,  CAL.— Street 
paving,  $54,000.  Engineer,  City  Engi- 
neer, Dinuba.  Owners,  City  of  Dinuba. 
Contractors,  Ransome-Crummey  Co., 
Oakland,     Contract  price,   $54,000. 

RECLAMATION  DISTRICT  NO.  1001, 
SUTTER  CO,,  CAL.— Pumping  plant 
machinery,  $35,790.  Engineer's  name 
not  given.  Owners,  Reclamation  Dis- 
trict No.  1001.  Contractors.  The  Elec- 
tric and  Machine  Equipment  Co.,  Stock- 
ton,     Contract   price,    $35,790. 

.MAYER,  y.\VAPI.\  CO,,  ARIZ. — 
School,  2  story  and  base,  brick,  $10,000. 
Architect,  W.  S.  Elliott,  Prescott.  Own- 
ers, .Mayer  School  District.  Contrac- 
tor, Joe  Petit,  Prescott.  Contract 
pric",    $9,000. 

« ._ 

STORES  4  OFFICE  BUILDINGS 


SAN  FRANCISCO- Stores.  2  story  ad- 
dition. Class  C  construction.  $20,000. 
Architects,  Charles  Patt  Sc  Co..  Mer- 
chants' Echange  Bldg.,  S.  F.  Owners, 
Joseph  Shoong  Co,  Tlie  present  build- 
ing on  Stevenson  street  west  of  Fifth, 
covering  an  area  of  22  by  75  feet,  will 
have  a  two-story  addition.  Upper 
floors  will  be  arranged  for  lofts  and 
the  first  fioor  tor  stores.  Interior  will 
be  finished  in  pine  throughout.  There 
will  be  patent  store  fronts.  Exterior 
will  l,e  faced  with  cement  plaster. 
Plans  are  now  complete  and  Hgures 
are  being  taken. 

SAN  FRANCISCO— Commercial  Club 
altelatlons,  $150,000,  .Architect,  W.  H. 
Ratdiff,  Jr..  Fil-st  National  Bank  Bldg.. 
Berkeley.  Owners,  San  Francisco  Com- 
mercial Club.  The  present  cluh  rooms 
on  the  nth  floor  of  the  .Merchants' 
Echange  will  be  enlarged  and  entirely 
reflnlshed  and  refurnished.  Included 
in  the  woi-k  will  be  new  Interior  finish, 
pastering,  art  glass,  electric  work  and 
plumbing.  Only  prepllminary  iilans 
have  been  prepared  and  details  of  the 
woi'k   will   be  published  later. 

SEATTLE,  WASH, — Stores  ami  hifts, 
6  story  and  base,  steel  and  reinforced 
concrete.  Cost  not  stated.  .\rchitecl. 
Louis  Mendel.  Oriental  Bldg..  Seattle. 
Owners.  John  F.  and  James  B,  O'Shea. 
The  buHding  will  be  erected  at  tiie 
southwest    corner    of    olli    avenue    and 


str 


ill 


ground  area.  Construction  will  be 
fireproof  throughout  with  reinforced 
concrete  walls,  floors  and  roof  slabs. 
Interior  partitions  will  he  of  metal 
lath  and  plaster.  There  will  be  pas- 
senger and  freight  elevators,  steam 
heat    and    a    vacuum    cleaning    system. 
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■Mela]  window  sash  and  frames  will  be 
used.  Interior  finish  will  be  of  pine. 
I'alent  store  fronts  are  specifled.  Ex- 
lirlor  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  nearly 
'  omplete   and    figures   will    he   taken    on 


a    gen 
I'-urtli 


Ithi 


ntio 


BERKELEY,  ALAMEDA  CO.,  CAL.— 
stoies.  1  story  and  base,  brick,  $5,000. 
Architect,  Alvin  J.  Stern,  1542  Broad- 
way, Oakland.  Owner.  W.  Greuner. 
The  building  will  be  erected  at  the  cor- 
ner of  University  and  San  Pablo  ave- 
nues, and  has  been  designed  to  con- 
tain three  modern  stores.  Interior  fin- 
ish will  be  of  pine  throughout.  Patent 
store  fronts  and  plate  glass  windows 
will  be  installed.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor.  Ma- 
terials are  now  being  purchased 
through    the   architect. 

Contracts  Awarded. 

OAKLAND,  CAL,— Stores  and  lofts, 
3  story 'and  base.  Class  A  construction, 
$60,000.  Architect,  C.  W.  Dickey,  Cen- 
tral Bank  Bldg.,  Oakland.  Owners. 
Nellie  E.  Blood,  Jessie  L.  .\ppleton  and 
Alliance  Land.  Contractor,  P.  J.  Walk- 
er, Monadnock  Bldg.,  S.  F.  Contract 
price,  $60,000.  Note:  Subfigures  are 
now  being  taken  on  the  work. 


THEATRES. 

SAN  FRANCISCO— Theatre,  1  story 
frame    and    plaster,    $15,000.      .\rchltect, 

E.  P.   Antonovich.  333  Kearny  street,  S. 

F.  Owner's  name  withheld.  The  build- 
ing will  be  erected  on  the  E.xposition 
Giounds,  and  will  have  a  seating  ca- 
pacity of  750  people.  Interior  will  be 
handsomely  finished  In  pine  and  orna- 
mental plastei-.  There  will  be  a  mod- 
ern system  of  ventilation.  Special  elec- 
trical equipment  will  be  installed.  Ex- 
terior of  the  building  will  he  covered 
with  cement  plaster  on  metal  latli. 
Plans  will  be  ready  for  figures  about 
July    1st. 

LOS  ANGELES,  C.-\L, — Ice  rink,  1 
story,  steel  and  reinforced  conci-ete, 
$1110,00(1.  Architect.  Ernest  Horstnian, 
I,  W.  HcUman  Bldg.,  L,  A.  Owners,  the 
Jefferson  Grand  Arena  Co.  The  build- 
ing will  be  erected  at  the  corner  of 
Jefferson  street  and  Grand  avenue,  cov- 
ering an  area  of  300  by  181  feet.  There 
will  be  a  main  rink  S5  hy  210  feet  with 
booths  and  concession  stalls.  Interior 
will  be  finished  in  pine.  Root  will  be 
carried  on  steel  trusses.  Plans  include 
complete  Ice  making  machinery.  Ex- 
terior   will   be   faced    with    cement    plas- 
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SEALED  PROPOSALS. 
v'l  ri;.\'rio.v   akchi'I'ik 'rs. 

THE  Kentfield  School  Truste.s 
ite  the  submission  of  sketches  si 
ng  the  floor  plans,  front  and  el 
Ions  for  a  four-room  Mission  s 
chool  building  to  be  erected  on 
cbool  lot  near  the  Stadium,  Tai 
ais    Center.      Plans    should    be    dr 

ith     the    Idea    of    future    addition: 
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lot. 


building-      , 

.mplcted 

with       plumhir 

tc.   must    not    e 

Plans 

t"    be    forward 

nf  the  .'^i 

T.     \V.      \Vc- 

t       a  I     Ke 

nllield.     not     lat 

tlian    June 

llth,    1911 

For    further    i 

formation     i 

Board. 

JOE 

BROOKS. 

, 

GEO. 

E.     BENNETT 

T.   W.   WEST,  Clerk. 
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.\OTICE   TO    CO.\TnACTOR§. 


be  received 
to  tlie  Pan- 
Exposition, 


tlie    Exposition    Grounds    in    San    Fran- 
cisco,   California. 

Copies  of  plans  and  specifications  can 
be  procured  by  applying  tn  R.  S.  Boffie 
"■•    ■ •-■National   Bank  Building, 


Califc 

Bids  will  ¥ 
the  Arcliitect 
sion,  H.  H.  I 
312  Navarre  1 
1»  oVIoek  a.  in 
St   he  deli- 


o.   Callfornii 


pplii 


all 


tered 


il   sc 


made 


,  and  bids 
ler  regis- 
chitect  at 


.TOH.V    L.    McNATT. 

Chalrmai 

NORMAN    M.    VAUGHAN. 

Secretary    Missouri    Commissloi 


PROPOSALS  FOR  MACHINERY. 


offlc 

then  publicly  opened.  Infor 
application  at  district  engineer  ofHces 
at  .Seattle.  Wash,:  Chicaso.  111.,  and 
Pittsburgh,  Pa.  J.  B.  CAVAXATTGH. 
major,   engineers. 


PROPOSALS   FOR  HITII.DING. 

P.l'ir^DING.  ETC.— Treasury  Depart- 
lent.  Office  of  the  Sunervising  Archl- 
?ct.  Washington.  T>.  C. — .Sealed  pro- 
osals  will  be  opened  in  this  nfllce  at  X 
.  III.  June  :»,  1»14.  for  the  construction 
iimplete  (including  mechanical  equip- 
lent.        lighting        fixtures 


faced  building  of  6, 
uround  area,  fireproof 
tl'e  T'nited  States  post 
Coin,  nrawings  and 
\-  lie  obtained  from 
Greclev.  folo..  or  at 
discretion  of  the  su- 
it      O.    WENDEROTH. 
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The  General  Construction  of  the  Jail 
and  Emergency  Hospital  portions  of 
the   City   and   County  Jail   Building. 
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PROPOSALS    FOR    BVILDING. 
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sealed    envelopes    and    addressed    OH 
-McK.    WILLIAMSON.  LT.   COL   Q.   y\ 


\OTI('E   TO    OO.XTRACTOIIS 


1911. — SE.4LF:n  PROPOSAL.S, 
cate,  for  the  oiling  of  macadam  ro 
at  the  Presidio  and  Ft.  Winfield  Sc 
Cal..  will  he  received  here  until  11 
"■      Jnne  2<»,    1!»14.      and      then      oper 


Pla 


it  of  $1(1.011  reouireil 
if  plans,  etc.  Pn,. 
ised  in  sealed  en\'e- 
Pd    GEO.    McK.    WIL- 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
213.  in  the  Service  Building,  Fillmore 
anJ  Chestnut  Streets,  San  Francisco, 
California,  at  OiOC  A.  M.,  ThumdaT 
.lune  nth,  1914,  for  A.  C.  LlKhting 
Buneii  and  D.  C.  Projector  Feeder  and 
KiKcr  S.vi)tein  in  accordance  with  nlan^ 
and  specifications  on  file  in  the  office  of 
the  Director  of  Works. 

Each  proposal  must  he  accompanied 
by  a  certified  check  payable  to  the 
order  ot  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the  sum 
of  ten  (10)  per  cent  of  the  amount 
S?.-  °^  1*"=  ^^"^  ■^"'  "°'  b^  considered, 
"hen  the  award  ot  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid,  which 
chjck  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond,  A  bond 
m  the  sum  ot  fifty  (50)  per  cent  ot  the 
contract  price  will  be  required  tor  the 
faithful  performance  of  the  contract: 
satisfac- 


ory 


to   the 
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INOTirii   TO    t^ONTKAl  Tons. 


■of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
---     ■  -  Building,   Fillmore 

5,  San  Francisco, 
i^aiiiux ma,  ciL  »:w  A.  itl.,  TliurHiluy,  June 
18,  1914,  for  Coii»tructlns  PreHs  Build- 
ing, in  accordance  witii  plans  and 
specifications  on  file  in  the  office  of  the 
Director  of  Works. 

Each    proposal    must    he   accompanied 
by  a  certified     check   payable     to     the 


of   ten    (10) 

bid. 

Whe 


■M    of    the 


lidered. 


made 

all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid.  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
an<3  filing  the  required  bond.       A  bond 


faithful    perfor 
the   sureties    thereon    must   be   satisfac- 
tory     to    the    Buildings      and      Grounds 


Progressive  payments  will  be 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work  mav  'he  obtained  from  the  Di- 
rector of  Works.  Room  L'07.  Service 
Building.  Fillmore  and  Chestnut 
Streets.  San  FraiicLsco.  by  depositing 
J25.00.  which  amount  will  be  refunded 
to  contractors  submitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  bids 
will  forfeit  the  deposit  of  Twenty-five 
Dollars  to  the  Exposition  Company. 

By  order  of  the  Buildings  and 
Grounds    Committee. 

WILLIAM  H.   CROCKER. 

Chairman.    (•! 
PROPOSALS     FOR     CANAL     SUPPLIES. 


OIL  HANDLING  PLANT— Proposals 
tor  Material  for  Oil  Handling  Plants 
Including  Pumps,  Headers,  Valves 
Pipe  and  Fittings,  Centrifugal  Pump 
Unit,  Complete.  With  Motor.  Auto- 
matic Starting  Apparatus.  Float 
Switob.  Etc..  Altitude  Gauges.  Com- 
pound Gauge,  Paving  Brick  and  Piles. 
— Sealed  proposals  will  be  received  at 
the  office  of  the  general  purchasing  of- 
ficer. Panama  Canal.  Washington.  D. 
C  until  10:30  a.  ni.  June  It.  1914,  at 
which  time  they  will  be  opened  in 
public,  for  furnishing  the  above  men- 
tioned articles.  Blanks  and  general 
information  relating  to  this  circular 
(No.  S5I)  may  be  obtained  from  this 
office  or  the  office  of  tlie  assistant  pur- 
chasing agent.  1086  North  Point  street 
San  Francisco.  Cal.;  also  from  the  U.  S. 
engineer  offices  in  the  following  cities: 
Seattle.  Wash.;  Los  Angeles.  Cal.  P. 
C.  BOGGS.  major,  corps  of  engineers 
U.    S.    army,    general    purchasing    officer. 


PROPOS.ALS       FOR      OLD      MATERIAL 

There 
Mare 


SALE  OF  OLD  MATERIAI^Thi 
will  be  sold  at  the  navy  .  '  "' 
Island.    Cal..    material    belonging    to    the 


onsisting    of    "wh: 


atl  o'clock  n. 
i".  June  11,  1914.  'Schedules  containing 
form  of  proposals  and  terms  of  sale 
cqn  be  obtained  upon  application  tn 
t'->e  general  storekeeper  navv  varfl 
Mare  Island.  Cal.  .lOSKPHUS  DAN- 
IELS.   Secretary    of    the    Navy. 


PROPOSALS     FOR     BRIDGE. 
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n^- nut    plans     ind 

dent    of    the   Fort    Yuma    Indian    School 

Yuma.     Ariz.       CATO     SELLS.     Commis- 
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Dollars    to    the    Exposit 
Bv      order      of      the 

Hulldings      and 

NOTICE   TO   CONTRACTORS. 

("Irounds  Committee. 

WILLIAM 

H.   CROCKER. 
Chairman.  "(♦! 

l«li,  1W4,  for  a  frame  Natatorium.   90x 
120.      Building  to   be   erected   in   Amuse- 

PROPOSALS    FOR 

MACHINERY. 

specifications.  Apply  NEPTUNE 
AMUSEMENT  CO..  Room  31,S  .Monad- 
nock    Bldg..   San    Francisco.  (•) 


NOTICE   TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  at  the 
Office  of  tlie  Comptroller.  University  of 
California.  Berkeley.  Cal,.  at  or  before 
10  A.  M.,  Tliursilny,  June  II.  1914,  for 
the  conntructlon  <r(  the  Hcarsv  Hnll 
tennlM  court**  on  the  (if-roundM  of  the 
Unlvcrslt)  of  I'nilf inviin,  Berkeley,  as 
per    plans 

■"  ;.      A   deuosit    ot    15.00    will    -. 

and 


DREDGE — Sealed  proposals  for  c 
structing  the  steel  sea-going  hydra' 
hopper    dredge    San    Pablo    will    be 


rVOTICE   TO    CONTRACTORS. 

OFFICE  CONSTRUCTING  QUAR- 
TERMASTER. Fort  Mason.  Cal..  Mav 
22.  1914.— SEALED  PROPOSALS,  in  tri- 
plicate, fci  tcnstructing  an  additional 
water  sys-tem  at  Fort  Wlnfield  Scott. 
Cal..  will  be  received  here  until  11  A.  M. 
June  II,  1914.  ard  then  opened.  Plans, 
specifications,  etc..  obtained  'here.  De- 
posit of  tlO.OO  required  to  Insure  re- 
turn of  plans,  etc.     Proposals  to  be 


closed  in  sealed  envelopes  and  add 

to  LIEUT.   COL.   GEO.   McK.   WILLIAM 

SON.   Q.   M.  C.  (•) 


ed 


NOTICE   TO    CONTRACTORS. 


HIGHWAY  BRIDGE— Denartment  nf 
the  Interior.  Office  of  Indian  Affairs 
Washington.     D.      C— Sealed        proposals 

plainly    marked    on    the    outside    of    the         , _         .  ._ _ 

sealed    envelope    "Proposals    for      Steel      faithful    performance    of    the    contract: 


ot  the  Panama-Pacific  Inter- 
nationa] Exposition  Company  at  Room 
213.   in    the    Service    Building.   Fillmore 


:e  in   the  office  of  the 
Director   of  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the  sum 
ot  ten  (10)  per  cent  of  the  amount 
bid.  or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid.  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond.  A  bond 
In   the  ■   ■■-  ■-■  ■     ■ 


MACHINERY  AND  VALVES- U.  S. 
Engineer  Office,  Burke  Building,  Seat- 
tie,  Wash, — Sealed  proposals  for  ma- 
chinery and  valves  for  Lake  Wash- 
ington Canal  locks  will  be  received  at 
this  office  until  12  ni.  June  15,  1914,  and 
then    publiclv 
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ttle 


Wash. 


Ilstrict 


CiTic 


111.. 


B.     CAVANAUOH. 
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NOTICE  TO    CONTRACTORS. 


TREASURY     DEPARTMENT, 
/islng    Architect's     Office.     Wash 
May    2.      1914— SEALED 


POSALS  will  be 
3  P.  M.,  June  18.  1914,  for  the  constr 
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Sunervising  Architect.  O.  WDNDE- 
ROTH.    Superyisiong    Architect.  Cl 

tion  complete  (including  mechanical 
equipment.  Interior  lighting  fixtures 
and  anoroaches)  of  the  United  States 
post  office  at  Brigham  CItv.  Utah.  Two. 
story  building;  ground  area.  3.70n 
sounre  feet  fi-«t  floor  firenrnof:  stone 
:ind  brick  facing:  composition  roof. 
Dr^wlnirs  and  specifications  msv  he  ob. 
tained  from  the  custodian  of  site  at 
Brigham  City.  Utah,  or  at  this  office,  in 
the  discretion  ot  the  Supervising  Ar- 
chitect. O.  WENDEROTH.  Supervising 
Architect,  (•) 
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SAN  FRANCISCO. 


ELECTRIC  INSTALLATIO.V  AND 
EQUIPMENT — Cost  not  stated.  San 
Francisco.  Engineer,  Director  of 
Works.  Service  Bidg..  S.  V.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Bids  are  now  Ijeing  called  tor 
furnishing  A.  C.  buses  and  D.  C.  pro- 
.lector  feeder  and  riser  system.  Bids 
will  be  opened  for  this  work  on  June 
nth.  Plans-  and  specifications  can  be 
secured  on  application  to  tlie  Director 
of  Works.  An  official  proposal  ap- 
peal's in  another  column  of  this  issue. 
PRES.S  BUILDING — 1  story,  frame 
and  plaster  construction.  Cost  not 
.stated.  San  Francisco.  Aroliitect,  Di- 
rector of  Works,  Service  Bldg.,  S.  F. 
nwners.  Panama-Pacific  International 
K.xposition  Co.  Plans  have  been  com- 
lileted  for  a  building  to  be  devoted  to 
the  exclusive  use  of  the  press  which 
will  he  erected  on  the  Exposition 
Grounds.  There  will  be  work  rooms, 
telegraph  department  and  lounging 
room.  Exterior  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  now  being 
taken.  Bids  will  be  opened  on  June 
18th.  An  official  proposal  appears  in 
another  column  of  this  issue. 

FERRY  BUILDING— 1  story,  frame 
and  steel.  Cost  not  stated.  San  Fran- 
clBco.  Architect,  Director  of  Works, 
Service  Bldg.,  S.  F.  Owners.  Panama- 
Pacific  International  Exposition  Co. 
Bids  will  be  opened  on  June  18th  for 
constructing  a  union  terry  building  on 
the  Exposition  Grounds.  Construction 
will  he  of  steel  and  frame.  Exterior 
will  l»e  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
out  tor  figures.  Plans  and  speclflca- 
llons  can  he  secured  from  the  office  of 
the  Director  of  Works.  An  official  pro- 
posal appears  in  another  column  of  this 
issue. 

RESIDENCE  —  2  story  and  base, 
frame,  $e,000.  San  Francisco.  Archi- 
tect. D.  C.  Coleman,  Merchants'  National 
Bank  Bldg,,  S.  F.  Owner.  .M.  Fisher. 
The  dwelling  will  be  erected  in  Forest 
Hill  and  will  he  surrounded  l.y  large 
grounds.  The  dwelling  has  Ijcen  de- 
signed for  an  eight-room  house  with 
two  baths  and  a  sleeping  porch.  Inte- 
rior finish  will  be  largely  of  pine  with 
some  redwood  and  hardwoods.  Oak 
floors  will  be  used  In  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  .Mantels  will  be 
of  tile.  Bath  rooms  will  be  finished  in 
tile  and  will  he  equipped  with  show- 
ers. Automatic  water  heaters  will  be 
installed.  Exterior  of  the  house  will 
he  covered  with  cement  piaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now   being   purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  15.000.  San  Francisco.  Archi- 
tect, E.  E.  Young,  251  Kearny  street. 
S.  F.  Owner,  Thomas  Scoble,  363  Hth 
avenue,  S.  F.  The  dwelling  has  been 
designed  for  a  seven-room  house  and 
will  be  erected  on  the  west  side  of 
Jordan  avenue  north  of  Geary  street. 
Interior  finish  will  be  of  pine  and  hard- 


wood veneer.  Hardwood  floors  will  he 
used  In  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Tile  wainscot  and 
composition  floors  will  be  used  in  the 
hath  room.  An  automatic  water  heat- 
er will  be  installed.  Exterior  of  the 
house  win  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner. 
Work   will  be  done  by  Day  Labor. 

RESIDENCES  —  2,  2  story  and  base, 
frame,  $3,000  each.  San  Francisco.  .Ar- 
chitect, none.  Owner,  C.  A.  Hall.  131S 
5th  avenue,  S.  F.  These  two  houses 
will  each  contain  seven  rooms  and  bath 
and  will  be  erected  on  adjoining  prop- 
erty on  the  west  side  of  12th  avenue 
south  of  Anza  street.  Interiors  will 
he  finished  in  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  living 
rooms,  dining  rooms  and  reception 
halls.  There  will  be  furnace  heat  and 
open  fire  places,  .Mantels  will  be  of 
tile.  Bath  rooms  and  kitchens  will 
have  tile  wainscot.  Composition  floors 
will  be  used  in  the  bath  rooms.  Auto- 
matic water  heaters  will  be  installed. 
Exteriors  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  J30,000.  San  Francisco. 
Architect.  C.  E,  Gottschalk,  Phelan 
Blag.,  S.  P.  Owner's  name  withheld. 
The  building  will  be  erected  or  Lom  ■ 
l.ard  street  near  the  Exposition 
Giounds  and  has  been  designed  to 
contain  a  number  of  two  and  three 
room  suites  with  baths.  Interiors  will 
be  finished  in  pine  and  redwood.  There 
will  be  steam  heat  and  a  hot  water 
sutply.  All  suites  will  have  wa  :  beds. 
Bath  rooms  will  be  finished  In  tile  and 
will  have  composition  floors.  Entrance 
will  be  finished  in  marble.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
nearly  complete  and  figures  will  be 
called    for 'shortly. 

APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel,  J25,O00.  San 
Prancl.«co.  Architect,  C.  O.  Clausen, 
Hearst  Bldg.,  S.  F.  Owner,  M,  S.  Show. 
The  building  will  be  erected  on  the 
north  side  of  Bush  street  west  of  Hyde 
on  a  lot  with  a  frontage  of  34  feet  4 
inches  and  a  depth  of  137%  feet.  There 
will    be   twenty-five   apartments   of   two 

finished  in  pine  with  some  elm  panels 
and  oak  floors.  Plans  provide  for 
steam  heat,  an  automatic  elevator,  and 
hot  water  supply.  All  apartments  will 
have  private  baths  and  wall  beds.  Bath 
ro.oms  will  have  tile  wainscot  and  com- 
position floors.  Entrance  will  be  fin- 
ished in  marble  and  tile.  Eterior  of 
the  building  will  be  faced  with  red 
pressed  brick.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  is  now 
taking    figures    for    the-  work. 

APART.VIENT  HOUSE— 3  story  and 
base,  frame,  |1 6,000.  San  Francisco. 
Architect,  c.  O.  Clausen,  Hearst  Bldg., 
S.  F.  Owner,  Mr,  Revelll.  The  build- 
ing will  be  erected  at  the  corner  of 
26th  and  Capp  streets,  covering  an  area 
of  40  by  120  feet.  There  will  be  one 
store  on   the  first  floor  and  a   total   of 
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edwood.  All  suites 
will  have  wall  beds  and  private  bath 
rooms.  There  will  be  gas  steam  radia- 
tors and  a  hot  water  supply.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Exterior  of  the  build- 
ing will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
neari,\-  complete  and  a  contract  will 
he  awarded   shortly. 

APARTMENT  HOUSE— 4  story  and 
base,  reinforced  concrete,  $25,000,  San 
Francisco.  Architects,  Rousseau  & 
Rousseeau,  Monadnock  Bldg.,  S.  P. 
Owners,  Green  and  Hallen.  The  build- 
ing will  be  erected  on  O'Farrell  street, 
and  has  been  designed  to  contain  24 
suites  of  three  rooms  each.  Interior 
will  he  finished  in  pine  and  redwood 
with  some  elm  panels  and  hardwood 
floors.  There  will  be  steam  heat,  ele- 
vator service  and  a  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Entrance  will  be 
finished  in  marble  and  tile.  All  apart- 
ments will  be  equipped  with  wall  beds. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
lieing   prepared. 

APARTMENT  HOUSE— 6  story  and 
base,  reinforced  brick,  $68,000.  San 
Francisco,  Architect,  G.  Albert  Lans- 
hurgh,  709  Mission  street.  S.  F.  Own- 
ers, GaBfney  Estate.  C.  P.  .Moore  Build- 
ing Co.  or  Fred  Hansen  will  be  award- 
ed a  contract  within  the  net  few  days 
tor  this  work.     All  bids  are  now    ander 
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itory,  dome  and  base. 
Class  A  construction,  $4,500,000.  San 
Francisco.  Architects.  Bakewell  & 
Brown,  261  Kearny  street,  S.  F.  Own- 
ers. City  and  County  of  San  Francisco. 
Plans  and  specifications  have  been 
completed  for  the  Interior  stone  work 
for  the  new  City  Hall.  Bids  will  be 
opened  by  the  Board  of  Public  Works 
on  June  24th.  Plans  and  speclflcatlons 
can  be  secured  from  the  City  Depart- 
ment of  Architecture,  Temporary  City 
Hall.  An  official  proposal  appears  in 
another  column   of  this  issue. 

JAIL  AND  EMERGENCY  HOSPITAL 
COMPLETION— Class  A  construction. 
Cost  not  stated.  San  Francisco.  Ar- 
chitects, City  Department  of  Archi- 
tecture, Temporary  City  Hall,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Plans  have  been  completed  for 
additional  jail  work  and  for  the  com- 
pletion of  the  emergency  hospital  in 
the  new   Hall   of  Justice  and  City  Jail 
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vill    be    of    the    class    A 
being   called    for 


by  the  Board,  of  Public  Works 
he  opened  on  June  17th.  A 
proposal  appears  In  another  c 
this  Issue. 

FLATS      ADDITION— 2      stoi 
frame,  $2,600.     San  Franc 


^hitect. 
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•  15  Hampshire  street,  S.  F.     The 
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e-story    building    at 
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1st  streets.  New  portion  of  the  bulld- 
ig  will  contain  two  modern  five-room 
ats.  Interiors  will  be  finished  in  pine 
nd  redwood  with  hardwood  floors  in 
le  living  rooms.  There  will  be  open 
r-e  places  and  tile  mantels.  .■Vutomatic 
ater  heaters  will  be  installed.  Ex- 
■rlor  of  the  building  will  he  covered 
1th  cement  plaster  on  metal  lath  and 
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rustic.  Plans  are  complete  and  in  tlie 
liands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  ^rate^ial.'=  are 
now   being   purchased. 

FLATS— 2  story  and  base,  frame. 
Ji.oao.  San  Francisco.  Architect,  none. 
Owner.  H.  C.  Keenan.  300  Webster 
.street.  S.F.  The  building  will  he  erect- 
ed on  the  west  side  ot  isth  avenue 
north  of  California  street,  covering  an 
area  of  27  by  58  feet.  There  will  be 
two  modern  flats  of  five  and  six  rooms. 
Interior  finish  will  be  of  pine  with  some 
elm- panels  and  hardwood  floors.  Plans 
provide  for  a  large  open  fire  place  in 
each  of  the  living  rooms.  Mantels  will 
be  of  tile.  Automatic  water  heaters 
will  he  installed.  Baths  and  kitchens 
will  have  tile  wainscot.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  bands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

HOSPITAL  ICE  PLANT— Cost  not 
stated.  San  Francisco.  Engineer,  Con- 
structing Quartermaster's  Office,  Port 
.Mason.  Owners.  United  States  Govern- 
ment. Plans  and  specifications  have 
been  completed  by  the  Constructing 
Quartermaster's  Office  at  Fort  Mason 
for  furnishing  and  installing  a  five- 
ton  ice  making  plant  at  the  Letterman 
General  Hospital  at  the  Presidio.  Bids 
for  this  work  will  be  opened  on  June 
16th  at  11  a.  m.  Plans  and  specifica- 
tions can  be  secured  from  the  office  of 
the  Constructing  Quartermaster.  An 
official  proposal  appears  in  another  col- 
umn of  this  issue. 

HOTEi.— S  story  and  base,  brick  and 
steel,  $100,000,  San  Francisco.  Archi- 
tects, Reid  Bros..  California-Pacific 
Bldg.,  S.  F.  Owners,  Treadwell  Realty 
Co.  The  building  will  be  erected  at 
the  northwest  corner  ot  Fillmore  and 
Eddy  streets,  covering  a  large  ground 
area.  The  first  floor  will  be  arranged 
for  stores  as  well  as  the  hotel  lobby 
and  entrance.  Upper  floors  will  contain 
al  large  number  of  hotel  rooms,  a  large 
percentage  of  which  will  have  private 
baths.  Interior  finish  will  be  of  pine 
and    hardwood    veneer.      There    will   be 


stean 


cleaning  system  and  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Entrance  will  be 
finished  in  marble.  Metal  window  sash 
and  frames  and  patent  store  fronts  are 
specified.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotta.     Plans  are  nearly  ready  for  fig- 

SUBSTATION— 1  story  and  base,  re- 
inforced concrete.  Cost  not  stated. 
San  Francisco.  Architect,  Frederick  H, 
Meyer.  Bankers'  Investment  Bldg.,  S. 
F.  Owners.  Pacific  Gas  and  Electric 
Co.  A  new  substation  will  be  erected 
at  the  corner  of  Sth  and  Minna  streets. 
Construction  will  be  fireproof  ttirougb- 
out  with  a  steel  frame,  reinforced  con- 
crete walls  and  floors.  Interior  will  be 
finished  in  pine.  Special  equipment 
will  be  furnished  by  the  owners.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete  and    figures   are   being   taken. 

PAVING — Cost  not  stated.  San  Fran- 
cisco. Engineer.  City  Engineer.  Tem- 
porary City  Hall,  S.  F.  Owners.  City 
and  County  of  San  Francisco.  Bids 
opened  at  the  last  Wednesday  meeting 
of  the  Board  ot  Public  Works  for  the 
Stockton,  Columbus  and  Fort  Mason 
paving  show  F.  Rolandi  low  at  J125.- 
773.10.      He    win   probably   be   awarded 
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the  contract.  .\  complete  list  of  the 
bids  received  will  be  found  under  the 
heading  of  San  Francisco  in  this  issue. 

STORES— 2  story  addition.  Class  C 
construction.  $20,000.  San  Francisco. 
Arcliitects.  Charles  Paft  &  Co.,  Mer- 
chants' Exchange  Bldg..  S.  F.  Owner, 
Joseph  Shoong  Co.  The  present  build- 
ing on  Stevenson  street  west  of  Fifth, 
covering  an  area  of  22  by  75  feet  will 
have  a  two-story  addition.  Upper 
floors  will  be  arranged  for  lofts  and 
the  first  floor  tor  stores.  Interior  will 
be  finished  in  pine  throughout.  There 
will  be  patent  store  fronts.  Exterior 
will  be  faced  with  cement  plaster. 
Plans  are  now  complete  and  figures 
are  being  taken. 

CO.VI.MERCIAL  CLUB  ALTERATIONS 
—$150,000.  San  Francisco.  Architect, 
W.  H.  Ratcllff.  Jr..  First  National  Bank 
Bldg.,  Berkeley.  Owners.  San  Fran- 
cisco Commercial  Club.  The  present 
club  rooms  on  the  14th  floor  of  the 
Merchants'  Exchange  will  be  enlarged 
and  entirely  refinlshed  and  furnished. 
Included  in  the  work  will  be  new  in- 
terior finish.  plastering.  art  glass, 
electric  work  and  plumbing.  Only 
preliminary  plans  have  been  prepared 
and  details  of  the  work  will  be  pub- 
lished  later. 

THEATRE— 1  story,  frame  and  plas- 
ter, $1'5.000.  San  Francisco.  Architect. 
B.  P.  Antonovich.  333  Kearny  street,  S. 
F.  Owner's  name  withheld.  The  build- 
ing will  be  erected  on  the  Exposition 
Grounds  and  will  have  a  seating  capac- 
ity ot  750  people.  Interior  will  be 
handsomely  finished  in  pine  and  orna- 
mental plaster.  There  will  be  a  mod- 
ern system  of  ventilation.  Special  elec- 
trical eciulpment  will  be  Installed.  Ex- 
terior ot  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  will  be  ready  tor  figures  about 
July    1st. 

STATE  EXHIBIT  BUILDING  —  2 
story,  frame  and  plaster.  Cost  not 
stated.  San  Francisco.  Architect,  H. 
H,  Hohenschild,  310  Navarre  Bldg.,  St 
Louis,  Mo.,  represented  locally  by  R.  S. 
Bogie.  311  Merchants'  National  Bank 
Bldg..  S.  F.  Owners.  State  of  Missouri. 
Plans  for  the  exhibit  palace  which  is 
to  be  erected  at  the  Panama-Pacific  In- 
ternational Exposition  in  this  city  have 
been  completed  and  copies  of  the  same 
forwarded  to  R.  S.  Bogie  for  local  con- 
tractors. Bids  are  now  being  taken 
and  will  he  opened  in  St.  Louis  on  June 
25th.  An  official  proposal  appears  in 
another  column  of  this  issue. 

APARTMENT  HOUSES— 2.  3  story 
and  base,  frame,  $12,000  each.  San 
Francisco.  Architect.  Charles  J.  Rous- 
seau, 46  Kearny  street,  S.  F.  Owners' 
names  withlield.  These  two  buildings 
will  be  erected  for  different  owners  on 
adjoining  property  on  Franklin  street 
between  Clay  and  Washington  streets. 
Each  building  will  have  a  frontage  of 
30  feet  and  a  depth  of  S5  feet.  There 
will  be  six  apartments  in  each  consist- 
ing of  tour  rooms.  Interiors  will  be 
finished  in  pine  and  tiardwoods.  All 
suites  will  have  private  bath  rooms 
and  wall  beds.  There  will  be  steam 
beat,    a    iiot    water    supply    and    vacuum 


ill 


with  cement  plaster  on  metal  lath. 
Plans  are  nearly  complete  and  figures 
will  be  taken   at  once. 

APART.MENT  HOUSE— 3  story  and 
base,  frame.  $15,000.  San  Francisco. 
Architect,  none.  Owner.  I.  R.  Kissell. 
1723  Polk  street.  S.  P.  The  building 
will  be  erected  on  the  north  side  of 
California    street    between   Larkin   and 
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J'"ik  streets,  and  lias  been  designed  to 
'  "tilain  twelve  suites  ot  two  and  three 
rooms.  There  will  be  a  central  heat- 
ing system  and  hot  water  supply.  Port- 
able vacuum  cleaners  will  be  installed. 
Entrance  will  be  finished  in  marble. 
Interior  finish  will  be  of  pine  with 
some  elm  panels  and"  hardwood  floors. 
Each  apartment  will  have  a  private 
bath  and  wall  beds.  Bath  rooms  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  in  the  hands  of 
the  owner  and  the  work  will  be  done 
by   Day   Labor. 

CHURCH— 1  story  and  base,  brick 
and  steel,  $80,000.  San  Francisco.  Ar- 
chitect,  Edgar  A.  Mathews,  Phelan 
Bldg.,  S.  F.  Owners,  Christian  Scien- 
tist Church.  The  building  will  be 
erected  on  Halgbt  street  near  the  Park 
and  will  contain  a  lai-ge  main  audito- 
rium, smaller  meeting  rooms,  reading 
rooms  and  study  rooms.  Interior  fin- 
ish will  be  of  pine  and  ornamental 
plaster.  There  will  be  steam  heat.  Ex- 
terior ot  the  bunding  will  be  faced' 
with  pressed  brick.  Plans  are  nearly 
ready    for   figures. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,ono,  San  Francisco.  Archi- 
tect. Howard  Peterson.  Blake  Bldg,. 
Oakland.  Owner.  C.  Anderson.  The 
dwelling  will  be  erected  on  the  west 
side  of  25th  avenue  north  of  Judah. 
and  has  been,  designed  for  a  seven- 
room  house  with  bath.  Interior  finish, 
will  be  of  pine  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the' 
principal  rooms.  Thsre  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tiiis  wijl  be  of  tile.  An  automatic 
water  hQg.ter  will  be  installed.  Bath 
room  win  have  tile  wainscot  and  com- 
position floor.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath  with  a  brick  veneer 
base.  Plans  are  complete  and  the  worK' 
will  be  done  by  Day  Labor. 

OILING  MACADAM  ROADS  —  Cost 
not  stated.  San  Francisco,  Engineer,, 
Constructing  Quartermaster's  Office., 
Fort  Mason.  Owners,  United  States 
Government.  Bids  will  be  opened  on 
June  20th  for  oiling  all  macadam 
roads  In  the  Presidio  and  Fort  Win- 
field  Scott.  Specifications  for  this 
work  can  be  secured  from  the  office 
of  the  Constructing  Quartermaster  at 
Fort  .Mason.  An  official  proposal  ap- 
pears   in   another   column    of   this   issue. 

Contracts   Awarded. 

STATE  EXHIBIT  BUILDING  —  2 
story,  frame  and  plaster.  Cost  not 
stoiy,  frame  and  plaster.  Cost,  $43,- 
9S0.  San  Francisco.  Architects,  Al- 
bert Pretzlnger  and  Edw.  P.  Mussfl- 
man.  Reibold  Bldg..  Dayton,  Ohio,  Own- 
ers, State  of  Ohio,  Contractors,  Lange 
&  Bergstrom,  Sharon  Bldg.,  S,  F,  Con- 
tract   price,    $43,980, 

AP.ARTMENT  HOUSE— 4  story  and 
base.  Class  C  construction.  $98,000. 
San  Francisco.  Architect,  J.  R.  Miller, 
Lick  Bldg,.  S.  P.  Owners.  Santa  Chris- 
tiana Investment  Co.  Contractor,  C,  A. 
Brady.  180  Jessie  street,  S.  P..  general 
construction  only.  Contract  price,  $98.- 
000.  Note:  Subfigures  are  now  being 
taken  on  all  parts  of  the  work  except 
the   brick    work. 

♦ 

Mrs.  A.  Henze  has  filed  a  complaint 
with  the  Board  of  Public  Works  stating 
that  the  building  located  at  No.  746 
Kansas  street.  San  Francisco,  is  a  fire 
trap  and  very  dangerous.  The  matter 
is  being  investigated  by  the  Building 
Department. 
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City  Bids  Opened. 

niilM  Heeejveil  For  Big  PtivlUK  Contp 
Kiir    »liii-li    P.    Rolanill    I-rrx-nlrd 
Loiv  Figure. 


Bids  were  opened  by  the  Board  ot 
Public  Works  at  their  Wednesday 
afternoon  session  for  a  large  paving 
project  known  as  the  Stockton.  Colum- 
hus  and  Fort  Mason  contract.  Five 
hids  were  received,  that  of  F.  Rolandi 
being  low  at  $125,773.10. 
PavlnSi  StocktoD,  Coliinibua  anal  Fort 
Mason. 

P.    Roland!    $12.',, 773.10 

Peterson    &    Grier Ua.377.40 

Robt.  C.  Storrie  &  Co 151,026.00 

Mahoney    Bros 138.410.60 

Healy  Tibbitts  Con.  Co..  163,407.20 
Bids  were  also  opened  at  the  same 
meeting  for  constructing  a  retaining 
w.Tll  and  sidewalks  at  the  Home  Park. 
C.  A.  De  Camp  was  low  at  (mil.  Other 
bids  received   were  as   follows: 

Itetainlns  Wail  At  Home  Park. 

.M.   Schlosser    $    S5'0 

F.    P.    Moore S96 

.1.    G.    Harney 1,469 

C,    A.    De   Camp S40 


Buililin^  Contracts   Awarded. 

SAX     FRWCISCO    COUNTY. 


BUfLDING  AND  INDUSTRIAL  NEWS 


Gale     Gale 

Boyd     Bryant 

Siayton     Slayton 

Trevor     MacArthur 

Steidger     Steidger 

Clark    Brumfleld 

Anderson     Anderson 

Dallmora    .MacKinnon 

Clark      Trouson 

Wilson     Wilson 

Sullivan     Johanson 

Gibbons     Gibbons 

Thomas     Ashby 

Stanford     Stanford 

Looff     Looff 

Laine    Laine 

Virgilio     Virgilio 

Knight     Knight 

Keenan     Keenan 

Ohio    Bldg    Lange 

Fritz     Callaghan 

Meyerf  eld    ■' MIorien 

Grizez     Roberts 

Donovan     Donovan 

Gottung     Props 

Cadman     McLaughlin 

Ford     Tissmer 

Dale      Grahn 

Bagge     Neldlck 

Westlnghouse    ..Pac   Ring 

Aschman     Aschman 

Walthall     Phillips 

Sgualia     Olson 

Nevin     Sandijerg 

Andrlano     GigU 

McSweeney MoQney 

Rousseau     Rousseau 

Martin     Sarrallle 

Anderson     Anderson 

City    Elec    Reardon 

Waage     Johnson 

Ellingsen      Wengard 

Waterfront     Wallen 

Leichter     D;mn.>vlnt 

.^.pllerbach    Gas  &-  El3C 


1900 
1901 
1902 
1903 


1909 
1910 
1911 


Owner  Contractor 

Real    Ppty    Serguson 

Nelson     Burg 

Grace     Grace 

Howitt     Malloch 

Guards     Rezronico 

Parrott     Gutleben 

Fisber     Fisher 

Flannery     ..      ..Brumfleld 

Sunset     Brumfleld 

Streckbench      ....Demarais 

Lapham     Lapham 

Schlslnger    Van    Emon 

Loesch     Llebert 

Schleslnger     Ralston 

Same     Scott 

Denser     Madden 

Roos     Chlsholm 

Postal  Studio    Wegner 

Rosenberg     Schafer 

Malloch      Malloch 

Frmn's  Fund    ..Henderson 

Same     Murlale 

Same     MacArthur 

Same     Agmar 

Halsted      Born 

Werner      Cuneo 

Boicelll     MItrovlch 

St.    Ignatius    Spencer 

Romano     Sclarronl 

Wisconsin     Pringle 

Roman   Catb    ...Cereghlno 
Crocker    Hotel...  Pac    Ext 

Lewis     Bessett 

Rosenberg     Bernard 

Hall     Hall 

Kirk     Olson 

Kirk     Olson 

Show      Show 

Morris     Morris 

Morris     Morris 

Hall     Hall 

Scoble     Scoble 

Ekoos     Ekoos 

Nelson     ; Nelson 

Segale     Segale 

Gode     Moore 

Donovan     Meek 

Standberg     Standberg 

Robb     Estey 

Omano     Ponsero 

Dennis Dennis 

Spreckels     Forderer 

Same     Butte 

Same    Home    Mfg 

Same     McGilvrav 

Same     Otis 

Morton     Wright 

Fusco     Cereghlno 

Winterberg     Liehert 

Stroh     Holt 

^ellerbach     Atlas 

Citv  &  Co  of  S  F.  .    .Wold 

Same     Lawsnn 

Same     Tlltle 

Same     O'Mara 

Ackerman      Behm 

Holbrook     Brumfleld 

Atlas  Atlas 


1936 
1937 
1938 
1939 
1940 
19)1 
1942 
1943 
1944 


1951 
1952 
1953 
1954 


1958 
1959 
1960 
1961 


19711 
1971 
l!-72 
1973 
1974 


2000 
3800 
2600 


0625 
1.^40 
1555 


11862)      NOS.    147-51    SUTTER.         Alter 

front,  etc. 
Owner Real    Property    Investment 

Co.,  903   1st  National   Bank 

Bldg..  San  Francisco. 
Architect  ...J.    R.    Miller.    Lick      Bldg., 

San   Francisco. 
Contractor.  .Serguson    &    Franzen.    230 

Tehama,   San   Francisco. 

COST,     $600 


2250 
4500 

(1863)      NO. 

131     SILVER    AVE.      One- 

33111 
21000 

story  and 

l  basement  frame  dwlg. 

Owner 

.H.  Nelson.   Premises. 

1750 

Architect  .  . 

.None. 

1646 

.E.   D.   Burg,   1272   Alabama. 

8400 
1989 

San    Francisco. 

5000 

COST,    $850 

6390 

(1864)      SE 

MORSE       200     NE      Persia 

1450 

One-story 

and    basement   frame   dwlg. 

13170 

Owner 

.John   T.   Grace.    1030   Rhode 

Island.    San    Francisco. 

2450 

Architect  .  . 

.None. 

7800 

Day's    work 

COST,    $1250 

19000 

(1865)      W 

ISOOO 
9372 

TWENTY-FIFTH    AVE    100 

2190 

W  Clay. 

One-storv  frame  garage. 

3000 

Owner 

.Mrs.    L.     Howitt.     123     25th 

2000 

2000 

Architect  .  . 

.None. 

Contractor. 

.J.  S.     Malloch,   110     Jessie. 

1800 

3000 

COST,   $400 

5000 

... 

(1866)      NO. 

439   BROADWAY.    Terrazzo 

2500 

floor  and 

wainscot  In  vestibule. 

47." 
1050 

Owner 

.Garibaldi  Guards,  Premises 

-Architect  .  . 

.None. 

400 

Contractor. 

.M.   Rezronico,    1641   Filbert, 

400 
450 

San    Francisco. 

COST,   $400 

(1867)      XE  POST  AND  POWELL.     Con- 
struct  timber  runway. 
Owner Parrott    Estate.    502    Cali- 
fornia, San  Francisco. 
.4rchitect  . .  .None. 

Oontractor.  .Gutleben    Bros..     907     Mo- 
nadnock  Bldg.,  S.   F. 

COST,    $100 

(1S6S)      FOREST    HILL    LOT    IS      AND 
part   Lot    17    Blk    4.      Two-story    and 


basement  frame  dwelling. 

Owner M.  Fisher,  105  Montgomery 

San    Francisco. 
.\rohitect  ..  .D.   c.   Coleman,    .Metropolis 

Bank   Bldg.,  S.  F. 
Day's  work.  COST,  $6000 

11569)  NW  GEARY  AND  MARKET. 
Electric  sign. 

Owner Harry   P.   Flannery,   Prem. 

Architect  ..  .None. 

Contractor.  .Brumfleld    Eler.    Sign    Co., 
IS    7th,    San    Francisco. 

COST,   $490 

11570)  NO.  40  O'FARRELL.  Electric 
sign. 

Owner The  Sunset     Cafeteria,     40 

O'Farrell,   San    Francisco. 

.Architect  ...None. 

Contractor.  .Brumfleld    Elec.    Sign    Co.. 
IS   7th,   San   Francisco. 

COST,    $450 

11571)  N  EIGHTEENTH  75  W  Texas. 
One-story    frame    store. 

Owner H.      W.    Streckbench,      1310 

ISth,   San   Francisco. 
Architect  ..  .None. 
Contractor.  .B.   W.    Demarais,    732    Page, 

COST,   $600 

(1872)  E  EIGHTEENTH  AVE  200  S 
Anza.  Two-story  and  basement 
frame  dwelling. 

Owner Frank      Lapham,    520      I5th 

Ave.,     San     Francisco. 

Lapham.    1340      Mc- 

COST,   $2250 


.Non 


(1873)  MARKET  AND  SECOND,  One 
passenger,  1  freight  and  1  sidewalk 
elevator  and  1  handpower  dumb 
waiter   for   building. 

Owner Chas.       Schleslnger,       Mills 

Bldg.,  San  Francisco. 
Architect  ..  .Alfred      H.      Jacobs,        110 

Sutter,  San  Francisco. 
Contractor.  .B.  C.  Van   Emon   Elevators 
Incorporated,    235    1st,   S.    P. 
Filed  June  1,  '14.     Dated  May  18,  '14. 

When    machines    delivered % 

When    elevators    running % 

Usual     35     days Balance 

TOTAL  COST,  $4500 
Bond,  $4500.  Surety,  National  Surety 
Co.  Limit,  forfeit,  none.  Specifica- 
tions only  flied. 

(1874)  SB  WASHINGTON  &  DUNBAR 
Alley  S  46xE  20.  All  work  except 
shades  and  gas  and  electric  fixtures 
for  one-story  and  mezzanine  floor 
Class  "C"  brick   building. 

Owner Chas.    Loesch,    SW    Eddy    & 

Fillmore,    San    Francisco. 
Architect  ..  .RIghettI        &        Headman, 

Phelan   Bldg.,  S.   F. 
Contractor.  .Llebert    &      Martlnelll,      G 
Woodward,    San    Francisco. 
Filed  June  1,  '14.     Dated  June  1,  '14. 
Brick    work    done    and    ready    for 

roof     $87' 

Brown  coated    875 

Completed    and    accepted 875 

Usual     35    days 886 

TOTAL  COST,  $35,111 
Bond.  $1756.  Sureties,  N.  Capurro  and 
Pllade  Carmignani.  Limit,  60  day.s. 
Forfeit,  $15.  Plans  and  .speciflcationB 
liled. 

I1S75)  SE  MARKET  45  SW  Second  SW 
30  SE  91-6  SW  20  SE  43-6  NE  95  NW 
43-6  SW  45  NW  91-6.  Casto  iron  and 
ateel   work  for  building. 


STRUCTURAL  STEEL  FOR  TWENTY  STORY  HOBART  BUILDING  IN  PLACE 
San  Francisco 

Willis  Poll<  &  Co  ,  Arcliitects 
San  Francisco 


Building  and  Industrial  News 
June  10,  1914 


'f^' 


ILLINOIS  STATE  EXHIBIT  BUILDING  AT  PANAMA  PACIFIC  EXPOSITION 
San  Francisco 


State  Architect  James  B.  Dibelka,  Arctiitect 
Chicago,  111. 


Building  and  Industrial  News 
June  10,  1914 


\V«lne«l;i.v.      June      Hi,       19H, 

Owner Chas.       Schlesinger.       Mills 

Bldg.,   San   Francisco. 
Architect  ..  .Alfred      H.      Jacobs.         110 

Sutter.   San   Francisco. 
Contractor.  .Ralston    Iron    Works.    Inc., 

20th    and  Indiana,   S.   F. 
Filed   June   I,   '14.     Dated   May  7.  'H. 

I'nd   floor   beams   In $600(1 

4th    floor   beams    in 4.S75 

Completed     4S7.5 

•Usual    35    days 52.50 

TOTAL  C^  oT,  $21,000 
Bond,  $21,000.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  Aug,  20. 
Forfeit,  $S1.66%.  Plans  and  specifica- 
tions flled. 

(1S76)  DRAINAGE.  PLUMBING.  GA.i 
fliting  and   fixtures  on  above. 

Contractor.. Scott   Company.    243   Minna, 
San   Francisco. 

Filed  June  1.  '14.     Dated  May  15.  '14. 

Entire    work    roughed    in $1089.50 

Completed     544.75 

Usual    35    days 544,75 

TOTAL  COST.   $2179.00 

Bond,    $2179.      Surety,    National    Surety 

Co.       Limit,    forfeit,    nonp        Plans    and 

specifications    flled. 

ns77)  E  POMONA  200  S  Bay  View  E 
100.\S  100.  All  work  except  light  fix- 
tures and  basement  floor  and  rear 
fencing  for  one-story  and  basement 
frame  dwelling. 

Owner Wm.    and    Regina    Denser. 

1540  10th  Ave.,  S.  F. 
Architect  ...P.  H.  Madden. 
Contractor.  .P.  H.   Madden,    1527  Jerrold 

Ave..   San   Francisco. 
Filed  June  1,  '14.     Dated  June   1,  '14. 

Frame   up    $437.60 

Brown    coated     437.50 

Completed    and    accepted 437.50 

Usual    35    days 437.50 

TOTAL  COST,  $1750.00 
Bond,  $800.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  70 
days.  Forfeit,  none.  Plans  and  speci- 
fications flled. 

(1878)  NO.  3680  JACKSON.  Altera- 
tions and  additions  to  frame  resi- 
dence  (2  stores  and  attic). 

Owner Mrs.    Irene   M.    Rons.    Prem. 

Arohltect  .  .  .J.    E.    Kraftt   &    Sons,    Plie- 

lan  BIdg.,  San  Francisco. 
Contractor.  .R.   A.   Chlsholm,   180  Jessie, 

San  Francisco. 
Filed  June  1,  '14.     Dated  May  25,  '14. 

Completed   and  accepted $1230 

S8    days    after 416 

TOTAL  COST,  $1646 
Bond,  $850.  Sureties,  A.  Lynch  and  Jno. 
McGuigan.  Limit,  Aug.  1,  '14.  Forfeit. 
$1,0..    Plans  and  specifications  flled. 

(1879)  EXPOSITION  SITE.  All  work 
fnn'  four  buildings  designated  as 
Laskey's  Photos  Concessions  No.  1.  2. 
8   and   4. 

Owner Postal    Studio    Co.,   Inc. 

Architect..  .Alfred     Henry     Jacobs.     110 
Sutter,  San  Francisco. 

Contractor.  .A.     Wegner,     3136    College 
Ave.,  Berkeley. 

PlIedAJttne  1,  '14.     Dated  June   1,  '14. 
Frames    of    4    buildings    up.    roof 
sheathed,    electric    wiring    rough- 
ed   in    and    interior    and    exterior 

prepared    tor    plastering $2100 

Plastering      on    interior   and      ex- 
terior   completed    2100 

Completed     2100 

Usual    3.=^    days 2100 

TOTAL   COST.    $8400 

Bond.    $4200.         Surety,      Massachusetts 

Bonding  &  Insurance  Co.     Limit,  none. 


BUILDING   AND  INDUSTRIAL  NEWS 


(1880)      NO.'!.    2317-2327    SACRAMENTO. 

Painliiig    for    two    frame    buildings. 
Owner R.   C.   Rosenberg.   2321   Sac- 
ramento,  S.   F. 
Architect...  .Carl    Werner.   Plielan    Bldg, 

San    Francisco. 
Contractor.  .Wm.    Schafer,    H.ll    Haves. 

San    Francisco. 
Filed   June   1,   '14.      Dated  May   29.   '14. 
Payments    every    Saturday    of..     75% 

Usu.Tl    35    days 25% 

TOTAL  COST,  $1989 
Bond,  $995.  Surety,  W.  R.  Hall.  Limit, 
as  fast  as  possible.  Forfeit,  none. 
Plans  and   speclflcatlons   filed. 

(1551)  LOT  9  BLK  10  FOREST  HILL. 
All  work  for  two-story  and  basement 
frame  residence. 

Owner J.    S.    Malloch,      110    Jessie, 

San   Francisco. 
Architect  . . .  M.  I.  Schwartz,  2139  Pacific 

Ave.,  San  Francisco. 
Contractor.  .J.    S.    Malloch,     110    Jessie. 

San   Francisco, 
Filed  June  1.  '14.     Dated  June  1.  '14. 

Day's  Labor    

TOTAL  COST.  $5000 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 

(1552)  SW  CALIFORNIA  ANU  SAN- 
some  W  87-8x87-6.  Rough  and 
finish  carpenter  work  for  brick,  terra 
cotta  and  steel  building. 

Owner Fireman's    Fund    Insurance 

Co.,     Insurance       Exchange 
Bldg.,   San   Francisco. 
Architect  ..  .Lewis    P.    Hobart.    Crocker 

Bldg..    San    Francisco. 
Contractor.  .W.    D.    Henderson.    Monad- 
nock  Bldg..  San  Francisco. 
Filed  June  1,  '14.     Dated  May  22.  '14. 

On   15th   of  each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $4345 
Bond,  $2173.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  Nov. 
20.  Forfeit.  $25.  Plans  and  specifica- 
tions flled. 

(1883)      INTERIOR      AND      EXTERIOR 

plastering  on  above. 
Contractor.  .Nic      Muriale,      550      Mont- 
gomery,   San    Francisco. 
Filed   June    1.    '14.      Dated   May   2.   '14. 

Payments    same    as    above 

TOTAL  COST.  $6390 
Bond.  $3195.  Surety,  Globe  Indemnity 
Co.  Limit.  Oct.  20.  Forfeit,  none.  Plans 
and  specifications   filed. 

(1884)-    DRIVING    CONCRETE      PILES 

on  above. 
Contractor.  .MacArthur     Concrete     Pile 

&  Foundation  Co. 
Piled   June    1,   '14.      Dated   April    20,    '14. 

Payments    same    as    above 

TOTAL  COST.  $4250 
liond.  $4250.  Surety.  American  Surety 
Co.  of  New  York.  Limit.  June  25.  For- 
feit. $10.     Plans  and  specifications  fllel. 

(1885)  PAINTING    ON    ABOVE. 
Contractor.  .Paul    Agmar.    2872   Califor- 
nia.   San    Francisco. 

l'"lled  June   1,   '14.     Dated  May   14,  '14. 

Payments    same    as    above 

TOTAL  COST,  $1450 
Bond,  $725.  Surety,  Maryland  Casualty 
Co,  Limit,  Dec.  1.  Forfeit,  none. 
Plans  and  specifications  flled. 

(1886)  LOT  74  SUB  1.  Seacllff.  All 
work  for  two-story  frame  residence. 


2.5 

Owner W.  A.  Halsted.   1122  Sutter. 

San  Francisco. 
Architect  ...Edw.  G.  Bolles,  060   Market 

San   Francisco. 
Contractor.  .S.    A.    Born    Bldg.    Co..    Olio 

.Vlarket,  San   Francisco. 
Filed  ,lune  1,  '14.     Dated  May  28,  '14. 

l.sl  Moor  joists  In  place $3250 

ll'Jof   on    3250 

Completeil   and  accepted 3366 

Usual     3.-,    days 3304 

TOTAL  COST,  $13,170 
Bond,  $060S,  Surety.  Southwestern 
Surety  Ins.  Co,  Limit,  90  days  after 
June  1,  Forfeit,  none.  Plans  and 
specifications   filed. 

(1SS71  E  TREAT  AVE  125  S  22nil  .'* 
311  E  106  m  or  1  NE  35  m  or  1  W  122-6 
M  B  139.  All"  work  except  gas  and 
electric  fixtures,  window  shades, 
finish  hardware,  hardwood  '  floors  And 
veneered  panels  for  one  and  one-half 
story    frame    building. 

Owner E.  N.  Werner. 

Architect  .  .  .None. 

Contractor.  .Jno.     P.   Cuneo,   263     Capp, 
San  Francisco. 

Filed  June  2,  '14,     Dated  .May  22.  '14. 

Frame    up $637. aO 

Brown-   coated     637.50 

Completed     637.50 

Usual    35    days 637.50 

TOTAL   COST.    $2550.00 

Hond.    none.      Limit,    70    days.      Forfeit, 

none.      Plans  and  specifications  filed. 

1 1888 1  LOTS  4  AND  5  BLK  3  Crocker 
Amazon  Tract.  All  work  for  two  2- 
story  frame  stores  and  flats. 

Owner Vittorlo        Bolcelli,        Bur- 

lingame,  Cal. 

-Architect  ..  .Thomas    M.    Edwards. 

Contractor.  .J.    I.    Mltrovich    Bldg,    Co.. 
1034  Golden  Gate  Ave..  S,  F 

Flled  June  2,   '14.     Dated  May  4,   'n. 
On  1st  and  15th  of  each  month     75% 

Usual    35    days 25% 

TOTAL   COST.    $9250 

Bond,    $4625.      Sureties.    J.    I.    Mitrovich 

Mrs.  K.  Riedel  and  Chas.  Nagel.  LimiL. 

120  days.     Forfeit,  $5.     Plans  and  speci- 
fications   filed. 

NOTE:— 1st   report   May   29,    Nos.    IS^o 

and    1S46. 

(1S89)  NE  FULTON  ANU  PARKER 
Ave  E  250xN  275.  All  work  for 
boiler   and   fan    house. 

Owner .The    President    and    Board 

of  Trustees  of  St.  Ignatius 
•College. 
Architect  ..  .Chas.    J.    I.    Devlin,    Pacific 

Bldg.,   San   Francisco. 
Contractor.  .P.    J.    Sullivan    and    E.    J. 
Nutting   (as  Spencer  Street 
Planing    Mill),    50    Spencer, 
San   Francisco. 
Filed  June  2,  '14,     Dated  May  28,  '14. 
On   1st  and  15th  of  each   month     75% 

Usual    35    days 2i.-„ 

TOTAL  COST,  $2450 
Bond,  $1225.  Sureties,  B.  V.  Lacey  and 
C.  J.  McCarthy.  Limit.  35  days.  For- 
feit, $2R.     Plans  and  specifications  filed. 

(1890)  li  PACIFIC  90  E  Taylor  E  24xS 
80.  All  work  except  gas  and  electric 
fixtures  tor  three-story  and  basement 
frame  flats. 

Owner Maria     G.      Romano,      1069 

Pacific,     San    Francisco. 

Architect  . .  .None. 

Contractor.. A.    Sclarroni    &   C.    Mancini. 
2125   Powell.   San   Francisco 

Filed  June  2.  '14.     Dated  May   27.  '14. 

Roof    on    and    enclosed $1950 

Brown    coated    1950 

Completed  and  accepted 1950 


26 

L'sual     35    days 195" 

TOTAL  COST.  $7S(Mi 
Bond.  J3900.  Surety.  Pacllic  Coast 
Casually  Co.  Limit,  100  clays.  Forfeit, 
none.     Plans  and  specifications   Iiled. 

I1S91)      EXPOSITION-   SITE.      All    work 
lor  Wisconsin  State  Building. 

Owner Panama-Pacific    Exposition 

Commission  State  of  Wis- 
consin. Germania  BIdg., 
Milwaukee.  Wis. 
Architect  ...R.  A.  Messmer  &  Bro.,  Ma- 
jestic Bldg..  Milwaukee. 
Wisconsin. 
Contractor.. Pringle    Dunn    &    Co.,    338 

Pine,  San  Francisco. 
Filed  June  2,  '14.  Dated  June  2.  '14. 
Payments  of  85%  as  work  pro- 
gresses and  on  completion  an 
amount  together  with  previous 
payments  equal  to  98%  of  con- 
tract and  on  compliance  with  all 

provisions  of  contract    Balance 

TOTAL  COST.  JI9,000 
Bond.  JlO.onn.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  Oct. 
1.-,,  Forf.-it.  $.-,0.  Plans  and  speclflca- 
linns   filed. 


I1S92)      N    FILBERT   137-1!    E   Powell    E 
I3--6XX    ICO.      Excavation,    reinforced 
concrete,     tile  partitions,     carpentry, 
painting,    plumbing,    electrical    work, 
etc..  for  basement,  mezzanine  and  1st 
Hoor  of  St.  Pletro  B  Paolo  Church. 
Owner Roman        Catholic        Arch- 
bishop of  S.  F.,  1100  Frank- 
lin. San  Francisco. 
ArcliUect  ...Frank   T.   Shea   and  Jno.   O. 

Lofquist.  742  Market,  .S.  F. 
Contractor.  .Louis   Cereghino    &   Son,    6 

Maynard,    San    Francisco. 
Filed   June   2.   'H.     Dated   May   26,  '14. 

On  1st  of  each  month 75% 

Usual    35   days.   25% $4500 

TOTAL  COST.  Jl  8,000 
Bond.  none.  Limit.  90  days  after  June 
9.  Forfeit.  »iri.  Plans  and  speclflca- 
llons  filed. 

(1893)  SW  POST  AND  POWELL  W 
1S7-6  S  63-6  E  69-7  N  6-6  E  67-11  W 
37.  Ventilating  for  ball  room,  ban- 
quet   room.   cafe,   club   room.   etc. 

Owner Crocker    Hotel    Co.,    Shreve 

Bldg..  San  Francisco. 
Architect  ...Bliss      &      Faville.    Balboa 

Bldg.,   San  Francisco. 
Contractor.  .Pacific    Fire    Extinguisher 
Co..    507    Montgomery,    S.    F. 
Filed  June  2.  'H.     Dated  May  29,  '14. 

On   1st  of  each  month 75% 

Usual    S5   days.   25% $2343 

TOTAL  COST,  $9372 
■Bond,  $4686.  Sureties.  Winfleld  S. 
Davis  and  Burt  L.  Davis.  Limit.  Aug.  1 
Forfeit  $50.  Plans  and  specifications 
filed. 

nS94)  SW  FORTY-FOURTH  AVE  & 
Anza  (A  I.  All  work  except  painting, 
plumbing,  electric  work,  excavation 
and  electrical  fixtures  for  one-story 
frame  residence. 

Owner Mrs.    J.    E.    Lewis.    44    39th 

Ave..  San  Francisco. 
Architect  ...C.    H.    Barrett.    381    Bush. 

San   Francisco. 
Contractor.  .C.      H.    Bessett,      343      29th 

Ave.,  San   Francisco. 
Filed   June   2.  'H.     Dated   May   6,   '14, 

Roof    on    $547.30 

Plastered     547.50 

Finished     547.50 

Usual    3.-,    days 547.50 

TOTAL  COST,  $2190.00 
Bond.  $1100.  Surety.  Pacific  Coast 
Casualty  Co.     Limit,   90  days.     Forfeit, 


BUILDING  AND  INDUSTRIAL  NEWS 

none.     Plans  and  specifications   filed. 

(1S95)      NOS.    2317    AND    2327    SACRA- 
mento.      New   plumbing   system,    new 
heating  system  and  all  work  for  new 
concrete   heater  room  for   two   frame 
buildings. 
Owner R.  c.  Rosenberg,  2321   Sac- 
ramento. San  Francisco. 
Architect  .  .Carl   Werner,   Phelan   Bldg.. 

San   Francisco. 
Contractor.  .George     F.  Bernard.     23S1 

16th,  San  Francisco. 
Filed   June   2,   '14.      Dated  June   1,   '14. 
Plumbing    and    heating    roughed 

in     $13;.i 

Fixtures  set  and  concrete  heater 

room   completed    13."i."i 

Completed   and   accepted 13.'.5 

Usual     35     days 1360 

TOTAL  COST,  $542.-) 
Bond,  $2713.  Sureties,  J.  H.  Wright 
and  C.  W.  Morris.  Limit,  as  fast  as 
possible.  Forfeit,  none.  Plans  and 
specifications    filed. 


(1896)      W      TWELFTH      AVE      125 
Anza.  Two-story  and  basement  fran 
dwelling. 

Owner C.    A.    Hall.    1318    5th    Av 


chile 


ork. 


COST,    $3 


(1S97)  N  ROLPH  79  E  Paris.  Crocke 
Amazon  Tract.  Two-story  and  base 
ment   frame  dwelling. 

Owner Rose    Kirk    and    A.    Olson. 

-Architect  .  .  .None. 

Contractor.. A.    Olson.    289    Fell.    S.    F. 
COST,    $ 


00 


(I.S9S)  N  ROLPH  54  E  Paris.  Crocker 
Amazr.ii  Tract.  Two-Story  and  base- 
ment frame  dwelling. 

Owner Rose    Kirk    and    A.    Olson. 

Architect  . .  .None. 

Contractor.  .A.    Olson.    289    Fell.    S.    F. 

COST.    $2000 


(1899)  N  BUSH  137-6  W  Hyde.  Three 
story  and  basement  brick  (15)  apart- 
ments. 

Owner M.   S.      Show,    2201      Larkin, 


San 


Architect 
Contractoi 


1,  Hearst  Bldg. 
:o. 
2201    Larkin. 

COST.   $20.00(P 

nth    Ave. 


(1900)  S    ANZA    100    W    Ele 
Two-story  and  basement  frame  dwlg. 

Owner A.   T.    Morris.   616    9th    Ave.. 

San   Francisco. 

.Architect  .  .  .None. 

Day's    work.  COST.    $1900 

(1901)  S  ANZA  100  E  Twelfth  Ave,. 
Two-story  and  basement  frame  dwlg 

Ov^■ner A.   T.   Morris,   616    9th    Ave., 

San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $190ii 

(1902)  W  TWELFTH  AVE  100  S 
Anza.  Two-story  and  basement  frame 
dwelling. 

Owner C.    A.    Hall.    1318    5th    Ave.. 

San   Francisco. 


Archi 
Day's 


ork. 


COST,    $3 


(1903)      W  JORDAN  AVE   530   N  Geai 
Two-story  and  basement  frame  dw 

Owner Thos.  Scoble.  363   Hth  Av 

San    Francisco. 
Architeit  . .  ,E.    E.    Young.    251    Kearr 

Day's    work.  COST,    $60 


WediK-.-day.      June      10.       I'.iM. 

(1904)  SE  HAMPSHIRE  AND  21ST. 
Additions,  alterations  and  repairs  to 
dwelling. 

Owner Thomas    Ekoos,    915   Hamp- 
shire,   .San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST.  $2200 

(1905)  NW  CALIFORNIA  AND  loTri 
Ave.  Two-story  and  basement  frame 
dwelling. 

Owner F.  Nelson,  30  Presidio  Ter- 

Archltect  ..  .None. 

Day's  work.  COST,  $3000 

(1906)  N  PFEIFFER  175  W  Grant  Ave 
Two-story  frame   (4)   fiatq. 

Owner Paul    Segale,    2123    Powell. 

San    Francisco. 
Arcliltect  .  ...Paul    F.    De    Martini.    2123 

Powell,  San  Francisco. 
Contractor.  .L.      Segale.    38      Arlington. 

San    Francisco. 

COST,    $2500 

(1907)  NO.  1429  PALOII.  Raise,  alter 
and  repair  dwelling. 

Owner Christ    Godc.    Premises. 

.Architect  .  .  .None. 

Contractor.  .P.    A.    .Mnore.    ISOO    Market, 
San    Francisco. 

COST,   $4  00 

1190S)  SE  -^ARY  AND  VAN  NBa.i. 
Alter   front   of  saloon. 

Owner James    Donovan.    Premises. 

Architect  .  .  .None. 

(■onlr.-ictor..T.    H.    Meek    Co.,    1157    Mis- 
sion.   San    Francisco. 

COST.    $475 

(1909)  E  THIRTY-FIFTH  AVE  110  .. 
Balboa.  One-story  and  basement 
frame   dwelling. 

Owner C.  R.  Standberg.  102  Halght 

San    Francisco. 
Architect  .  .  .None, 
.ay's    work.  COST,    $1050 

(1910)  NO.  323  GEARY.  Minor 
changes  for   offices. 

"wner Doctor  Robb,   Hearst  Bldg., 

San    Francisco. 

.None. 

.G.    F.    Estey.    Hearst    Bldg., 

San    Francisco. 

COST,    $400 


Chile 


(1911)      NO.    1315    EDDY.      Repair    pool 

Owner H.  J.  Omano,  Premises. 

.Architect  . .  .None. 

Contractor.  .Ponsero  Bros     Stark  Place 
near  Stockton,  S.  F. 

COST.    $400 

11912)  NW  ULLOA  AND  TWENTY- 
nlnth  Ave.  Concrete  foundation  and 
underpin. 

Owner Myrtle  E.  Dennis,  Prem. 


chite 


Day'; 


ork. 


COST.    $450 


Owner A.  B.  Spreckels,  Premises. 

Architect  ..  .G.      A.      Applegarth,      Call 

Bldg..    San    Francisco. 
Contractor.  .Forderer     Cornice     Works. 

269  Potrero  Ave..  S.  F. 
Filed  June  4,  '14.     Dated  June   1.  '14. 

On  1st  of  each  month 75% 

Usual    35    days 25%, 

TOTAL  COST.  $16S 
Bond,  $84.  Surety.  National  Surety  Co. 
Limit,  forfeit,  none.  Plans  and  speci- 
fications filed. 


WednesUay,      June      id,      lai^. 

(1914)  ELECTRIC  WORK  ON  ABOVE 
Contractor.. Butte  Engineering  Co..   6S3 

Howard.    San    Francisco. 
Piled  June   4.   'n.      Dated   June    1,    'H 

Payments    same    as    above 

ACTUAL  COST  |)l.,s  10% 
Bond,  limit,  forfeit,  none.  Plans  and 
speciflcatlons   filed. 

(1915)  VARIOUS   WORK   ON   ABOVE 
Contractor.. Home      Manufacturing    Co.. 

Filed   June   4.   ■14.      Dated   June    l",    'H 

Payments    same    as    above 

TOTAL  COST,  |23ln 
Bond,  11155.  Surety.  New  England 
Casualty  Co.  Limit,  none.  Forfeit, 
none.     Plans  and  specifications   filed. 

(1916)  STONE    WORK    ON    ABOVE 
Contractor.. McGilvray    Stone    Co       Ttli 

and  Townsend,  S.  F. 
Filed  June  4,  ■14.     Dated  June   I     '14 

Payments    same    as    above 

TOTAL  COST.  S54S 
Bonds.  Materialmen.  }275;  owner.  $2J3 
Sureties.  Jno.  D.  McGilvray  and  Robert 
Dewar.  Limit,  forfeit,  none.  Plans  and 
specifications    filed. 

(1917)  SLIDING  DOORS  FOR  PASSEN- 
ger   elevator    on    above. 

Contractor.. Otis  Elevator  Co..  Beach  & 

Stockton.  San  Francisco. 
Filed  June   4.   '14.      Dated   April   9,   'H. 

Cash     on     completion 

TOTAL  COST,  $515 
Bond,  J257.50.  Surety,  National  Surety 
Co.  Limit,  forfeit,  none.  Plans  and 
specifications  filed. 

(191S)      NE  GEARY  AND  POLK  E  80xN 
120.      All    work    for    five-story    brick 
apartment  building. 
Owner Cora  W.  Morton,   120  Com- 
monwealth Ave.,  S.  F. 
Architect  ...C.   H.   Barrett.      381      Bush, 

San   Francisco. 
Contractor.  .Chas.  Wright,  25  Stockton, 

San   Francisco. 
Filed  June  4,  ■14.     Dated  June  4,  '14. 

On  last  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  J98.405 
Bond,  $49,202.50.  Sureties.  Henry  G. 
Meyer  and  Joshua  D.  Isaacs.  Limit.  150 
days.  Forfeit,  $45,  Plans  and  specifi- 
cations filed. 

(1919)  ON  SECTION  OF  WATER 
Front  bounded  on  N  by  new  exten- 
sion of  Meigg's  Wharf  and  at  extreme 
E  of  said  extension  E  by  end  of 
Taylor,  S  by  Flshermen^s  Wharf  and 
on  W  by  San  Francisco  Bay.  All 
work  for  frame  market. 

Owner Prank  S.  Fusco. 

Architect  ..  .Paul       J.      Capurro,       1S44 
Powell.  San  Francisco. 

Contractor.  .Louis   Cereghino   &   Sons,    6 
Maynard,  San  Francisco. 

Filed  June  4,  ■U.     Dated  June  3.  '14. 
Piles  set  and  concrete  floors  laid. $800 

F'rame  and  roof  trusses  up 800 

Completed   and  accepted 800 

Usual    35   days SOO 

TOTAL  COST.    $3200 

Bond,  none.     Limit.  July  1.     Forfeit,  $5. 

Plans  and  specifications   filed. 

(1920)  S  IRVING  32-6  E  47th  Ave  S 
lOOxE  25.  All  work  for  two-story 
and  attic  frame  flats. 

Owner Clara       Winterberg,       4538 

Irving,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .Llebert      &      Martinelll.      5 
Woodward,    San    Francisco. 
Filed  June  4,  '14.     Dated  June  1,  •14. 


BUILDING  AND  INDUSTRIAL  NEW: 

Rat   proofing   and    frame    com- 
pleted     $731.25 

Enclosed,      root    shingled      and 

rough    plumbing    done 731.25 

Flashings   on,    outside  painting 
brick  and  marble  work  done.    731.25 

Completed    and    accepted 731.25 

Usual    35    days 975.00 

TOTAL  COST.  $3900.0(1 
Bond.  $1950.  Sureties,  Jno.  Banachow- 
ski  and  Pllade  Carmignani.  Limit  90 
days.  Forfeit.  $10.  Plans  .Tnrt  specifi- 
cations filed. 

(1921)  W  TENTH  AVE  300  N  Ballina 
N  33-4xW  120  O  L  293.  Ail  work  tor 
two-story  and  basement  frame  resi- 
dence. 

Owner F.      T.    Stroh.    217      Drunim 

San   Francisco. 

Architect  ..  .Herman     Earth.     12    Geary. 
San   Francisco. 

Contractor.  .0.    C.    Holt.    369    14th    Ave. 
San   Francisco. 

Filed   June   4,   '14.      Dated   June   3,   ■H. 
Exterior    of   building   sheathed.  .  $1770 
Exterior  shingled,  root  done  and 

interior    brown    coated 1500 

Completed   and  accepted 2040 

Usual    35   days 1770 

TOTAL  COST,   $7080 

Bond,   $3590.     Sureties,  Julius  Nlcholal- 

sen  and  Jas.  L.  Dutton.     Limit.  SO  days 

Forfeit.      $.i.      Plans    and      specifications 

filed. 

(1922)  N  TURK  171-10V4  E  Taylor  E 
34-4«xN  137-6.  Steam  heating  and 
hot  water  system  for  seven-story  and 
basement  tuilding. 

Owner Zellerbach-Levison    Co. 

Architect  ...None. 

Contractor.. Atlas    Heating    &    Ventilat- 
ing Co..     4th  and     Preelon. 
San    Francisco. 
Filed   June  4.   ■H.      Dated   June   2,   ■H. 

Roughed   In    $467.50 

Boilers    set    457.50 

Completed    and    accepted 457.50 

Usual    35    days 457.50 

TOTAL  COST.  $1830.00 
Bond,  $915.  Sureties.  J.  G.  Kincanon 
and  J.  B.  Relte.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

(1923)  SW  JONES  AND  LOMBARD. 
Construction  of  Cooper  School  Build- 
ing. 

Owner City  and  County  of  S.  P. 

Architect  ...Houghton    Sawyer,    Shreve 

BIdg..    San    Francisco. 
Contractor.. C.  L.  Wold.  132  Scott.  S.  F. 
COST,    $80,180 

(1924)  PLUMBING     &   GAS     PITTING 

Contractor.  .Herman     Lawson,     344     4th 
Ave,    San    Francisco. 

COST.  $6685 

(1925)  ELECTRIC  WIRING  ON  ABOVE 
Contractor.  .H.     S.   Tittle.     245     Minna. 

San  Francisco. 

COST.    $2770 

(1926)  HEATING  &  VENTILATING 
on   above. 

Contractor.  .J.     E.    O'Mara.     449     Minna. 
San    Francisco. 

CO.ST,    $44.'!.'! 

(1927)  NO.  130  POST.  Repair  front 
and  minor  changes. 

Owner S.    L.    Ackerman.    Premises. 

Architect  .  ..Hennlan         &        Schwartz, 
Nevada  Bank  Bldg.,  S.  P. 


(III2.S)      NW    CLAY    AND    EA.^iT        F.lec- 
tiic  sign. 

"wncr Holbrnok-McGuire        Rldg 

Premises. 
Architect  .  ..None. 

Cunliactur.  .Brumfield     Elec.     Sign     Co 
18  7th.  San  Francisco. 

C(.)ST.    $.-,,, 

Hll-ii      .s   \VI3L.SH    no   E   Fourth.      One- 

•■^lory    frame    shop, 
'-'"'"'r Atlas   Heating  &    Ventilat- 
ing Co.,   72   Frr-elon,  .S.   F. 
Architect  ...None. 
I'a>'.'s   woi'k.  COST.  $11.10 

ll!l:lii)      NO.   1618  TURK.      Altpr  and   re- 
pair  apartments. 

'"'^-nev It.    P.    Gale,    149    San    Jose 

Ave.,  San  Francisco. 
Architect  ..  .Lewis       M.     Gardnei-,       740 

Phelan  Bldg.,  S.  P. 
C..ntracln,-..Geo.    T.    Gale.     180    Jessie. 
San    Francisco. 

COST,    $1000 

(1981)      NO.    1313    McAllister.      .Minor 
repairs   to    flats. 

<'>^'ner Boyd  Estate. 

Architect  ...None. 

Contractor.  .A.    W.      Bryant.    1247      9th 
Ave.,  San  Francisco. 

COST,    $500 

(1932)  NO.  554  FORTY-SIXTH  AVE. 
Alter    shop    into    dwelling. 

Owner Mrs.   B.   W.   Slavton,   Prem 

Acting   Architect  ...Robt.   L.   Sammons, 

P.  O.  Box  526.  S.  P. 
Day's    work.  COST,    $400 

(1933)  NO.  1315  POLK.  Minor  altera- 
tions ard  repairs  to  store. 

O'^-ner Trevor     &  Co..     32     Mont- 
gomery, San  Francisco 

Architect  .  .  .None. 

Contractor.  .MacArtliur  Bros..   1560  Pell 
San   Francisco. 

COST,    $400 

11934)  NO.  1373  CLAY.  Raise  elevator 
shaft. 

OWK^r O.  P.  Steidger,  Cr  Architect 

Architect  ...O'Brien   Bros..   Inc.,    Clunie 

Bldg.,    San    Francisco. 
Day's    work.  COST,     $500 

(1935J  NO.  2435  MISSION.  Bl'ectric 
sign. 

Owner Clark   Cabaret.  Premises. 

Architect  .  .  .None. 

Contractor.. Brumfleld    Elec.    Sign    Co.. 
18  7th.  San  Francisco. 

COST,   $400 

(1936)  W  TWENTY-FIFTH  AVE  150 
N  Judah.  Two-story  and  basement 
frame   dwelling. 

'^"■ner C.  Anderson,   1249   19th  Ave 

San   Francisco. 
Archilect  ...A.  Howard  Peterson.  Blake 

Blk.,    Oakland. 
Day's    work.  COST.    $3000 

(19371      NO.  2299  FIFTEENTH.     Repair 

and   alter   store. 
Owner Maria  Dal Imora,  492  Doug- 
lass.  San  Francisco 
Architect  .  .  .None. 

Contiaclor.  .J.     A.     L.     MacKinnon.     45.", 
Diamond,    San    Francisco. 

COST.    $.ino 

(194SI  NO.  1569  TURK.  Repair  tire 
damage. 


28 


.  Ma 


Cla 


Contractor.  .J.   Trouson,   121    .ith,  S.   F. 
COST.    $32o 

(1939)  NO.  2118  PACIFIC  AVE.  Alter 
and  change   present   building. 

Owner J.    C.    Wilson.    Premises. 

Architect  .  .  .None. 

Day's  work.  COST.   $l(Mlii 

(1940)  NO.  1175  PINE.  Kepair  and 
replace  board.s.  painting,  etc. 

Owner J.   J.    Sullivan.   Premises. 

Architect  . .  .None. 

Contractor...).    Eric    .lohanson.    60    Rn- 
mona.   San    Francisco, 

COST,    $4  00 

(1941)  .NO.  2S1S  TWENTY-SECOND. 
Tear  down  stable  and  construct  dwlg. 

Owner Michael    Gibbons. 

Arcliitect  . .  .None. 

Day's    work.  COST,    $800 

(1942)  NO.  1116  EDDY.  Erect  mezza- 
nine  door   and   shelves. 

Owner Mr.  Thomas.  ICO  Ed.ly,  S,  F 

Architect  ...None. 

Contractor.  .Edmund      T.    Ashby.       lo.i.i 
O'Farrell.    San    Francisco. 

COST.  $400 

(1943)  NO.  763  MARKET.  Alter  and 
repair  store. 

Owner J.    W.    Stanford. 

Architect  ...T.  Paterson  Ross.  310  Cali- 
fornia.   San    Francisco, 
Day's    work.  COST,    $500 

(1944)  E  GREAT  HIGHWAY  220  S 
Cabrilio.     One-story  frame  building. 

Owner Chas.   Looff.  Premises. 

Architect  ...None. 

Contl-actor.  .Wm.    LoolT,    Prcml.'ips. 

COST,  $1000 

(1945)  NE  LAIDLEY  S2  E  Falrmount. 
One  and  one-half-story  and  basement 
frame   dw.elMng. 

Owner Adolph  V.  Laine,  201   Laid- 

ley,    San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1500 

(1946)  W  MOSCOW  90-6  N  Geneva. 
One-story  and  basement  frame  dwlg. 

Owner Frank  Vlrglllo,  2200  Jones, 

San    Francisco. 

Architect  . .  .None. 

Day's    work.  COST.    $112.1 

(1947)  E  VALENCIA  136  N  18th.  Three 
story    frame    stores   and    rooms. 

Owner Mrs.     A.     Knight.     156    Te- 
hama, San   Francisco. 

Architect  ..  .Ernest    Essman,    3805    24th, 
San   Francisco, 

Contractor.  .J.    Knight,    2518       Howard, 
San   Francisco, 

COST,    $5000 

(19481  W  EIGHTEENTH  AVE  120  N 
California.  Two-story  and  basement 
flame    (2)    flats. 

Owner H.  C.  Keenan.  300  Webster, 

San   Francisco. 

Architect  . .  .None. 

Day's   work.  COST.    $4750 

(1949)  EXPOSITION  SITE,  All  work 
for  Ohio  State  Pavilion  (two-story 
building.) 

Owner Ohio    otate    Commission    to 

the    Panama-Pacific    Inter- 
national  Exposition. 
Architect     ..Albert    Pretzinger    &    Edw. 
P.       Musselman.        Reiboid 
Bldg.  Annex,  Dayton,  Ohio. 


BUILDING    AND    INDUSTRIAL    NEWS 

lonliailui'.  .Lange    ii    Uergstrom,    Sliar- 

un    Bldg..    San    Francisco. 
Filed  June  5.  '14.     Dated  June  4.  '14. 

Payments   monthly  of 80% 

Usual    35    days 20% 

TOTAL  COST.  $43,980 
Bond.  $21,990.  Surety,  Aetna  Accident 
&  Liability  Co.  Limit,  130  days.  For- 
feit, none.  Plans  and  speclhcatlons 
filed. 


(1950)  NB  FREDERICK  &  DELMAR. 
Lumber,  mill  work  and  labor  requir- 
ed  to   completed  apartment   Imllding. 

Owner Eugene  N.  Fritz.  101  Fred- 
erick, San  Francisco. 

Plans  &  Spec.  by..  .Eugene  N.  Fritz. 

Contractor.  .Cailaghan    Bros,    900    Clay- 
ton, San  Francisco. 

Filed   June   5,   '14.      Dated  June   1.  '14. 
As  work  progresses  semi-month- 
ly  payments   of 75% 

Usual   35  days 25% 

TOTAL  COST,  $7CG0 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications,  none. 


(1951)  N  LAKE  near  17tli  Ave.  All 
work  for  two-story  and  haseincnl 
frame   dwelling. 

Owner Jeanette  G.   Meyerteld. 

Architect  ..  .Milton      Llchtenstein.       Ill 
Ellis.    San    Francisco. 

Contractor.  .G.     (i.     Moren.     12.^1     Fal.-on 
Ave..  San  I^-anclsco. 

Filed  June  5,  '14.     Dated  June  4.  'H. 
Roof   on    $1275 


Br 


ted 


127.1 
1275 


Completed   and   accepted. 

Usual    3,')   days 1275 

TOTAL  COST,  $5100 
Bond,  $2.-|,iO,  Surety,  Globe  Indemnity 
Co.  Limit,  Sept.  15.  Forfeit,  none. 
Plans   and    specifications    filed. 

NOTE:— Job    on    N    Lake    27-6    E    17th 


(1952)  W  DIAMOND  58  N  Ellzahetn. 
One  and  one-half-story  and  basement 
frame   dwelling. 

Owner Chas.   Grizez,    2528    Mission. 

San  Francisco. 
,^rchitect  .  .  .None. 

Contractor.  .Roberts    &    Woolfrey.    3168 
21st  Ave.,  San  Francisco. 

COST,  $2200 

(19531  E  TWENTY-EIGHTH  AVF  .-./sS 
N  Clement.  Two-story  and  base- 
ment  frame  dwelling. 

Owner Eugene    Donovan.    374    31st 

Ave..    San    Francisco. 
Architect  ..  .Edw.    F.    Helms.    5th    Ave. 

&  California,  S.  F. 
Day's   work.  COST,    $2000 


(1954)  N  CUMBERLAND  200  W  Guer- 
rero, Two-story  and  basement  frame 
(4)   flats. 

Owner Chas.      T.    Gottung.       229^4 

Noe.    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .W.     Props.       1301       Gough. 
San   Francisco. 

COST,   $4000 

11955)  S  ST.  ROSES  AVE  579  W  Ma- 
sonic. One-story  and  basement 
frame   mortar   mixing  plant. 

Owner Cadman  -  Hay.       Inc..       244 

Kearny,  San  Francisco. 
Engineer....!.    G.    Little,     244     Kearny, 

San   Francisco, 
Contractor,  .J.       L       McLaughlin,        244 


Ke 


ny. 


COST,    $5000 


,Jolin   J.    Ford, 


Issmer,    1121 
Francisco. 
COST,    i 


540 


(1957)  W  SAN  JOSE  AVE  50  N  BIs- 
mak.  One  and  one-half-story  and 
basement  frame  dwelling. 

Owner Wm.      Dale,      95      Bisniark, 

San  Francisco. 

Architect  ...None. 

Contractor.  .Wm.    H.    Grahn.    2840    Bry- 

COST,    $2500 


(1958)  N  CALIFORNIA  82-6  E  Brod- 
erick.  Two-story  and  basement  frame 
(4)    flats. 

Owner Miss    Annie   .1.    Bagge,    2872 

California,  S.  F, 
Architect  ,.  ,Herbert  B,  Maggs,  125   Al- 
pine,   San   Francisco, 
Contractor.  .Frank   Neldick,    2669    How- 
ard, San   Francisco, 

COST,   $8387 


:•:     ILLINOIS    120    N    Me 


ank 


.Westinghous    Elec.    Co.,    2d 

and  Natoma,  S.  F. 

.None. 

.Pacific      Roiling      Mill    Co., 

17th    &    Misshsslppi,    S.   F. 

COST,    $2000 


1960)  SW  SAN  BRUNO  &  DWIGHT- 
way.  Alterations,  repairs  and  siddi- 
tlons   to   frame   building, 

iwner F.    G.    Aschman,    3000    San 

Bruno  Ave.,  S.  F. 
.rchitect  ..  .M.    J.    Welsh,    22nd    &    Mis- 
sion, San  Francisco, 
lav's    work.  COST,    $3800 


(1961)      A'      TWENTY-FOURTH      AVE 
250   N    Geary.      Two-story   and    base- 
ment  frame  dwelling. 
Owner W.  H.  Walthall,  4301   Cali- 
fornia. San  Francisco 
Architect  .  .  .None. 

Contractor.  .J.    H.    Phillips.      228      23rd 
Ave..  San  Francisco. 

COST,   $2600 


(1962)      S   LA    SALLE      200    W      Phelps, 
One-story  and  basement  frame  dwlg. 

Owner.. M.   Squaglia,    1831    Le   Salle 

Ave.,  San  Francisco. 
Architect  ..  .Nont. 

Contractor.  .Chas.    Olsen,      1237      Evans 
Ave..  San  Francisco. 

COST.    $1485 


SE    HUDSON    AND    MENDEI.U 
story  and  basement  frame  dwlg. 


(19631      W    FOURTEENTH    AVE    275    S 
Clement.      Two-story   and   basement 
frame   dwelling. 

Owner Geo.  S.  Nevin.  343   14th  Ave 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .G.      Sandberg,    120      Pierce. 
San  Francisco. 

COST,    $4750 

119641  NE  CABRILLO  &  FORTY- 
Bixth  Ave.  One-Story  and  basement 
frame  dwelling. 

Owner Gulseppe    Andriano,    1461-A 

Vallejo,   San   Francisco. 
Architect  .  .  .None. 

Contractor.  .A.  GIgli.   1467  Vallejo.  S.  F. 
COST.  ','"00 

(19651  W  PETERS  153-7  S  Fair.  Two 
story    and    basement    frame    dwlg. 

Owner Dan    McSweeney,    493    29tli', 

San  Francisco, 
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Arcliitect  ...Tlios.  F.  O'Brien,  37-5  Clay 

San   Francisco, 
Contractor.  .Ed,   Mooney.  497   29th,  S.  F. 
COST,    J1900 

ii:m;i;i  n  BUSH  50  W  Stockton.  Six- 
sltiry  and  basement  Class  ■■C"  tZHl 
tenements. 

Owner Rousseau    Realty    Co..    Inc.. 

Monadnock    BUlg".,    .S.    F. 
Architect  ...Rousseau  &  Rousseau.  Inc.. 
441    Monadnock    Bids.,  S.   F. 
Day's   work.  COST,   162,500 

(1967)  B  IIONTGOIIERY  70  S  Paolflc. 
One-story  brick  amusement  building. 

Owner Ed.  Martin. 

Architect  ...P.      F.    De      Martini,      2123 

Powell,    San    Francisco. 
Contractor.. SarralUe    &     Lagomarslno, 
2115  Powell,  S,  F. 

COST,   $20,500 

(IU6S)  E  EIGHTH  AVE  131  N  Lawton. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Anderson    &    Cramer.     742 

14th,  San  Francisco. 
Architect  .  ..Rouseau    Sc    Rouseau.    Mo- 
nadnock Bldg..  S.  F. 
Contractor.  .P.    Anderson.    221     Dolores, 
San   Francisco. 

COST,  $3200 

(l:i(;9l  E  HARRISON  &  HAYWARD 
XE  73xSW  75  Labor  and  materials 
for   reinforced   concrete   sub-station. 

Owner. City  Electric  Co.,  347  Grant 

Ave.,   San    Francisco. 
General    Supt.  ...E.    W.    Beardsley. 
Contractor.. Reardon-Crist    Constr.    C".. 
Oakland  Bk.  of  Svgs.  Bldg.. 
Oakland. 
Filed  June  6.  '14.     Dated  June  5,  '14, 
Progressive  payments  on  lOtli   of 
each   month  on  appro-vimate  esti- 
mate of  work  done 

I'sual    33    days ■ 25% 

TOTAL,  COST,  Jll,633 
l:oii.l,  $5X16.  Surety,  Massachusetts 
HondiuK  &  Insurance  Co.  Limit,  Sept. 
26.  1914.  Forfeit,  $20,  Plans  and  spcc- 
lications  liled. 

(19701  W  TWEXTy-TlIUai  AVE  2,-." 
S  Lake  W  120xS  25.  All  work  for 
t\vi)-s|ory   frame   flats. 

Owner Delia  T.   Waage,    1091   Fol- 

som,  San  Francisco. 

Arcbilect  ...None. 

Contractor.  .J.    Jolinson,    4SS    9t!i    Ave.. 

Filed  June  5,  '14.     Dated  Juno  2,  'IJ, 

Rough    frame    up $12S0 

Hrown    coaled    12S0 

Completed   and   accepted 1 2S0 

Usual    35   days 12.S5 

TOTAL   COST,    $,3123 

Blind.  $2,i65.     Surety,  Paciflc  Coast  Cas- 

u  ilty  Co.    Limit.  70  days.     Forfeit,  none 

Plans  and   specifications  filed. 

(1971)  E  VICKSBURG  30  S  22nd  S  25 
xE  100.  All  work  for  one  and  one- 
half-story    frame    building. 

Owner O.  Ellingsen. 

Architect  ..  .O.    E.   Evans.    23117    .Mission, 
San   Francisco. 

Contractor.. C.    Wengard,    363S      Judah, 
San   Francisco. 

Filed  June  6,  •14.     Dated  June  4,  '14. 

Frame    up    »42« 

Brown    coated    425 

Completed   and  accepted 425 

Usual    35   days...: 425 

Mortgage    for     7(13 

TOTAL   COST.    $2163 

Bond.    none.      Limit.    90    days.      Forfeit. 

none.      Plans    and    specifications    filed. 
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(1972)  NW  WASHI.VGTON  AND  E.M- 
barcadero  W  107-2  m  or  I  N  45-7  E 
33-6  S  3  E  40-6  m  or  1  S  54  m  or  1.  All 
work   for   one-story    Class    "C"   brick 

Owner.. ,«... Waterfront  Realty  Co.,  126 
Post.  .San  Francisco. 

Architect  ..  .O'Brien  Bros..  Inc..  Clunie 
Bldg..    San   Francisco. 

Contractor.  .A.  M.  Wallen.  1353  Waller. 
San   Francisco. 

Filed  June  6,  '14.     Dated  June  3.  '14. 

Floor  joists  in   position $1000.00 

Brick   work  completed   to  ceiling 
Joists  and   steel   in   position..    1000.00 
Roofed    and   brown   coated,    (note 

tor     ...' 1125.00 

Cash      583.75 

Completed    and    accepted 1250.00 

Usual  35  days  (note  for) 1225.00 

Cash      541.25 

TOTAL  COST.    $0625.00 

Bond.  $3312.50.     Sureties.  H.  J.  Schober 

and    C.    P.    Wilson.        Limit,    60      days. 

Forfeit,  none.     Plans  and  specifications 

liled. 

(1973)  EXPOSITION  SITE.  Grading, 
dxcavating.  carpenter,  mill,  roofing. 
^tucco.  cement  plaster,  metal,  paint- 
ing plumbing  and  elec:rical  work 
fi^r  two-story  frame  bu'idinv  .Con- 
ccislon    District  I. 

Owner .Mark      .M.      Leicbtcr.      2932 

Washington.  .S.  F. 
Architect  ..  .Martin    A.    Schmidlln.    3115 

Jackson.   San    Francisco. 
Contractor.  .Dunnavant -Hough ton- Van 
Sant  Cpn..  503  .Market.  S.  F 
Filed   June   6,   '14.      Dated   May   IS,   '14. 

August    13,-  1914 $500 

September    30,    1914 500 

December    31,     1914 340 

TOTAL  COST.  $1540 
Bond,  $770.  Surety.  New  England  Casu- 
alty Co.  Limit.  60  days  after  July  1. 
Forfeit,  $111,  Plans  and  specifications 
filed. 

(19711  X  irilK  171-liiii  B  Ta>iOr  B 
31-1  V^xN  137-6.  Electrical  wiuk  for 
seven-story    and    basement    building. 

owner ^ellerbach-Lcvison   Co. 

Architect  ...None. 

Contractor.  .The  Gas  t  Electric  Ap- 
pliance Co..  441  Sutter. 
San  Francisco. 

Piled  June  6.  'U.     Dated  June  — .  '14. 

Roughed    in    $57S 

Completed   and   accepted 577 

Usual     35    days 100 

TOTAL  COST.  $1533 

Bond.    $S00.      Surely.    U.    S.    Fi.-'lily    & 

Guaranty    Co.        Limit,    due      diligence. 

Forfeit,    $13.      Plans    and    siiccificallbns 


INCOKPOUATIOKS. 


Sunset  Cafeteria  Co.  (Certified). 
Capital  Stock.  $25,000:  subscribed,  $20.- 
000;  shales.  $1  each.  Directors — J.  F. 
Douglas,  8499  shares;  G,  W.  Faust. 
8500  shares:  F.  O.  Kllnkhaw.  3000 
shares:  W.  Shelton.  1  share.  Place  of 
business.    Carson    City.    Nevada. 

The  Frank  W.  Stanley  Co.  Capital 
Stock.  $10,000:  subscribed.  $3;  shares. 
$1  each.  Directors— F.  W.  Stanley.  C. 
H.  Williams,  C.  S.  Maltby.  1  share  each. 
P:ace  of  business.  San  Francisco. 

Dried  Fish  Trading  Co.  Capital 
Slock.  $45,000:  subscribed,  $6800:  shares 
$10  each.  Directors— V.  Furushlro.  200 
shares;  T.  Matsuninto.  100  shares:  S 
Kage.  .so  shares:  G.  Matsumoto.  100 
shares:  IC.  Kamczaki.  50  shares;  M, 
Arlkawa.  50  shares:  R.  Takahashl.  100 
siares.      Place   of  business.  S.  F. 
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TI.e  New  Process  Laundry  Company. 
(General  laundry  business).  Capital 
Stock.  $50,000;  5000  shares  at  $10  each. 
Amount  subscribed.  $16,500.  Directors 
Submbein  Eugene  Cerclat,  1200  shares; 
Louis  Cerclat.  200  shares;  R.  L.  Hall. 
160  shares;  J.  B.  NIramon.  150  shares. 
Place    of   business.    .San    Francisco. 

Waldruhe  Heights  'co.  Capital 
Slock.  $100,000;  subscribed,  $900;  shares 
$100  eacli.  Directors — W.  R.  Geltcmy, 
C.  F.  Adams,  L.  Levy,  H.  J.  Schroder, 
R,  A.  Smith,  .M,  Obermeyer,  M.  Hansen 
and  A.  .McKewen.  1  share  each,  place 
of  business,  San  Francisco. 

Great  Western  Linoleum  Co.  Capital 
Stock.  $300,000;  subscribed'  $300:  shares 
$100  each.  Directors— G.  A.  Prenkel, 
T,  H.  Cooper.  W.  Klein.  1  share  each. 
Place   of  business,  San   Francisco. 

American  Automatic  Lock  and  Lift 
Co.  Capital  stock.  $500,000;  subscribed. 
$30;  shares.  $1  each.  Directors — E. 
Georgetf.  C.  F.  Craig,  W.  Johnson.  10 
shares  each.  Place  of  business.  San 
Francisco. 

« 

■NOTICE    OP    .\ON-RE.SPO.\SIBILITV. 
June     i.       19U— W       TWEXTY-FIRST 
Ave    66-8    N    Ulloa    X    33-lxW    120. 
Parkslde    Realty    Co    of    San    Fran- 
cos! o      as    to       improvements      on 

leased    property    

Inne  1.  1914— NO  LOCATION  GIVEN. 
.Mary  J  Barbat  as  to  Improvements 

on   leased   property    

June  4.  19H— .\W  EDDY  &  .MASON 
No.  106  Eddy.  Mary  Prior,  Jose- 
phine .Metzner.  .Matilda  Andrews. 
.Margaret  Delger.  Lester  F.  Leland 
S  and  James  K  Prior  as  to  Improve- 
ments   on    leased    property 

June  5.  1914- SE  .MARKET  300  NW 
4th  XE  25  SE  100  NE  parallel  with 
.Market  5  SE  parallel  with  4th  70 
SW  30  .NW  170.  Joselah  W  Stan- 
ford as  to  improvements  on  leased 

PI  operty     

« 

COMi'LETION  NOTICES. 
San   Francisco. 

June  1.  1911— E  POWELL  37-6  N 
M'ashinglon  N  20  B  60  S  17-0  W 
10-10    S    2-6    W    49-2.      Arthur    Gos- 

llrier    to   Ellingson    &    Holl 

.May    27,    1914 

June  I,  19M— S  PAGE  140  E  Fillmore 
E  23xS  130.  William  Hencke  to 
■"'1--1    It    may   concern.. May    22.    <914 

June  2.  1914— B  SAN  BRUNO  AVE 
125-6  S  -Mariposa  S  2D  E  111  NW 
26  m  or  1  to  a  pt  and  th  W  parallel 
with  S  -Mariposa  108.  Edward  D 
Fallon  to  Frank  NekHck.June  2,  1914 

June  2.  1914— E  TWENTY-PIRST 
Ave  273  S  Irving  S  25xE  120.  Henry 

H  Ludolph  to  A  Klabn  &  Son 

June   2.    1914 

June  2,  1914— S  TONQUI.N  90  W 
Steiner  E  571,25xN  687.5.  Panama- 
Pacific  International  Exposition  Co 
to  Robert  Dalziel  Jr  (-Mines  Bldg) 
May    27,    1914 

June  2.  1914 — E  THIRTY-FIFTH 
-■\ve  273  N  Fulton  N  23xE  120.  The 
Home  Builders  Co  to  James  J 
Fletcher June    2,    1914 

June  2,  1914- SE  PAGE  &  FILLMORE 
E    90xS    30.      Rousseau   Realty    Co. 

Inc  to   whom  It  may  concern 

'.  .June   2.    1914 

June  2,  1914 — SE  LISBO.X  250  SW 
Persia  SW  25xSE  100  Blk  27  Excl 
(111.  Wm  and  wife  Hilda  Reguhl  to 
O    E   Evans lune    1,    1914 

.lune  3,  1914— N  BUSH  adj  E  Mills 
Bldg  68-9  on  Bush.     Ogden  Mills  to 
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Get  it  from  Bacon. 

The  Blocks  that  were 
used  for  moving'  the 
Commercial  High 
School  Building  were 
furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMENT. 


Telephone  Sutter  1675 


38-40  NATOMA  ST.,  S.  F. 


Structural  Steel 
Contractors 

Works  at 

HA^RRISOIM  ST., 

bet.  Sth  &  eih 

San  Francisco 

Telephone  VlarKel  337 


W     r    Kiillir   i>i    I'll .Iiiiif    2.    I'Jl  1 

liliii-  J.  liiU  — W  TUI';i,l''TH  AVK  .iO 
S  An/.a.  Alton  R  Lapliam  to  whom 
U    may    concern May    28.    1S14 

.hnii-  :;.  miJ— S  GEARY  137-C  E  Ma- 
son K  37-6x8  137-(i.  Stewart  Est 
Co    to    John    G    Sutton    Co    (2    eom- 

IJletion    noliccs) .Tune   2.    1311 

lunc  ;i.  1911— \V  TVVKLFTH.  AVE  175 
S  Aiiza.  Alton  R  I^apham  lo  whom 
It    ui.iy    concern    M.iy    2i;.    13U 

.lune  S.  19U— S\V  M..\.SONIC  AVE  & 
St.  Roses  Ave  VV  550x8  510.  Recre- 
ation Park  Ass'n  to  Ward  &  Good- 
win  May   2li.    19U 

June  3,  1011  — E  DOLORES  55-3  N 
15tli  N  137-OxE  90.  Adrienne  and 
Nellie  TliompFOn  to  Klec  .Motor  & 
Machine  Co    Jnue    1.    1914 

June  3.  191  i  —  W  HVDB  ?5  S  Post  S 
39  W  5G  N  10  E  30  S  1  B  20.  Cam- 
eron &  Uisslnn  lo  whom  it  may 
concern .May    2S.    1914 

.lune  4.  19M— W  SHOTWELL  SO  S 
I5tii  W  GOxS  30.  John  Rippe  lo  F 
W   Lurmann June    1.    1914 

.lone  4,  1914— S  PULTON  125  W  Brod- 
crick  W  2.-..\S  137-0.  Leo  &  Gus.'ile 
Kolbe  to  Joshua  Prout...Junc  4.   1914 

June    4.    1914— .S    LAWTON    (Ll    71    E 


!•; 


Andr 


V  All 


..:. May    27,    1911 

June  4,  1914 — S  TONQULN  90  W  Stei- 
ner  E  57}.25.\N  6S7.S  (Mines  Bldgl; 
S  Tonquin  90  W  Steiner  S  C87.5x  vV 
S3S.12  (Transportation  Bdig):  .S 
Beach  90  W  Steiner  S  61S.75xW 
S3S.I2  (Manufacturers  BIdg.):  S 
Beach  9(1  W  Steiner  E  571.2"..\N 
6S7.5      (Varied      Industries      Bldg). 

.  Panama-Paclflc  International  Ex- 
position Co  to  McFell  Elec  Co 

June    1.    1911 

June  4.  1914— W  TWENTIETH  AVE 
225  S  Anza  25x120.  Jcanette  Yates 
to  whom  it  may  concern. June  1,  1914 

June  4.  1914— S  BEACH  90  W  Steiner 
13  571,25xIM  6S7.5.  Pananiia-PaclHo 
International  Exposition  Co  to 
Frederick  W  Snook  Co  (Varied  In- 
dustries Bldg) rune  1,  1914 

June  4.  1914— S  BEACH  55.  E  Brod- 
erick  E  SS6.S7XS  618.75.  Panjma- 
Paciflc  International  Exposition  Co 
lo  Frederick  W  Snook  Co  (Liberal 
Arts  Bldg) June  1,    1914 

June  4,  1914— S  MARKET  250  W  5tli 
No.  933  Market.  KOaw  Soon  &  Chun 
Show  to  Brandt  *  Stevens. June  .3.  '14 


one  4.  1914— NW  BLUXOMB  125  SW 
4th  SW  75xNW  120.  Edith  D  Creede 
lo  W  A  Goericke June  1,  1914 

line  4,  1914— S  TONtJUIN  55  E  Brod- 
erick  E  886.87  to  center  Scott  x  S 
687.5.  Eenama- Pacific  Inlernatlonal 
Exposition    Co    to    Langc    &    Berg- 

slrom     (Agriculture    Bldg.) 

June    1,    1914 

une  5,  1914— BROADWAY  NOS.  519- 
521.  E  Camera  lo  D  Francesconi 
June    5.     1914 

une  5.  1914 — N  CUMBERLAND  70  W 
Guerrero  W  22-6xN  89.  E  P  Peter- 
son to  John  J  BInet  Co.. June  5,  1914 

line  5.  1914— SE  SUTTER  &  JONES 
S   100    E    roO   N   100    W    72.      Starr   & 


I  ;  Pacific  Mtg  Co May  25,   1914 

.lune    5,    1915 — SE   SUTTER   &   JONES 

S   lOOxB   72.     Starr     &     Larsen     to 

Forderer   Cornice    Wks...May    6.    1914 

June  4.   1914— W  SPEAR  &  HOWARD 

NW       137-6XSW    68-9.         Orvllle      C 

Pratt  Jr  to  John  G  Sutton  Co 

May    27,    1914 

June  4.  1914— W  TWENTIETH  AVE 
20(1  E  Anza  25x120.  Jeanetle  Yates 
to  whom  it  may  concern. June   1,   1914 

• 

LIENS   FILED. 

San   Francisco. 

.\liiy  29.  1914— SW  VAN  NESS  AVE  & 
Sutler  S  6(ixW  109-9.  Klernan  & 
O'Brien    vs    Automobile    Club    of    S 

F   and    Rosa    V    Morbio ?304.04 

May  29,  1914 — EXPOSITION  SITE. 
Allan  G  Ramsay  vs  Panama-Paclflc 
International  Exposition  Co  and 
McLeran     &    Peterson $90 

.May  29.  1914— SW  SUTTER  &  VAN 
Ness  Ave  W  109x8  120.  National 
.Mill  &  Lumber  Co  vs  Automobile 
Club    of   S.   F $125 

.May  29,  1914— E  TWENTIETH  AVE 
326  S  Judah  S  25xW  120.  John  F 
Haner    vs    Mary    Jane    Sullivan $47 

June  2,  1914— NW  NAPLES  150  NE 
Hrazil  Ave  NE  25x.\W  100  Blk  47, 
Excel  Hd.  D  Goldstein  vs  Estate 
I'ietro  Travi,  .Mrs  M  Travl  or  .Mary  , 
T  avi  or  .Maria  Travl  and  G  Plc- 
colotto     $137.50 

June  2,  1914- SE  EDINBURGH  150 
NI-;  Brazil  Ave  NE  25xSE  100  E:;cl 
lid  Blk  47.  D  Goldstein  vs  Estate 
I'ietro  Travt  Mrs  M  Travi  or  .Mary 


.Ma 


June  3,  1914— S  LINCOLN  WAY  57-6 
W  18tli  Ave  W  25xS  120.  Hard- 
wood Interior  Co  vs  L  H  Hansen, 
•M  P  Hansen,  Golden  Gate  Park 
Home  Bldg  '  .'\ss'n,  .Martin  O'Don- 
iiell,  H  Moheim  and  Sol  Getz  &  Sons 
$80 

June  3,  1914— SW  VAN  NESS  AVE  & 
Suiter  W  109-9xS  60.  J  PIconi  vs 
Rosa  V  (wf  C  S)  Morbio  and  Auto- 
mobile  Club   of  S.    F $70.2« 

June  3.  1914— S  TONQUIN  356.127  W 
Devlsadero  W  575xS  725.  James: 
Cantley,  $2142:  Lange  &  Berg- 
strom.  $18,825.94:  Forderer  Cornice 
Works,  $2077.60;  Taylor  cS;  Co,  $2401) 
W  P  Fuller  &  Co,  $10,265.55  vs 
Panama-Pacific  Inlernational  Ex- 
position Co  and  Neil  .4  McLean.... 

June  3,  1914— N  FRANCISCO  130  W 
Grant  Ave  (Dupont)  W  22-llxN 
68-9.  L  A  Hutschmidt  vs  K  C  and 
.Maggie    Gat^ner $7S.5ll' 

.lune  4,  1914- S  PAGE  140  E  Fillmore 
E  25xS  ISO.  M  Streeter  vs  Wm 
Hencke  and   G  W   Glosser $167.80. 

June   4'.    t;)14— S  TONQUIN    356.127    W 

Devlsadero   W    575xS    »25.      William 

Stewart      Co.   vs      Pao^ima-Paciflc 
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International     Exposition     Co     and 
Neil   A  McLean $1212.40 

June  4,  1914 — S  TONQUIN  356.127  W 
Dcvisadero  W  575xS  725.  Pope  & 
Talbot  vs  Panama-Paclflc  Interna- 
tional Exposition  Co  tnd  Nell  A  Mc- 
Lean       SIO. 047.61 

■lune  4,  1914— NW  NAPLES  150  NB 
Brazil  Ave  NE  25xNW  100  BIk  47, 
Excel  Hd.  F  A  Heltzman  vs  Maria 
Travi,   Estate  Pletro  Travi,  deed;   A 

B  Prank,  Adm  Est  Pietro  Travi 

1153.28 

♦_ 

OAKLAND  AND  ALAMEDA 
COUNTY. 

RESIDENCE  —  2  stor.v  and  Ijase, 
frame,  $4,000,  Oakland.  Cal.  Arclii- 
teets.  Elite  Planners,  1844  5th  avenue, 
Oakland.  Owner.  Mrs.  Jenks.  The 
dwelling  lias  been  designed  for  an 
eight-room  house  with  hath  and  sleep- 
ing porch  and  will  be  erected  in  tlie 
Boyd  Tract.  Interior  will  be  finished 
In  pine  and  some  hardwood.  Hard- 
wood floors  will  be  used  In  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Mantels 
will  he  of  tile.  Bath  room  will  liave 
tile  wainscot  and  composition  floor.  An 
automatic  water  heater  will  he  in- 
stalled. Exterior  of  tile  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

BUNGALOW  —  1  story  and  base, 
frame,  $3,000.  Oakland,  Cal.  Archi- 
tects, United  Home  Builders,  1762 
Broadway,  Oakland.  Tlie  dwelling  has 
been  designed  for  a  six-room  liouse. 
and  will  be  erected  on  Haddon  Road 
nortli  of  Excelsior  avenue.  Interior  fln- 
isli  will  be  mostly  of  pine.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  rooni  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  An  au- 
tomatic water  heater  will  Ije  installed. 
Bath  room  Will  have  tile  wainscot.  Ex- 
terior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  tlie  work  will  he  done 
by  Day  Labor.  .Materials  are  now  be- 
ing purchased. 

BUNGALOW  —  1  story  aiitl  Ir.tsc. 
frame,  $2,000.  Oakland,  Cal.  Archi- 
tects, Elite  Planners,  1S44  .ith  avenue, 
Oakland,  Owner,  .Mr.  McCaufland.  Tlio 
dwelllngnias  been  designed  for  a  live- 
room  house  with  bath  and  sleeping 
porch,  and  will  be  erected  In  the  Mel- 
rose District.  Pine  and  redwood  linish 
will  be  used.  There  will  lie  some  oak 
floors.  A  large  open  fire  place  will  )>e 
a  feature  of  the  living  room.  .Mantel 
will  be  of  tile.  An  automatic  water 
heater  will  be  Installed.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
Exterior  of  the  llnuse  will  be  covered 
with  shingles.  Plans  are  being  pro- 
pared  and  when  complete  the  work  will 
be  done  by  Day  Labor. 

RESIDENCE— 1  H  stor.\  and  base, 
frame,  $12,000,  Piedmont.  Alameda  Co,, 
Cal.  Architects,  .Milwain  Bros..  Delger 
Bldg..  Oakland.  Owner,  .Mrs,  E.  E. 
Stelle.  The  dwelling  v/ill  be  erected 
on  Park  Way  at  the  corner  of  .Monle 
avenue  and  lias  been  designed  to  con- 
tain ten  rooms,  three  baths  and  sleep- 
ing porclies.  A  large  private  garage 
will  be  erected  on  the  rear  of  the 
property.  Interior  of  the  house  will 
he  finished  in  pine  and  liardwoods 
with  haidwnipd  and  inlaid  floors  in  the 
principal  rooms.  Tliere  will  be  a  cen- 
tral     heating      system.      probably      hot 
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water,  and  open  fire  places.  Mantels 
will  be  of  tile  and  brick.  Bath  rooms 
will  be  finished  in  tile  and  equipped 
witli  showers.  Automatic  water  heat- 
ers will  be  Installed.  Exterior  of  both 
the  dwelling  and  garage  will  be  cov- 
ered with  shingles.  Plans  are  com- 
plete and  the  work  has  been  -started 
by   Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  Alameda,  Alameda  Co,, 
Cal,  Architect,  H.  H.  Keys,  Central 
Bank  Bldg.,  Oakland.  Owner.  Charles 
Fisher.  The  dwelling  will  be  erected 
at  the  corner  of  Lincoln  avenue  and 
Hibbard  street,  and  has  been  designed 
to  contain  six  rooms  and  hath.  Inte- 
rior will  be  finished  in  pine  through- 
out. Hardwood  floors  will  be  used  in 
the  living  room  and  dining  room. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile. 
Bath  room  and  kitchen  will  have  tile 
wainiip.ot,  An  automatic  water  heater 
will  be  Instalied.  Exterior  of  the 
house  will  be  covered  wltli  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  San  Leandro,  Alameda 
Co..  Cal.  Ai-chitects.  Elite  Planners, 
1S44  5th  avenue,  Oakland.  Owners, 
Huff  Estate.  The  dwelling  has  been 
designed  for  a  seven-room  house  with 
batji  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  tlie  prin- 
cipal rooms.  Tliere  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tlie.  An  automatic  water  heater 
will  be  installed.  Bath  room  and 
kitchen  will  have  tile  wainscot.  Ex- 
terior of  the  house  will  be  covered 
with    cement    plaster    on      metal      lath. 
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RESIDENCE— 1  1^  story  and  base, 
frame,  $3,500,  Bei-keley,  Alameda  Co., 
Cal.  Architect.  H.  H.  Gutterson,  SO 
Post  street,  S.  F.  Owner,  .Mr,  Penni- 
man,  Tlie  dwelling  will  be  erected  In 
Berkeley  Heigiits.  and  has  been  de- 
signed for  a  six-room  Louse  with  bath 
and  sleeping  porcli.  Interior  .  flnisli 
will  be  of  pine  and  elm  panels  witli 
hardwood  floors  In  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
Are  places.  .Mantels,  will  be  of  tile. 
An  automatic  water  heater  will  be  in- 
stalled^  Bath  room  will  have  file 
wainscot  and  will  be  eiiuipped  with 
showers.  Exterior  of  the  dwelling  will 
be  covered  with  shingles  and  shlplap. 
Plans  are  lieing   prepared. 

RESIDE.N'CE  —  2  story  and  liase, 
frame,  $3,5U0,  Oakland,  Cal.  Arclii- 
tects.  Elite  Planners,  1S44  5tli  avenue, 
Oakland.  Owner,  S,  J,  Rankin.  Tlie 
dweili'ng  will  lie  erected  on  the  Had- 
don Road  and  lias  been  designed  for 
a  seven-room  house  with  bath  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Hardwood 
floors  and  beam  ceilings  will  be  used. 
There    will    lie    furnace    lieat    and    open 
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Cal.  Architect,  H.  H.  Gutterson,  SO 
Post  street,  S.  F.  Owner.  John  Howell. 
The  dwelling  will  be  erected  In  North 
Berkeley,  and  has  been  designed  tor  a 
seven-room  house  with  two  baths  and 
sleeping  porch.  Interior  finish  will  be 
largely  of  pine  with  some  elm  panels. 
Hardwood  floors  will  be  used  In  the 
living  room,  dining  room  and  recep- 
tion hall.  Plans  provide  for  furnace 
heat  and  open  fire  places.  .Vlantels  will 
he  of  tile.  An  automatic  water  heater 
win  be  Installed.  Bath  room  will  have 
tile  floor  and  wainscot.  Exterior  of 
the  house  will  be  covered  with  shin- 
gles.    Plans  are  now  heing  prepared. 

APART.MBNT  HOUSE— 2  story  and 
base,  frame.  Cost  not  stated.  Oak- 
land, Cal.  Architect,  Erwln  Schaefer, 
Plaza  Bldg.,  Oakland.  Owner.  Joseph 
Bauer.  The  building  will  be  erected 
on   West  street   between   36th   and   37th 


streets, 
ground 


dderable 


a.  There  will  be  a  total  of 
elglit  apartments  of  three  rooms  each. 
Interior  will  be  finished  In  pine  and 
elm.  Some  hardwood  floors  will  be 
used.  There  will  be  a  central  heating 
system  and  a  hot  water  supply.     Port- 
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CHURCH— 1    story    and    base,    fi 

Cost    not    stated.      Berkeley.      Al^ 

Co.,  Cal.     Architect.  Eugene  K.  Martin 

2192  Sliattuck  avenue,  Berkeley.     Own 
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II  be  of  pine 
ornamental 
orium.  Plans 
iting  system. 
Exterior  of 
the  building  will  be  covered  witli  ce- 
meint  plaster  on  metal  lath.  Plans  are 
nearly  complete  and  figures  will  be 
called  for  within  a  few  days. 

FLATS— 3  story  and  base,  frame. 
$12,000.  Oakland,  Cal.  Architect,  none. 
Owner,  John  Dempniak,  1658  Washing- 
ton street,  S.  F.  Tlie  building  will  be 
erected  near  the  corner  of  loth  and 
Grove  streets,  and  has  been  designed 
to  contain  eight  flats  of  four  and  five 
rooms.  Interiors  will  be  finished  in 
Pine,  redwood  and  elm.  Some  hard- 
wood floors  will  be  used.  There  will  be 
open  fire  places  and  tile  mantels.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position floors.  Automatic  water  heat- 
ers will  be  installed.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  woi-k  by 
Day  Labor.  .Materials  are  now  being 
purchased. 

CITY  HALL  LIGHTING  FIXTURES— 
Cost  not  stated.  Oakland.  Cal.  .Archi- 
tects. Palmer.  Hornbostel  &  Jones,  City 
Hall,  Oakland.  Owners.  City  of  Oak- 
land. Only  two  sets  of  figures  were  re'- 
ceived  for  furnishing  and  installing 
the  lighting  fixtures  in  the  new  Ctt-y 
Hall.  The  Roberts  Mfg.  Co..  of  San 
Fi-anclsco,  bid;  $6,350,  and  the  Maxwell 
Hardware  Co.,  of  Oakland,  bid  $6,995. 
Bids  were  referred  to  the  Commission 
of  Public   Works. 


HOTEL  ALTERATIONS  —  3  story, 
frame.  15.000.  Arohilecl,  W.  H.  Rat- 
cliff.  Jr..  First  National  Bank  Bldg., 
Herkeley.  Owner.  A.  J.  Weeks.  Tlie 
hiiilding.  located  at  the  northwest  cor- 
m-r  of  Telegraph  avenue  and  Bancroft 
\\'a.\-.  will  undergo  extensive  altera- 
liuns.  The  first  floor  will  be  rearranged 
f(ir  seven  stores  and  upper  floors  w^l 
have  new  interior  finish.  plastering 
and  plumbing.  New  electrical  work 
will  also  be  installed.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being   prepared. 

SCHOOL  DORMITORV— 2  story  and 
base,  brick  and  steel.  Cost  not  stat- 
ed. Oakland.  Cal.  Architect.  State  Ar- 
chitect George  E.  .McDougall.  Sacra- 
mento. Owners.  State  of  California. 
Hids  opened  on  .June  2  by  the  State 
Board  of  Control  show  H.  A.  Klyce  of 
.San  Francisco  low  at  H  1.390  for  con- 
structing the  new  dormitory  bulldtng 
for  the  Industrial  School  for  the  Adult 
Blind.  He  will  probabiy  secure  the 
contract.  A  complete  list  of  the  bids 
as  opened  will  be  found  under  the 
heading  of  Oakland  and  Alameda 
County  in  this  issue. 

SCHOOL  PLUMBING — Cost  not  stat- 
ed. Oakland.  Cal.  Architect,  J.  .1. 
Donovan.  City  Hall  Bldg..  Oakland. 
Owners.  City  of  Oakland.  Plans  and 
.speclflcatlons  are  now  complete  for  the 
rough  and  finished  plumbing  to  be  In- 
stalled in  the  Garfield  School,  Emerson 
School,  and  the  Manual  Training  and 
commercial  High  School.  Bids  tor  this 
work  will  be  opend  on  June  16th  by 
the  Board  of  Education.  Plans  and 
specifications  can  be  secured  from  the 
architect. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,200.  Piedmont.  Alameda  Co.. 
Cal.  Architects,  Thomas  &  Oliver, 
Pantages  Bldg..  Oakland.  Owner,  Al- 
fred Cords.  609  Walla  Vista  avenue. 
Piedmont.  The  dwelling  will  be  erect- 
ed in  Nova  Piedmont,  and  has  been  de- 
signed for  a  seven-room  house  with 
hath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  hardwood  ve- 
neer. Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
leal  and  open  fire  places.  "Mantels 
will  be  of  tile.  An  automatic  water 
beater  will  be  Installed.  Bath  room 
wi'l  he  finished  In  tile  and  ec|uipped 
uitli  a  shower.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
tlic   Work   will  be   done   by   Day   Labor. 

STORES — 1  story  and  base,  brick. 
»:..lioli.  Berkeley.  Alameda  Co..  Cal. 
Architect.  Alvln  J.  Stern.  1.512  Broad- 
way. Oakland.  Owner.  W.  Greuncr 
The  building  will  be  erected  at  the 
corner  of  University  and  San  Pablo 
avenues,  and  has  licpii  designed  to  con- 
tain three  modern  stores.  Interior  fin- 
ish will  be  of  pine  tiiroughout.  Patent 
store  fronts  and  plate  glass  windows 
will  be  installed.  Exterior  of  the 
building  will  be  faced  with 
plaster.  Plans  are  completi  and  tb 
work  will  be  done  by   Day   Labor.     Ma 
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Lighting  Fixtures  For 
Oakland  City  Hall. 

KuliertH  Mfe.  Co.  of  Snn  FranelKcu  I.on 

Bidder — Bids     Referred    to    Coiii- 

iiilnxlim  of  Public  Worka. 


nt 


pu 


through    the    architect. 

Uniitrnets    Awnrilod. 

KTOUES  ,\ND  LOFTS— 3  story  and 
ba.'e.  Chiss  A  construction.  teO.OOO. 
Oakland.  Cal.  Architect,  C.  W.  Dickey. 
Central  Bank  Bldg..  Oakland.  Owners. 
Nellie  E.  Blood.  Jessie  L.  Appleton  and 
Allance  Land.  Contractor.  P.  J.  Walk- 
er. Monadnock  Bldg..  S.  F.  Contract 
price.  $60,0011.  Note;  Subflgures  are 
now    being   taken   on    the   work. 


Only  two  bids  were  received  b.\'  Hit 
Oakland  City  Council  for  lighting  fix 
tures  tor  the  new  City  Hall.  The  Rob 
erts  Mfg.  Co.  of  San  Francisco  bid  $6, 
3."i0  and  the  Maxwell  Hardware  Co.  o 
Oakland  bid  $0.99.'i.  Bids  were  re 
ferred  to  the  Commission  of  I'ul.li. 
Works. 


Bids  For  Building 
School  For  Blind. 

II.    .4.    Klyce       l.o>v      For      Coii«<riiclliiB 

noriullory    Itiilldln:;;  For  School   For 

\ilull    Blind,    Uaklanll. 

(By  Special  Wire). 

SACKA.VIENTO,  CAL.,  June  2nd.  19H 
— Twenty  sets  of  figures  were  openeu 
liy  the  State  Board  of  Control  at  their 
Tuesday  meeting  for  the  construction 
of  a  brick  and  steel  dormitory  building 
for  the  Industrial  School  for  the  Adult 
Blind  at  Oakland.  H.  A.  Klyce  of  San 
Francisco  was  the  lowest  bidder  at 
$41,390  and  will  probably  be  awarded 
the   work. 

Dormitory  Bulidins,  Oakloud. 

H.    A.    Klyce $41,S9U 

L.  G.  Burgren  &  Son 41,660 

Robinson    &    Place 42,500 

Lester    H.    Stock 43.."i5S 

C.   Davis   &   Son 43.700 

Fluth    &    Morton 46.S77 

William    A.    Newsom 44,2S8 

O.     F.     Fischer 44.650 

Welsh    Bros 45.975 

Fred   J.    H.    Kickon 46,500 

Alfred    Olson     46.702 

Lewis    A.    Hicks   Co 4S.945 

.Monson    Bros 49,737 

C.    D.    Maclntyre 49,773 

Hugo    Nelson    &   Co 49,790 

Bluxnme    &    Co 49,993 

Contln-ntiul    Fireproof    Co..    50,000 

W,    D.    Henderson 50,973 

Louis    Ceieglilno    32,000 

Arthur   /I'lclt    60,950 

dnlldlii;,'  Contracts   Awiirded. 
Oakland. 

IVo.  Owner                      Con4rae(or  Anit. 

13S7     Smith     Sommarstrom  725ii 

13SS  Pacific  G  &  E  Co... Owner  24nn 

1389     Gomez     Christiansen  600 

1391  United   Bldrs    Owner  3fioo 

1392  City    Hall    Litt4ffield  66.29 

1393  Seemans     Seemans  20on 

1391      Morgenson      Morgenson  ISOd 

1.395      Arnn     Arno  2500 

13»«     Selhv      Selby  isna 

1397      Wiser      Wiser  2iiOO 

1401      Cushing      Orossc  6000 

U02      MacNeur      Patrick  214(1 

1403      Murphv     McG-regor  2(iO(i 

UOi      Petersen      Bertelsen  2nnn 

1405  Breen      D.exter  20(iii 

1406  Landell     L»jidell  4n(i 

1407  Munro     Mflrcell  .i"" 

1408  Boardman     Bojhrer  ....n 

1409  Klein     Garjiner  .,(1" 

1411      Merrill      Michelson  IhOO 

1413  Woodburn     Woodtnirn  2(ioa 

1414  Lekas    -^^^  £'i^'  "?;!  ! 

1415  Tieburg    Okd    Bldg  40ii 

1419  Magerstacdt     Gutleben  314^ 

1420  Rudolph   ;-,^'*'';''r     iEi 

1421  Lovegren.    Almsulst       ■Sim 

1422  Muller Larmer        2-,(i 


Wedncoday,      June      10.      1914. 

1423     Duttke    Larsen  1720 

1425  Hutchinson     ..Hutchinson  500 

14  26     Renard     Nelson  2800 

1427  Oakland    Bank    ...McPhee  2000 

1428  Oakland     Thornalley  5450 

1429  Roberts     Roberts  ISOO 

1430  Andre     Nielsen  425 

1431  Herman      Herman  1500 

1432  Blood     Maestretti  2252 

1433  .MacNeur     Patrick  2300 

1435     Wever     Murdock  400 

1437  Dally     Daily  400 

1438  Blood     Walker  60000 

1439  Wilson      Wilson  2500 

1440  Randall     Randall  3200 

1441  Day     Bullock       

(13S7I  N  E-SIXTEENTH  75  E  Third 
Av.e..  Oakland.  Two-story  12-roo-m 
dais. 

(iwiier Theresa  Smith.  E-I6th.  bet. 

4th    and    51h    Ave..   Oikland. 
Architect  .  .  .None. 

Contractor.  .Sommarstrom        Bros..        35 
Rose  Ave.,  Oakland. 

COST.  $7250 

(13SSI  COR.  GROVE  AND  CITY  SBA- 
wall.   Oakland.     Rebuild   brick   bldg. 

(i«ner Pacific     Gas     &     Elec.     Co.. 

445  Sutter.  San   Francisco. 
Architect  .  ..None. 
Day's    work.  COST.    $2400 

(1SS91  S  CHAPMAN  1S2  E  23rd  Ave., 
Oakland.     One-story    4-room  dwie. 

(Jwner Manuel    Gomez.    2821    Boeh - 

mer,   Oakland. 
Architect  .  .  .None. 

Contractor.. N.  Christiansen.  1932 

Irving    Ave..    Oakland. 

COST.  $600 

(1391)  E  HADDON  ROAD  50  N  Ex- 
celsior Ave.,  Oaiiland.  One-story  6- 
room   dwelling. 

Owner United     Home    Bldrs..     1762 

Broadway,   Oakland. 
Architect.  .  .None. 
Day's    work.  COST,    $30011 

(1392)  FOURTEENTH  &  WASHING- 
lon.  Oakland.  Cabinet  work  and  set- 
ting in  New  City  Hall. 

Owner City  of  Oakland. 

■  Architect  .  .  .None. 
Contractor.. R.  W.  Littlefield,  009  Syca- 
more. Oakland. 

COST.  $66,729 

(1393)  E  LINWOOD  AVE  255  S 
Hampel.  Oakland.  One-story  6-room 
dwelling. 

Owner Edgar      P.    Seemans.      1126 

.Marin    Ave,.    Albany. 
Arciiilect  .  .  .None. 
Day's    work.  COST.    $2000 

(13911  S  AK1.I.\GT(.J.\'  AVE  So  W  Los 
Angeles.  Oakland.  Onc-slory  5-room 
dwelling. 

owner .Morgensen    Bros..    554    63rd. 

Oakland. 

Architect  .  .  .None. 

Day's   work.  COST.    $lSn.| 

(13951  W  .MANILA  AVE  159  N  Cavour 
Oakland.     One-story  6-room  dwelling 

Owner Fred      Orno   &   Sons.      2228 

nth  Ave.,  Oakland 
Ai-chltect.  .  .None. 
Day's   work.  COST,   $2500 

(13961  E  HIGHLAND  AVE  opp  E-35th 
(lakland.      One-story    3-room    dwlg. 

Owner II.   B.  Selby.   2500   Highland 

Ave.,    Oakland, 
Architect  ...None. 
Day's  work.  COST.  $ISO(i 

113971  VV  COLE  200  N  Ygnacio.  Oak- 
land.     One-story    6-room   (Iwelling. 


Hetliiesda; 


lu. 


ItU. 


Owner G,   J.    Wiser,    5043    Tgnacio 

Ave..   Oakland. 
Arcliitect  . .  .None. 
Day's   work.  CO.'iT.    $200(1 

(1401)  LOT  98  Map  Piedmont-l>y-tlie 
Lake,  Oakland.  All  work  tor  two- 
story   and    basement   frame   dwelling. 

Owner Henry    D.      Gushing.       1219 

Brush.    Oakland. 
Arohitert  ..  .Milwain         Bros..         Delger 

Bldg..  Oakland. 
Contractor.  .P.    J.    Orosse.    3070    Cham- 
pion.   Oakland. 
Filed   June   2,   '14.      Dated   June   2.   '14. 
Frame   up  and   chimneys   built...      % 


Brc 


ated 


Completed  and   accepted Vi 

Usual    35    days y. 

TOTAL  COST.  $6000 
Bond,  $3000.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit.  100  days.  For- 
feit none.  Plans  and  specifications 
filed. 


11402)  LOT  7  BLK  9  Putnam  Tract, 
Oakland.  All  work  tor  one-story 
and    basement    six-room    dwelling. 

Owner Rbbert         and        Elizabeth 

MacNeur,    2502    E-l:,th,   Okd 
Architect  ..  .None. 

Contractor.. The     Patrick-Nelson     Bldg. 
Co..    2011      Shattuck      Ave., 
Berkeley. 
Fited  June  2,  '14.     Dated  May  29.  '14. 

Frame   up    % 

Isl    coat    plaster    on M 

Completed     Vt 

After    completion     Vi 

TOTAL  COST.  $2140 
Bond,  none.  Limit.  70  days.  Forfeit, 
none.     Plans  and   specifications   filed. 


11404)      W    OCCIDENTAL    140     S    59th, 
Oakland.     One-story  5-room  dwlg. 

Owner E.    C.    Petersen,    667    39th, 

Oakland. 
Architect  . .  .None. 

Contractor.  .S.  J.  Bertelsen,  473  Newton 
Ave,.   Oakland. 

COST,    $2000 


(1405)  W  THIRTY-BIGHlu  350  N 
Carrington,  Oakland.  One-story  5- 
ropm  dwelling. 

Owner .  .Robt.  T.  Breen.  1318  Brush. 

-     ,  Oakland. 

Architect  . .  .None. 

Contractor.  .A.    R.    Dexter.    2212    Grove. 
Oakland. 

COST,   $2000 


(1406)      S  "D"  33   E  87th  Ave.,  Oakland. 
One-story    4-room   dwelling. 

Owner E.    Landell,    8704    "D,"   Okd. 

Architect  . .  .None. 

Day's  work.  COST.  $460 


(HM)      W    VIOLA    150    S    Porter,    Oak- 
lani||     One-story  3-room  dwelling. 

OwnfrB Mrs.  E.  Munro,  Los  Angeles 

Architect  . .  .None. 

Contractor.  .A.     E.    Murcell,    3839    Red- 
ding,   Oakland. 

COST.    $500 


11408)      N    THIRTEENTH    50    E    Wash- 
ington, Oakland.     Alterations. 

Owner Boardraan    Estate.    Oakland 

Architect  .  .  .None. 

Contractor.  .Boehrer   &   Legault,   Delger 
Bldg.,    Oakland. 

COST.   $.irio 


(1409)      NO.       725      THIRTY-SEVENTH 
Oakland.     Fire  repairs. 

Owner G.  A.  Klein,  727  37th.  Okd. 

Architect  ■  ■  .None 


BUILDING  AND  INUUSTRIAL  NEWy 

Contractor.. E.     .J.     Gardner,     964     34th, 
Oakland. 

COST.   $500 

(14111  E  RICHMOND  BLVD.  135  S 
29th.  Oakland,  One-story  4-room 
dwelling. 

Owner J.  Merrill.  Alameda. 

Architect  . .  .None. 

Contractor.. J.    C.    Michelsrui.    414    Moss 
Ave.,  (^laklond. 

COST.    $1600 

(1413)  W  PARK  BLVD.  50  N  Welling- 
.  ton,     Oakland.  One-story     5-room 

dwelling. 

Owner Paul      E.    Woodburn.      396.'i 

Greenwood   Ave.,  Oakland. 
Architect  . .  .None 
Day's  work.  COST.  $200(i 

(1414)  NO.  1206  WASHINGTON,  Oak- 
land.    Alterations. 

Owner J.    M.    Lekas,    Premises. 

Arcliitect  . .  .None. 

Contractor.  .Bay  City  Cabinet  Co..   1080 
nth.   Oakland. 

COST.   $2000 

(141i)  N  LAKE  PARK  AVE  150  E 
Walker  Ave.,  Oakland.     Garage. 

Owner C.  M.  Lleburg,  Bacon  Bldg.. 

Oakland. 
Architect  . .  .None. 

Contractor.  .Oakland    Bldg.    Co..    Secur- 
ity Bank  Bldg..  Oakland. 

■    COST,   $400 

(1419)  NO.  945  KIRKHAM,  Oakland. 
.^11.  work  tor  two-story  addition  of 
sti)re  ;and  fiat  to  frame  building.- 

Owner Caroline    Mag.erstaedt.    945 

Kirkham.   Oakland. 
Architect  . .  .None. 

Contractor.  .Gutleben       Bros.,       Monad- 
nock    Bldg..    San    Francisco 
Filed  June  4,  '14.     Dated  June  2.  '14. 

Brown    coated    $1342 

Completed    lOOO 

Usual    35   days 800 

TOTAL  COST.  $3142 
Bond.  none.  Limit,  60  days.  Forfeit, 
none.      Plans  and   specifications   filed. 

(1420)  W  KINGSLAND  AVE  106  N 
Trask,  Oakland.  One-story  5-room 
dwelling. 

Owner A.  W.  Rudolph,   Berkeley. 

Architect  . .  .None. 

Contraclorl.  .Ples'ser    &    .WInlund.     307 
Plaza   Bldg..   Oakland. 

COST.   $2284 

(1431)  W  E-THIRTY-FOURTH  50  S 
P*rk  Blvd.,  Oakland.  Two-story  8- 
raom   dwelling. 

Owner- E.     Lovegren.     14     Croxton 

Ave..   Oakland. 
-Architect  . .  .None. 

Contractor.  .J.      Almqulst.    14      Croxton 
Ave..   Oakland. 

COST.  $3000 

(1422)  NE  ELLIOTT  AND  THIRTY- 
third,  Oakland.  One-story  five-room 
dwelling. 

Owner T.  F.  Muller.  470   Edwards. 

Oakland. 
Architect  ...Clay      N.    Burrell,      Albany 

Bldg.,    Oakland. 
Contractor.  .Ed   Larmer.    470    Boulevard 

Way,   Oakland. 

COST,   $2270 

(1423)  MASONIC  AVE.  bet  Marin  and 
Dartmouth,  being  Lots  5S  and  59  BIk 
7  Tract  4,  Regents  Park.  Albany.  All 
work  for  one-story  dwelling. 


Owner R.   Duttke  Jr..    1122   isth.  (ik.l 

AiihKect  .  .  .None. 

Contiac(or.  .Jolin     Larsen,     Berkeley. 

Filc.l    June   4.   '14.      Dated   June    I.   '14. 

Frame    up     Vj. 

Plastered     'A 

Completed    -.  .-^ ., V4 

Usual  35  d9j;s..,:;;}-,r.-r. ii 

.._TOTAL  COST.  $1720 
Bond,  $900.  Sureties.  National  Surety 
Co.  Limit,  60  days  from  June  1.  For- 
feit, none.  Plans  and  specifications  liled 

11425)  N  BrfNK  TloAL  CANAl.  1000  E 
Fruitvale  Ave  bridge,  Oakland, 
Hock   bunkers. 

Owner Hutchinson     Co..     13th     and 

Franklin.    Oakland. 

Arihitect  ..  .None. 

Day's    work.  COST,    $.-,00 

(14261  NO.  315  THIRD  .AVE..  Oakland, 
Alterations. 

Owner P.  C.   Renard.   Premises. 

Architect  . .  .None. 

Contractor.  .Chas.    Nelson.    3452    Cham- 
pion, Oakland. 

COST.    $3800 

(1427)  BROADWAY  near  12th,  Oak- 
land.     Alterations. 

Owner Oakland   Bank    ot   Savings. 

Premises. 
Architect  ..  .Walter    D.    Reed,    Oakland 

Bank   ot  Savings,  Okd. 
Contractor.  .A.  J.  McPhee.   2144    E-27th. 
(Jakland. 

COST,    $2000 

(142S1  E  FORTY-FIFTH  AVE  10  N 
Bond,  Oakland.  Two-story  5-room 
police  station. 

Owner 'City    ot  Oakland. 

Architect  ..  .John   J.    Donovan.    Security 

Bank  Bldg..  Oakland. 
Contractor.  .W.   G.    Thornalley.    3027    E- 
16th.    Oakland. 

COST,   15450 

(14291  W  BROADWAY  1000  W  Col- 
lege Ave..  Oakland.  One-story  5-r 
room  dwelling. 

Owner E.  J.  Roberts,  1394  Masonic 

Ave..  San  Francisco. 

Arcliitect  .  ..None. 

Day's   work.  COST.   $1800 

(1430)  NO.  928  SIXTIETH.  Oakland. 
Alterations. 

Owner Mrs.   Marie   Andre,    Prem. 

Arcliitect  . .  .None  . 

Contractor.. Jno.    F.    Nielsen.    917    62nd, 
Oakland. 

COST.    $425 

(1431)  W  THIRTY-NINTH  AVE  160  N 
Carrington,  Oakland.  One-story  5- 
room   dwelling. 

Owner O.    H.    Herman.     2173     39th 

Ave.,   Oakland. 
Arcliitect  . .  .None. 
Day's   work.  COST.    $1500 

(1432)  N  FOURTEENTH  100  W  Clay 
N  103.70XW  50i  Oakland.  Excavat- 
ing for  three-story  and  basement 
Class    "A"   store  and   loft   bldg. 

Owner Nellie    E.    Blood.    Jessie    L. 

Appleton  and  Alliance  Land 
Co.,  acting  through  Agent 
P.  J.  Walker  Co.,  Monad- 
nock  Bldg.,  S.  P. 

Architect  ..  .C.       W.      Dickey,      Central 
Bank   Bldg,,   Oakland. 

Contractor .  .Maestretti   &   Younger. 

Filed  June  5,  '14.     Dated  June  5.   '14. 
1st  and  16th  of  each  month....     25% 


34 

:ili    iliiji.    iifor 25.% 

TOTAL  COST.  $2292 
Bond,  $1150,  Suret.v,  Fidelity  &  De- 
posit Co.  Limit,  June  29,  Forfeit,  none 
Plans   and    specifications    filed. 


(1433)  E  TWENTY-THIRD  AVE  2.40 
N  E-30lh,  Oakland.  One-story  six- 
room  dwelling. 

0\vner Robert  .and   Elizabeth   Mac- 

Neur.  2442   23rd  Ave.,  Okd. 
Architect  . .  .None. 

Contractor.  .Patrick-Nelson     Bldg.     Co.. 

2011    Shattuck    Ave..    Bkly. 

COST,    $2300 


(1435)  COR.  RAIL  ROAD  AVE  AND 
Louisiana,  Oakland.  Wind  mill  .ind 
tank  frame. 

Owner P.   Weyer.   Premises. 

Architect  ..  .None. 

Contractor.. L.  W.  Murdock.   1310  Web- 
ster.   Oakland. 

COST,    $400 


(1436)  E    CALIFORNIA    100    S    Ashby. 
Berkeley.     One-story   5-room   dwlg. 

Owner .1.  H.  Edclen,  1S2S  7th,  Okd 

Architect  . .  .None. 

Contr.Tctor..C.    J.    Pfrane.    5487    Clare- 
mont    Ave..    Oakland. 

COST,    $2350 

(1437)  E   RICHMOND   BLVD..   Oakland 
Garage. 

Owner F.   H.   Daily. 

Architect  . .  .None. 

Day's   work.  CO.ST,   $4  00 


(1438)  N  FOURTEENTH  100  W  Clay, 
Oakland.  Three-.^'tory  and  liasement 
Class  "A"  store  and   loft  building. 

Owner Nellie    E.    Blood,    .lessle    L. 

Appleton    &    Alliance    Land 

Co.,    Cr    R.    M.    Wright,    21S 

Bk.  of  San  Jose  Bldg.,  .S.  J. 

Architect  ..  .C.   W.   Dickey,   Central   Bk. 

Bldg..  Oakland. 
Contractor.. P.    J.    Walker.    Monadnock 
Bldg.,   San   Francisco. 

COST.    $60,000 


(1439)  E  EIGHTY-SIXTH  AVE  40  S 
Colby,  Oakland.  One  and  one-balf- 
story    8-room   dwelling. 

Owner Roy  Wilson,   145.i   SGtb  Ave. 

Oakland. 

Architect  ...None. 

Day's    work.  COST,    $2500 


(1440)      N   EVANS   200   W   Everett   Ave.. 
Oakland.      Two-story    7-room    dwlg. 

Owner Sumner    Randall.    12,9    1st 

Ave..    Oakland. 
Architect  . .  .None. 
Days    work.  I'OST.    $320-0 


Buildin?  Ooutrarts    Awarded. 
Berkeley. 

Xu.  Owner                    Contrnc<or  Amt. 

1390  Madison      Madison  3000 

139S  Weeks     Weeks  4000 

1399  Lamb    Lamb  15000 

1400  Lewis     Allen  7025 

1410  National     Van    Sant  BOO 

1412  Dunn      Manley  2400 

1424  Gilbert     Gilbert  400 

1434  Edel»«     Pfrang  236.0 

1436  Edelen     Pfrang  2350 

(1390)      S  EL  DORADO  248  W   Hopkins, 
Berkeley.     Two-story  8-room  dwlg. 

Owner Mary      O.       Madison.       290.', 

Deakin,    Berkeley. 
Architect  . .  .None. 

Contractor.  .C.  R.  Madi.son,  2905  Deakin 
Berkeley. 

COST,    $3000 


BUILDING  AND  INDUSTRlAlv  Nii.\VH 

(139S)  NW  TELEGRAPH  AVE  AND 
Bancroft  Way,  Berkejey.  Alter  .".- 
story   frame   hotel;   alter   1st   story    to 

Owner A.  J.  Weeks,  2225   23ra  Ave 

Oakland. 
Architect  ...W.  H.  RatcUff  Jr.,.Ist  Na- 

_  tiorial    Bank  Bldg.,    Bkly.. 
Day's  work.       '  .  COST,.  $4000 

(1399)  E  COLLEGE  AVE  50  S  Haste, 
Eei-keley.  Two-story  24-room  apart- 
ments. 

Owner E.   R.   Lamb.    1126      Poplar, 

Oakland. 

Architect  . .  .None. 

Day's    work.  COST.    $15,000 

iHOO)  LOT  7  BLK  5  Claremont  Park 
Berkeley.  All  work  for  twQ-story 
and    basement   frame  dwelling. 

Owner Annie    H.    Lewis,    Berkeley. 

Architect  ..  .Chas.    H.    Bebb,    503    Denny 

Bldg.,    Seattle. 
Contractor.  .P.    B.    Allen,    3133    .Market. 

Oakland. 
Filed  June  2.  '14.     Dated  May  26,  '14. 

Frame  -up     % 

Brown    coated    '4 

Completed  and   accepted 14 

I'suai   35  days V4 

TOTAL  COST,  $7025 
Bond.  $5000.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  forfeit,  none.  Plans 
and   speciflcatlons   filed. 

(1403)  S  ASHBY  150  W  California. 
Berkeley.      One-story    5-room    dwlg. 

Owner John  Murphy. 

Architect  ...None. 

Contractor.. C.    M.    McGregor,    470    KItli, 
Oakland. 

CO.ST.   $211111) 

(1110)  W  SHATTUCK  .WE  75  S  Ban- 
croft. Berkeley.  Gasoline  Supply 
station. 

Owner National     Supply     Stations, 

Inc..    24tl]    and      Broadway. 
Oakland. 
Architect  ..  .None. 

Contractor..  Van      Sant-Houghton      Co.. 

503    Market,   San    Francisco 

COST,    $6irfi 

I  1112)  LOT  2  BLIv  5  Map  San  Pablo 
Park,  Berkeley.  All  work  for  one- 
story   dwelling. 

Owner F.  M.  Dunn,  40  Monte  Vista 

Ave.,  Oakland. 

Architect  ...None. 

Contractor.. C.    M.    Manley.    1131     Arch. 
Berkeley. 

Filed  June  3,  '14.     Dated  March  26.  '14. 

Frame    up    Vi 

Enclosed     U 

Rough    plastered    Vi 

Completed    and    accepted V4 

TOTAL  COST.    $2400 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 

%(1424)  SO.  1434  HEARST  AVE.  Ber- 
keley.    Alterations  and   add.itions. 

Owner C.    L.    Gilbert.    Preiiiises. 

Architect  .  .  .None. 

Contractor.  .Thos.       H.      Gilbert,        2027 
Hearst  Ave.,  Bei-keley. 

COST.    $11111 

(1434)  S  ASHBY  60  E  California,  Ber- 
keley.     One-story    5-room    dwelling 

Owner J.   H.   Edelen,   1828  7th,   nkd 

Architect  ...None. 

Contractor.  .C.    J.    Pfrang.    5487    Clare- 
mont   Ave.,    Oakland. 

COST,    $2350 


Welncsday.   .  June      10.       1011. 

(Nil)      W    COLLEGE    AVE.    bet    Chan- 
ning    Way   and  liaste,    being   Lots    3 
and  4  Bell  Property.  Berkeley.     Mov- 
ing two  fiweiling  and  repairing  them 
Owner Clinton  ^and    Grace    Wake- 
field    Day,     2747     Bancroft 
Way,    Berkeley. 
Architect  . .  .None, 
contractor.  .A.  P.     and  O.  M.     Bullock, 

1952   Broadway,  Oakland. 
Filed   June  5,   '14.      Dated   June   5,   '14. 

Payments  not  given... 

TOTAL  COST,    $ 

Bond,  limit,  forfeit,  none.    Specifications 
llled. 


Bnilding  Contracts   Awarded. 
Alameda. 

,\o.  On-n<er                    Contractor  Amt, 

1416  Erickson     ,Erickson  2Q00 

1417  White    Clark  500 

1418  Strang    Strang  1600 

11416)      E  LINCOLN  —  W  Benton.  Ala- 
meda.    One-story  5-roo]u  dwelling. 

Owner Johnson    &    Erickson.    1610 

Benton.  Alameda. 
Aichitect  ..  .None. 
Day's   work.  COST.    $200(1 

(1417)      NO.   2217  SANTA  CLARA  AVE.. 
Alameda.      Addition    to   dwelling. 

Owner Chas.    H.    White.    Premises. 

Architect  ...None. 

Contractor.  .R.    P.    Clark,    2214  14    Santa 
Clara  Ave.,   Alameda, 

COST,    $500 

(141S)      NO.        1709     HIBBARD.  One- 

story    5-room    dwelling. 

ovvne.r V.    N.    Strang.    1521    Ninth, 

Alameda. 
.\rchitect  .  .  .None. 
Day's    work.  COST.    $1600 

*■ 

COMPLETION  NOTICES. 

ALAMEDA     COUNTY. 

.May  29,  1914 — 4  MILES  FRO.M  TP  OF 
Pleasanton,    Alameda    Co.      J    Witt 

Dougherty   to   Lamont   &   Millar 

.May     23,     1914 

•May  29,  1914— PTN  LOT  1  BLK  "A" 
Map  Piedmont  Knoll,  Okd.  L  J 
Burgk   to  I  Johnson May   19,   1914 

June  1,  1914— LOT  27  BLK  22  Map 
North  Cragmont  Tract,  Oakland  Tp. 
Frank  A  and  Dorothy  .M  Brown  to 
Patrick   Nelson   Bldg  Co. May   29.   1914 

June  1.  1914— LOT  26  BLK  "H"  Map 
Broadway  Terrace.  Okd.  C  E  Sin- 
clair  to   whom   It   may  concern 

May     25.     1914 

June  2,  1914— LOT  12  BLK  ''M"  Map 
North  brae  Terrace,  Bkly.  Berkeley 
Development  Co  to  Mason  McDuffle 
Co .May    29,    1914 

June  2,  1914— N  DAMUTH  400  E 
Fruilvale  Ave  50x120.  Okd.  H 
Westdorf  to  C  W  Reed.. June  2.   1914 

June  3.  1914 — W  BROADWAY  125  N 
Birnie  N  25xW  127-S,  Okd.  B  &  .M 
Cianciarulo  to  Western  Iron  Wks 
June    3.    1914 

June  4,  1914 — SE  GILMAN  &  SPEIN- 
age,  Bkly.  Olof  Larsen  to  John 
Kringlen May    28.    1914 

June  o,  1914— NE  REDWOOD  AND 
Pleasanlon  Roads  NE  3. .93  ch  NW 
4.11  ch  SW   3.37  ch   SB  6.15  ch,  Okd. 

J  T  Brennan  to  R  F  Buckman 

June   2.    1914 

June  5,  1914— LOT  27  .Map  Piedmont 
Terrace-  by-the-Lake.  Okd.  Frank 
F  Lewis  to  Fred  Peters.. June  4.   1914 

June  3.  1914— LOT  60  Map  Park  View 
Tract   No.    2,   Oakland  Tp.     George 


Juni'      Id, 


JM. 


J  Wallace  toJoseph  NeaL.Juiie 
une  5,  I9H— LOT  24  BLK  1.  Tlio 
and  Oaks.  Oakland  Tp.  J  H  Spr 
and   George   Friend    to   Spring   C 


..lun 


1914 


.lun 


5,  1914— LOT  24  BLK  20  Map  nf 
Blocks  20.  21,  22.  23.  24.  Thousand 
Oaks.  Oakland  Tp.  Clarabell  c 
Ailing  to  H  W  Mclntier.  .June  1.  Ial4 
434. 7S  NE  SSth  NE  42.71  SE  119. 4fi 
',SW    22.9-5    NW    113.50.    Okd.   Thomas 

Dowdell   to  J  P  Silva June   3.    1914 

June  5.  1914 — LOT  9  BLK  "V  973  Map 
•No.  1  Sub  Ptn  Central  Oakland,  be- 
■Ing  No.  3921  Webster.  Okd.  I,pn  A 
'Fieilz    to   Sullivan   Bros.. Jure   4,    1914 

♦ 

LIENS  FILED. 


ALAMEDA     COrNTY. 


June  1.  1914— LOT  21  Sbdvn  ''A" 
Thermal  Rancho.  being  Ptn  Sec  S 
T  4  S  R  L  E  5.38  acres.  Sunol  Tp. 
Geo  Bender  vs  E  O  Heine.    .    ..$63.20 

June  2,  1914— LOT  4  BLK  9  Map 
Claremont.  Bkly.  Contra  Costa 
Bids  Materials  Co  vs  Richard  Law. 
E  D  McKeon.  Bay  City  Bldg  Co..  H 
K    and   J   C    Bowman I381.6S 

June  2,  1914 — LOT  4  BLK  9  Map 
Claremont.  Bkly.  John  W  Hodge, 
1462.80;  Oscar  Sellers.  $1111.85: 
Tilden  Lumber  Co,  $168  vs  Bay  City 
Bldg  Co,  G  D  Patterson,  H  K  and 
J   C  Bowman 

June  3,  1914— LOT  4  BLK  9  Map 
Claremont,  Bkly.  Berkeley  Lumber 
Co  vs  Bay  City  Bldg  Co.  H  K  and 
J  C  Bowman  and  G  D  Patterson.. 
$343.75 

June  5.  1914— NW  EIGHTY-SIXTH 
Ave  60  NE  DowHng  Ave  th  along 
NW  line  86th  Ave  SOxNW  100.  Okd. 
F  E  Gold  vs  Grace  Hammond  and 
Gerald    L   Abell $110.60 


BUILDING  AND  INDUSTRIAL  NKVVg 

Emma  S.  Yender.  226  South   23rd  street. 
1    story    four-room    cottage.    $500. 

BRIDGES  —  Timber  and  reinforced 
concrete.  Cost  not  stated.  San  Jose 
and  Holllster.  Santa  Clara  and  San 
Benito  Co.,  Cal.  Engineers.  County 
Surveyors  of  .Santa  Clara  and  San  Be- 
nito Counties.  The  counties  of  .San 
Benito  and  Santa  Clara  have  arrived 
at  an  understanding  in  tlic  joint  county 
bridge  matter,  and  plans  have  been 
ordered  prepared  by  the  two  County 
Surveyors  for  the  Sargents  lirldge  over 
the  Pajaio  River  which  will  cost  $18.- 
000,  and  for  a  bridge  over  the  S.>in  Fe- 
lipe River  near  the  Dunne  r;inch.  P.ids 
will    be   called    for    shortly. 

Contracts   Anarded. 

BRIDGE— steel  and  reinforced  con- 
crete. $SO.oOS.  Soledad,  Monterey  Co.. 
Cal.  Engineer.  County  Surveyor.  Sa- 
linas. Owners.  .Monterey  County.  Con- 
tractors. W.  N.  Concannon  Co.,  Monad- 
nock  Bldg..  S.  F.  Contract  price,  $60,- 
oOS.  V 


SaN  JOSE  &   SANTA  CLARA 
CLARA  VALLEY. 


RESIDENCE  —  3  story  and  base, 
reinforced  concrete.  $250,000  to  $300.- 
04)0.  Hillsborough.  San  Mateo  Co..  Cal. 
ArcHtec'.s.  Willis  Polk  &  Co..  Mer- 
c-hants'  Echange  Bldg..  S.  F.  Owner. 
Marriete  Pullman  Carolan.  The  dwell- 
ing will  be  erected  on  the  Carolan  Es- 
tate and  will  be  fireproof  tlirougbout. 
Occupying  the  center  of  large  grounds 
which  will  be  laid  out  in  formal  gar- 
dens, the  dwelling  will  be  one  of  the 
Ixandsomest  homes  on  the  peninsula. 
Interior  finish  will  be  largely  of  hard- 
woods. Hardwood  and  inlaid  doors 
will  be  used  extensively.  There  will 
be  a  central  heating  system,  vacuum 
cleaning  and  a  hot  water  supply.  Ele- 
vator service  and  dumb  waiters  will  be 
liu-talled.  All  bath  rooms  will  be  fin- 
ished in  tile.  There  will  be  open  fire 
pwces  and  tile  and  marble  mantels. 
A.  garage,"  stables  and  kennels  will 
also  be  erected  on  the  property.  A 
contract  for  the  excavating  and  rein- 
forced concrete  work  has  been  award- 
ed ea  the  Clinton  Flreproofing  Co.. 
Mlitual  Bank  Bldg..  S.  P..  for  $42,350. 
Plans  tor  the  other  parts  of  the  work 
wlH-..l)e    out    tor    figures    shortly. 

RESIDENCES — 1  and  2  story  and 
base,  frame.  Cost  not  stated.  San  Jose. 
Santa  Clara  Co..  Cal.  Architect,  none. 
The  following  Day  Labor  jobs  are  re- 
ported as  about  to  be  started  In  San 
Jose:  I'.  G.  Cook.  850  North  Miller 
street.  !  story  six-room  cottage,  $2,000: 
Lewis  Co..  445  South  3rd  street.  1 
story   five-room  house,   $1,500.  and  Mrs. 


kORK    AT    SAN    JOSE. 


John    Doyle   W'Hl    ConHtruet    Relnforeeil 

Concrete     Brldg:e     Over    Peoetencia 

Creek,  Snn  JOHe. 


A  contract  ha.«  been  awarded  to  John 
Doyle,  of  San  Jose,  for  fl.SSl  tor  con- 
structing a  reinforced  concrete  bridge 
over  Penetencia  Creek,  San  Jose.  Plans 
were  furnished  by  County  Surveyor  J. 
G.  .McMillan.  The  following  bids  were 
received; 

Penetendia     Bridge    "Work. 
R.    H.   Jamison.   Santa    Clara .  .$2,272 
Casley   &    Hamilton,    San   Jose   2,343 

L.   M.  Scott,   San  Jose 1,985 

W.   L.   Glllham    &   Son,    S.    J...    2.625 

W.   H.    Otto.   San   Jose 2,868 

John   Dolye,  .San   Jose 1,881 


BUILDING  CONTRACTS. 


SAN    MATEO   COUNTY. 


LOT  28  BLK  35.  Easton  .\ddition  No.  2 
to  Burllngame.  AM  work  for  one  and 
one-half-story    frame    building. 

Owner Pieter  &   Luclle  E.  Frank- 

huizen,    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .John  Drewes.  S.  F. 

Filed  May   20,  "14,     Dated  May  19,  '14. 

Rough     frame    completed $750 

Building    enclosed    750 

Completed   and   accepted 750 

Usual    35    days 750 

TOTAL    COST,     $3000 

Bond,    none.      Limit.    SO    working    days 

after    May    19.      Forfeit,    none.      Plans 

and   specifications    filed. 

WILLOW  BROOK  FARM,  Portola.  All 
work  except  grading,  finish  hardware 
and  electric  light  fixtures  for  one- 
story  and  towers  frame  stable  and 
farm  buildings. 

Owner Herbert    Edward   Law.   Mo- 

nadnock    Bldg..    S.    F. 

Architect  ...     George    A.    Schastey.    Mo- 
nadnock    Bldg..    S.   F. 

Contractor.  .Louis  Delbel.   S.   F. 

Filed   May  20.  '14.     Dated   May   12.  'H. 
Completion    of    concrete    founda- 
tion     work      and      semi-monthly 

thereafter     75% 

Usual    35    days 25Vo 

TOTAL  COST.   $3600 

Bond.    none.      Limit,    5ii    working    days 

after    May    12.      Forfeit,    none.      Plans 

and    specifications    filed. 


UPLANDS. 


Owner C.        Templeton         Crockerll 

Hillsborough.  .       IJ 

Arihilpct  ..  .Willis   K'llk      &     Co..   Mer-J 

chants'       Excliange       B!dg.,i 

San   Francisco.  | 

Cnntrartor..Ploodberg      &      McCafferyij 

Monadnock    HlUg..   S.    F.        \ 

Filed   May  23,  '14.     Dated   May   id,  '14.    ij 

On  15th  of  each  month ir.'/A 

lIsu.Tl    35    days 25»/J 

TOTAL  COST,  $3934? 
Pond.  $200(1.  Surety.  Pacific  Coast  < 
Cii.sualty  r,i.  .Limit.  Aug.  1.  Forfeit;!; 
$10.      Pl.nns   and   specifications    filed.        r 


LOT  12  BLK  19,  Lomlta  Park.   All  workJ 
except    electrical    fixtures    and    hard-' 
wai-e   (owner  being  allowed  $50  fronf^ 
contract   price)    for   one-story   shingle 
dwelling. 

Owner E.  D.  Painter,  Merced.  Cal. 

Architect  ...R.   C.   Stickle.   San   .Mateo. 

Contractor.  .R.  C.   Stickle.  San  Mateo. 

Filed   -May   20,  "14.      Dated   April    30,   '14. 

Frame   up  and   roof   on $462.50 

1st   coat  plaster  on 462.50 

Completed    and    accepted 462.50 

Usual    35    days 462.50 

TOTAL    COST,    $1850.00 

Bond,  $925,     Sureties,  H.  A.  Bewley  and 

H.  Loose.     Limit.  70  working  days  after 

■  late  of  recording.     Forfeit,  none.   Plans 

and    specifications   filed. 


HILLSBOROUGH.      All    work    for    two- 
story  frame  plaster  and  tile  residence 
Owner Henry       Dernham,       Hills- 
borough. 
Architect  .,  .Lewis      P.      Hobart,      1122 

Crocker  Bldg.,  S.  F. 
Contractor.  .James  T.  Johnson,  John  E. 
Branagh   &  Thos.   A.   Cuth- 
bertson,    442    14th,    S.    P. 
Filed    May    28.    '14.      Dated    May    25,   '14. 

On   15th    of   each   month ,     75% 

Usual    35    days 25% 

TOTAL  COST,  $16,900 
Bond,  $8450,  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  Nov.  1.  Forfeit, 
$20  per  day.  Plans  and  specifications 
filed. 


NOTE:— $225    added    to    total 
outside  piping  Is  done. 
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Hillsborough. 

.Willis  Polk  &  Co..  Mer- 
chants' Exchange  Bldg., 
San  Francisso. 
.Clinton  Flreproofing  Co.  of 
California,  Mutual  Bank 
Bldg.,  San  Francisco 
Filed   June   1,  '14.     Dated  Maly   26.  '14.    '. 

On    15th   of  each   month 75% 

Usual    35    days '"    25% 

TOTAL  COST,  $42,350 
Bond,  $21,175.  Surety,  Globe  Indemnity 
Co.  of  New  York.  Limit.  Sept.  1.  11114. 
Forfeit.  $25  per  day.  Plans  and  speci- 
fications filed. 

ON  THE  "ISLAND.'  Redwood  City.  .411 
work  for  alterations,  changes,  addi- 
tions for  one-story  frame  gymnasium 


.Ho 


Haw 


Committee,  Redwood  City. 

Architect  ,.  .Donnelly    &    Waller,    Red- 
wood 'City. 

Contractor.  .Donnelly    &     Waller.     Red- 
wood City. 

Filed   June   3.   '14.      Dated   June   3,   '14. 
75%  of  work  done  and  materials 


miLDlNC    AND    INDl'STRIAI.    NKW  S 


Veneered  Panels  thai 
ARE  good—order 
today  from 


For  all  purposes  use 
Wybro  Panels 

No  matter  what  "kind"  of  a  panel  you 
require,  you  will  find  it  among  the  WYBRO 
family  of  168  varieties. 

"A  f^anel  for  every  purpose"-— that's 
the  WYBRO  advantage.  And  they  are  all 
UNIFORM  in  quality-— always  the  best  ob- 
tainable. 


Wtiite  Bpottieps 


Sth  and  Brannan  Streets 


San  Francisco 


turnlshei)    as    work    pidgiesses.  .  .  IS.IO 

Usual    sr,    (lay.s    25% 210 

TOTAL,  COST,  $840 
bond.  J420.  Surety.  American  Surety 
Co.  of  New  York.  Limit,  interior  by 
June  19.  and  tlie  balanre  as  soon  as 
possible.  Forfeit,  none.  Plans  and 
specitications  filed. 

COMPLETION  NOTICES. 

.>i.\,\    M.\TE«    COl  NTV. 

KECORDED  ACCEPTKH 

June  2.  1914— POPLAR  &  HURLI.VC- 
bam  Aves  Sub  No.  1.  San  .Mateo 
Park.  Leona  Jones  Rlcbardson 
(Mrs  Eri  H)  to  William  S  Leadley 
, July    2,    1913 

June  3,  1914— LOT  14  BLK  9  Lomita 
Park  Sub  No.  3.  San  Mateo.  Fred- 
erick W  .and  Anna  M  Dorotihy 
Helms  to  O  E  Evans June  1,  1914 

June  3.  1914— LOT  S  BLK  21  Map  of 
Crocker  Estate  Tract  Sub  No.  1. 
San  Mateo.  Carl  A  Anderson  to 
Edward   Anderson June   2,   1914 

May  29.  1914— BERESPORD.  The 
Beresford  Country  Club  to  The 
John  G  Sutton  Co May   23,   1914 

May  29,  1914 — LOT  4  BLK  21  Crocker 
Tract.  Arthur  G  Duncan  to  L  L 
Allen May    2S.    1914 

May    29.    1914 — Ui-.ANDS.      Cbarles   T 

Crocker  to  Cavanagh  &  Vezlna 

May    23.    1914 


KELEASK  OF  LIENS. 


SAN     MATEO     COUNTY. 

RECORDED  AMOUNT 
.May  21.  1914— COUNTY  ROAD  near 
Second  Ave.  St.  .Matthew's  Red 
Cross  Hospital.  The  Watson  Man- 
tel &  Tile  Co  to  Tims  W  Alton  and 
John    Doe    $222 


MARIN,   CONTRA  COSTA  AND 
SONOMA   COUNTIES. 


RESIDENCE  —  1  story  and  base, 
frame.  t2.oO().  Richmond.  Contra  Costa 
Co.,  Cal.  Architects.  Elite  Planners. 
1844  5tli  avenue.  Oakland.  Owners. 
Abbott  and  Chinnock.  The  dwelling 
has  been  de.'!lgned  tor  a  six-room  house 
with  bath.  Interior  will  be  flnislied 
in  pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  large  open  fire  place 
with  tile  mantel.  Bath  room  and 
kitchen  will  have  tile  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  bouse  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans    are    now    being    prepared 


and    when    complete    the    «  oi  k    will    lie 
done    by    Day    Labor. 

HOSPITAL  DAIRY  BUILDINGS  — 
J1G.985.  Napa.  Napa  Co..  Cal.  Archi- 
tect. State  Architect  George  B.  Mc- 
Dougall.  .Sacramento.  Owners.  Slate  of 
California.  Bids  opened  on  June,  3rd 
l,y  the  State  Board  of  Control  show  H. 
A.  Klyce  of  San  Francisco  low  at  110,- 
fi.s.-,.  He  wi'll  probably  be  awarded  the 
contract.  A  complete  list  of  these  bids 
will  be  found  under  the  heading  of 
.Marin.  Conlr.i  Co.sta  and  Sonoma  Coun- 


Dairy  Building  At 
Napa  State  Hospital. 

H.  A.  Kly I   Sun   h-rsmclxco   l.<iiv  lllil- 

ller  Fur  Work.    EIkIi*  I«1<1»  iti'eeiveil 
In  All. 

I  By   Special   Wire.) 

SACRAMENTO.  CAL..  June  3rd.  19H. 
—The  Board  of  Control  opened  bids  to- 
day for  constructing  Dairy  Buildings 
,it  the  Napa  State  Hospital.  Eight  sets 
of  figures  were  opened,  the  lowest  being 
the  bid  of  H.  A.  Klyce  of  San  Fran- 
cisco for  J1C.9S5.  A  contract  will  prob- 
ably be  awarded  to  him.  The  follow- 
ing is  a  complete  list  of  the  bids  as 
opened: 

Dairy  Bulldln^H  nt  Napn, 

H.    A.    Klyce »16,9S.-; 

C.    W.    Doughty 17.62.". 

Louis   Cereghlno  &  Son IS. ",00 

.McSheehy     Bros 19,292 

W.    A.    Newsom 19,649 

R.  S.   K.   MacMillen 19,69S 

Monson    Bros 20.2(1(1 

Alfred    O.    Nelson 20.463 

« •- 

BUILDLVG  CONTRACTS. 

CONTRA    COSTA    COUNTY. 

LOT  11  BLK  99  Amd  -Map  of  City  of 
Richmond.  Concrete  work.  iron 
work,  brick  walLs.  ar"flcial  stone 
work,  carpentry,  joinery,  plumbing, 
hardware,  slieet  metal  work,  glazing, 
etc..  for  one-story  brick  Record  an, I 
vault    building. 

Owner Richmond  Abstract  &  Title 


Ricbn 


.Non 


Contractor.. Carl    Overaa,    Richmond. 

Filed  May  23,  '14.     Dated  May   19.  '14. 

Celling    joists    in    place $  733.33V.i 

Plastering    completed    733, 3:P:., 

Completed    and    accepted...     733.:;:;'.. 

Usual    33    days HMii,,, 

TOTAL  COST,  J36f)O.U(j 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building.        San  Prancisc 


Hond.  $IN4(l.  .Sureties.  Ole  Tohlason  « 
Juergen  IXiiis.  Limit.  60  days.  For 
felt,  $10  per  day..  Plaits"  and,  speciflca 
tions   filed. 


SECTIONS  29.  24  T  1'  N  R  2'  E  AND 
Sections  19.  '20.  21.  22  and  23  T  I  W 
R  3  E  M  D  B  and  M.  To  complete 
and' install  fences  and  gates  and  tear 
down  existing  fence  and  construct 
out  of  materials  thereof  a  new  fence 
upon   property. 

Owner. East    Contra      Costa      Irri- 
gation   Company. 

Engineer  . .  .  A.  Kempkey. 

Contractor.  .Standard     Ffence     Co..     2ln 
12th.    Oakland. 

Filed  May  21.  '14.     Dated  May  20.  '14. 
Progressive    payments    etiual     to 
7.1%  payable  at  end  of  each  month 

Usual    S.i    days 2n% 

TOTAL  CO.ST,  »20iin 

liond.    »20n(i.      Surety,    Fidelity    &    De- 

lio.slt    Co.    of    Maryland.      Limit.    Aug.    1. 

Forfeit,   none.      Plans   and   specifications 

filed. 


Birn.I»ING   C0NTR.4rTS. 


CONTHA    rOST,\    COUNTY. 


FIRST  STREET.   Richmond.      One-story 
dwelling. 

Owner P.  .M.  Sanford.  Richmond. 

Architect  ..  .W.      J.      Cuthbertsen.      32S 

Montgomery,   S.   F. 
Day's  work.  COST.   $1200 


LIENS  FILED. 


CONTKA    COSTA    COUNTY. 

RECORDED  AMOUNT 

May  28.  I9I4— A  .STRIP  200  FT.  lying 
100  feet  on  each  side  of  center  line 
running  from  E  to  W  of  Sec  Nos. 
19.  20.  21.  22  T  1  N  R  3  E  M  D  B 
&  M.  Ralph  Crowther  vs  Balfour- 
Guthrie    &    Co   and    Charles    Nott.. 


'"OMPLETION  NOTICES. 

M\lll\     fOUNTY. 

RECORDED  ACCEPTED 

June  3.  I9I4— SAN  ANSELMO.  Marin 
Co.  Emily  Thomas  to  Taylor  &  Co 
June   1,    1914 

June  1,  1914— FAIRFAX  HEIGHT.S, 
Marin  Co.  The  Rocca  Land  Co  (a 
corp)   to  A  F   Hanson.  ..  .June    1.   1914 

June  2,  1914— SEQUOIA  PARK.  .Marin 
Co.  Hugh  and  .Margaret  Driscoll 
to  Watson  Bros June  1,   1914 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


BRIDGE— steel  and  concrete,  $.-7,iil)0. 
Visalja.-  Tulare  Co..  Cal.  Engineer. 
County  Surveyor  Byron  Lovelace.  Vl- 
salia.  Owners.  Tulare  County.  County 
Surveyor  Byron  Lovelace  Is  preparing 
plans  arid 'specifications  for  a  new 
steel  bridge  to  be  erected  over  Kings 
River  near  Dinuba.  The  cost  ol"  the 
structure  Is  estimated  at  |27.0illl.  Bids 
win  be  called  (or  shortly. 

RESIDENCE  —  2  story  and  base, 
fi-ame.  JM.MO.  Fresno.  Fresno  Co.] 
Cal.  Architect.  E.  .Vlathewson.  Fnr- 
sythe  Bldg..  Fresno.  Owner.  Arthur 
Goodfellow.  The  dwelling  will  lie 
erected  in  the  Hazelwood  Tract,  and 
has  been  designed  for  a  fnurteen-room 
dwelling  with  several  baths  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine  with  some  elm  panels.  Hardwood 
lloors  will  be  used  In  the  principal 
rooms.  There  will  be  furnace  heal 
and  open  fire  places.  Mantels  will  be 
of  tile.  Bath  rooms  will  be  finished 
in  tile  and  will  be  equipped  with  show- 
ers. Automatic  water  lieaters  will  lip 
installed.  Exterior  of  tlie  liou?e  will 
be  covered  witli  cement  piaster  on 
metal ,  lath..  .Plans  are  .'being  revised 
and  figures  will  be  called  for  shortly. 
PASSENGER  STATION-^2  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Modesto.  Stanislaus  Co..  Cal. 
-ArchMect.  Engineering  Department 
southern  Pacific  Co..  Flood  Bldg..  S.  F. 
owners.  Southern  Pacific  Co.  The 
building  will  be  designed  In  tlie  .Mis- 
sion style  of  arcliltecture  and  will  pro- 
vide for  two  waiting  rooms,  office  and 
baggage  room.  Interior  finish  will  be 
of  pine  throughout.  There  will  be  a 
central  heating  system,  piobahly  steam 
heat  with  an  oil-burning  plant.  .Mod- 
ern plumbing  and  electric  work  will 
be  installed.  Exterior  of  the  building 
will  be  faced  with  cement  plaster.  A 
clay  tile  roof  will  be  u.^^ed.  Plans  are 
complete  and  figures  will  be  called  tor 
shortly. 

BRIDGES— Steel  and  timber.  Cost 
Ijot  stated.  .Madera  County.  Cal.  En- 
gineer. County  Surveyor  F.  E.  Smith. 
.Madera.  Owners.  .Madera  County.  Con- 
tractors.   Williston   &    Son.   Tobln   steel 


Ray 


rd  Layne,   .Madera, 


$6.U2.     Edwi 

bridge    at    Gertrude.      Contract       pri 

tl.JSI.     A   complete   list   of   the   flgu 

submitted    will    be    found 

he.iding  of  Fresno.  Stanislaus  and   Cc 

tral    California    In    tliis    issue. 

Contrnofs    .-xwarilpd. 

STREET  PAVJ.NG— |."ii.lHin.  iJiniil 
Tulare  Co.,  Cal.  Engineer,  city  Enf 
neer.  Dinuba.  Owners.  City  of  Dinul 
Contractors.  Ransome-Crummey  C 
(lakUu.d.      Ci.ntract   piice,    $,-.). 


ber 


the 


Bids  Opened  For  Two 
Madera  Co.  Bridges. 

<  oiiiitj      Sniiervlnom     Annnl     CoiitrilctM 

For  Timber  Structure  aud  .steel  iinil 

Concrete    RrlilgeH. 


timber  bridge  ami  the  other  a  steel  and 
concrete  structure.  Plans  were  pre- 
pared by  County  Engineer  F.  E.  Smith 
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of  Madera.  Williston  &  Son  of  Tobin, 
were  awarded  the  steel  bridge  at 
Raymond  for  16,112  and  Edward  Layne, 
Madera,  was  awarded  the  timber  bridge 
at  Gertrude  tor  $1,4.S1.  The  following 
bids  were  received; 

Timber    Brldse    at    Gertrude. 

Williston    &    Son.    Tobin J2.191 

O.    Parller,    Tulare 1,822 

A.  J.  Wood,  Raj-mond 1,487 

Ed.    Layne.    Madera 1,484 

Steel  and  Concrete  Bridge  at  Raymond. 

Williston    &    Son,    Tobin $6,142 

O,    Parller,    Tulare 6,274 

S.  M.  Kearns,  Long  Beach....    8,500 
Ross  Con.   Co.,  Sacramento...   0,722 

Security    Constr.    Co 7.890 

W.  N.   Concannon.   S.   F 7,864 

J,    E.    Little,    Fresno 0,690 


BUILDING  COM'K.Vrrs. 

FRES.\0    COINTV. 

LOTS  11,  12,  13  N  20  FEET  LOT  14  BLK 
64,  Fresno.  Excavation  and  concrete 
work   for  theatre  building. 

Owner T.   C.   White,   Fresno. 

Architect  ..  .Foulkes.  DeCamp  &   Boiler 

Fresno. 
Contractor.  .Trewhltt   -  Shields         Co.. 

Fresno. 
Filed  June  2,  '14.     Dated   .May   27.   '14. 

Upon  completion    737,, 

Usual    35    days 25% 

..  TOTAL  cost.  $.5800 
Bond.  $2900.  Surety.  Fidelity  &  Casu- 
alty Co.  of  N64  York.  Limit.  30  work- 
ing day's.  Forfeit,  none.  Plans  and 
sptcificatlons    filed. 


LO^S    29'  TO    32    BLK    75. 

Kresi 

10.      All 

work   for 

one-story   brh 

Lk   gai 

■age. 

state, 
n,    Fre 

Fresno. 

Architect  .. 

.B.    .Mathewso 

Contractor. 

.Bmmett  RIgg 

Ins,  Fi 

i-esno. 

Filed  June 

1,  '14,     Dated 

Mav  2 

7.   '14. 

75%    cost 

of   labor  and 

ials 

used,  p 

aid  when   Iron 

work 

set 

v%    cost 

of  labor  and 

mater 

ials 

In  place 

i  each  14  days  a 

fter  u 

ntll 

complet 

Upon    con 

ipletion    remali 

ling,. 

. .     75% 

TOTAL    COST, 

$12,075 

Bond,    $6351 

).      Surety.    Fidelity 

&    De- 

posit  Co.  of 

-Maryland      Li 

mit.    5(: 

1  work- 

ing    days. 

Forfeit,    none. 

Pla 

ns    and 

^.liecificatior 

IS   filed. 

PTN  OF  E  14  OF  SW 
Sec  8,  13,  20,  Fresno 
three  frame  dwelling 


OF  SWVi    OF 


Ov 


,Gle 


G.   .Moll,    Fi 


Contractor.  .H.  E.  .Miller  &  W.  1 1.  Smith 

Fresno. 
Filed  June  4.   '14.     Dated   Map   11,   '14. 

Oiinstruction    of    frames 25% 

'  Dwellings   enclosed    25% 

Completion    of    buildings    25%, 

:i«   dajii   after 25% 

TOTAL  COST.  $3600 
Bond,  $1800.  Sureties,  J.  A.  W.valt  and 
Henry  Spoerlein.  Limit.  00  days.  For- 
feit. $1  per  day.  Plans  and  specifica- 
tions filed. 


COMPLETION  NOTICES. 

KRESM)    COINTV. 

IBCORDED  ACCEPTED 

luy    28.    1914— SW    ',     OP   SEC.    4.    20- 

16.     Fresno.       Cal.     Oilfields.     Lmtd 

to    Llewellyn    Iron    Works    (2    stor- 

nge   tanks)    May   21.    1914 


-.lElNS   tlLED. 

FRKSNO    COINTV. 

UECUKDED  -     A.MOU.N 

.May    2.-*.    1914--TijOi;g£3i  AND   32    BLK 
48.    East   Fi:e?no3Ml>fanics   Plan- 
1  wife.  . 

. .  .$iss.: 


.Mill 


J   H   Fug 


SACRAMENTO,    STOCKTON    ft 
NORTHERN  CALIFORNIA. 


RKSlIiKNCE-S-- 
anie.     $3,300     ea 


Bldg..        SacrE 
/111    be    erectec 


Interiors  will  be  finished  ii 
redwood.       Hardwood     floor 


'III  CI',. 

■    win 

be    fui 

■nace 

heat    and 

opei 

liie    ji 

laces. 

Mantf 

!ls   w 

111   be   of  ti 

ile   01 

Aut. 

omatic 

wat 

er    heaters 

wll 

he   im 

nailed. 

Bath 

root 

ns  and  kiti 

rhpm 

■will    1 

ave    II 

le   wai 

nscot 

.   Exteriors 

wil 

0 

veVed  ^ 

with 

cemei 

Tt      pla'sier 

iiic'al 

la  til    a 

ind    ru! 

Stic. 

Plans  are 

com- 

r'clc 

and'   ii 

1    the 

hand: 

3' of    the   0 

wnei 

who 

will    do    the 

work 

by   Day   1. 

.abor 

ials    ai 

-e    now 

'    beii 

rg    purchased. 

RBSIDE.N'CBS— 1 

and 

2      story 

aiiJ 

base,  frame.  Cost  not  staled.  Sacra- 
mento. Cal.  Architect,  none.  The  fol- 
lowing Day  Labor  jobs  are  reported 
as  about  to  be  started  in  Sacramento: 
H.    .M,    F;arle.    302S    -Magnolia    avenue'    2 


roon 


500: 


.lolinst 

in.    1219   33rd   street.    1 

story   H*e- 

I'onm 

house,    $1,700.    and    O. 

H.    Mooi'e. 

2003    3 

ath    street.      1      storv 

house. 

$1,500.      -Materials    ar 

e    now    be- 

sed. 


JAIL    CON.STRUCTIOX— 2    story    am 

stated.  Red  Bluff.  Tehama  Co..  Cal 
.\rchltect.  R.  A.  Herold.  Sacramento 
Owners.  Tehama  County.  The  follow 
lug  bids  were  opened  by  the  Board  o 
Supervisors  for  the  construction  of  tin 
new   County  Jail: 

Jtiil    BiilldinB. 

W.    .M,    Coricanon    Co $20.97: 

.Vl.i  thews    Const.    Co 

Keating    &    Holt    


S    Am  hi 


28.700 
27.150 
26.690 

$26,212 


IStffI   Celln  and  Jiill    lln 

lalston    Iron    Works     

lawley    Jail    Co 

V.    G.    West    Co 24.963 

Bids  were  taken  under  advisement 
mil    l^rida.y.    June    12th. 

HOSPITAL  DAIRY  BUILLII.NO— Re- 
iloi'ced  conci-ele,  $14,390.  Stockton, 
an  Joiuiuin  Co.,  Cal.  Archllect.  State 
rchltect  George  B.  .McDnugall.  .Sacra- 
lento.     Owners.  State  of  California.  H. 


Kly 


of    San 


pr 


uted 


the  lowest  bid  for  ( 
dairy  buildings  at  the  Stockton  State 
Hospital  and  will  probably  be  awarded 
the  contract.  A  complete  list  of  the 
figures  received  by  the  State  Board  of 
Control  will  he  found  under  the  bead- 
ing of  Sacramento.  Stockton  and  North- 
ern  California   in   this  issue. 

GAS  HOLDER  AND  TANK— Cost  not 
slated.  Talmage.  Mendocino  Co.,  Cal, 
Archllect,  State  .Architect  George  B. 
.McDougall.  Sacramento.  Owners.  State 
of  California.  Bids  received  on  June 
1st  by  the  State  Board  of  Control  for 
Ibis  work  show  the  Weslern  Pipe  and 
Sieel  Co.  of  .San  Francisco  low  at  $5.- 
-■,'i5.  They  will  probably  be  awarded 
the   contract.      A    complete    list    of    the 


.38 

figures  received  will  he  found  under 
the  heading  of  Sacramento.  Stockton 
and  Northern  California  in  this  issue. 
SCHO01>  ADDITION  —  1  story  and 
base,  brick.  Cost  not  stated.  Stock- 
Ion.  San  Joaquin  Co..  Cal.  Arclritects. 
Stone  &  Wright.  24  South  California 
street.  Stockton.  Owners.  City  of 
.'^toc-kton.  Plans  have  been  completed 
for  a  fciur-room  addition  to  the  present 
l.ulMlng  located  at  the  corner  of 
.jWashJngton  and.' Monroe  streets.  .I.nte- 
■^■lor"  win  be'  flntehed  in  pine.  There 
wiiri'e  ^warm  air  system  of  healing, 
nil  burning  furnace.  Metal  tile  and  tar 
and  gravel  roof  Is  specified.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster.  Plans  are  complete 
and  figures  are  being  taken. 

SCHOOL  HEATINO  SYSTEMS— Cost 
not  stated.  Stockton.  San  .Toaquin  Co.. 
Jal.  Architects.  Stone  and  Wright,  24 
South  California  street.  Stockton. 
Owners.  City  of  Stockton.  Bids  are 
now  being  called  for  furnishing  and 
Installing  warm  air  lieating  systems 
'with  oil  burning  furnaces  In  all  of  the 
new  Stockton  school  buildings.  Plans 
and  specifications  can  be  secured  from 
the  architects.  Bids  Will  be  opened  In 
about  a  week  or  ten  d:iys. 

SCHOOI^l  >,i  story  and  base,  frame. 
J15,000.  Sacramento.  Cal.  Architect. 
C.  C.  Cuff.  Sacr.imcnto.  Owners.  North 
Sacramento  School  District.  Plans  are 
now  being  prepared  for  a  new  building 
to  be  erected  in  the  Hagglns-Grant 
Tract.  There  will  be  four  class  rooms 
and  an  assembly  hall.  Interior  finish 
will  be  of  pine  and  redwood.  Maple 
floors  will  be  used  in  the  class  rooms. 
Plans  provide  for  a  warm  air  system 
of  heating,  modern  school  plumbing  and 
blackboard.s.  Exterior  of  the  building 
win  be  covered  with  cement  plaster  on 
metal  lath.  Bids  will  be  called  for  as 
aoon  as  plans  and  specifications  can  he 
completed. 

nESIDENCE  —  1  story  and  base, 
frame.  l.i.OOO.  Sisson.  Shasta  Co..  Cal. 
Architect.  James  W.  Plachek.  Acheson 
Bldg..  Oakland.  Ownei-.  Dr.  Kurnctt. 
The  dwelling  has  been  designed  for  a 
seven-room  house  and  will  include  the 
doctor's  office.  Interior  finish  will  be 
of  pine  throughout.  Hardwood  floors 
will  be  u.«ed  In  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  fui-nace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile.  An  automatic 
water  heater  will  be  Installed.  Bath 
room  will  have  tile  wainscot.  Exterior 
of  the  dwellng  will  be  covered  with 
cemenl  plaster  on  metal  lath.  Plans 
are   now   being   prepared. 

BRIDGE— Steel  and  reinforced  con- 
crete. ISO. 00(1.  Yuba  City.  Butte  Co.. 
Cal.  Engineer  E.  L.  Cope.  Yuba  City. 
Owner.".  Butte  County.  The  Butte 
County  Board  of  Supervisors  accepted 
I'.o  plans  and  specifications  for  the 
Butte  Slough  bridge  at  Yuba  City  as 
prepared  by  p.  L..  Cope.  Bids  will  be 
received  on  June  29th.  The  bridge  will 
be  of' the  reinforcej  concrete  type. 
1,920  feet  long,  and  has  been  estimated 
to  cost  J60.000.  Full  particulars  can 
he  secured  from  the  County  Clerk  of 
Balte    County. 

FIRE  HOUSE— 2  story  and  base, 
concrete  and  frame.  Cost  not  stated. 
Stockton.  San  Joaquin  Co.,  Cal.  Ar- 
chitect. City  Engineer  Comptnn.  Stock- 
ton. Owners.  City  of  Stockton.  The 
lluiiaing  will  be  erected  on  property 
recently  purchased  on  California  street 
tetwecn  Jefferson  and  Jackson  streets. 
Plans  provide  for  room  for  engine  and 
apparatus   i-qulpment   on   the   first   floor 
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and  living  quarters  for  the  men  on  lb.? 
second  floor.  Interior  will  be  finished 
In  pine  and  redwood.  There  will  lie 
steam  heat  and  a  hot  water  system. 
Bath  rooms  will  be  equipped  with 
showers.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Speci;i  I 
electrical  work  will  be  specified.  Plan^ 
are    now^    being    prepared. 

POWER  PLANT — 1  story,  reinforce,! 
concrete.  Cost  not  stated.  Fall  River 
Shasta  Co..  Cal.  Engineer's  name  not 
given.  Owners.  California  Power  ami 
Manufacturing  Co.  Charles  E.  Kormel 
has  arrived  at  Fall  River,  Shasta  Coun- 
ty to  superintend  the  construction  of 
the  California  Power  and  Manufactur- 
ing Co.'s  new  power  station.  A  tun 
horse  power  plant  will  be  Installed  at 
the  present  time,  but  the  compony  h;is 
water  rights  giving  an  available  100.- 
000  horse  power,  which  will  be  devel- 
oped   shortly. 

Contracts  Airkrded. 

SCHOOL — 2  story  and  base,  brick. 
$30,000.  Chlco.  Butte  Co.,  Cal.  Archi- 
tect. Chester  Cole,  Chlco.  Owners,  Oak- 
dale  School  District,  Contractor,  K. 
D.  Sharp,  Chlco,  general  construction 
only.      Contract    price,    $29,335. 

PUMPINO  PLANT  MACHINERY— 
$35,790.  Reclamation  District  No.  1001. 
Sutter  Co..  Cal.  Engineer's  name  not 
given.  Owners.  Reclamation  District 
No.  1001.  Contractors.  The  Electric 
and  Machine  Equipment  Co.,  Stockton 
Contract    price,    $35.7911. 

• 

Bid  On  Dairy  Buildings 
At  Stockton  Hospital. 

H.    A.   Kljee    I-o»v    f€w    AVork   at    Sloek- 

ton    Stale    Hoapltiil — Onij'    Tlirre 

BIflH   Were   Received. 

(By  .Special  Wire. I 
.-<ACR-A.MENTO.  June  4.  19U,— Only 
three  sets  of  figures  were  received,  by 
the  State  Board  of  Control  today  for 
the  construction  of  Dairy  Buildings  al 
the  Stockton  State  Hospital.  H.  A. 
Klyce  of  San  Francisco  presented  the 
low  figuie  at  $14,590,  The  other  figures 
follow: 

Dairy    Bnlldlniss.    Stockton. 

H,    A.    Klycc $14,590 

1,.    G.    Burgren.. 17.670 

William  A.  Newsom 19,661; 

No   formal   award   was   made   but    the 
low   man   will   undoubtedly   be  awarded 


th. 


P«ur  SetB  of  Fi(curei*   llecelved   For  Re- 

InforceiJ    Conrrefe    niilldlns;,  Tlehert 

&    AmbrOftc     L,o^t. 


Wednesday,      June      10,      1914. 

Red  Bluff  Jail. 

W.  N.  Concannon.  San  Francisco  .  $26:977 
Mathews  Constr.  Co.,  Sacramento  28,700 
Tichert  &  Ambrose,  Sacramento.  26,690 
Keating    &    Holt.    San    Francisco.    27,l50 

Award  Contract 
For  Oakdale  School. 

Six     Bliln        Kecelveil        For       T«o-(<<<ir>- 

Sc-iiool     on     ReviMptl     PIodh.       10.     D. 

Shnrri     \«ariled    Work. 

The  Board  of  Education  of  Chlco  has 
awarded  a  contract  for  the  construction 
of"  the  new  Oakdale  School  to  E.  D. 
Sharp  of  Chlco  at  $29,335.  The  new 
building  will  be  a  two-story  and  base- 
ment brick  building  designed  by  Archi- 
tect Chester  Cole.  The  following  bids 
were    received: 

Oakdale   School. 

B.    D.    Sharp.    Chlco $29,335 

Peterson  &   Wilson.  S.  F 29.852 

Welsli     Bros..    Oakland 30,951 

Graham    &    Jensen,    S.    F 30.400 

I.   C.   Evans,   Marysville 30,878 

O.  F.  Fischer,  S.  F.    (Bid  re- 
ceived  late,    not   opened)..    29,950 


Bids  Opened  For 
Jail  At  Red  Bluff. 


BIILDING   COJfTRACTS. 

SACRAItlKNTO    COUNTY. 

5  YOERK  COURT,  Sacramentc 
rence  Ave.,  near  Schley,  Sac 
ito.  One-story  6-room  frame  dwlg. 

r E.    A.   Pierce.    Forum    Bldg., 

.Sacramento. 


.E.  A.  Pie 


Fo 


Bldg., 
COST.   $3500 


(By   Special    WireJ. 

RED  BLUFF".  Tehama  Co..  Cal..  June 
4th.  1914.— Bids  wel-e  opened  by  the 
Boajd  of  Supervisors  for  the  construc- 
tion of  a  new  reinforced  concrete  .tail 
building  designed  by  Architect  n  a. 
Hei'bld  of  Sacraniento.  Tichert  & 
Ambrose,  Sacramento,  were  the  low 
bidders  at  $26,690,  No  contract  was 
awarded,  but  action  will  probably  l)e 
taken  Friday.  Following  is  a  compTete 
list  of  bids  as  opened: 


ivncr E.   A.   Pierce. 

Forum   Bids.. 

Sacramento. 

cbllect  ...None. 

jntractor. .E.   A.   Pierce. 

Forum    Bldg,, 

Sacratnento. 

C(JST,    $::300 

0.    91    YOERK   COURT. 

Sacramento  & 

Florence   Ave.,      near  b 

cliley,      Sacra- 

(ijento.  One-story  o-roo 

m  frame  dwlg. 

wner E.   A.  Pierce. 

Forum   Bldg., 

Sacramento. 

■chltect  ...None. 

ontractor. .  E.   A.   Pierce 

Forum    Bldg.. 

Sacramento. 

COST,    $3250 

).    .SO    YOERK    COURT. 

Sacraniento   & 

Florence    Ave.,      near   l5 

chley,      Sacra- 

mepto.  One-story  6-roo 

m  frame  dwlg 

wner B.    A.    Pierce 

Forum    Bldg.. 

Sacramento. 

icbltect  . .  .None. 

ontractor..  E.   A.    Pierce 

Forum    Bldg.. 

Sacramento. 

COST.    $3250 

-Architect  . .  .None. 

Cotrtractor. .  E.  A. 

Sacrat 


Forum    Bldg.. 
COST.    $3250 


K,  L.  SRD  AND  4TH  STS..  Nos.  316-318 
K    St.,    Sacramento,      Kemo(JeI    brick 


Wednesda 


June      10.      1914 


buikling;.  and   make    tliree-sLni-y    lodg- 
ing  liduse  ana  store.' 

Owner P.    E.    Wright    and    .las.    H. 

Donnelly.  ■     1421     lltli      St., 
■    ■  Sacramento. 

Artliitect  .  .  .None. 

CoiitVactor.  .Barton  &  Hite,  ISl  L  St.'. 
Sacramento. 

■       ■         COST.    $ltilJO 

EbVKRTA,      Sacramento      Co.        Frame 

building. 
Owner William     Britt.     37IS     .Mag- 
nolia.  Sacramento. 
Arcliilect  ..  .None. 
Contractor.  .A.   Miller. 
Filed   June   1.   'U.      Dated   June    1.   'U. 

COST.    tl3(ill 

LOTS   12.   13   BLK   31.   Oak   Park.  Sacra- 
mento.    Erect  building. 
Owner..  ....Tlie  Sacramento   Bank.   131 

J  St.,  Sacramento. 
Arcliitect  ..  .None. 
Cciilranor..Wm.   C.   Keatins,    1729    lllii 

St.  and  H.  S.  Holt,  Oclisner 

Bldg..    Sacramento. 
Filed  June   3.    H.     Dated  — . 

■  ■       COST.    J20.030 

LOT  So  OP  NEW  ERA  PARK  E  %  of 
Lot  2.  C.  D.  25tli  and  26tli  Sts..  Sac- 
i-amento.  One-story  and  ba.sement 
liouse.   ■ 

Owner P.      Oallaglier      and      Delia 

Gallagher. 

Architect  ...None. 

Contractor.. Schluckerbler  &  Thojnas, 
2019    24tii,   Sacramento. 

Filed  June  3,  'H.     Dated' June  1.  'H 

-  COST.  |2o;n 

7S.-,  I  H.  J.  GOETHE  CO.  Sub  7S.  Tuo- 
lumne Ave.,  bet  Sutter  and  Upper 
Slcckton'  Road,  Sacramento.  One- 
siory   5-room   frame   dwelling. 

Owner. '.D.    B.    Vernon.    2904    Upper 

Stockton   Road.  Sacramento 
Architect  •..  .None.  ' 

CuiUiactor.  .D.  B.  Vernon.  291)1  Stock- 
ton   Ave.,    Sacramento. 

COST.    $:i.-.ll 

S  ',s  i)F  N  >,i  LOT  1.  T.  U.  24TH  AXll 
2^111  Sts..  No.  2007  24tli  St.,  Sacra- 
mento.' Move  dwelling  and  place  on 
new   foundation. 

Owner Ella    Mi    Briggs,    21st    &    T 


Sis.. 
.Non 


CWST,    t7mi 

\V  20  FEET  LOT  3.  K.  L.  7TH  AND  STII 
Sts.  No.  716t  K  St.,  Sacramento.  Re- 
model dwelling   making   2    stories.  (5 

'•  rooms  and  batli); 

Owner F.  Combs,  Premises.     ■ 

Architect  ..  .None. 

Contractor.-. G.  E.  Hook.  71S  l.'itli  St.-. 
■  Sacramento.  COST.    J500 

LOT  3  HLK  44  South  Sacramento  Oak 
Park,  ■  Madrone  Ave.,  bet  31tli  and 
3.5th  -Sts.,  :  Sacramento.  One-story 
frame   public  garage. 

owner W.      T.    Foster.      3.-,th      and 

Cypress^    Sacramenlo. 
Architect  .  .  .None. 

Contractor.. Aden    W.    Campliell,    3405    J 
St.,  "Sacramento. 

COST.   $291)11 

LOT  19111  Elmliurst  Cor.  Elmhurst  Ave 
.and  Cilifn'rnia  Bqulevarrt. '.Sa.t-ramen- 
io.  ■  One-stor.,-    6-^room' friini,q  d.wlg.. 

Owner A.  Schrnoll.  fil2'M's't..  Sac- 
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Contractor.  .'.Albert    13.    Hargrave,   SOI   H 
St.    Sacramento. 

CO.?T.  J250'j 

W  K  OF  S  14  LOT  1.  G.  H,  24TH  AND 
25'th  Sts.,  No.  715  24th  St.,  Sacramento 
Addition 'to  pri3sent.  dwelling. 

Owner A.'  R.  Tabor.  Premises. 


chlte 


.No 


ell.    1002    X    St.. 
COST.  $500 


hollow    tile'  terra   coltd 

..'...Jos.     il.    'Tuchfarhe 

'Tork    Ave.,    S.icrahu 


LIENS  FILED. 


SACK.'VMENTO    t'OUNTV. 


Architect  .  .  .None 


UECORDEU  AMOUNT 

June  3.  1914— LOT  4.  J.  K.  4TH  AND 
oth  Sts.,  Sacramento.  Vlucan  Iron 
Works  vs  Marsh   Investment  Co.JSOO 

June  .3,  1914 — LOT  4,  J.  K.  4TH  AND 
jth  Sts..  Sacramento.  Ralston  Iron 
Works  vs  Marsh  Investment  Co  and 
Ransome  Concrete  Co $1918.51 

June  3,  1914— LOT  4.  J,  K,  4TH  AND 
5th  Sts.,  gacr^mentp.  John  A 
Roebling  Sons  Co.  $1049. SS;  Elec- 
tric Railway  &  Manufacturers.'  Sup- 
ply Co,  $S9.43  vs  Marsh  Investment 
Co,  Ransome  Concrete  Co  and  A  E 
Brooke  Ridley    

June  3,  1914— LOT  4.  J,  K.  4TH  AND 
5th  Sts.,  Sacramento.  D  Zellnsky 
vs  -Marsli  Investment  Co  and  Ran- 
some Concrete  Co $1812.95 

May  '29.  1914 — W  14  .LOT  5.  V,  W. 
29tli  and  3(ith  Sts..,  Sacramento.  H 
.G    Hecker.'vs   H   F   Cars.tens $16.50 


LOS    .'ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 

ICE  RINK- 1  stMi-.v.  sled  and  rein- 
forced concrete.  JlnO.oOli.  bus  Angeles. 
Cal.  Architect.  Ernest  Horstman.  I.  W. 
Hellman  Bldg..  L.  A.  Owners,  the  Jef- 
ferson Grand  Arena  Co.  The  building 
wiil'b'e  ei-ected  at  the  corner  of  Jeffer- 
son street"  and  Grand  avenue,  covering 
ail  area  of  300  by  I'si  feet..  .There  will 
be  a  main  rink  of  S5  by  210:  feet  with 
booths  anfl  concession  stalls..  Interior 
will  be  lln'islied  in  pine.  Roof  will  be 
carried  on  steel  trusses.  Plans  include 
complete  ice  making  macliinery.  Ex- 
terior will  be  faced  witii  cement  i)las- 
ter.     Plans  are   now   being  prepared. 

.HOTJSL— f  s,tor!,:'and  base,  brick  and 
ftee).  ■  Cost,  not  .stated. .  Los  ..'Angeles, 
Cal.  Arcbilect's.  TJieo  A.  'Eisen  &Son. 
ivjlcpx  Blcig.,  i,.  A,  Owner.  I.  ,L.  .Levy. 
The  building  will  be  erected  on  the 
west  side  of  Flgueroa  street  south  of 
Pico,  haviiig  a  frontage  of  95  feet  and 
a  deptli  of  111  feet.  There  willbe  five 
stores  besides  the  hotel  lobby  on  the 
Br.st  floor.  Upper  floors  provide  for  a 
total  of  84- guest  rooms  and  40  baths. 
Intc;rioi;  will  be  finished  in  pine 
throughput.  Plans  provltle  for  steam 
lieat,  elevator  service,  a  hot,  water  sys- 
tem a.nd  patent  store  fronts.  ,  Bath 
rooms  w.lU  lie  finisbo.d  in  lije  aryi  wjll 
liave'  r,omi>osllio_n  .llii.ors.  Exterior  of 
the  building  wili  be  faced  witii  pre'ssed 
trick.  Plans  arc  now  lieing  prepared. 
SCH0OI^2     story     and     base,      rein- 
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forced  concrete,  $50,000.  San  Fernando, 
Los  Angeles  Co.,  Cal.  Architects.  Aus- 
tin &  Penneil.  Wright  and  Callender 
lllds,  I,,  A.  Owners.  Morningside  School 
District.  The  building  will  contain 
eight  standard  size  class  rooms,  as- 
sembly ball,  domestic  science  and  man- 
ual training  departments,  principal's 
office,  teachers'  rooms  and  library.  In- 
terior will  be  finished  in  pine.  There 
will  be  a  central  heating  system,  oil- 
burning  plant,  modern  school  plumb- 
ing, program  clocks  and  a  vacuum 
cleaning  system.  Maple  floors  will  be 
used  in  the  class  rooms.  Composition 
blackboards  are  specified.  Exterior  of 
the  bui'ldi'ng  will  be  faced  with  cement 
plaster.  A  clay  tile  root  will  be  used. 
Plans  are  now   being  prepared. 

COLLEGE— 3  story  and  base.  Class 
C  construction.  Cost  not  stated:  Los 
Angeles,  Cal.  Architects,  Richards- 
Neustadt  Co.,  Wright  and  Callender 
Bldg.,  L.  A.  Owners.  University  of 
Southern  California.  The  building  will 
be  erected  at  the  corner  of  Los  .Ange- 
les and  16th  streets,  covering  an  area 
of  SO  by  140  feet.  Tliere  will  be  offices', 
clinic  rooms.  lecture  rooms.  class 
rooms  and  laboratories.  Interior  will 
be  finished  in  pine.  Metal  lath  and 
plaster  partitions  are  specified.  Plans 
provide  for  steam  heat.  Exterior  of 
Ibc  building  will  be  faced  with  cement 
plaster  trimmed  with  artificial  stone. 
Plans  are  complete  and  figures  are  be- 
ing taken  by  Prof.  L.  E.  Ford.  Los  An- 
geles Investment  Bldg..  L.  A. 

APARTMENT  HOUSE  ALTERA- 
TIONS— Cost  not  stated.  San  Bernar'- 
dino.  San  Bernardino  Co..  Cal.  Archi- 
tect. Anthony  Binner.  433  3rd  street. 
San  Bernardino.  Owner.  Mrs.  Bertlia 
Rolfe.  The  work  will  consist  of  ex- 
tensive alterations  to  a  two-story 
frame  building  located  at  570  D  street. 
There  will  be  new  interior  finish,  par- 
tition-s.  plumbing  and  electric  Work, 
lixlerior  of  the  building  will  be  cov- 
ered with  rustic.  Plans  are  complete 
,iu.l  figures  are  being  taken.  Bids  will 
close    i>n    June    ISth. 

RESIDENCE  —  2  story  and  base. 
ri>inie,  $3,600.  San  Bernardino.  San 
1,'ernardino  Co..  Cal.  -Architect.  -An- 
Ibony  Binner.  433  3rd  street.  San  Ber- 
nardino. Owner.  W.  J.  Kinley.  The 
d»-elling  has  been  designed  to  contain 
seven  rooms  and  bath.  Interior  w-ill  be 
finislied  in  slash  grained  Oregon  pine 
throughout.      There    will    be    open    fire 


pla 


ind 


itat 


ill    be 


mantels, 
ed    in    the 


Hardwood  floo 
principal  rooms.  An  automatic  water 
heater  will  be  installed.  Bath  room 
will  be  finished  in  tile.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  and  shakes.  Plans  are  now  be- 
ing-  prepared. 

SCHOOL — 1  story  and  base,  frame. 
$5,000.  RIalto.  San  Bernardino  Co.. 
Cal.  Architect.  Anthony  Binner,  -loo 
3rd  street,  San  Bernardino.  Owners. 
Rialto  School  District.  The  building 
will  contain  two  class  rooms.  Inte- 
rior will  be  finished  in  pine.  Gas  grates- 
will  be  used  for  heating.  Composition 
blackboards  are  specified.  Exterior  of 
the  Iiuilding  will  be  covered  with  rus- 
tic. Plans  are  complet.e  and  figures 
wfll  be  o'Jienea  on"June-2'0tHi 

Contracts   Awarded. 

APAltT.MENT  HOUSE— 3  story  and 
base,  brick  and  steel.  $3fi.00ii.  Los  An- 
geles. Cal.  Architects.  Noonan  &  Mur- 
phy Co.,  Douglass  Bldg..  U  A.  Owner. 
Mrs.  Jessie  E.  Ellis.  Contractors.  Noo- 
nan &  Murphy  Co.,  Douglass  Bldg..  L. 
.-V.      Contract    price.    $36,000. 
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BANK  AND  OFFICES— 6  story  and 
liase,  reinforced  concrete.  JSO.OOO.  Pas- 
adena. Los  Angeles  Co..  Cal.  ArcJii- 
lei-ts.  Parkinson  &  Bergstrom.  Security 
liank  Bldg..  L.  A.  Owners.  Citizens 
National  Bank  of  Pasadena.  Contrac- 
tors. F.  O.  Bngst^iom,  Co..  3th  and  Sea- 
trin  streets.  1..'  A.     Conti-act  price,  }80,- 

SCHOOI^2  story  and  base.  brick. 
$10,000.  Mayer.  Yavapia  Co.,  Ariz.  Ar- 
cliitect.  W.  S.  Elliott.  Prescott.  Own- 
ers. Mayer  School  District.  Contrac- 
tor. Joe  Petit.  Prescolt.  Contract 
price.    f9.000. 


i>ORTLAND  AND  OREGON. 

I.iiIk;].;  ll.M.l^l  sli.ry  ;ind  l.ase. 
brick  and  sleel.  }".0.0(ln.  Portl.tnd.  Ore. 
Architects.  Jacoberger  &  Smith.  Board 
of  Trade  Bldg..  Portland.  Owners. 
Knights  of  Columbus  Hall  Association. 
Tlie  building  will  be  erected  at  the  cor- 
ner of  Park  and  Taylor  streets,  cover- 
ing an  area  of  aO  by  1  Oil  feet.  The 
building  will  contain  a  large  gymna- 
sium, billinrd  liall,  hall  rooms,  library, 
auditorium,  music  room,  bowling  alley 
and  offices  for  the  executive  staff.  Inte- 
rior will  be  linished  in  pine  and  hard- 
woods. Theie  will  he  sleam  heat,  ele- 
vator service  and,  vacuum  cleaning 
system.  Gymnasium  will  contain  a 
large  swimming  pool.  E.vterior  of  the 
building  will  be  faced  will:  pressed 
brick  and  cut  stone.  Plans  are  now 
being  prepared. 

SCHOOI^-2  story  and  l.ase.  frame. 
tn.OOO.  Molalla.  Ore,  Architect,  P. 
Chapell  Brown.  Mohawk  Bldg..  Port- 
land, Owners.  .Molalla  School  District. 
Tile  building  has  been  designed  to  con- 
tain eight  standard  sized  class  rooms 
and  an  assembly  ball.  There  will  he 
sleam  heat  and  modern  school  plumb- 
ing. Interior  tinisb  will  be  of  pine 
lliroughout.  composition  blackboards 
■will  be  Installed.  B.\terlor  of  the  build- 
ing will  lie  covered  witii  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
iind    figures   are    being    taken. 

CONVENT— 4  stoiy  and  base,  rein- 
forced conci-ete.  $12.'.. 000.  Portland. 
Ore,.  Architects.  Jacoberger  &  Smith. 
Board  of  Ti-ade  Bldg..  Portland.  Own- 
ers. Sisters  of  the  Good  Shepherd.  The 
Iniilding  will  be  erected  on  the  prop- 
ert.v  bounded  by  Congress.  Bryant.  Al- 
bljia  and  Dekum  streets,  and  will  cov- 
er an  area  of  210  by  U5  feet.  A  U- 
sliaped  plan  lias  been  carried  out. 
There  will  be  a  number  of  class  rooms, 
dormitories  and  a  chapel.  Interior  will 
be  linished  in  pine  lliroughout.  Some 
art  glass  Is  s])ecified.  Plans  provl.de 
for  steam  heat,  modern  plumbing  ajid 
electric  work  and  a  hot  water  system. 
Exterior  of  the  building  will  be  faced 
wit'i  presseil  brick.  Plans  are  now 
I eing  prepared. 

Coiitracts  Anarilrd. 

DOCKS— Timber  pile  construction, 
$150,000.  Plavel.  Die.  Engineer's  name 
not  given.  Owner.  S.  P.  and  S.  Co.  Con- 
tractors. (Sulhrle-.McUougal  Co.,  Lewis 
Bldg..  Porlland  Contract  price.  $150.- 
000. 
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tween  lln  and  115  rooms  wlilili  will  1" 
arranged  In  suites  of  two  and  tin.. 
rooms  wltll  batll.  Interior  finish  will 
be  of  pine  with  some  hardwood  veneer 
Plans  provide  for  steam  heat,  an  auto- 
matic elevator  and  hot  water  supply. 
Vacuum  cleaning  system  '  will  also  be 
installed.  There  will  be  wall  beds  in 
all  apartments.  Bath  rooms  will  be 
linished  In  tile  and  will  have  composi- 
tion noors.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  nearly  complete  and  figures  will  be 
called   for   within   ten   days. 

STORES  AND  LOFTS— 6  story  and 
base,  steel  and  i-elnforced  concrete. 
Cost  not  stated.  Seattle.  Wash.  Archi- 
tect. l.,iiuis  Mendel,  Oriental  Bldg..  Se- 
attle, owners,  John  F.  and  Jaipes  B. 
O-Shea.  The  bulUILng  will  be  erecte.l 
at  the  southeast  corner  of  nth  avenue 
and  Pine  street,  and  will  cover  a  large 
ground  area.  Construction  will  be  fire- 
proof throughout  with  reinforced  con- 
crete walls,  noors  and  roof  slabs.  In- 
terior partitions  will  be  of  metal  lath 
and  ijlaster.  There  will  he  passenger 
and  freiglit  elevator.s,  steam  heat  and 
a  vacuum  cleaning  system.  .Metal  win- 
dow sash  and  frames  will  be  used.  In- 
terior finish  will  be  of  pine.  Patent 
store  fronts  are  specified.  Exterior  of 
Ihe  huildlng  will  be  faced  with  pressed 
brick.  Plans  are  nearly  complete  and 
figuies  will  be  taken  on  a  general  con- 
tract within  twenty  days.  Further 
mention   will  be  made  of  the  work. 

Contracts    Awarded. 

BUI  I  iGR— Steel  and  concrete.  $300.- 
iiiiii  Co.iultlam.  B.  C.  Engineer's  name 
not  given.  Owners.  Province  of  Brit- 
ish Columbia.  Contractors.  Armstrong. 
Merrlson  &  Co..  Vancouver,  B.  C.  Con- 
tract   price.    $.100,000. 

RAILROAD  SHOPS.  ETC— Reinforced 
.oncrete  construction.  $60,000.  Lewis- 
Ion.  Idaho.  Engineer.  Engineering  De- 
partment Northern  Pacific  R.  R.  Co. 
Owners.  Northern  Pacific  Railroad  Co. 
Contractors.  E.  J.  Hounds  Construction 
Co..  Walker  Bldg..  Seattle.  Contract 
price,    $60,000. 


SEATTLE  AND  WASHINGTON. 

APART.MENT  HOUSE— 5  story  and 
base,  brick  and  steel.  $100,000.  Seat- 
tle. Wash.  Architects.  Weld  &  Thomas. 
Hoge  Bldg..  Seattle.  Ownei-.  Mr. 
Wheeler.  The  building  will  be  erected 
at'  the  northwest  corner  of  6th  avenue 
and    Spring   street.      There    will    be    be- 


rlTV    HALI.    MARBI,E    WOHK, 


Tile  contract  for  Interior  marble 
work  for  the  new  City  Hall,  has  been 
awarded  to  Joseph  Musto  Sons-Keenan 
Company  for  the  amount  of  $i;3I.S60. 

This  is  the  largest  single  contract 
for  marble  work  ever  let  on  the  Pacific 
Coast,  and  the  artistic  treatment  of 
the  public  offices  and  corridors  is  iiar- 
tlcularly  effective. 

The  Joseph  Musto  Sons-Keenan  Co. 
have  extensive  marble  plants  in  this 
City  and  Los  Angeles  and  have  just 
completed  the  Interior  marble  work 
tor  the  Oakland  City  Hall,  the  amount 
of  this  contract  being  $105,000. 


Th. 


terior  and  interior  marble  work  for  to. 
riobart  Building,  in  the  execution  o 
which  it  is  conlemplijted  to  mane  i 
record  for  prompt  delivery  and  arllsti 
workmanship. 


ed 


METtI,     K.\ILRq.\D     TIKS. 

About  70  per  cent  of  the  ties  ir 
..n  the  federal  i-aiiways  of  Switzei 
are  metal.  Metal  ties  were  first 
on  the  Swiss  roads  in  18S1.  since  wliicl 
time  they  have  gradually  re|.la.ed  t< 
a  large  extent  the  wooden  ties.  Irni 
ties  are  especially  recommended  oti 
the  Swiss  roads  where' a  goo.l  oii:ilit> 
of  gravel  is  availa'ble  for  bjill.isl  — 
.American  Machinist. 


Local  Firm  Enters 
On  A  New  Field. 

■lolph,      .Miljii      J^    Co.    Will      lleprenriit 

Alrey    MoniifacttirlnK    t^'o.    on    Thin 

toanl     in     Future, 


Tb. 


r  Manufacturing  Company 
of  St.  Louis.  Mo.,  manufacturers  of  all 
kinds  of  conveying  machinery,  has 
actively  entered  this  market  by  secure 
ing  the  firm  of  Rolph.  Mills  &  Co., 
Rialto  Building,  as  their  Pacific  Coast 
agents. 

Rolpli,  Mills  &  Co..  wliicli  is  com- 
posed of  Thomas  Holph  and  H.  B. 
.Mills,  is  a  well  known  and  established 
firm  of  manufacturers  agents,  having 
offices  in  .San  Francisco.  Seattle  and 
Los  Angeles,  handling  some  of  the  best 
accounts  on  the  Coast,  among  whifh 
are  Messrs.  Joseph  T.  Ryerson  &  Son 
of  Chicago,  tlie  Sloss-Sbeffleld  Steel  & 
Iron  Company,  Birmingham,  the  Penn-  • 
sylvania  Wire  Glass  Company.  Phila- 
delphia. Tlie  Hawaii  Hardwood  Co.. 
Ltd..  of  Pahoa,  T.  H..  and  the  American 
Perfectlle   Company.   Philadelphia. 

In  connection  with  the  Alvey  Manu- 
facturing Company's  agency,  they  have 
secured  Ihe  co-operation  of  William  E. 
.fpink.  an  engineer  who  make  a  speci- 
alty of  planning  and  installing  cort- 
veying  machinery  lay-outs  for  the 
economical  handling  of  all  kinds  of 
products  and  freight.  Rolph.  Mills  !& 
Company,  therefore,  are  in  a  position 
to  quote  manufacturers'  prices  direct  or 
prices  on  the  equipment  installed.  Th^v 
are   also    In    a    position    to   give   expert 


advic 


ard     to 


itll 


freight  handling  problems. 

.\mong  the  many  kinds  of  equipment 
handled  by  this  firm  are  Included 
sti-alglit  and  spiral  chutes,  gravity  and 
spiral  conveyors,  movable  platforms, 
belt  conveyors,  automatic  lifts  and 
overhead    trolleys,    as    well    as    special 


rit     tor 


KOIIEST  NOTES. 


Students   of   tile   Oregon   agri 
college    are      working    at    the 


facto 
perie 
llieir 


n  for 
iistaii 


lid  to  be  mutually  sa 
the    students    gain 
;st   nursery   practice 
e    lowers      the    cost 


of 


nursery    work. 

Manufacturers  have  found  that  re. 
alder  from  the  Pacific  Coast  is  a  suit 
able  material  for  clothespins.  Aide 
makes  a  white,  smooth,  springy  pin.  a 
a  result  of  this  fact,  a  clothespin  fac 
lory,  said  to  be  the  first  on  the  Pacifi. 
coast,  may  be  established  at  Porlland 
Oregon. 


A  Dissolution  of  Partnership  has 
been  filed  between  .M.  HONORB  and  H, 
LEM.M  under  Ihe  name  and  style  of 
North  Star  Iron  Works,  located  at  No. 
1311  Harrison  street.  Has  been  dis- 
solved by  mutual  consent. 
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JAMES  CAHILL  &  CO. 


dealp:rsin- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372.374  Twelfth  Street 

bet.  Broadway  and  Franklin.  Tel.  Oakland  1 1 13 


JOHN  G.  ILS  &  CO. 

IVIanulacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
8^9-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contracftors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Addrass  ma  by  phona  at  San  Franclaco,     Franklin  2B07 

Oakland.  Oakland  5941 


Subscribe  for  the 
"Building  and  Industrial  News" 


Peerless  Ironing  Board. 

Disappearsin  the  Wall 


PEERLESS  //fONMGaOARO 
3/^OWJm  CABMET 
SET  ^/^  PART  IT/ O/^ 
CAS£J>l/P 


The  Peerless  Irooiog  Board  is  perfect  in  compactness  and    con- 
nience.     Inexpensive  but  very  valuable  for  apartments,  flats  and 
sidences.     Helps  to  rent  or  sell  more  quickly  at  better  prices. 
Prices  $T.50  and  S8>00 
The  Peerless  Combination  Ir<  nine  Board  and  Kitchenette  Table 
nbines  the  ironing  board  with   a   aisappea  ' 


compact,   inexpensive   and 
small  kitchen. 


fori 


Invaluab'e    for   the 


F>Flce  $10.00 

Write  for  circular.       Agents  wanted. 

pe:e:rl.e:ss  ironing  boa.rd 

633  Plielan  Bldg.  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and   Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  proiect.  Every  issue  of  the  Building  and  industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  ih%  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


iiriLniNC,   \Nn  iNnrsTRiAi.  .\t;w; 


Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  >n  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  £0  right  or  not 
and  you  wonder  when^you'l)  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you.  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
Tor  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALI  CALIFORNIA 


"It  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 

Norton" 


Door  Check 
an'd  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined      Applied 

to  either  side  of  any  size  of  door  eitfier 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projedion  of  Casing  (if  anyi 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

San  Francisco 


278  Natoma  Street,  near  4th 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 
Room  321  Foxcroft  BIdg., 


San  Frantisco 


irv  1st,  iai4. 


New  Prices  In  Effect 


lie  siirr   yiiur  tik'S  foutain    (>ur  new   ( 'atalofjiius 
and  Discount  Slieet.?. 

Have  you  seen  tlie 

"BUNGALOW" 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatei  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farrell  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      446-447  Turk  St.,  S.  F. 
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Farquharson,    D.B. 
Fee,    Grant 
Ferrollte    Co. 
Finlayson,    M.    M. 
Flaherty  &  Ogle 
Fletcher.    James  P. 
Foster-Voghl      Cn. 
Garden    Co..  Frank 


nper'tz.  C.  W. 


Hamerton    &    Son. 

Wni.    C. 
Hamilton.    Peter 
Hansen.  C.   W. 
Harcom.  J.   J. 
lii-aiing.  George 
H  e  a  1  V   -  Tibbltts 

Const  r.  Co. 
Heaphy,  J.  J. 
Hetkenroth  & 

Srhell 
llennings.   Adolf 
llennlng.    W.    H. 


Johanson,    J.     Eric 
.lohnson.    Joel 
lones.   Fred  C. 
ck.    F.    J. 


Kb- 


Har 


Koenig.  C.  J.  i3. 
Koenlg.    L.    B.    G. 

Kiukf-ndalll    J.    O 
Laiige      &       Berg 

Lansiner.  Frank  P. 
Larsen      &   Larsen 
Linden.    William 
Lindfrren   Co. 


..IncMillen, 
MacDonald     & 

Kahn 
Mager    Brothers 


McCienalian 

Co..    T.    W. 
McLean.     Neil 


C.    S.    Do 


MEMBEBB. 

Moore  &  Buriin 
McLaughlin.  Ja£ 
McLeran  &  Peter 
.Monk, 


Bros. 


Bor 


Rednall,    W,    W. 


E.    A. 


to  Co. 
Art  CelliuKB. 

Berger  Mfg.  Co. 


Pioneer  Pate      . 

Window  Glass   Ci 

Schwarz  &     Gotl 

lieh 

ArtiMtle  I'lUMtei 

Dec'orullona. 

Benkman,    Ed.    t 
hiinnei      ihi.udovt: 
Larson,  o.    F 
Lipp  &  Co..  I.  P. 


.   H.    W. 
lesia     Asbei 
Supply  Co". 


Strehlow.      ! 

&    Peterso 

Tavlor  *  Go 

Terrill,     W. 


TroBt.    Robe 


ton    Comnan 
Vezina,  L.   N. 
Walker,     G    H. 

Seth 
U'ard   .«•  Goodv\ 
Wende<ring.   J. 
Witzplheviier    . 
'.\'illiams    Urns 

Itcnrt'-r..;on 
Wold.  C.  L. 
Wright. 


Wriehl.  Cha 
•Hn 


Men 


Wi 


Hrndo  1 
Eureka      Wire 
Iron  Works 
(llasser    H  Kloe 
Hillard    &    Co.. 


Kell    Iro 


Works 

Orn. 

Bronze 


Michel    ,(L.    Pferrer 
.sinrtorius   Co. 
Ralston  Iron 

Work" 
Vulcan    Iron    Wks 
Western  Iron  Wks 
West    Coasi     Wire 

.^'    Iron    Works 


&    Aitkin 

.s,    Geo.    I!. 

llelU'ery. 


Deasv    Utilities  < 
Peerless    Agcnc 
Com|.:uiy. 

Roller  «:  I'liie  Ci 
eriiiB. 

Johns  -  Manvi 
Co.,   H.    \V. 

Lewis.    W.   S. 

.Magnisia  AshesI 
Supply  Co 

iVestern  Asbest 
Maarneshi    Co. 

■lonilH  Jt  Ilitillrllii 


llayUuin.  Jas.  C. 
tllinois  Sur..ty  Co. 
Kohlhcrg.  A.  .M. 
Lloyd  *  Spenglel 
MacMeans.  H.  V. 
Meherin      X-      Son 

Mark  M. 
Pacilic  Coast   Cas- 
alty    Co. 


Pacific 
Wchste; 


Co,. 


Beagle,  S.   A. 


nd    Brick  Co       Drake.    H.    L. 


Koldenstrodt.    F. 
Mc   Whirter.   W.   J 
Mealey    &    Collins 
Milierick.    Phil.    J 
u'ltourk.    T.    F. 
Reed  &    White 
TUlBhecg. 


Grit'k    Orulrra. 

Hay    IJeveloo.    Co. 
Cal.    Brick    Co. 
Cal.    Pottery   Go. 
Carnegie    Brick    * 

Po'terv  Co. 
City    Supply   Co. 
Clark    &    Sons.    N 
Diamond    Brick  Cc 

Tile   Co. 
Gladding      -      Mc- 

McNear         Bricl 


ateiger  Terra  Cot- 
tajQ.Potterv   Wks 

Unlted  Materials 
Co. 

Western  Develop 
ment      Syndicate 

n-estcrn    Lime      & 


Keiiffel   &EsserCo 
UiilIoiuK     Journnlx 


Uullilliie  ntiircrlula 

Alsen's       Pnrtlan.l 

Cement   Co. 
Baker     &     Hamil- 

Bay   Develop.    Co. 
Berger    Mfg.    Co. 
Cal.    Brick   Co, 
Cal.     Bldg.     Mate- 


drate    Co, 
1  arnegle    Brick    ^l- 

Pi.ltery    Co. 
Gomyn,       .Mock,4Sl 

and    Company. 
I'ov/    II     Lime      an.i 

Cement    Co..    H 
Idamon.l     Brick  Co 
Dwan    Co..    J.    E. 
Falls    .Mfg     Co. 
Fuller    ,(t    Co.W.P. 
Gladding      -      Mc- 

Bean    Co. 

Co..    Felix 


Melal    Lath    Co. 

Holmes  Distrib- 
uting Co. 

ITnlland.   .1.    P. 

Johns  -  Manville 
Co.,    H     W. 

Jorgen.'en  &  Co.,C 


Me 


^dolph 


Pac.    Portland    Ce- 
ment  Co. 
P..,ramne   Paint   Co 
Parrott    &    Co. 
Roman    Co..    C. 
Ryan.    George 


.Shan  no 


M. 


Co. 


standard    Portl.inn 

Cement   Co. 
Stelger  Terra  Cnt- 

*a    X:    Pnfrv  Wks 
Si  oner.    O.    W. 
Waterhouue  ,«. 

Price  Co. 


Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply   Co. 


Woods       &.       Hud- 


Holland.  J.  P. 
Lennon  Co..  J 
Lilley   f-   Thui: 


Standard   Portland 


Cement  Co. 
Chlmneya,     Pate 


Cold   StoragK  Inau 
lation 

Van    Fleet.    M.    \ 

Conerefe    Coatrae 


Camp    St    Carriiloii 
Chase.    S.    A. 
Crescent    Concrete 

Co. 
Dillon.    H. 
Foster    Co.,    W. 
■Gilecco,    M.    H. 
Hansen      &       lohn- 


Leonard.  J.  P. 
McCahe  &  Brown 
Miller  &  Davidson 
.vusslon  Coiiciet.- 
.t  Mosaic  Wks. 
Moroncelll,  John 
Nilson   &   Arras 


Ras.mu 

San  fVanci! 

Concrete    Co. 


Szoke,    Francis 
Thomas    &    Sands 
WesterUind,    J.    V. 
Zimmerman.    L.   M 


con   &   Co..   R.   B 


Works. 
AtlMS     Heatii 

Ventilating 
Capitol 


lite    Sheet    .Mela 
Works 

uUtoy   Cor.    Wka 
omyns  &    Nygrei 


Metal  Works. 
Hjbernia    Sheet 

Metal    Works 
Hughes,    H.    J. 
Hurabeille     Bros. 
Ideal    Cornice    Co. 
Ivorell    .<tCo.,   J,    A. 
Leary,  J,   D. 
Modern  Sheet 

Metal  Works 
Mot^rison  &  Co. 
United         Metal 

Products  Co. 
western      Furnace 

&  Cornice  Co. 
S.    F.    Metal    Slamr 

*     Corr     Co 

Cnidp  on    Biirnrn 

American    Heat    & 

Power    Co. 
Bill     &     Jacobsen 
Sherman.     Kimhall 

&    Co. 

Crushed     Uoek. 

Pay    Devel.    Co. 
Cal     Building    Ma 

teriai     Co. 
Cassarr-jtto.     John 
City    Supply    Co. 
Holland.   J.    P. 
McMullin.    A.    L 
Simon-Pout     Brick 


Stan,i».u     Cru.'<lle.l 

Rock   Co 
Stone  Co..    R.    B    A 

A.    L. 
Western     Devel, ip 

ment     Syndicat- 

Damp     ProolliiK. 

Brickiey.     P.    J. 
Fox,    John    L. 
Uedgle     ,<.     Jaiiiel 

Tnvlor.    L.     / 
Whlltler   -   Col. urn 
Company. 


E.loet-le    F'LiltireH. 

Oltv    Electric    Co. 
Gas    &   Elec.    App 


Central     Klec.    Co. 
Decker     Electrical 
Construction    Co 


Globe        Electric 

Works 
Kirsten,   W.   H. 
Lauder.    H.    1, 
Lew      I'llec.     (^n 
Manhattfln       Elec 

trie    Co. 
National      Electric 

Co. 
Newhp 


Elec. 


Rochrt-'lc  '■'Ic  c. 
!?chlmetschck.  M 
Kfandnri     I!-1h,.   r-,. 

Vitt    Elec.    Co. 
Weidcnihal    .    Go=- 

Ilner     1=-Icc      r. 
We1cl    Electric  Co 


Otis  KlPVi.loi 
S.  F  Elevator 
van    Emnn    El- 


EMtlniafor. 

Dillon.     H 
Fosburgh,    R      L 
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Morser.    B.    J. 
Prlddle.,    Milton 
Priddle,    Arthur 

Floor*.      Composi- 
tion. 

Artollth    Mfg.    Co. 
Bender    R.&P.    Co., 

J.    W. 
Dwan    Co.,    J.    E. 


R.    H. 

Malott    &  Peterson 
Goodmanson.    A.  K 


Floor*.     Hardwood 

Hardwood   Iiit~Co 
Inlaid    Floor   Co. 
Pac.     Floor     Sand- 
Insr  Co. 


Bergfr     Mfg.     Co. 

Gaa  Flxtare. 
Day     Co.,     Thomas 
Ga>    Heating    Sj-a- 

tema. 

JReator    System 

Gas     Heating  Co 

Gaaollae   Tanlu    A 

Demlng.    E.  '  R. 

Glaaa     A     GlaztuK. 

Cal.  Plate  &  Win- 
dow  Glass   Co. 

Cohen.    I. 

Fuller    Co..    W.    P. 

Grossllcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

Mission  Plate  & 
■Window       Glass 


Kruse.     J.     H. 
Joo«t    Bros. 
Meyer,    Adoph 
Norman      &     Sons, 

Palace"  Hd'ware Co 
S.  F.  Hd'ware  Co 
Smith    Co.,    P.    A. 

Heating:    &    Veuti- 
IntinB. 

Atlas     Heating     i 
Ventilating   Co. 


Looney  Co.,  J. 
Mangrum    &   Otter 
Snook       &       Co.. 


Turner  Co.,   Th« 

Wilson.    Robt.    M. 

Houaea    MoTsra    A 

Rataera. 

Hatch.    H-    L. 
Pearson.    N.    H. 
Sullivan.    D.    J. AT. 

HoKitln 


Engl- 


InJald  Floor  Co. 
Pac.     Floor    Sand- 
ing   Co. 
Inted-locklng      Tile 


Plate       &       Stelger 


Windov 
Co. 

Sct-.warj    &    Gott- 
lieb 

Gradlnic. 

lliancliini.    G. 

branlck.    J.    P. 

Carlln   Bros. 

C&ss&retto,    John 

Devlncenzl    &    Co., 
L. 

Dillon        Teaming 
Co. 

Federal      Tianster 
Co. 

GiorgI    Co..    G. 

Hartnett    J.    D. 

Holland.   J.    P. 

Huie    Co..    E.    M. 

Lennon    Co.,    J.    E. 

Lefrler,    Fred 

McGlfnchey  & 


Bihlev     Grading     & 

TeamInK     Co. 
Star   Cnn.   Co. 
Wright    rr       I.    H 


Leed    Granite    Co.. 

W. 
Pacific  Granite  Co. 


Bay    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Cassaretto,       John 

City  Supply  Co. 

Standard  Crushed 
Rock  Co. 

Star  Contracting 
Company. 

Stone  Co..  E.  B.  A 
A.    !>. 

Hardwood       Deal- 


dry    Co. 

Iron     A    Strel. 

Baker    &     Hamll- 


Dawson  &  Noyes 
-ludson  Mfg.  Co. 
Pacific  Coast  Stee 

Compan.v. 
Trussed     Concrat. 

Steel     Company 
Woods  &   Hurtdar 


Works 
Ralston  Iron 

Works 
S    F.   Iron   Works 


Vulcan    Iron    Wks 

West    Coast    Wire 

&   Iron   Works 


Kortlck      -      Falls 

Mfg.    Co. 
Lllley      &     Thurs- 


Lathera,    w^ood    A 
Metal. 

Balzke,    Robt. 
Edwards,    C.    H. 
Hayden,    Fred 
Lynch.  Richard 
.McABee,    E,  T. 
Raymond.  Wm.  H. 


Lime      A      Plaater 
Dealera. 

Arden    Plaster   Co. 

CaJ,  Lime  &  Hy- 
drate   Co. 

Cowell  I.lme  & 
Cement  Co. 

Guerin  &  Co.,  J.  S. 

Holland,   J.    P. 

Lennon  Co.,   J.  B. 

IPaK;lflc  Portland 
Cement  Co. 

Western  Lime  A 
Cement  Co. 

Lumber  Dealera. 

-\cnie   Lumber   Co. 

Chrlatenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  P. 

Kxcelsl 
wood 

Hardv 

Hart-Wood     Lun 
ber  Co. 

Hauptman  Lum- 
ber Co. 

Kruse   Co.,   J.  H. 

Hooper  Lumber  Co 

Uiggjns  Lumber 
Co.,   J.   S. 

Loop   Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore      Mill      and 


Lumber   Co 

Pope  A  Talbot' 

Relnhart    Mill 

Lumber  Co. 

Ryan,    Georrs 


Santa    Fe    Lumber 

Co. 
S.    F.   Lumber  Co. 
Schouten   A  Co.,  J. 

W. 
.Sunset  Lumber  Co. 
TlermanA  Beronlo 
Van    Arsdale-Har- 

ris  Lumber  Co, 
Wilson  Bros.*  Co. 
Wood   , 


.Hetal    StampioK;  Brennan,    Ja 

S,  F.  Metal  Stani 
Ing  &  Corn  I 
iVotnrj    Public 


W'l 


F     K. 


Co.. 

Wi 


Ma^nealte     Floor- 
Inc. 

4rtollth  Mfg.  Co. 
Bender  R.AP.  Co. 
Dwan  A  Co..  J.  ■. 
Flbrestone    A 

Roofing    Co. 
Flaherty     R.AP.Co 

R.    H. 
Goodmanson.    A.  K 
MaBott    &     Peter- 


Work    Co, 
Ginsberg    Bros, 
Mangrum    A   Otte 
Peerlesq    Agencle 


Tile   Co. 

Marble  and  Moaalc 
Work. 

Gnecco,    M.    H. 
Orassi   A   Co..   P. 
Mission       Concrete 

»    Module  WItn 
Mission  Marble 

Works 


Dune 

Olla    and     Greaaea. 

Standard  oil  Co. 
Union    Oil    Co. 
Uruameutal      l*la«- 
erlog. 


Mu 


Co. 


s-Ke 


Benkn 


Ed. 


Larson.   O.    F. 
Llpp  A  Co..  J.   P. 
l-alulera   and   Dec 


Bros, 
A-    Dicks 


Metal    Lath. 

Atlantic  Fl  r«  - 
proofing   Co. 

Berirer   Mfg.    Co, 

Hollowav  Melol 
I-ath     Company, 

Lilley  A   Thurston 


Cnlin.   .1.    ,1. 
Copnick,    T.    W. 
I  Inn  I     -I      H. 
Donovan,   V.   J 
Ericksen,  W  n 
Hansen.     Elhing  A 
Lewis,  S. 
.Miller,    L. 
Miller.   J,    A. 
McCuhhIn.    Jam^s 
Manning,    .lohn 
Ncal,   L    .1, 
rioandt    *    Son 
Ruderman,   I, 
Schafer,  Wm. 
Simon   Neilson   Co, 
Smith,  J,   S. 
Snvlg,    C,    B. 
Spark        A        Sons, 

.Inhn    H 
Swan,    Robert 
Trost,    C.    B. 
Waik-1.    .Mayer 
Wagner,    Fred 
Wagner   Bros 
Zellnsky     H 
Paln(«.    IMI-    \  nrn- 

lahea,  Eltc. 


Fuller    Co,     W 


Par«ll.ne  H^inl 
Prnjt  *  I.nmhp 
Whittier    -    Cnh. 


Clav 


Hughes,    H.    ,' 
n"nln^v     *     G<."l 

Pile       Drlvlni. 
Lamburlh.    C.     E, 

PnilnK    nrlek. 
C;ii    Bri.k   Co, 

PIrkI-ic    MIII> 


Mill     Co. 
Birth    Po  .    I.     H 
Builder.":-        SuptiU 

Dcrnf 
Cal.  Door  Co, 
Ca.1      Pinning    VTIi; 
Emanuel.    L.    AE 


Lorden      Mill      C, 

T     P 
Main     .«'      Pi-i.l"if 
Moore    Mill  *r,.im- 

ber  Co. 
Premns         Plnr^in? 

Mill 
Belnhnrt      r.„,.,ho, 

A    pi.,nl..»    Mill 


Campbell,   Cnaa 
Cbaliilers,       H.       A 

(Inc.) 
Pay.    Joho 
Greenback,  Joe. 
Connel  Co.,   J.   E. 
Daly,  J.  H. 
Duthle.    Chas. 
Fraser,   Simon 
Fry,   A. 


Leaf    A    Kalse 


Moiwai    Donald 
Orfoi-d,  J.  A. 
Philbin,    J.    J. 
Sexton,    T.    D. 
Sherman,    A,    -M. 
Terranova,    .VI.    J, 
Th€     Pscidc    Plas- 
tering  Co. 
Wagner    Jan.t-s   A- 

i'luniblnff  and  Gaa 
FKflnK. 

Ahlbach    &:    Mayer 


Houston,    J.    J. 
Kara,    F.    K. 
Klernan  A  O'Br 


Co.,   M. 
Looney     Co.,    J. 
May,    Gua 
McEnhlU,   Leo,    J, 
McLeod,    J.    J. 
Penkerton,    J.    H, 
Perazzl,   H,  .1. 
Skelly.   T.-iomos 
Snook       A       Co.. 

Fred    W. 
T,.ii.er   Co.,   The 
Wetzel.    Theo. 
Wilson  A  Co.,W. 
Plumbera    atii«iHle» 
Kinney   Co.,   H.    \v. 
Mark-Lai. J     Co. 
Nelson    .Mfg.   Co 
l\i<-    ,S;inil.irv    .\lfK 

Co. 

Itallroad         .\-jent. 

Freight    A    Pns- 

aenerer. 


Rallwa>    ,>lat*^rltiN 

Laneford,     Felts  A 


RlKElnK. 

Lamburth,    C.    E. 
Markley,     James  K 

Rooflng,  Gra\el  a 
Conipoaitlou.t 

Bender  Kooring  & 
Paving   Co. 

Cal.    Roortng  Co. 

Cantley   A   Co.,   .] 

Enterpri-e  Root- 
ing Co. 


Plaliertv.    R,    H, 
Goodmanson,    A.  K 
LarTiin        Asphalt 


Co. 


ofing 


uel    Co..    H.    D 
Watsonlte    Co 
We.stfrn     A.ibestos 

Man-neaia    Co 
Western    Felt    and 

Refining    Co. 
Rouflnsr     (Slate     <K 


KooflOK    Malerlala, 

Bird   A  Son,   F.    \V, 
Johns     -     Manville 

Co.,  H.   W. 
Paratline  Paint  Co 
Waterhouae  A 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

suutl.   uraYel,   Utc. 


McMullln    Bros, 

A.    L. 

Western  Building 
terial  Co. 

Western  Develop- 
ment   Syna.cate. 

sauitary     GarbaKa 
t^bULea. 

BUI   A    Jacobaen 
»auil  Blaatlnn. 

McDrtrinu'-L,    vv. 

Sheet    Metal     V\  ka. 

Appman       Cornice 

Works 
Atlas     Heating     A 

Ventilating  Wks 
Capitol       Sneei 

Metal   Works 
Comyna  A  Nygren 
c  r  o  w  n      Cornice 

Works 
Elite    Sheet    .Metal 

Woi-ks 
Forderer      Cornice 

Works 


HurabeUle    Bros. 
Ideal  Cornice   Wks 
Korell  A  Co.,  J.  A 
Modern  Sheet  Met- 
al Works. 
Morrison   &   Co 
S.    F.    Metal    Stam- 
ing   A    Corr.    Co. 


.Sldeivalk       Llshta 


Light    Co 
-Vaterljous. 
Price 


Bolle..  _ 

Jacobsen,    J. 
Johnson,    C.    V\  i 
Porter,    W    F 
Stewart.   J,    K. 

Stationery, 


Woods       A       Hud- 
Steel    Elrector. 

Schauer,  Fred  C. 
Finneer  Con,  Co 
Williams        Con- 


Roofing       ^^ 


Structural         Steel 
Contra  etora. 

Central    Iron    Wks 
Dyer    Bros. 
lurtso>       Mfg.     Cn 
Pac.    Rolling   .Mills 
Schraeder's        Iron 

Work-q 
S,     P.     Iron     Works 
Western   Iron  Sup. 


Gr, 


Til 


R 


Ed,    A. 
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StTactnral        Stc^l 
Cob  tractor*. 

Brode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 


Works 


Iron     Works 
Ralston    Iron  Wks 
Vulcan    Iron    Wks. 
Zenith    Iron     S\'ks 

Surveyor*. 

.Morser,    E:    J. 
Sanborn   &    Corln- 

Wetherell,    Chas  E 


Bianchinl,  G. 
Federal      Transfer 

&    Draylng   Co. 
Gaffney      Drayage 


Huie   Co.,    E.   It. 


electrical. 


Star     Contracting 

Co. 
Wrletlt  Co.,  J.   H 


Tlllns. 

Ginsberg  &  Co.,  ! 
Manerum  S.-  Otto 
Peerless    AgencU- 


Bin  &  Ja.-n 
Hyde  Henr 
United     Ele 


Wall     Ueifii 

Marshall  -  Stei 


WhltenaahliiK 

Brlckley,    P.    J. 
Reigle  &  Jamelao 


WIndon-s,     Patent 

Birth    Co.,   L.    H. 
Simplex      Window 


Fibre. 

S.  P.  Fibre   &Cord 
age    Co. 
Plrcprouf  Ddorn. 


Cronan,    Wm 
Mangrum    At    oii^ 
Montague.     \v      w 

&    Co. 
Houae     Movtuu     . 

RalnlnK. 
Blume  Cont'g  Co. 
Pearson,    K.    K. 
Sullivan,    n      I  .VI 

Inlaid    Floors. 
Hardwood        Inte 

rlor    Co 
Inlaid    Floor    Co. 
Pacific     FIDO 

Sanding   Co. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 


OF    SAN     FRANCISCO 


180-188  JESSIE  STREET 

OFFICERS    AND    DIRECTORS, 
"resident.    H.    Maundrell.  Financial   Seen 

Vice-President,  E.  J.  Bram 
Treasurer,  C.  W.  Withingt 
Secretary.   R.  J.  H.   Forbes 


PHONE  KEARNY  4700 


S,    A.    n.    Sche 


H.    Maundrell 


Brode  Iron  Works 
Central  Iron  Wks. 
Dyer  Bros. 
Eureka  Iron  Wks 
Kell  Iron  Works 
Kortlck  -  Falls 
Mfg  Co. 


Morten 

Co. 
Mlcha 


Cons. 
&    Pfef- 


■"hoenlx  Iro 
"talston  Iroi 
Lorenz  Scha 


Works. 
St.      Francis      Orn. 

Iron    Works 
Itelger      &       Kerr 

Stove     St     ^'oun- 

a<v    r-j. 
/ulcan    Iron    Wks. 
Western   Iron  Wks 
WIthlngton.  C.  W. 

Art    GInaa. 

rnl.    Art   Glass  Co 
Ingerson   *  Glaser 


American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna  Lire   Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur 
ety  Co. 

Fidelity  &  Deposit 
Co.   of  Marylann 

tiuie,   M.   A. 

Hlllman    «  Son.J.R 

Lawton,   A.  F. 

Llovd    &    Spengler 

MacMeans,    H.    V. 

National  Surety 
Co. 


Pacific 

Coas 

it    Sa! 

ualty 

Pacific 

Surf 

Perley. 

A.   E. 

U  n\i«  1 

•  d 

S-tatf 

Meta 

1     Kr 

oduci 

Co. 

U  n  1  t  1 

f  d 

State 

DIRECTORS 

R.  A.   Chisholm 
Robert    Dewar 
.Mexander    .\Icnn 
James    Young 

UEMBEBB. 


Cal.   Brick   Co. 
Carey,   J.   ic. 
Carnegie    Brick    \ 

Pottery    Co 
Carquinez  Brick  & 

Pottery  Co. 
McNear    Brick    Co.. 


F,)St« 
Good 
clal    St 


Coucrrlf. 

ie,   Silas    A. 
p  &   Carilln 
canson,      H 
Ison   Co. 
&   Vogt. 


las.  McDonne 
■e.l  P.  Flschi 
D.    McGilvra 


l.eit 


C.  C.  W. 
rd.  J.  J. 


choke    Brick   C 


Hard    Bk.    Co       Sartorio,    Charle 


Sacr 

Trans.    Co. 
San    Fran.   Bk.   Co. 
Steiger   T.    C.    and 

Potterv   Wks. 
Tliermos  Brick  Co 
G.   G.    Brick   Co. 
bulldiui:    Itlaterial. 


.Via 


Build 
lial 

City    Supply    Co. 
"^ernaid  Co..  The 
:ortick  -  Falls 
Mfg  Co. 


Concrete 

Lilley  i.    7n 
Co. 

Contraclui 

Builder 

.^llen,    .i.'-.i. 
Andeijoi.,    V 
Arthur,   L, 
Bateman.  J. 


Braunton  Bros. 
Burdick,  Wm,  , 
Caldwell  &  Co. 
Cameron    &    Dtj 


Chisholm,  R. 
Cnbbv,  J  W 
Cob  urn.  I.  W. 


Conrad 

H 

Creghi 

no 

* 

Son. 

Lewi 

Dewar, 

R. 

,1!- 

Son. 

Elam, 

Tho; 

H  Son 

Ccwell  Lin 
ment    Co 

Holmes  Di 
ing  Co. 


Elliott,    E.    W. 
Fahy,   R. 
Fischer,    Fred. 
Franz,  Val. 
Gillespie,    G.   G. 
Gallagher,     Frank 
Gardiser,     FlorenI 
Greig,   Robt. 
Hansbrough    Bros 
Healey     -     TIbbIt 

Con    Co. 
Hlnson.  I..    A. 
Hill,    J.    A. 
Holm    *   Son 
Howklns.   A 
Ingerson.   C.    A 
.Tarks.   TT, 
Jones,    Paul 
Jones.    W.    G. 
Kent.  S.  H. 
Knowles  L*    Rrlrh 

ley. 


E. 


Sons. 
Lynch.  M.  C. 
Masow  Sc  Morrison 
Mathews   Con.    Co, 
Mathies,  H.  C. 
Mc 


McKllllca 

Wm. 
McLachla 
Miller,  A. 
Moller.    F 
Mo 


5ley, 


Pen 

McLeran  &   Pel 

Robinson     &     ( 

lesple. 
.=;inimen.     John. 
Smith.  J.  W.  K-  : 
Spence,    A.   T. 
Stockholm    & 

lyn. 
Terrlll,   G.   C. 


Warw 

Ick. 

H.  C 

Bnller 

',   Thos. 

White 

Br. 

03.      (C 

oeni 

ters) 

Coruicc  Works. 


Forderer 
Works. 
Gulltoy 


Heldt.    Wesley. 
Morrison   S-   Clark. 
.=!.    F.    Cornice    Co. 
Western     Furnace 
*    Cornice   Wks. 


I.vnch.  Richard 
Snell  &  Dennis 
Raymond.  W.   H. 

Curbing,     fSranIt 

McLenegan.    S.    1 
Damp    Pro«iferM. 

Brickley,     P.     J. 


Door   Ooene 


Roehling    Sons. 

■lohn   A. 

Floor  SandlUK 
Inlaid  Floor  Co. 
Pacific     Floor 

.Sanding    Co. 

firm    Work. 

i-'al     Art    Metal    & 

Wire   Works 
aierle    Co.. 


Wil 


Cc 


ildv 

ereg 
Louis 
Ourrie   &   Currie 
Dempniak    Bros. 
Farquharson.     n.  B 
Fluth   &   Morton 
Frajier   &   Frasler 
Graham.     D.     E, 
Griffith.     Wi 


Ha 


all.    J.    D. 


iwser    &    Ped- 

irt 

Sant-Hough- 


Colibledick-Kihby 

Glass   Co. 
Friedman     Broa. 
Fuller.     W.     P.     ,1 

Habenicht    & 

Howiett 
Holland.    J.    P. 


ch.    D.   O..    Co 


S.    J. 


Fav 

McPlure.  H.  N. 
Wllhelm,  A.  H. 
Wilkle  Co.,  A. 
Williams,  P,  A. 
Wright.  Chas. 
Monarch    Teaming 

Co. 
Sibley.    L.     B. 
McLenegan.    S.     B. 

Granite. 
Bradbury.    Tlios. 
i-al.    Granite   Co. 


fmond     Gra; 
Hardware. 


Ing    &    Heating. 


Mill 
Pacific    Struc.  Ir 

Works 
Jolaf      Hansrera 


lyatbera. 

■h.   R. 

1   &  Dennis 


Crineiil,  KIi 


PlasI 
Arden 
Caliton 

Hydr 


ducts    Co. 

Western     Bi 

Material    ( 


Humboldt 

Co. 
Htiuptmai 


R.     B.  Mill 


Pope    &    Talbii 


ris   Lumber  f- 
Wilson     Bros.C-  <- 
Doe    Co.,    F     P 
Lumber  (Haro- 


Howard,    E 


White     Bros 

S.     F     l.'imh 

Maeiiiix. 
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MaiMina    ABulMe 

ander.   R. 


Ar'ctt.    A. 

Bcnk       A 
Brady,    M.    V. 
Brailv.    O.    B.&Son 
Branion.    E    J 
Brennan,    J.    E. 
Brigham.    H.    B. 
Butcher.    Thomas 
Butcher     &  Hadley 
Byron,    D.    J.&Sor 
Campbell     Bros. 


Harris 
Hlbtjlns  &  Barker 
Hock,    Chas. 
Hoffman,   V. 
Hog-berg     &     Lud 

wig 
I-arsen,    H.    H. 
Lawson.    A.    W. 
McGowan.    M. 
Miller,   J.    W.    ■ 
Murray     *     Mow 

bray. 
Mulcahy    Brob. 
Nagel.   W.  L. 
O'Connor     &     Col 

11ns 
n-Bourke,    T.    F. 
Scott    Co. 
Ralnev     &     Phhll 

lips. 
Rlngrose.     R.&.Snn 
Scott.    W.   S. 
Walker.    P.    J. 
Watson.    Sage 
Watson.    Sidney 
White.    J.    M. 
Whitney  &  Davles 


Mfirblr. 

American  Marble 
&  Mosaic  Co. 

Columbia  Marble 
Co. 

Gervals,     Henry 


Qrassl.  Peter.  Co. 
Hunt.  Andrew  T. 
Malno.  P.  L,  &  Co. 
Miisto  &   Sons.  Jos 


Mantelil.    TIlea 
Gmtcs. 

KIrwIn     &     Dono- 


H  o  1  1  ( 

paneled     Mtl     Co. 
H    T. 


Metal  WIndo 
Worka. 

nwan.  J.   E, 

kmer.      Marble 
Mosaic    Co. 


i-als 


H. 


F.    L.  &  Co 
Ofllcc  Flxtnrea. 

Bateman.    Wm. 
Forbes    &    Son. A.J 
Fink    &    Schlndler 

Co. 
SImmen.    John 
PalDlera. 
Daniels.    Ous   V. 
Donovan.  V.  J. 
Fraaer.   J.    P. 
P.    N. 


llyn 


PaJnta,     Olla 


Fuller  &   Cj.,  W.P. 
Kuss.    P.   N. 
Maundrell.    H. 
Pacific     Refining  & 


Patent     ChlmDeya 


Dunlevv    &    Gettle 
Dresser    -    McDon- 
nell   Co. 
Cal.   Pottery   Co. 
Paving  Drlck. 


Hurnham  -  Stan- 
ford  Co. 

Ca..    Door    Co. 

Cal.    Mllllne   Co. 

E  1  kl  n  gi  t  o  n  & 
Hucke 

Herring    MllUInc) 

Kendall.   A. 

Kruse,    J.    H. 

Lorden  Mill  Co..  J. 
P. 

R.B.Moore  Mill  & 
Lumber    Co. 

National  Mill  * 
Lumber    Co. 

Pacific   Mfg.    Co. 

Relnhart  Lumber 
&  Planing  Mill 
Co. 

Relilv.  P.   F. 

Santa  Clara  Mill 
&   Lumber   Co. 

San  Matto  Plan- 
ing   Mill. 

Searle    &    Hayman 


Clark,   D.    Ross. 
Crlchton.    J.    L. 
Coghlan.    Frank 
Connolly.    J.    .1. 
Conneli.    J.    E 
Kay.    Joiir 
Felt,    R.    L 
FloodberR    &.    ,*Ic 

Caftery. 
Fraser,   Simon 
Gregg   &    Clut 


Gill 


G. 


Leaf,    A. 
Lyden    &    Blckel 
.MacGruer    &     Cu. 
Mennle.    Alex, 
McCleod,   J.  C. 
Morehouse.   C.   C. 
D'Kane    H    C0..C.T, 
O'Sulllvan    ft  Bow- 
ler, 
Smith    &    Johnson 

Planter     o*     Paris. 

Lucas.   W.    E. 
Pliiniblnir     A     Gaa 
PlltlnK. 

Ahlbach    &    Maier 
Bernard.    G.    F. 
Burnham      Plumb- 
ing   Co.,    Il 
Dalzlel.  R„  J 
GlUey-Schmld    Co 
Levy.    M, 
Looney. 


Co 


(In 


Co.. 


Taj 


&   Co 
Plaat«rera. 


Paint    Burner 

Paint    (Damp    Re 

sistlng.) 
Dwan   Co.   J.   E. 


Bradley   &    Reilly 
Carrick.    M,    H. 
Chalmers.      H.      A 
(Inc.) 


R*al   Eatate. 

Williamson    CO..H 
Wlttman   -   Lyman 
Cross  &  Co. 
Urban        Realty 
Impt.    Co. 

RiKeera. 


tl«D. 

Artolith     Mfg.    Co. 

Bender.       J.       w. 
Root  Co. 

Flbrestone     Roof- 
ing Co. 

Larkin   Asphalt   & 
Paving    Co. 

Magnesia      Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns    -    Manville 
Co.,    H.    W. 

Meuer  Bros.  Cu. 

Pacific  Refining  )v 
Roofing  Co. 

Paraffine    Paint  Co 

Samuel    Co..    H.    D. 

Western     Asbestos 
Mag.    Co- 

Watson       Roofing 
Co. 

Sand,   Gravel,  Btc. 

Cassaretto.    John 

Holland.  J.  P. 

Keystone  Sand  Co 

Sanitary  FloorlnK. 

Artolith     Mfg.    Co. 

Stone,   E.   B.   &   A, 
U.    Co. 

Flbrestone     Roof- 
Ine    Co. 

sidewalk       LliebtN. 

Jackson.    P.  H.&Cn 

McGuiean.    John 
Stnlr  Bnlldera. 

Bishop.    Wm.    T 

Stewart.   J.   K. 

Roof    Repolrlnic    <« 

Palot. 

Street     Work. 

Fay.    S.   J. 


Dnnra. 

Lllley    *    Thn 


De    Lano    at    Sons. 

I.    L. 
Ulan.nard.    W.    W 
Hunt.   Andrew   T. 
McGllvray       Store 

Co. 
Raymond     Granlt.- 

Co. 

Stone     Quarrlra. 

Keystone    Sand  Cu 
Raymond    Grannc 


Holland.  J.  P, 
McClure,  H.  N. 
Monarch    Teaniir 

Co. 
McLenegan.  S.   I 


Terra  Cottn 


Ventlint 

Waterhouse 


Hire   Korku. 


Iron    Works. 
Water  Co. 

Spring       Valle 


Free  E^imating  Bureau 

If  you  want  e^imates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.      We  will 
save  money  for  you.     No  charge  for  our  services. 


To  Building  and  Industrial  News 


Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  following: 


Business Date 


Issued  Weekly,  $3.00  Per  Year 


Fourteenth  Year,  No.  24 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Industrial  Adtivities  of  the  Pacific  Coa^ 


Successors  to 

"CALIFORNIA  ARCHITECT" 

"INDUSTRIAL  NEWS  OF  ALAMEDA  CO." 

"BUILDER  Axij  CONTRACTOR" 

"WESTERN  BUILDER" 


THIS  WEEK'S  ILLUSTRATIONS: 


Proposed  New  Hospital  Building  To  Be 
Erected  At  The  Affiliated  Colleges,  San 
Francisco,  Designed  By  Architect  Lewis 
P.  Hobart,  San  Francisco. 

View  Showing  Main  Group  Of  Buildings 
At  The  San  Francisco  City  Hospital,  De- 
signed By  The  City  Department  Of  Ar- 
chitecture. 


WEDNESDAY,  JUNE  17,  1914. 


SAN  FRANCISCO  AND  OAKLAND, 


CALIFORNIA 
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Combination 
Boiler  and  Gas 

of  hot  water 
1  30  per  cent 
oduced. 

America 

:.  CO. 

-33S  Cyprus  St. 
OAKLAND 

Water  Heater 

The 

SOLUTION    , 

To  Your  Hot  Water 
Problem. 

Gives  an  inexhaustable  supply 
to  any  part    of  the  home,  with 
less  gas  than  any  system  ever  pr 

Gas  Appliance  Sales  Go,  ot 

Successors  lo  JOHN  WOOD  MFC 
218-21  Pacific  BIdg.    447-48  E.  3rd  SI.    33 
SAN  FRANCISCO            LOS  ANGELES 

Telephone  Market  1  935 

Fine  and  Sanitary 

PLUIWBINC 

^thnUB^ 

^^Jpm/lijlC/y§* 

2.2.\  OAK 

^PLUMBER^ 

STREET 

Bel.  Cough  and  Oclavia 

SAN  FRANCISCO,  CAL.? 

Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
866  Union  Street  San  Francisco 


When  Your  Blood  is  Right, 

Your  Whole  System  is  Right. 

If  You  Ha-ve  any  Blood  or  Skin   Disease 
Do  IMol  Deley  until  it  is  too  late  but  Order 

XO-day ! 

THE  HOT  SPRINGS  REMEDY  a  Complete  and  Positive 
Remedy  for  Syphilis,  Eczema,  Erysipelas,  Acne.  Malaria,  Rheu- 
matism, and  all  other  Forms  of  Blood  and  Skin  Diseases. 

Hot  Spiing.s  Pliysieiaiis  ])ioiiouiice  this  the  (greatest  Bhioil  and  Skiu  Remedy 
ever  phiced  on  the  Market. 

Full  Course  Tteatment— Six  Bottles--$18.00     Single  Bottle— $5.00 

We  Prepare  a  Remedy  for  Every  JJi.sease.     Our  Treatment  for  Female  Ills  is  the 
the  Greatest  of  its  Kind  Ever  Offered  Suffering   Women. 

Write  MS  your  Truulilcs.      All  Cnrrospondence  Stricth'  Private 

HOT  SPRIIMGS    IVIEDICIIME  COIVIF»AIMY 
803  1-2  Central  Ave.  Hot  Springs,  ArR. 


BUILDING   AND  INDUSTRIAL  NEWS 


NILES  $ANO  GRAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    jg  inch 

Gravel  aud  Crushed  Boulder.«      yi  inch  to  1  inch 

"         "  "  "  1  inch  to  1)^  inch 

"       . "  "  ."        l}i  inch  to  234^  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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JAMES  CAHILL  &  CO. 

IncorporaUd 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

bel.  Broadway  and  Franklin.                            Tel.  Oakland  1113 

JOHN  G.  ILS  &  CO. 

IVlanutaclurers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

8%a-84  I   MISSION  ST.  San  Francis 


Plans  and  Specifications 

Preprared  for  Contradtors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  ma  by  phone  al  San  Francisco,      Franklin  2907 
Oakland,  Oakland  S94  I 


Subscribe  for  the 
"Building  and  Industrial  News" 


Peerless  Ironing  Board. 

Disappears  in  the  Wall 


PEERLESS /»ONIflG  BOARD 
SMOW/NG  CAB/NET 
I      SET  /Al  PARTITION 
CASEOI/E' 


''-    Ji 


The  Peerless  Ironing'  Board  ii  perfect  in  contp&ctnesi  and  con- 
venience. Inexpensive  but  very  valuable  for  apartments,  flats  and 
residences.  Helps  to  rent  or  sell  more  quickly  at  better  prices. 
Prices  $7.50  and  $8.00 
The  Peerless  Combination  Ironing  Board  and  Kitchenette  Table 
combines  the  ironing  board  with  a  disappearing  table  in  the  most 
compact,  inexpensive  and  convenient  form.  Invaluable  for  the 
small  kitchen. 

Price  $10.00 

Write  for  circular.        Agents  wanted. 

PEERLKSS  IRONING  BOA.RD 

633  Ptielan  Bldg.  San  F^ranc|sco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contradlors. 

Boxes  $2  50  per  year  and  upwards. 
Juuc4ion  Market,  IMason  and  Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  got  s  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Indust'ial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 


proofed  with  Imperial  Water  Proofjt 


:  walls  waterproofed  with  Imperial  Water  ProofioE- 


Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


South  and  ea: 

Color  effect  produced  with  imperial'  Concrete  Finish  to  match  s 
of  street  fronts 


TEMPORARY  CITY   HALL,   San  Pranclsc* 

Wright,    Rushford   &   Cahlll,   Architects 
Exterior  waterproofed  with  Imperial  and  color  effects  with  Im 


KAHN     BROS.     DEPARTMENT    STORE,OAKLANn 

C.     W.     Dickey.    Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 


iJRRM.XN     HOUSE,     San     Francs 
Frederick  H.  Meyer,  Architect 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERML 
WALL  FINISHING   Products  are  used 

IMPERIAL  COMPANY  '" ''ZITIZ^^" 
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Phone    Oakland    ITSS 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

Fire    Sets,    Andirons, 
F'ender   Portable    Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street.  Cor.  Brush 

IRVING  A.  COOKC.  M>oi<.r 
Reiideac*  Phone.  0«JsI&nd  48t2 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.     RISCHMULLER 

3442  19th  Street  San  Francisco 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  is  the  HOTEL  ROSSLYN,  S.  F. 

.  E.  Krbfft  C)  Son,  Architects.  O.  C.  Holt,  Bldr. 


Brick,  Sand, 
Rock,  Gravel, 
Building  Materials. 

Pratt  Building  Material  Co. 
Hearst  BIdg. 


BtllLDlNG    AND   INDUSTRIAL  NEWS 


Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  contioually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makeiyou  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
wilt  refund  your  money. 

Price  so  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LFAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


"It  Is  Almo^  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
mz  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly   An   Air  Cushion  Check,  working    automatically. 

Simplicity  and   Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  chinge 

In  ordering,  give  liie  of  Door;  also  projedion  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

San  Francisco 


278  Natoma  Street,  near  4th 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


.ianuarv  1st,  1914. 


New  Prices  In  Effect 

Be  .sure  ymir   tiles  contain    iiur  new  Calaldsne.x 
and  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 

That  little 

"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heater  Company 

NOW  AT 

237  POWELL  STREET 

Between    Geary   and  O'Farreli  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  icnow  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  In  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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Pacific  Building  Materials  Company 

Successors  to 
WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  represented 
by  the  above  companies. 


"Dnplev",  "Ideal"  and  "Van  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"Pasc'hall"  Sidewalk  Light  Construction 
— AH  kinds. 

"J.  v.  E.'  Welsh  QuaiTies— For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip"  and  "Carbor- 
uniluni"  Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve"  Anti-PIuvius  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment Devices. 

"Turner"   Drawer  Slides. 

"Home"    Safety   Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"Phoenix"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"HiU"  Clothes  Dr.vers — For  Yards,  Bal- 
conies and  Roots. 

"Hustler"  Ash  Sifters — Save  Coal. 

"Tl>e  Window"  Coal  Chute — Ornamenta' 
and  Necessary. 

Asbestos  Theatre  Curtains. 

"Beaver  Board", — The  Superior  Modern 
Wallboard. 

"Cabot's"  Deafening  and  Sheathing 
"Quilt." 

Building   Papers,   Deadening   Felts,   etc., 
of  all  kinds. 
"All-Metal"   Doors,  Windows  and   Trim. 


"Liquid  Stone",  The  Paint  Eternal. 

"Wainright"  Concrete  Curb  and  Corner 
bar. 

"tJraphilatuni"   for  Roofs. 
"Herringbone"    Expanded   Steel   and   Ingot 
Iron    Lath. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"Best's"  Keene's  Cement — For  Gauging 
Plaster  and   Finishing. 

"t'aenstone"  Cement — For    Making    Ar- 
tiJieial  Caen-Stone. 

"Victoria"    Keene's   Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"Whalebone"  and  "Crimped"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's"   Creosote   Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conserve"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready    Roofing, 

The  Ruberoid  Roofing. 

"Rextile"    Rubber    Shingles. 

"Bianiond"  Ball  bearing  Door  Hangers. 

"Metalcrete"  concrete  Hardner. 

"Ironite"  concrete  Hardner. 

Wood    rolling    doors    and    partitions. 

Venitian   Blinds. 

"White    House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building'  Materials  Company 


Successors  to 

WATERHOUSE  C)  PRICE  CO. 

THE  LILLEY  &  THURSTON  CO. 


Tel.  Kearny  3323 


523  Market  Street,  S.  F. 
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Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 
of  tlie  Pacific  Coast. 
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THIil    POWER    OF    SEU'". 

ship    drives    east,    another 


That   bids   them  where   to  go. 
Like  the  winds  of  tlie  sea  are  the  ways 
of  Fate, 
As  we  voyage  along  through  life. 
•Tis  the  set  of  the  soul  that  decides  its 
goal, 


Tile  occupation  of  school  teacher  has 
been  one  that  lias  been  underated  by 
tile  people  generally  in  tills  country. 
Generally  speaking  people  have  re- 
garded it  as  a  question  of  dollars  and 
cents  and  have  driven  a  hard  bargain 
with  the  teacher  and  endeavored  to  get 
tlie   most   for   their  money.      There   has 

a  result  the  occupation  iias  been  taken 
up  almost  exclusively  by  women.  Now 
the  importance  of  the  occupation  is 
becoming  to  be  realized  and  In  the  dif- 
ferent states  funds  are  being  provided 
for  pensions  for  those  who  have  served 
a  certain  length  of  time  and  a  retire- 
ment fund  for  teachers  who  have 
reached   a    certain    age. 

In  this  connection  Andrew  Carnegie 
has  provided  a  fund  to  be  used  for  the 
benefit  of  the  Teaching  Profession  gen- 
erally. 

The  eighth  annual  report  of  the  pres- 
ident of  the  Carnegie  Foundation  for 
the  Advancement  of  Teaching,  shows  a 
total  endowment  of  115,325,000,  and  an 
expenditure  for  the  year  ending  Sep- 
tember 30th,  1913,  of  $658,431.  Of  this 
1519,440  was  distributed  In  retiring 
allowances  to  professors,  and  $80,949  In 
pensions  to  tiieir  widows,  a  total  of 
$600,389.  Thirty-three  allowances  we're 
granted  during  the  year,  making  the 
total  in  force  403.  the  average  annual 
payment  to  an  individual  being  $1,703. 
Tlie  total  distribution  from  the  begin- 
ning has  been  $2,936,927.  The  educa- 
tional work  of  the  Foundation  was 
separately  endowed  in  January,  1913, 
by  a  gift  of  $1,250,000  from  IVIr.  Carne- 
gie through  the  Carnegie  Corporation 
of  New  York.  This  body,  which  is  en- 
dowed with  one  hundred  and  twenty- 
five  million  dollars  for  "the  advance- 
ment and  diffusion  of  knowledge  and 
understanding,"  has  five  ei-offlelii  trus- 
tees, of  whom  one  must  always  be  the 
president  of  the  Carnegie  Foundation 
for    the   Advancement    of   Teaching. 

The  fund  devoted  to  this  purpose  is 
a  creditable  use  to  put  money  and  an 
intelligent  chnilty.  While,  the  prnfes- 
slon    of    teaching   should    be    sufllclentiy 
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tlie  fact  is  that  it  is  not  and  the  gift 
of.  a  fund  to  be  used  to  take  care  of 
superannuated  and  dependent  teacliers 
Teaches  a  class  that  would  be  hard  to 
i-each  by  general  legislation. 


William  Randolph  Hearst  has  ans- 
wered ten  questions  put  to  liim  by  a 
erman  editor  on  the  Canal  Tolls 
uestion.  The  inquiry  naturally  arises 
s  to  whether  Hearst  has  acquired  a 
erman  newspaper,  for  certainly  no 
ane  man  would  ever  ask  Hearst  a 
uestion  and  expect  to  get  an  intel- 
gent   and  unbiased  answer. 


Reports  from  the  East  from  personal 
friends  of  Ex-President  Roosevelt  state 
tliat  the  South  American  fever  has  left 
its  mark  upon  him  and  that  it  is 
doubtful   whether   or   not    lie   will    ever 


the 
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Certainly  he  is 
strenuous  life.  Originally  in  poor 
health  he  spent  some  years  as  a  plains- 
man in  Wyoming  and  built  up  a  rugged 
constitution.  Since  then  he  has  been  a 
marvel  of  activity  and  his  two  trips 
tlirtjugh  unknown  and  dangerous 
jungles  of  tropical  Africa  and  South 
America  are  only  incidents  in  a  life  as 
crowded  witli  action  as  tiie  tales  of 
Ulysses  and  Agamemnon. 


engaged  In  it  from  becoming  dependent 


The  head  of  the  Pullman  Company 
lias  again  been  before  the  Railroad 
Commission  as  to  the  manner  of  con- 
ducting its  business  with  the  public. 
One  tiling  that  Commissioner  Eshelman 
insists  on  and  that  is  that  the  porters 
l>e  paid  suflicient  wages  to  enable 
tliem  to  live  without  depending  on  tips 
from  the  traveling  public.  No  other 
way  can  any  uniformity  of  treatment 
be  secured.  For  as  it  is  now  it  is  said 
tliat  the  porters  receive  a  wage  equal 
to  the  average  monthly  loss  of  articles 
on  the  sleepers  for  which  they  must 
pay.  The  company  makes  an  inventory 
of  all  things  contained  in  the  car  at 
each  trip  and  it  any  thing  is  lost  or 
.stolen  the  porter  is  held  accountable. 
So  that  the  general  avera,,e  Just  about 
makes  the  porter's  salary  and  be  is 
compelled  to  depend  on  the  public  for 
ills     living.  Under    sucli     conditions 

there  can  be  on  uniformity  of  treat- 
ment of  the  public.  If  the  company 
liays  a  living  wage  then  there  should 
be  uniformly  courteous  treatment  and 
if  such  is  not  accorded  the  company 
could  always  secure  better  men  for 
tlieir  employ. 

Mt.  Lassen  has  the  center  of  the 
stage  just  at  present.  It  is  the  dying 
result  of  the  long  period  of  eruptions 
that  have  spread  successive  lava  flows 
over  the  high  Sierras  in  ages  past  and 
left  the  summit  dotted  with  craters 
and  mountain  lakes.  It  is  anollier  of 
nature's  wonders  cli>se  at  hand  that 
one  may  study  wltluuit  going  out  of 
the  State. 
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The  Landscapist  As  The  Architects  Conferee. 

Quallllcatlons  ol  the    I^andscaplst,  Arctilleclfs  Problem 
and  NatuFe*s  Endowment. 


It  is  a  r.jc.ignized  fact  that  to 
mliieve  the  best  results.  one  must 
specialize;  hence  the  efficiency  ob- 
tained in  commercial  and  industrial 
lines  by  the  American  nation.  True, 
some  genius  iilte  an  Edison  may  mas- 
ter all  trades,  but  this  is  the  excep- 
tion and  ntit  the  rule.  With  the  prog- 
ress of  modern  business,  we  find  It 
necessary  to  create  new  trades  and 
professions.  The  efficiency  engineer, 
whose  work  has  been  applauded  by  the 
lieads  of  governments  and  industrial 
concerns,    is  a   striking   example. 

The  building  of  a  home,  a  true  home 
where  harmony  reigns  and  Implants 
itself  perhaps  unconsciously  to  the  in- 
mates, is  a  greater  and  more  worthy 
task  than  the  building  of  great  indiis- 
tries.  Do  the  American  homes  equal 
those  of  old  Europe?  They  may  equal 
them  In  costliness  and  do  surpass  them 
in  mechanical  devices  for  comfort  and 
cleanliness,  and  yet  home  in  America 
lias  not  the  same  meaning  as  In  the 
old    country." 

The  real  home  is  the  place  of  all 
places  with  which  you  are  in  full  sym- 
pathy, built  to  suit  your  own  tastes 
and  particular  fancies;  a  refuge  of 
peace  with  "nerve  soothing  surround- 
ings." Have  you  built  such  homes.  Mr. 
Architect,  for  yaur  clients,  or  have 
you  mainly  aimed  at  surpassing  your 
competitor  in  extravagance  and  grand- 
eur and  thereby  having  missed  the 
essential?  The  medical  profession  has 
found  that  certain  colors  have  a  sooth- 
ing and  curative  effect  on  patients 
suffering  from  various  diseases,  thus 
moving  that  the  surroundings  of  a 
home,  it  beautifled  by  a  specialist,  is 
an  incentive  to  good  health  and  happi- 
ness. Tlie  architect  unfortunately  too 
often  overlooks  this  Important  part  of 
the  work  entrusted  to  his  care,  or  at- 
tempts to  plan  the  work  for  which  he 
cannot  spare  the  time  to  acquire  the 
sjiecial  knowledge  required  If  he  ex- 
cels in  his  own  particular  profession, 
or  his  Indifterence  to  the  surroundings 
of  the  home  he  is  about  to  build,  oft- 
times  causes  him  to  err  in  selecting 
the  man  to  do  the  work.  He  often  se- 
lects an  Eastern  landscape  architect, 
who  has  no  knowledge  of  local  condi- 
tions and  no  interest  in  its  develop- 
ment; or  worse  still,  engages  a  dealer 
in  plants  whose  sole  object  is  to  dis- 
liose  of  any  surplus  stock  without  re- 
gard to  tie  effect  when  planted. 
Tile    QitarilcatlonH    o(     ll     LnndHcaplHt. 

To  become  a  successful  landscapist 
in  any  particular  place,  one  must  fa- 
miliarize himself  with  the  soil  and 
changing  seasons  before  he  is  able  to 
operate  or  advise.  For  instance.  a 
landscapist  from  the  east  is  no  more 
capable  of  giving  advice  on  conditions 
as  they  exist  here  than  an  architect 
from  the  torrid  zone  would  be  capable 
of  advising  on  the  architecture  and 
heating  systems   of   the  north. 

The  landscapist  luust  have  many 
qualities  to  rightly  perform  his  duties. 
He  must  be  an  artist  with  strong  Im- 
agination In  order  for  him  to  see  the 
completed  work  in  his  mind's  eye.  His 
is    a    picture    which    takes      at      least   a 


decade  to  fini.sh,  it  grows  under  lits 
care,  he  must  know  liis  material,  the 
plants,  and  how  each  one  develops  and 
their  inter-relation  regarding  their 
color  and  shape.  He  must  have  an  eye 
to  the  graceful  lines  which  will  har- 
monize with  the  architectiire  of  the 
building  and  surrounding  landscape. 
He  must  have  knowledge  of  botany, 
and  chemistry  sufficient  for  him  to  an- 
alize  the  soil  and  determine  which  is 
best  suited  for  each  kind  of  plant.  He 
must  have   sufficient  knowledge  of  en- 
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out  his  scheme  in  harmony  with  the 
architect  arid  engineer;  he  must  love 
his  work  sufficiently  in  order  that  he 
does  not  neglect  his  aim.  The  true  aim 
of  an  artist  is  to  create  the  very  best 
under  the  circqmstances.  instead  of 
mere  economical  advantages  to  him- 
self. He  must  also  possess  a  certain 
knowledge  of  htiman  nature  and  tact 
in  order  to  become  Intimate  and  fa- 
miliarize hlmsejf  with  the  likes  and 
dislikes  of  the  home-builder,  and  then 
plant  a  garden  In  accordance  with  the 
Individual  tastep.  Is  the  landscapist 
regarded  here  by  the  architect  and 
home-builder  with  due  consideration. 
In  view  of  the  knowledge  he  must  pos- 
sess in  addition  to  his  being  a  practi- 
can  man?  He  is  not!  and  I  think  to 
a  great  extent  fhrough  faults  of  his 
own.  or  rather  those  In  the  trade,  a 
trade  where  organization  and  co-op- 
eration have  taken  but  little  root. 
Tile  Problem  Before  the  Arclilteetii. 
I  well  appreciate  the  fact  that  the 
architects  have  difficulty  in  choosing 
the  right  man.  few  landscape  archi- 
tects having  graduated  or  passed  ex- 
aminations. The  only  way  Is  to  choose 
a  man  who  has  proved  himself  success- 
ful In  obtaining  result.s  in  a  given  lo- 
cality. If  he  has  succeeded  in  produc- 
ing favorable  results  on  a  small  area, 
he  is  likely  to  succeed  on  a  larger, 
scale,  because  it  is  as  a  rule  more  dlf- 
ticult  to  lay  out  a  small  piece  of  ground 
to  get  the  desired  effect  than  one 
which    i"    r  -t    so    congested. 

he     home-builder 
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ing too  large  ^  residence  for  the  size 
of  the  grpund.  which  gives  the  place 
the  appearance  of  being  top-heavy, 
and  the  money  expended  on  the  build- 
ing Is  out  of  all  proportion  to  that 
spent  on  beautlying  the  surroundings. 
No  matter  how  beautiful  the  design  of 
a  house,  everyone  must  admit  it  takes 
the  skill  of  the  well-trained  landscap- 
ist to  bring  out  the  beauties  of  the  ar- 
chitect's work.  However.  we  are 
pleased  to  note  the  younger  generation 
is  inclining  more  and  more  towards 
the  outdoor  life,  and  the  development 
of    school    gardens    will    encourage    this 

is  necessary  to  bring  about  the  proper 
j-elatlonship  between  the  home-'builder, 
architect    and    landscapist: 

1.  That,  all  three  get  together  from 
the  first,  'the  landscaplsfs  business  be- 
ing to  lielp  the  home-builder  choose 
his  site  after  liaving  learned  his  re- 
quirements,  or   to  tell  the  bome-seeker 


2.  That  at  least  one-fifth  of  the  en- 
tire cost  of  the  home  be  devoted  to  the 
beautifying  of  the  grounds. 

3.  That  the  proportion  of  the  site  of 
the  building  to  that  of  the  grounds  be 
duly  considered  by  all  three,  and  the 
position  and  elevation  of  the  buildings 
be    determined. 

4.  That  the  landscapist  be  put  in 
charge  of  the  clearing  and  excavating 
from  the  first,  with  a  view  to  preserv- 
ing any  top  soil  present,  and  the  most 
economical  way  of  disposing  of  any 
poor  bottom  soil,  which  is  now  In  most 
cases  spread   over    the   entire   lot. 

5.  Plans  of  the  garden  to  be  sub- 
mitted to  the  architect  to  ensure  prop- 
er harmony  with  the  building,  such 
plans  to  include  permanent  planting 
plans. 

fi.  Care  of  the  grounds  to  be  al- 
lotted to  the  landscapist  for  at  least 
six  months  after  the  completion  of  the 
planting. 

This  arrangement,  which  could 
easily  be  based  on  business  lines, 
would  result  In  Infinitely  better  and 
truer  homes  and  save  needless  expen- 
diture and  worry  to  all  parties  con- 
cerned. 

Each  home  costing  say  JS.OOO  ought 
to  be  thus  considered,  and  let  me  add. 
In  planning  a  city  or  town,  a  land- 
scapist conversant  with  climatic  con- 
ditions and  the  soil  would  often  be 
able  to  advise  in  grading  and  save  a 
community  thousands  of  dollars,  and 
much  more  in  a  number  of  cases,  to 
say  nothing  of  result's  obtained  regard- 
ing toeaiity  and  harmony  in  street 
planting,  etc.  This  has  been  done  in 
Canadian  cities,  and  in  Denver  the  ar- 
chitects have  to  some  extent  taken 
into  consideration  the  landscapist  and 
treated  him  with  some  semblance  of 
respect  for  his  trade,  with  the  result 
of    establishing    a    most    beautiful    city. 

Each  town  of  10.000  inhabitants 
should  be  able  to  maintain  a  local 
landscapist  and  treat  him  so  that  he 
can  respect  himself.  For  larger  un- 
dertakings, such  as  parks,  cemeteries, 
golf  links,  etc.,  a  larger  local  firm's 
assistance  may  be  required. 
Tile  POHNihIlltles    Afforded    by     Xntiire. 

I  have  perhaps  severely  criticised 
both  architect  and  home-builder,  and 
if  so.  it  is  because  I  so  clearly  see  the 
immense  opportunities  afforded  us  by 
nature  on  this  beautiful  Pacific  Coast: 
opportunities  unequaled  In  any  other 
civilized  part  of  the  world.  Here,  in- 
deed.   In    my   opinion,    is    the    cradle    for 

is  to  retain  its  present  supremacy.  It 
is  largely  dependent  on  our  attitude 
toward  lite  if  this  is  to  he  so;  and  you 
architects  of  the  west,  together  with 
the  man  of  pecuniary  Iniluence.  have  it 
almost  in  your  hands  to  mold  this  up- 
growing  new  American  race,  in  which 
not  the  dollar  alone  will  predominate, 
bu  the  more  refined  qualities  in  man 
will  come  to  lie  recognized.  Exert  this 
Iniluence  and  become  not  only  build- 
ers of  brick  and  wood,  but  one  of 
human  flesh  and  mind;  and  help  create 
the    structure    of      human      society      in 


Wedr 


June      n,      1914.  BUILDING- AND  INDUSTRIAL  NIJWS 

•Manager    of    Seattle    Landscape    and 
Nursery    Company.    Seattle. 
Reprinted     from     Paclflc     Builder     and 
Engineer. 


which    there    shall    he    room    for    happi- 
ness  and   peace. 

You  are  able  here  In  a  new  <  ounlry 
to  lay  the  foundation  without  the  ob- 
stacles one  has  to  contend  with  in  the 
old  established  communities,  and  it  !.■> 
realized  more,  day  by  day,  that  you  ar^ 
working  on  historic  territory,  and  that 
a  happy,  care-free  people  once  occupied 
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With  our  modern  scientiHc  equipment 
fur  producing,  together  with  the  nat- 
ural advantages,  here  indeed  in  the 
hH-ality  where  a  new  race  composed  of 
all  the  best  who  have  fled  from  the  old 
countries  with  their  various  social  and 
economic  forms  of  oppression  could  be 
built,  dominating  the  world,  not  by  the 
power  of  arms,  but  by  setting  an  ex- 
ample in  living  a  scientific  life,  with 
human  happiness  as  its  aim.  Numer- 
ous signs  are  here  that  a  start  is  maue 
toward  that  end,  for  no  where  are  such 
playflelds  and  boulevards  connecting 
natural  parks,  the  malntalnance  of 
wliich  could  be  improved  upon;  also 
the  planting  plans  bear  evidence  that 
they  were  not  made  by  a  man  con- 
versant with  the  possibilities  and  cli- 
mate of  the  northwest,  many  eastern 
effects  having  been  produced  wltli 
•■hardy"  wild  roses,  which  have  an  ex- 
cuse in  the  east  with  temperatures 
often  below  zero,  but  not  here  where 
softer  evergreens,  with  flowering 
shrubs  and  bulbous  plants  and  peren- 
nials to  give  color  In  early  spring, 
would  be  a  ten-fold  Improvement,  to 
say  nothing  of  the  planting  of  hybrid 
roses.  In  fact,  roses  of  all  kinds,  to 
which  this  climate  offers  the  Ideal  con- 
ditions, Roses  may  here  be  blooming 
outdoors  nine  month 


etles  classed  ar 
evergreens  retaining  their  le 
Ins-  the  greater  part  of  the  v 


the 
dur- 


Tbe  possibilities  are  not  only  to  have 
parks  as  fine  as  Europe,  but  the  crea- 
tion of  a  distinct  western  type  of  land- 
scape architecture.  The  Pacific  high- 
way, now  under  construction,  should 
carry  with  It  a  high  artistic  and  hu- 
mane spirit.  ,  Let  fruit  trees  to  suit 
each  locality  be  -planted  by  the  way- 
side, affording  the  touring  millionaire, 
as  well  as  the  passing  tramp,  the  op- 
ortunity  of  gathering  the  luscious 
fruits  free  of  charge,  and,  as  in  .S.ixony, 
Ihe  remainder  of  the  harvest  paying 
tor  tlie  maintainance  of  the  road  under 
proper  care,  to  say  nothing  of  tlie  ar- 
tistic effect. 

More  than  anything,  tlie  stabllsh- 
ment  over  the  land  of  school  gardens 
will  bring  about  almost  the  lost  love 
for  nature,  so  It  for  no  other  reason. 
.Mr.  Architect,  let  the  business  aspect 
ai.peal  to  you  to  get  on  the  right  line, 
c.ood  gardens  will  be  retiuested  before 
h.ng,  and  the  architect  able  to  give 
Ihem  will  get  the  business.  The  home- 
builder  will  soon  detect  whether  you 
have  properly  considered  this  question, 
or  he  will  himself  take  It  In  hand. 

If  I  have  been  wrong  in  any  of  iny 
assertions,  I  hope  the  architects  of  tne 
northwest  will  take  up  the  question 
witli  me  in  public  for  discussion.  If 
not,  I  trust  their  organization  will 
consider  my  contention,  and,  as  an  al- 
ready well  organized  body,  help  estab- 
lish a  new  worthy  craft,  that  of  land- 
scape architecture.  The  two  organi- 
zations, when  properly  established, 
eich  one  in  co-opel-ation  with  each 
other,  would  build  new  real  homes  and 
with  tiieni  a  new  race. 
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In  response  to  a  general  request 
from  the  employers  of  California  for 
suggestions  which  will  enable  them 
to  guard  machinery  so  as  to  prevent 
accidents,  the  Industrial  Accident  Com- 
mission hasissiuedin  four  parts  a  brief 
statement  covering  certain  funda- 
mental requirements  relative  to  safety 
as  observed   in  other  states  and   in   for- 

Belts  and   PiiUeyH. 

Belts  and  pulleys  should  be  so  lo- 
cated, wherever  possible,  as  not  to  be 
dangerous  to  employees,  or  should  be 
properly  enclosed,  fenced  or  otherwise 
protected.  In  all  cases  the  point,  if 
exposed  to  .contact,  should  be  guarded 
where  the  belt,  rope  or  chain  rUns  on 
the  pulley,  .sheave  or  sprocket. 

Guard  all  horizontal  belts,  ropes  or 
.chains  driving  machinery  or  shafting, 
seven  feet  or  less  from  the  floor,  where 
exposed  to  contact. 

In  guarding  overhead  belts  or  rope 
drives,  unless  so  guarded  that  persons 
cannot  pass  under  them,  the  width  of 
the  guard  should  not  be  less  than  the 
width  of  the  belt  or  rope  drive  and 
the  length  should  not  be  less  than  the 
distance  between  the  outer  faces  of  the 
two  pulleys.  It  should  cover  outer 
faces  of  the  two  pulleys  or  sheaves 
and  extend  upward  to  such  a  point,  and 
he  attached  in  sucli  a  way  that  in  case 
the  belt  breaks,  It  will  withstand  the 
whipping  force  of  the  belt. 

In  rooms,  or  parts  of  rooms  used  ex- 
clusively for  transmission  machinery, 
such  as  the  ground  floor  of  saw  mills 
an(l  the  basements  of  paper  mills  or 
flour  mills.  It  has  been  found  practical 
to  define  certain  passageways  for  Ihe 
use  of  oilers  and  millwrights  and  to 
guard  the  pulleys,  belts  and  shafts 
along    these    passageways. 

All  loose  pulleys  should  be  turnlslied 
with  a  permanent  bell-shifter,  so  lo- 
cated as  to  be  within  easy  reach  of 
the  operator.  The  belt-shltter  should 
be  so  constructed  as  to  make  It  im- 
possible for  the  belt  to  creep  from  the 
loose  pulley  back  on  the  tight  pulley. 
All  belt-shifters  should  be  equipped 
with  a  lock  or  other  efficient  device  to 
prevent  the  slilfter  from  being  acci- 
dentally   shifted. 

Pulleys  should  be  so  placed  as  to 
allow  the  width  of  the  belt  between 
two  pulleys,  or  between  the  pulley  and 
the  shaft  hanger,  or  a  hook  should  be 
provided,  or  a  guard  placed  adjacent 
to  the  pulley  to  prevent  the  belt  from 
leaving  the  pulley. 

Part  Two. 
Set  .SerewM.  All  set  screws  on  mov- 
ing parts,  where  exposed  to  contact, 
should  be  countersunk  or  protected  by 
a  solid  collar,  or  a  headless  set  screw 
should  be  used.  No  part  of  the  set 
screws  should  project  above  the  sur- 
face. 

Shafting.  All  revolving  shafting 
less  than  seven  I'eet  above  the  floor 
lines  should  be  boxed  or  railed  off.  as 
revolving  shafting  Is  always  a  nicmice 
to  those  whose  clothing  miglit  come 
III  contact  with  It. 
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Pro.iecting  keys  in  shafting  should  be 
guar.led   or  cut   oft. 

(Jcii™.  All  gears,  where  exposed  to 
contiict,  should  be  entirely  enclosed  or 
equipped  with  a  flange  guard  whicn 
will  enclose  the  teeth  of  the  gears.  On 
large  gears,  such  as  those  on  heavy 
slie-irs  and  punches,  the  guard  should 
lie  such  as  to  cover  them  to  a  height 
(.t  .-even  feet  above  the  floor. 

Where  it  is  impracticable  to  cover 
tile  gears,  a  boxed  frame  of  metal  or 
wood  should  be  installed,  completely 
shutting  off  the  machinery  gears.  It 
is  necessary  that  all  guards  should  be 
kept  in  place  except  when  the  machin- 
ery is  shut  off  for  repairs. 
Fart  Three. 
Grlnflfn,?  Wheels,  HooilH  and  GiiardH. 
Wheels  should  be  handled  with  the 
greatest  care  in  unpacking,  storing, 
delivering,  etc,  and  should  never  be 
left  standing  on  the  ground  or  wet 
places. 

Great  care  should  be  used  In  mount- 
ing wheels;  never  force  a  wheel  on 
the  arbor.  It  Is  advisable  to  use  re- 
lieved •  flanges,  compressible  washers 
between  wheel  and  flange,  and  to  ob- 
tain a  perfect  bearing  at  the  outer 
edge  of  the  flange.  Vibration  should 
be  avoided   at  all   times. 

A  protective  hood,  or  guard,  should 
be  provided,  wherever  practicable,  and 
the  nut  on  the  end  of  the  arbor  should 
be  guarded.  Cast  iron  hoods  should 
be  avoided  as  they  have  often  been 
known  to  break  when  struck  by  a 
bursting  wheel.  Tlie  guard  should  be 
adjustefl  close  to  the  wheel  and  ex- 
tended over  the  top  of  the  wheel  to  a 
point  thirty  degrees  beyond  a  vertical 
line  drawn  through  the  center  of  the 
wheel.  Wheels  used  for  wet  grinding 
should  not  be  left  partly  immersed  in 
the    water. 
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ery    wheel    each    day    and    see    that    the 
bearings   are    tight   and    well    oiled,   and 
that   it   is   operated   within   proper  speea 
limits,    and    is   safe    in    every    way. 
Table     of    Grindine    ^VheeI     Sileeda. 
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ilnute  at  which 
wheels  are  run  Is  dependent  on  condi- 
tions and  in  actual  practice  from  4,000 
to  6,000  feet  per  minute  up  to  as  high 
as  7.5(10.  It  is  recom,niended  that  for 
most  grinding  operations  re\-olutions 
should  not  exceed  6.000  feet.  As  ii 
wheel    wears    down    the    speed    Is.     in- 
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Part   Four. 

Lafld«ri».  Ladders  should, 
possible,  be  stationary;  If  movable. 
they  should  be  provided  with  either 
sliarp  points  at  the  fool.  or  wide. 
rough  surface  feet  so  as  to  prevent 
slipping.  Ladders  for  use  in  oiling 
overhead  shafting,  where  necessary  to 
rest  same  on  the  shafting,  should  be 
arranged    to    hook    over    said    shafting. 

Stairways.  Stairways  should  not  be 
built  at  a  sharper  angle  than  fifty  de- 
grees. For  over  fifty  degrees,  ladders 
should  be  used  instead.  All  stairways 
should  be  equipped  with  hand  rails. 
Where  the  stairway  is  not  built  next 
to  a  wall  or  partition,  rails  sliould  be 
placed  on  both  sides. 

Platforina  and  RuniTayn.  All  ele- 
vated walks,  runways  or  platforms,  ex- 
cept on  loading  or  unloading  side  of 
platforms,  if  four  feet  or  more  from 
door  level,  should  be  provided  with  a 
guard  rail.  A  toe  board  should  be  pro- 
vided  to  prevent  material   from  falling 


iifT. 


vii>« — lvi-<^i>    Cle 


All 


sageways  and  gangways  should  be 
kept  smooth  and  in  good  repair  and 
free  from  nails  or  obstructions  over 
which    persons    may    stumble    and    faU. 

S^vln^ne:  Dftom  —  Windows.  ,\11 
swinging  doors  in  stairways  and  all 
doors  swinging  both  ways  in  general 
passageways  should  he  provided  with 
windows.  One  window  should  be  pro- 
vided for  each  section  of  double  swing- 
ing doors.  Both  sides  of  the  doors 
should  be  provided  with  adequate 
light,  either  natural  or  artificial  dur- 
ing the  hours  of  active  operation  in 
the  department  in  which  said  swing- 
ing doors  are  located.  The  windows 
must  be  kept  free  from  dirt  or  other 
obstruction  to  the  vision. 

In  order  to  accommodate  boys  or 
girls,  the  bottom  of  the  windows 
should  not  be  more  than  forty-eight 
inches  from  the  floor.  The  size  of  the 
window  which  is  recommended  should 
be  not  less  than  eight  inches  by  twen- 
ty-four inches.  Guards  should  he 
placed  over  the  window  to  protect  the 
glass  from  being  broken  by  protruding 
parts   on   trucks,   etc. 

Further  information  can  be  obtained 
from  tlie  Industrial  Accident  Commis- 
sion.  .■.2.1    Market   street.   San   Francisco. 
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APARTMENT  HOUSES. 

SAN  FRANCI.SCO— Apartment  house. 
.'  story  and  base.  Class  C  construction. 
HS.OOO.  Architect.  Frederick  H.  Meyer. 
Bankers'  Investment  Bldg..  S.  F.  Own- 
er. Walter  S.  Sullivan.  The  building 
will  be  erected  at  the  corner  of  Sacra- 
mento and  Taylor  streets,  covering  an 
area  of  10  by  90  feet.  Interior  will  be 
arranged  for  a  number  of  two  and 
three  room  suites,  all  of  which  will 
have  wall  beds  and  private  bath  rooms. 
Pine  and  elm  panels  will  be  used  for 
interior  finish  together  with  some 
hardwood  floors.  Plans  provide  for 
steam  heat,  elevator  service  and  a  hot 
water  plant.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Entrance  will  be  finished  in  marble 
and  tile.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
now  being  prepared. 

SAX  FRANCISCO— Apartment  hous*. 
6  story  and  base.  Class  C  construction. 
Cost  not  stated.  Arcliitect.  Benj.  G.  Mc- 
ougall.  Sheldon  Bldg..  i?.  F.  Owner.  H. 
A.  Voorman.  The  building  will  be 
erected  at  the  northwest  corner  of 
Bush  and  Mason  streets,  covering  an 
area  of  OS  feet  9  inches  by  90  feet. 
Upper  floors  have  been  arranged  for  a 
total  of  twenty-three  suites  of  two 
and  three  rooms.  Interior  will  be  fln- 
islied  in  pine  with  some  hardwood  ve- 
neer. All  apartments  will  have  private 
baths  and  wall  beds.  Plans  provide 
for  steam  heat,  elevator  service  and 
a  hot  water  and  vacuum  cleaning  sys- 
tem. Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  Entrance 
will  be  finished  in  marble  and  tile.  Ex- 
terior of  the  building  will  be  faceu 
with  pressed  brick.  Plans  are  com- 
plete and  segregated  figures  are  being 
taken  on  all  parts  of  the  work  except 
the  plain  and  reinforced  concrete  work 
which  has  been  awarded  to  Arthur  Ar- 
lett   for    »7,350. 


.^A.V  FRANCISCO— Apartment  house. 
3  story  and  base,  frame.  $10,000.  Ar- 
chitect, none.  Owner.  John  Bianchl. 
3702  Folsom  street.  S.  F.  The  building 
will  be  erected  at  the  southeast  corner 
of  Cortland  avenue  and  Folsom  street, 
covering  an  area  of  41  by  46  feet. 
There  will  be  eight  apartments  of  four 
rooms  each.  Interior  finish  will  be  of 
pine  and  redwood.  Each  apartment 
will  have  an  open  Are  place  with  brick 
mantel.  There  .will  be  private  baths 
and  wail  beds.  Exterior  of  the  build- 
ing will  be  covered  with  rustic.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

SAN  FRANCISCO — Apartment  house. 
7  story  and  base.  Class  A  construc- 
tion. Cost  not  stated.  Architect. 
Houghton  Sawyer.  Shreve  Bldg..  S.  F. 
Owner's  name  withheld.  The  building 
will  be  erected  on  a  corner  lot  In  the 
Fifty  Vara  District,  and  has  been  ar- 
ranged for  but  six  apartments,  one  to 
each  of  the  first  five  floors  while  the 
upper  two  floors  will  contain  but  one 
apartment.  Theie  will  be  a  complete 
steel  frame,  brick  exterior  walls,  faced 
with  pressed  brick  and  terra  cotta. 
hollow  tile  and  metal  lath  and  plaster 
interior  partitions  and  concrete  fldbrs. 
Interior  decoration  and  finish  will  be 
to  suit  the  tenants.  Each  apartment 
will  have  three  baths.  Hardwood  trim 
and  hardwood  and  inlaid  floors  will  oe 
used  extensively.     There  will  be  steam 
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and    a    hot    water    supply.       Plans    are 
nearly    ready   for    figures. 

OAKL.\ND.  CALl — Apartment  house. 
3  story  and  base,  frame.  Cost  not  stat- 
ed. Architect.  C.  S.  Schwartz.  Hay- 
wards.  Owner.  .lohn  D.  Garrison.  The 
building  will  be  erected  at  the  corner 
of  41st  and  Manila  streets,  and  will 
contain  a  number  of  two  and  three 
room  suites.     Interior  finish   will  be  of 


pine  throughout.  There  will  be  a  cen- 
tral heatng  system  and  hot  water  sup- 
ply. All  apartments  wU  have  way. 
beds  and  private  bath  rooms.  Tile 
wainscot  and  composition  floors  will  be 
used  in  the  bath  rooms.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  shiplap.  Plans  are  complete 
and    figures   are   being   taken. 

SAN  FRANCISCO- Apartment  house, 
o  story  and  base,  steel  and  reinforced 
concrete.  Cost  not  stated.  Architects. 
Rousseau  &  Rousseau.  Monadnock 
Bldg..  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  the 
south  side  of  O'Farrell  street  east  of 
Hyde,  and  has  been  designed  to  con- 
tain a  total  of  24  suites  of  two  and 
three  rooms.  There  will  be  a  complete 
steel  frame,  reinforced  concrete  walls 
and  metal  lath  partitions.  Interior 
finish  will  be  of  pine  with  some  elm 
panels.  Plans  provide  for  steam  heat, 
ah  automatic  elevator  and  hot  water 
supply.  Some  hardwood  floors  will  be 
used.  All  apartments  will  have  wall 
beds  and  private  bath  rooms.  Bath 
rooms  will  be  finished  in  lUe  and  will 
have"  composition  floors.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  now 
being   prepai-ed. 

OAKLAND.  CAL— Apartment  altera- 
tions and  additions,  frame  construc- 
tion. fo.OOO.  Architect,  none.  Owner, 
P.  A.  Soderstrand.  10S6  24th  street. 
Oakland.  The  work  will  include  new 
plumbing,  plastering,  painting.  elec- 
tric work  and  interior  finish.  Wall 
beds  will  also  be  installed.  Consider- 
able exterior  work  will  also  be  re- 
quired. Plans  are  in  the  hands  of  the 
owner  and  he  will  do  the  work  by  Day 
Labor. 

SAN  FRANCISCO— Apartment  hotise. 
4  story  and  base,  brick  and  steel,  |75,- 
00(1.  Architect.  G.  Albert  Lansburgh. 
709  Mission  street.  S.  F.  Owners.  Will- 
iam Hendrlckson,  trustee.  The  build- 
ing will  be  erected  on  the  north  side 
of  .Sutter  street  west  of  Taylor  sti'ect. 
The  building  will  contain  a  total  of  24 
suites  of  two  and  three  rooms,  besides 
a  large  lobby  and  amusement  room. 
Interior  finish  will  be  of  pine,  oak  and 
other  hardwoods.  Hardwood  floors  will 
be  used  in  the  living  rooms.  There 
will  be  steam  Jieat.  automatic  passen- 
ger and  freight  elevators,  a  vacuum 
cleaning  system  and  hot  water  supply. 
.\11  apartments  will  have  wall  beds 
and  private  bath  rooms.  Bath  will  be 
finished  in  tile  and  will  have  compo- 
sition floors.  Entrance  will  be  fin- 
ished in  marble.  Exterior  of  the  build- 
ing will  be  faced  witll  pressed  brick 
and  terra  cotta.  Plans  are  complete 
and  figures  will  be  called  for  at  once. 
Contracts   Awarded. 

SAN  FRANCISCO— Apartment  house. 
3  story  and  hasp.  JlB.lioii,  .Arcliitect. 
C.  O.  Clausen.  Hearst  Kidg..  S.  F.  Own- 
er. Mr.  Revilli.  Contractors.  Ratto  & 
Ratto,  s.  P.  Contract  price.  111. 000. 
Note:  This  price  does  not  Include  the 
lumber  or   mill   work   oi'  plastering. 

I^S  ANGELES.  CAL.  —  Apartment 
house.  3  story  and  base.  Class  C  con- 
struction. $50,000.  Architect.  L.  T. 
Mayo,  Story  Bldg..  L.  A.  Owner.  R  J. 
Dunn.  Contractor.  L.  T.  .Mayo.  Story 
Bldg.,  L.  A.     Contract  price.  $50,000. 

LOS  ANGELES.  CAL.  —  Apartment 
house.  3  story  and  base.  Class  C  con- 
struction. $30,000.  Architect,  none. 
Owner.  Elias  A.  .Shedoudy.  Contrac- 
tors. The  L.  F.  S  Syndicate,  Los  An- 
geles Investment  Bldg..  L.  A,  Contract 
price,    $36,000. 


BONDS. 

SUNNYVALE  SCHOOL  DISTIUCT. 
Santa  Oara  Co. — Sealed  proposals  will 
be  received  by  the  Board  of  Supervi- 
sors on  the  6th  day  of  July  for  the 
purchase  of  bonds  in  the  amount  of 
12.5,000. 

PAYRAN  SCHOOL  DISTRICT.  Sono- 
tna  Co. — An  election  will  be  held  here 
on  June  27th  tor  the  purpose  of  voting 
bonds  In  the  amount  of  13.000.  same  to 
be  used  In  raising  funds  for  a  new 
school  building  and  other  improve- 
ments. 

WRIGHTS  SCHOOL  DISTRICT.  San- 
ta Clara  Co.— Bonds  in  the  sum  of  »!.- 
SOO  will  be  voted  here  on  June  20th, 
funds  to  be  used  tor  the  construction 
of  a  school  building  and  the  purchase 
of  tile  necessary  equipment. 

SPARKS,  Nev.— On  petition  of  100 
citizens,  asking  that  street  and  sewer 
bonds  of  125.000  be  authorized,  a  bond 
election  has  been  set  tor  July   ISth. 

BAKERSFIELD,  Kern  Co.  —  State 
highway  bonds  to  the  amount  of  tl80,- 
000  were  ordered  purchased  by  the 
Board  of  Supervisors,  These  bonds  will 
cover  the  expense  of  building  the  State 
highway  from  a  point  13  miles  south 
of    BakersHeld   to  Rose   station. 

PETALUMA.  Sonoma  Co.— The  Board 
of  Supervisors  here  lias  decided  to 
advertise  for  bids  on  the  Petaluma 
School  Bonds.  The  bonds  are  tor 
$110,000.  the  money  to  be  used  In  the 
construction    ot    a    school    building. 

BERKELEY.  Alameda  Co.— This  city 
will  soon  call  a  bond  election  for  vot- 
ing bond's  in  the  amount  ot  $1,750,000 
to  meet  the  immediate  needs  in  the 
school  department,  for  a  civic  center, 
and    for    harbor    improvements. 

FALLON.  Nevada  —  The  Churchill 
Chamber  of  Commedce  has  appointed 
a  committee  to  have  a  proposal  for  a 
$.",0,000  Lincoln  Highway  bond  issue 
put    on    the    November    ballots. 

SANTA  CRUZ,  Santa  Cruz  Co.— The 
City  Council  has  unanimously  voted  to 
call  a  bond  electon  tor  $150,000  for  (he 
purpose   of   extending   municipal    water 

OAKLAND,  Alameda  Co.- The  Audi- 
torium bonds  carried  by  137  votes. 
There  were  15.349  tor  the  bonds  and 
7.719  against.  The  bonds  are  for  $500.- 
lioo  to  complete  the  building,  bringing 
the  total  cost  up  to  one  million  dollars. 


BUILDING  AND  INDUSTRIAL  NEV'S 

.\...  .-..  SO-toot  steel  bridge  with  piers 
and  approaches  over  Youngs  river 
about  tour  miles  from  Olney. 

PORTLAND,  ORE.— Bridge,  steel  and 
concrete.  Cost  not  stated.  Engineer, 
State  Highway  Commission,  Portland. 
Owners,  State  of  Oregon,  The  new 
bridge  will  be  277  feet  long,  consisting 
ot  two  spans,  one  200  feet  and  tile  otlier 
77  feet  long.  Plans  are  complete  and 
.  tlgures  will  be  opened  on  June  24th. 
Plans  can  be  secured  from  the  Com- 
mission,   Court    House    Bldg..    Portland. 

MADERA,  MADERA  CO.,  CAL.  — 
Bridges,  8,  steel  and  reinforced  con- 
crete. Cost  not  stated.  Engineer, 
County  Surveyor,  Madera.  Owners, 
Madera  County.  Proposals  will  be 
opened  on  June  2l)th  for  furnishing  de- 
signs and  constructing  eiglit  steel  and 
reinforced  concrete  bridges  In  Madera 
County.  Complete  information  can  be 
secured  from  tlie  County  Clerk  at  Ma- 
dera. An  official  proposal  tor  this  work 
appears  in  another  column  of  this  issue. 

SAN  JOAQUIN  RIVER.  CAL — Dredg- 
ing. Cost  not  stated.  Engineer,  Major 
S.  A.  Cheney,  Custom  House,  S.  F. 
Owners,  United  States  Oovernment. 
Bids  are  now  being  called  for  dredg- 
ing the  San  Joaquin  River  and  Stock- 
ton Channel.  Bids  will  he  opened  on 
June  25th.  Full  particulars  can  be 
secured  from  the  engineer  in  charge. 
An  official  proposal  appears  in  another 
column    ot   this    issue. 
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fui  a  three-story  huildius  covering  the 
entire  site  with  a  flve-story  central 
portion.  The  second  proposition  will 
call  for  a  flve-story  building  over  the 
entire  lot  and  a  seven-story  central 
portion.  Plans  and  specifications  with 
complete  instructions  can  he  secured 
from    the   architect. 


BRIDGES  AND  DAMS, 

CI^ATSOP  CO.,  ORE. — Bridge.';,  five, 
steel  and  concrete.  Cost  not  stated. 
Engineer,  State  Highway  Commission, 
Court  House,  Astoria.  Owners.  Clat- 
sop County.  Bids  will  be  opened  on 
June  22nd  for  the  construction  ot  the 
following  described  bridges.  Plans 
and  full  particulars  can  be  secured  by 
addressing  the  Highway  Commission. 
County   Court    House,    Astoria. 

No,  1.  125-toot  steel  bridge  with 
piers  and  approaches  in  Nehalem  Val- 
ley near  station  29  on  the  State  High- 
way  survey. 

No.  2.  125-toot  steel  bridge  with 
piers  and  approaches  on  Nehalem  Val- 
ley road  over  Nehalem  river  near  sta- 
tion   217    on   the   State   Highway    survey. 

No.  3.  80-foot  steel  bridge  with  piers 
and  abutments  on  Seaside  to  Tillamook 
road  near  station  422  on  the  State 
Highway   survey. 

No.  4.  6S-toot  steel  bridge  with 
abutments  over  North  Fork  ot  the 
Clatskanle  river,  two  miles  from  Olney, 


CHURCHES. 


FACTORIES  &  WAREHOUSES, 


Rlc-H.MclND,  CIINTR.A.  CnSTA  CO., 
CAL.— Stables  and  garage.  I  story, 
frame  and  corrugated  Iron.  Cost  not 
stated.  Engineer,  Engineer  Depart- 
ment Standard  Oil  Co.,  Standard  Oil 
Bldg.,  S.  F.  Owners,  Standard  Oil  Co. 
Property  at  the  corner  ot  Berryessa 
and  Green  streets  has  recently  been 
purchased  and  a  large  stable  covering 
an  area  of  100  by  160  feet  will  be  erect- 
ed. There  will  be  a  cement  floor  and 
exterior  will  be  covered  with  corru- 
gated iron.  Plans  are  complete  and 
construction  will  be  started  at  once 
by    Day    Labor. 


SAN  FRANCISCO— Church,  1  story 
and  base,  frame.  $15,000.  Architects, 
Shea  &  Lofqulst,  Bankers'  Investment 
Bldg,,  S.  F.  Owners,  St.  Mary's  Star  of 
the  Sea.  The  building  will  be  erected 
at  the  northwest  corner  ot  Geary  and 
8th  avenue,  and  will  contain  the  main 
auditorium  seating  in  the  neighbor- 
hood ot  700  people  and  Sunday  school 
rooms.  Interior  finish  will  be  of  pine 
with  some  ornamental  plaster  in  the 
auditorium.  Art  glass  windows  are 
speclfled.  Exterior  ot  the  building  wi.l 
be  covered  with  cement  piaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  being  taken, 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Church.  3  story  and  base.  Class  C  con- 
struction. $50,000.  Architect.  Eugene  K. 
Martin,  2192  Shattuck  avenue,  Berke- 
ley. Owners,  First  Baptist  Church  of 
Berkeley.  The  building  has  been  men- 
tioned in  these  columns  before.  A  site 
at  the  corner  of  Dana  and  Haste  streets 
has  been  secured  and  a  building  cov- 
ering 95  by  115  will  be  erected.  The 
main  auditorium  will  be  75  by  SO  and 
Sunday  school  rooms  and  a  social  hall 
will  occupy  a  like  amount  of  space. 
Interior  finish  will  be  ot  pine  with  or- 
namental plaster.  A  central  heating 
system  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures will  be  taken  at  once. 

« _ 

COURT  HOUSES, 

SEATTLE,  WASH— Court  House.  :l 
or  5  story  and  base.  Class  A  construc- 
tion. $950,000.  Architect.  A.  Warren 
Gould,  American  Bank  Bldg..  Seattle. 
Owners,  King  County.  Plans  have  been 
completed  for  the  new  County  Building 
which  Is  to  cover  an  entire  block  in 
Seattle.  Bids  are  to  be  submitted  on 
two  alternate  propositions,  but  in  either 
case  must  not  exceed  the  amount  of 
$950,000.    The  first  proposition  will  call 


FLATS. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $5,000.  Architect,  Paul  F. 
De  Martini,  2123  Powell  street.  S.  F. 
Owner,  Mr.  WHson.  The  building  will 
be  erected  on  Collins  street  near  Geady 
and  has  been  designed  to  contain  tour 
flats  ot  five  rooms  each.  Interiors  will 
he  finished  In  pine  and  redwood  with 
some  oak  floors.  There  will  he  an  open 
fire  place  in  each  living  room.  Man- 
tels will  be  of  tile.  Bath  rooms  and 
kitchens  will  have  tile  wainscot.  Au- 
tomatic water  heaters  will  be  installed. 
Exterior  ot  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing t>.ken. 

SAN  FRANCISCO— Flats,  3,  2  story 
and  base,  frame,  $4,000  each.  Archi- 
tect, none.  Owners,  C.  J.  and  W.  J. 
Keenan,  300  Webster  street,  S.  F. 
These  buildings  will  be  erected  on  the 
north  side  of  Hayes  street  west  ot 
Central  avenue,  each  covering  an  area 
ot  25  by  60  feet.  There  will  be  two 
modern  flats  in  each  building.  Inte- 
rior will  be  finished  in  pine,  redwood 
and  elm  panels.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  Each 
living  room  will  have  an  open  fire 
place  and  tile  mantel,     Bath  rooms  will 


tile 


vlll 


floors.  Automatic  water  heate 
be  Installed.  Exterior  ot  the  buildings 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  ot  the  owners 
who   will  do   the  work   by  Day  Labor. 

SAN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $4,000.  Architect,  C.  ..». 
Meussdorfter,  Humboldt  Bank  Bldg., 
.s.  P.  Owner.  F.  Gottlicher.  The  build- 
ing will  have  a  frontage  ot  25  feet  and 
a  depth  ot  52' feet.  There  will  be  two 
flats  ot  Ave  rooms  each.  Interiors  will 
he  finished  in  pine  throughout.  There 
will  be  a  large  open  fire  place  in  each 
living  room.  Mantels  will  be  of  tile. 
Automatic  water  heaters  will  be  in- 
.stalled.  Bath  rooms  and  kitchens  will 
have  tile  wainscot.  Exterior  ot  the 
liuilding  will  be  covered  with  rustic 
with  a  brick  veneer  base.  Plans  are 
complete   and    figures  are   being   taken. 

SAN  FRANCISCO— Pats.  2.  2  story 
and  base,  frame,  $5,000  each.  Archi- 
tect, none.  Owners,  C,  J.  and  W.  J. 
Keenan.  300  Webster  street,  S.  F.  These 
buildings  will  be  erected  on  the  west 
side  ot  Central  avenue  south  of  Hayes 
and  each  will  contain  four  flata  of  four 
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and  five  rooms.  Interiors  will  be  fln- 
ishod  in  pine  witli  some  elm  panels  and 
hardwood  Iloors.  There  will  be  open 
Are  places  and  tile  mantels.  Automatic 
water  heaters  will  be  installed.  Batn 
rooms  and  kitcliens  will  liave- tile  wain- 
scot. Exteriors  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
liands  of  the  owners  wlio  will  do  tiie 
work    by   Day   Labor. 

OAKI^AND,  CAL.— Flat  and  store,  2 
story  and  base,  frame,  $4,500.  Archi- 
tect, James  W.  Plachek.  Acheson  Bldg 
Berkeley.  Owner,  G.  Debenedetti.  The 
building-  will  have  a  frontage  ot  41 
feet  and  a  depth  of  24  feet.  There  will 
be  one  store  on  the  first  floor.  Upper 
floor  will  be  arranged  for  a  flat  of  sl.\ 
rooms.  Interior  will  be  finished  in 
pine  throughout.  Some  hardwood 
floors  will  be  used.  Bath  room  will 
have  tile  wainscot.  An  automatic 
water  heater  will  be  Installed.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are   now   being  prepared. 

BERKELEY,  ALA.MEDA  CO.,  CAL.— 
Flats,  2  story  and  base,  frame,  56,500. 
Architect,  James  W.  Plachek  Acheson 
Bldg.,  Berkeley.  Owner.  Mrs.  Eugene 
Ehret.  The  building  will  be  erected  on 
Berkeley  Way,  and  has  been  designed 
t-o  contain  four  high  class  flats.  Inte- 
riors will  be  finished  in  pine,  redwood 
and  hardwood  veneer.  Hardwood  floors 
will  be  used  In  the  living  rooms  and 
dining  rooms.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Au- 
tomatic water  heaters  will  be  Installed. 
Bath  rooms  will  have  tile  wainscot 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  now  being   taken. 
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ear  alternate  No.  5  (subslituting 
marble  tor  wood  wainscoting  and  fln° 
ishing  the  celling  with  beams,  panels 
et^c  in  the  public  lobby,  as  specified), 
add— Bid    1,    }1,160;   2,   |760:    3,   |490 

Amount  Included  In  the  proposal  for 
furnishing  and  Installing  of  all  Interior 
yghting    fixtures— Bid    ),    5290;    2,    5S00: 

Ceutrlfimal  Puiuim. 

Bids  were  opened  by  the  U.  .S.  Recla- 
mation service,  Los  Angeles,  Cal.,  for 
lurnishing    centrifugal    pumps    as    tol- 


Ite 


tal 


-n    1.    two    6    second    ft    h 

ifugal    pumps;    2,    2   foot   valves;   3 


Cha 


■les  C.  Moore  &  Co.,  San  Fran- 
",!.'i°'  '^'"-  '"''"  '.  52,450,  60  days;  2, 
|3i9,  40  days;  3,  $143,  40  days;  weight 
Item  1,   5,000  lbs;   2,   1,000;  3,   875 

C.  P.  Braun  &  Co.,  San  Francisco. 
Cal.,  Item  1,  52,619,  63  days;  weight 
9,500    lbs.  vv.;i„iu, 

Byron  Jackson  Iron  Works,  San 
Francisco,  Cal.,  Item  1,  53,261,  70  days; 
-.  51 10,  70  days;  3,  $144.  70  days- 
weight.  Item  1,  7,000  lbs;  2,  600;  3  450 
George  B.  Adair  &  Son  Co.,  Seattle' 
Tlash.,  Item  1,  $3,988.15,  75  days;  2 
565,  10  days;  3,  5118.40,  10  days;  weight 
item  1,  10,000  lbs;  2,  250  lbs;  3,  400  lbs' 
Perlne  Machinery  Co.,  Seattle,  Wash.i 
Item  1,  $4,298,  90  days;  weight,  6,000 
lbs;  3,  $66,  30  days;  weight,  470  lbs 

Henry  R.  Worthlngton,  New  York 
city.  Item  1,  $4,496,  98  days;  2,  $260  28 
days;  3,  $90,  28  days;  weight  item  1 
18,100   lbs;   2,   1.100;   3,   600. 

Pelton  Water  Wheel  Co.,  San  Fran- 
cisco, Cal.,  item  1,  $4,600,  120  days-  2 
5306,  90  days;  3,  5142,  15  days-  weight' 
Item   1,  6,300  lbs;   2,  800;  3,  700 


GOVERNMENT   WORK   AND 
SUPPLIES. 

Brlgrham    city,    Utah,    Construction. 

ThB  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington.  D.  C,  tor 
construction  (Including  plumbing,  gas 
piping,  heating  apparatus,  electric 
conduits  and  wiring,  interior  lighting 
fixtures,  and  approaches)  of  the  U,  S. 
post   oflice  at  Brigham  City,   Utah; 

Bid  1.  Martin  B.  Anderson,  Brigham 
City,  Utah, 

2.  J.  H.  Wiese,  City  National  Bank 
Building,  Omaha,  Neb. 

3.  George  A.  Whltmever  &  Sons  Og- 
den,    Utah. 

Proposal  No.  1  (using  light-colored 
limestone  for  all  stonework,  except 
wliere  granite  Is  required) — Bid  2,  $63,- 
S70;    3,    $50,234. 

Proposal  No.  2  (using  light-colored 
sandstone  tor  all  stonework.  except 
where  granite  is  required) — Bid  1.  $53  - 
S70;   2,    553,130. 

For  alternate  No.  1  (substituting 
Keene's  cement  for  hard  plaster  on 
walls  in  the  first  and  second  stories,  as 
specified)  add— Bid  1,  $460;  2,  $800-  3 
$205.  '      ' 

For  alternate  No.  2  (painting  plas- 
tered surfaces  ot  all  finlsjied  rooms  in 
first  and  second  stories,  as  specified), 
add— Bid    1,    $600;    2,    $1,200;    3,    $969. 

For  alternate  No.  3  (substituting 
plaster  cove  for  molded  cornice  In  pub- 
lic lobby,  as  specified),  deduct- Bid  1 
5410;    2,    $200;    3,    $210. 

For  alternate  No.  4  (substituting 
hrick  for  certain  stone  facing,  as  speci- 
fied), deduct— Bid  1,  $1,900;  2,  51625- 
3,    $1,026. 


Casper,    Wj-o.,    Construction. 

The  following  bids  were  received  bv 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  for  tne 
construction  (Including  plumbing,  gas 
piping,  heating  apparatus,  electrii  con- 
duits and  wiring.  Interior  lighting  fix- 
tures, and  approaches)  of  the  U.  S 
post  office  at  Casper,  Wyo. : 

Bid  1,  King  Lumber  Co.,  Charlottes- 
ville,  Va. 

2.  C.  R.  Inman,  Casper,  Wyo. 

3.  J.   F.  Jenkins   &  Co.,   Ocala    Fla 

4.  George  HInchltf  Co.,  1408  Security 
Building,  Chicago,  111. 

6.  J.  H.  Wiese,  City  National  Bank 
Building,    Omaha,   Neb. 

Proposal  No.  i  (contemplating  the 
use    of    light-colored    limestone    for    all 


Wednesday,      June      17,      1914. 

in  paragraph  67  ot  the  speciflcations ) 
—Bid   1,  551,400;  3,  556,800 

For  alternate  No.  1  (substituting 
Keenes-  cement  tor  hard  plaster  in 
connection  with  all  walls,  as  specified), 

500  ''  '°'"''  '■  '""''•  *■  '^^"^  '•  *!■- 

For  alternate  No,  2  (painting  plas- 
ter surface  of  finished  rooms  through, 
out  the  building,  as  specified),  add— 
tid    1,   5700;  3,   5930;   4,  $950;   5,  $1,600 

For  alternate  No.  3  (substltutins 
terra  cotta  for  wood  cornice,  tin  para- 
pet coping,  and  stone  ke\s  etc  as 
specified),  add— Bid  1,  $2.500;' 2,  $3'o00- 
3,    $4,800;    4,    $3,250;    5     $2  475 

For  alternate  No.'  4  '  (substituting 
nonflreproof  tor  fireproof  construction 
of  the  first  floor,  as  specified),  deduct— 
Bid   1,    $500;   3,    $1,800;    4,   $1,800;   5,   $500. 

Amount  included  In  the  proposal  for 
all  work  specified  under  ■■Lighting  flx- 

"?r~^'''  '•  "''"'■  '•  "i""'  S.  $1,300; 
*.    1600;    5,    $1,200. 

PRESIDIO     OF     SAN     FRANCISCO— 
Administration    building,    3    story    and 
base,    reinforced      concrete.      Cost      not 
stated.      Engineer,    Constructing    Quar 
termaster.   Port   Mason.   Owners,   United 
States    Government.      Authorization  has 
been    received    from    the    War    Depart- 
ment   to    prepare    plans    for    a    building 
100    by    300    feet    which    will    house    the 
Government's  display  at  the  Exposition 
and  which   will  later  be  used  as  a  gen- 
eral   administration    building     tor     the 
Presidio.      The   structure   will   be   of  re- 
inforced   concrete    and    will    be    erected 
on     the    central    axis    of    the    Presidio 
Parade    grounds.      Bids    will      not      be 
called   tor   within    two   months.    Further 
mention  will  then  be  made  of  the  work 
SAN      FRANCISCO  —   Water      supply 
system.       Cost     not     stated.       Engineer, 
Constructing      Quartermaster's       Office 
Fort    Mason.      Owners.    United      states 
Government.    Bids  opened   by   the   Con- 
struction   ot    an    additional    water    sup- 
ply system  at  Fort  WInfleld  Scott  show 
Prlngle-Dunn    Co.    low    at   $4,453.      Bids 
for   furnishing   and   Installing  oil    burn- 
ers  at   the   Letterman    General   Hospital 
show    S.    F.    Johnson    low    at    $1,484       „ 
complete    list    ot   these    figures    will    be 
found  under   the   heading  of   San    Fran- 
cisco in  this  issue. 
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sandstone  and  granite  are  required,  and 
based  on  drawings,  etc.,  mentioned  in 
paragraph  66  of  the  speciflcatloris)  — 
Bid  1,  $54,000;  2,  $49,785;  3,  560,000-  4 
5.i3,300;   6.   $56,830. 

Proposal  No.  2  (contemplating  the 
use  of  light-colored  sandstone  tor  all 
exterior  stonework,  except  where  red 
sandstone  and  granite  are  required, 
and  based  on  drawings,  etc.,  mentioned 
in  paragraph  65  ot  the  specifications) 
-Bid   1,    $54,500;    3,    $61,400. 

Proposal  No.  3  (contemplating  the 
use  of  light-colored  limestone  tor  all 
exterior  stonework,  except  where  red 
sandstone  and  granite  are  required 
and  based  on  drawings,  etc..  mentioned 
In  paragraph  67  of  the  specifications) 
-Bid  1.  $50,900;  3.  $55,400;  4,  $52  300- 
5,    $54,130. 

Proposal  No.  .4  (contemplating  the 
use  of  light-colored  sandstone  for  all 
exterior  stonework,  except  where  red 
sandstone  and  granite  are  required, 
and  based  on  drawings,  etc.,  mentioned 


—HALLS  &  SOCIETY  BLDGS— 

RI-MHURST,  ALAMEDA  CO.,  CAL.— 
Country  club,  1  and  2  story,  frame  and 
Plaster,  $23,000.  Architect,  Edward  G 
Garden,  Phelan  Bldg.,  S.  F.  Owners 
Sequolt  Country  Club.  The  building 
will  be  erected  in  the  center  of  a  large 
tract,  and  has  been  designed  in  the 
Mission  style.  There  will  be  large  so- 
cial rooms,  banquet  room,  parlors,  cafe 
smoking  rooms  and  kitchen.  Interior 
finish  will  be  ot  pine  and  redwood. 
There  will  be  a  central  heating  system 
and  large  open  fire  places.  Mantels 
will  be  of  brick  and  stone.  Exterior  ot 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
comnlete  and    figures   are   being   taken. 


HOSPITALS 


CALIFORNIA— Hospitals,  1  and  2 
story  and  base,  frame  and  reinforced 
concrete.  Architect,  State  Architect 
George  B.  McDougall,  Sacramento 
Owners.  State  of  California.  Plans  and 
specifications  have  been  approved  for 
the  construction  of  a  number  of  new 
buildings  at  the  various  state  Institu- 
tions.     Approval    of    these    plans    has 
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HOTELS. 

SAN  FRANCISCO— Hotel,  3  story  and 
base,  reinforced  concrete,  $25,000.  Ar- 
chitect, O.  R.  Thayer.  Merchants'  Na- 
tional Bank  Bldg.,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erected 
on  Poll!  street  near  Bush,  and  will  con- 
tain stores  on  the  first  floor  besides  the 
hotel  lobby.  Upper  floors  will  con- 
tain in  the  neighborhood  of  50  guest 
rooms  and  a  number  of  public  baths. 
Interior  flniSli  will  be  of  pine  through- 
out. There  will  be  steam  heat  and  a 
hot  water  system.  Bath  rooms  will  be 
finished  in  tile  and  will  liave  compo- 
sition floors.  Patent  store  fronts  and 
marble  wainscot  are  specified.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  now  being 
prepared. 

SAN  FRANCISCO— Hotel.  7  story  and 
base.  Class  C  construction,  $75,000. 
Architect,  L.  B.  Dutton.  Chronicle  Bldg.. 
S.  F.  Owner,  A.  W.  Malthy.  The  build- 
ing will  be  erected  on  the  south  side 
of  Ellis  street  east  of  Mason,  having  a 
frontage  o  52  feet  and  a  depth  of  100 
feet.  There  will  be  stores  besides  the 
lobby  on  the  first  floor.  Upper  floors 
will  contain  84  rooms  and  70  baths.  In- 
terior finish  will  be  of  pine  and  hard- 
wood. Plans  provide  for  steam  heat, 
elevator  service,  vacuum  cleaning  and 
a  hot  water  supply.  Bath  rooms  will 
have  tile  wainscot  and  compositiojl 
noors.  Exterior  of  the  building  will  be 
faced  with  pressed  brick  and  terra 
cotta.  Plans  are  complete  and  figures 
are   being  taken. 

Contracts    Awarded. 

ONTARIO,  SAN  BERNARDINO  CO.. 
CAL.— Hotel.  2  story  and  base,  frame 
and  plaster,  $35,000.  Architects.  Butler 
Bros.,  Mason  Bldg..  L.  A.  Owners.  Ford 
Bros.  Contractors,  Butler  Bros,  Con- 
struction Co.,  Mason  Bldg.,  L.  A  Con- 
tract    price.     $35,000. 

LOS  ANGELES.  CAL.— Hotel.  4  story 
and  base,  brick  and  steel,  $30,oon.  Ar- 
chitects. Weston  Building  Co.,  Lanlcer- 
shim  Bldg.,  L.  A.  Owner.  G.  A.  Thlele. 
Contractor,  George  M.  Easton.  436  West 
30th  street,  L.  A.     Contract  price,  $30,- 

000. 
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Contracts    .iwarded. 

SAN  FRANCI.'siOO  —  State  exhibit 
building,  2  story,  frame  and  plaster, 
$89,000.  Architect,  .lames  B.  Dibelka. 
Chicago.  Owners,  State  of  Illinois. 
Contractors.  Lange  &  Bergstrom.  Sha- 
ron Bldg.,  S.  F.  Contract  price.  $83.- 
000.  The  original  figures  of  the  two 
lowest  bidders.  Lange  &  Bergstrom  and 
the  Denell   Construction   Co.,   were  $96,- 

000  and  $95,000,  respectively.  Some 
changes  were  made  in  the  original 
specifications  and  the  two  low  men 
were  asked  to  refigure. 

SAN    FRANCISCO— Turkish    building. 

1  and  2  story,  frame  and  plaster,  $40,- 
000.  Architect's  name  not  given.  Own- 
ers, Turkish  Government.  Contractors. 
Northwest  Construction  Co..  Merchants' 
E.\change  Bldg..  S.  F.  Contract  price. 
$40,00(1. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO  —  State  exhibit 
building,  2  story,  frame  and  plaster, 
$44,964,  Architect,  A.  F.  Heide.  46 
Kearny  street.  S.  F.  Owners,  state  of 
Washington.  Bids  opened  on  June  10th 
for  this  work  show  Dunnuvant-Hough- 
ton-Van  Sant  Co..  Hooker-Lent  Bldg.. 
.S.  F..  low  at  $44,964.  They  will  prob- 
ably be  awarded  the  contract.  A  com- 
plete list  of  the  figures  for  this  work 
will  be  found  under  the  heading  of 
San   Francisco   in   this   issue. 

SAN  FRANCISCO  —  State  exhibit 
building.  2  story,  frame  and  plaster. 
Ctos  not  stated.  Architect.  State  Ar- 
chitect. Topeka.  Kan.  Owners,  State 
of  Kansas.  A  report  from  President 
Reid  of  the  Kansas  Committee  at  To- 
peka. Kan.,  states  that  the  three  low- 
est men  will  meet  with  the  members  of 
the  Committee  and  the  Kansas  State 
Architect  Iji  this  city  on  June  30th  to 
confer  on  the  award  of  contract  for 
the  Kansas  State  building  to  be  erected 


POST  OFFICES. 


W1LLOW.S.  GLENN  CO..  CAL. — Post 
Office.  1  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Architects. 
Bliss  &  Paville,  Balboa  Bldg..  S.  F. 
Owners.  United  States  Government. 
.Mr.  Paville  has  donated  l..e  plans  for 
this  building  and  the  Government  has 
approved  a  site,  also  donated.  Inte- 
rior of  the  building  will  be  finished  In 
pine  throughout.  There  will  be  a  cen- 
tral heating  system.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  now  being  prepared. 
Bids  will  probably  he  called  for  through 
the  office  of  the  Supervising  Architect 
at  Washington.  D.  C.  Further  notice 
will    be   given    in    these   columns. 

CHICO.  BUTTE  CO..  CAL. — Post  Of- 
fice, 1  and  2  story,  brick,  stone  ana 
steel.  Cost  not  stated.  Architect.  Su- 
pervising .Architect  Oscar  Wenderoth. 
Washington.  D.  C.  Owners.  United 
States  Government.  Bids  opened  in 
Washington  for  this  work  on  June  9th 
show  B.  J.  Duffy  of  San  Francisco  low 
as  follows.  $76,230  for  limestone  and 
$76,230  for  sandstone.  He  will  prob- 
ably be  awarded  the  contract.  A  com- 
plete list  of  these  figures  will  be  found 
under  the  heading  of  Sacramento. 
Stockton   and   Northern   California. 

IDAHO  FALLS.  IDAHO— Post  Office, 
2  story  and  base,  stone  and  brick.  Cost 
not  stated.  Architect.  Supervising  Ar- 
chitect Oscar  Wenderoth,  Washington. 
D.  C.  Owners.  United  States  Govern- 
ment. .  Plans  have  been  completed  for 
this  building,  and  show  a  two-story 
structure  of  nonfireproof  construction 
extept  the  first  floor.  The  building 
will  cover  an  area  of  approximately 
5.52'5  square  feet.  Interior  will  be  fin- 
ished in  pine.  There  will  be  steam 
heat.  Exterior  will  he  faced  witn 
pressed  brick.  Plans  are  now  out  for 
figures  and  bids  will  be  opened  on  July 
10th.  An  official  proposal  appears  in 
another  column  of  this  Issue. 


RAILROAD  CONST.,  STATIOwS 
AND  EQUIPMENT. 

SAN  FRANCISCO  —  Railroad  con- 
struction. Cost  not  stated.  Engineer. 
Constructing  Quartermaster's  Office, 
Fort  Mason.  Owners.  United  States 
Government.  Bids  opened  for  the  con- 
Fort  Mason  Tunnel  with  the  Army 
Transport  Docks  show  the  Contra  Costa 
Construction  Co.  low  at  $27,»82.     They 
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will  pi-ubably  be  awarded  the  work. 
A  complete  list  of  the  bids  received 
will  be  found  under  the  heading  of 
San  PranciscQ  in  this  issue.  - 

.MUIRWOODS,  MARIN  CO..  CAL. — 
Railroad  station  and  inn,  2  story, 
frame  and  plaster,  $25,000.  Architects. 
Bliss  &  Favilie,  Balboa  Bldg..  S.  F. 
Owners,  Mill  Valley  and  Mt.  Tamalpais 
Scenic  Railroad.  The  new  building 
will  replace  the  old  Inn  recently  de- 
stroyed by  fire.  There  will  be  a  large 
waiting  room,  office  and  restaurant. 
Interior  will  be  finished  in  rustic  style 
with  a  large  stone  Are  place.  Exterior 
will  be  covered  with  field  stone  and 
cement  plaster  on  metal  lath.  Plans 
are  being  prepared,  but  construction 
will   not   be  started  for  several   months. 

SAN  FRANCISCO  —  Railroad  work, 
overhead  construction.  Cost  not  stat- 
ed. Engineer.  City  Engineer.  Tempo- 
rary City  Hall,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Bids  opened 
by  the  Board  of  Public  Works  for  over- 
bead  construction  on  the  Municipal 
Railroads  under  contract  No.  25  show 
H.  s.  Tittle  low  at  approximately  $40.- 
000.  The  Bay  Cities  Engineering  Co. 
and  the  Power  Equipment  Co.  were  the 
only    other    bidders. 

R]^SID£NCES. 
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room.  Mantel  will  be  of  tile.  An  au- 
tomatic water  heater  will  be  installed. 
Bath  room  and  kitchen  will  have  tile 
wainscot.  Exterior  of  the  house  will 
be  covered  with  rustic  and  shingles. 
Plans  are  now. being  prepared. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $3,000.  Architect,  Paul 
F.  De  Martini,  2123  Powell  street,  S.  F. 
Owner's  name  withheld.  The  dwelling 
will  be  erected  in  the  Crocker  Amazon 
Tract,  and  has  been  designed  for  a  six- 
room  dwelling  with  bath.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Oak 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  he  open  fire 
places  and  tile  mantels.  Bath  room  and 
kitchen  will  have  tile  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  shlplap.  Plans  are  now 
being    prepared. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame,  $10,000,  Architects, 
Righetti  &  Headman,  Phelan  Bldg..  S. 
F.      Owner.    Laura      S.      Nathan.      The 
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baths  and  sleeping  porch.  Inte- 
nish  will  be  of  pine  and  hard- 
There  will  be  furnace  heat  and 
fire  places.  Mantels  will  be  of 
brick.  Hardwood  floors  will  be 
n  the  living  room,  dining  room. 
■    and    i*eception    hall,      A    garage 
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vlll   be   finished   In 


the    lot. 
tile.     J 


ath 


tomatlc  water  heater  will  be  Installed, 
Exterior  of  both  the  garage  and 
dwelling  will  be  covered  with  cement 
piaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
BERKELEY.  ALAMEDA  CO.,  CAL— 
Residence.    2    story      and     base,    frame. 
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Cost-  not  stated.  Architect.  Sidney  B, 
Newsbm.  Nevada  Bank  Bldg.,  S.  F. 
Owner,  E.  B.  Davis.  The  dwelling  has 
l>een  designed  for  a  twelve-room  house, 
and  will  be  erected  in  the  Claremont 
Tract.  Pine  and  hardwood  interior 
linish  will  be  used.  Plans  provide  for 
sleeping  porches  and  three  bath  rooms. 
There  will  be  furnace  heat  and  open 
lire  places.  Mantels  will  be  of  tile  and 
hrick.  Hardwood  and  inlaid  floors  will 
be  used  in  the  principal  rooms.  Bath 
rooms  will  be  finished  in  tile  and  wiil 
he  equipped  with  showers.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dweling  will  be  cov- 
ered with  cement  plaster  on  nietav 
lath.  Plans  are  complete  and  bids  will 
be  called  for  within  a  few  days. 

OAKLAND,  CAL. — Residence  addi- 
tions and  alterations,  2  story  and  base, 
frame.  Cost  not  stated.  Architect, 
.John  Hudson  Thomas.  First  National 
Bank  Bldg.,  Berkeley.  Owner,  Mr. 
Parker.  The  work  will  incldude  new- 
interior  partitions,  plastering,  electric 
work,  plumbing,  painting,  interior  fin- 
ish and  hardwood  floors.  Open  Are 
places  and  tile  mantels  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  now  being  prepared. 
5  BERKELEY,  ALAMEDA  CO.,  CAL. — 
'Residence  additions  and  alterations,  2 
story  and  base,  frame.  $2,000.  Archi- 
tect, none.  Owner.  H.  Escherlch.  2529 
Hlllegas  avenue.  Berkeley.  The  work 
will  consist  of  new  interior  finish,  plas- 
tering, painting,  plumbing  and  electric 
work.  There  will  be  new  open  fire 
places  and  tile  mantels.  Bath  room 
will  be  equipped  with  an  automatic 
water  heater.  Exterior  of  the  house 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  In  the  hands  of  the  owner 
who  is  now  taking  figures  on  the  work. 
OAKLAND,  CAL.  —  Residences,  2,  2 
story  and  base,  frame,  |4,000  each.  Ar- 
chitect, none.  Owner,  B.  A.  Stewart, 
616  41st  street,  Oakland.  These  two 
houses  will  be  erected  on  Ramona  ave- 
nue and  each  has  been  designed  to  con- 
tain seven  rooms  and  bath.  Interiors 
will  be  finished  in  pine  and  redwood 
with  some  hardwood  veneer.  Oak  floors 
will  be  used  in  the  living  rooms,  din- 
ing rooms  and  reception  halls.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  Auto- 
matic water  heaters  will  be  installed. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Exteriors  will  be 
covered  with  rustic  and  shingles. 
Plans  are  complete  and  In  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  I^hor.  All  materials  are  now  be- 
ing   purchased. 

OAKLAND,  CAL.— Residence.  2  story 
and  base,  frames,  |3,500.  Architect, 
Chester  H,  Miller,  Dalzlel  Bldg..  Oak- 
land. Owner,  Mr.  Jesse  A.  Berger.  The 
dwelling  has  been  designed  for  a 
seven-room  house  with  bath,  and  will 
be  erected  on  East  21st  street.  Interior 
finish  will  be  largely  of  pine  with 
hardwood  floors  in  the  living  room, 
dining  room  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  Bath 
room  will  have  tile  wainscot  and  will 
be  equipped  with  an  automatic  water 
heater.  Exterior  of  the  house  will  oe 
covered  with  cement  plaster  on  metal 
lath.     Plans  are  now  being  prepared. 

OAKLAND.  CAL. — Residence,  2  story 
and  base,  frame,  $3,200.  Architect, 
none.  Owners.  .Summer  and  Randall. 
1249    1st  avenue,   Oakland.     The   dwell- 
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ing  has  been  designed  for  a  seven- 
room  house  and  will  be  erected  on 
Evans  street  west  of  Webster.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood. Hardwood  floors  will  be  used  in 
tlie  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  place.  Man- 
tel will  be  of  tile.  An  automatic  water 
heater  will  be  installed.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
Exterior  of  the  house  will  be  coveded 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owners  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now   being  purcliased. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$5,000.  Architect,  Olin  S.  Grove,  2911 
Telegraph  avenue,  Berkeley.  Owner, 
Mrs.  L.  Olsen.  The  dwelling  will  oe 
erected  in  East  Piedmont  Heights  and 
has  been  designed  for  an  eight-room 
house  with  bath  and  sleeping  porch. 
Interior  will  be  flnished  in  pine  and 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  Bath 
room  will  have  tile  wainscot  and  com- 
position floor.  An  automatic  water 
heater  will  be  installed.  Exterior  Of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now   being   prepared. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $3,500.  Architects, 
Elite  Planners,  1S44  5th  avenue,  Oak- 
land. Owner,  M.  P.  Brasch.  The  dwell- 
ing has  been  designed  for  a  seven- 
room  house  with  bath  and  sleeping 
porch,  and  will  be  erected  at  the  south- 
west corner  of  Hampei  and  Greenwood 
streets.  Interior  will  be  flnished  in 
pine  with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile.  An  automatic  water  heater  will 
be  installed.  Bath  room  and  kitchen 
will  have  tile  wainscot.  Exterior  of 
the  house  will  he  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared  and  when  complete  the 
work   will    be   done  by   Day  Labor. 

SACRAMENTO,  CAL.— Residences,  1 
and  2  story  and  base,  frame.  Cost  not 
stated.  Architects,  none.  The  follow- 
ing Day  Labor  jobs  are  reported  as 
about  to  be  started  In  Sacramento;  E. 
E.  Sydenscrlcker,  2504  O  street,  1  story 
five-room  house,  $2,500,  and  C.  Valine, 
2417  15th  street,  I  story  five-room 
house,  $1,500.  Materials  are  now  being 
purchased. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
—Cottage.  1  story  and  base,  frame,  $2,- 
000.  Architect,  none.  Owner,  Casper 
Lenar,  northeast  Josefa  and  San  Sal- 
vadore  streets,  San  Jose.  The  dwelling 
has  been  designed  for  a  five-room 
house  with  bath.  Interior  will  be  fin- 
ished in  pine  throughout.  An  automatic 
water  heater  will  be  Installed.  Bath 
room  will  have  tile  wainscot.  There 
will  be  an  open  fire  place  and  tile  man- 
tel. Exterior  of  the  dwelling  will  be 
covered  with  rustic.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $5,000.  Architects. 
Falch  &  Knoll,  Hearst  Bldg.,  S.  F. 
Owner,  H.  Stern.  The  dwelling  has 
been  designed  tor  a  seven-room  house 
with  bath  and  sleeping  porch,  and  will 
be  erected  in  Ingleslde  Terraces.  In- 
terior   finish    will   be   of   pine   and   red- 
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wood  with  some  hardwood  veneer  and 
oak  floors.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  An  automatic  water 
heater  will  be  installed.  Bath  room 
will  be  finished  in  tile  and  will  he 
equipped  witll  shower  bath.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  arc 
complete  and  figures  are  now  being 
taken. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame.  $3,000.  Architect, 
none.  Owner,  Emil  Nelson,  5S0  Jersey 
street,  S.  F.  The  dwelling  will  be  erect- 
ed on  15th  avenue  north  of  Anza  street 
and  has  been  designed  to  contain  six 
rooms  and  bath.  Interior  finish  will 
be  of  pine  throughout.  Hardwood 
fioors  will  be  used  in  the  principal 
rooms.  There  will  be  an  open  fire 
place  and   tile  mantel.      Bath    room  will 
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water  heater  will  be  Installed.  Exte- 
rior of  the  house  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  In  the 
hands  of  the  owner  who  will  do  tne 
work  by  Day  Labor. 

SAN  FRANCISCO- Bungalows.  2.  1 '/J 
story  and  base,  frame,  $2,000  each. 
Architect,  none.  Owner.  N.  J,  Nelson, 
4278  23rd  street,  S.  F.  These  houses 
will  be  erected  on  Eureka  street  south 
of  22nd  and  each  will  contain  six  rooms 
and  bath.  Interiors  will  be  flnished  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  rooms.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Bath  rooms  and  kitch- 
ens will  have  tile  wainscot.  Automatic 
water  heaters  will  be  installed.  Exte- 
riors win  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  In  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

OAKLAND,  OAL,— Residence,  1  story 
and  base,  frame.  $3,700,  Architect, 
none.  Owner,  B.  J.  Lawler,  461  12th 
street,  Oakland,  The  dwelling  will  be 
erected  on  Kelley  avenue  and  will  con- 
tain eight  rooms  and  hath.  Interior 
finish  will  be  of  pine  and  redwood 
with  hardwood  floors  In  the  principal 
rooms.  Plans  provide  for  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile.  An  automatic  water  heater 
will  be  installed.  Bath  room  will  be 
flnished  in  tile.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  In 
the  hands  of  the  owner  who  will  do  the 
work   by  Day  Labor. 

SACRAMENTO,  CAL.— Residences,  2 
1  story  and  base,  frame,  $2,500  and  $1,- 
200.  Architect,  none.  Owners,  Jonn 
Passmussen,  Monte  Vista  avenue,  and 
William  G.  Gallagher,  Kearny  street, 
near  Arroyo.  The  larger  house  will 
contain  six  rooms  and  the  smaller  five 
rooms.  Interiors  will  be  finished  in 
pine  throughout.  There  will  be  open 
Are  places  and  tile  mantels.  Some 
hardwood  floors  will  be  used.  Auto- 
matic water  heaters  will  be  installed. 
Bath  rooms  and  kitchens  will  have  tile 
wainscot.  Exteriors  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will 
do   the  work  by   Day   Labor. 

Contracts  Awarded. 

LOS  ANQELES.  CAL. — Residence,  2 
story  and  base,  frame  and   plaster,  $20,- 

1."     Architects,    Butler    Bros..     Mason 

Bldg.,  L,  A,     Owner,  David  E.  Spangler. 
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Contractors,  Butler  Bros.  Coiistriirlion 
Co..  Mason  Bldg..  L.  A.  Contrail  price, 
SLMI.OOO. 

SCHOOLS^ 

BERKELEY.  AI..AMEI1A  CO..  CAL.— 
School  dairy  barn,  frame  and  roncrete. 
Cost  not  stated.  Arcliitect.  .State  Ar- 
cliitect  Geoi-gc  B.  McDougall.  Sacra- 
mento. Owners.  State  of  California. 
I'lans  are  complete  and  lisures  are  now 
lieing-  called  for  on  the  construrlion 
of  a  dairy  barn  for  the  .State  Institu- 
tion of  tlie  Blind  at  Berkeley.  Plans 
(an  be  secured  from  the  office  of  the 
State  Engineer.  Bids  will  he  opened 
on    July    9th. 

BERKELEY,    ALA.MEDA   CO..    CAL, 

School  additions  and  alterations,  frame 
construction.  Cost  not  stated.  Archi- 
tect, none.  Owners.  City  of  Berkeley. 
Bids  will  be  opened  on  June  16t.li  for 
tini.-ihlng  two  rooms  at  the  Hawthorne 
School,  Hnishing  three  rooms  at  each 
the  Jefferson  School  and  the  Oxford 
Scliool,  Full  particulars  can  he  had 
from  the  Berkeley  Board  of  Education. 
On  June  23rd  bids  will  be  opened  for  a 
tour-room  art  school  addition  to  the 
school  on  Kittredge  street.  Construc- 
tion will  be  of  frame. 

PITTSBimOH,  CONTRA  COSTA  CO., 
CAL.— School.  2  story  and  base,  brick. 
Cost  not  stated.  Architect.  A.  W.  Cor- 
nelius. Merchants'  National  Bank 
Bldg..  S.  F,  Owners.  Pittsburgh  Union 
High  School  District.  The  building 
will  contain  23  class  rooms,  a  large  as- 
sembly hall,  library,  principal's  ofRce. 
teachers'  rooms  and  departments  for 
domestic  science  and  manual  training. 
There  will  be  steam  lieat,  a  modern 
system  of  ventilation,  vacuum  clean- 
ing and   program   clocks.      Interior   will 
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rooms.  Exterior  of  th 
building  will  he  faced  will 
brick.  Plans  are  complete  and  flgu 
are  being  taken.  Bids  will  be  opei 
on  June  27th.  Plans  and  speciflcations 
can  be  secured  from  the  arcliitect.  Ar 
official  proposal  appears  in  another 
column    of   this    issue. 

VISALIA.  TULARE  CO..  CAL— 
Scliools.  3.  1  story  and  base,  frame. 
Cost  not  stated.  Architect,  H.  Y.  Davis 
Visalla.  Owners.  Munson,  St.  John's 
and  Buena  Vista  School  Districts, 
Tliese    three    buildings    will    each    con- 
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he  finished  in  pine  throughout.  Stoves 
will  be  used  for  heating.  Composition 
blackboards  are  specified.  Exteriors 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  complete  and  figures 
will   be   called    tor  at    once. 

FRESNO.  FRESNO  CO.,  CAL— School. 
1  story,  frame.  Cost  not  stated.  Ar- 
chitect. C.  K.  Kirby,  Fresno.  Owners, 
Biola  School  District.  The  building 
will  contain  two  rooms  and  an  assem- 
bly hall.  Pine  trim  with  maple  floors 
in  the  class  rooms  will  be  used 
throughout.  Composition  blackboards 
are  specified.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  complete  and  figures 
ai-e  now  being  taken.  Bids  close  on 
June  20th.  Plans  can  be  secured  from 
Ihe    architect. 

BISHOP.  INYO  CO..  CAL— School  al- 
leiations,  repairs  and  beating  system. 
Cost  not  stated.  Architect,  G.  C.  Clem- 
ents. Johnson  Bldg..  Bishop.  Owners, 
Bishop  High  School  District.  Plans 
have  been  completed  for  extensive  al- 
terations and  repairs  to  the  High 
School  building  and  also  for  the  instal- 


lation of  a  new  direct  steam  healing 
system.  Bids  are  now  being  taken 
and  will  he  opened  on  June  19tH, 
Plans  and  specifications  can  be  se- 
cured from  the  architect.  An  olBclal 
proposal  appears  in  another  column 
of   this   issue, 

BAKERSFiBLD,  KERN  CO.,  CAL.— 
Schools,  4,  1  story  and  base,  frame. 
Cost  not  stated.  Architect,  J.  M.  Sat- 
fell.  New  Fish  Bldg.,  Bakersfield.  Own- 
ers as  follows:  The  Norris  School, 
four  rooms,  costing  about  J6,500,  Is 
out  for  figures.  The  Stone  Scliool,  a 
four-room  building  costing  J5,300,  is 
also  out  for  figures;  while  the  Brown- 
gold  and  Poplar  Schools,  three-room 
buildings  costing  $5,000  each,  will  he 
out  for  figures  next  week.  All  tour 
of  the  buildings  will  be  erected  in 
Kern  County.  Complete  information 
can    be    secured    from    the    architect. 

PORTLAND,  ORE.— Convent,  4  story 
and  base,  reinforced  concrete.  $125,000. 
Architects.  Jacobberger  &  Smith. 
Board  of  Trade  Bldg  ,  Portland.  Own- 
ers, Sisters  of  the  Good  Shepherd.  The 
building  will  be  erected  on  the  prop- 
erty bounded  by  Congress,  Bryant.  Al- 
bina  and  Dekum  streets,  and  will  cov- 
er an  area  of  210  by  145  feet.  Con- 
struction will  be  fireproof.  There  will 
be  large  dormitories,  a  number  ot 
class  rooms,  dining  rooms-.  kitchen, 
chapel  and  office.  Interior  will  be  fin- 
ished In  pine  throughout.  Plans  pro- 
vide for  steam  heat  and  elevator  serv- 
ice. Exterior  ot  the  building  will  he 
faced  with  pressed  brick.  Separate 
bids  ai-e  now  being  taken  for  the  gen- 
eral contract  and  for  tjie  heating  and 
ventilating. 

Contracts  Awarded. 

RIVBRBANK,  STANISLAUS  CO.. 
CAL. — School.  1  story  and  base,  frame, 
$10,000.  Architects,  Woollett  &  Wool- 
lett,  NewJiall  Bldg,,  S.  F.  Owners, 
Riverbank  School  District.  Contrac- 
tor. J.  Schmidt.  Oakland.  Contract 
pri"».   $10,000. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

SAN  FRANCISCO— Street  machinery. 
Cost  not  stated.  Engineer,  City  Engi- 
neer, Temporary  City  Hall,  S.  F.  Own- 
ers. City  and  County  of  San  Francisco. 
Bids  will  be  opened'  on  July  1st  by 
the  Board  of  Public  Works  tor  fur- 
nishing and  installing  machinery  in 
the  Municipal  Asphalt  Plant,  Plans 
can  be  secured  from  the  City  Engineer. 
An  official  proposal  appears  in  another 
column    of   this    issue. 

OAKL.4ND.  CAL. — Sewer  pipe.  Cost 
not  stated.  Engineer.  City  Engineer. 
Oakland.  Owners.  City  of  Oakland. 
Bids  will  be  opened  on  June  18th  for 
furnishing  the  city  with  sewer  pipe 
for  the  coming  year.  Plans  and  speci- 
fications can  be  secured  from  the  City 
Engineer. 

CALIFORNIA— State  Highway  work. 
Cost  not  stated.  Engineer.  State 
Highway  Commission,  Forum  Bldg., 
Sacramento.  Owners.  State  of  Califor- 
nia. Bids  were  opened  at  the  last 
meeting  of  the  State  Hlgliway  Com- 
mission for  highway  work  in  tour 
counties.  A  complete  list  of  these 
bids  will  be  found  under  the  heading 
of   Sacramento    in    this   issue. 

SACRAMENTO.,  CAI^Sewage  pump- 
ing plant  and  machinery,  $123,000.  En- 
gineer, City  Engineer,  Sacrament.). 
Owners,  City  of  Sacramento.  A  new 
reinforced  conci-ete  pumping  plant  will 


be  ciecled  at  the  sewerage  farm  at  the 
northeast  corner  of  Franklin  and  Riv- 
erside avenues  in  .Sacramento.  Plans 
are  complete  and  figures  ai-e  now  being 
taken.  Separate  bids  will  he  received 
tor  the  construction  of  the  building 
and  the  installation  ot  the  machinery. 
Bids  will  be  opened  on  June  23rd.  .\n 
olflcial  proposal  appears  in  another 
column   of  this   issue. 

SACRAMENTO,  CAL— Oil  storage 
tanks,  steel  construction,  $15,000,  En- 
gineer, Engineering  Dept.  Standard  Oil 
Co.,  Standard  Oil  Bldg.,  S,  P,  Owners, 
Standard  Oil  Co.  Work  has  been  start- 
ed by  Day  Labor  on  the  construction 
of  a  number  of  steel  oil  tanks  at  Guth- 
rie   Station    near    Sacramento. 

Contracts  Awarded. 

EXETER,  TULARE  CO.,  CAL— San- 
itary sewer  system.  Cost  not  stated. 
Engineers.  Sloan  &  Robson,  Nevada 
Bank  Bldg,.  S,  F.  Owners,  Town  of 
Exetei-.  Contractor.  C.  D.  Vincent.  Oak- 
land.     Contract    price,    $31,570. 

LINDSAY.  TULARE  CO.,  CAL.  — 
Street  paving.  Cost  not  stated.  Engi- 
neers. Sloan  &  Robson.  Nevada  Bank 
Bldg..  S.  F.  Owners.  Town  of  Lindsay. 
Contractors.  Federal  Construction  Co.. 
S.    F.      Contract   price.    $97,700. 

DINUBA.  TULARE  CO..  CAL— Street 
work.  Ccst  not  stated.  Engineers. 
Sloan  &  Robson,  Nevada  Bank  Bldg.,  S, 
P.  Owners,  Town  of  Dinuba.  Con- 
tractors, Ransome-Crummey  Co.,  Oak- 
land. Contract  price.  $57,790. 
-. ^ 

STORES  &  OFFICE  BUILDlttGS 


SAN  FRANCISCO— Stores,  I  story 
and  base,  reinforced  concrele,  $5,000, 
Architect,  none.  Owner,  Jens  Nissum, 
5  .Montgomery  street,  Tlie  building 
will  be  erected  on  Mission  street  near 
23rd  and  will  contain  one  store.  In- 
terior will  be  finished  in  pine.  There 
will  be  patent  store  fronts  and  plate 
glass  windows.  Exterior  of  tlie  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  the  work  will 
I'C  done  by  Day  Labor.  Materials  are 
now    being   purchased. 

SAN  FRANCISCO — Stores,  4  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architect,  Frederick  H. 
.Meyer,  Bankers'  Investment  Bldg.,  S, 
F.  Owner,  Mrs.  Hulda  Floodberg.  The 
building  will  be  erected  on  the  west 
side  ot  Powell  street  between  Sutter 
and  Post  and  will  have  a  frontage  of 
21  feet  by  a  depth  of  101  feet.  There 
will  be  one  store  on  the  first  floor 
Upper  floors  will  be  arranged  for  club 
rooms  and  will  be  fitted  up  to  suit  the 
tenants.  There  will  be  steam  heat, 
elevator  service  and  a  hot  water  sup- 
pl.\'.  Metal  window  sasli  and  frames 
are  specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
terra  cotta.  Working  drawings  are 
nearly  complete  and  figures  will  be 
called   for  shortly. 

.SAN  FRANCISCO— Store  alterations. 
2  story  and  base.  Class  C  construc- 
tion. Cost  not  stated.  Architect.  Wal- 
ter .T.  Mathews.  927  Broadway.  Oak- 
land. Owner,  George  T,  Marye.  This 
work  will  consist  of  the  remodeling  of 
the  Marye  Building  at  the  corner  ot 
City  Hall  avenue  and  Market  street  so 
as  to  conform  with  the  new  Civic  Cen- 
ter streets.  The  rear  portion  of  the 
building  is  being  wrecked  and  the 
front  portion  will  be  rearranged  for 
store  with  lofts  above.  Robert  Deware 
&  Son  have  a  contract  for  the  brick 
work,  and  all  other  parts  „f  the  work 
are    now    being    figured. 


18 

ANTIOCH,  CONTRA  COSTA  CO., 
CAL.— Stores  and  offices,  2  story  and 
Dase.  Class  C  construction.  Cost  not 
stated.  Architect.  A.  W.  Cornelius, 
Merchants'  National  Bank  Bldg..  S.  P. 
Owner.  John  McAravy.  The  building 
will  be  arranged  for  a  number  of  stores 
on  the  first  floor  and  offices  above. 
Bids  are  now  being  taken  for  all  parts 
of  the  work  except  the  reinforced  con- 
crete   work. 


BUILDING  AND  INDUSTRIAL  NEWS 

Progressive  payments  will  lie  made, 
■.n?""'  wu'''',  "'"'''  ■"=  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works, 
to  which  reference  is  hereby  made, 
and  must  be  commenced  within  fifteen 
(151  calendar  days  and  completed 
w,fh,„ hundred   and    twenty    (12iii 


calendar  days  from" the  "daVelafYh 
tract  to  be  made  and  entered 
thereto" 


THEATRES. 
Contracts    Awarded. 

SEATTLE.  WASH.— Ice  rink.  1  story 
and  base,  steel  and  brick.  $150,000.  Ar- 
chitect's name  not  given.  Owners, 
Patrick  Bros.,  Vancouver,  B.  C.  Con- 
tractors. .Manhattan  Co.  Central  Bldg., 
Seattle.       Contract    nrire.    Ii.-,fi  dfifi 


-* 


SEALED  PROPOSALS. 

'■'55','^?.*,'?''*     •'""     CANAI,     SUPPtlES. 

PANAMA  CIRCULAR  85  7— Proposals 
tor  Granite  for  Dry  Dock.  Shavings 
J'.'"'?",?,'  .  «5='e"i  for  Planing  Mill 
fatee  Plates  and  Angles.  Rivets.  Bolts, 
Steel  Cable.  Pipe  Fittings.  Valves. 
Sheet  Lead,  Curb  Boxes,  Copper  Gas- 
kets, Lumber,  and  Dairy  Peed.— Sealed 
proposals  will  be  received  at  the  of- 
fice of  tlie  general  purchasing  officer 
Panama  Canal,  Washington.  D.  C.  until 
lOiSO  a..  111.,  June  S.'i.  1914.  at  which  Ume 
they  will  be  opened  in  public  for  fur- 
nishing the  above  mentioned  artlales. 
Blanks  and  general  information  relat- 
ing to  this  circular  (No.  8571  may  be 
obtained  from  this  office  or  the  offices 
"/  'i«.aj'5''^'ant  purchasing  agent.  10S6 
N  Point  street.  San  Francisco,  Cal.:  ' 
also  from  tlie  U.  S.  engineer  offices  in  ' 
the  following  cities: "  Seattle.  Wasli.: 
Los  Angeles,  Cal.  C.  P.  BOGGS  major 
corps  engineers,  U.  S.  A.,  general  pur- 
chasing   officer. 


unt  of  bond  for  faithful  per- 

IV^'^oTo'  °'  ^°""-"^'  '^^^  '"^-  «-■>  -' 

All  proposals  offered  must  be  accom- 
panied by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application  at 
the  office  of  the  City  Engineer,  and  all 
PJ'O^o'^als     must     be     made     upon     such 

The'  Board  of  Public  Works  reserves 
the   right   to   reject   any   and    all   bids. 

By  order  of  the  Board  of  Public 
Works.  RICHARD   J.  CLINB, 

Secretary. 


Wednesday,      June      17,      1914. 

oU°irt  ^hi^c^h.^t^o^x^  '^n\^\'=^?i 

tf7t'h^^n't^^''H^i*>''^^'^^  •""='  give  bond 
to  the  City  of  Sacramento  in  the  sum 
of  Jl'o.OOO  conditioned  tor  the  faithful 
pciformance    of   the   contract   and    con- 

Se'cTiS?  /oYoF't'Se^'SlrSha^^rir""'^^    '" 

the'  cTy"Sfe''r^.%rlol''fef,&7tl'  p^? 
cent  of  the  aggregate  of  the  proposal 
must  accompany  each  bid. 
t«  rit.i^F'i'  }°  ru^J<'S4  '^"5'  "nd  all  bids 
sfonfofs^id  Charter."'  "^  ""^  '"'°'''- 
„.,       _,      ,        ,  M.   j.   DESMOND, 

h^.FK'"''^  ,°i  ""^  City   of  Sacram.ento, 
County  of  Sacramento,   State  of  Cali- 
Offlce:  City  Hall,  Sacramento, 


Califofni; 


NOTICE    FOR    PBOPOSALS. 

NOTICE  is  hereby  given  that  sealed 
proposals  will  be  received  by  the  Citv 
Commission  of  the  City  of  Sacramento 
at  the  Council  Chamber  thereof,  in  the 
City  Hall  Building  on  I  street  be- 
tween Ninth  and  Tenth  streets,  of  the 
said  City  of  Sacramento,  between  the 
hours  of  10:30  »'elOek  a.  ni.  nnil  11:30 
o'clock  a.  II).  on  Tuesday,  June  2a.  1014, 


wharf 


fur 


ap- 


NOTICE  TO   CONTRACTORS. 

!>f''?h'i''?«  proposals  wni  be  received 
at  the  office  of  the  California  Trans- 
portation Company  at  Front  and  M 
streets.  City  of  Sacramento  on  Jane 
10.  1914,  at  10  n.  ni..  for  th 
tlon  o.f  a  reinforced  concr 
■»;ith  a  superstructure  as  =„uwn  on 
plans,  and  In  accordance  with  specl- 
hcations  on  file  in  the  office  of  the  City 
Engineer  of  the  City  of  Sacramento 
Bidders  will  be  requested  In  submit- 
ting their  proposals  to  file  a  check  in 
an  amount  equal  to  ten  per  cent  of 
their  bid,  certified  to  by  some  respon- 
sible bank,  as  an  evidence  of  good 
faith.  A.  E.   ANDERSON. 

°--"      California    Transpo 


imOPOSALS    FOR    GENERATOR. 

GENERATOR— Department  of  the 
Interior,  U.  S.  Reclamation  Service. 
Washington,  D.  C— Sealed  proposals 
will  be  received  at  the  office  of  the  L. 
h.  Reclamation  .Service.  Los  Angeles. 
Cal  ,  until  3  o'clock  p.  im.  July  14.  1914. 
for  furnishing  one  vertical  alternat- 
ing-current generator  for  the  Salt 
river  pro.iect.  Arizona.  For  particulars 
address  U.  S.  Reclamation  Service.  605 
Federal  Building.  1ms  Angeles.  Cal.  or 
Washington.  D.  C.  F.  H.  NEWELL, 
diroctcr. 


----  ction    and    entire    completion 

of  a  reinforced  concrete  sewage  pump- 
ing station,  and  constructing  the  same 
at  the  northeast  corner  of  Franklin 
and  Riverside  avenues  in  accordance 
with  the  drawings  and  specifications 
on    file    In    the    office   of   the   City    Engi- 

All  such  proposals  must  comply  with 
the  requirements  of  the  new  Charter  of 
the  City  of  Sacramento,  effective  July 
1.  1912.  and  bidders  are  hereby  cau- 
tioned that  no  bid  which  fails  to  com- 
ply therewith   can   be  considered. 

Bids  must  be  submitted  upon  printed 
forms  prepared  by  the  Citv,  copies  of 
which,  together  with  a  circular  of  In- 
structions, will  be  supplied  free  upon 
apnllcation    to    the    undersigned. 

The  successful  bidder  must  give 
bond  to  the  City  of  Sacramento  in  the 
sum  of  $25,000  conditioned  for  the 
faithful  performance  of  the  contract 
and  containing  the  stipulations  nre- 
scribed  in  Section  103  of  the  new  Char- 
ter. 

A  certified  check  made  payable  to  the 
Citv  C'erk  for  not  less  than  ten  per 
cent    of    the   aggregate    of   the   proposal 


pa 


Con 


NOTICE    TO   CONTRACTORS. 

SEALED  bids  will  be  received  by  the 
Board  of  Trustees  of  Bislioo  ITninn 
High  School.  Helen  M.  Doyle.  Clerk,  up 
h''     f"'   '"■■  .'''■'•'"'''•  June   lOfh,    1914, 


fo 


fur 


of"  all  labo 
terials  necessary  to  remodel  the  pres- 
ent Bisihop  Union  High  School  build- 
'"A..'°'i-'"'°".'^,'''''°P'  '"^'o  County.  Cal. 

Also  to  install  a  direct  steam  heating 
and  ventilating  system. 

Bids  for  remodeling  building  and  in- 
arater°    '"''"'"S    plant    to    be    let    sep- 

All  work  to  be  done  In  strict  accord- 
ance with  plans  and  specifications  on 
file  with   Helen  M.  Doyle.  Clerk 

Plans  can  be  had  from  G.  C.  Clements, 
architect.    Johnson    building.    Bast    Line 


A]]  bids  must  be  sealed,  addressed, 
'hvered  to  Helen  M.  Doyle.  Clerk. 
Each     proposal    or    bid    must    be    s 


PROPOSALS    FOR    OIL    SYSTEM. 

OIL  SYSTEM  AND  BURNER.S— Van- 
couver Barracks.  Wash. — Sealed  pro- 
posals. In  triplicate,  will  be  received 
until  11  a.  111.,  July  1,  1914,  and  then 
publicly  opened  for  installation  of  tnel 
oil  distributing  system  and  oil  burn- 
ers here.  Information  furnished  on  ap- 
plication. Envelopes  containing  pro- 
posals ^lould  be  indorsed  "Proposals 
for  Fuel  Oil  System.  Etc.."  and  ad- 
dressed to  the, CONSTRUCTING  QUAR- 
TERMASTER, -i^^n 

• 

PROPOSALS    FOR   DREDGING. 

DREDGING— U.  S.  Engineer  Office 
■lO.n  Custom  House.  San  Francisco.  Cal. 
— S.'^ilpd   proposals   for  dredging   in  San 

' ill    River    and     Stockton    Channel, 

>vill   be   received   here  until    10  a. 
I",    .liily    25.    1914.    and      then      publicly 
I  I  ,]       Information   on   application.   S. 
.\    .  HKNEY.   major,  engineers. 

♦ 

PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
llc  Works  of  the  Citv  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  in.  and  a  o'clock  |i.  ni..  on 
Wednewday.  the  iMt  day  of  July,  1914, 
for  doing  the  following  work,  'includ- 
ing the  furnishing  of  the  necessary 
l.^bor   and    materials  therefor,   to   wit: 

The  furnishing  and  installing  of  ma- 
chinery for  the  Municipal  Asphalt 
Plant  located  at  Florida  street  and 
Treat  avenue. 


all   bids 


^._  ...    „  .^rtifled  check  u„  »„i„e 

solvent  bank,  payable  to  the  Board  of 
Trustees  of  the  Bishop  Union  High 
-School.  In  the  sum  of  5  per  cent  of  the 
ant   of    hid.    or    the    same    will    not 


M.   J.   DESMOND. 
Citv   Clerk    of    the   Citv    of   Sacramento 
County  of   Sacramento.    State    of   Cal- 
ifornia.     Office:      Citv      Hall.      Sacra- 
mento.   California. 


ct  is 


ddered    when   the 


NOTICE   FOR    PROPOSALS. 

NOTICE  is  hereby  given  that  sealed 
proposals  will  be  received  by  the  City 
Commlssilon  of  the  City  of  Sacramento, 
at  the  Council  Chamber  thereof,  in  the 
City  Hall  Building  on  I  street,  between 
Ninth  and  Tenth  streets,  of  the  said 
Citv  of  Sacramento,  between  the  hours 
of  10:30  o'clock  II.   in,  and   11:30  o'clock 


A  bond  in  the  sum  of  50  per  cent  of 
ontract  price  will  be  required  tor  the 
iithful    performance    of    the    contract 

The  sureties  thereon  must  be  satls- 
ictory  to  the  Board  of  Trustees  of 
i-iion  Union  High  School. 

Progressive   payments   will  be   made. 

The   right   to   reject   any   and    all    bids 


W.   P.    YANET,    Prt 


fur 


and 


fications  on  file  in   the  office  of  the  Citv 
Engineer. 

The    canacitv    of    the    pumping    plant 


NOTICE  TO    DESIGNING    ENGINEERS. 

Competition  plans  and  specifications 
lo''  J'.*'"f'"'<^ed   concrete  bridges  as   fol- 

Over  Ash  Slough  at  Chowchilla.  Ma- 
dera Co.,  Cal.,  600  feet  long.  Roadwav 
21    feet  wide. 

Over  First  Slough  south  of  Berenda. 
Madera  Co..  Cal..  70  feet  long.  Road- 
way 21   feet  wide. 

Over  Second  Slough  south  of  Beren- 
da. Madera  Co..  Cal.,  70  feet  long. 
Roadwav   21    feet   wide. 

Over  Cottonwood  Creek.  .«outh  of 
Borden.  Madera  Co..  Cal.,   175   feet  long 


completed    before 


Roadi 
Ov 


_.    -1    feet    ..  ...r. 
-    Cottonwood    Creek,    two    n 
of   Borden.    Madera    Co.,    Cal. 


I-  of  the  Citv  of  .STcr.nr 
Iv  1.  1912.  and  hlddc 
utioned    that    no    bid 


--  Cottonwoid  Creek,  nine  mile's 
northeast  of  Madera,  Madera  Co.  Cat 
on  the  north  line  of  section  5.  T  11  S 
B.    19    E..    HO    feet    long.      Roadwav    20 


BUILDING  AND  INDtTSTRIAL  NEWS 


W.    R.    ERODE,    Pr 


LOUIS  P..   HOLM,  Se 


R.    J.    BRODE,    Vii 


BRODE   IRON   WORKS 


Fabricators  and  Contractors  of  Structural  Steel  and  Ornamental  Iron  Work 

OHIca  A  Works:  31-37  Hawthorns  St.,  bst.  Howard  A  Folsom  Sts.,    San  Franclsco.Cal. 


Over  Fine  Gold  Creek,  3U  miles 
iiorllieast  of  Madera,  Madera  Co..  Cal., 
in  section  1,  T.  9  S..  R.  21  E..  133  feet 
long.     Roadwa.v  16  feet  wide. 

Over  Walker  Creek,  about  35  miles 
nortlieast  of  Madera,  Madera  Co..  Cal., 
in  section  31,  T.  S  S..  R.  22  E.,  155  feet 
long.  Roadway  16  feet  wide,  will  be 
received  by  the  Honorable  Board  of  Su- 
pervisors of  the  County  of  Madera. 
State  of  California,  at  the  office  A  the 
County  Clerk,  In  the  Court  House,  in 
the  Citv  of  Madera.  County  ot  Madera, 
State  of  California,  up  to  10  o'clock  a. 
m.  June  SOtli,  1914. 

Profiles  giving  the  elevation  of  the 
ground  lines  and  the  roadway  grade 
will  be  furnislied  by  the  County  Sur- 
veyor. 

The  bridges  must  be  designed  to 
conform  with  the  Standard  Specifica- 
tions   of    the    State    Highway    Comniis- 


contracts  are  awarded. 

There  will  be  no  fills  included  in  this 
work,  except  the  back  filling  of  all  ex- 
cavations necessary  to  construct  the 
bridges:  ballasting  will  be  included 
but   no   floor   surfacing. 

In  all  cases  except  the  140-foot 
bridge  above,  there  exist  old  timber 
trestles  on  the  sites  which  the  con- 
tractor will  be  required  to  remove 
using  what  material  desired,  but  the 
remaining  material  ■continues  to  be  the 
property   ot  the   County   of   Madera. 

Each    competitor    shall      submit      to- 


ethe 
til  _     _ 

cubic  yards  of  excavation,  cubic  yards 
of  concrete  (classified)  and  the  number 
ot    pounds    of    steel 


ctio 


ch. 


the 


.Ml  specifications  must  include  a 
clause  requirins  Contractors  to  furnish 
Employers'    Liability   Insurance. 

Bv  order  ot  the  Board  of  Suncrvisors 
of  Madera  County,  State  of  California, 
made  and  entered  on  the  4th  day  of 
.lune.   1311. 

(Seal)  W.    R.    CURTIN. 

County  Clerk  and  ex-oflicio  Clerk  nf  the 

Board      of      Supervisors      nf      .Madera 

County.  State  ot  Califo-jila. 


NOTICE   TO   CONTHACTOHS. 


NOTICE      Is     hereby   given    that    the 
Pittsburg    Grammar    School     Board   ,of 


School   Di! 


the  Pittsburg  Gr 

in  the  County  of  Contra  Costa.  State  of 
California,  will  receive  written  pro- 
posals or  bids  up  to  12  o'clock  noon  on 
the  27th  day  of  June,  1»14,  for  the  con- 
struction of  a  grammar  school  build- 
in;;    on    the    lot    of    land    situate,    lying 

I  tilt     being    in     the    block     bounded     by 

II  ilk  Diamond  street  on  the  west. 
i:;;;:ith  street  on  the  north.  Tenth 
«lrrcl  on  the  south  and  the  propertv  of 
the  Southport  Land  and  Commercial 
Company  on  the  east,  said  lot  having 
a  frontage  of  500  feet  on  Black  Dia- 
mond street,  and  frontages  of  250  feet 
on  Eighth  and  Tenth  Streets  respec- 
tively in  the  Citv  of  Pittsburg  in  said 
Pittsburg  Grammar  School  District, 
County  ot  Contra  Costa,  State  of  Cali- 
fornia. 


rate  from 
the  bids  for  the  construction  of  said 
building. 

A.  W.  Cornelius.  Merchants'  National 
Bank  Building.  625  Market  street.  San 
Francisco,  is  the  architect  for  said 
Pittsburg  Grammar   School   Board. 

Tlie  said  Pittsburg  Grammar  School 
Board    will    require    the    Contractor    to 


rect 


mplete  the  s 
)  months  fr 
contract    the 

strlk 

nust  he 


othe 


must  be  certified  by  a  responsible  bank 
payable  to  the  order  ot  the  said  Pitts- 
burg    Grammar     School     Board 


After  tlie  award 
agreement,  or  if  all  proposals  or  bid 
Sliall  be  rejected,  the  said  Plttsbur 
Grammar  School  Board  will  return  eac 
bidder  the  check  herein  required  to  ac 
company    said    bid. 

If   bond   accompanies  proposal  or  liii 


the   proposal    or   bid. 

The  Pittsburg  Grammar  School  1 
reserves  the  right   to  reject  any  ai 


A.   H.  JONGENEEL,  Cle 


ATTENTION    ARCHITECTS. 

THE  Kentfield  School  Trustees  in 
vite  the  submission  of  sketches  show 
ing    the    floor    plans,    front    and    eleva 


for 


fou 


Ml! 


style 


school  building  to 
school  lot  near  the  Stadium,  Tamal- 
pais  Center.  Plans  should  be  drawn 
with  the  idea  of  future  additions  to 
conform  to  the  size  ot  the  lot.  The 
building  completed  wltli  plumbing, 
ventilating,  bathing,  etc..  must  not  ex- 
ceed $12,000.  Plans  to  be  forwarded 
to  the  clerk  of  the  School  Trustees.  Mr. 
T.  W.  West,  at  Kentfield.  not  later 
20th.    1914.      For    further 


for 


apply 


to    the 


lerk    of    the 


.lOE    BROOKS. 
GEO.     E.     BENNETT. 
T.  W.   ■WEST.  Clerk. 


NOTICE  TO  CONTRACTORS. 

SEALED  proposals  will  be  received 
bv  the  Missouri  Commission  to  the  Pan- 
ama-Pacific International  Exposition. 
San  Francisco.  California,  for  the  erec- 
tion ot  the  Missouri  State  Building  on 
the  E'xposition  Grounds  in  San  Fran- 
cisco.   California. 

Copies  of  plans  and  specifications  can 
be  procured  bv  applying  to  R.  S.  Bogie. 

311  Merchants'  National  Bank  Building. 
San  Francisco.  California,  to  wliom  all 
California    applications    must    be    made. 

Bids  will  he  opened  at  the  office  ot 
the  Architect  of  the  Missouri  Commis- 
sion.   H.    H.    Hohenschild.    310.    311    and 

312  Navarre  Building.  St.  Louis.  Mo.,  at 
1>  o'clock  n.  in..  June  25th,  1f>14.  and  bids 
must  be  delivered  or  sent  under  regis- 
tered mail  so  as  to  reach  .Architect  at 
time   named. 

.lOHN    L.    McNATT. 

Chairman, 
NORMAN    M.    VAUGHAN. 
Secretary    Missouri    Commission. 


PROPOSALS  FOR  BUILDING. 

lei 
Arch 


BUILDING,  ETC 
ment.  Office  of  the 
tect.    Washington. 


—Treasury    Depart- 

Sunervising    /      '  ' 
D.    C— Sealed 


p.  ni.  June  :t«.  1!)I4.  for  the  construction 
complete  (including  mechanical  equip- 
ment, lighting  fixtures  and  ap- 
proaches), of  a  one-story  basement  and 
mezzanine  stone-faced  building  of  G.- 
000  square  feet  ground  area.-  fireproof 
construction,  .tor  the  United  States  post 
office  at  Greelev.  Colo.  Drawings  and 
speciflcations  may  he  obtained  from 
the  custodian  at  Greelev,  Colo.,  or  at 
this  ofUce.  in  the  discrelion  of  the  su- 
pervising architect.  O.  WENDEROTH. 
supervising    architect. 

PROPOSALS    FOR    BUILDING. 

BTTII.DTNG.  FTC. — Treasury  Depart- 
ment. Ofllce  nf  the  Snpevvisin"  Archi- 
tect,     Woshingtnn,    D     C— Senled    pro- 


bond.     The  check 


llnchuline 

equipment.    Interior      ligiitins-      fixture 
and   approaches),   ot  the  United   State 


Ice    at    Buzeman,     Mont. 
Id    basement    buiiaing,    gi 
110    square    feet,    partuilly 


lU';rotH, 


IMIOI'OSALS      FOR      POWER      PLANT. 

I'liWER  PLANT— Department  ot  the 
lilt. IK, i;  u.  s.  Reclamation  Service. 
v\  aslnngton,  D.  C. — Sealed  proposals 
vvill  be  received  at  the  office  ot  the 
United  States  Reclamation  Service  at 
Fallon.  Nevada,  until  2  o'clock  n.  m. 
Jiinc  23,  1014.  for  the  lease  from  the 
United  States  of  the  electric  power 
plant  at  Lahontan,  Truckee-Carson 
Project,  Nevada.  For  particulars  ad- 
dress the  United  States  Reclamation 
Service  at  Washington,  D.  C;  Fallon 
Nevada,  or  606  Federal  Building  Los 
Angeles,    Cal.      A.    P.    DAVIS,    chief    en- 


NOTICE   TO    CONTR.\CTORS. 

PANA.MA-PACIFIC       INTERNATIONAL 
EXPOSITION. 


Hnll 


SEALED  PROPOSALS  will  be  receiv- 
ed  by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-'Paciflc  Inter- 
national Exposition  Company  at  Room 
21J.  m  the  Service  Buildirig,  Fillmore 
and  Chestnut  Streets,  San^'Franc"sco! 
Laliforma,  »:00  A.  M.,  Tuesday,  June 
-'3rd,  T914,  for  Cllalr»  For  ExiiOHl- 
-\naitorlnni  Building  and  FeMtlval 
in    ar.o.ilance    with      plans      and 

D;;::';:-"';,v'v;;;.i:ii^'"""=°"™°^"- 

lOnch  pr.i|,M..,al  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  ot  the  Panama-Pacific  Interna- 
tional Exposition  Company  In  the  sum 
of  ten  (10)  per  cent  of  the  amount 
bid,  or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the     accepted     proposal    or     bid.     which 


and  filing  the  required  bond.  A  bond 
in  the  .s;um  of  fifty  (501  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract' 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Lonimiltee    ot    the    Panama-Pacific    In- 


111  be  made, 
o  reject  an 
technical  de 


Tlie  right  is  res. 
and  all  bids  and  to 
f?cts    It    In    the    interest    of   the 'Expo" 

Plans  and'  .■■l.ecincatlons  tor  the 
work  may  he  obtained  from  the  Di- 
rector of  Works.  Room  207  Service 
^t^'i^'J^'o  Fillmore  and  Chestnut 
■.J'^^^'v,'^'  ?'"•"  Francisco,  by  depositing 
810.00.  which  will  be  refunded  upon  till 
rid    specifications 

er      of      the      Buildings      and 
Jommlttee. 
WILLIAM    H.    CROCKER 

Chairman.    (•) 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
fean    Francisco. 

.pealed  proposals  will  be  received  at 
this  office  betyveen  the  hours  of  2 
o'clock  D.  ni.  and  S  o'clock  p.  m.  on 
Wednenilay  the  24tli  day  of  June,  1I»14. 
for  doing  the  following  work,  includ- 
ing the  furnishing  ot  the  neces.sary 
labor  and  materials  therefor,   to   wif 

TJ'e  interior  stone  work  for  the  City 
Hall. 

Progressive   payments    will    he   made. 

Said  work  must  be  done  in  accord- 
ance with  the  sneelflcations  on  file  in 
the  office  ot  the  Board  ot  Public  Works 
*  ■    ■vhich       reference    is    hevehv      made 


St  be 


till 


-     unt  of  bond   for  faitl'fiil   ner. 

forninnce  of  contract  has  been  fixed  al 
?no  000.00. 

All  proposals  offered  miisl  be  accom- 
p.-inicd  by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  oi 


20 

the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  tlian  ten  per  cent  nf 
ilie  aggregate  or  the  proposal. 

nls^.'eS  lr»F,',T,',^?,''f'    '"'■'"^    ^■"'    ''^    f"' 
I  e    nni?e    ,^f    ,  ,  '^  upon  aeplication  at 
uroan^f^^L,^,^''''''.]^''"-     and     all 
io°ms  made     upon     such 

.hl'^H,??*,''*'  °'  ^."'^"'=  ^"'■ks  reserves 
By    order   of    the      Board      of      Public 
^\  orks.  RICHARD  J.   CLI.VE, 

Secretary, 

RiOTIfE  TO    CONTRACTORS. 

OFFICE  CONSTRUCTING  OTIAR 
TERMASTER,  Fort  Mason  (^I  Junp  fi" 
1914.--SEAI.BD  PROPOSALS  in  tr"pli-' 
cate  for  the  oiling  of  macadam  roads 
at  the  Presidio  and  Ft.  Wintield  Scott 
cal.,   will   be  received  here  until   ii    • 

f^nt7pe^;fl-;fi„s?"^tc.,'\-n  r-i; 
J^'l^l,"*'''''  ,'^«P°s''  of  110-00  required 
to  insure  return  of  plans,  etc.  Pro- 
posals to  be  enclosed  in  sealed  enve- 
lopes and  addressed  GEO.  McK  WTI 
LIAMSON.   LT.   COL.,    Q    M.   C  ll) 
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the    accepted    proposal 
check   will   be    returnee    u,,. 
<'es«ful      bidder   signing      th 


bid. 


til 


A-hich 


NOTICE    TO    CO.MTRACTOHS. 

NOTICE    TO    CONTRACTORS. 

PANAMA-PACIFIC       INTERNATIONAI. 
EXPOSITION. 

SEALED  PROPOSALS  will  be  receiv- 

mitle''e"'^f^i';'"''"#=  ^""^  Griunds^S- 
mittee     of  the     Panama-Pacific    Inter- 
lal  Exposition  Company  at  Room 


213,   1.. 
and    Oh 

S?".'oi^i''"J  ai  OH.W  j\.  iri      luuraauy,  Jnne 
nir     in  ConMructlng  Pre«»   Bulld- 


-  -.-  Building,  Fllln.>j.o 
--  Streets.  San  i  Francisco, 
t  9:00  A.  M.,  Thursday,  Jnne 


^«V  «ii  "V''"^'  aieuiiig  ine  contract 
and  filing  the  required  bond.  A  bond 
in  the  sum  of  fifty  (50)  per  cent  of  liie 
?f Pt  .'■f'^fi'  ""■'5"  '^"'  ""^  required  for  the 
faithful  performance  of  the  contract- 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational   Exposition    Company 

Progressive  payments  will  be  made. 
,  ^  'i/i^S'  "^  reserved  to  reject  any 
?.i  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work    may   'be    obtained    from    the    D  - 

Building.  Fillmore  and  Che'^tnnt 
H-%%'''  ^^"^  Francisco.'Ky  deTosltrn^g 
?2o.OO.  which  amount  will  be  refunded 
to  contractors  submitting  bona  b. 
bids.  A  1  persons  taking  lut  plans  and 
Sif„"f  '.°,  «"b'""  bona  fide  bids  will 
forfeit  the  depos  t  of  Twentv-five 
Dollars  to  the  s'ipositiSn  Compa/y.^" 
Gr^Lar'cl'mmfttei'"  ^^"""'"^^  and 
WILLIAM  H.   CROCKER, 

Chairman.  "{ *) 

PROPOSALS  WANTED  FOR  PUR- 
NISHgNG  AND  ElainPPING  NE5W 
SAN    FRANCISCO    HOSPITAL. 

SEALED    PROPOSALS      FOR      FUR- 
nishmg   the    required 
Furniture, 

White    Enamel    Furniture 
China.     Glassware     and     Enamelwar^. 
Cutlery    and    Kitchen    Utensils. 
Bedding.    Linen    and    Clothing, 
X-Ray    Apparatus. 


,  Surgical   Instruments 
o.r     the     new     San     Fran 
viil  'be   opened   in   open 
]^^'^.yL  Supervisors      , 


Ulspltal 
'n  of  the 
oc     SOtU. 


s    furnished    on   appl 
DUNNIGAN.    Clerli. 


NOTICE    TO    CONTRACTORS. 

TREASURY  DEPARTMENT,  Suner- 
•  ismg  Architecfs  Office,  Wasliington 
MSALS^^'f,  L  '9H--SEALED  pAo- 
PObALS  will  be  opened  in  this  office  at 
.3  P.  M.,  June  18.  1914,  for  the  construe 
tion  complete  (Including  mechanical 
equipment,  interior  liglhting  fixture, 
and  approaches)  of  thf  Unifed  Statis 
post,  office   at   Hanford,  Cal.     ■nfe  buMd! 


1th 


,nd 


p™xl^'?t'e.y"'']:of5!q°ua"re'''SS''''°s't^- 
stucco,  and  terra  cotta  facing:  com- 
position and  tile  roof;  first  fioor  of  fire- 

specificalT^nl^^^ii'aT-be  ?b^Ti"e!'    fr^o",!! 

or  at  thif  nffi  °'  ='.',^  "'  Hanford,  <?a™ 
or  at  this  office,  in  the  discretion  of  the 

ROTH'^i!?,^^'^^'^!'''*'''-  O-  WBNDE- 
KOTH,    Supervislong    Architect  o 

tion  complete  (including  meclianica 
equipment.  Interior  lighting  fixtures 
no.t1,fficr»","R*-  of  tl'e  United  States 
^.nrv  hf -i^i-  Srigham  City,  Utah.  Two- 
story  building;  ground  area  3  7on 
square  feet  first  floor  fireproof;  stone 
nrnwij;'^.  o^^"""^'.  imposition  roof. 
Drawings  and  specifications  may  be  ob- 
tained from  the  custodian  of  site  at 
Brigham  City,  Utah,  or  at  this  oflicl  fn 
the  discretion  of  the  Supervising  Ar- 
„>,,. o.   WENDEROTH.   Supervising 


rchltect. 


(•) 


spe'ciflcatio}rs'^^n"me  in 'the  o'ffl'^rc 
Director   of   Works. 

Each  proposal  must  be  accomp 
Dy  a  certified  check  payable  to 
order    of   tlie   Panama-Paciflo    Int 


the 


al    Expo 


itlo 


Compan 


Whe 


of    ten    (10)  _      ^ 

be  considered. 

-'  cnecks  win  be  returned 'to 'fh^re! 
spective  bidders,  except  that  filed  with 
cbect'^^i'Jf'K  "'■oPosal  or  bid,  which 
cnecR  will  be  returned  upon  the  suc- 
cessful bidder  signing  the,  contract 
and  filing  the  required  bond.  A  bond 
in  the  sum  of  fifty  (50)  per  cent  of  the 
fafthf^ri"  fliJS  '^"'  "'  required  for  the 
the  s,yrei?el  ?[""'"''*  °'  "^ «  Contract; 
n?v  ,n  Hf^'n^'f?"  "'"'^'  be  satlsfac- 
rnmmi,?„i  ,.  .",'''''?,^^  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
'"p"a'iona'    E^p„„(ig„    Company. 

Th^'^TSh.  ^  payments  will  be  made. 
anH  =11  ^f5'  's  reserved  to  reject  any 
feet,  Vf  i„  H^""*,  ',°  ^aive  technical  de- 
fects if  in  the  Interest  of  the  Exposi- 
tion  Company,  ^'^i'^nt 

"'  "      specifica 


Flr,n«     dexlrlne     nen»     from     certain  locniltlea 
eele»,    Portland,    Sentllr,    etc.,    will    And  nil     xurli 
liOEC    nil    earpfully    rliinxlnpd    a»    to    location.      Tl 
lu    tiu-    fore    iiiirt    of   ti.e    ne««    department     under 
llnuk.'<,    (  hurclicK.    IKiteIn,    etc. 

like  Son  Fnincl.'it..,  |,o»  An- 
iteum.     couimenelnK     on     thl., 

e»e  »anie  ltem«  ore  rofic-iited 
dJstlnct     liendlnK",     nurli     an 

work     may    'be    obtained    fro 
rector    of      Works.    Room      " 
Building,        Fillmore       and 
Streets,    San     Francisco    bv 
J25.00j^  w^hlch   amount  will   h 

bwr.""'.!?."',"" 

and    failing    ,„„^ 

will   forfeit   the  deposit  of  T 
Dollars  to  the  Exposition  Cor 


the    Di- 
vlc 


.  All   persons      taking 


Oh 

stnut 

depo 

siting 

;    ref 

inded 

fide 

DUt 

plans 

bids 

went 

'-five 

WILLIAAI   H.   CROCKER 
^___Chairman.   f) 

PANAMA-PACIFIC       INTERNATIONAL 
EXPOSITION. 

SEALED  PROPOSALS  will  be  receiv- 
mfiVL'  %^.'i"'^'"„S^  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Lxposition  Company  at  Room 
and  Che^.'i,,,?'"'.?."'*  Building,  Fillmore 
and  Chestnut  Streets.  .San  Francisco 
California  at  »:00  A.  M.,  Thnr.day,  Jane 
i^.i!.?'*  '"■■  <^"°"*rnctlnE  The  Ferry 
UnilAIn^.  in  accordance  with   nlans  and 

fi!rp!.';n?"°f"w°",,'"'  '"  "i«  °<^'=^  of  the 
Director  nf  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the  sum 
of  ten  (10)  per  cent  of 'the  amount 
wi,V°\^''°  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 


SAN  FRANCISCO. 

RESIDENCE  —  J  st.'rv  an. I  liase 
frame.  $3,500.  San  Francisco.  Archi- 
tect, Paul  F.  De  .Martini.  2123  Powell 
street.  S.  F.  Owner.  Thomas  Whalen. 
The  dwelling  has  been  designed  for  a 
six-room  house  wltli  bath  and  will  be 
erected  on  13th  avenue  south  of  Balboa 
street.  Interior  finish  will  be  of  pine 
and  redwood  with  some  hardwood 
floors.  There  will  be  an  open  fire 
place  in  the  living  room.  .Mantel  will 
be  of  tile.  An  automatic  water  heater 
will  be  Installed.  Bath  room  and 
kitchen  will  have  tile  wainscot.  Lx- 
terlor  of  the  iiouse  will  he  covered 
with  rustic  and  silingles.  Plans  are 
now    being   prepared. 

RESIDENCE  —  2  story  and  base 
frame.  $3,000.  San  Francisco.  Archi- 
tect. Paul  F.  De  Martini,  2123  Powell 
street,  .s.  F.  Owner's  name  withheld. 
The  dwelling  will  be  erected  in  the 
Crocker  Amazon  Tract,  and  has  been 
designed  for  a  six-room  dwelling  with 
bath.  Interior  finish  will  be  of  pine 
and  redwood.  Oak  floors  will  be  used 
In  the  living  and  dining  rooms.  Tliere 
will  be  open  fire  places  and  tile  man- 
tels. Bath  room  and  kitchen  will  have 
tile  wainscot.  An  automatic  water 
heater  will  be  Installed.  Exterior  of 
the  house  will  be  covered  with  ship- 
lap.     Plans  are   now   being  prepared. 

RESIDENCE  —  2  storv  and  base 
frame,  $10,000.  San  Francisco.  ArehlJ 
tects.  Righetti  &  Headman,  Phclan 
Bldg..  s.  F.  Owner.  I..aura  S.  Nathan 
The  dwelling  will  be  erected  on  .lones 
street  south  of  Glover,  and  has  been 
designed  for  a  ten-room  house  wltli 
three  baths  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  hard- 
woods. There  will  be  furnace  heal 
and   open   fire  places.     Mantels   will    be 


of  tile  or  brick.  Hardwoods  floors  will 
be  used  in  the  living  room,  dining  room 
library  and  reception  hall.  A  garage 
will  also  be  erected  on  the  lot.  Batli 
rooms  will  be  finished  in  tlie.  An  au- 
tomatic water  heater  will  be  installed 
li.\terior  of  both  the  garage  and 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath  Plans  are  com 
plete  and  figures  are  now  being  taken. 
STATE  EXHIBIT  BUILDING  —  • 
story,  frame  and  plaster.  »I1.9G4.  San 
I'rancisco.  Architect.  A.  F.  Heidc  16 
Kearny  street.  S.  P.  Owners  Slate  of 
Washington.  §ids  opened  on  June  lOtI, 
for  this  work  show  Dunnuvant-Hougli 
ton-Van  Sant  Co..  Hooker-Lent  Bldg 
.V  P.  low  at  $44.96J.  They  will  probably 
he  awarded  the  contract.  A  complete 
list  of  the  figures  for  this  work  will  be 
found  under  the  heading  of  .San  Fran- 
cisco   in    this    issue. 

STATE  EXHIBIT  BUILDING  —  •■ 
story,  frame  and  plaster.  Cost  not 
^tated.  San  Francisco.  Architect 
folate  Architect.  Topeka.  Kan.  Owners 
■Mate  of  Kansas.  A  report  from  Presl- 
'lent  Reld  of  the  Kansas  Committee  at 
Topeka.  Kan.,  states  that  the  three 
owest  men  will  meet  with  the  mem- 
bers of  the  Committee  and  the  Kansa- 
•'■tate  Architect  in  this  city  on  lune 
•ioth  to  confer  on  the  award  of'  the 
contract  for  the  Kansas  State  building 
to  he  erected  at  the  Panama-Pacific 
Kxpositiom  All  three  men  are  reported 
as   being  San   Francisco   men 

APART-MENT  HOUSE—.';  story  and 
base.  Class  C  construction.  $45,000. 
San  Francisco.  Architect,  Frederick 
H.  Me.yer.  Bankers'  Investment  Bldg.. 
.V  P.  Owner.  Walter  .S.  .Sullivan.  The 
building  will  he  erected  at  the  corner 
"f  .Sacramento  and  Taylor  streets,  cov- 
i-ring  an  area  of  40  by  no  feet.  Interior 
"ill    he   arranged    for   a    number   of    two 


iiU  tin 


itts. 


vlll 


liavu  wall  beds  aiul  private  liatli  i.icmia. 
Pine  and  elm  panels  will  he  used  for 
Interior  finish  together  with  some 
hardwood  floors.  Plans  provide  for 
steam  heat,  elevator  service  and  a  hot 
water  plant.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Entrance  will  be  Mnlslled  In  marble 
and  tile.  Exterior  of  tlie  building  will 
he  faced  with  pressed  brick.  Plans  are 
now    being:   prepared. 

APART.MENT    HOUSE— B     story    and 


Cla 


nstr 


ctio 


stated.  San  Francisco.  Architect, 
Benj.  a.  McDougall,  Sheldon  Bldg.,  S 
F.  Owner,  H.  A.  Voorman.  The  build- 
ing: will  be  erected  at  the  northwest 
corner  of  Bush  and  Mason  streets,  cov- 
ering an  area  of  6S  feet  9  Inches  by  90 
feet.  Upper  floors  liave  been  arranged 
for  a  total  of  twenty-three  suites  of 
two  and  three  rooms.  Interior  will  be 
finished  in  pine  wltli  some  hardwood 
veneer.  All  apartments  will  have 
private  baths  and  wall  beds.  Plans 
provide   for   steam    heat,    elevator    serv- 


ice and  a 
ing  syste 


th  rooms  will  have  tile 
wainscot  and  composition  floors.  En- 
trance will  be  finished  in  marble  and 
tile.  Exterior  of  the  building  will  be 
faced  with  pi-essed  brick.  Plans  are 
complete  and  segregated  figures  are 
being  taken  on  all  parts  of  the  work 
except  the  plain  and  reinforced  con- 
crete work,  which  has  been  awarded 
to   ."Arthur   Arlett    for   17,350. 

APARTMENT  HOUSE— 3  story  and 
Ijase.  frame,  tlO.OOU.  San  Francisco. 
.Architect,  none.  Owner.  .John  Bianchi, 
3702  Folsom  street,  S.  F.  The  building 
will  be  erected  at  the  southeast  corner 
of  Cortland  avenue  and  Folsom  street, 
covering  an  area  of  41  by  46  feet. 
There  will  be  eight  apartments  of  four 
rooms  each.  Interior  finish  will  be  of 
pine  and  redwood.  Each  apartment 
will  have  an  open  fire  place  with  brick 
mantel.  There  will  be  private  baths 
and  wall  beds.  Exterior  of  the  build- 
ing will  be  covered  with  rustic.  Plans 
are  complete  and  In  the  bands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

APARTMENT  HOUSE— 7  story  and 
base.  Class  A  construction.  Cost  not 
stated.  San  Francisco.  Architect, 
Houghton  Sawyer,  Shreve  Bldg..  S.  P. 
Owner's  name  withheld.  The  building 
will  be  erected  on  a  corner  lot  in  the 
Fifty  Vara  District,  and  has  been  ar- 
ranged for  but  six  apartments,  one  to 
each  of  the  first  five  floors  while  the 
upper  two  floors  will  contain  but  one 
apartment.  There  will  be  a  complete 
steel  frame,  brick  exterior  walls,  faced 
with  presed  brick  and  terra  cotta,  hol- 
low tile  and  metal  lath  and  plaster  In- 
terior partitions  and  concrete  floors. 
Interior  decoration  and  finish  will  be 
to  suit  the  tenants.  Each  apartment 
will  have  three  baths.  Hardwood 
trim  and  hardwood  and  inlaid  floors 
wilt    be    used    extensively.      There    will 


stea 


uum   cleaning  and    a   hot   water   supply. 
I^lans   are  nearly   ready   for   figures. 

APARTMENT  HOUSE— 5  story  and 
base,  steel  and  reinforced  concrete. 
Cost  not  stated.  San  Francisco.  Ar- 
chitects, Rousseau  &  Rousseau,  Monad- 
nock  Bldg.,  S.  P.  Owner's  name  with- 
held. The  building  will  be  erected  on 
the  south  side  of  O'Farrell  street  east 
of  Hyde,  and  has  been  designed  to  con- 
tain a  total  of  24  suites  of  two  and 
three  rooms.  There  will  be  a  complete 
steel   frame,    reinforced    concrete    walls 
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and  metal  lath  piiititions.  Interior  lin- 
Isli  will  be  of  pine  with  some  dm  pan- 
els. Plans  provide  for  steam  heat,  an 
automatic  elevator  and  hot  water  sup- 
ply. Some  hardwood  doors  will  be 
used.  All  apartments  will  have  wall 
beds  and  private  hatli  rooms.  Bath 
rooms  will  he  flnislied  in  tile  and  will 
have  composition  floors.  Exterior  of 
the  building  will  be  faced  witli  pressed 
brick  and  terra  cotta.  Pl.ms  are  now 
being  prepared. 

CHURCH— I  story  and  base,  frame, 
J15.000.  San  Francisco.  Architects, 
Shea  &  Lofquist,  Bankers'  Investment 
Bldg..  S.  F.  Owners,  St,  Mary's  Star 
of  the  Sea.  The  huilding  will  be  erect- 
ed at  the  northwest  corner  of  Geary 
and  Sth  avenue,  and  will  contain  the 
main  auditorium  seating  in  the  neigh- 
borhood of  700  people  and  Sunday 
school  rooms.  Interior  finish  will  be 
of  pine  with  some  ornamental  plaster 
In  the  auditorium.  Art  glass  windows 
are  specified.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  being  taken. 

FLATS— 2  story  and  base,  frame. 
$5,000.  San  Francisco.  Architect.  Paul 
F.  De  Martini.  2123  Powell  street,  S.  P. 
Owner.  Mr.  Wilson.  The  building  will 
be  erected  on  Collins  street  near  Geary 
and  has  iieen  designed  to  contain  four 
flats  of  five  rooms  each.  Interiors  will 
be  finished  in  pine  and  redwood  with 
some  oak  floors.  There  will  be  an  open 
fire  place  in  each  living  room.  Mantels 
will  be  of  tile.  Bath  rooms  and  kltch- 
■  ens  will  have  tile  wainscot.  Auto- 
matic water  heaters  will  be  installed. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing taken. 

FLATS — 3,  2  story  and  base,  frame, 
$4,000  each.  San  Francisco.  Architect, 
none.  Owners,  C.  J.  and  W.  J.  Keenan. 
300  Webster  street.  S.  F.  These  build- 
ings will  be  erected  on  the  north  side 
of  Hayes  street  west  of  Central  ave- 
nue, each  covering  an  area  of  25  by  60 
feet.  There  will  be  two  modern  flats 
In  each  building.  Interiors  will  be 
finished  in  pine,  redwood  and  elm  pan- 
els. Hardwood  floors  will  be  used  in 
the  principal  rooms.  Each  living  room 
will  have  and  open  fire  place  and  tile 
mantel.  Bath  rooms  will  have  tile 
wainscot  and  composition  floors.  Au- 
tomatic water  heaters  will  be  installed. 
Exterior  of  the  buildings  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will 
do  the  work  by  Day  Labor. 

FLATS — 2.  story  and  base.  £rame. 
$4,000.  San  Francisco.  Architect,  C. 
A.  Meussdorller,  Humboldt  Bank  Bldg.. 
S.  P.  Owner.  F.  Qottllcher.  The  build- 
ing will  have  a  frontage  of  2.1  feet  and 
a  depth  of  52  feet.  There  will  be  two 
flats  of  five  rooms  each.  Interiors  will 
be  finished  in  pine  throughout.  There 
will  be  a  large  open  fire  place  In  each 
living  room.  Mantels  will  be  of  tile. 
Automatic  water  heaters  will  be  in- 
stalled. Bath  rooms  and  kitchens  will 
have  tile  wainscot.  Exterior  of  the 
building  will  be  covered  with  rustic 
with  a  brick  veneer  base.  Plans  are 
complete  and  figures  are  being  taken. 

FLATS — 2,  2  story  and  base,  frame. 
$5,000  each.  San  Francisco.  Architect, 
none.  Owners.  C.  J.  and  W.  J.  Keenan. 
300  Webster  street.  S.  P.  These  build- 
ings will  be  erected  on  the  west  side  of 
Central  avenue  south  of  Hayes,  and 
each  will  contain  four  flats  of  four  and 
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liv.     US,      Interiors    will    be    liiiishtd 

111  piiic  wttli  some  elm  panels  and  hard- 
wood Moors.  There  will  be  open  nre 
places  and  tile  mantels.  Automatic 
water  heaters  will  be  Installed.  Bath 
rooms  and  kitchens  will  have  tile 
wainscot.  Exteriors  will  be  covered 
with  rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  will  do  the 
work    by    Day   Labor. 

AMINISTRATION  BUILDING  —  3 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Presidio  of  San  Fran- 
cisco. Engineer,  Constructing  Quar- 
termaster's Office,  Fort  Mason.  Own- 
ers. United  States  Government.  Author- 
ization has  been  received  from  the  War 
Department  to  prepare  plans  for  a 
building  100  by  300  feet  which  will 
house  the  Government's  display  at  the 
Exposition  and  which  will  later  he 
used  as  a  general  administration  builu- 
ing  for  the  Presidio.  The  structure 
will  be  of  reinforced  concrete  and  will 
be  erected  on  the  center  axis  of  the 
Piesidio  Parade  grounds.  Bids  will 
not  he  called  for  within  two  montlis. 
Further  mention  will  then  be  made  of 
the   work. 

HOTEL — 3  story  and  base,  reinforced 
concrete,  $25,000.  San  Francisco.  Ar- 
chitect, O.  R.  Thayer.  Merchants'  Na- 
tional Bank  Bldg.,  S.  P.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  Polk  street  near  Bush,  and  will 
contain  stores  in  the  first  floor  besides 
the  hotel  lobby.  Upper  floors  will  con- 
tain in  the  neighborhood  of  50  guest 
rooms  and  a  number  of  public  baths. 
Interior  finish  will  be  of  pine  througn- 
out.  There  will  be  steam  heat  and  a 
hot  water  system.  Bath  rooms  will  be 
finished  In  tile  and  will  have  composi- 
tion fioors.  Patent  store  fronts  and 
marble  wainscot  are  specified.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  now  being 
prepared. 

HOTEL — 7  story  and  base.  Class  C 
construction.  $75,000.  San  Francisco. 
Architect,  L.  B.  Dutton,  Chronicle  Bldg,, 
S.  P.  Owner,  A,  W.  Maltby.  The  build- 
ing will  be  erected  on  the  south  side 
of  Ellis  street  east  of  Mason,  having  a 
frontage  of  52  feet  and  a  depth  of  100 
feet.  There  will  be  stores  besides  the 
lobby  on  the  first  floor.  Upper  fioors 
will  contain  84  rooms  and  70  baths.  In- 
terior finish  will  be  of  pine  and  bard- 
wood.      Plans    provide    for    steam    heat. 
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a  hot  water  supply.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  of  the  building  will  be 
faced  with  pressed  brick  and  terra 
cotta.  Plans  are  complete  and  figures 
are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tects. Falch  &  Knoll,  Hearst  Bldg,,  S, 
F.  Owner,  H.  Stern.  The  dwelling 
has  been  designed  for  a  seven-room 
house  with  bat.h  and  sleeping  porch, 
and  win  be  erected  in  Ingleside  Ter- 
races. Interior  finish  will  be  of  pine 
and  redwood  vflth  some  hardwood  ve- 
neer and  oak  floors.  Mantels  will  be 
of  tile  or  brick.  An  automatic  water 
litater  will  be  Installed.  Bath  room 
will  be  finished  in  tile  and  will  he 
equipped  with  shower  bath.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lafli.  Plans  are 
complete  and  figures  are  now  being 
taken. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  .  San  Francisco.  Ar- 
chitect,   none.      Owner,      Emil     Nelson, 
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5S0  Jersey  streel.  S.  F.  Tlie  dwelling 
will  be  erected  on  Kith  avenue  north 
of  Anza  street  and  has  been  designed 
to  contain  six  rooms  and  bath.  Inte- 
rior finish  will  be  of  pine  throughout. 
Hardwood  floors  will  he  used  in  the 
principal  rooms.  T.here  will  he  an 
open  Are  place  and  tile  mantel.  Bath 
room  will  have  tile  wainscot.  An  au- 
tomatic water  heater  will  be' installed. 
Exterior  of  the  house  will  be  covered 
W'ith  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  bands  of  the  owner  who  will  do 
the  work  by  Day  Lahoi-. 

BLTNGALOWS-2,  1^  story  and  base 
frame.  J2.000  each.  San  Francisco.  Ar- 
chitect, none.  Owner.  N.  J.  Nelson. 
42. S  23rd  street.  S.  P.  These  houses 
will  be  erected  on  Eureka  street  south 
of  22nd.  and  each  will  contain  six 
rooms  and  bath.  Interiors  will  be  fin- 
ished in  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  living  rooms. 
There  will  be  open  fire  places  and  tile 
or  brick  mantels.  Bath  rooms  and 
kitchens  will  have  tile  wainscot.  Au- 
tomatic water  heaters  will  be  installed. 
Exteriors  will  be  covered  with  rustic 
•ind  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day    Labor.      Materials   are    now    bein* 
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RAILROAD  CONSTRUCTION  —  Cost 
not  stated.  San  Francisco.  Engineer, 
(.-'onstructing  Quartermaster's  Office, 
f^ort  Mason.  Owners,  United  States 
Oovernment.  Bids  opened  for  the  con- 
struction of  a  railroad  connecting  the 
Fort  Mason  Tunnel  with  the  Army 
Transport  Docks  show  the  Contra 
Costa  Construction  Co.  low  at  $27,982. 
They  will  probably  be  awarded  the 
work.  A  complete  list  of  the  bids  re- 
ceived will  be  found  under  the  head- 
ing of  San  Francisco  in  this  issue. 

APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel,  $75,000.  San 
Francisco.  Architect,  G.  Albert  Lans- 
burgh,  709  Mission  street,  .S.  F.  Own- 
ers, ■n-llllam  Hendrickson,  trustee.  The 
building  will  be  erected  on  the  north 
side  of  Sutter  street  west  of  Taylor 
street.  The  building  will  contain  a 
total  of  24  suites  of  two  and  three 
rooms,  besides  a  large  lobby  and 
amusement  room.  Interior  finish  will 
be  of  pine,  oak  and  other  hardwoods. 
Hardwood  floors  will  be  used  in  the 
living  rooms.  There  will  be  steam 
heat,  automatic  passenger  and  freight 
elevators,  a  vacuum  cleaning  system 
and  hot  water  supply.  All  apartments 
will  have  wall  beds  and  private  bath 
rooms.  Baths  will  he  finished  in  tile 
and  will  have  composition  floors.  En- 
trance will  be  finished  in  marble.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  complete  and  figures  will  be 
colled  for  at  once. 

WATER  SUPPLY  SYSTEM  —  Cost 
not  stated.  .San  Francisco.  Engineer, 
Constructing  Quartermaster's  OfBce. 
Fort  Mason.  Owners,  United  States 
Oovernment.  Bids  opened  by  the  Con- 
structing Quartermaster  for  the  con- 
struction of  an  additional  water  sup- 
ply system  at  Fort  Winfleld  Scott  show 
Pringle-Dunn  Co.  low  at  $4,453.  Bids 
for  furnishing  and  installing  oil  burn- 
ers at  the  Letterman  General  Hospital 
show  S.  P.  Johnson  low  at  $1.4S4,  A 
complete  li.^t  of  these  figures  will  be 
found  under  the  heading  of  San  Fran- 
cisco In   this  issue. 

RAILROAD  WORK— Overhead  con- 
struction.    Cost  not  stated,     San  Fran- 


cisco, lingineer,  City  Engineer.  Tiiii 
poraiy  City  Hall,  s.  F,  Owners,  t'it.\ 
and  County  of  San  Francisco,  '  Bids 
opened  by  the  Board  of  Public  Work« 
for  overhead  construction  on  the  Mu- 
nicipal Railroads  under  contract  No 
-■5  show  H.  s.  Tittle  low  at  approxi- 
mately $40,000.  The  Bay  Cities  Engi- 
neering Co.  and  the  Power  Equipment 
Co,  were  the  only  other  bidders 

STREET  MACHINERY  —  Cost  not 
stated.  San  Francisco.  Engineer,  City 
Engineer,  Temporary  City  Hall  's  P 
Owners.  City  and  County  of  San  Fran- 
cisco. Bids  will  be  opened  on  July 
1st  by  the  Board  of  Public  Works  for 
furnishing  and  installing  machinery  in 
the  Municipal  Asphalt  Plant.  Plans 
can  be  secured  from  the  City  Engineer. 
An  official  proposal  appears  in  another 
column  of  this  issue 

STORES— 1  story  and  base,  rein- 
forced concrete.  $5,000,  San  Francisco. 
Architect,  none.  Owner.  Jens  Nlssum' 
5  Montgomery  street.  The  building 
will  be  erected  on  Allssion  street  near 
23rd  and  will  contain  one  store.  Inte- 
rior will  be  finished  in  pine.  There 
will  be  patent  store  fronts  and  plate 
glass  windows.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor.  Materials  are 
now  being  purchased. 

STORES— 4  story  and  base.  Class 
C  construction.  Cost  not  stated,  San 
Francisco.  Architect,  Frederick  H. 
Meyer,  Bankers'  Investment  Bldg,.  S. 
F.  Owner,  Mrs.  Hulda  Floodberg.  The 
building  will  be  erected  on  the  west 
side  of  Powell  street  between  Sutter' 
and  Post  and  will  have  a  frontage  ol 
21  feet  by  a  depth  of  101  feet.  There 
will  be  one  store  on  the  first  floor. 
Upper  floors  will  be  arranged  for  club 
rooms  and  will  be  fitted  up  to  suit  the 
tenants.  There  will  be  steam  heat 
elevator  service  and  a  hot  water  sup- 
ply. Metal  window  sash  and  frames 
are  specified.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
terra  cotta.  Working  drawings  are 
nearly  complete  and  figures  will  be 
called    for    shortly, 

STORE  ALTERATIONS— 2  story  and 
base.  Class  C  construction.  Cost  not 
stated.  San  Francisco.  Architect, 
Walter  J.  Mathews,  927  Broadway, 
Oakland.  Owner,  George  T,  Mar.ve 
This  work  will  consist  of  the  remodel- 
ing of  the  .Marye  Building  at  the  cor- 
ner of  City  Hall  avenue  and  Market 
street  so  as  to  conform  with  the  new 
Civic  Center  streets.  The  rear  por- 
tion of  the  building  Is  being  wrecked 
and  the  front  portion  will  be  rear- 
ranged for  store  with  lofts  above.  Rob- 
ert Deware  &  Son  have  a  contract  for 
the  brick  work  and  all  other  parts  of 
the  work   are   now   being   figured. 
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price,    $lo,ouii. 

APARTMENT    HOUSE— 3    story    and 

base,    frame,    $16,000.      San      Francisco 

Architect.  C.  O,  Clausen,  Hearst  Bldg 
^.  P.  Owner.  Mr.  Revilli.  Contractors 
Ratto  &  Ratto.  S.  P.  Contract  price 
$11,000.  Note:  This  price  does  not  in- 
clude the  lumber  or  mill  work  or  plas- 


CITY    HALI,    MARBLE   WORK. 

The  contract  for  interior  marble 
work  for  the  new  City  Hall,  has  been 
awarded  to  Joseph  Musto  Sons-Keenan 
Company   for   tlie  amount   of  $234  S60 

This  is  the  largest  single  contract 
lor  marble  work  ever  let  on  the  Pacific 
t-oast,  and  the  artistic  treatment  of 
the  public  offices  and  corridors  is  par- 
ticularly  effective. 

The  Joseph  .Musto  Sons-Keenan  Co. 
has  extensive  marble  plants  in  this 
City  and  Los  Angeles  and  has  iust 
completed  the  interior  marble  w'ork 
for  the  Oakland  City  Hall,  the  amount 
of    this   contract    being   $105,000 

They  have  also  under  way  the  ex- 
terior and  interior  marble  work  for  the 
Hobart  Building,  in  the  execution  of 
which  it  is  contemplated  to  make  a 
record  for  prompt  delivery  and  artistic 
wurkmanship. 


Architectural  Club 
Wins  Scholarship. 

I.ooni     Club    MeinberiH    Carry    Aivny    All 

Three     PrlKCs     in     Annimi     Sclmlnr- 

Nlilli    Coiiiiietltlon. 


Contrncts   Awarded. 

STATE  EXHIBIT  BUILDING  —  2 
story,  frame  and  plaster,  $S9,000.  San 
Francisco.  Architect,  James  B.  Dlbel- 
ka,  Chicago.  Owners,  State  of  Illinois. 
Contractors,  Lange  &  Bergstrom,  Sha- 
ron Bldg..  s.  P.  Contract  price,'  $S9  - 
000.  The  original  figures  of  the  two 
lowest  bidders,  Lange  &  'Bergstrom 
and  the  Denell  Construction  Co.  were 
$96,000  and  $95,000  respectively.  Some 
changes  were  made  in  the  original 
specifications,  and  the  two  low  men 
were  asked  to   reflgure, 

TURKISH  BUILDING — 1  and  2  story 
frame  and  plaster,  $40,000.  San  Fran- 
Owners,  Turkish  Government.  Contrac- 
tors, Northwest  Construction  Co,,   Mer- 


Each  year  for  three  successive  years 
a  member  of  the  San  Francisco  Archi- 
tectural Club  has  won  the  thousand 
dollar  Ecole  Beaux  Arts  Scholarship 
prize  offered  by  the  Architectural 
League  of  the  Pacific  Coast,  In  this 
year's  competition  the  first,  second  and 
third  prizes  were  won  by  members  of 
the  local  club,  p.  J,  Weber,  omploj'ed 
by  Shea  &  Lofqulst,  won  tlie  much 
coveted  first  prize;  P,  Allamand  Jr 
employed  by  the  Toyland  concession  at 
the  Exposition,  second  and  Fred  .VI, 
Kramer,  employed  by  Bliss  &  Faville, 
won   third  place. 

The  Architectural  League  of  the 
Pacific  Coast  was  organized  in  1909, 
with  clubs  in  San  Francisco,  Los  An- 
geles and  Seattle,  jind  each  year  since 
the  League  has  offered  an  annual 
scholarship  prize  of  one  thousand  dol- 
lars using  the  problems  prepared  by 
the  New  York  Society  of  Ecole  Beaux 
-^rts  in  awarding  the  same.  This  year's 
problem  consisted  of  the  design  of  a 
Custom  House  tor  the  United  States 
and  required  the  preparation  of  com- 
plete floor  plans,  one  section  and  the 
facade.  Judges  were  selected  from 
among  the  members  of  the  New  York 
Society  of  Ecole  Beaux  Arts,  which  in- 
cludes such  well  known  members  of 
the  architectural  profession  as  Cass 
Gilbert,  Paul  Crete  and  Henry  Bacon, 

Architectural  Clubs  included  in  the 
League  of  the  Pacific  Coast  are  those  of 
the  University  of  California,  San  Fran- 
cisco, Los  Angeles,  Portland.  Seattle 
and  Denver.  .Members  from  each  of 
these  submitted  designs  and  the  local 
club  takes  great  pride  in  the  fact  that 
;ill  three  winning  designs  were  worked 
up  in  its  atelier.  The  patrons  of  the 
?<an  Francisco  Architectural  Club's 
atelier      are      Architects      John      Baur, 
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Arthur  Bruwn  Jr.,  a 
whom  much  urfdit 
valuable  criticism 
work. 

C.  I.  Harrison  of 
Architectural  Club  v 
arsbip  and  Edward 
1912  scholarship, 
has  been  in  Paris  foi 
and  this  year  was  i 
Prix  al  the  Ecole  B. 
class  of  over  nine 
an  honor  which  has 
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Bids  For  Railroad 
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Htructlon. 

Two  Local  Firms  Low 
On  Illinois  Building. 

Local  RepreHeotatlve  Cramer  of  Chicago 

Recelv<>N  AdvlMe  that  Lon   Men  Will 

Ke.ai^ure  AVork. 


Washington  State 

Building  Bids. 


Guy  Cramer,  local  representative  of 
the  Illinois  State  Building  Committee, 
302  Lachman  Bldg.,  has  received  word 
fiom  Chicago,  wiiere  bids  for  the  con- 
struction of  the  Illinois  Building  at  the 
Panama-Pacific  Exposition  were  open- 
ed, to  the  effect  that  Lange  &  Bergstrom 
and  the  Denell  Constr.  Co.  are  the  two 
lowest  bidders.  Mr.  Cramer's  advise 
further  states  that  it  will  probably 
be  necessary  to  make  some  revisions 
in  the  plans  and  specifications  and  that 
the  work  will  be  re-figured  by  several 
of  the  lowest  bidders. 

liic  Illinois  State  Building  was  de- 
"ii^ned  by  the  State  Architect,  James 
B  Dlbclka  of  Chicago,  and  will  cost  in 
the  neighborhood  of  190,000.  Included 
in  the  work  are  iron  stairways,  metal 
windows,  concrete  foundations  and 
other  materials  of  a  more  permanent 
nature  than  has  been  specified  In  the 
other    buildings. 
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(By   Special   Wire) 
SEATTLE,    WASH.,    June    11,     1914— 
opened  today  by  the  Wash- 
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Bids  Opened  For 

Government  Work. 


Blda    Opened    For   a    Hater    Supply    Sya- 

«eni  n«  Fort  WlnDelil  Seott  and  lor 

OU  Burner  System. 


Bids  were  received  recently  by  the 
Clonstructing  Quartermaster  at  Fort 
Mason  for  constructing  a  new  water 
system  at  Fort  Winfield  Scott.  Prin- 
gle-Dunn  &  Co.  were  low  at  $4,460. 
.S.  F.  Jolinson  presented  the  low  figure 
for  installing  an  oil  burning  system  at 
the  Letterman  General  Hospital  at 
$1,484.  Following  is  a  complete  list 
..f   the  bids: 

Water  Srntem,  Fort  WInfleld  Scott. 

R.     C.     Gonnill $4,460 

Turner    Co 5,750 

Pringle-Dunn    &    Co 4,453 

Contra    Costa    Constr.    Co 4,696 

M.    Murphy     11,800 

W.     P.    Scott 7,540 

D.    Rogers    Co 5,857 

Oil     BnmerA    at     Letterman    Hospital. 

T.    J.    Jarvis $2,746.00 

American   Heat  &   Power  Co...    1,527.25 
S.    F.    Johnson 1,484.00 


Pacific  Exposition  for  the  construction 
of  the  Washington  State  Building  In 
San  Francisco.  Dunnuvant-Houghton- 
'Van  Sant  Co.,  of  San  Francisco,  pre- 
sented the  lowest  figure  at  $44,964  and 
will  probably  be  awarded  the  contract 
as  the  bid  is  well  within  the  amount 
available. 

The  Washington  State  Building  will 
be  a  two-story  and  a  half  structure  of 
frame  and  plaster,  designed  by  Archi- 
tect A.  F.  Helde  of  San  Francisco.  A 
complete  list  of  the  bids  as  opened 
follow: 

Wasblngton    State    Exhibit    Building. 
Dunnuvant-Houghton-Van      Sant 

Company     $44,964 

T.    E.    Young 45,971 

Baker    &    Welsh 46,374 

Lester    H.    Stock 46,412 

Strehlow,  Preese  &  Peterson 47,973 

L.   A.   Williams  &   Son 48.200 

James   McLaughlin    49,450 

Boyd,    Kerr    &    McLean 49,995 

W.   W.   Hayes 50,872 

W.    A.    Newsom 50.93.1 

James   S.   Sampson 51,400 

A.    F.    Devereaux 51,993 

Monson     Bros 52,700 

Foster-Vogt    Co 52,987 

Lange    &    Bergstrom 53,458 

J.    D.    Hannah 54,910 

F.    L.    Hanson 56,000 

Sound   Eng.   &  Constr.   Co 56,900 

J.    H.    Ryckman 59,906 

.Murphy,    Brooks    Co 59,980 

Knowles    &    Reichley 64,978 


City  Bids  Opened. 

Bids  were  opened  at  tlie  Wednesday 
afternoon  session  of  the  Board  of 
Public  Works  for  furnishing  overliead 
electric  work  for  the  Municipal  Rail- 
roads under  Contract  No.  25.  H.  S. 
Tittle    presented    the    low    figure    while 


B.)y  Citlea  El, 
.\er  Equlpmeu 
er  bidders.  1 
ximate  $40,000, 


Bnildlag;  Coutracts  Awarded. 

SAM    l''R\.\CISCO    COUNTY. 


Six  sets  of  figures  were  opened  in 
tlie  office  of  the  Constructing  Quarter- 
master at  Fort  Mason  for  constructing 
railroad  tracks  connecting  the  Fort 
-Mason  Tunnel  and  the  Army  Transport 
Docks.  Contra  Costa  Construction  Co. 
presented  the  lowest  figure  at  $27,892 
and  tliey  will  probably  be  awarded  the 
contract. 

Railroad   ConHtructlon.  Fort  Manon 
Contra   Costa  Construction   Co...  $27, 892 

H.   L.    Petersen    &    Grler 35,000 

Carnalian   &   Miilford 34,889 

-Mahoney    Bros 30,000 

Blake    &    Bilger   Co 33.935 

Pringle-Dunn    &    Co 36,300 


I9S0 
1981 
1982 
1983 


2008 
2009 
2010 


2026 
2027 
2028 


Owner  Contractor 

Pegnem     Nilsson 

Rennie     Moore 

Schlessinger    .    ..Mowbray 

Jonopoulas     Dravillas 

Potter     Ray 

Post   St.   Garage. American 

Goetjen     Orchard 

Royal     Nimmo 

Carsey     Raupt 

Ctl  Fruit  Canners.  .Owner 

Chiorao     Eldridge 

Flinn     Flinn 

itunge     Runge 

Cone  Ohabai    Owner 

Thomas     Thomas 

Wakelee    Wakelee 

Koperski     Koperski 

Norton     Serguson 

Clute     Novelty 

Bertolino     Bertolino 

City  &  Co  of  S  F Wold 

Same     Davis 

Same     Band 

Same    Nat'l    Elec 

Turner    Mitrovich 

Same     Anderson 

Same     Mulcahy 

Moeller     Leigh 

Virgilio     Orselll 

Bianchi     Bianchi 

Goetjen     Haun 

Hock     Hook 

Sparrow     Sparrow 

Cesch  i     Cesch  i 

Bab     Bab 

Barry     Lurman 

-Mataro     Mataro 

Connolly     De    Martini 

Halsted     Bom 

Foulks    Hamill 

Meierdierks     ...,Weisman 

Bldwell     Baldwin 

James     James 

Keenan     Keenan 

Keenan      Keenan 

Keenan     Keenan 

Keenan      Keenan 

Keenan     Keenan 

Ellingsen     Wengard 

McMullin     O'Neill- 

Acad'y    Science.  ..Donovan 

P  P  I  E Turner 

Same    Pacific    Bxtg 

Same    Strehlow 

Same     Strehlow  1 

Same     McSheehy 

Patigan     O'Mara 

Strauss     Stevenson 

Beattie     Sharman 

Esposto     Stevenson 

Vayssle     Brumlield 

Muegge     Brumfield 

Schrader     Klahn 

Papandriopoulo     .  .  .Owner 
Dustman     Dustman 


13014 
6400 
IO16O 
4200 
29911 
3000 
1365 
1600 
9800 
400 
400 
400 


400 
1800 
4000 


5000 
5000 
4000 


1894 
1550 
7900 
7490 


(1977)  LOTS  12  AND  13  BLK  6  Syndi- 
cate First  Addition.  All  work  for 
one-story  and  basement  frame  bunga- 
low. 

Owner Jno.   A.  and   Lena   Pegnem. 

Architect  ..  .None. 

Contractor.  .N.   P.      Nilsson,    355      Cole- 
ridge. San  Francisco. 

Filed  June  8.  '14.     Dated  May  5,  '14. 

Rafters    set    $775 

Brown    coated     368 

Completed  and  accepted 366 

Usual    35    days 366 

TOTAL  COST,   $1875 

Bond,    none      Limit.    60    days.      Forfeit. 

none.     Plans  and  specifications    filed. 


(1979)  SE  MARKET  45  SW  Second  SW 
30  SE  91-6  SW  20  SE  43-6  NE  95  N\V 
43-6  SW  45  NW  91-6.  Brick  work  for 
five  and   six  story   brick  loft  bulhling. 

Owner Chas.       Schleslnger.       Mills 

Bldg.,   .San    Francisco. 
Architect  ..  .Alfred   H.   Jacobs,    110   Sut- 
ter, San  Francisco. 
Contractor.  .Ira  W.  Coburn.  Inc.,  Hearst 
Bldg.,  San  Francisco. 
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t;uh-Contractor.  ,W       V.    Mowbiay.      ISO 

JesEie,  San  Francisco. 
Filed  June  S.  'H.     Dated  June  S.  'H. 
On   1st  and   I5tli  of  each  month     75% 

28   ttayn   after 25% 

TOTAL  COST.  $9000 
Bond.  $4500.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  as  fast  as 
possible.  Forfeit,  none.  Plans  and 
speciflcations.  none. 

(19S0)  NOS.  53-55  TATLOK.  Alter  and 
repair  restaurant. 

Owner John    Janopoulas,    Prem. 

Architect  .  .  .None. 

Contractor.  .G.    Dravillas,    H09    Powell, 
San   Francisco. 

COST,    $1000 

C1981)  NO.  927  CHENERT.  Raids 
dwelling  and  make  minor  changes. 

Owner H.  Potter,  Premises. 

Architect  ...E.       P.    Roy,     293       Surrey, 

San    Francisco. 
Day's   work.  COST,    $400 

<19S2)  NOS.  740-50  PO-ST.  Electric 
."iign. 

Owner Post     Street     Garage     Co., 

Premises. 
Architect  .  .  .None. 

Contractor.  .American  Sign  Co.,  1st  Na- 
tional  Bank   Bldg.,   S.   F. 

COST,    J40O 

(19S3)  NO.  1090  MCALLISTER.  In- 
stall bake  oven. 

Owner M.    Goetjen.   Premises. 

Architect  .  .  .None. 

Contractor.  .S.      Orchard,      38      Romain, 
San  Francisco. 

COST,    $700 

(19S41      NO.      7S6      MARKET.        Repair 

Owner Royal    Shoe    Store,    Prem. 

Architect  ...None. 

Conti-actor.  .Geo.      Nlmmo,       G34       Clay, 
San   Francisco. 

COST.  $400 

11985)  NO.  519  ANDOVER.  Repair 
bungalow. 

Owner W.  J.   Harsey,   Premises. 

Architect  . .  .None. 

Contractor..  Wm.    Raupt,    1830    Taylor. 
San  Francisco. 

COST,   $450 

(19SC)  S  BEACH  137-G  E  Hyde.  One- 
.*5toi-y  frame  day  home. 

Owner California    Fruit      Canners' 

Ass'n..  120  Market.  S.  F. 
Architect  .  .  .None. 
Day's  work.  OO.ST,   $1900 

I19S7)  S  GRIFFITH  100  W  James- 
town. One-story  and  basement  frame 
dwelling. 

Owner A.      Chioino,    1343      Egbert 

Ave.,  San  Francisco. 
Architect  ...John  Elridge,  923  Hollister 

Ave.,  San  Francisco. 
Day's  work.  COST,  $S50 

(1958)  NW  BUSH  &  LEAVENWORTH 
Alter  front  and  minor  repairs  to 
store. 

Owner J.    W.    Flinn,    1420    Market. 

.San    Francisco. 
Architect  ...None. 
Day's   work.  COST,   $4  00 

(1959)  NO.  315  LAIDLET.  Add  three 
rooms  and    minor   repairs  to  dwlg. 

Owner G.   Runge,  Premises. 

Architect  ..  .None. 

Day's  work.  COST,  $500 
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(199M)  NO.  15S1  BUaU.  Add  rooms  to 
church. 

Owner Congregation  tl  h  a  b  i  a 

Schalome,  Premises. 
Architect  ..  .None. 
Day's    work.  COST,   $1100 

(1991)  E  THERESA  468  S  San  Jose 
Ave.  One-story  and  basement  frame 
dwelling. 

Owner ..Geo.   W.   Thomas,   851    Val- 
encia, San  Prancisco. 
.\rchitect  . .  .Owner. 
Day's    work.  COST,    $l(l(lii 

(1992)  E  THIRD  40  N  King.  Lay 
wood   tloor. 

Owner Wakelees,  133  1st,  S.  F. 

Architect  . .  .None. 

Day's  work.  COST,   $400 

(1993)  N  GENEVA  25  E  Moscow.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner Julius    Koperski,     260    San 

Carlos   Ave..    S.    F. 

Architect  ..  .None. 

Contractor.  .S.    Koperski,   260   San   Car- 
los Ave.,  San  Prancisco. 

COST,    $1500 

11994)  NO.  1231  NINTH  AVE.  Con- 
crete foundation,  new  front,  rustic 
exterior. 

Owner Morton  Bros.,  Premises. 

-Architect  . .  .None. 

Contractor.  .Serguson    Bros.,    308    Guer- 
rero,  San   Francisco. 

COST,   $710 

(199E)  NO.  340  STOCKTON.  Electric 
sign. 

Owner E.  R.  Clute,  Premises. 

Architect  . .  .None. 

Contractor.  .Novelty  Blec,  Sign  Co.,  165 
Eddy,  San  Francisco. 

COST,    $400 


(1996)  NE  OXFORD  150  SE  Burrows. 
One-story  and  basement  frame  dwlg. 

Owner tJI^vanini     Bertolino.     2840 

Washington,  San  Francisco 
Architect  . .  .None. 
Day's   work.  COST,   $1000 

(1997)  SW  OOMMBRCIAL  &  DRUMM. 
construction  of  two-story  steel  and 
brick  engine  house. 

Owner City  and  County  of  S.  F. 

Architect  ...Ward  &  Blohme. 
Contractor.  .C.      L.    Wold,      132      Sutter, 
.■3an    Francisco. 

COST,  $35,485 

(1998)  BRICK    WORK   ON   ABOVE. 
Contractor.  .T.    E.    Davis    &    Son,    2321 

I.,ake,  San  Francisco. 

COST,   $13,014 

(1999)  PLUMBING   AND   GAS  FITTING 

Contractor.  ..«.  W.   Band.  318  Ellis.  S.  F. 
COST.    $G400 

(2000)  ELECTRIC  WIRING  ON  ABOVE 
Contractor.. National      Elec.      Co.,      103 

Turk,   San   Francisco. 

COST,   $1060 

(2001)  E  XnSSION  100  N  24th  N  93-4 
NE  123-7  S  llO-l  W  122-6;  E  Mi'ssion 
193-4  N  24th  N  58-8  E  122-6  S  41-11 
W  123-7  M  B  154.  Excavating,  con- 
crete, carpenter,  plaster,  plumbing, 
hardware,  sheet  metal,  electric  work 
and  painting  for  alterations  and  ad- 
ditions  to  Globe  Theatre   building. 

Owner Turner  &  Dahnken  Circuit 


Wedni?sday,      June      17.      1914. 

Architect  ...A.  W.  Cornelius,  Merchanli, 

Nat'l  Bank  Bldg.,  S.  P. 
Contl-actor.  .J.  I.   Mitrovich      Bldg.     Co., 

1034   Golden  Gate,  S.  P. 
Piled  June  9,   '14.      Dated   June   1,  '14. 
On  1st  and  15th  of  each   month     75% 

Usual    35    days 25% 

TOTAL  COST,  $4200 
Bond,  $2100,  Sureties,  Max  L.  Shirpser 
and  A.  Zimmerlin.  Limit.  70  da.ys. 
Forfeit,  $20.  Plans  and  speciflcations 
Hied. 

(22112)      STRUCTURAL  STEEL  &   IRON 

work  on  above. 
("•ontractSr.  .F.  J.  W.  Anderson  &  C.  Lar- 
sen     (as    Pacific    Structural 
Iron  Works),  1541  Howard, 
San  Francisco. 
Filed   June   9,   '14.      Dated  June   1,  '14. 

Wlien    steel    delivered 25% 

Completed     .=iO% 

Usual    35    days 25% 

TOTAL  COST,  $2990 
Bond,  $1500.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  30  days. 
Forfeit,  $20.  Plans  and  specifications 
filed. 

(2003)  BRICK   WORK   ON   ABOVE. 
Contractor.  .Mulcahy    Bros.,    180    Jessie, 

San  Francisco. 

Filed  June  9,  '14.     Dated  June  1.  '14. 

Work    half   done,    75%    of   amount 

of   work    done 

On    completion    75%    of    contract 

less    1st    payment 

Usual    35    days 25% 

TOTAL  COST,  $3000 
Bond,  $1500.  Sureties,  Chas.  J.  McDon- 
nell and  Arthur  B.  Sibley.  Limit,  40 
days.  Porfeit,  $20.  Plans  and  specifi- 
cations tiled. 

(2004)  S  GEART  53-9  W  21st  Ave  S 
lOOxW  27-1.  All  work  for  one-story 
frame  store. 

Owner Gustave    Moeller,    2252   Cle- 
ment,  San   Francisco, 
Architect  .  .  .None. 
Contractor.  .Leigh    &    Schultz,    330    8th 

Piled   June   9,   '14.      Dated   June   4,   '14. 

Frame  up  and  roof  on $341.25 

Brown  coated    341.25 

Completed    and    accepted 341.25 

Usual    35    days 341.25 

TOTAL  COST,  $1366.00 
Bond.  none.  Limit,  75  days.  Porfeit, 
$1.     Plans  and  speciflcations  filed. 

(2005)  W  MOSCOW  90-B  N  Geneva 
Boulevard.  Lot  38  Blk  19,  New  Crock- 
er Amazon  Tract.     All  work  for  dwlg. 

Owner Ferdinando    Virgillo,      2200 

Jones,    San    Francisco. 

Architect  ...C.  Orselli. 

Contractor^. Carlo  Orselli. 

Piled   June  9,   '14.     Dated   June   S,  '14. 

Frame   up    $400 

Brown    coated     

Completed     

Usual    35    days 

TOTAL  COST,    $1600 

Bond.    none.      Limit,   45   days.      Forfeit. 

none.      Plans   and    specifications,    none. 

(201161  SE  CORTLAND  AVE  &  FOL- 
som.        Three-story      and       basement 

Owner John  Bianchi,  3702  Folsom, 

San  Prancisco. 
-Architect  . .  .None. 
Day's  work.  COST,  $9800 

(20117)  N  MCALLISTER  50  B  Webster. 
Cement  floors  In   stores. 

Owner N.     Gaetjen.   906     Webster, 

San  Francisco. 
Architect  . .  .None, 
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WeUliesday.       Jul.f       17.       lllll. 

Contractoi-.  .c.   C,   W    Haun.   ISO  Jestle, 
San    P'jaiiclsuu. 

L'OST,    Hun 

I200S)      No.    m    GOLDEN    GATE    AVU. 
Concrete   floor. 

Owner Hock    Estate.    926    Devisa- 

dero.   San   FrancKsco. 
Architect  ...None. 

Contractor.  .0.    W.      Hock,    LSO      Jessie, 
San    t'rancisco. 

COST.    $41)0 

(2ni)!i|      NO.  .-,92  HAYES.     Concrete  area 


Ills 


Owner Eliz     Sparrow,     l.i-1     Julian 

Ave..   San   Franel.sco. 

Arcliltect  . .  .None. 

Contractor.  .J.    W.    Sparrow,    1.54    Julian 
Ave.,    San    Francisco. 

COST,   1400 


(201 U)  N  UNION  AND  STEINER. 
Move  flat  building,  concrete  founda- 
tion and  underpin. 

Owner Peter  Cesclii,   3001    Steiner, 

San  Francisco. 

Architect  ..  .A.  Relnlioldt   Denke. 

Ua.v's   work.  COST,   flOOO 


(21111)      NOS.   544-46  GRANT  AVE.     Re- 
pair fire  damages. 
Owner L.    C.      Bah,      423      Kearny, 

Arcliltect  .  .  .None. 

Oay'.-i   work.  COST,   J900 


12012)  NE  BRYANT  AND  JUNIPER. 
Alter  and  add  and  repair  saloon  and 
Hat. 

Owner James    Barry,    Premises. 

Architect  . .  .None. 

Contractor.  .F.  W.  Lurmann.  2700  22nd, 
San   Francisco. 

COST.  1400 


(2013)      SE    EUGENIA      AND      BANKS. 
One-story  and  basement  frame  dwig. 

Owner D.  Mataro,  213  Banks,  S.  F. 

Architect  .  .  .None. 

Day's  work.  COST,   JISOO 


(2014)  N  THIRTIETH  205  W  Church 
W  25xN  114  H  A  99.  All  work  except 
mantels,  .shades,  gas  and  electric  flx- 
lures  for  two-story  and  basement 
frame  building. 

Owner Martin      and      Hannah      H. 

Connolly,   318   30th.  S.   F. 

Architect  ..  .Paul    F.    De    Martini,    2123 
Powell,   San    Francisco. 

Contractor.  .F.  De  Martini  &  Co. 

Filed  June  10,  '14.     Dated  June  9,  '14. 

Frame  up  and   rafters  on $1000 

Brown    coated    1 000 

Completed   and   accepted 1000 

Usual   35  days looo 

TOTAL  COST,  |4I)00 

Bond.   none.      Limit.    100   days.      Forfeit. 

$5.     Plans  and  speclflcatlons  filed. 


(2015)      LOT  75   SUB   1.   Sea  Cliff  Add'n. 
All  work  for  residence. 

Owner E.   P.    Halsted,    1122   Sutter. 

San    Francisco. 

Arcliltect  ...Edw.  G.   Holies. 

Coiilractor.  .S.    A.    Born    Bldg.    Co.,    SCO 
Market,   San    Francisco. 

Filed  June  10.  '14.     Dated  June  6,  '14. 

1st  floor  joists  set $2460 

Roof   on    2450 

Completed   and   accepted 2450 

Usual    35    days 2450 

TOTAL   COST,    $9800 

Bond,    $4900.      Surety,    American    Surety 

Co.     Limit,  90  days.     Forfeit.  $10.   Plans 

and  speclflcatlons  filed. 
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(2016)  W  FOURTEENTH  AVE  255  S 
Geary  S  25.\W  120.  All  work  for  two- 
story  frame  re.sldence. 

Owner Marie  &  Wm.  C.  Foulks. 

Architect  . .  .None. 

Contractor.. Thos.  Hamill.  26S  25th  Ave., 
San   Francisco. 

Piled  June  10,  '14.     Dated  June  9.  '14. 

Frame  up  and  roof  on $800 

Brown    coated    800 

Completed   and    accepted 825 

Usual    35    days 825 

TOTAL  COST,    $3250 

MBond,  none.     Limit,  70  days.     Forfeit. 

none.      Plans   and   speclflcatlons   flied. 

(2017)  W  NINTH  AVE  70  N  Irving. 
Alter  stores. 

Owner John  Meierdeirks. 

Architect  . .  .None. 

Contractor.  .L.  M.  Weismann  &  Co..  S52 
Pacific  Bldg.,  S.  F. 

COST,    $650 

(2018)  NO.  678  SECOND  AVE.  Alter 
and  repair  present  building. 

Owner W.   B.   Bldwell,  Premises. 

Architect  . .  .None. 

Contractor.  .T.  J.  Baldwin,   1620  Mllvia, 
Berkeley. 

COi3T,    $050 

(2019)  NO.  163  EIGHTH  AVE.  Alter 
front  and  add  one  room. 

Owner E.    James.    Premises. 

Architect  . .  .None. 

Contractor.  .E.   James,   Premises. 

COST,   $500 

2020)      W      CENTRAL  AVE    112-6      S 

Hayes.  Two-story  and  basement 
frame    (4)    flats. 

Owner C.   J.   &   W.  J.   Keenan.   300 

Webster,    San    Francisco. 
Architect  . .  .None. 

Day's  work.  COST,  $5000 

(2021)  W  CENTRAL  AVE  87-6  S 
Hayes.  Two-story  and  basement 
frame   (4)    flats. 

Owner C.  J.   &   W.   J.  Keenan.   300 

Webster,    San  Francisco. 
Architect  . .  .None. 

Day's  work.  COST.  $50iio 

(2022)  N  HATES  102-6  W  Central 
Ave.     Two-story  and  basement  frame 

Owner C.   J.  &  W.   J.  Keenan.   300 

(2)  flats. 

Webster.    San     Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $4000 

(2023)  N  HAYES  127-6  W  Central 
Ave.  Two-story  and  basement  frame 
(2)  flats. 

Owner C.  J.   &  W.   J.  Keenan.   300 

Webster,    San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST.    $4000 

(2024)  N  HAYES  77-6  W  Central 
Ave.  Two-story  and  basement  frame 
(2)  flats. 

Owner C.  J.   &  W.   J.  Keenan.   300 

Webster.    .San    FrancLsco. 
Architect  . .  .None. 
Day's    work.  COST,    $4000 

(2025)  E  VICKSBURG  30  S  22nd  S  25 
xlOO.  All  work  for  one  and  one-half 
story    dwelling. 

Owner Olaf   ElUngsen.    1630   How- 
ard. San  Francisco. 
Architect  .-.  .None. 
Contractor.. C.    Wengard.     3638    Judah. 

-an   Francisco. 
Filed  June  11.  '14.     Dated  June  9,  '14. 
Frame    up    $616.2; 


Brown   coated    lilll.2.-, 

Completed    and    accepted 616.25 

Usual    35    days 616.25 

TOTAL  COST,  $2465.0« 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.     Plans  and  speclflcatlons  flIed. 

(2026)  NO.  2517  BROADWAY.  Altera- 
tions and  additions  to  two-story  and 
attic  residence. 

Owner Latham   McMullln,   Prem. 

Architect  ...J.   E.   Krafft   &   Sons.    Phe- 

lan  Bldg..  San  Francisco. 
Contractor.  .Daniel  O'Neill,  278   Natoma 

San  Francisco. 
Filed  June  II.  '14.     Dated  June  3.  '14. 

Blown   coated    

Cunipleted   and   accepted 

m    <lay»    after 

TOTAL  COST.  $UJ4 
Bond.  $950.  Sureties.  Wm.  F.  Cashman 
and  Jas.  P.  Smith.  Limit,  Aug.  25,  '14. 
Forfeit,  $10.  Plans  and  specificalions 
filed. 

(2027)  GOLDEN  GATE  PARK.  Paint- 
ing for  Museum  Building. 

Owner California        Academy        of 

Architect  ..  .Lewis    P.    Hobart.    Crocker 

Bldg..  .San   Francisco. 
ConlracOor.  .Vincent     J,     Donovan.     729 

Minna,  San  Francisco. 
Filed  June  II,  '14.     Dated  May  20,  '14. 

On    15th   of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST.  $1550 
Bond.  $775.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  Aug. 
24.  '14.  Forfeit,  none.  Plans  and  speci- 
flcatlons   flled. 

(202S)      EXPOSITION     SITE.       Heating 
and    ventilating    for    California    Bldg. 
Owner Panama-Pacific         Interna- 
tional   Exposition    Co..  Ser- 
vice  Bldg..   S.   F. 
Architect  ..  .Thos.     H.    F.     Burdltt     and 
Geo.    W.      Kelham.      Sharon 
Bldg.,  San  Francisco. 
Contractor.  .The    Turner    Co.,     278     Na- 
toma. San  Francisco. 
Filed  June  12,  '14.     Dated  May  28.  '14. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST.  $7900 
Bond.  $4500.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit.  240  days. 
Forfeit.  $25.  Plans  and  specifications 
filed. 

(2029)  ELECTRIC  WIRING  ON  ABOVE 
Contractor.  .The    Pacific    Fire    Exting- 
uisher Co..  507  Montgomery 

Filed  June  12,  '14.     Dated  May  29,  '14. 

Payments   same   as   above 

TOTAL  COST.  $7490 
Bond,  $4600.  Surety,  Globe  Indemnity 
Co.  Limit,  240  days.  Forfeit,  $25. 
Plans    and   specifications   flled. 

(2030)  EXPOSITION  SITE.  All  work 
except  electric  work,  and  rough 
lumber  for  two  warehouses,  2  office 
buildings,  wagon  sheds,  gates,  fences 
and  service  yard  known  as  service 
yard    and    warehouse    group. 

Owner Panama-Pacific         Internn- 

tlonal    Exposition    Cn..  Ser- 
vice  Bldg..  S.   F. 
Architect  .  .  .None. 

Contractor.. Strehlow.  Freese   &   Peter- 
sen.   Exposition    Site. 
Filed  June  12,  '14.     Dated  June  3,  '14 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  CO.ST,  $4946 
Bond,    $3000.        Surety,      Massachusetts 


fie 


filed. 


Ha75)  N  PALOU  AVE  (16th  Ave)  150 
W  Lane  N  lOOxW  2S.  All  work  for 
two-story  and  basement  frame  resi- 
dence. 

Owner Dr.  G  E.  Beattie,  844  Rail- 
road Ave.,  S.  F. 

Architect  .  .  .  W.   H.   Crim   Jr..   425   Kear- 
ny, San  Francisco. 

Cttntractor.  .T.  L.  Sharman.  1406  Revere 
Ave.,  San   Francisco. 

Filed  June  8,  '14.     Dated  June  6.  '14. 

Root    on     J763.75 

Plaster  completed  inside  &  out  763.76 

Completed    and    accepted 763.75 

Usual    35    days 763.75 

TOTAL    COST,    $3055.00 

Bond.   $1550,     Sureties,  J.   E.   Donoghue 

and   John   Swanson.        Limit,   90     days. 

Forfeit,  none.     Plans  and  speciflcations 

filed. 

(1976)  NE  McKINNON  AVE  150  N\V 
Newhall  NW  25xNE  100;  Lot  31  Blk 
250  O-Nelll  &  Haley  Tract.  All  work 
(or  one-story  and  basement  frame 
building   (4-room  and   bath.) 

Owner Modesto   Esposto. 

Architect  ...Plans  by  Contractor. 

Contractor.  .Stevenson     &     Gowan,    136 
GIrard,    San    Francisco. 

Filed  June  S,  '14     Dated  June  8,  '14. 

Frame    up    $525 

Brown    coated     450 

Completed     450 

Usual  35  days 450 

TOTAL  COST.  $1875 

Bond,    none.      Limit.    90   days.      Forfeit, 

none.     Plans   and   specifications   filed. 

(1978)  S  THIRTIETH  50  E  Chenery  B 
25xS  56.  All  work  for  one  and  one- 
half-story  frame  residence. 

Owner The  Schrader   Estate  Co. 

Architect  .,  ,A.  Klahn   (uncertificated). 

Contractor.  .A.  Klahn  &  Son,  27  Chenery 
San  Francisco. 

Filed  June  8,  '14.     Dated  .May  23,  '14. 

Frame    erected    $450 

Brown   coated    45(] 

Finished     450 

Usual    »5    days 450 

TOTAL  COST,    $1750 

Bond,   none.     Limit.   100  days.     Forfeit. 

$1.   'Plans   and   specifications   filed. 


(2031)  N  TONQUL-M  100  E  Stelner  S 
UOOxW  581.25.  Constructing  the 
work  complete,  without  the  pile  work 
tor   Court    of   Abundance. 

Owner Panama-Pacific        Interna- 
tional   Exposition  Co.,  Ser- 
vice Bldg..  S.  P. 
Architect  ...Louis  C.   Mullgardt,  Chron- 
icle Bldg.,  San  Francisco. 
Contractor.  .Strehlow,    Freese    &    Peter- 
sen.  Exposition   Site. 
Filed  June  12,  '14.     Dated  May  28,  '14. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST.  $174,000 
Bond.  $95,000.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  120 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 

(2032)  EXPOSITION  SITE.  All  work 
except  rough  lumber,  grading  and 
macadam  paving,  plumbing  fixtures 
and  wood  curb  for  construction  of 
Live   Stock    Exhibit. 

Owner Panama-Pacific  Interna- 
tional Exposition  Co..  Ser- 
vice   Bldg.,    S.    F. 

Architect  , ,  .None. 
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C.iiili'ailtji  .  .McSheehy     Bro.-i.,    Inc..       17 

Langton.  San  Francisco. 
Filed  June  12,  '14,     Dated  June  3,  '14. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $63,300 
Bond,  $35,000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit.  80  days.  Forfeit. 
$90.     Plans  and  specifications  filed. 

(2033)  NE  HYDE  &  FRANCISCO  E  45 
xN  137-6.  Plumbing  work  for  two- 
story,  basement  and  attic  frame  bldg. 

Owner Blanche    H.    Patiglan,    Clay 

and  Larkin,  San  Francisco. 
Architect  ..  .Ward      &    Blohme,      Alaska 

Commercial  Bldg.,  S.  P. 
Contractor.  .J.    E.      O'Mara,   449      Minna. 

San  Francisco. 
Filed  June  12,  '14.     Dated  June  2,  '14. 

Roughing     in     completed $493.12 

Completed    and    accepted 493.13 

3«   dajB   after 328.75 

TOTAL  COST,  $1315. 0(i 
Bond.  $657.50.  Sureties,  Harry  A.  But- 
ton and  ■W.  D.  Stewart.  Limit,  as  soon 
as  possible.  Forfeit,  none.  Plans  and 
speciflcations  filed. 

(2034)  NO.  703  GOLDEN  GATE  AVE. 
Repair  fire  damage. 

Owner Strauss      Realty    Co..      102 

Pine,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .Stevenson    &    Franzen,    230 
Tehama,   San  Francisco. 

COST,    $500 

(203.-.)  SW  SEVENTH  AND  .STEVEN- 
son.      Electric    sign. 

Owner A.   Vayssie,   Premises. 

Architect  . .  .None. 

Contractor.  .Brumfleld    Elcc.    Sign    Co., 
18   7th,   San   Francisco. 

COST.    $450 

(203(il      S   SUTTER   75    E   Jones.      Erect 

Owner Mr.    Muegge,    Premises. 

Architect  ...None   . 

Contarctor.  .Brumfield     Elec.     Sign     Co., 
IS   7th.   San   Francisco. 

COST.   $500 

(20.^7)      SW   DRUMM  &   SACRAMENTO. 

install   post  and  girders  In  store. 
Owner James    Rennle.     255    Cali- 
fornia.   San    Francisco. 
Architect  ...N.  Blaisdell,  255  California 

San   Francisco. 
Contractor.  .C.      P.    Moore      Bldg.      Co., 
Sharon  Bldg..  S.  F. 

COST.    $i;5ii 

(203S)      NO.   303  THIRD.     Rebuild  front 

Ow-ner John    Papandriopoulo,     .103 

.    Third,   San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $100 

(2039)  NO.  590  DUNCAN.  One  and 
one-half-story  and  basement  fratnc 
dwelling. 

Owner A.    C.    Dustman.   Premises. 

Architect  ..  .None. 

Day's    worV-.  COST.    $100 

NOTICE    OP    NON-LIABILITY. 

June  n,  1914— COMG  AT  ANGLE  FT. 
in  NW  Cliff  Ave  formed  by  two 
courses  (A)  N  2.5  deg  15  min  E  17n 
m  or  1  and  (B)  N  78  deg  30  min  E 
ISO  m  or  1  th  along  Cliff  Ave  S  2.-. 
deg  15  min  W  170  m  or  1  beins; 
most  S  cor.  of  Cliff  House  Stable  .=5 
25  deg  15  min  E  350  m  or  1  tb  leav- 
ing Cliff  Ave  S  64  deg  45  min  W 
40  m  or  1  to  Pacific  Ocean  N  along 


Wed  II 


<ila: 


1911. 


lush    water  mark  tc.  p(  opposite  bes 

5  64  deg  45  min  E  95  m  or  1  being 
Cliff  House,  ptn  Cliff  House  Stable 
and  lands  south  of  Cliff  House. 
Estate  Adolph  Sutro,  dec'd  as  to 
improvements  on   leased  property.  . 

NOTICE    OP    NON-RESPONSIBILI'TY. 

June  10.  1914 — LOT  1  BLK  1  Crocker 
Amazon  Tract;  Lots  35  and  36  Blk 

6  Crocker    Amazon    Tract;    Lot    21 
Blk  5  Crocker  Amazon  Tract.     Crock- 
er   Estate    Co   as    to    improvements 
on     leased    property 

♦ 

BOND. 

June  12,  1914— N  HOWARD  36  E  Russ 
Ida  Glodblatt.  owner;  W.  H.  Daniel, 
contractor;  Massachusetts  Bonding 
&  Insurance  Co..  Surety.  Bond, 
dated    Nov.    S,    1913    for $4437.50 


COMPLETION  NOTICES. 

SAN     PR.4NCISCO    COUNTY. 

June  4,  1914 — NW  BLUXQ.ME  125  SW 
4th  SW  75xNW  120.     Edith  D  Creede 

to  W   A  Goerlcke June   1,    1914 

June  4,  1914— S  TONQUIN  55  E  Brod- 
erlck  E  SS6.S7  to  center  Scott  x  S 
687.5.  Panama-Pacific  International 
Exposition  Co  to  Lange  &  Berg- 
Strom     (Agriculture    Bldg.) 

June    1.    1914 

June  5.  1914— BROADWAY  NOS.  519- 
521.      B    Camera    to   D   FrancesconI 

June    5,    1914 

June  5,  1914 — N  CUMBERL.\ND  70  W 
Guerrero  W  22-6xN  89.  E  P  Peter- 
son to  John  J  BInet  Co.. June  5.  I9I4 
June  5.  1914— SE  SUTTER  &  JONES 
S  100  E  100  N  100  W  72.  Starr  & 
Larsen    to   Smith    &   Johnson,    June 

1;  Pacific  Mfg  Co May  25,  1914 

June    5.    1915— SE   SUTTER   &   JONES 

S    lOOxE    72.      Starr      &      Larsen      to 

Forderer   Cornice   ^T<s...May    6,    1914 

June  4,  1914— W  SPEAR  &  HOWARD 

NW       137-6xSW    68-9.         Orvllle      C 

Pratt  Jr  to  John  G  Sutton  Co 

May    27,    1914 

June    4,    1914 — W    TWENTIETH    AVE 

200  B  Anza  25x120.     Jeanette  Yates 

to  whom  it  may  concern. June  1,  1914 

June    4,     1914— W    SHOTWELL    80    S 

15th   W  60xS  30.     John  Rlppe  to  F 

W  Lurmann June  1,  1914 

June  4,  1914— S  FULTON  125  W  Brod- 
erick  W  25xS  137-6.  Leo  &  Gussie 
Kolbe  to  Joshua  Prout...June  4,  1914 
June  4,  1914— S  LAWTON  (L)  71  E 
10th  Ave  E  25xS  75.  Andrew  V  An- 
derson to  whom  it  may  concern.... 

May    27,    1914 

June  4,  1914— S  T0N(3UIN  90  W  Stel- 
ner E  571.25XN  687.5  (Mines  Bldg); 
S  Tonquin  90  W  Stelner  S  687.5xW 
838.12  (Transportation  Bdlg):  s 
Beach  90  W  Stelner  S  618.75xW 
838.12  (Manufacturers  Bldg.);  S 
Beach  90  W  Stelner  E  671.25xN 
687.5  (Varied  Industries  Bldg). 
Panama-Pacific  International  Ex- 
position Co  to  McFell  Elec  Co 

June   1.   1914 

June  4,  1914 — W  TWENTIETH  AVE 
225  S  Anza  25x120.  Jeanette  Yates 
to  whom  it  may  concern. June  1.  1914 
June  4,  1914— s  BEACH  90  W  Stelner 
E  571.25XN  6S7.3.  Panama-Pacific 
International  Exposition  Co  to 
Frederick  W  Snook  Co  (Varied  In- 
dustries Bldg) June  1.  1914 

June  4.  1914— S  BEACH  55  E  Brod- 
erick  E  SS6.87XS  618.75.  Panama- 
Pacific  International  Exposition  Co 
to  Frederick  W  Snook  Co  (Liberal 
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Arts   BIdg) June    1,    1914 

June  4,  1914— S  IIARKET  250  \V  5th 
No.  933  Market.  Haw  Soon  &  Chun 
Show  to  Brandt  &  Stevens. June  3,  '14 

.Tune  4.  1914 — W  DEVISADBRO  37-6 
S  Ellis  S  14-6  (74.6)xW  90.  Mrs 
Viola  L  Elson  to  whom  it  may 
concern May    15,    1914 

.lune  6,  1914— LOT  62  Corona  Heights 
Albert  and  Hattye  HarrLs  to  J 
Koshinitzki June    4.    1914 

June  6,  1914- N  TWENTY-FOURTH 
25  E  Vicksburgr  B  25xN  75.  Cath- 
erine Norton  to  Patrick  H  Pierce 
June    5,    1914 

June  6.  1914— NE  SEVENTEENTH  & 
Hampshire  E  200xN  133-4.  Lu.\ 
School  ot  Industrial  Training  to 
whom  It  may  concern.  .  .May  11.  1914 

June  8,  1914— W  SECOND  AVE  289- 
11%  S  Cabrillo  W  120  S  41.31  NE 
120.62  to  a  pt  318-11%  S  Cabrillo 
N  29.  S  P  or  Samuel  P  and  Ade- 
laide Russell  to  J  D  Bell. June  6,  1914 

June  8,  1914— NW  POST  &  STOCKTON 
N   137-6XW   137-e.      Blanche   M   Bur- 
liank   to  Ralston   Iron  Works...... 

June    6,     1914 

June  S,  1914— W  ARGUELLO  BLVD 
lOO  S  Anza  S  25xW  120.  Fred  E 
and  Anna  I  Stranahan  to  J  D  Bell 
June  C,   1914 

June  8.  1914— S  BEACH  55  E  Brod- 
erlck  S  along  a  line  parallel  with 
Broderick  687.5xW  535.27(Education 
■Bldg).  Panama-Pacific  Interna- 
tional Exposition  Co  to  The  Turner 
Co May    30.    1914 

June  S,  1914- W  TENTH  AVE  175  S 
iMOTeeu  S  25x120.  George  Miller 
to  Emit  Nelson June  e.  1914 

June  9.  1914— N  BUSH  adj  B  Mills 
BIdg  6S-9  on  Bush.  Ogden  Mills  to 
United  States  Metal  Products  Co. . . 
June   6,   1914 

June  9,  1914— E  JULIAN  AVE  95  N 
16th  N  30xE  84.  Nellie  O'Connor 
to   Richard  Fahy June   5,   1914 

June  9.  1914— L  STOCKTON  34-0%  S 
Paclflo  S  ^IxE  90  Eva  Bennett  to 
John    S   Ourlsh June    3,    1914 

June  9.  1914— W  CHURCH  30  S  26th 
S  28xW  80.  NIckalas  Barone  to 
whom  It  may  concern.  .  .June  9,  1914 

June  9,  1914 ARCADIA  25  N  Joost 

Ave  In  Sunnyslde.  Victoria  Phillips 
and  Thomas  Phillips  (husband)  to 
A    M    Con June    3,    I9I4 

June  9.  1914— W  FIFTEENTH  AVE 
250  N  Irving  N  aSxW  127-6.  Sun- 
set Realty  Co  to  Cox  Bros. June  2.  '14 

June  9.  1914— N  TWENTY-EIGHTH 
S3  E  Noe  E  26x114.  Theodor  Per- 
son   to   whom   it   may  concern 

May    16,    IBIO 

June  9,  1914— N  BUSH  adjoining  E 
.Mills  BIdg  68-9  on  Bush.  Ogden 
Mills  to  J  H  Keefe  Co June  6,  1914 

June  9,  1914— S  TWENTY-FOURTH 
100  W  Church  W  25xS  114,  Jeanne 
Bailleres  to  whom  it  may  concern 
June   1,  1914 

June  9,  1914— W  DOUGLASS  380  N 
17th  N  26xW  68.  Knut  Anderson  to 
whom    It    may    concern .  .June    S,    1914 

June  9,  1914— S  TONQUIN  55  E  Brod- 
erick S  687.5  W  535.27  N  687.5  E 
535.27  (Food  Products  BIdg).  Pan- 
ama-Pacific International  Exposi- 
tion Co  to  John  G  Sutton  Co 

June  3,  1914 

June  9.  1914— S  TONQUIN  55  B  Brod- 
erick E  886.87  S  6S7.5  W  886.87  N 
687.5  to  beg  (Agriculture  BIdg.) 
Panama-Pacific  International  Ex- 
position Co  to  Peterson-James  Co.. 
June   3,   1914 

June  9,  1914 — W  THIRTEENTH  AVE 
50  N  "K"  N  SOxW  120.     John  BJork- 


man  and  Oscar 
it  may  concei-n 
une  10.  1914—1 
Dorland  S  38x 
Samuel      Priedn 


Wi 


He 


(as      Friedn 


Bros)   to  whom  It  may  concern 

June   3,    1914 

'une  10,  1914— LOT  30  BLK  "B"  Park 
Lane  Tract.  Agnes  Kempton  to  M 
P  Kempton June  2,   1914 

une  10,  1914— W  SURREY  475  N 
Castro.  Albion  Ericksen  to  A 
Petersen May   5,   1914 

une  10,  1914— W  TWENTIETH  AVE 
125  S  Lincoln  Way  25x120.  Joseph 
Brady  to  P  A  Klein June  3,  1914 

une  10,  1914— N  GREEN  137-11%  W 
Scott  W  27-2%xN  137-6.  Maud  W 
Dozier  to  Fred  P  Fischer.  .June  2.  '14 

une  10,  1914— SE  UNION  &  GAINES 
B  120xS  100.  National  Ice  &  Cold 
Storage  Co  of  California  to  Bran- 
don &  Lawson June  5,   1914 

une  10,  1914- N  FULTON  103  North 
Stanyan.  J  S  Guerin  to  Louis 
Heipner... May    29,    1914 

une  11,  1914— EXPOSITION  SITE. 
Combined  Amusement  Co  cpn 
(Lessee)    to   Val    Franz.. June    9.    1914 

une  11,  1914— W  FOURTH  AND 
Jessie  NW  75xSW  75.  Mary  L 
Phelan  to  California  Artistic  Metal 
&    Wire    Co June    10,    1914 

une  11,  1914— NE  THOMAS  AVE  110 
SE  Keith  SE  55xNE  100;  NE 
Thomas  Ave  192-6  SW  Keith  SE 
55xNE  100.  Sterling  Investment  Co 
to   T   L   Sharman June    8,    1914 

une  11,  1914— E  SIXTEENTH  AVE 
175  N  Balboa  N  25xE  127-6.  Mrs  L 
Bauman  to  J  D  Bell June  11.  1914 

une  12,  1914- SE  ELLSWORTH  & 
Powhattan.  Chris  Nicholson  to 
Chris    Nicholson June    9,    1914 

une  12,  1914— SB  MOSCOW  250  NE 
Persia  Ave  NE  25xSE  100.  John  T 
Grace  to  whom  It  may  concedn.... 
June  3,   1914 

une  12,  1914— E  TWELFTH  AVE  150 
S  Anza  S  25x120,  A  T  Morris  to 
whom  It  may  concern .  .June   11,   1914 

une  12,  1914— W  ELEVENTH  AVE 
25  N  Anza  N  50x82-6.  A  T  Morris 
to  whom  It  may  concern. June  11,  1914 

une  12,  1914- S  GEARY  137-6  E 
Mason  E  37-6xS  137-6.  Stewart 
Est  Co  to  Forderer  Cornice  Wks 
June     .1(1,     1914 

une  12.  1914— NE  NINTH  250  SE 
Harrison  SE  25xNE  100.  P  H 
Morgan  to  J  A  Hill June  11.  1914 

une  12,  1914— W  SECOND  AVE 
173-11%  S  Cabrillo  S  29xW  120.  F 
B  Oiais  to  whom  It  may  concern.. 
May    2,    1914 


LIENS  FILED. 

San   Francisco. 

June  G,  1914— S  TONQUIN  356.127  W 
Devlsadero  W  575xS  725  m  or  1. 
Baker  &  Hamilton  vs  Nell  A  Mc- 
Lean, Panama-Pacific  International 
Exposition,  Mercantile  Trust  Co, 
Trustee  Richard  B,  Laura  E  and 
William    S    Chandler $280.39 

June  6,  1914— S  TONQUIN  35S.127  W 
Devlsadero  W  575xS  725  m  or  1. 
W  A  Hammond  Co  vs  Panama- 
Pacific  International  Exposition 
Co    and    Neil    A    McLean ?2872.85 

June  6,.  1914— SW  SUTTER  AND 
Van  Ness  Ave  S  60  W  109-6  N  GO 
E  109-9.  Hart-Wood  Lumber  Co 
vs  Automobile  Club  of  S  F  and 
Rosa    V    Morbio $26.20 

June  8,  1914— S  PAGE, 140  B  Fillmore 
E  SoxS  130.     John  Felix,  $77.50l  Wm 


une  s,  1914— S  PRBCITA  AVE  AND 
Hyan  Ave  (Florida)  SE  SOxSW  25, 
Edwin  T  Peterson  vs  John  and 
Heigette  Eliasen  and  Johnson  & 
•Olson      $800,26 

one  8,  1914— S  TONQUIN  356.127  W 
Devlsadero  W  575xS  725.  Artollth 
.Mfg  Co  vs  Panania-PaclHc  Interna- 
tional Exposition  Co  and  Neil  A 
A     .McLean $78.75 

une  9.  1914— S  TONQUIN  356.127  W 
Devlsadero  W  575xS  725.  Dyer 
Bros  Golden  West  Iron  Works  vs 
I'anama-Pacinc  International  Ex- 
position Co  and  Nell  A  McLean... 
$8468.64 

une  9,  1914— W  HYDE  34-4V4  N  Clay 
W  137-6  N  39-4%  E  137-4%  m  or  1 
S  39-4%,  Peck  &  Draper  Co  vs 
Alois  P  Lejeal  and  New  Era  Realty 
Co     $1380 

une  9,  1914- NW  NAPLES  150  NE 
Brazil  Ave  NE  25xNW  100  Bik  47 
Excel  Hd.  John  Brazzale,  $50.75; 
Charles  Barbanica,  $80.50  vs  Maria 
Travl,  Est  Pietro  Travi,  deed  and 
A  B  Frank,  Admx  Estate  Pierto 
Travl 

une  9,  1914— S  TONQUIN  356.127  W 
Devlsadero  W  575xS  725.  Woods  & 
Huddart  vs  Panama-Pacific  Inter- 
national Exposition  and  Nell  A  Mc- 
Lean      ...$850 

une  10.  1914— S  TONQUIN  356.127  W 
Devlsadero  W  575xS  725.  Joost 
tional  Exposition  Co  and  N  A  Mc- 
Bros  vs  Panama-Paclflc  Interna- 
Lean     $301.32 

une  10,  1914— S  PAGE  140  B  Fill- 
more E  25-4xS  137-6.  Nilson  & 
Arras  vs  W  Henoke&P  H   Born. $245 

une  10,  1914— SW  SUTTER  &  VAN 
Ness  Ave  S  60xW  109-9.  Max  Cohn 
vs  .^ulomobile  Club  of  S  F  and  Rosa 
V    Morbio    $400.75 

une  10,  1914— S  PAGE  140  E  Fillmore 
B  25-4x8  137-6.  .  Marshall  & 
Stearns  Co  vs  Wm  Hencke  and  F 
H    Born    $204 

une  10,  1914— S  PAGE  140  E  Fill- 
more E  25xS  130.  Theodore  Binner 
vs   G    W    Glosser    $59.25 

une  10,  1914— S  PAGE  140  B  Pill- 
more  E  25xS  130,  Theodore  Binner 
vs  P  A  Born $45 

une  11,  1914— S  PAGE  140  E  Fill- 
more E  25xS  130.  G  W  Glosser  vs 
F  A  Born  and  William  Hencke.. $510 

one  11.  1914 — EXPOSITION  SITE. 
Allan  G  Ramsay  vs  Panama-Paclflc 
International  Bxiiositlon  Co  and 
Nell    A   McLean $2a0 

une  11,  1914— N  FRANCISCO  130  W 
from  N  line  Grant  Ave  W  22-9xN 
68-9.  Francis  E  Teltz  vs  K  C  and 
Maggie    Gardner    $212.10 

une  12,  1914- S  TONQUIN  356.127  W 
Devlsadero  W  o75xS  725.  Dunham- 
Currlgan  &  Hayden  Co,  $161.18; 
Paynes  Bolt  Works,  $814,89  vs 
Panama-Pacific  International  Ex- 
position   Co  and  NIel  A  McLean... 

une  12,  1914— SE  SUTTER  &  JONES 
.s  UlOxB  72.  Alexander  Coleman  vs 
Starr  &  Larsen  and  ."Augusta  Lar- 
sen     $1898.23 

une  12,  1914 — S  .TONQUIN  356  W 
Devlsadero  W  525xS  725.  Eva  Mor- 
decai  (as  Eureka  Teaming  Co)  vs 
Panama-Paclflc  International  Bx- 
IJosItion  Co  and  Nell  A  McLean.. $500 

une  12,  1914— E  NINETEENTH  AVE 
50  N  Anza  N  50xB  82-6.  Powers  & 
.Murray  vs  Michael  Costello  and 
Bryan  Feerlok    $167.20 


^8 

OAKLAND  AND  ALAMEDA 
COUNTY. 

RESIDENCE  —  2  stoiy  and  base, 
frame.  Cost  not  stated.  Berkeley, 
Alameda  Co..  Cal.  Architect.  Sidney  B 
Newsom.  Nevada  Bank  Bldg.,  S  F 
Owner.  E.  B.  Davis.  The  dwelling  has 
been  designed  for  a  twelve-room 
house  and  will  he  erected  in  the  Clare- 
mont  Tract.  Pine  and  hardwood  In- 
terior finish  will  be  used.  Plans  pro- 
vide for  sleeping  porches  and  three 
hath  rooms.  There  will  he  furnace 
heat  and  open  fire  places.  .Mantels  w.  1 
l/e  of  tile  and  brick.  Hardwood  and  in- 
laid floors  will  he  used  in  the  principal 
rooms.  Bath  rooms  will  be  finished  in 
tile  and  will  be  equipped  with  show- 
ers. An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  he  covered  with  cement  plaster  on 
metal  lath.  Plans  ai-e  complete  ano 
bids  will  be  called  for  within  a  few 
days. 

RESIDENCE  ADDITIONS  AND  AL- 
TERATIONS—2  story  and  base,  frame. 
Cost  not  stated.  Oakland.  Cal.  Archi- 
tect. John  Hudson  Thomas.  First  Na- 
tional Bank  Bldg..  Berkeley.  Owner 
.Mr.  Parker.  Tlie  work  will  include 
new  interior  partitions,  plastering, 
electric  work,  plumbing,  painting,  in- 
terior finish  and  hardwood  floors.  Open 
Are  places  and  tile  mantels  will  be  in- 
stalled. An  automatic  water  heater 
will  be  installed.  E.\terior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being    prepared. 

RESIDENCE  ADDITIONS  AND  AL- 
TRRATIONS— 2  story  and  base,  frame 
J-',nuO,  Berkeley,  Alameda  Co.,  Cal.' 
Architect,  none.  Owner.  H.  Escherich, 
-',i29    Hillegas    avenue,    Berkeley,      The 

ish,  plastering,  painting,  plumbing  and 
electric  work.  There  will  be  new  open 
hre  places  and  tile  mantels.  Bath 
room  will  be  equipoed  with  an  auto- 
matic water  heater.  E.xterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  is  now  taking  figures  on 
the    work. 

RESIDENCES-2,  2  story  and  base, 
frame.  $4,000  each.  Oakland.  Cal.  Ar- 
chitect, none.  Owner.  B.  A.  Stewart 
file  41st  street,  Oakland.  These  two 
houses  will  be  erected  on  Ramona  ave- 
nue and  each  has  been  designed  to  con- 
tain seven  rooms  and  bath.  Interiors 
will  he  finished  in  pine  and  redwood 
with  some  hardwood  veneer.  Oak 
floors  will  be  u.sed  in  the  living  rooms, 
dining  rooms  and  reception  halls.  There 
will  he.  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  Auto- 
matic water  heaters  will  be  installed. 
Rath  rooms  will  have  tile  wainscot  and 
composition  floors.  Exteriors  will  be 
covered  with  rustic  and  shingles.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Ijnbor.  All  materials  are  now  being 
purchased. 

RESIDENCE  —  2  story  and  base 
frame.  J3.500.  Oakland.  Cal  Archi- 
tect. Chester  H.  .Miller.  DaUiel  Bldg 
Oakland.  Owner,  Mr,  Jesse  A.  Berger 
The  dwelling  has  been  designed  for  a 
seven-room  house  with  bath  and  will 
he  erected  on  East  21st  street.  Inte- 
rior finish  will  be  largely  of  pine  with 
hardwood  floors  in  the  living  room, 
liming  room  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  fire 
places.     Mantels  will   be   of  tile.     Bath 
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he  eiiuipped  with  an  automatic  water 
heater.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.     Plans  are  now  being  prepared. 

RESIDENCE  —  2  story  and  base 
frame,  J3,20(t.  Oakland,  Cal.  Archi- 
tect, none.  Owners,  Summer  and  Ran- 
dall, 1249  1st  avenue,  Oakland.  The 
dwelling  has  been  designed  for  a 
beven-room  house,  and  will  be  erected 
on  Evans  street  west  of  Webster.  In- 
terior will  he  finished  in  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  place.  Man- 
tel will  be  of  lile.  An  automatic  water 
heater  will  be  installed.  Bath  room 
and  kitchen  will  have  tile  wainscot 
Exterior  of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on  metHl 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  will  do  the 
work  by  Day  Labor.  .Materials  are  now- 
being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  Piedmont.  Alameda  Co 
Cal.  Architect,  Olin  S.  Grove  'oil 
Telegraph  avenue,  Berkeley.  Owner 
Mrs.  L.  Olsen.  The  dwelling  will  be 
erected  in  East  Piedmont  Heights  and 
has  been  designed  for  an  eight-room 
house  with  bath  and  sleeping  porch 
Interior  will  be  finished  in  pine  and 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  Bath 
room  will  have  tile  wainscot  and  com- 
position floors.  An  automatic  water 
heater  will  be  Installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now  being  prepared. 

RESIDENCE  —  2  story  and  base 
frame.  $3,500,  Oakland,  Cal.  Archi- 
tects, Elite  Planners,  1S44  5th  avenue 
Oakland.  Owner,  M.  P,  Brasch,  The 
dwelling  lias  been  designed  for  a  seven- 
room  house  with  bath  and  sleeping 
porch,  and  will  he  erected  at  the  south- 
west corner  of  Hampel  and  Gdeenwood 
streets.  Interior  will  be  finished  in 
west  corner  of  Hampel  and  Greenwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile.  An  automatic  water  heater  will 
be  installed.  Bath  room  and  kitchen 
will  have  tile  wainscot.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared  and  when  complete  the 
work   will   he  done   by   Day   Labor 

APART.MENT  HOUSE— 3  story  and 
base,  frame.  Cost  not  stated.  Oakland 
Cal.  Architect,  C,  S.  Scwartz,  Hay- 
ward,  Owner,  ,Iohn  D,  Gadrison.  The 
building  will  be  erected  at  the  corner 
of  41st  and  Manila  streets,  and  will 
contain  a  number  of  two  and  three 
room  suites.  Interior  finish  will  be  of 
pine  throughout.  There  will  be  a  cen- 
tral heating  system  and  hot  water  sup- 
ply. AU  apartments  will  have  wall 
beds  and  private  bath  rooms.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  shiplap.  Plans  are  complete 
and   flgures   are   being  taken. 

APART.MENT  HOUSE  ALTERA- 
TIONS AND  ADDITIONS— Frame  con- 
struction, $.i,000.  Oakland,  Cal.  Archi- 
tect, none.  Owner.  P.  A.  Soderstrand 
10S6  24th  street,  Oakland.  The  work 
will  Include  new  plumbing,  plastering, 
painting,  electric  work  and  interior 
finish.  Wall  beds  will  also  be  in- 
stalled. Considerable  exterior  work 
will    also    be    required.      Plans    are    In 
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tile  work  by  Day  Labo.. 

CHURCH— 3  story  and  base.  Class 
C  construction.  $50,000.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect.  Eugene  K 
■Martin,  2192  Shattuck  avenue,  Berke- 
ley, Owners,  First  Baptist  Church  of 
Berkeley.  The  building  has  been  men- 
tioned in  these  columns  before,  A  site 
at  the  corner  of  Dana  and  Haste  streets 
has  been  secured  and  a  building  cov- 
ering 95  by  115  will  be  erected.  The 
main  auditorium  will  be  75  by  SO  and 
Sunday  school  rooms  and  a  social  hall 
will  occupy  a  like  amount  of  space. 
Interior  finish  will  be  of  pine  with  or- 
namental plaster.  A  central  heating 
system  will  bo  installed.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  figures 
Hill   be  taken  at  once. 

FLAT  AND  STORE— 2  story  and 
1  ase,  frame,  $4,500.  Oakland,  Cal.  Ar- 
cliitect,  James  W.  Plachek,  Acheson 
Bldg.,  Berkeley.  Owner,  G.  Debene- 
Jetti.  The  building  will  have  a  front- 
age of  41  feet  and  a  depth  of  24  feet 
Tliere  will  be  one  store  on  the  first 
floor.  Upper  floor  will  be  arranged  for 
a  flat  of  six  rooms.  Interior  will  be 
finished  in  pine  throughout.  Some 
hardwood  floors  will  be  used.  Batn 
room  will  have  tile  wainscot.  An  au- 
tomatic water  heater  will  be  installed 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are   now  being  prepared. 

FLATS— 2  story  and  base,  frame, 
$6,500.  Berkeley,  Alameda  Co.,  Cal. 
Architect,  James  W.  Plachek,  Acheson 
Bldg.,  Berkeley,  Owner,  Mrs  Euo-ene 
Ehret.  The  building  will  be  erected  on 
Berkeley  Way,  and  has  been  designed 
to  contain  four  high  class  flats.  Inte- 
riors will  he  flnished  in  pine,  redwood 
and  hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  living  rooms  and 
dining  rooms.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Au- 
tomatic   water    heaters    will      be      in- 


ath 
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tile 
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wainscot.  Exterior  of  tlie  buildin„  .. ,. 
he  covered  with  rustic  and  cemen 
plaster  on  metal  lath.  Plans  are  com 
Plete  and  figures  are  now  being  taken 
COUNTRY.  CLUB— I  and  2  story 
frame  and  plaster,  $25,000,  Elmhurst 
Alameda  Co.,  Cal.  Architect,  Bdwarc 
<}.  Garden,  Phelan  Bldg.,  S,  F.  Own 
eis,  Sequoia  Country  Club.  The  I 
ings  will  he  erected  in  the  center  „.  . 
large  tract  and  have  been  designed  ir 
the  .Mission  style.  There  will  he  large 
social  rooms,  banquet  room,  parlor.s, 
cafe,  smoking  rooms  and  kitchen.  In- 
terior finish  win  be  of  pine  and  red- 
wood. There  will  be  a  central  heat- 
ing system  and  large  open  fire  places 
Mantels  will  be  of  brick  and  stone.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  ne- 
ing   taken. 

RESIDENCE  —  1  story  and  base, 
name,  $3,700.  Oakland,  Cal,  Architect, 
none.  Owner,  B.  J,  Lawler,  461  I2th 
street,  Oakland,     The  dwelling  will   be 


cted 
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and 


ill 


■ontain  eight  rooms  and  bath, 
■ior  finish  will  be  of  pine  and  red- 
vood  with  liardwood  floors  in  the  prin- 
ipal  rooms.  Plans  provide  for  fur- 
lace  heat  and  open  fire  places.  Man- 
els  will  be  of  tile.  An  automatic 
vater  heater  will  be  installed.  Bath 
oom  will  he  finished  In  tile.  Exterior 
r  the  house  will  be  covered  with  ce- 
lent  plaster  on  metal  latli.  Plans  are 
omplete  and  in  the  hands  of  the  own- 


Wednesday 


17,      1914. 


■  who   will  do  the  work   l.y  I 
SCHOOL,  DAIRY   BARN— Fl 
increte.      Cost    not    stated, 
lameda    Co..    Cal.    Architect, 
George     B.     McDouga 


chlti 


Ow 


State     of    California. 


Plans  are  complete  and  figures  are  now 
being  called  for  on  the  construction  of 
a  dairy  barn  for  the  Slate  Institution 
of  the  Blind  at  Berkeley.  Plans  can  be 
secured  from  the  office  of  the  State 
Engineer.  Bids  will  be  opened  on  July 
Stii. 


RESIDENCE 


Fo 


-  3  story  and  base, 
!r.  $30,000.  Piedmont, 
il.  Architect,  Albert 
BIdg,.  S.  F.  Owner, 
.bam.  The  dwelling  will  con- 
tbe  neighborhood  of  fourteen 
tliree  baths  and  sleeping  porch.' 
ign  is  in  the  Mission  style,  In- 
nlsh  will  be  of  pine  and  bard- 
itli  hardwood  and  inlaid  floors 
jrincipal  rooms.  There  \vlll  be 
heat    and     open     fire       places. 


Ma 
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clean 
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nd  hot  water  system 


stalled,  Bal 
will  be  finished  In  tile  and 
equipped  witli  showers.  E: 
tlie  building  will  be  covered 
ment  plaster  on  metal  lath 
tile  roof  will  be  used.  Plans  aie  com 
plete  and   figures  are  being   taken. 

SCHOOL  ADDITIONS  AND  ALTERA 
TIONS— Frame  construction.  Cost  no 
stated.  Berkeley,  Alameda  Co..  Cal 
Architect,  none.  Owners,  City  of  Ber 
keley.  Bids  will  be  opened  on  .lun 
16th  for  finishing  two  rooms  at  th. 
Hawthorne  Scbool,  finishing  tlire. 
rooms  at  each  the  Jefferson  and  tlii 
O.xford  Schools.  Full  particulars  cal 
be  had  from  the  Berkeley  Board  of  Ed 
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iinilding  Contracts   Awarded. 
Oakland. 

Owner                      Contractor  Amt. 

:     Sllversteln     Rose  500 

I  Sbenardson     .  ..Sapplngton  .inn 

>  McCausland      .McCausland  1.S0O 

i     Astrue     Trobock  9750 

i     Posey     Crelghton  .^fiSO 

t     Spiganovlcz     Bartlett  3727 

i      Milburn    Milburn  400 

i     Wise     Wise  ?""" 

r     Trimlett     Trimlett  IBOO 

)      Brasch     Brasch  3S0" 

)     Astrue     Trobock  SOI  5 

I      Hodklns          Whalin  3060 

1     7uan    Yu    Courtrlgbt  400 

I      Richardson    Scbrader  705 

;     Reeves    Bassett  fioo 

1     Pllottl     Pitntti  '^"- 

'     Rbein     McWilliams  "-" 

I  Comoiano     .  .Compnmenosi  1090 

I     Louis     Mitcbell  S?? 

I      Hesse     Kulcbar  1S00 

1     Ayres     Caldwell  2(;040 

I      Riirman     Peterson  34Sn 

i     Fillmore     Kreicrer  4iOn 

R     .lessen      Niider  1'0fi 

!     Fenn     Fenn  isnn 

1     Same     Sam?  InH" 

>  Butler      Butler  1 '00 

1      T.n«-''or      Lawln-  STrin 

'      Plnnd     Western    Iron  Ifi". 

!      S'      neorge     Trot<-  in-"7 

4      Same     Klenck  7117 

;      Si  me     Dixon  "l-n 

!     Snme       ...    Plakc  V" 

;     Same    Pac    Struc    Steel  -'O'" 

i     Same     Catton  !2in 
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llsa      Davis      Rountrce  4000 

1190     Eon     Fllttner  1500 

1491  Sam    Lang    Mowat  610 

1492  Helms     Helms  500 

1494  Mlchard      Mlchard  600 

1495  Beauchamp      Knight  2400 

1486     Pas  G  &  E  Co Lovett  156 

15t)0     Racco     Garello  600 

1501      Hvde    Corbett  400 

l,"i02      Wliite    McCann  500 

l.-,n:;      Mcvir    Hurlbut  1000 

l.Mil      s.i.l.i  <tiand    Owner  4000 

i:,(i,-       s,-,|ii,  ria      Dutra  2150 

l.-idil      Ci.i.kcrton      Nichols  4900 

i:,li7      j;i.sturiuus      Faulkes  1490 

(1412)  NE  FOURTEENTH  &  MARKET 
Oakland.    Alterations. 

Owner A,    Sllverstlne,     1756    Alice, 

Oakland. 
Architect  . .  .None. 

Contractor.. A.  H.   Rose  &  Co.,   515   17th, 
Oakland. 

COST,    »oOO 

(1444)  NW  MABELLE  ,&  KANNING. 
Oakland,       One-story     5-room    dwlg. 

Owner C,    H,   Shepardson,    2208   E- 

2oth,    Oakland, 
Architect  , ,  .None. 

Contractor.  .W.     A.     Sapplngton.     May- 
bplle  nr  Kanning.  Okd. 

COST.    1500 

(U45)  N  SANTA  RITA  AVE  301  W 
Rosedale  Ave..  Oakland.  One-story 
4-room   dwelling. 

Owner Martha     McCausland.     2254 

41st  Ave.,  Oakland. 
Architect  ...W.   W.  Dixon.  1844   5th  Ave 

Oakland. 
Contractor.  .Wm.  McCausland.  2254  41st 
Ave..   Oakland. 

COST,     IISOO 

(1152)  W  BRUSH  77  S  16th,  Oakland, 
Three-story     IS-rtoora     frame     apart- 

Owner Chas.  J.  Astrue,  1717  Chest- 
nut, Oakland. 

Architect  ..  .J.   H.   Christie,  S.   F. 

Contractor.  .B.   A.   Trobock  &   Co..   1441 
Larkln.    San    Francisco. 

COST.    $9750 

(1453)  LOT  38  .Map  Piedmont  Manor. 
Piedmont.  All  work  for  two-story 
and    basement    dwelling. 

Owner G.  A.  Posey.  Oakland. 

Architect  ..  .James      H.      L'Hommedleu. 
Syndicate    Bldg..    Oakland. 

Contractor.. Walter   H.   Crelghton.  Okd. 

Filed   June   6.   '14.      Dated   June   4.   '14. 
In     accordance     with     agreement 
dater   June    1    between   contractor 

and    ownpr    

TOTAL  COST,   $5650 

Bond.    none.      Limit.    90    days.      Forfeit, 

none.     Plans  and  specifications,  none. 

(1454)  S  FIFTY-NINTH  500  E  Brook- 
side  Park  being  Ptn  Lot  7  Plot  72. 
Kellersbergers  Map  Rancbos  Vlncente 
and  Domingo  Peralta,  Oakland.  All 
work   for   two-story  frame   dwelling. 

Owner Edgar  V.  Spiganovlcz.  6028 

Harwood,   Oakland. 
Architect  . .  .None. 
Contractor.. Jno.    M.   Bartlett.   565    I6th. 

Oakland. 
Filed  June  9.  '14.     Dated  May  26.  '14. 

Frame  up    y* 

1st  coat  plaster  on 'A 

Completed    and    accepted % 

Usual  35   days V4 

TOTAL  COST.  $3927 
Bond,  $1963.50.  Surety.  Southwestern 
Surety  Ins.  Co.  Limit.  90  days.  For- 
feit. $3.     Plans  and  specifications   filed. 

1115.-.)  VV  NINI'ITV-FIRST  AVE  167  S 
"D."     Oakland.         One-story       3-room 


.\lllb 


29 

Slst 


Ave.,  Oakland. 
Architect  ...None. 
Contractor.. E.   Milburn.   2008   Slst   Ave.. 

Oakland.  COST.    $100 

(11501  W  SIXTEENTH  AVE  35  S  E- 
lOtli.  Oakland.  one-story  5-room 
dwelling. 

Owner A.   A.   Wise.    1941    16th   Ave.. 

Oakland. 
-Vrciiitect  .  .  .John    Ramsing.    916   Balboa 

Bldg..  San  Francisco. 
Day's    work.  COST,   $2000 

(1457)  S  BROOKDALB  AVE  210  W 
3Stb  Ave..  Oakland.  One-story  4-room 
dwelling. 

Owner Robert  Trimlett.  3130  High. 

Oakland. 


.Non 


Day's 


COST.   $1600 


11459)  SW  HAMPBL  &  GREENWOOD. 
Oakland.      Two-story    7-room    dwlg. 

Owner M.    P.    Brasch,    5836    Ocean 

View   Drive.   Oakland, 
An-bitect  ...Elite    Planners.      1844      5th 

Ave..  Oakland. 
Day's    work.  C(3ST.    $3500 

(U601  NO.  1717  BRUSH,  Oakland.  All 
work  for  tliree-story  frame  apart- 
ment house. 

Owner Chas.  J.  Astrue.  Premises. 

Architect  .  .  .None. 

Contractor.  .B.  A.   Trobock    (B,   A.  Tro- 
bock   &    Co.),    1441    Larkln. 
San  Francisco. 
Filed  June  9,  '14.     Dated  June  9,  '14. 

Monthly   payments   of 75% 

Usual    35    days 25% 

TOTAL  COST.  $8015 
Bund,  none.  Limit,  SO  days.  Forfeit. 
$5       Plans  and   specifications   filed. 

(1161)  E  ADELINE  166.83  N  12th  E 
122xN  36.50.  Oakland.  All  work  for 
one-story  frame  dwelling. 

Owner F.  L.   Hodklns.      1115      7th. 

Oakland. 

Architect  . .  .None. 

Contractor.  .Whalin  Bros.,  Bacon  Bldg.. 
Oakland. 

Filed   June    9.    14.      Dated   June    9.    '14. 

Enclosed   and   roof   on % 

Plastering   completed    Vt 

Completed     % 

Usual    35    days V, 

TOTAL  COST.   $3060 

Bund,    none.      Limit,    60   days.      Forfeit. 

$1.     Plans  and  specifications  filed, 

(1163)  S  NINTH  100  E  Broadway, 
Oakland,     Alterations, 

Owner Zuan    Yu.    Premises. 

Architect  .  .  .None. 

Contractor.. T.  D.  Courtrighl,  5720 
Keith    Ave,   Oakland. 

COST,   $400 

(HOI)  NO.  520  FIFTEENTH.  Oakland, 
Alterations. 

Owner A.  C.  Richardson,  1st  Na- 
tional  Bank  Bldg.,  Oakland 

.Architect  . ,  .None. 

Contractor.. J.  F.  Sharder.  520  16tli. 
Oakland.  COST.  $705 

(11651  E  FORTY-SECOND  AVE  100  S 
E-12th.  Oakland.  One-story  three- 
room  dwelling. 

owner R.    E.   Reeve.^.    3327    E-14th. 

Oakland. 
Architect  .  .  .None. 

(.•.mtractor..P.  L.  Bassclt.  4207  R-I2th. 
Oakland. 

COST.   $600 
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Get  It  Kpom  Bacon 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried    in   Stock   by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO 

Telephone  Sutter  1 675  33.40  NATOMA  ST.,  S.  F. 


^«« 


NO. 


Ave.,   Oak 

t'ner 

chitect  .  . 


1307    Ki(;HTv-st;\-i:.\Ta 

and.      Aii.liti.m 
Angelo     Pilotti.     Premises. 
None. 
°''^-  COST,    }oOO 


Structural  Steel 
Contractors 

VVorlts  at 

HARRISOIM  ST., 

bel.  8th  &  9lti 

San  F'ranclsco 

relephone  IVfarkel  337 

■Hiu  co.sT.  jr,:i>. 


Ih 


elli 


c-sto 


"wnei- Clias.  J.  nireln. 

An.-liilect  ...Elite     l'l:irinfr.s      1,s.||      r,i|, 

Ave..   Oakhuid. 
Contractor.. R.    a.    Mc Williams,    331    1st 

National   Bank   I!I,1(,-..   Okd. 
CCST.   $:,-iOO 

ai69)  W  EDYD  AVE  SO  N  Cavour 
Oiikland.  One-.tor.v  4-room  dwelling, 
""'"^'" ^-     Complano,     5ICC     Miles 

Ave.,    Oakland 
Architect  ...None. 
Contractor.. E.         Campomenosi  -,i;4 

-Miles  Ave.,  Oakland. 

COST,    tloao 


II)      NO.      .-,.-,0      T\\I.;.\TV-FOUKTH 
klanO.     .-Mterations. 

"-■'■ I-"Uis  &  Milcliell.   In...   l,-,2o 

Broadway,   Oaklaml 
Itect  ...None. 


IHTl)  NO,  1022  WASHINGTON,  OifC- 
land.      Alterations. 

'P'^''" E.    E.    Hesse,    Premises. 

Architect  . .  .None. 

Contractor.. S.  Kulchar  &  Co.,  SIS  nh 
Oakland. 

CO.ST,  $IS0l) 

I1473J  w  PEKKINS  79  N  Grand  Ave 
N  91  \V  12a.07  S  50  E  62.59  S  41  E 
Ci.oO,  Oakland.  All  work  for  three- 
story    and    basement      frame      apart- 

Owne"- T.  L,  Ayres. 

Architect  ..  .Joseph  Cahen,  45  Kearny, 
San  Francisco, 

Contractor.. Caldwell  &  Son,  2247  Tele- 
graph Ave.,  Berkeley. 

Filed  June  10,  ■:4.     Dated  June  9    'H' 

^"■^"'^   "•'    $4450 

crown  coated,  rustic  and  root  on  53S0 

P''"=<ered     jj^D 

standing    trim    on    2nd    and    Srd 

doors  completed    2200 

Entire   standing   trim  completed  2200 

Completed    and    .accepted 21  SO 

Usual    35    days 'g-j^ 

TOTAL  COST,    t2C.04ii 


Bund,  »13,250.     Sureties,  L.  D.  -McDonald 
iiid  W,  A,  George.    Limit,   115  days  after 
Forfeit,  110.     Plans  and  sped- 


atlo 


Hied. 


11174)  Lot  8  BLK  9  East  Piedmont 
Heights  Extension,  Oakland.  All 
work  except  grading,  fences,  tile 
llonr  In  bath  room,  tile  mantels,  elec- 
tric work,  wail  paper  and  tinting, 
hnish  hardware  and  light  Hxtures  for 
two-slory  frame  dwelling  and  garage. 

""■"<^'' Charles    H.    Burnian,    Okd. 

■VrchiteLt  ...Frederick  Soderberg,  Union 

Bank  of  Svgs.  Bldg.,  Okd. 
Contractor.. Alfred    Peterson,   1201    19th 

Oakland. 
Filed  June  10,  '14.     Dated  June  10,  '14, 
Frame  steatlied  &  chimneys  built   % 

■Ready  f«r   1st  coat   plaster 4 

Completed  and  accepted...  u 

Usual    33-    days ;;;    i^ 

TOTAL  COST,  $3480 
Bond,  none.  Limit,  75  days.  Forfeit, 
ii.      I'lans   and   specifications   filed. 

IH75)  NO.  2  SEA  VIEW  AVE  Pied- 
mont.    Blungalow. 

I'wner Mrs.  Fillmore. 

Architect  ..  .Sidney         Newsom,         Iiol 

Nevada  Bank  Bldg.,  s.  F. 
Contractor.  .C.    J.    Kreigcr,    10G2    -Mari- 
posa,  Berkeley. 

COST,    J4  5UO 

ll!7li)      —    BOWIE    —    E    Grand     Pied- 
mont.     Two-story   residence 
O"'"'-- Chris    Je-ssen.      1122      Oak- 
land Ave.,  Oakland. 
Architect  .  .  .None. 

Contractor.  .John     Nuder,     72.S     E-Mth 
Oakland, 

COST,    J 12011 

I1I7.S)  B  EIGHTY-EIGHTH  AVE  45  .s 
Birch,  Oakland.  One-story  5-rooni 
dwelling. 

""■"<=>■ Theo.  Fenn.  719  Olst,  Oku. 

.Architect  . .  .None. 

Hay's   work.  C.iST,    |1500 

111791       E    EIGHTV-EIOIITH    AVE   .S5    ,J 

IlirLh.      One-st..ry    (ive-ro.,m    dwlg. 
','"'";'■ Theo.  Fenn.  719  61st,  Okd. 


I 'a 


COST,     II J 


IHSfO)  NO.  333  FOUTV-NINTH  Oak- 
land. Two-story  3-rooin  dwelling 
also  garage. 

Owner Mrs.   B.   F.    Butler,    Pre.n 

Architect  ,  ,  ,None, 

Contractor.  .B,   F.    Butler. 

COST,   J 1200 

lUMl  E  KELLEY  AVE  200  N  Ex- 
lelsior  Ave..  Oakland.  Ono-story  3- 
room   dwelling. 

""'""' E.    J.       Lawlor,     4C1       12th 

Oakland, 
litect  . .  .None. 
^  work.  COST.  t37oil 


Da: 


HIS2)  N  FOURTEENTH  100  W  Clay 
N  103.7i.  W  50  d  103.70  E  50,  Oakland. 
Structural  steel  and  Iron  work  for 
three-story  and  basement  Class  "A" 
store   and    loft    building. 

Owner Nellie    E.    Blood,    Jessie    L, 

Appleton    &    Alliance    Land 
Co.,    acting    through    Agent 
P.   J.    Walker,      .Monadnock 
Bldg..  San  Francisco 
Aivliitect  ...C.   W.   Dicke.v,  Central    Bk. 

Bldg.,     Oakland. 
Contractor.  .Western    Iron    Works,    ui 

Beale,  San   Francisco. 
Filed  June  11,  '14,     Dated  June  9,  '14. 
Semi    monthly   payments   of...,     75% 


Wednesday 


17.       1914. 


3«  daj-H  attcr -j% 

TOTAL,  COST.  111.:.'!,-. 
Bond,  Jo625.  Surety.  Massa<:husells 
Bonding  &  Insurance  Co.  Limit,  Auij. 
21,  iyl4.  Forfeit,  $50.  Plans  and  Kpeci- 
i.catlons   flled. 


(1183)  aii  TWKNTV-FIFTH  ii  (JUnVK 
S  60xE  SO,  uaklanJ.  Carpenter  work, 
mill  work,  Hoorlng,  store  fronts, 
nainseotlng,  picture  moulding,  stairs 
patent  Hues,  liardware,  tiling,  marble 
work,  tinning,  galvanized  iron  and 
metal  windows  for  two-story  and 
basement  Class  ■■C'  store  and  lodge 
building. 

Owner St.  George     Hall     Associa- 
tion, 1311)  Broadway,  Okd. 

Architect  ...Cunningham  &  Pollteo,  1st 
National   Bank   Bldg..  S.   F. 

Contractor.  .Chas.  Trow,  iii  SStli,  Okd. 

filed  June  11,  'H.     Dated  June  S,  '14. 

1st  and  13th  of  eacli  month 75% 

Usual    35    days 257„ 

TOTAL,  COST,   $10,337 

tond,   $32«S.30.     Surety,  Aetna  Accident 

&   Liability  Co.     Limit,   100  days.     For- 

teil.  $:;u.     Plans  and  speuillcalloiis  lilej. 


1        1154)      EXCAVATION,         CoNCItliTH 
I       and    brick    work    on   above. 
■  Contractor.. F.  J.  Klenck,  Sliaron  Bldg.. 
i  San  Francisco. 

Filed  June  11.  '14.      Dated  June  9,  '14. 


abc 


TOTAL  COST,   $7117 

'    Bond,   J333S.50.        Surety,   Massacliusetts 

I   bond.ng    &    Insurance    Co.      Limit,     il.', 

'   days.      Forfeit,    $20.      Plans   and    speci- 

hcations   flled. 


(14S3)      LATHING,    PLA.STEKING    AND 

Dampproofing  on   above. 
Contractor.  .George   Dixon,   Oakland. 
Filed  June  11,  '14.     Dated  June  9.  '14. 

Payments    same    as    above 

TOTAL  COST.  $24o0 
Bond.  $1223.  Surety,  Chicago  Bonding 
&  Surety  Co.  Limit,  50  days.  Forfeit. 
$20.      Plans   and   speciflcations    filed. 


(14S6)  PAINTING,  INTERIOR  FIN- 
Ishlng.  kalsomlnlng  and  linowall 
wainscot   on  above. 

Contractor.  .W.    Blake.      19    Rio      Vista 
Ave.,    Oakland. 

Filed  June  11.  '14.     Dated  June  9,  '14. 

Payments    same    as    above 

TOTAL    COST.    $750 

Bond,  $375.      Surety.   Fidelity   &  Deposit 

Co.     Limit,  30  days.     Foreil.  $20.     Plans 

and  speciflcations  filed. 


(US7)      CAS'l    IRON,   STEEL   WORK   & 

painting   same    on   above. 
Contractor.. Pacific       Structural         Iron 

Works,  570  10th,  S.  F. 
Filed  June  11,  '14.     Dated  June  9.  '14. 

Completed    and    accepted 757o 

..sual   35  days 23% 

TOTAL  COST,  $2030 
Bond,  $1065.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  30  days.  Forfeit, 
$20.     Plans   and   specifications   flled. 
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(1489)  SE  MANOR  DRIVE  &  HOLLY 
Place.  Piedmont.  Two-story  resi- 
dence. 

Owner A.    C.    Davis,    Manor    Drive 

and  Holly  Place,  Piedmont. 
Architect  ...Wm.    A.    Newman.    Hewes 

Bldg.,    San    Francisco. 
Contractor.. Jas   Rountree.   5417   Shatter 
Ave.,  Oakland. 

COST.    $4000 

(M90)  NO.  531  THlRTy-SEVENTH. 
Oakland.      Alterations. 

Owner Marie    I.    Bon.    Premises.      , 

Architect  ..  .None. 

Contractor..  Jos.      Fllttner.      1700      35th 
Ave.,  Oakland. 

COST.    $500 

(1491)  NO.S.  427-29  NINTH.  Oakland. 
Alterations. 

Owner Sam    Lang    &    Co..    423    9th. 

Oakland. 
Arcliltect  . .  .None. 
Contractor.. J.      Mowat.    2133      .Market, 

Oakland. 

COST,   $510 

(1492)  NO.  2725  THIRTY-FIFTH  AVE 
Oakland.      Interior   finishing. 

Owner C.     Helms.     IS:n    'Alcatraz 

Ave..   Oakland. 
Architect  . .  .None. 
Day's  work.  CO.ST,  $500 

(1494)  W  MAGNOLIA  162  S  30th,  Oak- 
land. One-story  brick  dwelling  and 
store. 

Owner H.  Michard.  2911   Magnolia. 

Oakland. 
Architect  .  .  .None. 
Day's    work.  COST.    $600 

(1495)  E  EIGHTY.-SIXTH  AVE  Hill 
W  Olive,  Oakland.  One-story  flve- 
I  nom  dwelling. 

Owner Leigh    Beaucliamp.    Okd. 

Architect  ..  .None. 

Contractor.. H.      C.    Knight.      522      25tli. 
Oakland. 

COST.   $2400 

(,,96)  SE  SECOND  &  WASHINGTON 
E  150xS  200,  Oakland.  Painting  with 
Peerlc.-o  roof  paint,  roo's  and  gutters 
of  Vi-arohouse,  garage,  stove  ware- 
hoi..«e  and  meter  shop. 

Owner Paciflc   Gas     &   Elcc.     Co.. 

13th  and  Clay.  Oakland. 

Architect  ...None 

Conll-actor..R.  H.  Lovett.  571  39th.  Okd 

Filed  June  12,  '14.     Dated  June  5,  '14. 

Completed    75% 

Lsual    35    days 25a- 

TOTAL  COST,  $136 

Bond.    $78.      Sureties,   I.    H.   Clay  and   E. 

K.  Caldwell.     Limit,  as  soon  as  possible 

Forfeit,  none.     Plans  and  specifications. 

none. 


(1488)      GAS       FITTING,       PLUMBING, 

vacuum  piping  and  sewer  on  above. 
Contractor.  .T.  R.  Catton,  1011  Franklin 

Oakland. 
Filed  June  11.  '14.     Dated  June  9.  '14. 

1st  and  13th  of  each   month 7a% 

Usual    35    days 25% 

TOTAL  COST.  $1210 
Konil.  $605.  Surely.  Chicago  BondlnK  & 
Surety  Co.-  Limit.  40  days.  Forfeit 
$20.     Plans  and  speciflcations  filed. 


(1497)  NE  DERBY  AND  TELEGRAPH 
Ave.  being  No.  2643  telegraph  Ave.. 
Berkeley.  Carpenter  work.  mill, 
brick  work,  terrazzo  steps,  flooring, 
windows,  doors,  glazing,  tiling,  tin- 
ning and  galvanized  Iron,  electrical 
work,  lathing,  plastering  and  plumb- 
ing for  alterations  and  additions  to 
two-story  frame  dwelling. 

Owner Richard  T.  Kennedy,  Prem. 

Architect  ...Cunningham  &  Pollteo.  Isl 
National    Bank    Bldg..    S.    F. 

Contractor.  .P.  G.    Maclntrye,   335   34th, 
Oakland. 

Piled  June  12.  '14.     Dated  June  9,  '14. 
Plumbing  roughed  In.  storm  sewers 
completed   tt    1st   cri:it   plaster   nn.lloil 
Completed   and   accepted 425 


ai 

Usual   35    days 275 

TOTAL  COST.  $110q 
Bond.  $500.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  6o 
days.  Forfeit,  $3.  Plans  and  speciflca- 
tions filed. 

(1500)  S  .VIcADAM  300  B  Broadway, 
Oakland.    One-story  3-room  dwelling. 

Owner Luigl    Racco.    262    McAdam, 

Oa'tland. 
Architect  ...None. 

Contractor.  .P.   Garello   &   Co..    311    51st. 
Oakland. 

COSl'    $000 

(l.iol)  NO.  346  THIRTEENTH.  Oak- 
land.     Alterations. 

Owner Hyde  &  Hcppcn.  Pioinises. 

.\icliilect  .  .  .None. 

C.iiitracl.ir.  .Corbett      &      llayliss.      1110 
Franklin.  Oakland. 

COST.    $1011 

(.502)  N(,  1319  BRUSH.  Oakland. 
Addition. 

Owner B.  White,  Premise.'. 

Architect  .  .  .None. 

Contractor.. J.    McCann,   1330   5th.   Okd 
CO.ST,  *50.) 

1I5II3I  SVV  LOUISIANA  AND  RAIL 
Road  Ave..  Oakland.  One-story  four- 
room   dwelling. 

Owner Paul     Weyer.  250     Vienna. 

San  Francisco. 
.Architect  .  .  .None. 

Contractor.. Hurlbut  &  Holland,   9818  B 
St.,  Oakland. 

COST,    ilOOO 

(151)4  1  N  TWENTY-FOURTH  30  E 
Clie.stnut.  Alterations  and  additions 
to   two-story   frame  apartments.    . 

Owner P.      A.      Soderstrand,      1086 

24th,  Oakland. 

Arohllect  .  .  .None 

Day's    work.  COST.    $4000 

(1505)  NW  FIFTH  AND  LEWIS, 
Oakland.  Two-story  7-room  dwelling 
and   stores. 

Owner B.  Sequeira.   1537  5th,  Okd. 

Architect  ..  .Clay   N.      Burrell,      Albany 

Blk..    Oakland. 
Contractor.  .A.    V.    Dutra.    725    Adams, 

Albany. 

COST.    $2150 

(1506)  N  LAKE  PARK  AVE  350  E 
Lake  Shore  Ave,.  Oakland.  Two- 
story    8-room    dwelling. 

Owner D.  H,  Crockerton.  2011  Fil- 
bert,  Oakland. 

Architect  . .  .None, 

Contractor.. Leo    L.    Nichols.    1st    Trust 
Bldg.,    Oakland. 

COST,     $4900 

c  15071  LOT  40  BLK  2036  Map  Rol- 
land  Tract,  Oakland.  All  work  for 
one-story    three-room   dwelling. 

Owner Misses      Dora      and       Ada 

Blstorlous,    684    17th.   Okd. 

Arcliltect  . .  .None. 

Contractor.  .John    R.    Faulkes,    9828    E- 
14th,    Oakland. 

Filed  June  13,  '14.     Dated  June  8.  '14. 
Frame  up  and  rafters  in  place..  $350 

1st  coat  plaster  on 350 

Completed     ?30 

Usual    35    days 440 

TOTAL  COST,    $1490 

Bond.       $745.  Surety,    Southwestern 

Surely    In.iiirance    Co.      Limit.    60    days. 

Forfeif.   $2.50.      Plans  and   specin<-ntlnns 

lilPd. 


BUILDING  AND  INDUSTRIAL  NEWS 


Iliiililiiit.'   ('nntracts    Awiirdcd. 
Bcrkclrj. 

>*o.  Otvner                    Conlrnctor  Aiiit, 

ms  Davis      Davis  J50U 

1JJ6  Patterson     Merrilecs  17S3 

U5U  Pordon     Larmcr  IIOOO 

u:.l  Beta   Omega Van  Sant  5001) 

U:.S  Congor    Congor  2000 

Hi;2  Smith     Perrenot  40n 

146S  Balmras     Jolianson  5500 

H7::  Schwlnd    .Patton  350(1 

1477  Paetow     June 

1193  Carleton      Carleton  400 

1497  Kennedy     Maclntrye  1100 

119S  Rediviva    Junk  8880 

1499  Arms   Brasch  3000 

(1443)  N  ASHBY  300  W  California, 
Berkeley.     One-story  5-room  dwlg. 

Owner S.    A.      Davis     3245      Idanc, 

Berkeley. 
Architect  ...None  . 
Day's  work.  COST.  $1500 

(1446)  S  DERBY  210  E  Grant.  Ber- 
keley.     One-story    5-room    dwelling. 

Owner D.  W.  Patterson.  3120  Ellis 

Berkeley. 
Architect  . .  .None. 

Contractor.  .J.  M.  .Merrilecs  &  Co..  2916 
Grove.   Berkeley. 

COST.    }17S5 

(1450)  NB  ASHBY  AVE  &  CALIFOR- 
nia,  Berkeley.  One-story  l-room 
frame  store. 

Owner E.    Pordon.    Berkeley. 

Arcliitect  ...None   . 

Contractor.  .Edw.  Larmer.  470  Boule- 
vard  Way.   Oakland. 

COST.    $2000 

(1451)  NE  BOWDITCH  &  DURANT 
Ave..  Berkeley.  Three-story  6-rooni 
addition   to  frame  fraternity  house. 

Owner Beta   Omega    of   Delta   Tau 

Delta  Bldg.  &  Loan  Asso- 
ciation. 2601  Durant  Ave.. 
•Berkeley. 

Arcliitect  ...Gustav  A.  Moller,  2601 
Durant  Ave..   Berkeley. 

Contractor.. Van  Sant-Houghton  Co., 
503   Market.  S.   F. 

COST.    J5000 

UTSS)  E  MIDVIA  90  N  Rose.  Berkeley 
Two-story   five-room   dwelling. 

Owner Geo.    P.    Congor.    1345    Mil- 

via,  Berkeley. 
Architect  ...None. 
Day's  work.  COST.   $200ii 

(1462)  NO.  1437  SANTA  KE.  Berkeley. 
Addition. 

Owner M.   F.   Smitli.    Premises. 

Architect  ...None. 

Contractor.  .D.  Perrenot.  1435  Cornell 
Ave..   Berkeley. 

COST,   J400 

(1468)  NW  NINTH  &  CARLTON'.  Ber- 
keley. Two-story  17-rooni  frame 
lodging  liouse. 

Owner Till  Balmras.  2430  9tli.  Bkly 

Architect  ...None. 

Contractor.  .Gustaf  Johanson,  1811  Rose 
Berkeley.  COST.   $5500 

(1472)  N  SHASTA  AVE  200  E  Tamal- 
pias.  Bei-keley.  Two-story  flve-room 
dwelling. 

Owner .M.     Schwind,     2623     Sliasta 

Ave.,   Berkeley. 
Arcliitect  .  .  .None. 

Contractor.  .Geo.  W.  Patton.  2126 
Emers.Hi.  Berkeley. 

COST.  $3.1110 

(1i;7i  ARLINGTON  AVE..  Berkeley. 
All  work  for  two-story  frame  dwlg. 


Archi 


.No 


Contractor.  .Junk-Rlddell  Inivest.  Cu,. 
509  Berkeley  National  Bk. 
Bldg..    Berkeley. 

Filed  June   10.  '14.      Dated . 

No   payments   given 

TOTAL  COST.    $ 

Plans  and  specifications  only  filed.     No 
agreement. 

11493)      E   TENTH   SO   N   Carlton.    Ber- 
keley.    Alterations. 

Owner C.     E.    Carleton,     2622     San 

Pablo   Ave.,   Berkeley. 
Architect  .  .  .None. 
Day's   work.  COST.    $1ihi 


Owner Rediviva  Club  House  Ass'n. 

2531  Benvenue  Ave..  Bkly. 
Architect  . .  .None. 
Contractor.  .Junk-Riddell         Co.,        2247 

Telegraph    Ave.,    Berkeley. 
COST.    $SSKli 

(11991  E  NEWTON  AVE  287  S  Wesley 
Ave,,  One  and  one-.lialf-story  6-room 
dwelling. 

Owner H.  P.  Arms,  Marboyd  Apts.. 

Berkeley. 
Architect  ...Elite     Planners,     1844     atli 

Ave.,  Berkeley. 
Contractor.  .M.    P.    Brasch,    5836    Ocean 
View  Drive,  Berkeley. 

COST.    $300(1 
♦ 

Buildiu)^  Contracts   Awarded. 


Alameda. 


1449     Rede 


klngham 
^itchison 


2000 


(14471      NO.      1818     CHAPIN,     Alameda, 
.\dd   to  dwelling. 

Owner G.  Anderson.  250  E  St..  San 

Francisco. 
Architect  ...None. 

Contractor..  Wm.     Kleeman,  188     Page, 
San    Francisco. 

COST.   $1011 


(1448)      NO.     1832     WALNUT.    Alameda 
One-story  S-room  dwelling. 

Owner J.  H.  Rockingham.  2306  San 

Jose  .4ve..  Alameda. 
Architect  .  .  .None. 
Day's  work.  COST.  $190(i 


(1449)      NO.    616    TAYLOR    AVE,.    Ala- 
meda.    -Alterations. 

Owner Sam    Redevlch.    Premises 

Architect  . .  .None   . 

Contractor.  .Altchison  &  .-lOns.  624  Tay- 
lor Ave.,  Alameda. 

COST.    $2000 


COMPLETION  NOTICES. 

ALAMEDA     COUNTY. 

June  5.  1914— LOT  24  BLK  1.  Thous- 
and Oaks.  Oakland  Tp.  J  H  Spring 
and  George  Friend  to  Spring  Con- 
struction   Co June    4.    1914 

June  .5,  1914— LOT  24  BLK  20  Map  of 
Blocks  20.  21.  22,  23,  24.  Thousand 
Oaks.  Oakland  Tp.  Clarabell  C 
Ailing  to  H  W  Mclntler.  .June  1.  1914 

.liine  .1.  1914— E  EL  CERRITO  AVE 
434,78  NE  38th  NE  42.71  SE  119.46 
SW  22.9'5  NW  113.50.  Okd.  Thomas 
Dnwdell  to  J  P  Silva June  3.   1914 

June  5,  1914— LOT  9  BI.K  "V"  973  Map 


Wednesday,      June      17,      1914. 

No.  1  .Suh  Ptn  Central  Oakland,  he- 
Ing  No,  3921  Webster.  Okd,  Leo  A 
Fleltz   to   Sullivan   Bros.. June   4.    1914 

June  5,  1914— NE  REDWOOD  AND 
Pleasanton  Roads  NE  3., 93  ch  NW 
4.11  ch  SW   3.37  ch  SE  6.15  ch,  Okd. 

J  T  Brennan  to  R  F  Buckman 

June   2,    1914 

June  3.  1914— LOT  27  Map  Piedmont 
Terrace-  by-the-Lakc.  Okd.  Frank 
F  Lewis  to  Fred  Pelers..June  4.   1914 

June  3,  1914— LOT  60  Map  Park  View 
Tract  No,  2,  Oakland  Tp.  George 
J   Wallace  to  Joseph  NeaL.June  4.    .4 

June  6.  1914— LOT  IS  BLK  6  Map  San 
Pablo  Park.  Bkly.  Gustaf  Johan- 
son   to   whom   it   may   concern 

June   4,    1914 

June  6  1914— S  DWIGHT  WAY 
703.67V4  E  San  Pablo  Ave  B  63.9414 
S  129.75,   Bkly.     John  Lutje  Brede- 

hoft  to  whom  it  may  concern 

June  4,   1914 

June  ,9.  1914— LOT  29  Clover  Garden 
Trtlct.  Okd.  A  S  Maloon  by  Tor- 
rence  S  Peterson  to  Torrence  S 
Peterson June    8.    1914 

June"  9.  1914— SW  SEVENTH  AND 
Adeline     53x110.     Okd.       K     Sudalja 

and  A  Saba   to   W  A  Anderson 

•••' June    6.    1914 

June  9,  1914- N  ROSE  577  W  Grant 
W  42.\N  135,  Bkly.  Addle  G  Brod- 
rick  to  W  L  Brodrick.  .  .  .June  6.  1914 

June's.    1914— N  SANTA  CLARA  AVE 

537-9%    W    Dth    W   38xN    144-3. .| 

Bmll  T  Bertelsen  to  John  Struven 
June   6.    1914 

June  9.  1914— NB  EIGHTH  AND 
Parker  E  130  N  208.77  W  131.I3.\S 
192.314,  Bkly.  Kawneer  Mtg  Co  to 
Gutlehen    Bros June    *,    1914 

.lune'lO,  1914—56  N  FROM  COR.  OP 
26tll  running  W  125  being  No.  2605 
.Market.  Okd.  W  P  Taylor  to  E 
W    Hayes June    C.    1914 

June  10.  1914— NE  E-FOURTEENTH 
and  4th  Ave.  being  Blk  55  Map  of 
Clinton.  Okd.  Chai-les  Bennett  to 
Corpelius  C   Foss June   9,    1914 

.lune  10.  1914— B  MIRA  VISTA  AVE 
240  N  Bonham  Way  E  47.93  N  79.45 
SW  or  curve  left  radius  of  40 
63.18  SW  39.32,  Okd.  Jessie  A 
Chrlstensen  to  C  Texdahl.June  8,  1914 

lupne  10,  1914— W  10  LOT  12  AND 
all  Lot  13  Blk  ''P"  1111,  Thermal 
Hill  Tract.  Josephine  Upward  to 
F   N   Sti-ange June    9.    1914 

lune  10.  1914- LOT  14  Map  Boyd 
Court,  Claremont  Ave  60  N  Eton 
Court.  Bkly.  Boyd  &  Anton  to 
Verne   Dlldine June  9.    1914 

June  11.  1914— SW  SIXTEENTH  AND 
Clay  S  60xW  100.  Okd.  M  Fried- 
man. Realty  Co  to  Chas  B  Hadley 
June  4.   1914 

June  12,  1914— NE  JEFFERSON  AND 
Addison  S  to  Strawberry  Creek  th 
along  said  creek  to  California  N 
lo  Addison  th  a'ong  S  line  Addison 
260  to  pt  beg.  Bkly.  The  Roman 
Catholic      Archbishop      of    S    F      to 

Kidder  &  McCullough Jum  7.   1914 

♦ •   

LIENS  FILED. 

AL.VMED.*     fOlINTY. 

June  1.  1914— LOT  21  Sbdvn  ''A" 
Thermal  Rancho.  being  Ptn  Sec  8 
T  4  S  R  L  E  5.38  acres.  Sunol  Tp. 
Geo  Bender  vs  B  O  Heine.    .    ..$63.20 

.lune  2.  1914— LOT  4  BLK  9  Map 
Claremont.  Bkly,  Contra  Costa 
Bldg  Materials  Co  vs  Richard  Law. 
E  D  McKeon.  Bay  City  Bldg  Co..  H 
K   and  J  C   Bowman $3S1.6S 

.lune     2,    1914— LOT     i   BLK    9     Map 


W^.lii 


Juii 


191  I. 


Claremonl,  Bkly.  John  W  Hodge. 
Jlei'.SO;  Oscar  Sellers.  $1111.85; 
Tilden  Lumber  Co.  JUS  vs  Bay  City 
Bldg  Co.  G  D  Patterson,  H  K  and 

J    c   Bowman 

June  3.  1914— LOT  4  BLK  9  Map 
Claremont.  Bkly.  Berkeley  Lumber 
Co  vs  Bay  City  Bldg  Co.  H  K  and 
J    C   Bowman   and   G   D   Patterson.. 

$343.75 

June  V.  1914— NW  EIGHTY-SIXTH 
Ave  60  NE  Dowling  Ave  th  along 
NW  line  86tli  Ave  50xNW  100.  Okd. 
F   E  Gold  vs  Grace  Hammond  and 

Gerald    L    Abell $110.60 

June  6,  1914— LOT  4  BLK  9  Map 
Claremont.  Bkly.  Andrew  T  Hunt 
vs   H  K  and  J  C   Bowman   and   G   D 

Patterson     »65 

June  S.  1914— LOT  25  BLK  1.  Fair- 
view  Park  being  No.  6428  Benvenue 
Ave..    Oakland.      Wm      Borrell       vs 

Louise  Ives   $95 

June  8.  1914— LOT  17  BLK  3  Arling- 
ton Oaks,  Oakland  Tp.     L  J  Deibel 

vs   W   R  Gettemy $461 

June  9.  1914— SE  FOURTEENTH  & 
Broadway,  being  Lots  5,  6.  7.  8.  9, 
10.  n.  12  and  13  Blk  191,  Kellers- 
bergers  Map  of  Oakland.  Joseph 
Musto  Sons-Keenan  Co  vs  Tlie 
Paottic   Theatre   Co  and   William   G 

llenshaw     JUO" 

June  12.  1914— LOT  77  AND  W  10 
Lot  7S  Map  Lawton  Ave  Tract.  Okd. 

Sunset  Lumber  Co  vs  C  Pregno 

$167.48 

June  12.  1914— LOT  4  BLK  9  Map 
Claremont,  Bkly.  Inlaid  Floor  Co 
vs  James  C  and  Helena  Kathryn 
Bowman  &  Bay  City  Bldg  Co.  $318.75 
June  12,  1914— LOT  4  BLK  9  Map 
Claremont.  Bkly.  Oscar  Sellers  vs 
Bay  City  Bldg  Co.  G  D  Patterson 
H  K  Bowman  and  J  B  Bowman.  .  .  . 

$1111.85 

June  12.  1914— SE  THIRTIETH  AND 
Linden  S  32-6xE  90.  Okd.  Hogan 
Lumber  Co  vs  L  Sctiwartz  and  A  F 

Wald     $281.52 

June  12,  1914— LOT  4  BLK  9  Map 
Claremont,  Bkly,  Scott  Co  vs  H 
K  and  J  E  Bowmjn  and  Bay  City 
Bldg    Co    '■•S9.07 


SUMMARY  OF  APPLICATIONS  FOR 
BUILDING  PERMITS  APPI.IEH  FOR 
AT  THE  BUREAU  OF  PERMITS  AND 
LICENSES,  OAKLAND,  CAL.,  FOR 
THE  MONTH  OF  MAY,  11114. 


BUILDING  AND   INDUriTRIAL  NEWS 

40(1.00 


Brick   foundation    i 

Additional  cost   to   rein- 

forced   concrete    nick- 
elodeon   and    stores... 
Concrete    pump    bouse..      1 

1.500.00 
200.00 

Concrete    motor    house.  .      1 

Steel    &    concrete    ware- 

5.000.00 

Steel  &.  concrete  garage     1 
Steel  &  concrete  office..      1 

2.500.00 
900.00 

Steel  &  concrete  loading 

1.400.00 

Steel    platform    1 

450.00 

Steel    frame    and      sheet 

metal    supply    station.      1 
Corrugated    iron    shed..      1 
Work         shops,         tiank 

575.00 
50.00 

Plan 


3H 

$596.12 

"'[ 596.12 

pleted     596.12 

lays ■■ 596.14 

TOTAL  COST.  $2384.50 
Surety,  E.  W.  and  O.  E. 
days.  Forfeit, 
nd  specifications   Bled. 


Li 


Alto 


JEALE     ADDITION.    IPalo 
work    for    one-story    frame    shlnj 
bungalow. 

jwner L.   A.  James,  Palo  Alto, 

\rchitect  ...W.  G.  Mitchell  &  Clias 
Hodges.  Bankers'-  In' 
ment   Bldg.,  S.   F. 


All 


fran 


and   ba 


ontraci 
1,535.00       Filed  Jii 


..A.    Cooke.    Burlingame. 
1,  '14.     Dated  May  26.  '14. 


and 


Garages,        sheds 

stables     28  ■'•''24-00 

Alterations,        additions 

and    repairs    155  49.530.50 

Totals                         ...307  $366,728.50 

New    construction     152  $317,198.00 

Alterations,        additions 

and    repairs    ^  ^",530.50 

Totals      307  $366,728.50 

Building  Operations   for   April   were  as 

Ne'w'^c'onstruction     149  $338,142.50 

Alterations,        additions 

and    repairs    151  67.398.00 

Totals     300  $405,540.50 


Shingles   and   plastered 758 

When    accepted    "^^^ 

Usual    35    days ^^^ 

TOTAL  CO.ST,  $3033 
!ond.  $1517.  Surety.  Pacific  Coast 
■asualty  Co.  Limit.  75  days.  Forfeit, 
;10    ner    dav.      Plans    and    speclRcations 


filed. 


All 


ork 


ept 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY 


COTTAGE— 1 

torv    and    base. 

frame. 

$2,000.      San   Jose 

.  Santa  Clara  C 

..   Cal. 

Architect,  none. 

Owner.   Casper 

Lenar, 

northeast    Josefa    and    San      Sal 

vadore 

streets.    San    Jos 

e.      The    dwellin 

g    has 

been    designed 

or    a    five-room 

with   bath.     Inte 

rior  will   be   finis 

pine   throughout 

An    automatic 

water 

heater    will    be 

Installed.      Bath 

room 

will  have  tile  w 

alnscot.     There 

fvlll   be 

an  open  lire  pla 

DC  and  tile  mantel.  Ex- 

felling  will   be  c 

with    rustic.      Plans    arc   comple 

te    and 

in  the  hands  of 

the  owner  who 

the   work    by   Da 

y   Labor. 

LOS      ALTOS,   CAL. 

mill  work,  finish  hardware  and  glass 
and   glazing  for  frame  church. 

Owner Protestant      E  p  i  s  c  id  P  a  1 

Bishop    of    California.    Inc.. 
1216    Sacramento.    S.    F. 
ArcJiltect  .  ..Coxhead         &        Coxhead, 
Hearst  Bldg..  San  Francisco 
Contractor.. H.    J.    Ross.    Palo    Alto. 
Filed  May  27.  '14.     Dated  May  — .  '14. 

Frame    up    and    covered $400 

Building    plastered    and    shingled    400 

When    building    finished 400 

Usual     35     days '""' 

TOTAL  COST.  $1600 
Bond.  $800.  Surety.  Guardian-Casualty 
&  Guaranty  Co.  Limit,  45  days.  For- 
feit.   $5   per   day.      Plans   and   speclflca- 


flled. 


BUILDING   CONTRACTS. 

SANTA    CLARA    COliNTY. 


NW  SANTA  CLARA  AND  TENTH  STS.. 
San  Jose.  All  work  for  one-story 
frame   store   building. 

Owner E.       Salas,       450       E-Santa 

Clara.    San    Jose. 

as,    McKenzie,    Bank     of 

Jose  Bldg..   San   Jose. 
H.   Miller.    1041   S-Second 

San    Jose. 
14.     Dated  June  3,  '14. 

$512.50 


Archl 


Filed  June 


Classification     of  .N' 

Bldgs.  P< 

1-story    dwellings    

1-st  dwlgs  with  stores. 
H4-story    dwellings     ... 

2-story    dwellings    

2-story    flats .  .  .  . 

3-stQry  apartments  .... 
1 -story    sleeping    porch. 

1 -story   stores    

2-story   stores   and   offlct 

building     

1 -story     offices     

1-story  frm  warehouse, 
3-story  material  bunkei 
1-story  builder  house. 
1-story  machine  shed. 
2-story     asphalt     mixing 

plant     

1-st  milk  bottling  hous 
1-story  green  houses. 
2-story  torick  and  con 
Crete  warehouse  . .  - 
1 -story    garage    (brick) 


nlll 


$  89,965.00 
2.100.00 
2G.S46.00 
69,555.00 
7.250.00 
40,000.00 
100.00 
6,975,00 

4,244.00 

3.700.00 

300.00 

2.200.00 

900.00 

SOO.OO 

1.800.00 
450.00 
2-50.00 

23.729.00 

350.00 

2.000.00 


NEAR  COR.  EMERSON  AND  UNIVER- 
slty  Ave..  Palo  Alto.  All  work  ex- 
cept plumbing.  heating.  lighting, 
shades  and  doctors'  special 
alterations  and   additions   o 


up 


512.50 


coat   plaste 

:n    completed     512.50 

il    35    days 512.50 

TOTAL    COST.    $2050.00 


for 


two-story 
building. 


nd    ba 


nt     Cla 


Palo   Alto 


C" 


Bond.    $1200.      Sur 
and  W.  A.  Beall. 
felt.    none.       Plai 
filed. 


T.    B.    Hubbard 


Limit.  50  da 


_  Jas.    Frazer, 

Architect  ...Henry  Shermund,  803  Mills 

Bldg.,   San   Francisco. 
Contractor.. C.  A.  Brady.  San  Mateo. 
Filed  May  2i5,  '14.     Dated  May  21.  '14 

On    1st    of    each    month '5% 

Usual    35    days ■     ^5% 

TOTAL  COST,  $18,865 
Bond  $9433.  Sureties,  O,  E,  Brady  and 
J  w.  Miller.  Limit.  100  days.  Forfeit, 
$10  per  day.  Pians  and  speclfioatlons 
filed. 


LOT    50    CLEAVES    TRACT.    San    Jose. 

All  work  for  one-story  bungalow. 
Owner      ....H.  W.   Balllet.  San  Jose. 
Designer... Aitklns    &    Richards.    Thea- 
tre   Bldg..    San   Jose. 

B.   Lamb.   640   S-llth    St., 


Contractor 


Brick    automobile 
building     


San 


Filed  May  27.  '14.     Dated  May  27,  '14. 


NO.    1117    ORCHARD.    San    Jose.      One- 
story  milk  house. 

Owner Fred  F.  Valkers.   Premises. 

Architect  ..  .None. 

Day's  work.  COST,  $400 

NO,    469    E-ST.    JOHN.    San    Jose.      Six- 
room  cottage. 

Owner L.    M.   Cunan,    Premises. 

Architect  . .  .None. 

Contractor.  .Wm.   Regal.   344   S-15th   St., 
San   Jose. 

COST.    $2000 

NO.  551  W-SAN  SALVADORE.  San  Jose. 
New  front  and  repair  cottage. 

Owner E.    Garnard.    Premises. 

Architect  . .  .None. 

Day's  work.  COST,   $400 


34 


Architect 
Day's   wo 


;A.\   AGUSTl.VK,   Su 
liiUilig. 

...A.   Buffo.  Pieml 

...None. 

rk. 


BUILDING   AND  INDUSTRIAL  NliWS 


Wi 


sda' 


'iug    t:ikt.Mi 
cept    lliu   IX 


COST.    1400 

NE  ,IOSEFA  AND  .SAN  .SALVADORB 
San  Jose.     Five-room  cottage. 

O"^"*'' Casper  Lenar.  Premises 

Arcliiteet  .  .  .None. 

Day's   work.  COST.   |2000 

NO.  398  X-SEVENTEENTH.  San  Jcse 
Front  porcti  and  repairs. 

Owns'' Joe    Sidler.     )H4     S-Pirst. 

San  Jose. 
Arcliiteet  . .  .None. 
Day's  work.  '  coST,  »400 

NO.  137  S-SEVENTEBNTH  ST..  San 
Jose.  All  work  for  one  and  one-half 
slory   frame   dwelling. 

Owner G.  S.  Jones. 

Architect  ...A.  p.  Hill   Jr.,  San   Jo^se 
Contractor.. R.  c.    Herschbach.    320    W- 

St.  James.  San  Jose 
Filed  May  14,  '14.     Dated  Apr.  24    '14 

Srf"'    "P     J988.70 

-when  plastered   988  70 

When   completed    '..[[    ags-jQ 

Usual    35    days 9gg  -jq 

TOTAL  COST,  'J3954!oO 
Bond.  J2000.  Surety.  U.  s.  Fidelity  & 
Guaranty  Co.  Limit.  Aug.  21  '-14 
Forfeit,  none.  Plans  and  specifications 
filed. 

COMPLETION  NOTICES. 

SANTA  CLARA  COUNTY. 

REC&RDED  ACCEPTED 

May  26.  1914— NW  TILLMAN  AND 
Yosemlte  Ave.  Hanchet  Park  Lot 
11  Blk  3.  San  Jose.  E  P  Main  to 
whom  it  may  concern.. May  26,  1914 
May  29.  1914_LOT  25  Linda  Vista  Tct 
San  Jose.     J  H  Hill  to  whom  It  may 

concern May    28.     1914 

June  2.  1914— W  FIRST,  bet.  San 
Carlos  and  San  Salvadore.  San  Jose. 
C   L  Meisterheim   to   whom    it   may 

concern jlav    27.    1914 

June  4.  1914— PART  LOT  12  South 
Range  2  West  of  J  Lick  Homestead 
Tract.    San    Jose      S    Rogers    to    R 

,  E  Carter June   1.   1914 

June  4.  1914— LOT  15  BLK  19  Llale 
Add'n.   Palo  Alto.      E   D  Congdon   to 

G  G  Bertsche June   3.   1914 

June  5.  1914— AGNEWS  ROAD  near 
Agnews  Station.     1  M  Morse  to  C  C 

Bernhardt June    1,     1914 

June  6.  1914— COR.  LYTTON  AVE  & 
-Middleflela  Road.  Palo  Alto.  A 
Roller  to  H  J  Ross May  23.  1914 


ajove.  Bids  are  now 
all  parts  of  the  wol-k- 
forced   concrete  work. 

RAIUtOAD  STATION  AND  INN— '> 
story,  frame  and  plaster,  $25,000.  Muir 
Woods.  .Marin  Co..  Cal.  Architects. 
Bliss  &  Faville,  Balboa  Bldg..  s.  F 
Ownei-s,  Mill  Valley  and  Mt.  Tamalpais 
.Scenic  Railroad.  The  new  building 
will  replace  the  old  Inn  recently  de- 
stroyed by  fire.  There  will  be  a  "large 
waiting  room,  office  and  restaurant 
Interior  will  be  flnislied  in  the  rustic 
style  with  a  large  stone  lire  place.  Ex- 
terior will  be  covered  with  field  stone 
and  cement  plaster  on  metal  lath. 
Plans  are  being  prepared,  but  con- 
struction will  not  be  started  for  sev- 
eral months. 

STABLES  AND  GARAGE— 1  story, 
frame  and  corrugated  iron  Cost  not 
■stated.  Richmond.  Contra  Costa  Co.. 
Cal.  Engineer.  Engineering  Depart- 
ment Standard  Oil  Co.,  Standard  Oil 
Bldg..  s.  P.  Owners,  Standard  Oil  Co 
Property  at  the  corner  of  Berryessa 
and  Green  streets  has  recently  been 
purchased  and  a  large  stable  building 
covering  an  area  of  100  bv  160  feet 
will  be  erected.  There  will  be  a  ce- 
ment floor  and  exterior  will  be  covered 
witli  corrugated  iron.  Plans  are  com- 
plete and  construction  will  be  started 
at  once  by  Dav  Labor 

SCH001^2  story  and  base,  brick 
Cost  not  stated.  Pittsburgh,  Contra 
Costa  Co.,  Cal.  Architect,  A.  W  Cor- 
nelius. Merchants'.  National  Bank 
Bldg.,  S.  P.  Owners,  Pittsburgh  Union 
High    School    District.      The      building 


1914. 


Pjumbing    plastering,   gi^^mg..   p^,„,. 

wfi'e  t!,  r'f"'  "'"""'  '■<'<'«"e,  l.ard- 
waie  and  labor  for  one-storv  frame 
residence  With  attic  room 

°""" -■^-  C.  Faris.  Richmond. 

Au-hitect...J.    B.    Ogborn    (non-certifi- 

cated).    Richmond. 

Contratcor..J.   j    widner,  Richmond. 

Piled  June  9.  '14.     Dated  June  6    '14 

J'l-ame  up.  walls  sheathed,  and 

roof  on    .  . 

Brown   coai  of'intei-ior  'piaster 

mutjr^"""  '''""^^'  '°''  P'aster%i7.30 
Build, ng   completed   and   notice 

U>ual   3a   days 5^  -^ 

Bond    t,o-<-      «     TOTAL  COST.   J2470.00 

Clays.  ^Forfeit.  ,2.     Plans  and  spec,t"a^ 

LOT  17  BLK   1.  T;w~f  Antioch.     Con- 

wiVh'ln^"qn  '"■■ck  work  to  be  completed 

w.thin  30  working  days  from  May  2S 

rials"**'"?""'    ^"    "''^^^^ary    ma^ 

Hiding       ■  'wo-story  Class   "C" 

"'^ John    McAravv      -Vntioch 

ntect...A.       w.      Cornelius,       Mer- 
Nat'l     Bank     Bldg., 


1914 


■ill 


sembly  hall,  library,  principal's  office 
teachers'  rooms  and  departments  for 
domestic  science  and  manual  training 
There  will  be  steam  heat,  a  modern 
system  of  ventilation,  vacuum  clean- 
ing and  program  clocks.  Interior  will 
he  finished  in  pine  with  maple  floors 
in  the  class  rooms.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken.  Bids  will  be  opened 
im  June  27Ui.  Plans  and  specifications 
'  e  secured  from  the  arcJilte'ct.  An 
I  proposal  appears  in  another 
oJiin.n  of  this  issue. 


nffl, 


BlILDINO  COl^lRACTS. 

MARIN  COUNTY. 


LIENS  FILED. 

SANTA     CLARA     COUNTY. 

RECORDED  AMOUNT 
June  5,  1914— PART  OF  LOT  3  BLK 
36  of  Town  of  Palo  Alto;  on  Web- 
ster near  Lytton  Ave.  M  L  Dahl  vs 
R  B  Ramsay  ana  Peters  &  Clark.. 
$63.70 

MARIN,   CONTRA  COSTA  AND 
SONOMA   COUNTIES. 

STORES  AND  OFFICES— 2  story  and 
base.  Class  C  construction.  Cost  not 
slated.  Antioch,  Contra  Costa  Co., 
Cal.  Architect.  A.  W.  Cornelius.  Mer- 
chants' National  Bank  Bldg..  S.  F. 
Owner.  John  McAravy.  The  building 
will  be  arranged  for  a  number  of 
stores    on    the    first    floor    and    offices 


HARCOURT  AND  I  STS.,  San  Rafael 
Grading  sewering,  concrete  work, 
brick  work,  stair  work,  hardware,' 
plumbing,      painting,    etc.,    for      resl- 

Owner Mrs.     N..    S.       Halsey.       San 

Rafael. 
-Architect  .  .  .None. 

Contractor.  .W.    w.    Rednall,    2500    Fil- 
bert.  San   Francisco. 
Filed  June  10.  '14.     Dated  June   10.   '14 

Frame    up     mj,, 

1st    coat    plaster    on 1170 

When    completed    .'   n70 

Usual    35    days J170 

TOTAL  COST,  $4670 
Bond,  $2335.  Sureties,  Herman  Freese 
and  L.  B.  Dunn.  Limit.  90  working 
days.  Forfeit,  none.  Plans  and  specl- 
ficatlon.e  filed. 

B IILDI XG   CONTRACTS. 

CONTRA    COSTA. COUNTY. 

LOTS  3  AND  4  BLK  119,  City  of  Rich- 
monil  Tract.  Excavation,  foundation, 
brick,  carpenter     and  electric     work] 


San    Fra 

Contractor..  Henry    Cesa.    Antioch. 

Fi  ed  June  4.  '14.     Dated  May  28.  '14 
When   concrete   foundation    in.        25?' 
1st   story     walls  are     ready     for 
placing   2nd   story   joists....  25<!' 

When    contract    completed....!     25% 
Usual    35    days 2°^^ 

„      „     .  TOTAL  COST.    $ll.s.5 

Bond,  $600.  Sureties  Tnhn  d  a  . 
nni  i„.  ■  ""'""<'=•  John  P.  Arata 
and  Antonio  Girando.  Limit.  none 
forfeit,  $10  per  day.  Plans  and  snecl' 
iications  filed.  ^ 

COanPLEl'ION  IVOTICES. 

CONTRA    COSTA    COUNTY. 

fu''„rf'??°      ,'  ACCEPTED 

June  9,  1914— SW  %  op  NE  %  AND 
NW  %  of  SE  V4  and  NE  %  of  SW 
Vt  and  SE  14  of  NW  "4  of  Sec  15  T  1 
S  R  3  B.M  D  B  &  M.  Byron  Hot 
Springs   (L  R  Mead,  Pres  )   to  Mac 

donald   &   Kahn June  9    1914 

June  10,  1914— DES.  TRACT  BEG  AT 
a  point  at  the  intersection  formed 
by  the  S  line  of  Main  street  and  the 
W  line  of  Fernandez  Ave  and  run 
ning  th  S  and  along  said  W  line  of 
Fernandez  Ave  120  feet  by  a  uni- 
from  depth  50  feet.  Town  of  Pinole 
CarlRuff  to  J0Barker..,Iune2,  1914 
June  12  1914— LOTS  1,  2,  3,  BLK  323 
Additional  or  Welch  Survey,  Town 
Of  Martinez.  H  J  Curry  to  Chas 
H  Ludden  and  Robert  W  Lambley. . 

,  ;■ June   11,   1914 

June  12,  1914— LOTS  IS,  19  BLK  15 
City  of  Richmond  Tract.  Cltv  of 
Richmond  to  Paul  Glaser.Mav  26    1914 

* .' 

COMPLETION  NOTICES. 

MARIN    COUNTY. 


RECORDEiD 

June  8,  1914— ROSS.  Mar 

McNierney    to    Boston 

Boston. . 


ACCEPTED 
1   Co.     Mary 
Dillon       & 
lay     25.     1914 


LIENS   FILED. 

CONTRA    COSTA    COUNTY. 

RECORDED         ■  AMOUNT 

■lune    4,     1914— S     V6     OP    NW     1/,     OP 
&ec  15  T  1  N  R  E  M  D  B  &  M.     Sam 


Meyers      vs    .lullelte    S       HarJlng. 
Plemier    Alitioili     nil    Co    and    J     W 

l.iveimnie     $532 

« 

FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


BUILDING  AND   INDUSTRIAL  NKWS 


Exele 


SCHOOLS— 3,  1  slory  :cinl  Ijase, 
frame.  Cost  not  stated.  Visalia,  Tu- 
lare Co..  Cal.  Architect.  H.  Y.  Davis, 
Visalia.  Owners,  Munson.  St.  John's 
and:  Buena  Vista  School  Districts. 
These  three  buildings  will  each  con- 
tain tour  class  rooms.  Interiors  will 
be  finished  in  pine  throughout.  Stoves 
will  be  used  for  heating:.  Composition 
blackboards  are  specified.  Exteriors 
will  be  covered  wilh  rustic  and  ship- 
1.TP.  Plans  are  ccmplcte  and  figures 
will  hi  called  for  at  once. 

.SCHOOL— 1  story,  frame.  Cost  not 
stated  Fresno.  Presni  Co..  Cal.  Ar- 
cl-itect.  C.  K.  Kirh.s-,  Fresno.  Owner, 
niola    School    District.       The       building 


ill 


ntai: 


■  ly  hall.     Pine   trli 
in      th<>      clr^s 


vith 


aple 


thrnug.'iout.  Composition  blackboards 
are  spocfiti'  Exterior  of  the  buidling 
will  be  eoitred  with  rustic  and  ship- 
■.ap.  I'l.ms  are  complete  and  figures 
are  now  bcng  taken.  Bids  close  on 
.Tune  :(ith.  Plans  can  be  secured  from 
tlie    architect. 

SCHOOL  ALTERATIONS.  REPAIRS 
AND  HEATING  SYSTEM— Cost  not 
stated.  Bishop.  Inyo  Co..  Cal.  Archi- 
tect. G.  C.  Clements.  Johnson  Bldg.. 
Bishop.  Owners.  Bishop  High  School 
Plans    have    been    completed 


for 


atio 


0  the  High  School  building  and  als 
or  the  Installation  of  a  new  direc 
team  heating  system.  Bids  are  noi 
lelng  taken  and  will  be  opened  o 
une    19th.      Plans    and      specification 


:!on   he  secured  fr 
official     proposal 


the 


chit 


thi; 


ippe 


othe 


SCHOOLS — 4,  1  story  and  base, 
frame.  Cost  not  stated.  Bakersfleld. 
Kern  Co.,  Cal.  Architect.  J.  M.  Saffell, 
New  Pish  Bldg.,  Bakersfleld.  Own- 
ers as  follows:  The  Norris  School, 
four  rooms  costing  about  16.500.  is  out 
for  figures.  The  Stone  School,  a  tour- 
room  building  costing  15.500,  is  also 
out  for  figures:  while  the  Browngold 
and  Poplar  Schools,  three-room  build- 
ings costing  t5,000  each,  will  be  out 
for  figures  next  week.  All  four  of  the 
Iniildlngs  will  be  erected  in  Kern 
County.  Complete  information  can  be 
secured    from    the    architect. 

BRIDGES — Eight,  steel  and  rein- 
forced concrete.  Cost  not  stated.  Ma- 
dera. Madera  Co..  Cal.  Engineer.  Coun- 
ty Surveyor,  Madera.  Owners.  Madera 
County.  Proposals  will  be  opened  on 
June  20th  for  furnishing  designs  and 
constructing  eight  steel  and  rein- 
forced concrete  bridges  in  Madera 
County.  Complete  Information  can  be 
secured  from  the  County  Clerk  at  Ma- 
dera. An  official  proposal  tor  this  work 
appears  in  another  column  of  this  Issue. 

Contracts   Awarded. 

SCHOOL — 1  story  and  base,  frame. 
$10,000.  Riverbank.  Stanislaus  Co.,  Cal. 
Architects,  Woollett  &  WooUett.  New- 
hall  Bldg..  S.  P.  Owners.  Riverbank 
School  District.  Contractor.  J.  Schmidt. 
Oakland.      Contract    price.    $10,000. 

SANITARY  SEWER  SYSTEM— Cost 
not  stated.  Exeter,  Tulare  Co..  Cal. 
Engineers.  Sloan  &  Robson,  Nevada 
Bank    Bldg.,    S.    F.      Owners.    Town    of 


Oakland.      Contlact    price,    $31.57(1. 

STREET  PAVING — Cost  not  stated. 
Lindsay,  Tulare  Co..  Cal.  Engineers, 
Sloan  &  Robson.  Nevada  Bank  Bldg.. 
S,  P.  Owners,  Town  of  Lindsay.  Con- 
tractors. Federal  Construction  Co..  S. 
P.      Contract    price.    $97,700. 

STREET  WORK— Cost  not  stated. 
Dinuba.  Tulare  Co..  Cal.  Engineers. 
Sloan  &  Robson.  Nevada  Bank  Bldg.. 
S.  P.  Owners.  Town  of  Dinuba.  Con- 
tractors. Ransome-Crumraey  Co,,  Oak- 
land.     Contract    price.    $57,790. 


BUILDING   COSTR.VCTS. 

FRESNO    COUNTY. 

LOTS  S  AND  9  BLK  1,  Altamont  Ad- 
dition, Fresno.  All  work  tor  one- 
story    frame    dwelling. 

Owner Margaret    B.    Scott.    Fresno 

Architect  .  .  .None. 

Contractor.  .N.      E.   James     and    E.      P. 

Smith.     Fresno, 
Filed  June  11.  '14.     Dated  June   11.  ■!*. 

Frame    in    place $400 

Plastering    completed     400 

Completion    of    building 400 

Usual    35    days 500 

TOTAL  COST.  $1700 
Bond.  $900.  Surety.  Southwestern 
Surety  Insurance  Co.  Limit.  45  work- 
ing days.  Forfeit.  $10.  Plans  and 
specifications   filed. 

LOTS  7  AND  8  BLK  4  Oilfields  in  Sec- 
tion 27.  19-15.  All  work  for  frame 
office    building. 

Owner California      Oilfields.      Ltd.. 

Oilfields.  Cal. 

Architect  ..  .Ray    &    Soule.    Santa    Bar- 
bara. Cal. 

Contractor.  .W.  J.  Ochs.  Coalinga,  Cal. 

Piled  June  9.  '14.     Dated  May  28.  '14. 
1st    story    celling   joists    and    2nd 
story    floor   joists    in    place.  .  .$1411.50 
Roof    sheathing    completed...    1882.00 

Building    enclosed 1882.00 

Completion    of    building 1882.00 

Usual    35    days 2362.50 

TOTAL  COST.    $9410.00 

Bond.    $2352.        Surety.      Pacific      Coast 

Casualty  Co.      Limit.    75    working   days. 

Forfeit,   none.      Plans  and   specifications 

filed. 


SACRAMENTO,    STOCKTON    & 
NOBTHERN  CALIFORNIA. 

RESIDENCES— 1  and  2  story  and 
base.  fra*ne.  Cost  not  stated.  Sacra- 
mento. .;  Cal.  Architects,  none.  The 
following  Day  Labor  jobs  are  reported 
as  about  to  be  started  In  Sacramento: 
E.  E.  Sydenstricker,  2504  O  street.  1 
story  five-room  house.  $2,500.  and  C. 
Valine.  2417  15th  street.  1  story  five- 
room  house.  $1,500.  Materials  are  now 
being   purchased. 

HOSPITALS — 1  and  2  story  and  base, 
frame  and  reinforced  concrete.  Cali- 
fornia. Architect,  State  Architect 
George  B.  McDougall.  Sacramento. 
Owners.  State  of  California.  Plans 
and    specifications   have   been    approved 


for    the 


structb 


buildings  at  the 


state 


stitutlons.    Approval    of    the 

se  plans  has 

been   given   by  the  State  Board  of  Con- 

trol and  money  in   the  amou 

nt  of  $117.- 

000   has   been  set   aside. 

POST  OFFICE— 1   story  a 

nd  base,  re- 

Inforced    concrete.      Cost      i 

ot      stated 

Willows.    Glenn    Co.,    Cal. 

Architects 

3:'. 


lili.-s  i-  Faville.  Balboa  Bldg..  S.  V. 
Ouncis,  Unite, 1  States  Guvernnient.  Mr. 
K^ivllle  has  donated  tlie  plans. tor  this 
huihling  ana  the  government "  Iras  ap- 
pioved  a  site,  also  donatcktl.  rnteriof 
of  the  building  will  be  finished  in  pine 
throughout.  There  will  he,  a  central 
heating  system.  Exterior,  of  the'buiidi 
ing  will  be  faced  with  cement  plaster. 
Plans  are  now  being  ijrepared, ,  Bids 
will  probably  be  called  through  tbe  ot4 
fice  of  the  Supervising  Architect  a^ 
Washington.  D.  C.     Further  notice  wilj 

POST  OFFICE— I  and  2  story,  brick] 
stone  and  steel.  Cost  not  stated.  Chi^ 
CO.  Butte  Co..  Cal.  Architect.  Super- 
vising Architect  Oscar  Wenderoth, 
Washington.  D.  C.  Owners.  United 
States  Government.  Bids  opened  in 
\Va.s;hington  for  this  work  on  June  9th 
sbow  B.  J.  Duffy  of  San  Francisco  low 
as  follows.  $76,230  for  limestone  and 
$76,230  for  sandstone.  He  will  prob- 
ably be  awarded  the  contract.-  A  com- 
plete list  of  these  figures  will  be  found 
under  the  heading  of  Sacramento. 
Stockton    and    Northern   California. 

DREDGING — Cost  not  stated.  San 
Joaquin  River.  Cal.  Engineer,  Major 
S.  A.  Cheney,  Custom  House.  S  .  P. 
Owners.  United  States  Government. 
Bids  are  now  being  called  for  dredg- 
ing the  San  Joaquin  River  and  Stock- 
ton Channel.  Bids  will  be  opened  on 
June  25th.  Pull  particulars  can  be 
secured  from  the  engineer  in  charge. 
An  official  proposal  appears  in  another 
column    of   this    Issue. 

RESIDENCES— 2.  1  story  and  base, 
frame,  $2,500  and  $1,200.  Sacramento. 
Cal.  Architect,  none.  Owners,  John 
Passmussen,  Monte  Vista  avenue,  and 
William  G.  Gallagher,  Kearny  street, 
near  Arroyo.  The  larger  house  will 
contain  six  rooms  and  the  smaller  five 
rooms.  Interiors  will  be  finished  In 
pine  throughout.  There  will  be  open 
fire  places  and  tile  mantels.  Some 
hardwood  floors  will  be  used.  Auto- 
matic water  .heaters  will  be  installed, 
Bath  rooms  and  kitchens  will  have  tile 
wainscot.  Exteriors  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owners  who  will  do 
the   work   by   Day   Labor. 

STATE  HIGHWAY  WORK— Cost  not 
stated.  California.  Engineer.  State 
Highway  Commission.  Forum  Bldg.. 
Sacramento.  Owners.  State  of  Cali- 
fornia. Bids  were  opened  at  the  last 
meeting  of  the  State  Highway  Commis- 
slon  for  work  in  four  counties.  A  com- 
plete list  of  these  bids  will  be  found 
under  the  heading  of  Sacramento  in 
this  Issue. 

SEWAGE  PUMPING  PLANT  AND 
MACHINERY  —  $125,000.  Sacramento. 
Cal,  Engineer.  City  Engineer.  Sacra- 
meinto.  Owners.  City  of  Sacramento. 
A  new  reinforced  concrete  pumping 
plant  will  be  erected  at  the  sewerage 
farm  at  the  northeast  corner  of  Frank- 
lin and  Riverside  avenues  in  Sacra- 
mento. Plans  are  complete  and  fig- 
ures for  the  construction  of  the  build- 
ing and  the  installation  of  the  ma- 
ihlnery.  Bids  will  be  opened  on  June 
23rd,  An  official  proposal  appears  In 
another   column    of  this   Issue. 

OIL  STORAGE  TANKS— Steel  con- 
struction. $15,000.  Sacramento.  Cal. 
Engineer.  Engineering  Dept.  Standard 
on  Co.,  Standard  Oil  Bldg..  S.  P.  Own- 
ers, Standard  Oil  Co.  Work  has  been 
started  by  Day  Labor  on  the  construc- 
tion of  a  number  of  steel  oil  tanks  at 
Guthrie    Station    near    Sacramento. 


nrir.DiN'c;  and  indtstrial  nkws 


Veneered  Panels  that 
ARE  good- — order 


For  all  purposes  use 
Wybro  Panels 

No  matter  what  "kind"  of  a  panel  you 
require,  you  will  find  it  among  the  WYBRO 
family  of  168  varieties. 

"A  Panel  for  every  purpose"— that's 
the  WYBRO  advantage.  And  they  are  all 
UNIFORM  in  quality— always  the  best  ob- 
tainable. 


today  from 

White  Bpotl^epss 


Sth  and  Brannan  Streets 


San  Francisco 


/-HI    •             r»         A    i^££'  »f    the    United    .States      Post    Office      at 

tthlCO    rOSt    (JlllCe  Chlco,    Califomla.      B.    J.    Dufty.    ot   San 

Francisco,   presented   the   lowest   figure 

TtlHc    A  rO  Ononon  for  both  limestone  and  sandstone.     His 

D1U»   I\IC   UpeneU.  „ias   „.ere  as   follows;    $76,230   tor  lime- 

stone    and    176,230    for    sandstone.      He 

B.  J.  DulTy  I,o>v  Man  For  «  ork  on  Ilotli  will  probably  be  awarded  the  contract 

I.lmeiitonp     and     Snndatone.       No  The     building     will     be     a     two-story 

.V«ard  of  Contract  Made.  structure  with  a  one-story  wing  In   the 

rear.     Exterior  will  be  faced  with  stone 

(By  Special   Wire.)  and    brick.      Construction    will   be    non- 

WASHINGTON.   D.  C.   June   9.   1914.—  fireproof.    e.\cept    the    first    floor.      The 

Nine  sets  of  figures  were  opened  in  the  building  covers  an  area  o(  about  6.000 

ofnce    ot   Supervising   Architect      Oscar  square   teet.     The   tollowing   Is  a  coni- 

Wenderoth    today   for    the   construction  plete  list  ot  the  bids  as  opened: 

Bidders                                                         Limestone  Sandstone 

B.   J.   Duffy.   San    Francisco 176.230  $76,230 

Welsh     Bros.,    Oakland 78,787  82,500 

Hamburg  &  Mattson,  Astoria,  Ore 83.000  84.500 

Kling    Co..    Los    Angeles 86.000  86,000 

J.    B.   neite.   San   Francisco 78,620  

Frank    Gallagher,    .San    Francisco 84,600  84,800 

E.    F.    Burke.    San    Francisco 87,990  87.090 

William  A.  Newsom,  San  Francisco 88,998  91,146 

E.  D.  Sharpe,  Chlco 78,298 

^ BITTE    CO.    DIV.   .1    ROUTE    3    SEC.    D. 

State  Highway  Bids       ^^^BB^L^:^:  '-^B^ 

Opened  Recently.  .^^Trl.:"::^^:' ::L'''^:;r.^: 

iron    pipe,    Portland    cement,    sand    and 

llldx  (or  W.irk  in  Konr  Counllen  <l|irned        coarse    aggregate.      Total,    $52,407.80. 

Iiy  Hi|;li%va>    ConiinlxHlon.   All  Work  TEHAM.\  CO.  DIV.  2  ROUTE  7  SEC.  A. 

Within    EKtIniate.  P.    Rolandl.    S.    F $64,686.90 

Carnahan  &  Mulford,  S.  F 62,210.011 

P.   L.   Burr.  S.   F 59. 333.90 

Bids    were    opened    at    the    last    meet-  j,     j^j,,^,^     .Sacramento 53.67a.tO 

ing  of  the  State  Highway  Commission  EnKlneer-.    Eotlniate,    ».'.9.4r,II.88. 

for   constructing      State   Highways      in  Materials  furnished  by  State:       Pipe 

Shasta.      Glenn.      Butte      and      Tehama.  ^^i^i„^     reinforcing    steel,    corrugated 

Counties.     The  following  Is  a  complete  j^^^     ,       ^^^  Portland  cement.     Total, 

list    ot    the    bids    as    received    together  jir  ly'.  04 

with   the  engineer's  estimate  and  a  list  -   •    •"■     • 

of  the  materials  furnished  by  the  state: 

SHASTA   CO.   DIV.  3  ROUTE  3   SEX.   D.  Ri/Ig         VfW        Wf  f\r]i 

F.    Rolandl,   S.   F $63,245  LllUa        1  l/I          T  T  Ul  IV 

Berry-Mackie  &  Co..  S.  F 64,770  «    .    ri,      .        />i     _•-„! 

P    L    Burr    S    F                                        76,925  At  StatC    CapltOl. 
Engineer's    Eiftiinate,    900,057.75. 

Materials  furnished   by  State:       Pipe  

railings,    reinforcing    steel,    corrugated  Hoard    of    Control    Open!.    l-'lKiir.-«    I'or 

iron    pipe,    Portland      cement.        Total,  conN.-rvntory     and     Greenhouse  on 

$6,458.55.  The   Capitol   GroandH. 
GLENN    CO.    DIV.    3    ROUTE    7    SEC.    C. 

P.    Rolandl.    S.    F $44,983.00  (By   Special   Wire) 

Carnahan    &    Multord,   S.   F 38,102.00  S.^CRAMENTO.   CAL..  June   Sth,    1914. 

P.  L.  Burr,  S.  F 39,035.00  — Bids    were    opened      today    for      con- 

M.  Jacinto.  Sacramento 40,146.00  structing  a  conservatory  on  the  Capitol 

P.    H.    Hoare,   Oakland 37.209.50  Grounds    and    also    tor    the   super-struc- 

Frcd    Leffler,    S.    F 47,783.60  ture   of  a   new   green  house,   which    will 

M.     Blumenkranz,    Stockton...    39,822.60  also  be  erected  on  the  Capitol  Grounds. 

Enslneer's    Eotlniate,    »3»,884.26.  One  bid.  that  ot  the  King  Constr.  Co..  of 

Materials  furnished  by  State:.  Pipe  Sacramento  for  $713.  was  received  for 
railing,  reinforcing  steel,  corrugated  the  latter  work.  Sailer  Bros.,  ot  Sacra- 
iron  pipe.  Portland  cement.  Total,  $22,-  mento,  were  tlie  lowest  bidders  tor  the 
225.84.                                                                   .  general    construction    of   the   conserva- 


E.  H.  Williams  Chalmer  Monday 


Munday  &,  Williams 

Atlorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Ftanclsc 


tory    at    $3,13s.      A    complete    list    ot    the 
bids  received  follow: 

ConHervatory  Work. 

Sailer   Bros.,   Sacramento $3,138 

Sacramento     Home     Bldrs..       Sacra- 
mento         4.013 

Keating    &    Polk 4,400 


BUILDING   CONTRACTS. 


S.ICRAMENTO    COUNTY. 

.-i  14  OF  N  14  OP  LOT  8  AND  S  %  OF  N 
V4  of  W  70  teet  Lot  7,  V,  W.  21st  and 
22nd    Sts.,    Sacramento.      Dwelling. 

Owner Elsa  Grau  Thomas. 

.Architect  .  .  .None. 

Contractor.  .Sacramento      Home    Bldrs.. 
522    Forum      Blilg..      Sacra- 
Piled  June  11,  ■11.     Dated  June  1,  '14. 

COST,  $4239 


E  %  LOT  12  OF  OAK  GROVE  TCT.,  Sac- 
ramento. All  work  except  painting 
and  hardwood  floors  for  cottage. 

Owner A.  W.  Clifton,  3213  3rd  Ave.. 

Sacramento. 
Architect  . .  .None. 
Contractor.. E.   S.   Mason. 

COST,  $3558.50 


PAINTING   Q.V   ABOVE. 
Contractor.. Chester   E.  King.    3318   Ma- 
drone,  Sacramento. 
Filed  June  11.  '14.     Dated  June  6,  'H. 

COST,   $288 

49  .ACRE  TRACT  R  AND  UPPER 
Stockton  Road,  Guthrie  Station.  Steel 
storage  tanks. 

Owner Standard   Oil  Co.,   Premises. 

Architect  ..  .None. 

Day's  work.  COST,    $15,000 


%    OF   W    %    LOT   5,    I,   J,   22ND  AND 
23rd   Sts.,. No.   225   J   St.,   Sacramento. 
Two-story    frame      tenements      (four 
apartments   ot   5-rooms  each), 
wner Lena    Clement.    1330    M    St.. 


.Non 


Contractor.. G.    E.    Harvle,    2212    T    St.. 
Sacramento. 

COST.    $6675 

E  60  FT.  LOT  4,  J,  K,  3RD  AND  4TH 
Sts.,  Sacramento.  Painting  for  ten- 
story  reinforced  concrete  store  and 
office    building. 

owner Merchant  Improvement  Co. 

.-\rchitect  .  .  .None. 

General   Contractor .  .Ransome  Concrete 
Co..    506      P.      &    M.      Bank- 
Bldg..    Sacramento. 
.Suh-Contractor.  .H.    W.    Tyrrel. 
Piled  June  10,  '14.     Dated  June  0.  '14. 

COST,    $4465 


Wednesda 


17, 


1914. 


B  OF  LOT  12,  OAK  GROVE  TCT.;  1st 
Ave  near  bower  Stockton  Road,  Sac- 
ramento. One-story  S-rooni  frame 
(Iwelling. 

owner A.     W.     Clifton,     301S     35th 

St.,    Sacramento. 
Designer  ..  .A.     Willoner.     524     Ochsner 

Bide.,    Sacramento. 
Contractor.  .E.    S.    Mason.    32M    5tli    St., 


BUILDING   AND  INDUSTRIAL  NEWS 

Contrarla,..<'liattcrton     Cro.-,,     ;il2i;     T 
St.,   Sacramento. 

COST,    fsniio 

W  %  LOT  1.  O.  P.  25TH  AND  26TS  STS 
Sacramento.  One-story  flve-room 
frame  dwelling. 

Owner E.    E.    Sydenstricker.     25114 

O    St.,    Sacramento. 


I  711  FT.  OF  S  140  FT.  OF  B  Vj  LOT  7. 
J.  K,  5TH  AND  6TH  Sts.,  Oak  Ave 
bet.  5tll  and  0th  Sts..  Sacramento. 
One-story  brick  private  garage. 

iwner Howard    Kimbrough,    S17    J 

St.,  Sacramento, 
kichitect  .  ..None. 

^>ntractor..Murcell    &    Haley.    Ochsner 
Bldg..    Sacramento. 

COST,    S20S3 


LOT  12  MONTE  VISTA — MONTE  VISTA 
Ave  and  Pacific  Ave.,,  Sacramento. 
(Ine-story    six-room    frame    dwelling. 

Owner John     Rassmussen,     Mlonte 

Vista    Ave.,    Sacramento. 


.No 


Day's    work. 


COST,    {2B00 


LOT     3613     ELMHURST,     Kearny     Ave. 

near   Arroyo,    Sacramento.      One-story 

live-room   frame   dwelling. 

iiwner Wm.    G.    Qallacher.    Kearny 

Ave     near     Arroyo.     Sacra- 


Arcliit 
Day's 


.Nc 


A'Ork. 


S  '/t  OF  LOT  5,  K,  L,  3TH  AND  lOTH 
Sts.,  Sacramento.  Remodel  building 
and  make  four  stores. 

Owner A.         Navlet.         Suttervlile 

Heights.    Sacramento. 

Architect  .  ..None. 

Day'  work.  COST,  $2(iu 


;  (iU  FEET  LOT  li 
Sts.;  Alley  bet. 
Sts.,    Sacraineni 


N    %   LOT   4,  Q,  R,   6TH  AND  7TH  STS., 
Nos.    626-630   Q   St. 


nake 


.R.    CioflSi.    701    L    St 

ramento. 
,  .Nop 

.Cha: 

Sacr 


cliite 


.No 


COST,    $1300       Da> 


7TH   AND  STH 

ul   Sth.    R  and  S 


Vanina.    2022    M    St.. 
COST,    $300 


COST,    $2850 


LOT     SI     SUTTER     TERRACE,     Add'n.. 

Sacramento.    One-story  o-room  frame 

dwelling. 

Owner Clark    Realty    Co.,' 924    6th. 

Sacramento. 


COST.    JUlOll 

S  Vi  LOT  1  V,  W,  3RD  AND  4TH  STS.. 
No.  2215  3rd  St..  Sacramento.  One- 
story    five-room    frame   dwelling. 

Owner C.      Valine,    2417    15th      St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .C.     Valine.     2417     I5th     St. 
Sacramento. 

COST.    $1500 

0.  Sub.  No.   78. 


Sacramento 
,  .  Jas.   Seadle 


Fo 


Bldg., 


LOT  7S12,  H.  J.  Goetl 
Sacramento.  Add! 
frame   dwelling. 


COST.    $1200       Da 


COMPLETION  NOTICES. 

SACUAMKNTO    COUNTY. 

RECORDED  ACCEPTED 

.lune  6,  1914— E   %  LOT  7.  N.  O.  23RD 

and    24th    Sts.,    Sacramento.      Louise 

M  Taylor  to  Frank  P  Williams 

June    4,     1914 


LOS    ANGELES    AND    SOUTH- 
ERN  CALIFORNIA. 

Contracts   Awarded. 

Al'ART.MENT  HOUSE— 3  story  and 
base.  Class  C  construction.  $50,000. 
Los  Angeles.  Cal.  Architect.  L.  T. 
Mayo.  Story  Bldg..  L.  A.  Owner.  R.  J. 
Dunn.  Contractor.  L.  T.  .Mayo.  Story 
Bldg..    L.    A.      Contract    price.    $50,000. 

APARTMENT  HOUSE— 3  story  and 
base.  Class  C  construction.  $36,000. 
I>os  Angeles.  Cal.  Architect.  none. 
Owner.  Elias  A.  Sbedoudy.  Contrac- 
tors the  L.  F.  S.  Syndicate.  Los  Angeles 
Investment  Bldg..  L.  A.     Contract  price. 

$;i6.oo». 

H0TEI^2  story  and  base,  frame  and 
plaster.  $35,000.  Ontario.  San  Bernar- 
dino Co.,  Cal.  Architects.  Butler  Bros.. 
Mason  Bldg..  L.  A.  Owners.  Ford  Bros. 
Contractors.  Butler  Bros.  Construction 
Oo.,  Mason  Bldg..  L.  A.  Contract  price. 
$35,000. 

HOTEL — 1  story  and  base,  brick  and 
steel,  $30,000.  Los  Angeles.  Cal.  Ar- 
chitects, Weston  Building  Co.,  Lanker- 
s.liim  Bldg..  L.  A.  Owner.  G.  A.  Thiele. 
Contractor.  George  M.  Easton.  436  West 
30th  street.  L.  A.  Contract  price.  $30,- 
ouo. 

RESIDENCE  —  2  story  and  base, 
frame  and  plaster.  $20,000.  Los  Ange- 
les, Cal.  Architects.  Butler  Bros..  Ma- 
son Bldg..  L.  A.  Owner.  David  E. 
Spangler.  Contractors.  Butler  Bros. 
Construction  Co.,  Mason  Bklg.,  L.  A. 
Cnntr'act   price.    $20,000. 


LIENS  FILED. 


SACRAMENTO    COUNTY. 


RECORDED  AMOUNT 

June   5.    1914— LOT   4.   J-   K.   4TH   AND 

Sth     Sts..     Sacramento.         Brookes- 

Foilis  Elec  Co  vs  Marsh  Investment 

Co  and   A  E   B  Ridley $57 

June  9.  1914— W  %  LOT  3.  S,  T,  lOTH 
and  nth  Sts..  Sacramento.  Charles 
L  Burnett  and  George  H  Burnett 
(Burnett    &    Sons)    vs    Ed    Conradt 

$123.31 


Vanina.    2022    M    St.. 
lento. 

COST.    $750 


LOTS  12,  13,  14,  15  BLK  31  Oak  Park. 
Sacramento.  One-story  bank  build- 
ing and  two-story  brick  building 
(stores  and  apartments). 

Owner Sacramento    Bank    &    Cor- 

noration.     5th     and     T     Sts., 


Ju 


NOTICE    OP    NON-RESPONSIBILITY'. 
SACRAMENTO    COUNTY. 

11.  !914— B  V4  OP  W  V4  LOT  2. 
K.  L.  Sth  and  9th  Sts..  Sacramento. 
Nellie  and  Kate  Turton  as  to  im- 
provements   on    leased   property.... 


Contractor.  .Keating     &     Holt.     Forum 
Bldg..     Sacramento. 

TOTAL    COST.    $23,000 

W  %  LOT  2.  U.  V.  25TH  AND  26TH 
Sts..  Sacramento.  One-story  six- 
room    frame   dwelling. 

Owner J.    H.    Welsh,     S22    Sth    St., 

Sacramento. 

Architect  .  .  .None. 


BCILDING   CONTRACTS. 

SAN   .lOAftUIN    COUNTY'. 

LOT  16  OF  SOUTH  ORCHARD  OF  THE 
Acampo  Orchard.  Acampo.  San  Joa- 
quin Co.  All  work  for  two-story 
frame  residence. 

0^^.ne,■ J.  H.  Clancy.  Rt.   1.   Box  62. 

Acampo,   Cal. 

Architect  .  .  .None. 

Contractor.. Joseph    Vance.    Lodi.    Cal. 

Filed    May    3.    '14.      Dated    May    1.    '14. 

Building    ready    for    plumhing \i 

Usual     35     days 'a 

TOTAL   COST,    $45.'io 


PORTLAND  AND  OREGON. 


rete. 


BRIDGES— Five,  steel  an 
Cost  not  stated.  Clatsop  Co..  Ore.  En- 
gineer, State  Highway  Commission, 
Court  House,  Astoria.  Owners.  Clat- 
sop County.  Bids  will  be  opened  on 
June  22nd  for  the  construction  of  the 
following  described  bridges.  Plans 
and  full  particulars  can  be  secured  by 
addressing  the  Highway  Commission. 
County  Court  House.  Astoria: 

No.  1.  125-toot  steel  bridge  with 
piers  and  approaches  in  Nehalem  Val- 
ley near  station  29  on  the  State  High- 
way survey. 

No,  2.  125-foot  steel  bridge  with 
piers  and  approaches  on  Nehalem  Val- 
ley road  over  Nehalem  river  near  sta- 
tion  217  on  the  State  Highway  survey. 

.\o.  3.     SO-foot  steel  bridge  with  piers 
and  abutments  on  Seaside  to  Till 
road    near   station    422     on      tlie 


ok 


Hi: 


vey. 


vith 


Clatskan 


68-,fioot    ,steel     bridge 

over    North    Fork       of      the 

river,  two  miles  from  Olney. 

No.  5.  80-foot  steel  bridge  with  piers 
and  approaches  over  Youngs  river 
about   four   miles    from   Olney. 

BRIDGE— Steel  and  concrete.  Cost 
not  stated.  Portland.  Ore.  Engineer. 
State  Highway  Commission.  Portland. 
Owners,  State  of  Oregon.  The  new 
bridge  will  be  277  feet  long,  consist- 
ing of  two  spans,  one  200  eet  and  the 
other  77  feet  long.  Plans  are  complete 
and  figures  will  he  opened  on  June 
21111.  Plans  can  be  secured  from  the 
Commission.  Court  House  Bldg..  Port- 
land. 


iNVENT- 


nd    ba 


38 

ei-s.  Sisters  o  the  Good  Shepherd  The 
huilding  will  be  erected  on  the  prop- 
erty bounded  by  Congress.  13ryant,  Al- 
lilna  and  iJclcuni  streets,  and  will  cov- 
er an  area  of  210  by  145  feet.  Con- 
struction will  be  fireproof.  There  will 
be  large  dormitories,  a  number  of  class 
rooms,  dining  rooms,  kitchen,  chapel 
and  office.  Interior  will  be  finished  in 
pine  throughout.  Plans  provide  for 
steam  heat  and  elevator  service.  E.x- 
teriur  of  the  building  will  be  faced 
with  pressed  brick.  Separate  bids  are 
now  being  taken  for  the  general  con- 
tract   and    for    the    heating    and    venti- 


SEATTLE  AND  WASHINGTON. 

COURT  HOUSE— 3  or  3  story  and 
base.  Class  A  construction.  $950,000. 
Seattle,  Wash.  Architect,  A.  Warren 
Gould,  American  Bank  Bldg..  Seattle. 
Owners.  King  County.  Plans  have  been 
completed  for  the  new  County  Building 
which  is  to  cover  an  entire  block  in 
Seattle.  Bids  are  to  be  submitted  on 
two  alternate  propositions,  but  in 
cither  case  must  not  exceed  the  amount 
of  J950.000.  The  first  proposition  will 
call  for  a  three-story  building  cover- 
ing the  entire  site  with  a  five-story 
central  portion.  The  second  proposi- 
tion will  call  for  a  five-story  building 
over  the  entire  lot  and  a  seven-story 
central  portion.  Plans  and  specifica- 
tions with  complete  instructions  can  be 
secured   from   the  architect. 

POST  OFFICE— 2  story  and  base, 
stone  and  brick.  Cost  not  stated. 
Idaho  Falls.  Idaho.  Architect.  Super- 
vising Architect  Oscar  Wenderoth, 
Washington,  D.  C.  Owners,  United 
states  Government,  Plans  have  been 
completed  for  this  building  ana  s.how 
a  two-story  structure  of  nonflreproof 
construction  except  the  first  floor.  The 
building  will  cover  an  area  of  ap- 
proximately 5,525  square  feet.  Inte- 
rior will  be  faced  with  pressed  brick. 
Plans  are  now  out  for  figures  and  bids 
will  he  opened  on  July  10th.  An  official 
proposal  appears  in  another  column  of 
tlii.-i    issue. 

Contracts   Awarded. 

ICE  RI.XK— 1  story  and  base,  steel 
:ind  brick.  $150,000.  Seattle.  Wash. 
Architect's  name  not  given.  Owners, 
Patrick  Bros..  Vancouver.  B.  C.  Con- 
tractors, llanhattan  Co..  Centi-al  Bldg., 
Seattle.      Contract   price.    $150,000. 

^ —  _ 

A    WORLD    CAPITAL. 


All    .Natiuna  lo  Ca-a|ieriite  In  the  Build- 
ing  of  nn   IdenI   International   City. 


A  grandly  idealistic  project  has  re- 
cently been  launched  by  an  interna- 
tional organization  known  a.''  the 
"World  Conscience  Society."  The  de- 
Ki;ls  and  plan  were  conceived  and  per- 
fected after  ten  years  of  altruistic 
labor  and  study  on  the  part  of  Hendirk 
Christian  Anderson.  an  American- 
Scandinavian  ■  sculptor  residing  in 
Rome,  assisted  by  some  io  sculptors, 
artists.  engineers,  architects,  and 
scientists,  and  has  for  its  object  the 
establishment    of    an    ideal    world    city 

to  have  their  home  and  inspiration. 

A  review  of  the  massive  and  beauti- 
fully illustrated  volume  which  embodies 
the  plan  in  its  details  was  recently 
published  in  the  Monthly  Bulletin  of 
the  Pan  American  Union.  "This  pro- 
posed international  city"— writes  the 
reviewer — "is    to    be    a    city    of    light. 
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healtli.  wide  avenues,  parks,  play- 
grounds, fountains,  lagoons,  and  noble 
buildings.  It  Is  to  be  a  city  without 
slums,  a  city  of  efficiency,  convenience 
and  beauty.  Not  only  in  structure,  plan, 
and  equipment  will  it  be  the  ideal  city, 
but  it  is  intended  to  become  the  in- 
tellectual, artistic,  and  practical  in- 
ternational capital  of  the  world;  a 
clearing  house  for  the  various  social, 
cultural,  scientific  and  political  aspira- 
tions of  humanity. 

■'As  designed  it  will  cover  some  Id 
square  miles  of  ground.  its  archi- 
tectural plans  are  so  drawn  that  11 
can  be  built  at  almost  any  spot  ac- 
cessible to  the  sea  that  the  nations 
may  choose.  While  there  is  ample 
room  within  the  limits  of  the  city  for 
the  homes  of  the  permanent  inhabi- 
tants and  the  necessary  business  and 
manufacturing  plants,  the  heart  of  the 
city  is  composed  of  buildings  adapted 
to  the  unification  of  international  in- 
terests. These  are  grouped  into  three 
centers  devoted  respectively  to  science, 
art,  and  physical  culture.  The  scienti- 
fic center  is  connected  with  the  center 
of  art  by  the  broad  Avenue  of  Nations 
flanked  on  either  side  by  palaces  which 
will  house  ambassadors  and  delegates 
representing  their  respective  nations. 
It  has  for  its  crowning  motif  the 
gigantic  Tower  of  Progress,  which 
rises  to  the  height  of  1.000  feet  or 
more.  On  the  summit  of  this  tower 
will  be  installed  a  wireless  telegraphy 
plant  and  on  the  lower  floor  of  its 
colossal  base  will  be  found  a  world 
printing  press. 

"The  tower  rlsb=  in  the  midst  of  a 
circular  space  set  apart  for  interna- 
tional congress  buildings  for  medicine 
surgery,  hygiene,  law  and  criminology, 
electricity  and  invention,  agriculture 
and  transportation,  all  of  which  are 
provided  with  halls,  libraries,  museums, 
and  accessory  offices.  To  the  northeast 
Is  the  International  Hall  of  Justice  and 
to  the  southwest  the  Temple  of  Re- 
ligions. Completing  the  conception 
stand  an  international  bank  or  clearing 
house  and  a  world  reference  library, 
while  in  gardens  near  by  are  found  the 
international  institutes  of  higher 
learning.  The  art  center  is  connected 
with  the  physical  culture  by  means  of 
gardens  devoted  to  horticulture,  natu- 
ral history,  zoology  and  botany.  An 
imposing  Temple  of  Art.  forming  the 
chief  monument  of  this  center,  has  been 
planned  with  spacious  halls  and  gal- 
leries for  sculpture  and  painting,  sur- 
rounding a  vast  auditorium.  The  phy- 
sical center  is  Intended  to  facilitate  a 
world  reunion  of  athleticism  and  to 
promote  the  scientific  development  of 
the  human  form  in  all  nations.  A  vast 
stadium  is  its  central  feature.  Near  it 
is  a  large  natatorium,  gymnasia  for 
men  and  women,  and  open  fields  and 
athletic  quadrangles  for  international 
expositions    and    contests." 

The  estimated  cost  of  creating  such 
a  city,  according  to  the  author  of  the 
plan,  would  not  he  over  $100,000,000,  a 
sum  that  would  not  severely  tax  the 
resources  of  the  governments  of  the 
world  if  equitably  distributed.  The 
International  Committee  of  the  organi- 
zation is  to  determine  the  site  and  lo- 
cation of  the  city  at  its  meeting  next 
year.  Numerous  places  have  been 
mentioned,  such  as  the  Dutch  Coast 
neiar  The  Hague;  the  Riviera,  near 
Cannes;  Turvueren.  near  Brussels:  Si. 
Germain  on  Laye.  near  Paris;  the  Mar- 
mora coast  near  Constantinople;  the 
New  Jersey  coast,  near  Lakewood;   the 
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Isthums  of  Panama;  and  re. 
Island  of  Cuba.  Many  ieade 
science,  education  and  world  politics 
in  the  various  countries  of  the  civilized 
globe  are  taking  an  active  interest  in 
the  movement,  and  the  meeting  of  the 
International  Committee  nextyear  will 
create  a  world-wide  interest. 
1> _ 

F.  W.  Schaer  Opens 
Demonstrating  Rooms 

•<|i>i.-,.     i„     ,114-     Santa     Marina     llnlliling 

"pen    lo    Puhlie    and    Dally    Dcnion- 

Klrntion!!  are   .Made. 

F.  W.  Schaer  Co.  has  opened  demon- 
strating offices  at  112  Market  Street, 
.''an  Francisco,  representing  the  Ex- 
cello  Mf.  Co.,  Chicago,  manufacturers 
of  vacuum  cleaning  systems.  Radke 
■VUg.  Co.,  Chicago,  manufacturers  of 
gas  instantaneous  hot  water  healers 
O.  W.  Roberts  Mg.  Co.,  Chicago,  manu- 
facturers of  electric  washing  and 
"iinging  machines  and  the  Eclipse 
stove  Co.,  .Mansfleld,  Ohio,  manufac- 
turers of  gas  stoves  and  ranges 

The  Excello  vacuum  cleaning  system 
is  a  modernized  process.  The  separa- 
tion of  dust,  dirt  and  bacteria  from  the 
air  teing  absolutely  perfect,  allowing 
the  use  of  any  standard  exhauster  with 
reciprocating  or  positive  blower  type 
The  machine  also  furnishes  compressed 
air  when  wanted  and  empties  auto- 
njatically  into  the  sewer.  This  last 
named  feature  does  away  with  the  un- 
sanitary process  of  emptying  the  dirt, 
dust  and  bacteria  by  hand.  The  Ex- 
cello  system  is  a  new  process  of  clean- 
ing and  sanctioned  by  the  leading  ar- 
chitects  in   Chicago   and   New   York 

The  line  of  gas  stoves  and  ranges  is 
the  most  modern  and  complete  on  the 
market  and  these  goods  are  available 
to  large  buyers  as  well  as  small  at  a 
TOry   nominal   cost. 

The  safety  heater,  which  is  an  in- 
stantaneaus  gas  heater,  is  automatic 
and  sane  in  every  respect.  It  is  worked 
on  the  process  of  most  heaters,  but 
maintains  man.v  advantages  over  itS' 
competitors.  One  feature  is  the  guar- 
anteeing of  absolute  safety  against 
explosions   and   asphyxiations. 

The  washing  and  wringing  machine 
Is  very  simple  and  fool  proof,  being 
run  by  a  Vt-h.  p.  motor  and  equipped 
with  a  solid  rubber  wringer  and  trays. 
It  Ms  most   modern   in   every   respect 

Messrs.  F.  W.  Schaer  Co.  maintain  a 
ccmiplete  demonstrating  line  at  their 
sales  offices  in  the  Santa  .Marina  Build- 
ing and  would  be  pleased  to  demon- 
stt^ate  to  the  public  any  of  their  ma- 
chines. They  are  also  in  a  position  to 
submit   the  lowest  prices  on   all   "oous 


WORK    IN    THli    nuHEAll    OP    AltCHI. 

TECTURE    OP    THE    BOARD    OP 

PUBLIC    WORKS. 

Full  sized  details  are  being  prepared 
as  the  work  progresses  on  the  follow- 
ing buildings:  Polytechnic  High 
School,  Glen  Park  School.  Edison 
School,  Columbus  School,  Harbor  Police 
Station.  Relief  Home  Chapel,  Engine 
House  No.  4S,  and  the  Washington  Irv- 
ing School. 

The  following  Is  a  brief  report  on 
work    being   carried    on    at    the    present 

Marshall    School— Drawings    for   pro- 
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posed  auditorium  completed  and  con- 
tracts  awarded. 

Auxiliary  Fire  Alarm  Station— Con- 
struction work,  now  progressing. 

City  and  County  Jail— Plans  and 
specifications  for  the  completion-  of  tlie 
morgue  to  be  located  in  this  building, 
are  entirely  completed  and  construction 
is  under  way.  Bids  will  be  called  for 
on  remaining  portion  at  an  early  date. 

Polytechnic  High  School — Specinca- 
tions  being  prepared  for  metal  furring 
and  lathing.  Plans  and  specifications 
being    revised    for    electrical    work. 

Oriental  School— Contracts  awarded 
and  construction  under  way. 

Washington  Irving  School- Con- 
tracts awarded  and  work  progressing 
rapidly. 

Engine  House  No.  12. — Plans  and 
specifications  completed:  contracts 
awarded;  work  will  begin  at  once. 

Cooper  School — Plans  and  specifica- 
tions completed;  bids  received  and  con- 
tracts  awarded. 

San  Francisco  Hospital — Contracts 
for  yard  work  and  lighting  fixtures 
awarded;  screen  bids  received  and  con- 
tract  awarded. 

Civic  Center — Plans  progressing 
rapidly  for  the  improvement  of  public 
square  and  general  Civic  Center 
scheme. 

Municipal  Car  Barn — Desigr.s  jii-e^ 
pared  for  Municipal  Car  Barn  at  ITtli 
street,  between  Mariposa  and  York 
stieets.  Mnd  delivered  to  Eniii.eer's  IJt- 
partment. 


COPiSTKUCTION  WORK  ABROAD. 


CHINA. 

[Consul    General    George    E.    Anderson, 

Hongkong.] 

lekanii;   Wenhacln  Railway. 

An  engineer  engaged  in  survey 
work  on  the  section  of  the  Szechwan- 
Hankow  Railway  from  Ichang  to  Wan- 
hsein — known  ss  the  American  section 
— reports  that  the  location  survey  of 
that  line  has  been  completed  to 
Kweichow,  representing  about  two- 
fifths  of  the  entire  line.  The  present 
line  Is  an  entirely  new  survey  which 
follows  the  Yangtze  River  closely  in- 
stead of  running  back  some  distance  -n 
the  interior  from   the  river. 

The      new    survey    from      lohang      to 
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compared  with  aboui  99  miles  of  line 
represented  by  the  old  survey  once 
adopted  by  the  old  Szechwan  Railway 
Co.  The  new  survey,  however,  con- 
templates running  two  long  tunnels — 
one  17,000  feet— and  an  enormous 
amount  of  bridging.  The  gra'di  by 
the  new  surve.v  is  comparatively  slight, 
the  maximum  being  H4  per  cent.  The 
key  to  the  entire  new  route  is  the  long 
tunnel  referred  to,  which  would  be  lo- 
cated about  11  miles  from  Ichang.  The 
plans  and  estimates  of  this  portion  of 
the  line  are  substantially  complete, 
and  a  recognizance  survey  of  the  un- 
surveyed  portion  of  the  entire  line  is 
being  made.  It  is  anticipated  that 
construction  work  will  soon  commence. 
In  this  connection  attention  is  called 
to  the  fact  that  the  chief  engineers 
ot  the  sevei-al  sections  of -this  Han- 
k;ow  system  agreed  several  months 
ago  that  in  all  contracts  for  the  con- 
struction of  bridges  or  similar  steel 
structures  bids  will  be  received  on  all 
the  sections  from  firms  of  any  nationa- 
lity, basing  their  decision  upon  the 
general  contract  which  allows  any 
nianulaclurer  to  replace  a  standard 
section   of  any   such    structure   as   called 
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tor  In  designs  with  one  of  its  own 
standards,  provided  it  is  at  least  as 
large  or  larger,  no  allowance  in  price 
being  made  for  any  such  increase  in 
size  or  weight.  This  privilege  Is  of 
value  wliere  specifications  are  drawn 
upon  one  standard,  like  the  metric  sys- 
tem, and  bids  are  submitted  on  another 
as  In  feet  and  inches  or  in  pounds  or 
tons. 
Rccliiiati<in  and  Harbor  Work  a<  Hone- 

The  reclamation  of  a  large  amount 
of  marine  lad  and  the  ultimate  deep- 
ening ot  a  considerable  portion  of  the 
harbor  ot  Hongkong  so  as  to  accomo- 
date the  largest  size  vessels,  which 
have  used  it  with  difficulty  at  times, 
are  In  process  of  final  arrangement  in 
the    colony. 

The  reclamation  scheme  involves 
filling  in  that  area  ot  Hongkong  Har- 
bor inclosed  within  a  line  drawn  from 
East  Point,  a  well-known  promontory 
extending  from  the  east  side  of  the  is- 
land ot  Hongkong  into  the  harbor  at 
a  point  some  distance  within  the  prin- 
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to  a  point  .opposUe  Arse 
about  one  mile  distant  to  th 
toward  the  principal  porti 
city  of  Victoria.  The  area  reclaiined 
will  average  about  a  fourth  of  a  nMle 
In  width.  The  earth  and  material  for 
filling  will  come  largely  from  the  level 
ing  ot  'Morrison  Hill  and  East  Point 
Hill,  the  former  an  elevation  of  abou 
190  feet  in  height  and  about  900  feet 
long  and  450  feet  wide  on  an  average 
and  the  latter  a  similar  elevation  some 
what  smaller.  The  water  In  the  marine 
area  to  be  reclaimed  ranges  as  5eep  a 
two  fathoms  in  places  but  usually  runs 
from  a  maximum  ot  1%  fathoms  to  the 
shore. 

Greater  PaeJlUlex  Neeacd. 
Deepening  Hongkong  harbor  has 
been  receiving  the  attention  of  colonial 
authorities  as  well  as  the  shipping  in- 
terests ot  the  colony  for  some  time, 
and  it  is  thought  that  some  definite 
action  in  this  line  will  be  taken  short 
ly.  While  there  is  an  abundance  of 
water  for  ordinary  vessels  coming  into 
the  harbor,  especially  since  the  policy 
of  the  port  always  has  been  to  furnish 
accommodations  for  vessels  cominsr 
through  the  Suez  Canal  as  the  standard 
of  what  Is  required  in  the  port,  severa 
of  the  trans-pacific  vessels  have  been 
In  difliculties  at  certain  places  in  the 
harbor  when  fully  loaded.  It  has 
therefore  been  felt  for  some  time  by 
shipping   people    that    something    would 


proposed  to  deepen  the  port  and  con- 
struct new  wharves  in  connection  witi 
the  reclamation  scheme  above  de 
scribed,  but  it  has  been  decided  that 
deep  water  is  too  far  distant  from  the 
shore  ir  the  locality  involved  to  make 
such  a  plan  feasible,  tor  the  present 
time  at  least. 


Employment  has  been  given  to  a 
great  many  transient  men  and  some 
women  in  the  new  industry  ot  baling 
the  waste  paper  of  the  city,  three  car- 
loads of  which  have  been  recently  sold 
at  a  fair  price.  Paper  is  collectea  from 
the  large  stores  and  from  receiving 
cans  on  the  street  corners,  is  sorted, 
baled  and  shipper]  lo  market  at  about 
the  rate  ot  a  carload  a  month.  While 
not  a  big  financial  benefit  to  the  city, 
this  method  of  handling  the  paper 
serves    the    d''uljle    purpose    of    getting 
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to  jobless  men.  The  revenue  from  this 
paper  industry  now  supports  the  fami- 
lies ot  the  men  employed  at  it.  and  in 
addition  adds  a  little  to  the  general 
fund    of    the    department. — Exchange. 


artment      of      .Sericulture,      In      Co 

lertitlun  With  States  to  Seek  lllitn 

Looklug     Tonard     Standnrdl/,ed 

System   of    Local    Road 

Munasement. 


WASHINGTON,  D.  C.  June  11,  191-1- 
Detailed  studies  ot  local  road  building 
systems  in  100  counties  are  now  being 
carried  on  by  the  Department  of  Agri- 
culture in  co-operation  with  the  State 
highways  departments  and  local  road 
authorities. 

The  purpose  of  this"  study  is  to  dis- 
cover the  points  of  excellence  and  de- 
fects in  existing  local  methods  ot  build- 
ing and  maintaining  roads  which  will 
aid  the  State  authorities  to  put  local 
road  management  on  a  systematized 
basis.  The  co-operating  State  authori- 
ties have  been  asked  to  designate 
counties  that  present  typical  and  ex- 
ceptional features  as  to  topography, 
character    of    road    materials,    methods 


of 
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organ 


methods  of 
road  financing,  and  traffic  conditions. 
From  these  lists  100  counties  will  be 
selected,  and  in  these  counties  the 
Division  of  Road  Economics  will  make 
Intensive    studies. 

This  Investigation  is  prompted  by 
the  tact  that  there  is  at  present  very 
little  knowledge  as  to  the  most  ettec- 
tive  and  economical  methods  by  which 
a  county  can  develop  its  roads.  At 
present  the  methods  ot  financing  local 
road  Improvements  vary  from  calling 
on  farmers  for  a  certain  number  ot 
days  labor  In  lieu  ot  a  road  tax,  or  the 
use  ot  county  prisoners  in  road  con- 
struction, to  bond  issues  or  mainten- 
ance ot  roads  from  dram-shop  license 
funds. 

The  Departmerit  will  study  all  of 
these  systems  with  the  view  to  de- 
termining  what   system   or   combination 
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showing  the  extent  to  which  nnanclal 
outlay  under  given  typical  conditions 
is  justiHable. 

The  heads  of  State  hlgliway  depart- 
ments are  manifesting  gi-eat  interest 
anil  are  co-operating  cordially  in  this 
work.  These  data  when  obtained  will 
I  e  iJuMished  and  thus  made  accessible 
to  all   county  and   state  road   ulTiclals. 

♦ 

BRANCHING    OUT. 

The  Foster-Vogt  Co.,  Sharon  Bldg., 
Concrete  Contractors,  have  lately 
branched  out  into  General  Contracting 
and  have  undertaken  some  very  large 
works,  amongst  which  we  note  that 
tliey  are  now  constructing  the  Oregon 
and  the  Indiana  State  Buildings  at  the 
Exposition. 

The  "Builder"  bespeaks  for  Foster- 
Vogt  Co.  the  favors  of  the' architects 
and  owners  when  needing  tl:e  services 
of   a    General    Contractor. 


IRON  ore:  for  200  ye:ar§. 

Tlicre  is  still  a  considerable  amount 
of  Iron  ore  in  the  ground,  as  shown 
by  a  report  on  the  world's  resources 
presented  at  the  International  Geologi- 
cal Congress  at  Stockholm.  It  was 
estimated  that  the  total  actual  supply 
of  iron  ore  existing  in  deposits  that 
can  be  worked  at  an  economic  profit 
amounts  to  22.408,000.000  long  tons, 
representing  10,192,000,000  tons  of  Iron. 

This  total  would  supply  the  require- 
ments of  the  world  for  considerably 
less  than  two  centuries,  even  were 
the  present  rate  of  output  not  ex- 
ceeded on  the  average.  However,  the 
potential  resources  of  the  world  not 
yet  developed  are  estimated  to  amount 
to  123.377.000.000  tons  of  ore.  The  out- 
put of  iron  ore  in  1912  is  estimated  at 
H6. 000.000    tons    for    the    ten    principal 


TWO    BIG    DAMS    ON    NILE. 

Two  irrigation  dams  will  he  built 
by  the  Egyptian  government,  one  on 
the  Blue  Nile  and  the  other  on  the 
White  Nile.  The  structures.  It  Is  re- 
l>orted,  will  be  larger  than  the  Assuan 
dam.  and  the  estimated  cost  ranges 
from    $15,000,000    to    J17,500,000. 

ORDER  PL.4CED  FOR  OIL  PIPES  LINE 

An  order  has  been  placed  for  the 
enormous  pipe  which  will  be  Installed 
between  Martinez  and  Coallnga  for  the 
purpose  of  transporting  oil  from  the 
southern  city  to  .Martinez.  The  actual 
cost  of  the  pipe,  including  the  installa- 
tion win  be  In  excess  of  $1,000,000.  The 
pipe  will  weigh  about  30.000,000  pounds 
and  will  require  750  fiat  cars  to  bring  it 
In  California  from  Youngstown,  Ohio, 
where   it   is   to   be   made. 

Tlie  pipe  will  not  be  shipped  all  at 
once,  but  will  be  sent  out  In  sections 
as  it  Is  completed.  The  railroad  ot- 
flcials  state  that  tills  shipment  will 
open  the  way  for  future  large  ship- 
ments. Tile  order  was  for  115  miles  of 
S  inch  pipe  and  for  57  miles  of  ten-inch 
— Richmond  Ind. 

« 

SURVEY   STATIONS   SHOT   UPON 
.  PACE  OF  CLIFF. 

A  great  deal  of  Ingenuity  was  re- 
quired in  making  the-  survey  for  the 
new  state  highway  across  the  face  of 
Storm  King  Mountain,  a  steep  prom- 
ontory   that    juts    out    to    the    Hudson 
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lower  men  and  instruments  over  tnt 
!:liffs  with  ropes  In  order  to  make  tin 
required  cross  sections.  But  for  a  dls 
tance  of  about  400  feet  it  was  foum 
Impossible  to  use  even  this  strenuou: 
method,  as  the  surrounding  rock  for 
mations  were  Inaccessible,  and  tin 
engineers   adopted    a    novel    method    foi 
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face  of  this  part  of  the  cliff.  A  ftel.l 
gun  was  obtained  from  the  West  Point 
.Military  Academy.  This  was  loaded 
and  fired  at  points  selected  on  tiie  fare 
of  the  cliff,  the  projectiles  used  belnp 
cans  of  paint.  The  cans  broke  when 
they  hit  the  clItE  and  the  paint  formco 
distinct  targets  on  which  the  engineers 
could  train  their  instruments.  The 
location  and  elevation  of  each  target 
were  then  found  by  triangulatlon  and 
the  taking  of  vertical  angles.  This 
highway  is  to  take  the  place  of  the 
present  road  over  the  mountain,  whicli 
reaches  a  height  of  1,340  feet  and  is  a 
long  and  somewhat  dangerous  route 
both  for  horses  and  automobiles.  Tlie 
engineers  estimate  tiiat  the  four  miles 
of  Iilghway  past  Storm  King  Mountain 
will  cost  $.'.00,000  a  mile.— Popular 
.Mechanics. 


The  Records  of  the  Building  Depart- 
ment of  the  Board  of  Public  Works 
show  the  following  relative  to  the  con- 
struction of  tenement  houses  for  the 
year    5913: 

Number  of  tenement  houses  erected 
in  1913,  217. 

Number  of  houses  for  three  families 
not  controlled  by  the  State  Tenement 
House  Law,  60.  Number  of  houses  for 
four  families  not  controlled  by  the 
Stale  Tenement  House  Law.  30.  Houses 
erected    for   two   families,    292. 

Permits  for  tenement  houses  erected 
from  January  1st  to  May  1st,  1914  show 
tliat  64  have  been  Issued.  There  were 
also  eight  lodging  houses  and  eleven 
hotels      erected    under      the      Tenement 


LARGE  TREES  DISAPPEARING. 

Tlie  giant  forest  monarchs  of  Bri- 
tish Columbia  are  by  far  too  valuable 
to  be  allowed  to  live  as  curiosities  for 
their  majestic  size  and  beauty.  Still, 
their  race  Is  by  no  means  extinct.  The 
regrettable  thing  about  them  is  tlfat 
since  they  are  the  production  of  cen- 
turies, during  which  the  soil  was  not 
needed  for  any  other  purpose,  it  Is  un- 
likely that  future  generations  will 
have    the    opportunity   of   seeing    timber 
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At  a  recent  meeting  of  the  Iron  and 
.Steel  Institute  in  London,  the  president 
read  a  paper  on  by-products  in  steel 
manufacture.  He  discussed  the  utiliza- 
tion of  blast  furnace  gases  for  operat- 
ing gas  engines  and  for  illumination 
and  healing,  and  the  later  develop- 
ments in  making  nitric  acid  from  these 
gases,  and  also  the  manufacture  of 
bricks    and    cement    from    slags.  All 

these    matters    have    been    under    dis- 
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cussion  for  a  number  of  years,  but  a 
new  idea  was  presented  at  this  meet- 
ing looking  toward  the  synthetic  pro- 
duction of  India  rubber  from  coke 
oven     gases.  The    president's    words 

were:  "It  was  being  sougiit  to  obtain 
from  it  the  hydrocarbons,  the  deriva- 
tives of  which  were  found  in  India 
rubber,  and  experiments  that  had  been 
made  permitted  the  foreshadowing  of 
the  manufacture  of  artificial  rubber." 

« . 

FOREST    NOTES. 

.  Approximately  750  acres  on  the  Ore- 
gon national  forest  were  planted  with 
young   trees    this    spring. 

On  the  Deeriodge  national  forest  in 
Montana  one  lookout  station  has  the 
record  of  reporting  accurately,  by  dis- 
tance and  direction,  a  fire  that  was 
sixty  miles  away. 

Nearly  3  million  young  trees  are  be- 
ing set  out  this  spring  on  the  national 
forests  of  northern  Idaho  and  Montana. 
On  the  St.  Joe  national  forest  In  Idaho 
three  tliousand  acres  will  be  planted. 

Ranchers  within  and  adjacent  to  tlie 
Sierra  national  forest,  California,  have 
formed  a  co-operative  association  for 
the  prevention  of  forest  fires.  They 
need  to  use  fire  In  clearing  land  tor 
farming,  and  will  do  it  on  a  com- 
munity basis,  with  all  meinbers  pres- 
ent to  prevent  the  fires'  spread. 
« .. 

The  Canal  Tolls  Repeal  Bill  has  pass- 
ed the  Senate  by  a  vote  of  50  to  35  and 
William  Randolph  Hearst  Is  again  .n 
the  minority.  This  measure  has  taken 
on  some  peculiar  phases.  The  men 
who  have  been  consistently  with  the 
people  have  stood  with  the  President 
in  favor  of  the  repeal.  While  Hearst 
and  Underwood  and  the  reactionaries 
generally  have  been  howling  their 
heads  off  because  of  the  surrender  to 
the  railroads.  After  all  it  will  per- 
iiapa  be  found  to  be  of  minor  Impor- 
tance, as  the  President  says. 
♦ 

That  rubber  tires  have  more  endur- 
ance tlian  steel  rims  Is  one  of  the  facts 
developed  by  recent  tests  made  by 
a  tire  manufacturer.  Tlie  test  method 
was  to  put  a  tire  on  a  steel  rim  and 
force    air    Into    the    tile    till    something 
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einforced     by     the     wheels.       Thi 


flated  to  four  hundred  pounds  to  the 
square  inch.  Not  a  single  tire  gave 
.away,  but  the  rims  collapsed  and  in 
some  cases  were  twisted  into  actual 
••figure  eights,"  One  tire  was  tested 
fourteen  times,  breaking  rim  after  rim. 


My  Experience  With 
The  Law. 
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plumher.  with  a  tiny  shop  on  the  out- 
skirts of  the  city,  until  the  law  stepped 
in  and  took  a  hand  in  my  altairs.  My 
establishment  was  not  especially  im- 
pressive. I  had  about  a  thousand  dol- 
lars' worth  of  stock  and  five  hundred 
dollars  in  the  bank — the  savings  of  ten 
years.  My  name  was  over,  the  door 
and  I  owed  no  man  a  dollar. 

For  a  decade  I  had  worked  at  my 
trade:  first  as  apprentice,  afterwards 
as  journeyman,  and  at  last  I  grad- 
uated into  the  ranks  of  master  plumb- 
ers as  my  own  boss:  "John  Williams. 
Plumber  and  Gas-Fitter.  Jobbing  a 
Specialty."  How  proud  my  young  wife 
was  when  the  shingle  was  first  flung 
forth  to  the  gaze  of  passers-by! 

One  cold  winter's  morning,  Jos  Mur- 
tagh  crossed  the  threshold  of  my  shop. 
I  had  known  him  casually  for  some 
years  as  a  sort  of  combination  build- 
er and  politician.  I  had  heard  he  was 
about  to  build  a  beautiful  residence 
not  ten  blocks  from  my  shop.  Joe 
passed  for  the  wealthiest  citizen  in 
our  section  of  the  city.  He  ran  an  au- 
tomobile, entertained  lavishly,  and  his 
wife  and  two  grown  daughters  were 
always  dressed  in   the  best  of  style. 

''Say,  John,"  he  greeted  me  bluntly, 
"I  want  you  to  do  the  plumbing  in  our 
new  home.  The  family  will  live  there. 
■We're  going  to  have  the  best  of  every- 
thing and  I've  picked  you  to  do  my 
plumbing."  Carelessly  he  tossed  a  set 
of  blue  prints  on  my  desk  and  Invited 
me  to  submit  an  estimate. 

Up  to  that  time  I  had  been  doing  re- 
pair work  and  odd  jobs.  For  some  time 
I  had  been  thinking  of  taking  on  con- 
tracts— as  soon  as  my  resour 
permit.  That  time  had  no\ 
apparently.  As  far  as  I  kne^ 
Murtagh  was  a  responsible  ci 
I  felt  pleased  at  the  distinction  of 
starting  my  real  career  with  his  house. 

Several  days  later  I  wrote  that  I 
could  furnish  and  install  his  plumbing 
plant  for  fifteen  hundred  dollars.  I 
had  figured  close  because  I  wanted  his 
work.  My  labor  and  the  wages  of  the 
men  on  the  job  would  cost  me  at  least 
five  hundred  and  fifty  dollars.  The 
material  necessary  footed  up  seven 
hundred  and  fifty  dollars  more.  That 
left  two  hundred  dollars  for  my  profit 
after  I  was  through  paying  my  men 
and  paying  my  wholesale  house  for  tiie 
materials. 

When  Joe  got  the  figure  he  told  me 
I  was  too  high.  He  had  another 
plumber,  he  said,  who  was  willing  to 
do  it  tor  fifty  dollars  less;  but  he 
would  close  with  me  it  I  reduced  my 
bid  by  that  sum.  It  cut  my  profit 
twenty-five  per  cent,  and  I  said  I  could 
not  afford  to  do  it.  Finally  we  com- 
promised at  fourteen  hundred  and 
seventy-five  doll: 
In     the    begi 
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j^ned  at  an  archi- 
tect's office.  It  was  a  lengthy  docu- 
ment, with  lots  of  printed  matter.  I 
laughed,  and  asked  Murtagh  why  ne 
couldn't  give  two  lines  on  a  slip  of 
paper  saying  how  much  he  would  pay 
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Every  other  line  it  called  Joe  the 
party  of  the  first  part  and  me  the  party 
of  the  second  part.  I  was  the  party  of 
the  second  part,  all  right!  In  it,  Joe 
agreed  to  pay  me  five  hundred  dollars 
when  I  had  the  pipes  in,  and  the  rest 
when  I  was  finished.  There  was  one 
clause  in  it  that  at  tlie  time  I  scarcely 
noticed.  Each  time  I  wanted  my  pay- 
ment, I  must  go  to  Joe's  architect  and 
get  a  certificate  from  him  that  I  was 
entitled  to  it.  When  I  called  Joe's  at- 
tention to  the  hundreds  of  words,  he 
said  it  was  all  red  tape.  It  was  merely 
a  form.  He  used  it  in  all  his  build- 
ing. So  did  everybody  else.  "You  do 
your  job.  1  pay.  So  hurry  along,  my 
boy.  Order  your  supplies  from  the 
wholesale   house   and   get   to   work." 

It  was  the  first  time  I  had  run  into 
debt  to  my  supply  people.  But  I  had 
always  paid  in  cash,  and  they  were 
willing  to  extend  a  line  of  credit  on 
the  strength  of  the  contract  when  I 
showed  it  to  them.  The  first  part  of 
the  work— roughing  out,  we  call  it— 
I  knew  I  could  finish  in  two  weeks.  I 
agreed  to  pay  them  three  hundred  out 
of  my  first  payment  and  the  rest  when 
Joe   settled   up. 

The  Job  went  smoothly.  I  roughed 
out  the  house  and  went  to  Joe's  office 
to  collect.  He  handed  me  a  chi.k  with 
a  smile,  saying:  "You  see,  I  didn't 
even  ask  tor  that  architect's  certifi- 
cate." 

"Why  should  you?"  was  my  rejoin- 
der. "The  work  is  honest.  That  ar- 
chitect of  yours  hasn't  been  near  the 
building  since  I  started." 

"I  wanted  him  only  for  the  plans 
anyway,"  Joe  told  me.  "When  It 
comes  to  details,  a  practical  contractor 
like  yourself  knows  more  than  a  thou- 
sand  architects." 

Three  weeks  later  the  building  was 
ready  for  the  fixtures.  I  ordered  up 
the  bath  tubs  and  lavatories  and  fitt- 
ings from  my  supply  people  and  fin- 
ished up.  When  I  turned  on  the  water, 
I  was  ready  for  my  nine  hundred  and 
seventy-five  dollars.  I  went  down 
town  and  asked  Joe  for  it. 

Ihis  time  there  was  no  check  f.ir  me. 
Instead  he  told  me  to  go  down  to  his 
architect  and  get  the  certificate.  But 
1  insisted  that  I  must  have  something 
on  account.  I  had  used  up  all  my 
ready  cash  paying  my  laborers,  and 
my  supply  house  had  demanded  their 
payment  now  that  I  was  through.  But 
Joe  woudn't  listen.  He  insisted  on  the 
letter  of  the  contract,  and  I  went  to 
the    architect's. 

The  architect's  clerk  told  me  that  his 
boss  was  off  on  a  fishing  trip  down 
South.  Frankly,  I  didn't  believe  a 
word  of  it.  The  very  next  day  I  went 
back  and  caught  him— caught  him  un- 
ashamed, smiling  rather  at  his  clever- 
ness In  almost  putting  me  oft.  He  pro- 
fessed extreme  busyness  and  promised 
to  inspect  the  work  as  soon  as  he 
could.  For  three  weeks  I  got  no  satis- 
faction. In  the  meantime,  you  may  be 
sure,  my  business  was  suffering.  My 
cash  was  all  gone  and  my  supply  peo- 
ple were  growing  insistent.  But  that 
architect  took  his  time  about  it,  and 
Joe  wouldn't  give  me  a  cent  until  I 
got   that   certificate. 


chitect  finally  went  over  the  job.  and 
found  about  a  hundred  faults!  mythi- 
cal, most  of  them,  and  the  rest  trivial 
beyond  measure;  but  he  insisted  that 
I  correct  them.  What  was  I  to  do?  I 
corrected  every  objection  he  made — at 
the  expense,  of  halt  my  profit.  Profit? 
Already  I  saw  disaster.  I  would  have 
been  only  too  happy  to  get  enough  for 
tny  supply  people  and  to  replenish  my 
actual   outlay   for  labor. 

I  appealed  to  Joe.  I  told  him  my 
supply  house  had  threatened  to  sue. 
"Let  'em  sue."  he  told  me.  "For  a  few 
dollars  you  can  get  some  lawyer  to 
shove  the  case  oft  until  they're  tired. 
When  they  take  a  judgment,  turn  your 
stuff  over  to  your  wife  and  'let  'em 
fight.  They  can't  do  anything.  Before 
you  get  through,  they'll  he  glad  to 
settle  for   half." 

'•But  I  owe  them  the  money — fairly." 

"You  don't  owe  nothing  until  the  law 
says  so.  Make  them  prove  it.  Make 
•em  bring  every  driver  to  court  and 
swear  the  day.  hour,  and  minute  when 
lie  delivered  stuff  to  you.  Make  'em 
prove  every  valve.  That's  the  law. 
The  law  is,  if  they  can't  prove  it.  you 
don't  owe  it.  It  a  teller  gets  funny 
with  me,  I  tell  him  to  sue.  Why  don't 
you  sue  me?"  he  added  with  a  smile. 

That's  how  I  came  into  the  shelter- 
ing arms  of  the  law.  I  visited  a  law- 
yer and  told  him  my  story.  He  ad- 
vised me  to  file  a  mechanic's  lien,  and 
I  wanted  to  know  if  that  would  bring 
me   my   money. 

"It  will,  If  they  havn't  put  mort- 
gages on  ahead  of  you." 

"iJo    you    mean    to   say    the    law   per- 

lien'.'" 

He  did.  He  also  said  there  might  be 
arrears  ot  taxes  and  water  charges 
and  other  things,  and  said  we  ought  to 
search  the  title.  He  made  the  search 
and  I  made  my  first  discovery.  Joe 
Murta?li  illd  not  even  own  the  prop- 
erty! It  belonged  to  a  building  cor- 
poration. Joe's  wife  was  the  president 
and  a  director:  and  Joe's  two  daugn- 
ters  were  the  other  directors.  We 
found  two  mortgages.  The  first  one 
was  for  five  thousand  dollars,  and  was 
evidently  straight.  It  was  given  to  a 
bank   for  savings. 

But  the  second  mortgage  didn't  look 
right  to  me.  It  had  been  given  to  a 
man  by  the  name  of  Jack  Ripley,  of 
Someplace,  South  Carolina.  It  was  for 
six  thousand  dollars — eleven  thousand 
dollars  altogether:  more  than  the 
whole  house  was  worth. 

My  lawyer  explained  that  the  entire 
transaction  looked  dishonest,  but  there 
was  nothing  unusual  about  It.  In 
order  to  protect  himself  from  hi.;  ci ed- 
itors, a  builder  often  tormei  a  family 
corporation  and  gave  a  friendly  mort- 
gage to  a  friendly  relative.  I  thought 
of  Joe  Murtagh  when  my  I^iwyer  add- 
ed: "That  corporation  and  tha;  mort- 
gage are  created  by  law.  They  may 
be  fake,  but  the  law  doesn't  treat 
them  as  take  until  you  prove  it.  Do 
you  know  why  they  gave  ♦hit  mort- 
gage to  somebody  in  South  Carolina? 
That  means  that  you  will  be  put  to 
considerable  expense  to  serve  hln> 
with  papers.  You  made  yoiir  contract 
with  Joe  Murtagh.  Ynu  can  sue  him 
snd   get   a  judgment. 

•■What  do  I  want  with  a  judgment 
uness  it's  good?  I  want  \v.)  money- 
that's  all.  It's  coming  to  me.  That 
Iiouse  belongs  to  Joe  Murtagh  as  much 
a.«   this  right  hand  belongs  to  me.     He 
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ten  nie  the  law  permils  :i:.:!  lo  file  .1 
IJicce  of  pauer  making  a  c.-p-j:- 1- m.m 
with  his  own  family  as  directors,  ali<l 
Iteep  me  out  of  my  money?" 

"It's  done  every  day  for  fifty  do:;ars. 
It's  up  to  you  to  prove  tiiat  incorpora- 
tion fraudulent.     Then  your  lien  corn's 

"Back  of  eleven  thousand  dollars' 
worth  of  mortgages.  si.\-  tliousand  dol- 
lars of  which   are  pure  fake?" 

"No;  the  law  will  help  you  there. 
You  can  set  that  mortgage  aside.  But 
you  must  serve  papers  on  Jack  Ripley 
in   South   Carolina." 

'•That's  easy.  We  And  out  where  he 
lives,  and  send  a  copy  of  the  paper.'' 
to  somebody  by  mail,  and  let  them 
hand  the  papers  to  Jack  Ripley,  fraud- 
ulent   mortgagee." 

■•The  law  won't  permit  it  to  be  done 
that  wa.v.  That's  the  reason  they  gave 
that  mortgage  to  a  man  who  does  not 
live  in  New  York  State.  You  cannot 
hand  the  papers  to  anybody  out  of  the 
.State.  You  must  advertise  your  sum- 
mons in  a  newspaper  for  six  weeks — 
sn  the  law  provides." 
"Whafll  that  cost?" 
'•Oh.  it  runs  from  fifty  dollars  to  a 
hundred  dollars — cash.  Legal  adver- 
tising is  one  of  the  richest  kinds  of 
political  graft.  A  judge  select's  the 
newspapers,  and  the  prevailing  party 
selects  the  judge.  There  are  all  kinds 
of  papers  with  a  circulation  of  four 
hundred  copies  which  exist  only  for 
the  publication  of  summonses  and  legal 
notices— all  politics.  Jack  Ripley  I? 
very  apt  to  read  a  notice  published  In 
the  Fire  Chief's  Fireside  Companion 
of  East  Broadway,  New  York,  Isn't  he? 
But  If  the  judge  picks  that  paper.  In 
it  goes.  Legal  notices  are  never  read 
— they're  just  printed  and  paid  for. 
You'll  have  to  publish  in  two  papers — 
about   fifty  dollars   each.^^ 

That  was  a  facer.  '•Why,"  I  asked, 
"can't  I  go  up  to  a  policeman  and  just 
tell  him  to  arrest  the  man  who  de- 
frauded me?  Joe  Murtagh  told  me  he 
owned  that  house.  He  signed  the  con- 
tract as  if  he  were  the  owner.  Why 
must  I  serve  Jack  RIpey  in  South  Car- 
olina, when  the  man  who  did  all  the 
wrong  Is  right  here?  He  formed  that 
fake  corporation.  He  drew  that  mort- 
gage.     He  defrauded   me." 

'•You  can't,"  my  lawyer  assured  me. 
"It  Isn't  that  kind  of  fraud.  The  law 
distinguishes.  The  very  prosaic  man 
who  steals  a  loaf  of  bread  goes  to  the 
workhouse — that's  the  kind  of  fraud 
the  law  chastises  summarily.  But  the 
other  thing  is  different — at  any  rate 
the  law  of  it  is  different.  It  <s  what 
the  law  calls  a  civil  fraud.  You  sue 
him  for  fraud  in  the  civil  court.  You 
can   get  a  civil  order   of  arrest." 

"What's  the  difference,  as  long  as  he 
goes  to  jail?" 

■•He  doesn't  go  to  jail,"  the  lawyer 
continued.  ■'Technically  he  goes  there. 
Actually  he  hands  Mr.  Sheriff  a  bond. 
The  bond  goes  to  jail.  Murtagh  simply 
guarantees  tliat  he  will  honor  you  by 
appearing  in  court  and  listening  to 
you  when  the  case  is  tried.  That's  all 
he  must  do.  If  he  is  there  in  court, 
the   bond    is    satisfied." 

•'I  see.  He  doesn't  go  to  jail  until 
the  case  is  won  and  we  get  a  fraud 
judgment  against  him.  Then  I  get 
him  arrested,  eh?" 

"Yes:   civilly  arrested." 
That    'civilly    arrested"    began    to   get 
on   my   nerves.      The   entire   proceeding 
Beemed  to   be   one   mass   of  civility,      I 
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inquired  wliether  Joe  Murtagii  would 
even  lien  see  the  inside  of  a  cell.  "Cer. 
laiuly  not."  was  tlie  rcspoiii-e.  ••He 
gives  a  new  bond — that's  all.  All  he 
must  do  is  to  stay  in  the  jail  limits  for 
six  months," 

'■Then  he  is  in  jail,  after  all." 

"Technically,  yes.  But  his  cell  is 
commodious  enough.  The  jail  limits 
mean.s  merely  he  must  stay  within  the 
county  of  New  York  tor  six  months. 
He  can  wander  abroad  as  long  as  he 
stays  in  New  York.  In  other  words, 
for  six  months  lie  is  denied  the  priv- 
ilege of  journeying  to  Europe  or  the 
North  Pole.  After  that  he  goes  wher- 
ever lie  pleases.  The  bond  has  been 
satisfied." 

There  was  only  one  thing  to  do, 
after  all.  We  filed  that  lien.  We  filed 
it  against  the  family  corporation  and 
against  Jack  Ripley  of  South  Carolina. 
We  began  the  suit,  wlien  we  found 
that  Jack  was  Mrs.  Murtagh's  own 
brother.  It  cost  me  eighty-four  dol- 
lars to  see  my  summons  published  in 
the  Fire  Chief's  Fireside  Companion, 
and  it  took  us  a  week  to  get  a  cop.v 
of  that  widely  circulated  sheet.  It 
Jack  Ripley  ever  saw  that  notice,  he 
gave   no   sign. 

The  law  taught  me  something  new 
every  day.  It  wasn't  three  weeks  be- 
fore the  law  took  my  lien  away  from 
me.  Joe  Murtagh  filed  another  bond 
I  learned  that  he  could  wipe  my  lien 
oft  the  property  if  he  filed  a  bond  wit' 
two  sureties.  The  same  judge  that 
designated  the  Fire  Chief's  paper  ap- 
proved that  bond.  He  couldn't  help 
himself.  The  law  compelled  him  tn 
approve  it  as  long  as  they  swore  thev 
owned  real  estate. 

Joe  produced  a  district  leader  and 
a  real  estate  speculator,  and  they 
swore  they  owned  three  flats.  In  vain 
my  lawyer  called  the  attention  of  the 
judge  to  the  fact  that  there  were  more 
mortgages  on  the  three  flats  than  there 
were  on  the  Murtagh  house.  The  law 
wiped  oft  my  lien  and  gave  me  a  bond 
with  two  bondsmen  who  were  perfect 
strangers  to  me — and  in  spite  of  mv 
objection. 

Did  the  law  help  me  to  collect  that 
bond?  This  is  what  happened.  Tlie 
case  hung  fire  for  two  years.  By  the 
end  of  that  time  the  Murtagh  iiouse 
had  been  sold  In  the  open  market  and 
Jack  Ripley  had  satisfied  his  mort- 
gage. The  money  for  the  house  went 
to  the  corporation,  and  -Mrs.  Murtagh. 
as  treasurer,  signed  a  check  and  gave 
it  to  her  husband.  He  drew  the  papers 
—all  of  them.  He  got  the  money— all 
of  it.  He  simply  produced  documents 
and  his  women  folks  signed  them 
wherever  he  told  them  to.  And  yet 
the  law  has  it  that  Joe  Murtagh  had 
nothing   to   do   with    that   incorporation. 

We  got  a  judgment  against  those 
bondsmen.  Did  they  own  real  estate 
by  tlie  time  we  got  the  judgment?  Not 
they.  Tliey  had  transferred  tlielr  prop- 
erty the  day  after  they  swore  they 
owned  it!  My  lawyer  tried  to  get 
them  punished,  but  the  law  stepped  in 
and  said  the  transaction  was  all  right 
as  long  as  they  owned  that  propert.v 
the  day  they  swore  they  owned  it. 
That  very  afternoon  they  could  give  it 
away  and  they  could  not  be  punished. 
Of  course  I  could  bring  a  new  action 
against  the  people— this  time  in  Illi- 
nois— to  whom  they  had  transferred 
it.  And  1  could  get  more  summonses 
puhlished  In  that  political  paper  as 
long  as  I  had  fifty  dollars  with  which 
to  pay.     And  maybe  after  another  yt 


nr  so  I  could  gel  a  new  judgment 
:i-aiii"t  tliem.  Apparently  the  law  did 
all  it  could  for  me  when  it  forced  me 
to  give  up  my  good  lien  and  accept  a 
rotten    bond. 

Of  course  the  law  isn't  always  so 
impotent.  My  wholesale  house  fared 
better.  They  took  ,a  judgment  against 
me  for  what  I  owed  them.  And  be- 
cause I  was  lionest.  and  refused  to 
form  a  family  corporation,  or  make 
fraudulent  transfers,  Jlr.  Sheriff  came 
along  and  cleaned  me  out.  He  took 
everything.  I  possessed — my  shop,  my 
stock,  my  bank  account.  All  he  left 
me  was  a  set  of  plumber's  tools,  which 
the  law  declared  exempt. 

I  am  making  a  living  with  them 
ever  since  as  a  journeyman.  Not  long 
ago  I  worked  as  a  laborer  on  one  of 
four  large  apartment  hotels  being 
built  by  the  Joseph  Murtagh  Realty 
Couiiiany.  Mrs.  Murtagh  is  president; 
she  is  still  signing  papers  wherever 
her  Iiusband  puts  his  finger.  Miss  Mur- 
tagh is  secretary.  Miss  VIvie  Murtagh 
is  treasurer.  Poor  old  Joe  isn't  even 
a  stockholder.  But  the  family  cor- 
poration keeps  him  supplied  with 
funds  sufficient  to  run  a  stable  of  au- 
tomobiles and  to  wear  fine  clothes  and 
live  like  a  prince.  He  is  a  technical 
pauper,  while  I  am  a  real  one.  We 
have  one  thing  in  common— it  was 
the  law  that  made  both  of  us. 


New  Improvements 
In  Mulvaney  Beds. 

li^eononiy   of   Space   Murks    Uae   of   Many 
Ken-   I'oints   of   Mall    Bed   Noiv   At- 
tracting Much  .attention. 

By  referring  to  the  advertising  col- 
umns of  this  issue,  our  readers  will 
find  the  announcement  of  a  new  wall 
bed,  the  patent  of  H,  C.  Mulvaney, 
whose  name  it  bears. 

This  bed  has  several  new  improve- 
ments in  addition  to  the  conveniences 
which  liave  made  tlie  wall  bed  a  nec- 
essary feature  of  almost  every  apart- 
ment building. 

By  specifying  the  Mulvaney  wall  bed, 
-Architects  can  save  from  eight  to  ten 
inches  of  the  space  ordinarily  required 
for  wall  beds,  which,  in  a  building  of 
limited  size  is  an  important  considera- 
tion. For  buildings  already  complet- 
ed, or  where  it  is  not  desirable  to  frame 
in  a  recess,  the  Mulvaney  Wall  Bed  is 
made  in  cabinet  style  built  to  line  with 
door    casing,    etc. 

Another  important  feature  of  tne 
Mulvaney  Wall  Bed  is  a  ventilating 
system  which  insures  the  circulation  of 
fresh  air  at  all  times. 

The  H.  C.  Mulvaney  Wall  Bed  em- 
bodies an  absolutely  new  principle  In 
its  construction;  there  being  no  com- 
plicated parts  to  get  out  of  order, 
making  it  an  ideal  bed;  specially 
adapted  for  sleeping  porches,  residences 
and  in  fact,  any  place  where  a  bed  is 
required.  . 

The  company  also  manufactures  a 
roll  under  or  disappearing  bed  which 
fills  a  long  felt  want.  Mr.  Mulvaney 
has  established  offices  in  the  Under- 
wood Building,  525  Market  Street,  with 
courteous  attendants  prepared  to 
demonstrate  the  desirable  features  of 
this  bed  at  all  times. 

Owners,  Architects  and  Contractors 
are  cordially  invited  to  inspect  this 
bed. 


BTIIbDING   AXn   INnUSTRIAL  NHWS 


Index  to  Advertisers 


l-Allki'KUS 


%3SSS3«3t»tSSW6SC«** 
AL.rilAUIi:TICAIj    INDEX.  fuinltui 


nd    polishing: 


Bank  of  Italy,  Market  and  Mason. 
Bacon  &  Co..  E.  R..  38-40  Natoma.. 
Boggs,  Fred  H..  Insurance,  68  Post. 
Builders'  Exchange.  180  Jessie  St.. 
Builders'  Supply  Depot,  38  8th,  S.  F. 
Cahlll  &  Co..  James,  372  12th  St.,  Oak 

land     

Clover    Leaf 


Oal. 


rmacy,    CLoverd 
Dealers'     Asso 


tractors'     and 

tion,    185    Steven 

Dwan  &  Co..  J.   E..  4'4'6  Turk 42 

Flllppis    v..    Contractor      &      Builder, 

866  Union  St.,  f    P. Inside  front  cover 
Poote    Mixers    (E.    R.    Bacon).    38-40 

Natoma     38 

General       Contractors' 

110   Jessie    St 

Gas    Appliance    Sales   C 

Bids 

Golden,   Dow    C,    1516    14th    St. 

land       

Holt.    O.    C.    Contractor 

Imperial  Co.,  183  Stevenson  St 
lis  &.  Co.,  John  G.,  839  Mission 
Joh 


Atssociatlon, 
'.VlV'Paciflc 
Oak- 


110    Jessie    St. 


.40 


Kelly  Co..   J.   P.  72 
Lllley   &   Tnurstor 

.Morrell,    Prank    D.,    278    Natoma 3( 

.Munday&Williams,    616    Phelan    BIdg:.36 
Neideck,  Prank,  Carpenter  and  Bulld- 


.    2669A    Howard    St... 
Niles    Sand,    Gravel     and 

704     Market     St 

Otis    Elevator    Co.,    Beach 


Rock      Co.. 


.38 


nd    Stock- 


Pala 


Co., 


237 


»tion 

.S.    P    Prankllri    2907:   Oakl 
Pittsburg      Water    Heater 

Powell     St 

Pruden      System      of      Portable      Steel 

Buildings,  48  Golden  Gate  Ave.... 
RIschmuller.  G..  86i2  37th  St..  Okd... 
Scientific    American,     361     Broedway 


N.    T. 


Simplex   Window  Co..    625   Market.. 

Specialty       Contractors'       Protecti 

Association,    186    Stevenson    St... 

Van    Emon    Elevator   Co..    66   Naton 


.Inside  back 


White  *  Farnsworth,  Stationers, 

Montgomery     48 

White  Bros..    Bth   and   Brannan   StB..S6 


CXASSIFIDD     INDBX. 


ASSOCIATIONS        AND        BXCHANGKS. 

Contractors'   and   Dealers'   Association 


General   Contractors'    1 
Jessie    St.,    San    Pre 

Builders'     Exchange, 
San    Francisco    

Specialty        Contractor 
Association,    185    Su 


ATTOBNEVS. 

Mundav      St      Williams.      61 
Bldg..    San    Francisco 


San    Francis 


BOILKHS — KITOHEIV. 


BUILDERS'     HAIRDWARBl. 


front 


CABINBT    MAKERS. 

lunter  R.  J.,  expert  cabinet  maker. 
21S6  Telegraph  Ave.:  dealer  In  ma- 
hoganr,   antlqu*   and   all   klnda   of 


none    Oakland     3735. 
CONCRETE     MIXERS. 


CONTRACTORS'     MACHINEKV. 

Bacon  &  Co..  B.  R..  38-40  Natoma 38 

Parrott  &.  Co.,   320  California   St..  San 
Francisco    Page — Back  cover 

CORNICE  AND  SHEET  METAL  WKS. 

Golden.  Dow  C,  1616  14th  Ave.,  Oak- 


i.lHeT  A  Thurston.  Rlalto  Bldtl.PaBre  « 

CONTRACTORS   AND  BUILDERS. 

Abrahai  ""  ...----.     ^. 

Aitchisc 

Plllppis 

HoVt.' 


CRUSHED    ROCIv. 


ck  Co 


704 


.Page    I 
DOoil    CHECK    AND    SPRING. 

■rell,  P.  D..  278  Natoma,  Sa 


DOORS,    SASH,    MOULDINGS. 


37 


ELEVATORS. 

or    Company,     Beach 


PIRE  INSURANCE. 

Fred    H..    61    Post Page   4J 

FLOORING. 


GENERAL    CONTRACTORS, 

Pilippls,  v.,  866  Unl 
Joel.  110  J 


Holt.   O.   C,    110    J< 
GRATES, 


ide    front    cover 

le  St Page  40 

sie  St Page  48 


MANTELS     AND    TILB>S. 

T.,   723   7th   St.,   Oaklond, 


HARDWOOD    LUMBER. 

Parrott  &  Co..   320  California  St.,  San 
Francisco    Page^Back    cove 

White    Bros.,    5th    and    Brannan,    San 

Francisco     Page    3 

HOISTING    MACHINERY. 


KITCHEN     OUTFITS. 


LUMBER. 

t  Co..  2006  Grand,  Alameda. 
MACHINERY. 


,  866  Union  St., 

Inside    -.  - 

,.u,i.  ^.  ^..  110  Jessie  St Page  48 

Neideck,  Frank,   266SA  Howard. Page  38 


Parrott  t.  Co. 

Francisco   . 

Lilley    &.    Thu 


METAL   LATH 

320   Califo 


la  St.,  San 


San    Francisco     rage 

PAINTERS    AND    DECORATORS. 

Lhlll     &     CO..     Jam.s.     «72     12«h     S'- 
Oakland,    Cal.    **»" 


I'APER     HANGERS.     K'I'C 

Park 


Schafer,  Fred  (House  and 
Painter)  1468  Green,  Pht 
1197.        Shop,      111      Frank 


PATENTS. 


PATENT    WINDOWS. 

Window   Co.,   525   Mark 


PHOTOGRAPHER. 

Scott,  Walter  A..  558  Market  St. 


Builde 
Fran 
>alzel. 
Berkeley: 


'    Sup,ply    Depot,    38    8th,    Sa 

Francisco     Paga 

Dalzel,    F.    E.,    2014    University    Av« 


PLASTER   BOARD. 


PLUMBERS. 

iw'*  Anderson,  Plumbing,  Tlnnl 
and  Gas  Pitting:  Jobbing  a  spec 
ty;    814    Broadway;   Phone    Oakla 


REVERSIBLE    WINDOWS. 


STATIONESIS. 


STORE     FRONT     CONSTRUCTION. 


WATER    HEATERS. 

Gas  Appliance  Sales  Co.,  218  Paclflo 
Rldg Pagte    40 

Pittsburg  Water  Heater  Co.,  237 
Powell     Page    42 

Wood  Mfg.,  Co.,  John  218  Pacific 
Bldg.,  San  Francisco   Page  37 

VENEERED     PANELS. 

White    Bros.,    6th    and    Brannan,    San 


Page — Back  cover 


WALL  FINISHING. 

Imperial  Co..   183   Stevenson  St.. Page   > 

WATER    PROOFING. 

Dwan  &  Co..  J.  E.,  446  Turk... Page  tl 
Imperial  Co.,  183  Stevenson  St.. Page  I 
Parrott  &  Co.,  320  California  St.,  San 
Francisco    Page — Back    cover 

WHEELBARROWS. 

Parrott  t  Co.,  320  California  St.,  San 
Francisco    Page — Back  cover 

WINDOWS — PATENT. 


OakUnd.  Oal 


Pace  A 


44 


BUILDING   AND  INDUSTRIAL  NEWS 


Specialty  Contractors'  Piotective  Assoctation. 

OFFICIAi.  LIST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THli  SPECIALTY  CONTRACTORS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
185  STEVENSON  ST.  TELEPHONE  SUTTER  995.  •  MEETS  SECOND  AND 
FOURTH  MONDAYS  OF  EACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS- 
EXCHANGE. 


OFFICERS. 


President,    J.    J.    CONNOLLY 

Master   Plasterers'   Ass'r 
Vice-President,    L.    R.    BOTNTON 

Contracting  Plasterers'  Ass'r 
Treasurer;     JAMES  R.  WILLIAMSON 

Master    Steam    Fitters'    Ass'r 


ary,     W.  S.  SCOTT 

Masons'    and    Builders'    As 
H.    Williams   and   C.    Munday. 
Attorneys, 
615    Phelan    Building. 


Office     101    Goi 

John  L.  E.   Fir 

Secretary. 


Balling,    E.    A. 
Uaerne,    Louts 
Beck,'  Jos. 
Belknap.    V.    J. 


Brook, 

Son 

Bryan, 


Coleman,    Alex 
Collins.    T.    M. 
Cook,   J.   A. 
""   ughlan,    Jas. 


Cr 


Den 


chio 


Dag- 

S.    J. 


Ul    Vc ^ 

Deventhal.  B.  M. 
Uockery,  Wm. 
Doherty.  J.  P. 
Dowlng.    W.    J.    ft 

Son 
Eastman.    T.    W. 
Egan.    T.    J. 
Eisner.    P. 
Ernst.   H.   ft  Son 
Ertola.    B. 

Fisher   ft    Wolfe 
FItzpatrIck,    J. 
Flood      ft      Ham- 
mond 
Ford.    Thos.    J. 
Forsyth,   W.  C. 


nklli 


C.   P. 


aibbs,    David 
Qlbbs.  J.   ft  Son 
Gllley-Schoild    Ci 
Glemser.   F. 
Gomeraal,   F. 
Gosa,    Wm. 
Grady,    H. 


that  are  signed  by  them.'' 

HGHBERS. 

J.  Watson,    Chas. 

Week    &.    Co. 

Westphal,  H.  N. 
IS.  Wetzel  &  Grass 

Whitley,   H.   T. 
nk    J.     Whitman      -      Ly- 
man Co. 
'Brlen      Williamson.   H.  Co 
T  Wilson.    W.   F.   Co. 


Curtis,  Edw. 
Uaglow.    L. 
Uallamore,    G.    C. 
Lalzlel.    Robt,    Jr. 
Uavls.    A. 
Ueas,    John 
Ue    Laao 


Koch,    F.    &    So 
Kramer.    J. 
Kraus,    E. 
Kroger.    F.    C. 
Kurtz,    O. 
La   Chapelle,    V 


Lettlch.   J.    M. 
Levy,    M. 
Leu,   a. 
Looney,    J. 
Lubllner,  C.  W.  Co 
Mackle,    R.    W. 
McCarthy,     Chas.T 
MacDonald,    A.  W. 
McEnhlll,   Leo 
McLeod,    J.    J. 
Meehan,   P. 
Mensor,    G.    W.  Co 
.Meyer,    S. 
Mitchell,    M.    A. 
Moennlng    &    Co. 
Moller.  W.  D. 
Mollis,    Herbert  L 
Mollis,  A.  I. 
Morrlce,   T.    B, 
Morrison    ft    Bevl- 

lockway 
Mulholland,    J.     K. 
Murray,    Roy 
.Murray     Bros. 
Newmark,    A. 
Noonan,   John 
Orchledt      ft      Van 

Cromburggne 
O'Mara.    J.    E. 


Office    185    Steven- 
son   Street. 

M.    J.    Mealey, 
President 
Allen.    C.    J. 
Arlett,    Arthur 
Anderson,    N. 
Alexander,    Robt. 


Pei 


H.    J. 


Plevln    ft    Morrlce 

Power   ft    Pike 

Raische.    Fred 

Rehn.   C. 

Richardson,  J.  ft 
Son 

Rohr,    Jos. 

Ryan,    T.    J. 

Sasso,    Frank 

Schallch,    J.    A. 

Schlcve,    Theo. 

Schwarz,     Chas.  Co 

Shepard     Bros. 

Slngewald.    J. 

Skelly.   Thos. 

Slattery.    M. 

Snook.  W.  S.  ft 
Son 

Spencer  Plumb- 
ing Co. 

Stalder   ft   Hlnkel- 


nlg 
Sthur.    C.   G 
Sutton    Co. 
Szanik,   S. 
Taylor    ft 

ard 
Tlppett.    J. 


zls 

Trezls 
Tur 


■  Co. 


Watson,  SIdn 
White.  J.  M. 
Walker.  P.  J. 
Wygant.    J.    I 


MASTE»l      PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin  Lyden  Sec- 
Bradley  ft  O'Reilly 
Bosch,  Herman 


Br 


Butle.. 
Butler, 
Brady. 


Tho 


Bren 


J.    B. 


J.    W. 


Car.,    , 

Collins,    

Campbell,    T,    J. 
Collins.    R.    J. 
Collin,   Jean 
Carnahan,  E.   E. 
Downey.   John 
Drake,    H.    E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,    Chas. 
Farrell.    Geo. 
Gllbertson.    Louis 


Hadley.    Chas. 
Hlbblns,    Geo. 
Hogberg,    Emll 
Koldenstrodt.     1 


Lawsoi 
Llndgr 


A.    W. 
C.    J. 


W. 


Ludwig,  Joh 
Mealy.    M     " 
McWhlrti 
McCall.     Wm. 
McCall.    Elvln 
McCowan.     M.     B. 
MlUer,    J.    W. 
Mulcahey,   Thos.  F 
Mlllerlok,     Philip 
Murray.    W.    C. 
McSherry.     M.    F. 
Mowbray.    M.    V. 
Nagel,    W.    L. 
Nagel.    R.    H. 
O'Connor.    J.    J. 
ORourke.    T,    F. 
Phillips.    Joseph  J. 
Prlngle.     J. 


W. 


Tagen&Mol-      Str 


Jas 


Burt.    Cha  - 
Carrlck,    M.    H. 
Conner,   L   C. 
Carlson,    John 
Cashman.    M.    J. 
Connell.  J.   E. 
Campbell,    Chas. 
Chalmers.   H.    A. 
Connolly    &   Son 
Coppellottl.  L. 
Dalv,    J.    H. 
Domlcfl,   Tony 
Duthle.    Chas. 
Eastm«n.    Joa. 
Felt.    R.    D. 


Fay 


Sin 


Floortberg    ft    Mc- 

Caflfery 
Glosser.   Geo. 
Gllmour.    Wm.    G. 
Greenback.   Joe 
Hines,    Howard 
Jacobsen.    N 
Judge    ft     Steven- 

Kerilj.    Paul 

Leaf   &   kaiser 
LIpp.  I.  P. 
Lvden  &  BIckel 


Sr 


Thos. 
Mennle.    Alex. 
Marconi,  J. 
Martmelll.   Wm. 
Mowat.    Donald 
McDougall    &    Co 
MacGruer   ft   Co. 
C.    C. 


NIC 
J     C. 


Murlale 
.McLeod.  _ 
Nagel  ft  Nagel 
O'Kane,  C.  T. 
Orford.  J.  A. 
Pacific    Plaste 


J     J. 


Co 


Smvthe 
Tarry. 
Terran( 
Wagnei 


CONTRACTING 
LATHERS'     ASSN. 
Office     Monadnock 

Building. 
J.    B.    DennLs.    Set- 
Atlantic  FlTf 

proofing  On 
Balzke.  A.  F 
Clinton  Flrr 


McAbee.  E. 
McLelland, 
Hayden.  Fr 


Roebling   Con.   Co. 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 


Roofing   ft    Pay 

ing   Co. 
Cantley,   James 
Cassaretto,   John 
Enterprise      Root 

ing   Co. 
Flaherty      Roofing 

&  Paving  Co. 
Fibrestone         ai 

Roofing   Co. 


Mission       Roofing 


Malott     ft     Peter 


S.   P.   DIatrlct   Lo-       Paraffine    Paint  Co 


Metropolis 
Building. 

Hanbridge, 

■retary. 


Gen  Blec.  ( 
Hanbridge, 
Eppsteln  EI 
Levy    Ell 


Co. 


W.  H. 
Marine  Llec.  C 
McFell  E'.tc.  C 
National  Elec.  i 
Newberry    -   Bei 


hein 


Rapheld,        J.        L. 

Roofing    Co. 
Samuels.    H.    D.  Co 
Western       Asbe . 

tos   Magnesia  Co 
Watsonlte    Co. 
Western    Felt    i 

Refining    Co. 


MASTER  STEAM 
Ano  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office     1220     Web- 
ster  Street. 
W.     E.     Bumham. 

President. 

Atlas     Heating     A 

Ventilating     Co 


Pac 


Fir 


Ex 


Plu 


nb- 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 


Harry    Larkln. 

President. 
Render,        J,        W 


Collins,   T.    M, 
Central   Elec.   Co. 
Dalzlel,    Robt..    Jr. 
Gen.   Eng.  Co. 
GUIey-SchmId    Co. 

Inc. 
Levy.    M. 
O'Mara,    J.    E. 
Pac.   Fire   Ext.  Co. 

Co.  "  '  *"*' 
Simmons  Eng.  Co 
Sutton  Co.,  J.  G. 
Turner  Co.,  The 
Walsh,  F,  P. 
Williamson  Co.,  H 
Wlttman.      Lyman 

ft   Co. 
WlUlams.  ■.  D. 


Ward.   Hugh 


♦;'i»;'i»Si*!S*8!*Si*a*Si»!S»5i*Si»!S»S' 


Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


s.     Wright.      Treasurer,    Chas.    W.    Gompertz. 
H.    Bergslrom.     Secretary,    Wni.    E.    Hague. 
DIKKCTORS,     1014-19X5. 

Lansing,  Frank   P.        Thurston,  E.  T. 


BUILDING  AND  INDUSTRIAL  NEWS 


Gilbertsen,    L. 
tUlsQn,    John    E. 
Holding      &      (Jar- 

.lohn,  F.   A, 
Ivoberllng.  Jos. 
■  Koldenstrodt.   F. 
.Vic  Whirter,  W.  J. 
Mealey  &  Collin 


45 


Ell 


-Me 


110  JESSIE  ST. 


Wl 

C.inley,   Edward  Lindgren,  A.   F. 

Gompertz,   Chas.   W.    McLeran,  Ralpli 

Klour   Manager  Bookkeeper 

Geo.    A.    Maas  C.   S.   Dorrel. 


Geo.  H. 


Ueneral      Contrac- 
tors 

CStockholrlera) 
Ackerman    &    Son, 

O.    B. 
Ainweg,  Fred  J. 
Anderson     &     Co.. 

W.    W. 
Beach     &     Heffer- 

Beck,'john   B. 

Ueetham.    A.    H. 

Bergren  &  Son, 
Louis   G. 

Bluer.   John 

Ble-tch,    E.   C. 

Bluxome  &  Co. 

Born,    F.   H. 

Bosworth.     P.      H. 

Boyd.  Kerr  &  Mo- 
Lean 

Brandt    &    Stevens 

Braunton   Bros. 

Brutoher  &  Serna 

Paine.   Thos.    W. 

Caldwell    &   Son 

Carlson,    Elmer 

Casty.  Johi. 

L-obbv.    J.    W. 

Cole,   P.   J.      „  ,, 

Collman  &  Coll 
man 

Commary  -  Peter- 
son  Co.    (Inc.) 

Cox    Brothers 

Craemer,   O.    A. 

Days  Sons.  T.  H 

Farquharson,    D.B. 

Fee,   Grant 

Perrollte    Co. 

Flnlayson,    M.    M. 

Flaherty  &  Ogle 

Fletcher,  James  P. 

Foster-Voght     Cn. 

Garden    Co..  Frank 


Glaze.    Robert 
Gleeson.  James 
Gompertz.  C.   W. 
Gutleben    Bros. 
Hailing.  D.  R. 
Hanierton    &    Son. 

Wm.    C. 
Hamilton.    Peter 
Hansen.  C.  W. 
Harcom.  J.  J- 
Ki-aiing.  George 
H  eal  y  -  Tlbbltts 

Constr.  Co. 
Heaphy.  J.  J. 
Heckenroth  & 

Schell  ^    ,, 

Hennlngs.   Adolf 
Hennlng.    W.    H. 
Hill.   J.   A. 
Holt,   O.   C. 
Johanson.    J.    Eric 
lohnson.    Joel 
lores.  Fred  C. 
Klenck.    F.    J. 
Klyce.    Harvey    A. 
Koenlg.  C.  J.  O. 
Koenlg,    L.    B.    G. 
K.ess,    S.    B. 
Kn^kendall,    J.    O 
Lange       &       Berg 

l.ansine,  Frank  P. 
Larsen  &  Larsen 
Linden,    William 


MEMBERS. 

Moore  &.  Burlln- 
UcLaughlin,  Jas. 
McLeran   &    Peter- 

.Monk.    J. 

Monson    Bros. 
Munster    &    Born- 

holdt 
Neldlok.    Frank 
Newsoni    &    Kobn 
Nielsen,    N.    F. 
O'Brien.  J.  J. 


•Pratt.  J.  J. 
Quinn,  P.  P. 
Ransome  Cone 


Rickon.  Fred,  J.  H. 
Rolandl,    F, 
Rush  ton,    C.    A. 
Sauer.    Adam 
Savwell.    Svlvtster 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speldel.    P.    F. 
5torkholm     &     Al- 

Ivn 
Strehlow.      Frecse 

&    Peterson. 
Tavlor  *  Goerlcke 
TerriU.     W.     A.     & 

C.    C 

H  A. 


MacMlU 


R.R.K 

_     _         al d    & 

Kahn 
.Mager    Brothers 
Martin.   William 
Masow     &     Morrl- 

.McClennlian  * 

Co.,    T.    W. 
.McLean.    Nell 


Thi 


& 


E.    T. 
Trost.     Robert 
Van     Sant-Hough- 


Wendeff-lng,   J. 
U'itzelherger    J. 
".Villlams    Bros. 


Brode  Iron   Works 
Enreka      Wire      H 

Iron  Works 
Glasser    H  Kloeres 
Hillard    &    Co..    C. 


Works 
Michel    K    preffer 
.=;artorliis    Co. 
•Rnistnn  Tron 

Work" 
Vulcan    Tron    Wks 
Western  Iron  Wks 
West    Coasl    Wire 

X-    Tron   Works 
4r<-li.    Slieol    M<-tiil 

AVorkH. 
S    P.  Metal    Slanip- 

Ine  *  Corr,  Cn 
.*reli.  Term  Cottn 
Calif.  Pottery  Co. 
rnrn.Kle    Brick    & 

rotterv    Co. 
Clark    *    Sons.    N 
nloniond    Brick  Co 
Gladding      •       Mc- 

Bean  Co. 


McNear        Brick 
Stelgcr  Terra  Cot 
to  Co. 

Art  CelllUBs. 
Berger  Mfg.  Co. 


Pioneer  Pate       & 

Window  Glass   Co. 

Schwarz  &  Gott- 
lieb 

.^rtlHtlc  l-laster 

Decorations. 

Benkman,     Ed.     G. 
Knnner     Thoodore 
Larson.  O.   F. 
Llpp  &  Co..  I.  P. 

Asbestos  Materials 

Johns  -  Manvllle 
Co..  H.   W. 

Magnesia  Asbes- 
tos Supply  Co. 


Asilliult    &    Biluin- 
iiious    PaviuB. 

Nugent,    Robinson 

Attorneys. 

Aitken   &    Aitken 
Perkins,    Geo.    R. 

Auto  Delivery. 

Holland,  J.  P. 
Star  Con.  Co. 
Aiitouiobile 

Burgers.    Fred    W. 
Hollers. 

American       Radla- 


Brlek   Dealers, 

Bay   ueveloii.  Co. 
Cal.    Brick   Co. 
Cal.    Pottery   Co. 
Carnegie    Brick    & 

Po*tery  Co. 
City    Supply    Co. 


Gladding      -      Mc- 

Bean   Co. 
McNear         Brick 

Agency 
Stelger  Terra  Cot- 

ta&Pottery   Wks 
United      Materials 


Dea 


npa 


Co. 


Holler  *  Pipe  C'( 
erIuK. 

Johns  -  Manvl 
Co..  H.   W. 

Lewis.    W.   S. 

Magnisia  Asbesl 
Supply  Co. 


<iou<ls  i£  Inaiirauee 

Agency      Company 
Aetna  Life  Ins.  Co 
Costello    &    Cutler 
Glass.    Samuel 
Guvett    &    Co.,     K. 

G. 
Hayburn,  Jas.  C. 
Illinois  Surety  C" 
Kohlberg.  A.  -M. 
Llovd  it  Spengier 
MacMeans.  H.  V. 
Meherln      &      Son, 

Mark  M. 
Pacific   Coast    Cas- 
ualty   Co. 
Pacific    Surety    Co, 
Welister    Co.,    Per- 
cy   V. 

Hriek     Coutraclori. 

.Vlexander,     Robt 
■  'i,.n.  c.   .1. 
Beagle,   S.    A. 
Hrennan,    J.    E. 
Collin,    Jean 
Drake,    H,    L. 
Finnnki      &      .«-a- 


Co. 


ent     Syndicate 


Keuffel   &EsserCo 
Riilluluf;    Journals 

Architect     &     En- 
Building'    and     In- 
dustrial   News. 
Daily  Pacific 

Builder 


ilullillns  MnCerlals 

Alsen's       Portland 

Cement  Co. 
Baker     &     Hamll- 

Bay   Develop.    Oo. 

Berger  Mfg.  Co. 

Cal.    Brick   Co. 

Cal  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co.. 
Inc. 

City   Supply   Co. 

C:il  Lime  «•  !Iv- 
drate    Co. 

I  arnegle  Brick  Ai 
Pottery    Co. 

Gomyn.  Mock.i'.l 
and    Company. 

Cow-  II  Lime  an.l 
Cement   Co.,    H. 

Diamond    Brick  Co 

Dwan    Co.,    J.    E. 

Falls    Mfg.    Co. 


Western  Builders' 
Supply   Co. 

Western  Develop- 
ment   Syndicate. 

Western  Lime  & 
Cement  Co. 

Whlttler  -  Coburn 
Co. 

Woods      &      Hud- 


Cenieut    Dealers. 


Cowell      Lime      &. 

Cement  Co. 
Dwan   &   Co..  J.   E. 
Edniinster     Bros. 
Guerln  Ic  Co..  J.  S. 
Holland,   J.    P. 
Lennon    Co..    J.    E. 
LiUey  .«•   Thurston 

Co. 
Meyer,   Adolph 
Pacific        Portland 

Cement  Co. 
Standard  Portland 

Cement    Co. 
Waterhouse  & 

Price    Co. 
Western     Lime     He 

Cement  Co. 

Cblnineys,     Patent 

Clawson  Co..  L.  E. 
Dresser    -    McDon- 
nell   Co. 
Hughes.    H.    J. 


<;old   storage  lasu- 

Van    Fleet.    M.    V. 


Coacrefe    Cuutrac- 


Amorsen    Co.  A&T 
Barrett   &    Hilu 
Camp    &    Carrfllon 
Chase,    S.    A. 


Hansen     &      lohn- 

Haun'.   C.   C.    W. 
Hurley.    P. 
Leonard.  J.  P. 
McCabe    &    Brown 
Miller  &   Davidson 
.Mission      Concrete 

&    Mosaic     Wks. 
Moroncelli.     John 
Nilson   &   Arras 
New     Bra     Marble 

&    Concrete    Co. 
Nugent.     Robinson 
Ras.mussen.    A. 
San         Francisco 


Bean    Co. 

Gross    Co.,    Felix 

Guerln  cSt  Co..  J.  S. 

Holi&way  Exp. 
Metal    Lath    Co. 

Holmes  Distrib- 
uting Co. 


Mever,   Adolph 
Pac.    Portland    Ce- 
ment  Co. 
P.-.raffine   Paint   Co 
Parrott    fe    Co. 

Ryan.    George 
S     F,        Lime    Co. 
Shannon.   M.   T. 
Sherman 
ball    Co, 


Kin 


Works 
GuUtoy  Cor.  Wks. 
Comyns  iNi  Nygreii 
Forderer      Cornice 

Works 
O.      &      M.      Sheet 

Metal  Works. 
Hibernia    Sheet 

Metal    Works 
Hughes.    H.    J. 
Hurabeille     Bros. 
Ideal    Cornice    Co. 
Korell   .<-Co..  J.   A. 
Leary,   J.    D. 
Modern  Sheel 

Metal  Works 
Morrison  &  Co. 
United        Metal 

Products  Co. 
Western      Furnace 

&    Co 
F.  M«tal   SI 


Schmidt    &    Son.   J 
Sundberg    &    Sciiot 
Spargo.    John 
Szoke.    Francis 
Thomas   &   Sands 
Westerlund.    J.    V. 
Zimmerman,   L,   M 
ronerete       Maeli> . 
Bacon   &   Co..    E.  R 
Road   Machv.   Co 
Lansing   Co. 
Lllley   &  Thurston 


Co. 


lliv 


Co. 


Bqulitnient. 

Bacon   &  Co..   E.   R 
Deniing.     E.     R. 
Tensing   Co. 
Langford.   Felts   & 


non-Fout    Brick 

Co. 
Standard    Portland 

Cement    Co. 
Stelger  Terra  Cot- 

ta  H  Pofrv  Wks 
.■Sloner.    O,    W. 
Waterhouue  & 

Prtce  Co. 


Co. 


&    Co 

erode  Oil    Barners 

American    Heat    & 
Power    Co. 

'   &    Ca" 

Crushed     Ruck. 

Bay    Devel.    Co. 
Cal.    Building    Ma 

terial     Co. 
Cassarr'itto.     Jritin 
City    Supply   Co. 
Holland,   J.    P. 
McMullIn,    A.    L 
Simon-Foul    Brick 

Star       Contracting 

Cornpany. 
Staiuiara    Crushed 

Rock   Co 
Stone- Co..  E.  B.  A 

A.   L. 
Western     Develop 

ment     Syndicate 


Dlschmulier.     Geo 
EMect,*-lo    Fixtures. 

City    Electric    Co. 
Gas    &    Elec.    App 


Ijllectric   Wlrlnic  A 
Eldiilpinent. 

American        Elect. 
Eng.    Co. 


Central    Elec.   C 

Decker     Electr 

Constructio 


Par 


th 


Co 


tricai     Works 
General       Electric 

Constr.   Co. 
Globe        Electric 

Works 
Kirsten.   W.   H. 
Laude 


RIe 


Manliattfln  Elec- 
tric  Co. 

National  Electric 
Co. 

Newberry  -  B.n.l 
helm    Elec.    Co. 

Rlrtlev      A     E     n 

Rochdale     i.-IlecC.. 

Schimetscbek.    M, 

StandarT    Flee  C 


Tur 


Co 


WeTcI   Electric  Co 
Blevntur    BulltlerM 


buildinl;  and  industrial  news 


Morser.    E.    J. 
Prlddle,,    Milton 
Priddlc.    Aitliur 

i^'loora.      CompoHl- 
tlun. 

Artollth    Utg.    Co. 
Bender    K&P.    Co.. 

J.    W. 
Dwan    Co.,    J.    E. 


K.  H. 
Malott  &  Peterson 
Goodmanson,  A.  K 
Watsonlle    Co. 

Floors.    Hurdnood 

Hardwood    Ilit^o 
Inlaid    Floor   Co. 
Pac.    Floor    Sand- 
ing Co. 


Baker     &     Hamll- 


G»    HratlUK    Sj"- 

P  <!  a  t  o  r    System 
Gas    Heating  Co 


Demlng.    E.    R. 

Ulasa     A     GlasluK. 
Cal.   Plate  &   Win- 
dow  Glass  Co. 
Cohen.    I. 


Habenlcht  & 

Hewlett 
Mission     Plate     & 

Window       Glaas 


Branlck.    J.    P. 
Carlln    Bros. 
Ca.saaretto.    John 
Uevlncenzl    &    Co.. 

L. 
Dillon        Teaming 

Co. 
Federal      Transfer 

Co. 
Glorgl   Co.,   G. 
Hartnett    J.    D. 
Holland.   J.   P. 
Hulc    Co..    E.    .M. 
Lennon   Co..    J.    E. 
Lertler,    Fred 
McGllnchey  & 


O'Dav    Co.,    Dan'l 
O'Donnell.     Philip 
Pino.     Bdw.     F. 
Powprs.    Chas.    J. 
Blhlev    Grading    & 

Teamlne    Co. 
Slar  Con.  Co. 
Wright    r,        J.    H 


Leed    Granite    Co.. 


GmTel. 

Bay    Devel.    Co. 
Cal.    Building   Ma- 

terlaJ    Co. 
Cassaretto.       John 
City  .Supply  Co. 
Standard     Crushed 

Rock  Co. 
Star       Contracting 

Company. 
Stone  Co..  E.  B.  A 

A.    U 
nardvrood       Deal- 
Inlaid    Floor    Co. 
Hardwood        Inte- 
rior  Co. 


Palace  Hd'wareCo 
S.  F.  Hd'ware  Co 
Smith    Co..    P.    A. 

Hratlns    &    Venti- 
lating. 

Atlas     Heating     & 

Ventilating  Co. 
Klernan  &  O'Brien 
Hurley  Co..  J.  C. 
Lawson,  Herman 
Looney  Co.,  J. 
Mangrum  &  Otter 
Snook       &       Co.. 

Fred    W. 
Torrid    Zone    Fur- 


Wilson.    Robt.    M. 

HouMf     MoverM     & 

HUaera. 

Hatch.    H.    L. 
Pearson.    N.    H. 
Sullivan.    D.    J.*T. 

Iloixtlne      Engl- 

Lu    ClahT's.    D. 


Inlaid   Floor  Co. 
Pac.     Floor     Sand- 
ing   Co. 
InterlocklDig      Tile 


Iron   Foandrr. 


rpris 


Fou 


dry    Co. 

Stelger      t      Kerr, 
Stove     &     Foun- 
dry   Co. 
■  run     dt     Strel. 

Baker    &    Hamil- 
ton 

Dawson   &  Noyea 

ludson    Mfg.    Co. 

Pacinc  Coast  Steel 
Company. 

Trussed     Concrate 
Steel  .  Compan.yt 

Woods  &   Huddart 


Br 


Wlr 


Iron    Wks 
Golaen    Gate    Iron 

Works 
HUlard    Co..   C.   J. 
Kell     Iron     Works 


S.    P.   Iron   Worki 

Sartorlus   Co. 

gahraeder'B  Iron 
Worka 

Stelger  &  .Kerr 
Stove  &  Foun- 
dry   Co. 

Vulcnn    Iron    Wks. 

West  Coast  Wire 
&   Iron   Works 


Kortlck      -      Palts 

Mfg.    Co. 
Lllley       -       — 


ton  Co. 
Koman  Co 
Waterhou! 


l.atbrra,     Wood    < 
Metal. 

Balzke.    Robt. 
Edwards.    C.    H. 
Hayden,    Fred 
Lynch.   Richard 
McABee.  B.  T. 
Raymond.  Wm.  H. 


Lime      A      Plaatcr 

Arden    Plaster    Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  I.lme  & 
Cement  Co. 

Guerln  &  Co..  J.  8. 

Holland,   J.   P. 

Lennon  Co.,  J.  B. 

J'a.clflc  Portland 
Cement  Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealera. 

Acme  Lumber  Co. 
Chrlatenaon    Lum- 
ber Co. 
Columbia    Lumber 


Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

MiggJns     Luml)er 


MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Oakley.   — 

Olson  -  Mahoay 
Lumber   Co. 

Peterson,   B.   T. 

Pope  4  Talbot 

Relnhart  Mill  & 
Lumber  Co. 

R./an.    Georr* 


Sunset  Lumber  Co. 

TIerman&  Beronlo 

Van    Arsdale-Har- 

rls   Lumber  Co. 


Metal     Slaiuvin 


Brennan,    Jaii 


-nipbe 


H. 


\Vl 


Jr  .    Wn 


MBBrnealte    Floor, 
■■c. 

Artollth  Mfg.  Co. 
Bender  R.JkP.  Co, 
Dwan  &  Co..  J.  ■. 
Plbrestone     & 

Roonng    Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
MaHott    *     Peter- 

Watsonlte    Co. 
Hantela,     Ttica     * 
Grates 

General       Building 

Work    Co. 
Ginsberg    Bros 
Mangrum   &   Otter 
Peerless    Agencies 

Co. 
Rlgnev,     Thos.     F. 
Watson    Mantel    ft 

Tile   Co. 
Marble  and  Monalo 

Work. 
General      Building 

Work    Co. 
Gnecc.    M.    H. 
Grassl   *   Co..   P. 
Mission       Concrete 

*    Mnsoir   TVk« 
-Mission  Marble 

Works. 
Musto      Sona-fCee- 


Nev 


Co. 


Marble 


Bereer   Mfg.    Co. 
Hollowav       Metel 
Lath     Companv. 
Lllley  &   Thurston 


l-alulera    aud  Uev 
oraiurs. 

Baker   Co..    W.    T. 

Bell.   Wm.  J. 

Wm. 


LouU 
Br 


Clark    »    Dickson 
Cramer    Bros. 
Conlin.   J.   J. 
Copnlck.    T.    W. 
I  mm.  T.  H. 
Donovan.   V.   J 
Ericksen.  W  n 
Hansen.     Elblng  A 
L*wls,   S. 
.Miller,    L. 
Miller.   J     A. 
McCuhbln.    James 
Manning.    John 
Neal.   L    J. 
Ouandl    *    Son 
Ruderman.  I. 
Schater.   Wm. 
Simon   Nellson   Co 
Smith.  J.   S. 
i-lg.    C.    B. 


Spark 
.Tohr 


Zellnsky.    H 
Palnta.    Illl>    Vi»ri.- 
lahea,  Etc 

Clark   &   Dickson 

Cohn    &    Co..    Mar 

Ion    D 
Fuller  Co.     W     r 


Parattlne  Palm  c-. 
Pratt  *  I.amherl 
Whtttler    -    Cnhiirn 


Ptl»       Drlvlnir 

Lamburth.    C.     E 
Poking    Brick. 

Cal   BrI.'k   Co. 


Pin 


Mil 


Acme     PiKii 
Anderson    Urns 
Atlas         Planing 

Mill     Co. 
Birth    Co..    L    H 
Builders'       Suppl. 

Depot 
CaL  Door  Co 
Cal.    Planing    vt\ 
Emanuel.    L     &K 


Hermann,    A. 
Herring's   Mill 
Holden    -    Denn 

Co. 
Lorden      Mill      ( 

T    P 
Main     St      Pla„l 
Moore    Mill  *Ln 


(Inc.) 

Fay,     John 

Greenback.  Joe. 

Connel  Co.,   J.    E. 

Daly,   J.    H. 

Duthie,    Chaa. 

Fraser,  Simon 

Fry.   A. 

Gilmour,    W.   G. 

Jacobson.    N 

Jones.    Francis 

Knowles,    A. 

Leaf    &    KKiaer 

Lynn.    A.    J. 

Lyden    &    Bickel 

.MaoGruer    &    Co. 

.Mellon.    Thos. 

-Modica.   S. 

Mu,wal.    Donald 

Orturu,  J.   A. 

Phllbln,    J.    J. 

Sexton.    T.    D. 

Sherman,    A,    M. 

Terranova,    .M.    J. 

Th«     P^ninc    Plas- 
tering  Co. 

Wagner    Jan.os   A. 

Plumbing  oud  Gaa 

FllllUR. 

Ahlbach    &    Mayer 
Alton.    Thorn.    W. 
Bernard.  Geo.   F. 
Condon   &   Band 
Dunn.   Nell    H. 
Goss.    Wm.    P. 
Houston,    J.    J. 
Kara,   F.   E. 
Klernan  &  O'Brien 
Lacey    Bros. 
Lauder,    H.    I. 
Lawson.    Herman 
Lettlcli.    Antone 
t-Bvy  Plumbing 

Co.,    M. 
Looney     Co..    J. 
May.    Gus 
McEnhlll,   Leo.    J. 
McLeod,    J.    J. 
Penkerton,    J.    H. 
PerazzI,   H.   J. 
Skelly.   Thnmos 
Snook      &      Co.. 

Fred    W. 
Turner  Co.,   The 
Wetzel.    Theo. 
Wilson   &    C«.,W. 
Plumbera   auifplir* 
Kinne.v   Cci.,    It.    «'. 
Mark-Lalij     Co. 
Nelson    Mtg.   Co 
I'ac    Sanitary    Mfs 


Railroad        A  -xen 

Fr«lgrht    a    Paa- 

aenger. 


tor   Co. 

Rallwa>    .llaleriniB 

Langtord.  Felts  & 
Myers. 

Orensteln  -  Ar- 
thur  Knppel   Co 

RlKglnf. 

Lamburth,   C.    E. 
Markley.    Janie--^  K 

RooSng,  Gra\el  A 
CompOHlflon.) 

Bender  Kourliig  a- 
Paving   Co. 

Cal.    Rooting   Cu. 

Cantley   n   Co..   .1 

Bnterprbe      Roof- 
ing Co. 
Flbresooe     .t- 
Roofing    Co. 

Flaherty.   R.  H. 

Goodmanson.    A.  K 

Larikln  Asphalt 
Co. 


lto«tllua    .Ualerlala. 

Bird  &  Son,  F.    W 
Johns     -    ManvUle 

Co..   H.    W. 
I'aratluie  Paint  Co 
VVaterhouae  & 

Price 
Western     Asbestos 

Magnesia  Co. 


Whlttler  -  Coburn 
Co. 

saud,   bratel,   Ultc. 

iiay    Develop.    Co. 
v_ii.i.    liullaUiB    Ma- 

rtJilanu.    J.    l"' 

.VXcMulllIi    Bios. 

Slune  Co.,  fc.  B.  at 
^    L. 

Western  Building 
tenal   Co. 

Western  Develop- 
ment   Synaicato. 

Mtuitarr     taHrbaa* 


VV  orks 
Atlas     Heating     & 

Ventilating   Wks 
Capitol         Sneel 

Metal    Works 
Coniyiis  &   Nygren 

.Varks, 
Eli._    _.. 

Works 
Foraerer      Cornice 

Works 
G.     &     M.     S  n  e  e  t 

Metal    Works. 
Gullfoy         Cornice 
HlOernla      So  eel 

Meial     Works 
Hughes.    H.    J. 
Hurabeldle    Bros 
Ideal  Cornice  Wks. 
Korell  &  Co..  J.  a 
Modern  Sheet  Mel- 

ai   Works. 
Morrison    &   Co. 
•'!.    F.    Metal    Slum- 

ing   &    Corr.    Co. 
United        Metal 

Products    Co 
Weftern     Furnace 

ft    Cornice   Co. 

Sidewalk       l.ivfata. 

Jackson    Co.,    P.  H 
uwan  &  Co..  J.  E. 
Plioeni.x    Sidewalk 
Light    Co. 


Boiler.  John 
Jacobsen.    J. 
Johnson.    C.    Wi 
Porter,    W.    F 
Stewart.   J     K 

Statlonerr. 


Fos 


SiK 


Wright.    J.    H. 

Bakei      .V      lirti 

Dawson   &   No 
"  oods       A-       H 

.*»«eel    Elrerto 


WllUai 

store  V'l 


Co 


Lawson       Rooflng       Kawneer  Mfg.  Co 


Bradley  &  O'Relllj 


Lovett  Bros. 
.Malott     &Petersor 
Rapheld       Rooflng 

Co. 
Samuel    Co..    H.    D 
Watsonlte    Co. 
Western     A»hesto.» 

Magnesia    Co 
Western    Felt    and 

Refining    Co. 
RoolInK     (.SIntF     * 

Tlle.l 
Graham.    R    G 
White,    Ed.    A, 


Structural        Steel 
Contraotnra. 

Central    Iron    Wks 
Oyer    Bros. 
■  ludson     Mfg.     m 
I'ac.    Rolling   Mills 
Schraeder'a       Iron 

"'orVa 
S.    F.    Iron    Works 
W  esiern    Iron  Sup 

ply  Co, 

Man 


Iron     Works 
Kalston     Iron  Wks 
Vulcan   Iron   Wks. 
Zenith     Iror     Wks 

Surveyor** 

Morser,    E.    J. 
Sanborn   &    Corln- 


Feileral  Transfer 
&   Draying  Co. 

Uaffney  Drayase 
&.    Teaming     Co. 

uevenceuzi    &    Co.. 

L,. 
Dillon    Teamlne 


Holland.   J.    P. 
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O'Day  Co..  D. 
Pico  Edw..  F. 
powers.  Ohaa.  J. 
Sibley   Teaming    i: 


Leffl 

.VKGlincliej 

Monohan 


E.   M. 
J.   J.    1 
Fred 


Co. 

Wright  Co..  J    H 
Tiling. 

Ginsberg  &  Co..  S. 
Manerum  &  Ottc 
Peerless     Agenf't* 

Co. 
Tile    Mfg.    Co. 


Bin  A  Ja.-nb»»r 
Hyde  Henry  C. 
United     Elec     Co 


Water  Works. 

nniltenashlnK 

Brlckley.    P.    J. 
Relgle  &  Jamelson 


VVlndowti,    Patent. 

Birth    Co.,   L.    H. 
Simplex      Window 


OFFICIAL      LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN     KRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS    AND    DIRECTORS, 
nflrell  Financial   Secretary.    S.    A.    D.    Schenck. 

T     Rrandnn  Ass't  Secretary,   W.   J,    Carberry. 

Doorkeeper.    B.    R.    Wolc 
Secretary,' 


•^■resident,  H.  Ma 
Vice-President,  E.  J.  Brandon 
'  W.  WIthington. 
J.   H.   Forbes. 


H.    Maundrell 
E.  J.  Brandon 
C.   W.   WIthington 
R.  J.  H.  Forbes 


DIRECTORS 
R.  A.  Chlsholm 
Robert   Dewar 


alEMBEBK 


Chas.  .McDonnell 
Fred  P.  Fischer 
J.    D.    McGllvrav 


Works 
Erode  Iron  Works 
Central  Iron  Wks. 
Dyer  Bros. 
Eureka  Iron  Wks 
Keil  Iron  Works 
Kortlck  -  Falls 

Mtg  Co. 
G.      G.      Structural 

Iron    W-il:.<. 
Hlllard,   C,   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Ptet- 

fer 
■^hoenlx    Iron  Wks 
talston  Iron   Wk" 
Lorenz  Schaffer  & 

Co. 
iciirader  'r*" 

Works. 
St.      Francis      Orn. 

Iron    Works 
Itelger      »       Kerr 

Stove     »      f'oun- 

d  ry    r  •), 
/ill -an    Iron    Wks. 
Western   Iron  Wks 
WIthington.   C.   W. 

Art   Glnim. 

<-»!.    Art    Glass   Co 
Ingerson   &   Glaser 


Cal.  Brick   Co. 


Pottery   Co 
Carqulnez  Brick  «■ 
Pottery  Co. 


rd    Bk     Co 


San    Fran.   Bk.   Co. 
Stelger    T.    C.    and 

Pottery  Wks. 
Thermos   Brick  Co 
G.  G.   Brick  Co. 
bnlldliilc    Material. 
Califor 


F.ister  & 

Goodman 

clal   Sto 


Lynch.   A. 
PasquMlettl.    I. 
Sartorlo,    Charle 


ing    .Ma 


Concrete 

Lllley   i.     ?nur! 
Co. 

Bulldern. 


,    I..    M. 
nein- 


Kortlck  -  Falls 


l^Uley   &    Thurston 


Ande 

I  SOI.,    W. 

W 

\rthi 

Jr.  L. 

Batei 

nan,  J.  C. 

Borlr 

ig,    F.    H. 

Born 

&  Son,  S. 

A 

Brad: 

V,   C.    A. 

Braui 

nton   Bros 

Burdlck.    V/m. 

A 

Cald\ 

yell    &   Co 

arlaICo 

Ice   Co 
Bldrr 


rlc 
Ing    Co. 


Bond- 


Costello    &    Cutler 
Aetna  r-ire   Ins.  Co 
Boole.  F.  W. 
Empire   State   Sur 
ety   Co. 


Hlllman    &  Son.J.R 
Lawton,    A.   F. 
I.lovd    &    Spengler 
MacMeans.    H.    V. 
National         Surety 

Pacinc    Coast    Sas- 

ualty    Co. 
PAcinc    Sur»ty    Co 
Perley.    A.    E. 
Smith,   Leo   J. 
UnM'ted       States 

Metal     Broducts 

Co. 
United       States 

Fidelity        and 

Guaronty    Co. 


Balfour,       G 

CcWell  Lime 

ment    Co 
Holmes  Dist 


Pacific        P< 

Cement   C 

Quality    Lin 


Clay   ProdnetM 


Chlsholn 
Cobbv,  J 
Coburn, 


Elam,  Thos 
Rlllott,  E. 
Pahy,  R. 
Fischer.  Fi 
Franz.  Val 
Gillespie,  C 
Gallagher, 
Gardlser, 
Greig. 


Hansbrough    Bros 


Jones,    Paul 
.Tones.    W.    G. 
K-ent.  S.  H 
Knowles  *    Kflch- 


Letter,     E.     T.     & 

Sons. 
Lynch.  M.  C. 
Masow   &  Morrison 
Mathews   Con.    Co. 
Mathles,   H.   C. 


Wm, 
McLachlan,    Thos. 
Miller,  Adam. 
Moller.    R.    W, 
Morey,  H.  B.&  Son 
Owsley.  B.  T. 
Penny.   Isaac. 
McLeran   &    Peter- 


en.    Joh'i. 
Smith,  J.  W.  &  Son 
Spence,    A.   T. 
Stockholm    &      M- 

lyn. 
Terrlll,   Q.   C. 
Vezlna,  L.  N. 
Walker  Bros.   Oo 
Warwick.  H.  C 
Buller.    Tho.s. 
White   Bros,    (car 


Corutce  Workn. 


Capitol    Sheet   Mtl. 


Conlln,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
GulKoy        Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt,    Wesley. 
Morrison   &  Clark. 
S,    F.    Cornice    Co. 
Western      Fornac 

^    Cornice    Wks. 


Lynch.  Richard 
Snell  &  Dennis 
Raymond,  W.   H. 

turbine.      Grnnitt 

McLenegan.    S.    B. 
Iliinip    ProoferB. 

Hrickley,  P.  J. 
Relgle    a    .InniHon 


Blectrlcal. 

American  Elec- 
trical Engi- 
neering   Co. 

Ca.ilurnia  Electri- 
cal   Works. 

Central        Electric 


Van    Kmon    Eleva 
I'.r    Co 

Fibre. 
S.  F.  Fibre   &  Cord- 
age   Co. 
l''lre|ir«or  n*M*rii. 
Henry. 
L. 
g 
.lohn   A. 
Floor  SandlDK 
Inlaid    Floor   Co. 


:  1  fl  ( 


Fl  ( 


Sanding   Co. 
tirlll    Work. 

Cal.    Art    Metal    & 

Wire    Works. 
Merle   Co.. 


-Sar 


Cc 


WIthington,   C.   W. 
Gen.      Contractora. 

Andrus.    R.    C. 
Brlgham,    H,    B. 
Caldwell    *   Co. 
Cereghlno    &    Son, 

Louis 
Currle    &   Currle 
Dempnlak    Bros. 
Parquharson.     D.  B 
Fluth    &   Morton 
Prasler   &    Frasler 
Graham,    D.    E. 
Grlfflth.     Wm. 
Hannah,    J.    D 
Hannah    S,    Co.  J.S. 
Hayes,    W.   W. 
Jackson.    A. 
Kuykendall,    J.    O, 
Mallov,    Edward. 
Matthles,     Henry 
PoMcock,    John 
Schnebly,     Host- 

trawser    &    Ped- 

grltt 
Van     Sant-Hough- 

tnn    Co 
niaMn   and    Glavtai; 
Cal.   Plate  &  Win- 


Co  bbledlck-Klbby 


Glas 
Frledn 
Fuller. 


W. 


Habenlcht    & 

Howlett 
Holland,    J.    P. 
Schwarz     &     Gott- 

lelb    (Ini-.> 
<;radln»;    i«    Teain- 

Ime. 
Church,    D,    O.,    Co. 
nillon,    D. 
Eureka      Teaming 

Oo. 
Fay,  S.  J. 
McCliire,  H.  N. 
Wllhelm,  A.  H. 
Wllkle  Co.,  A. 
Williams,  F.  A. 
Wright,    Cha.s. 


Sibley.    L.    B. 
McLenegan.    S.    B. 
Graalte. 


Cronan,    Win 
Mangruni    .v    ou.-r 
Montague.     W       W 

&    Co, 
Huuae     MuvlHfl     Jt 

RalalnK- 
Blume  Conl'e  Co, 
Pearson,    10.    K 
Sullivan,    n      I  .VI 

Inlaid    Floi»r». 
Hardwood        Inte 

rior   Co 
Inlaid    Floor    Co. 
Pa  el  He     Fl ooi 

Sanding   Co. 

Irun    Hark.. 

Lorenz,      Schffaer 

&  Co. 
Michaels    t    Pfef- 

fer 
Monarch      Iron 

Works. 
PaclBc  Kollliif 

Mill    Co. 
Pacific     Struc.  Inii 

Work.s 
Joint      HnnicerM      Jt 

Po«t    rnn». 
Kortlck  -  Falls 

Mtg  Co. 
Lllley    ,.4    Tbiiratou 

Co. 
Lorenz  SchalTer  & 


Lllley   ,«■    Thur 


Snell  &   Dennis 

Uxht     aad     P»»er 

City    Electric    Co. 
Pac.    Gas    &    Elec- 
tric   Co. 
lilmet    Cement,  Ktc 

Plaster    Co.  " 
Arden    Plaster    Co 
California    Lime  « 

Hydrate    Co. 
Cowell       Lime       » 

Cement    Co. 
Holland.   J.    P 
Holmes        Dlstrib- 
Lennon,   Jas.    !•: 
Lucas,    W.    E. 
Pac  Lime   *    Plas- 
ter   Co 
S.    F.    Lime    Co. 
Shasta   Lime    Pro 

ducts   Co. 
Western    Bnlldlnn 

Material    C( 
Western     Lin'      » 

Cement    Co 

Lumber. 

Acme    Lumhei    I'n 

Chrlstenson  Liirn- 
h*T  Co. 

Hardy,  Jas.   H.,  Inc 

Hart- Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber   Co. 

Hooper  I  umber 
Co. 


Macdonald      Ln 

her    Co. 
Moore,     R.     B.  Mill 

&    Lumber    Co 
Olsen     -    Mahonev 


Sar.ta    Fe    Lumh-r 

Co. 
Schouten     Lumber 

Co. 
Tlernan     &     Bern- 

Vaii    Arsnale-Har- 

rls  Lumber  «'c 
Wilson     Brns.A  r- 
Doe    Co.,    F.    P 
Lumber  (Hnro- 

Dleckmann    H     i  ■" 
Howard.    K      V      .<• 

Co. 
NIelians,    Rd.    V     .<• 

Co 
White    Bros. 
S.     F     Lumber    '"'o. 
Mnelilner>-. 
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MaHonti    A  Builder 

Alexander.    R. 
Allen.    C.    J. 


Ar'ctt.    A. 
B.Tk      A 
Brad.v.    M.    V. 
RrHdv     O.    B.&Son 
Brandon.    E   J 
Brennan,    J.    E. 
Brlgliani,    H.    B. 
Butpher.    Thomas 
Butcher     &  Hadley 
Byron,    D.    J.  &Sur 
Campbell     Bros. 


Car 


W. 


Drake.    Harry    E. 

nnwney.    .1. 

Farrell    &    Reed 

Fennel],    .las. 

Gale.    M.    F.    *  Son 

Gllson,    J.    E. 

Harrison.    A. 

Hlbblns  &  Barker 

Hock.    Chas. 

Hoffman,  V. 

Hog-berg  &  Lud 
wig 

Larsen.    H.    H. 

Lawson,    A.    W. 

McGowan,    M. 

Miller.  J.   W. 

Murray  «  Mow 
bray. 

Mulcahy    Broi. 

Nagel,   W.   L. 

O'Connor  &  Col- 
lins 

TRourke.    T.    F. 

Scott    Co. 

Ralney  &  Phhil 
Upa. 

Rlngrose,    R.&Son 

Scott.    W.    S. 

Walker.    P.    J. 

Watson.    Sage 

Watson.    Sidney 

White.    J.    M. 

Whitney  &  Davles 


Mnrble. 

Ainerlcan  Marble 
&   Mosaic   Co. 

Columbia  Marble 
Co. 

Gervals.    Henry 


Crassl,  Peter,  Co. 
Hunt.  Andrew  T. 
Maino,  F.  L.  &  Co. 
Musto  &  Sons,  Jos 
Keenan  Co. 
Vermont       Marble 

Co. 

Mantela,    Ttlea 

Gratea. 

Klrwln     &     Dono- 

Mansrum  &  Otter 
Montague  &Co..W 
Peerless    Agencies 

Metal     Furring    A 
Lnthlne. 

Ilollowav  E.X- 
panded    Mtl    Co. 

I.vnch.    H.    T. 

National  Lathing 
■nd    Furring 


Dn-an.  J.  E. 
Mnnaic. 
Amer.      Marble      & 

Mosaic    Co. 
Gervals.    H. 
Malno.    F.    L.  &  Co. 

omee  Fixtures. 
Bateman,    Wm. 
Forbes    &    Son. A. J. 
Fink    &    Schlndler 

Co. 
Slmmen.    John 
Palntrra. 
Daniels.    Gus    V. 
Donovan.  V.  J. 
Eraser.    J.    P. 
Kuss,    P.    N. 
Lewellyn.   J. 
Maundrell.    H. 
i?park.    J.    H.    . 
Neal.   L  J 

Paint    Burner 

Paint    (Damp    Re- 

.•iistlng.) 
Dwan  Co.  J.   E. 


Palnta,    Ull« 


Bas 


H  I 


Fuller  &    Co..  W.P. 
Kuss.    P.    N. 
Maundrell.    H. 
Pacific     Rennlns& 

Roofing 
Parafline    Paint  Co 
Whittler  -  Coburn 

Co 


Dunlevy    &    Gettle 


'ord   Co. 
Ca..    Door   Co. 
Cal.   Mllllne  Co. 
B  1  kl  n  gi  t  o  n 


Kendall,   A. 
Kruse.    J.    H. 
Lorden  Mill  Co..  J. 

P. 
R.B.Moore     MI11& 

Lumber    Co. 
National     Mill      £ 

Lumber    Co. 
Pacinc   Mfg.    Co. 
Relnhart      Lumber 

&    Planing     .Mill 

Co. 
Reillv,  P.   F. 
Santa     Clara     Mill 

&   Lumber  Co. 
San     Matto     Plan- 
ing   Mill. 
Searlp    K-    Hayman 
Taylor    &    Co. 

PInatererB. 
RInner.    Theo. 
Bradley   &    ReHly 
Carrick.    M.    H. 
Chalmers,      H.      A. 

(Inc.) 


Clark,  D.  Ross. 
Crlchton.  J.  L. 
Coghlan.  Prank 
Connolly.   J.    J. 


Felt.    R.    L. 
Floodberg    *    Mc- 
Caffery. 


.MacGruer    &    Cu. 
Mennle.    Alex 
McCleod.   J.   C. 
Morehouse.    C.    C 
O-Kane    &    CO..C.T, 
O'Sulllvan    &  Bow- 
ler. 
Smith    &    Johnson 


Ahlbach    &    Mayer 

Bernard.    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalzlel.  R„  Jr..  Co 

Gllley-Schmid    Co. 

Levy,    M. 

Looney.  J..  Co. 
(Inc.) 

Snook  A  Co.. 
Frederick     W. 

Turner  Co..  The 

R^nl  Eatate. 

Williamson    Co..H 
WIttman    -    Lyman 
Cross   &    Co. 
Urban        Realty 
Impt.    Co. 

RiKKera. 


Cruahed  noc^. 

Holland.   J.    P. 

S.  P.  Bay  Imp.  Co. 


ArtoIIth     .Mfg.    Co. 

Bender.  J.  w. 
Roof  Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  Manville 
Co.,    H.    W. 

Meuer   Bros.   Co. 

Pacific  Refining  i 
Roofing  Co. 

Parafflne    Paint  Co 

Samuel   Co..   H.   D. 

Western  Asbestos 
Mig.    Co. 

Watson  Roofing 
Co; 

Saad,   Gravel,  Etc. 

Cassaretto.     John 

Holland.   J.    P. 

Keystone  Sand  Co 

Sanlfarr   FloorlnK. 

ArtoIIth     Mfg.    Co. 


Sidewalk       l.lKbli.. 

Jackson.    P.  H.&Co 
McGuigan.    John 


Stewart.   J.   K. 

Roof   Repairing    & 

Paint. 

Street     Work. 

Fay.  S.  J. 

steel         R  «  I  I  I  n  It 
Doora. 

Lllley   &   Thurston 


De    Lano    &    Sons, 
I.    J^. 

ard.    \V.    W. 


Raymond    Granite 
Co. 

Stone     Qnarrlea. 

Keystone    Sand  Co 
Raymond    iSranllt 


Holland.  J.  P. 
McClure.  H.  N. 
Monarch    Teamlr 

Co. 
McLenegan,   S.   I 

Terra  Cottn. 

Clark   &   Sons,   N. 
Gladding.    McBean 

&   Co. 
S  t  e  Ig  e  r       Terra 


wire  Worka, 


Wire    Works. 

Eureka      Wire      & 

Iron    Works. 


Free  E^imating  Bureau 

If  you  want  climates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.      We  will 
save  money  for  you.     No  charge  for  our  services. 


To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  following: 


Business Date  • 


Issued  Weekly,  $3.00  Per  Year 


Fourteenth  Year,  No.  25. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Indu^rial  Adtivities  of  the  Pacific  Coa^ 


Successors  to 

"CALIFORNIA  ARCHITECT" 

"INDU.STRIAL  XKWS  OF  ALAMEDA  CO." 

"Bt'ILDER  .*xn  CONTRACTOR" 

"WESTERN  BUILDER" 


THIS  WEEK'S  ILLUSTRATIONS: 


This  Edition  Contains.  Complete  Competitive 
Drawings  of  the  Three  Prize  Winning  Designs 
Submitted  in  this  Year's  Competition  for  the 
Annual  Scholarship  Offered  by  the  Archi- 
tectural League  of  the  Pacific  Coast. 


Peter  J.  Weber 
F.  Allamand 
Fred  M.  Kramer 


First  Prize 

Second  Prize 

Third  Prize 


WEDNESDAY,  JUNE  24,  1914. 


SAN  FRANCISCO  AND  OAKLAND. 


CALIFORNIA 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  of  America 

Succ»sors  to  JOHN  WOOD  MFC.  CO. 
218-21   Pacific  BIdg.    447-4S  E.  3rd  St.    33  1 -330  Cypress  SI. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Telephor 

e  Market  1935 

Fine  and  Sanitary 
PLUMBING 

/  A 

^1(fjMS!^ 

^ 

a/U 

M 

221 

OAK 

STREET 

Bet.  Cough 

and  Octav 

' 

SAN  FRANCISCO,  CAL.Ii 

Telephone  Franklin  4130 


V.  FILIPPIS 

General  Contractor 
and  Builder 

Estimates  Cheerfully  Furnished 
866  Union  Street  San  Francisco 


When  Your  Blood  is  Right, 

Your  Whole  System  is  Right. 

It  You  Have  any  Glood  or  Skin   Disease 
Do  Mot  Deley  until  it  is  too  late  t>ut  Order 

XO-day ! 

THE  HOT  SPRINGS  REMEDY  a  Complete  and  Positive 
Remedy  for  Syphilis,  Eczema,  Erysipelas,  Acne,  Malaria,  Rheu- 
matism, and  all  other  Forms  of  Blood  and  Skin  Diseases. 

Hot  tS])nng.-<  Pliy.^ician.s  pronounce  tlii.'i  the  (greatest  Blood  aud  ^kin  Remedy 
ever  placet!  on  the  Market. 

Full  Course  Treatment— Six  Bottles— $18.00     Single  Bottle— $5.00 

We  Prepare  a  Remedy  for  Every  lJi.sea.se.     Our  Treatment  for  Female  Ills  is  the 
the  Greate.st  of  its  Kind  Ever  Offered  Sufiering  Women. 

Write  ns  yciiir  Tronlilcs.      All  Cnrrcppondpnce  Strictly  Private 

HOT  SF»RIIMGS    IVIEDICINE  COIVIF»AlMY 
803  1-2  Central  Ave.  Hot  Springs,  ArR. 
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NILES  SAND  GRAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  c&refully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    fa  inch 

Gravel  and  Crushed  Boulders      y^  inch  to  1  inch 

"         "  "  "  1  inch  to  lj4  inch 

"         "  "  "        1>^  inch  to  2^  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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JAMES  CAHILL  &  CO. 

Incorporalad 

DEALERSIN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

bet.  Broadway  and  Franklin.                             Tel.  Oakland  1113 

JOHN  G.  ILS  &  CO. 

IVlanulacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
B&  9-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.    Ouantities  talten  off.   Terms  reasonable 

Addrau  me  by  phona  at  San  Francisco,      Franklin  2907 
Oakland,  Oakland  5941 


Subscribe  for  the 
"Building  and  Industrial  News" 


Peerless  Ironing  Board. 

Disappears  in  the  Wall 


PEERLESS  /POm/HG BOARD  ■ 

SMOmNG  CABMEr  r_ n 

SET  /N  PARTITION  \yZ -t. 

O.SEOU.  ^^ 


The  Peerless  Ironing  Board  Is  perfect  in  comptkCtneis  ond    con- 
nience.     Inexpeoiive  but  very  valuable  for  apartments,  flats  and 
lidencei.     Helps  to  rent  or  sell  more  quickly  at  better  prices. 
Prices  $7. SO  and  $8.00 

The  Peerless  Combination  Ironiag  Board  and  Kitchenette  Table 
mbinei  the  ironing  board  with    a   disappearing'  table  in  the  i 


nvenient    forn 
F»rlce  SIO.OO 


lDvalu&b!e  for  the 


REERLESS  IRONING   BOARD 
633  Phelan  Bldg.  San  Francfsco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contracftors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and  Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  got  s  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  end 
architect  receives  a  copy  of  the  Building  and  Indust'  ial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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OFFICE  PACIFIC  TEL.  &  TEL.  CO. 
Basement  walls  22  ft.  high.  Cement  plastered  01 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  ProofmE- 


rial  Water  Proofing. 


srior  walls  dampprofed  with  Imperial  Damp 
lofing.  Exterior  walls  waterproofed  with  Im- 
ial  Water  Proofing.      Color  effects  with  Imperial 


TEMPORARY  CITY  HALL,  San  Franclsc 
Wright.  Rushford  b  Cahlll,  Architects 
for  waterproofed  with  Imperial  and  color  effects  with 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 

C.     W,     Dickey.     Architect- 

snty-five  thousand  sq.  ft,  basement  floor  and  walls  waterproofed  with 


GERMAN     HOU.se,    San    Francsco 

Frederick  H    Meyer,  Architect 
racotta  worlt  treated  with  Imperial  Water  Proofing  for 


A   Few  of  the  Buildings  on   which   IMPERIAL   WATERPROOFING  and  IMPERI'KL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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BUILDING    AND   INDUSTRIAL,  NEWS 
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Phone    Oakland    ITSS 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

Rlre    Sets,    A.n<llFons, 
render   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  is  the  HOTEL  ROSSLYN,  S.  F. 

.  E.  KriJft  O  Son,  Architect!.  O.  C.  Holt.  BIdr, 


Brick,  Sand, 
Rock,  Gravel, 
Building  Materials. 

Pratt  Building  Material  Co. 
Hearst  Bldg. 
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Catarrh  caye  Relieved 

THERE  IS  NO  NEED  (or  you  to  continually  Suffer  frotp  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  so  Cents 

For  Sale  By  All  Druggists,   or    will  be  lent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


"It  Is  Almo^  Hums 


Phone  Kearny   740 


_^  "The  Improved 
^^        Norton" 


Door  Check 
ani  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

strictly    An   Air  Cushion   Check,  worlcing    automatically. 

Simplicity  and   Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projecAion  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

San  Francisco 


278  Natoma  Street,  near  4th 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Delicate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.   Fine  for  the  face  after  shaving. 
At  all  Druggists  2.Sc. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 
Room  321  Foxcroft  BIdg., 


San  Francisco 


iJanuarx  1st.  1914. 


New  Prices  In  Effect 

Be  sure  your  files  contain    our  new  Catalogue!- 
and  Discount  Sheets. 

Have  you  seen  the 

"BUNGALOW" 


"Ouick-as-a-Wink" 

Automatic 
Gas  Water  Heater 

Pittsburg  Water  Heatet  Company 

NOW  AT 

237  POWELL  STREET 

Between    Ceary   and  O'Farrell  Sts. 
Phone  SUTTER  5025  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-44  7  Turk  St.,  S.  F. 
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Pacific  Building  IVIaterials  Company 

Successors  to 
WATERHOUSE    &    PRICE    CO. 
THE  LILLEY  &  THURSTON  CO. 

have  taken  over  the  following  agencies  formerly  rep-esented 
by  the  above  companies. 


"Duplex",  "Ideal"  and  "V^an  Dorn"  Steel 
Joist  Hangers,  Post  Caps  and  Bases. 

"Pasfhall"  Sidewalk  Light  Construction 
— All  kinds. 

"J.  C.  E.'  Welsh  Quarries — For  Floors, 
Mantels,  etc. 

"Universal" — "Anti-Slip''  and  "Carbor- 
undum" Safety  Stair  Treads. 

"Kinnear,"  Steel  Rolling  Doors  and 
Shutters. 

"Dririte"  Cabinet  Laundry  Dryers. 

"Fenestra"  Steel  Sash — For  Factories, 
Garages,  Schools,  etc. 

"Drouve"  Straight-Push  Window  Operat- 
ing Devices. 

"Drouve"  Anti-Pluvius  Skylights. 

"Grant"  Pulleys,  Pivot  Lifts  and  Case- 
ment  Devices. 

"Turner"   Drawer  Slides. 

"Home"    Safety    Window    Guards. 

"Merritt"  Steel  Lockers  and  Shelving — 
For  Garages,  Schools,  Gymnasiums,  etc. 

"Phoenix"  Sanitary  Metal  Tile  —  For 
Bathrooms,  Kitchens,  etc. 

"American"  Rotary  Vacuum  Cleaning 
Plants — For  Office  Buildings,  Residences, 
etc. 

"Hill"  Clothes  Dryers — For  Yards,  Bal- 
conies and  Roofs. 

"Hustler"  Ash  Sifters — Save  Coal. 

"The  Window"  Coal  Chute — Ornamenta' 
and  Necessary. 

Asbestos  Theatre  Curtains. 

"Beaver  Roard", — The  Superior  Modern 
Wallboard. 

"C'ahof.s"  Deafening  and  Sheathing 
•■Quilt." 

Ruilding  Papers,  Deadening  Felts,  etc., 
of  all  kinds. 

".■\I1-Metal"   Doors,  Windows   and  Trim. 


"Liquid  Stone",  The  Paint  Eternal. 

"WainrijAlit"   Concrete  Curb  and   Corner 
bar. 

"Graphilatum"    for  Roofs. 
"Herringbone"    Expanded   Steel   and   Ingot 
Iron    Lath. 

"Hannon",  "Hub"  and  "Goodwin"  Metal 
Corner   Bead. 

"llest's"  Keene's  Cement — For  Gauging 
Plaster  and   Finishing. 

"Caenstone"  Cement — For    Making    Ar- 
tificial Caen-Stone. 

"Victoria"    Keene's   Cement    (Imported) 
For  Artificial  Marble  and  Tile. 

"La  Farge"  Non-Staining  Cement. 

"Cabot's"  Mortar  Color  Pulps. 

"Whalebone"  and  "Crinipe<l"  Metal  Wall 
Ties. 

"Rutty"  Metal  Wall  Plugs 

"Hercules"  Waterproofing  Cement  Com- 
pounds. 

"Cabot's"  Mortar  Color  Pulps. 

"Cabot's"    Creosote   Shingle   Stains. 

"Cabot's"  Cement  and  Brick  Waterproof- 
ing Stains. 

"Cabot's"    "Conserve"    Wood    Preserva- 
tive. 

"Con-ser-tex"    Canvas    Roofing    —    For 
Sleeping  Porches  and  Decks. 

"Rubber-Mica"    Ready    Roofing. 

The  Ruberoid  Roofing. 

"Rextile"    Rubber    Shingles. 

"Diamond"   Ball  bearing  Door  Hangers. 

"Metalcrete"  concrete  Hardner. 

"lr(>nite"  concrete  Hardner. 

Wood    rolling    doors    and    partitions. 

Venitian  Blinds. 

"White    House"    Kitchen    Furniture. 


A  number  of  new  agencies  will  shortly  be  added  to  the  above  list. 

Pacific  Building'  Materials  Company 


Successors  to 

WATERHOUSE  G  PRICE  CO. 

THE  LILLEY  ©  THURSTON  CO. 


Tel.  Kearny  3323 


523  Market  Street,  S.  F. 
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iiulrers   will   send   cop>    of   matter  and 
nte   spare    required,    close    (iKures    will 

Klven.      A.ldres« 
I  II  IIIM;      4.\I>     I.M>ll.<iTltlAL     NBWS 
.1it4>   MlMHlon   Street, 
van  KraneUoo. 


UKPICIAl.   OKGAN 


ASStK'IATIO.X    OF   CAI.IFOUNI 


Table  of  Contents 


Alanic.lii    I  See    Oakland  I     

Apartment    Houses     13 

Banks    13 

Bath    House    13 

Bonds    13-H 

Bridges,   Dams  and   Harbor  Wk..l4 
Churches    H-15 


Court  Hou 
Editorial  C 
Factories  e 


Flats    15 

Fresno,      .Modesto      and      Central 

California    36 

Garages ,  ,  15 

Government    Work    and    Supplies 

Hosplt'als'  '.■.■.■.■.■.■.■.■.■.■.'.■.■.■.■.'.■.■.  .    ■  .16 

Hotels     ■■■16 

Libraries    16-17 

Los    Angeles    and    Southern    Cali- 
fornia      39-40 

Marin,   Contra   Custa   and   Sonoma 

Counties    34-3o 

Oakland      ami      Alameda     County 

29-30-31-32-33-34 

Panama-Pacific   Exposition   Wk..l7 

Portland   and    Oregon    40 

Post    Office    ......  17 

Railroad      Construction.     Stations 

and   Equipment    ...17 

Residences     ■•  -l.i-lS 

Sacramento,   Stockton   and   No 

ern   California    -^  ■ 

San    Francisco    . 


and     the 


nt'a     r 


-3.S-39 


.S-29 


Schools     .■ lS-19 

Sealed    Proposals    ^^'ji 

Seattle  and  Washington 40 

Sewers.    Street    Work    and    Water 

Stores    and  'oiflc' 


Building  operations  for  the  r 
ay  went  along  witu  about 
ice  with  last  year.  Of  sc 
«e  75  cities  making  reports 
nicrican  Contractor,  Chica, 
tal  amount  of  building 
nount  to  practically  the  san 
that  of  .May.  1913.  Partlcu 
the    following    table 


shown    I 

May, 

City  1914. 

Akron      %  399,650" 

Albany     569,565 

Jitianta      732,299 

Baltimore     1.032,200 

UrrkPlry      ISl.OOO 

Boston     674,968 

Buffalo     1,124,000 

Chattanooga     78,400 

Chicago     6,019,150 

Cedar    Rapids     ...  321.000 

Cincinnati     1,181,715 

Cleveland      2,201,820 

Columbus 841,000 

Dallas     640,100 

Dayton     435,671 

Denver     218,030 

Detroit     3,038,925 

Duluth      340,365 

Evansvllle     168,186 

Fort    Wayne     352,375 

(irand    Rapids    ...  304.759 

Harrlsburg     129,175 

Hartford     430,159 

Indianapolis      1,547,787 

I'lansas    City     1,177,915 

Lincoln      88,932 

Little    Rock     117.235 

LOU     Aneeies     1,478,703 

Louisville      459,830 

Manchester     149,805 

-Memphis     304,695 

Milwaukee     1,684,989 

Minneapolis     3,160,685 

Newark      809,288 

New    Haven    307,200 

New    Orleans    204,587 

New    York: 

-Manhattan     8,656,959 

Bron.t      1,519,258 

Brooklyn      3,852,523 

Boro.    of   Queens  2,300,879 
Boro.   of 

Riclimond     ..  350,163 


I  E8 


,380 


399,665 
771,657 
835,147 
180,800 

2,614,400 

1,568,000 
70,390 

8,916,000 
293,000 
790.572 

1,968,025 
613,338 

1,107,405 
54,825 
224,430 

3,900,645 
282,750 
183,593 
237,230 
320.957 
124,060 
674,630 

1.088.479 

1,129.660 
131,095 
169,413 

3,735,410 
367,460 
206,917 
417,412 

1,390,866 

1,260,645 


4,926,544 
3,247,934 
3,100,670 


442,406 


Total      116.679.782   $13,755.62 

(Inkland     .'!lili,728 

Oklahoma      28,162 

Omaha     1.146,853 

Paterson     173,471 

Peoria     272,015 

Philadelphia     6,264,040 

Pittsburgh     1,592,209 

Portland     n4.t,SS0 

Richmond      370,034 

Rochester     1,343,781 

Saerniliento      !t08,540 

Salt    Lake    City.  .  .  300,914 

san     nirKO     312,026 

Snn    KrniK'Inro    .  2,.',04,»50 


1,283,145 

18,445 
477,000 
101,560 
607,4,«3 

4,170,095 
841,716 
848^530 
292,661 

1,078,387 
103,012 
240,775 
.<t8.';,»iKi 

2,S»0,»00 


San  Jo«e    78,07"j  51,868 

.stocikton      556,537  71,510 

St.    Joseph     88,467  93,525 

St.    Louis    1,017,000  900.000 

St.    Paul     1,003,214  1,074,108 

Scranton      104,161  140,637 

Seattle     800,405  083,380 

Shreveport     106,800  158,-870 

Sioux    City     196,683  169,135 

South    Bend    466,956  233,030 

Spokane      103,542  1,344,090 

Springfield,    111.    ..  108,175  120,040 

Syracuse     318,005  276,375 

■rneonia     187,301  231,002 

Toledo     792,159  479,930 

Topeka     33,291  121,204 

Washington      1,054.464  976,332 

Wilkes-Barre     ...  53,978  53,256 

Worcester      645,401  884,047 


Total     $74,467,707   $74,157,152 

It  will  be  seen  that  New  York  and 
Philadelphia  gained  while  Chicago 
lost.  In  the  main  the  other  cities 
registered  about  an  even  break  so 
that  the  total  of  74  million  Is  almost 
identical  for  the  two  years. 


Juuge  Dunn  is  reported  to  have  said 
that  the  trial  of  cases  has  degenerated 
Into  a  game.  He  refers  particularly  to 
the  criminal  cases  in  which  he  states 
that  the  attorney  for  the  defense  -s 
one  player,  the  District  Attorney  ...e 
other  and  the  Judge  is  the  umpire.  In 
case  it  result  in  conviction  and  an  ap- 
peal Is  taken,  it  Is  decided  not  upon 
the  guilt  or  innocence  of  the  accused, 
hut  upon  whether  or  not  one  of  the 
rules  of  the  game  has  been  violated. 

What  the  judge  says  of  the  criminal 
law  is  equally  applicable  to  civil  cases, 
.^nd  these  long  delays  and  endless  ar- 
guments are  being  put  an  end  to  by 
the  commissions  that  have  been  estab- 
lished with  judicial  powers. 

The  Workman's  Compensation  Act  is 
one  of  the  acts  that  has  established  a 
commission  that  does  away  with  delay 
In  nersonal  injury  cases. 


INSIDB    BUNGALOW. 

The  Pacific  Building  Materials  Com- 
pany has  built  and  tastefully  furnisned 
a  complete  California  bungalow  inside 
their  office  at  523  Market  Street,  for 
the  purpose  of  demonstrating  the  uses 
of  the  different  Building  Materials  and 
Equipment    they    handle. 

This  inside  bungalow  besides  being 
extremely  novel,  is  very  interesting  to 
a  prospective  home  bulldier,  for  a 
good  many  ideas  for  decoration  and 
furnishing  a  modern  home  are  shown 
to  good  advantage.  There  is  not  a 
iietall  either  in  construction  or  fur- 
nishing,   that  lias  been   overlooked. 

The  Pacific  Building  Materials  Com- 
pany extends  a  cordial  invitation  to  our 
readers  to  inspect  tills  bungalow  at 
any  time.  We  feel  that  you  would  be 
Interested  In  seeing  this  attractive  and 
useful  demonstration  and  It  Is  with 
much  pleasure   that  we  extend  this  In- 
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Xhc  Use  Of  A.sptialtic  Road  Oil. 


H,^     \\  .    N.   I' 
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From    Pacific    Municipalities. 

Before  tlie  Tliird  meeting  of  the  Bay 
Cities  Brancli  ot  the  League  of  Cali- 
fornia Municipalities,  at  San  Jose.  Gal.. 
Ma.v   9.   1914. 

The  man  who  discovered  that  as- 
plialtic  oil  is  useful  in  road  building 
unknowingly  started  a  series  of 
considerable  part  of  the  time  of  trus- 
tees, engineers-  and  other  municipal 
officials  for  the  past  several  years, 
particularly  the  last  five.  The  use  of 
his  prod'uct  has  been  called  the  great- 
est advance  in  road  building  since  the 
days  of  John  McAdam,  a  triumph  ot 
American  inventive  genius  and  a 
wonderful  saver  of  the  taxpayer's 
money.  On  the  other  hand.  it 
has  been  set  down  as  merely 
another  luxury  entering  into  the  high 
cost  of  living;  or  by  others  of  a  differ- 
ent mental  attitude,  callea  a  pitiful 
substitute  for  something  better  and 
more  permanent.  It  is  not  my  purpose 
tu  engage  vigorousl,v  op  either  side  of 
the  controversy.  Probably  there  Is 
truth  in  all  ot  these  statements,  and 
certainly,  under  some  circumstances-all 
are  wropg.  It  is  rather  my  purpose  to 
Ijoint  out  the  circumstances  under 
wliich  oil  is  useful,  at  least  as  we  have 
developed  the  subject  in  the  Oakland 
Street  Department;  to  t^escribe  briefly 
our  methods  of  using  it  and  to  tell 
something  of  the  cost  to  us. 

You  have  undoubtedly  heard  that  a 
street  should  be  designed  according  to 
the  traffic  that  it  will  carry.  Other 
considerations  enter,  but  undoubtedly 
the  amount  and  kind  of  traffic  is  an  im- 
portant factor.  A  street  that  is  likely 
to  carry  le«s  than  a  hundred  vehicles 
per  day  can  be  paved  in  a  very  differ- 
ent manner  than  one  that  will  carry 
three  to  six  thou.sand.  Also  the  char- 
acter of  the  vehicles  is  important.  In 
November,  190S.  five  and  one-half  years 
ago.  the  best  information  at  hand  in- 
dicates that  automobile  traffic  in  OaK- 
land  was  between  10%  and  12%  ot  the 
total, — Not  enough  to  be  a  serious  fac- 
tor except  on  a  few  main  highways 
especially  useful  to  them.  A  year  ago 
a  count  ot  130.000  vehicles  covering  25 
points  showed  53.6%  ot  the  total  to  be 
automo'biles  ot  various  kinds,  the  sta- 
tions ranging  from  7%  to  72%.  A  sim- 
ilar count  this  year  shows  neai-ly  60% 
as  an  average.  Obviously  there  has 
been  a  great  change  in  tlie  kind  of 
traffic  in   the  last  few  years. 

However,  the  traffic  is  nut  the  sole 
consideration  in  selecting  a  pavement. 
In  deference  to  our  optimistic  friends 
the  real  estate  operator  wlio  wants  a 
pavement,  but  wants  it  thin,  and  to 
the  pessimistic  protestant  who  appears 
before  the  Board  of  Council  as  evidence 
that  he  does  not  want  any  pavement  at 
all.  but  if  he  must  have  it  wants  it 
clieap.  I  will  say  that  cost  is  an  im- 
portant item.  On  the  other  hand,  cer- 
tain tilings  must  be  secured  even  on 
our  streets  of  lightest  traffic.  The 
average  residence  street  is  essentially 
part  of  the  front  yard.  It  should  be 
of  decent  appearance  and.  reasonably 
.•lean.  The  children  will  surely  use  it 
for  a  playground,  and  it  should  not  be 
a  series  of  bog  holes  in  winter  and  the 


source  of  a  tog  ot  dust  in  summer. 
These  latter  considerations  alone  cause 
the  demand  tor  many  miles  ot  paving 
annually.  Incidentally,  the  Individual 
property  o.wner  who  has  an  automobile 
or  a  horse  wants  to  reach  his  home 
conveniently:  the  grocer,  butcher  and 
expressman  find  good  streets  necessary 
in  the  residence  district,  and  occa- 
sionally every  street  will  be  traversed 
by  the  heaviest  truck  in  town  with  a 
load  ot  lum'ber.  stone  or  other  building 
material. 

From  the  foregoing  remarks  it  is 
clear  that  any  pavement,  to  be  useful, 
must  be  durable  in  proportion  to  the 
expected  traffic,  clean  or  easily  cleaned, 
reasonably    noiseless,    pleasing    in    ap- 
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offer  a  good  footholds  be  capable  of 
sustaining  the  heaviest  loads  and  be 
easily  repaired.  Certain  minimum  re- 
quirements must  be  exacted  regardless 
ot  the  amount  and  kind  ot  traffic.  Un- 
der former  conditions  plain  macadam 
served  the  purpose  very  well  on  streets 
ot  moderate  travel,  and  was  exten- 
sively used  under  medium  and  even 
heavy  traffic.  In  recent  years  there 
has  been  a  growing  demand  tor  cleaner 
streets,  and'  macadam  was  nearly  al- 
wa.vs  dusty  in  summer  and  muddy  in 
winter.  Then  came  the  automobile, 
propelled  by  its  own  wheels  at  high 
speed,  and  plain  macadam  promptly 
became  out  ot  date. 

The  problem  ot  finding  a  substitute 
tor  macadam  arose  in  Oakland  five  or 
six  years  ago.  We  did  not  care  to 
adopt  a  standard  asphalt  pavement  at 
a  cost  double  or  treble  that  ot  mac- 
adam. All  of  the  patented  pavements 
that  came  Into  vogue  at  about  tliat 
lime  seemed  defective  in  some  vital 
point  or  were  too  expensive.  After 
some  experimenting,  whicli  has  been 
in  progress  to  s.ome  extent  ever  since. 
we  adopted   tlie   use   ot  asphaitic   oil    to 
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our  standard  for  streets  ot  light  and 
medium  traffic.  So  far  as  can  be 
known  at  the  present,  time  it  fulfills, 
to  a  reasonable  degree,  all  ot  the  re- 
quirements set  forth  above,  excepting 
tiiat  it  is  distinctly  not  easily  repaired, 
especially  over  refilled  trenches.  But 
this  is  true  of  any  type  of  pavement 
built  without  an  adequate  concrete 
base,  and  is  one  ot  the  penaltUs  at- 
tached to  building  a  low  priced  pave- 
ment. 

The  precise  amount  of  traffic  that 
sliould  bar  tlie  use  of  oil  macadam  in 
favor  of  something  better  is  difficult  to 
say.  Tentatively,  perhaps  l.Oo'o  vehi- 
cles per  day  on  a  roadway  ttiirty-five 
or  forty  feet  wide  might  be  suggested, 
although  if  most  ot  the  traffic  be  or- 
dinary automobiles  or  light  horse- 
d.rawn  velllcles,  this  might  be  too  con- 
servative. Time  alone,  com'blned  with 
careful  traffic  records.  will  answer 
this  question.  A  traffic  ot  1. 000  vehi- 
cles per  day  is  not  found  on  many 
streets  in  a  small  city,  and  even  in  a 
large  city  the  mileage  Is  limited.  So 
if  experience  proves  that  this  limit  is 
correct,  even  it  otiier  pavements  prove 
to  be  satisfactory  and  economical,  ttie 
field  of  usefulness  for  oil  macadam  is 
extremely   broad. 


Another  field  in  which  asphaitic  oil 
has  been  useful  to  us  began  primarily 
as  a  maintenance  operation  and  sec- 
ondarily a  betterment.  When  we 
abandoned  the  construction  of  plain 
macadam  in  1910  we  had  about  253 
miles  of  that  class  of  streets.  It  was 
obviously  impossible  to  order  their  im- 
mediate reconstruction,  most  of  them 
being  In  good  or  fair  condition.  The 
automobiles,  however,  were  beginning 
their  deadly  work.  We  were  forced 
to  find  some  means  of  protecting  these 
roadways.  Surface  oiling,  which  had 
already  been  successful  in  other  places, 
was  adopted  as  the  most  economical 
protection  In  sight,  promising  also  to 
reduce  the  cost  of  maintenance  by 
eliminating  the  sprinkling  and  decreas- 
ing the  cost  of  cleaning.  A  beginning 
was  made  in  1910  and  1911  and  tne 
work  prosecuted  vigorously  since.  To 
date  we  have  surface  oiled  about  65 
miles  of  street.  Reconstruction  has 
furttier  reduced  the  length  ot  plain 
macadam  to  about  193  miles,  of  w'lich 
fully  100  myes  will  be  oiled  as  rapidly 
as  funds  permit.  The  others  are  too 
old    to   be   oiled   economically. 

So  much  In  general  as  to  the  field  ot 
usefulness  of  road  oil.  Many  methods 
have  been  developed  in  various  cities, 
but  to  make  clear  upon  what  we  are 
basing  our  faith  it  might  be  advisable 
to  continue  to  limit  the  discussion  to 
Oakland  practice.  I  shall  omit  many 
details.  For  further  information,  if 
you  wisli  to  compare  our  methods  with 
yours.  I  invite  you  to  visit  Oakland  at 
almost  any  time  between  now  and  Oc- 
tober. We  will  be  glad  to  give  any 
Information  available  and  show  some 
of  the  actual  work. 

Our  work  is  ot  tour  types: 

(II  Oil  macadam,  which  consists  ot 
a  macadam  street  into  which  oil  has 
been     worked     during     the     process     of 
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covers  a  wi<ie  range  of  specifications, 
but  as  used  In  this  paper  the  distinct- 
ive feature  is  a  definite  penetration  of 
oil  into  the  pavement  to  the  extent  ot 
two  or  three  or  more  inches. 

(2)  Surface  oiling,  which  consists  of 
spreading  a  tliin  wearing  surface  of 
oil  and  screenings  over  a  completed 
water-bound   macadam   street. 

(3)  Surface  oiling  on  a  concrete 
base,  somewhat  after  the  manner  ot 
the   so-called    dollar-way   pavement. 

(4)  Oil  used  In  patching  or  repair 
work. 

We  are  using  two  types  ot  oil  mac- 
adam, one  being  called  single  course, 
and  the  other  two  course  oil  macadam. 
The    former    is    constructed    as    follows: 

.\tter  the  curbs  and  gutters  have 
been  completed  and  the  subgrade  care- 
fully graded  and  rolled,  a  layer  ot 
stone  is  spread,  varying  In  depth  from 
elgln  inches  at  the  center  to  six  inches 
at  the  gutters,  measured  before  rolling. 
Tills  rock  Is  rolled  once,  then  screened 
and  rolled  alternately  until  filled  with 
screenings  and  the  roadway  is  fairly 
compact  and  firm.  Then  nil  is  applied 
at  the  rate  ot  about  seven-eighths  gal- 
lon to  the  square  yard  Sufficient  time 
is  allowed  tor  the  oil  to  sink  Into  the 
rock,  when  the  street  Is  again  screened 
and   rolled.     Then  about   five-eighths   of 
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a  srallon  of  oil  per  square  yai-d  Is  ap- 
rlitci  ami  again  the  street  is  screened 
.i:„l   rolled. 

In  the  main,  we  have  had  good  suc- 
cess with  this  pavement  because  we 
have  insisted  on  good  material  and 
careful  workmanship.  However.  we 
have  had  some  partial  failures.  The 
main  difficulty  Is  with  the  fundamental 
tlieory  of  the  pavement.  When  we  se- 
cure perfect  results  we  liave  an  oil- 
hound  wearing  surface  about  three 
inches  thick  overlaying  another  layer 
of  rock  three  or  four  Inches  thick 
which  may  or  may  not  be  thoroughly 
compacted,  bound  or  filled  with  screen- 
ings. The  base  is  tlierefore  likely  to 
be  weak,  especially  in  spots,  and  give 
way  under  a  heavy  load.  Furthermore, 
certain  practical  ditflculties  occur  in 
trying  to  secure  results.  It  we  roll 
.'iufflciently  to  pack  the  base  before  oil- 
ing we  are  almost  certain  to  seal  the 
top  so  that  the  oil  will  not  penetrate:  If 
we  leave  the  top  open  and  Ftorous  to 
aljsorb  the  oil.  the  base  may  not  be 
compact.  The  sligihtest  carelessness 
results  In  both  defects  in  the  same 
block.  Tlien  we  find  that  the  details 
must  be  varied  from  day  to  day  ac- 
cording to  the  weather.  Also  that  the 
rock  fi'om  each  quarry  needs  its  own 
treatment,  and  we  used  rock  from 
twelve  quarries  last  year.  Also  the 
personal  equation  of  the  contractors, 
foremen  and  inspectors  has  its  influ- 
ence. Nor  does  the  pavement  seem 
capable  of  supporting  heavy  loads  in 
the    first    years    of    Its    lite. 

Because  of  these  difficulties  and  the 
uncertainties  Involved,  we  have  ceased 
to  issue  specifications  for  single  course 
macadam,  which  might  better  be  de- 
scribed as  an  attempt  to  build  a  two- 
course  pavement  In  a  single  operation. 
All    of    our    new    specifications    frankly 
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sentiai    features   are   as   follows: 

After  the  roadway  has  been  brouglit 
to  tlie  proper  subgrade,  and  after  the 
curbs  and  gutters  have  been  construct- 
ed, a  course  of  broken  stone,  known 
as  the  base  course,  having  a  depth 
varying  uniformly  from  five  Incties 
at  the  center  of  the  roadway 
to  four  Inches  at  the  gutters, 
measured  before  roiling,  shall  be 
spread  on  said  subgrade.  This  base 
course  shall  then  be  rolled,  etc..  as 
usual  for  water-hound  macadam.  Upon 
the  base  course  shall  be  spread  a  course 
of  broken  stone,  known  as  the  top 
course,  Iiaving  a  uniform  depth  of 
tliree  inches,  measured  before  rolling. 
Tills  top  course  shall  then  be  sprinkled 
uniformly  with  oil  at  the  rate  of  one- 
half  gallon  to  the  square  yard,  after 
which  said  top  course  shall  be  har- 
rowed and  again  sprinkled  uniformly 
with  oil  at  the  rate  of  one-half  gallon 
to  the  square  yard.  This  oiled  surface 
shall  then  be  thoroughly  rolled, 
enough  screenings  being  spread  in 
light  layers  on  said  top  course  during 
the  rolling  to  completely  fill  the  voids. 
After  the  top  course  lias  been  so  pre- 
pared oil  shall  be  sprinkled  uniformly 
over  the  surface  at  the  rate  of  one- 
half  gallon  to  the  square  yard,  then 
covered  with  screenings  and  thorough- 
ly   rolled. 

The  stone  for  the  top  course  must  be 
of  a  higli  grade,  ranging  from  one  inch 
to  two  Inches  in  siae,  but  for  the  base 
course   may    be   poorer  and   coarser. 

The  two  Importimt  precautions  in 
building  Ibis  kind  of  pavement,  aside 
from  good  m.itcrial  and  workmanship, 
wlilch     we     have    witll     us    in    all    con- 
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struction,  are  (1)  compacting  and 
binding  tlie  base  course,  and  (2)  oiling 
the  top   course   uniformly. 

This  pavement  is  fundamentally 
sound.  It  contoi-ms  to  good  theory  and 
practice.  It  is  not  new  or  untried.  We 
let  one  contract  In  1911  and  five  in 
1913,  and  have  observed  the  success  of 
other  municipalities  with  this  kind  of 
construction  tor  some  years.  We  have 
long  believed  it  to  be  better  than  the 
single  course  macadam,  but  have  hesi- 
tated over  the  additional  expense.  It 
is  now  clear  to  us  that  the  additional 
cost  is  fully  justified  by  the  improve- 
ment in  quality,  and  we  hope  that  when 
the  contractors  appi-eciate  its  com- 
parative simplicity  of  construction 
that  the  difference  in  price  will  be  re- 
duced. 

Oil  macadam,  particularly  of  the  two- 
course  type,  has  all  of  the  good  qual- 
ities of  plain  macadam,  excepting  that 
traction  is  slig'htly  heavier  tor  horse- 
drawn  vehicles  on  warm  days.  On  the 
other  hand,  automobiles  seem  to  have 
little  effect  upon  it.  Iron  tires,  espe- 
cially when  lieavlly  loaded,  tend  to 
slowly  wear  the  surface,  which  can  be 
i-enewed.  The  surSiiiee  is  clean,  no 
,  dust  or  dirt  being  created  by  the  wear. 
The  roadway  and  gutters  are  kept 
cleaner  than  our  plain  macadam  at 
halt  the  expense.  The  edges  at  t.ie 
gutters  are  not  washed  out  by  an  oc- 
casional winter  flood  and  crossing  cul- 
verts are  seldom  blocked  by  sand.  It 
gives  a  good  foothold  for  liorses  and 
rubber  tires,  except  in  wet  or  extremely 
cold  weather,  when  It  is  still  less  slip- 
pery than  asphalt.  It  is  practically 
noiseless.  In  appearance  and  funda- 
mental soundness  it  is  comparable 
with  an  asphaltic  concrete  wearing 
surface  laid  on  a  plain  macadam  base. 
W'hlch  of  the  two  is  ultimately  better, 
maintenance,  first  cost  and  service  ail 
considered,  cannot  be  said  at  this  time, 
but  the  oil  macadam  is  certainly  tbe 
cheaper  in  first  cost. 

The  second  method  of  using  oil,  sur- 
face oiling,  starts  oft  with  a  sound, 
hard.  reasonably  smooth  macadam 
roadway.  The  street  is  carefully 
cleaned  and  repaired.  Oil  is  then 
spread  upon  the  street  at  a  rate  vary- 
ing from  five-tenths  to  six-tenths  gal- 
lons per  square  yard.  This  oil  Is  cov- 
ered with  clean  screenings  and  rolled. 
A  few  weeks  of  moderately  warm 
weather,  together  with  an  ordinary 
amount  of  traffic,  will  produce  a 
smooth    asphaltic  surface. 

This  operation  is  easily  accompllslied 
by  skilled  workmen.  But  we  have 
foupd — and  the  case  is  probably  the 
same    with    many    of    you— that   certain 
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first  of  these  is  a  good  street  on  which 
to  work,  for  every  soft  spot,  ridge  or 
depression  will  show  in  exaggerated 
form  shortly  after  oiling.  Another  is 
skilled  workmen,  especially  the  fore- 
man, operator  of  the  oil  wagon  and 
teamster.  Another  is  thoroughly  clean- 
ing of  the  street,  for  the  oil  will  not 
adhere  when  insulated  from  the  rock 
by  a  layer  of  dust.  Another  is  clean, 
hard  screening.  Another  is  suitable 
oil.  We  are  using  90  per  cent  refined 
oil,  but  other  grades  have  given  suc- 
cess. Without  going  into  a  technical 
discussion  of  oils,  it  may  be  said  that 
oil  with  hig-h  adhesive  qualities  is  nec- 
essary for  this  work  as  well  as  for 
any  other  method  of  using  road  oil.  A 
final  precaution  is  to  limit  tlie  amount 
of  oil,     ISxcess  oil  Is  expensive  in  itself. 
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requires    extra    screenings    in    propor- 
tion, and  results  in  a  wavy  road. 

Indications  are  that  the  oil  surface 
will  last  from  three  to  Ave  or  six 
years.  Few  of  our  streets  oiled  four 
years  ago  show  any  necessity  ot  a  re- 
oiling,  although  some  carry  a  fair 
traffic.  This  kind  ot  street  has  all  the 
mei-its  ot  oil  macadam  as  to  appear- 
ance and  cleanliness,  but  it  Is  more  af- 
fected by  horse-drawn  vehicles  and  by 
moisture.  When  a  break  occurs  In  the 
surface,  the  surrounding  pavement  goes 
rapidly. 

The  third  method  ot  using  oil  is  by 
a  surface  application  on  a  concrete 
base.  Our  experience  in  Oakland  is 
limited  to  one  short  street  in  the  vicin- 
ity of  the  Livingston  street  wharf. 
Here  we  constructed  a  concrete  base 
to  which  we  applied  oil  and  screenings 
in  much  the  same  manner  as  ordinary 
surface  oiling.  A  few  months  after 
completion  a  change  in  conditions 
made  this  road  the  pathway  for  a  mo- 
tor truck,  dragging  a  heavy  lumber 
truck  with  iron  tires.  Within  a  few 
weeks  the  iron  tires  had  crushed  the 
screenings  Into  a  fine  powder  in  long 
strips  and  loosened  the  bond  of  other 
parts  ot  the  surface  so  that  patches 
could  readily  be  stripped  oft  with  a 
stick.  The  surface  was  repaired,  and 
now,  one  year  later,  although  the  traf- 
fic is  insignificant,  the  surface  is  in 
bad    condition. 

It  is  hardly  fair  to  condemn  this  type 
of  pavement  on  this  one  failure,  but 
reports  from  other  places  indicate  that 
iron  tire  vehicles  above  and  a  concrete 
base  below  form  a  combination  much 
like  the  proverbial  millstones,  and  that 
the  usefulness  ot  this  pavement  is 
probably  limited  to  streets  that  carry 
auto  traffic  and  light  pleasure  vehicles 
exclusively. 

The  fourth  way  in  which  we  use  road 
oil  In  Oakland  is  a  maintenance  opera- 
tion, being  the  repair  of  oiled  streets 
of  all  kinds.  and  the  patching  of 
trenches  opened  therein.  This  speedily 
becomes  important  as  soon  as  a  town 
accumulates  a  few  miles  of  oiled 
streets..  There  are  all  sorts  o  devices 
for  doing  this  work.  The  type  used 
should  depend  upon  the  amount  ot 
work  expected.  In  1911  we  had  placed 
In  operation  a  patching  machine  that 
consists  ot  a  wagon  truck  on  which  Is 
mounted  an  oil  tank,  a  tour-horse 
power  boiler  and  a  pump.  The  tank 
liolds  about  40-0  gallons  and  Is  fitted 
with  a  steam  coil  to  keep  the  oil  hot. 
To  the  pump  is  attached  a  flexible 
armored  hose,  fitted  with  spray  noz- 
zles. One  man  drives  the  pair  of 
horses  and  another  operates  the  ma- 
cliine.  A  steam  roller  accompanies  the 
oiler,  together  with  a  sub-foreman, 
two  carts  and  three  laborers.  Screen- 
ings are  deposited  along  the  street 
where  needed  and  are  distributed  by 
cart. 

Ordinary  repairs,  where  tlie  defects 
consist  of  spots  from  which  the  oil 
surface  has  been  worked  or  stripped, 
are  accomplished  by  sweeping  away 
the  dust,  spraying  lightly  with  oil, 
filling  the  hole  with  screenings  and 
then  rolling.  Frequently  the  rolling 
Is  omitted,  but  that  Is  unwise  where 
there  Is  much  auto  traffic.  The  great- 
est nicety  of  judgment  is  required  in 
applying  the  right  quantity  of  oil. 
Careless  workmanship  or  poor  judg- 
ment will  soon  repair  an  oiled  street 
Into  a  wreck.  Trench  repairs  or  holes 
thai  extend  liclow  the  sufrface  are 
treated    dllTcreiUIy.      In    this    case    rock. 
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the  coarser  the  hetter,  is  placed  in  the 
cavity,  thoroughly  rolled,  oiled,  cov- 
ered with  screenings  and  rolled  again. 
Here  the  secret  of  success  is  to  have 
tlie  rock  well  keyed  Into  tlie  surround- 
ing pavement,  and  for  trenciies  to  have 
been   properly   backfilled. 

So  mucli  for  methods  of  using  oil  in 
Oakland.  The  cost  is  best  appreciated 
by    comparison    with    plain    macadam. 

The  cost  of  adding  a  surface  of  oil 
and  screenings  to  our  plain  macadam 
has  been  about  7  cents  per  square  yard, 
■vtithout  including  overhead  expenses 
or  cost  of  equipment.  At  present  a 
contractor  is  doing  some  of  our  work 
at  10  cents  per  square  yard,  which 
price  should  possibly  be  reduced  to  9 
cents  in  the  future,  as  the  result  of 
more  experience   and   competition. 

The  cost  of  oil  macadam,  being  paid 
by  the  abutting  property  owners,  is 
best  Indicated  by  the  contractor's  bid- 
ding prices.  The  prices  quoted  are  all 
based  on  the  ordinary  public  or  private 
contract,  where  the  contractor  collects 
from  tiie  property  owner.  In  former 
years  we  paid  from  7  to  S  cents  per 
square  foot  for  plain  macadam.  Last 
year  prices  for  single  course  oil  mac- 
adam averaged  about  9%  cents  per 
square  foot.  This  year  prices  for  two 
course  work   averaged  about   10.6  cents 

The  foregoing  indicate  an  advance  of 
about  2  cents  per  square  foot  in  tlu.- 
price  of  single  course  oil  macadam 
over  that  of  plain  macadam.  But  in 
this  Is  probably  included  somethinj;  tn 
cover  discount  on  the  serial  bonds  lli.it 
have  been  in  use  on  this  work  in  tl«e 
last  three  years.  These  figures  also  in- 
dicate an  advance  of  another  cent,  or 
slightly  more,  per  square  foot,  due  to 
laying  tlie  pavement  In  two  courses. 
This  Is  not  all  properly  cliargeable  tn 
oiling,  iiowever.  for  In  most  places 
aside  from  this  part  of  California,  even 
plain    macadam    is   laid    in    two   course-. 

We  liave  reason  to  Ijelieve  that  cer- 
tain tract  owners,  making  terms  of 
payment  favorable  to  the  contractor. 
have  secured  their  work  for  75  per 
cent  of  these  prices. 

At  this  time  it  Is  impossible  to  give 
satisfactory  figures  on  the  cost  of  re- 
pairs. Tlie  mileage  and  area  of  our 
oiled  streets  changes  so  rapidly.  coniTI- 
tlons  are  so  varied  on  different  streets, 
and  our  own  repair  work  Is  so  mixed 
with  trench  repairs  for  sewer  contrac- 
tors and  public  service  corporations 
that  definite  figures  are  dlfflcult  to  ob- 
tain. However.  deducting  charges 
billed  to  public  service  corporations 
and  others  for  whom  we  made  repairs 
during  the  year  1913  our  cost  of  oil 
patching  was  about  »7.000.  With  this 
amount  we  maintained  about  7S.4  miles 
of  street.  The  following  table  is  sub- 
mitted as  a  comparison  of  the  esti- 
mated cost  of  maintaining  an  average 
mile  of  oiled  street  and  a  plain  mac- 
adam street  under  Oakland  conditions; 
Oiled.      Plain. 

Repairs     $89.00     J212.00 

Cleaning    72.00        14.i.00 

Sprinkling    301. "0 

One-fifth     cost     reoillng  317.00     

Total     »47S.00     »»5S.OO 

Oiled  streets  requiring  about  73  per 
cent  of  the  cost  of  plain   macadam. 

The  above  figures  are  submitted  with 
some  hesitancy,  hut  with  the  belief 
that  the  ratio  Is  approximately  correct. 
Also  with  the  belief  that  the  ratio  will 
remain  somewhat  the  same  for  succeed- 
ing   years,    for    while    It     Is    true    that 
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our  oiled  streets  are  comparatively 
new.  it  is  also  true  that  improved 
methods  of  using  oil  and  a  further  In- 
crease in  the  proportion  of  auto  traffic 
tend  to  make  the  future  more  favorable 
to   oil. 

In  conclusion  it  may  be  said  that  as- 
plialtic  oils  have  two  wide  fields  of 
usefulness  (1)  to  protect  and  conserve 
existing  plain  macadam  streets  against 
changed  traffic  conditions  brought 
a'bout  by  tlie  automobile,  and  to  reduce 
the  mud  and  dust  nuisance:  (2)  to  help 
in  building  a  better  macadam  than  toe 
old  type,  giving  better  service  and 
having  a  wider  usefulness.  Inciden- 
tally it  Is  interesting  to  note  that  pos- 
sibly tlie  niucji   abused  automobile  will 
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have  assisted  us — by  force — to  adopt  a 
type  of  pavement  that  will  reduce  our 
maintenance  bills.  That,  of  course,  re- 
mains to  be  proved.  The  Held  of  road 
oil  is  not  to  provide  a  substitute  for 
standard  aspiialt.  brick  or  other  high 
types  of  pavement,   where   the  expense 
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One  of  the  marvels  of  the  age  is  the 
phenomlnal  growth  of  the  Kawneer 
Manufacturing  Co..  manufactures  of 
metal   store   front   construction. 

Seven  years  ago  "Kawneer  Store 
Fronts"  was  first  placed  on  the  market. 
A  small  factory  for  Its  manufacture 
was  then  located  In  Kansas  City,  Mo, 
A  year  later  the  factory  was  moved  to 
Nlles.  Michigan,  where  It  has  steadily 
grown  until  today,  the  parent  Company 
there,  is  capitalized  at  $1,500,000.  In 
order  to  handle  the  constantly,  in- 
creasing  output. 

Brancli  offices  are  maintained  In  all 
the  large  cities  throughout  the  United 
States  and  Canada  and  a  branch  fac- 
tory is  located  In  Toronto,  Canada, 
which  handles  all  of  the  British  Empire 
Trade. 

Four  years  ago.  the  Company,  In  a 
modest  way,  opened  an  office  in  the 
Monadnock  Building,  San  Tranclsco, 
Two  years  later  the  business  had 
grown  sufficient  to  justify  an  assem- 
bling plant,  which  has  been  located 
since    that    time    at    Nos.    420-422    Turk 
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doubled    tlie   preceeding  year. 

The  directors  of  the  parent  c 
realizing  the  future  prospects 
Pacific      Coast,    decided,    some 


months  ago.  to  form  n  Meparate  com- 
pnny  out  here  and  locate  a  manufac- 
turing plant  for  the  Pacific  Coast  and 
Oriental    trade. 

On  June  Sth.  the  Company  moved  Into 
their  new  plant  in  Berkeley,  which  Is 
a  five  hundred  toot  building  of  brick, 
concrete  and  steel  and  thoroughly  fire- 
proof. Modern  and  up-to-date  ma- 
chinery for  the  manufacture  of  store 
front  construction  has  been  Installed, 
the  investment  representing  nearly 
$200,000. 

Branch  sales  offices  are  now  located 
in  Los  Angeles.  Portland.  Seattle,  and 
San    Diego. 

The  personal  of  the  new  company  i.s 
composed   as   follows: 

F.  J.  PLYM.  (President  of  the  parent 
Company  and  original  patentee  of 
KAWNEER)    President. 

C.    M.    BOYNTON.    Vice-President. 

W.    P.    FAIRBAIRN.    Secretary. 

The  new  building  Is  a  new  departure 
in  factory  building  construction,  the 
roof  being  saw-tooth  type,  whereby, 
tlie  maximum  amount  of  light  is  se- 
cured,—thus  making  every  part  of  the 
factory   bright   as   day    light. 
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APARTMENT  HOUSES. 

SAN  FRANCISCO— Apiutintnt  house, 
3  story  ami  base,  trame,  $1J.5"I1.  .Archi- 
tects, Rousseau  &  Rousseau,  Monad- 
nock  Bldg.,  S.  F.  Owner,  H.  Peterson, 
Monadnock  Bldg..  S.  F.  The  building 
will  be  erected  on  tlie  east  side  o( 
Franklin  street  soutli  of  Clay,  cover- 
ing an  area  of  25  by  "4  feet.  The  build- 
ing lias  been  arranged  to  contain  six 
suites  of  two  and  three  rooms.  Inte- 
riors will  be  finished  in  pine  witli  some 
elm  panels  and  hardwood  floors.  There 
will  be  wall  beds  and  a  hot  water  sys- 
tem. Bath  rooms  will  be  finished  in 
tile  witli  composition  fioors.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor. 

•SAN  FRANCISCO— Apartment  house, 
S  story  and  base,  frame,  $12,500.  -\r-  . 
chltects,  Rousseau  &  Rousseau,  Monad- 
nock Bldg.,  S.  F.  Owner,  Theo,  B, 
Rulfs.  The  building  will  be  erected  on 
property  adjoining  a  similar  building 
tor  Mr.  Peterson,  and  will  have  a  front- 
age of  25  feet  and  a  depth  of  74  feet. 
There  will  be  a  total  of  six  three-room 
suites  with  baths.  Interior  will  be 
finished  in  pine  with  elm  panels  and 
hardwood  floors.  Plans  provide  for 
private  baths  and  wall  beds.  A  not 
water  supply  will  be  installed.  Bath 
rooms  will  have  tile  wainscot  and  com- 
position   floors.      Exterior   of    the    build- 
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cement  plaster  on  metal  latb.  Plans 
will  be  completed  within  a  few  days 
and  segregated  figiires  will  then  he 
called. 

SAN  FRANCISCO— .Apartment  house. 
3  story  and  base,  brick  and  steel.  $35,- 
000.  Architects.  O'Brien  Bros.,  Clunie 
Bldg.,  S.  F.  Owner,  Mrs.  Bradbury. 
The  building  will  be  erected  at  the 
northwest  corner  of  Polk  and  Califor- 
nia streets,  having  a  frontage  on  Polk 
street  of  120  feet  and  on  California  of 
54  feet.  There  will  be  seven  stores  on 
the  first  floor  and  a  number  of  two  and 
three  room  suites  on  the  upper  floors. 
Interior  finish  will  be  of  pine  through- 
out. Plans  provide  for  steam  heat,  a 
hot  water  system  and  automatic  eleva- 
tor. All  suites  will  have  private  bath 
rooms  and  wall  beds.  Bath  rooms  will 
be  finished  in  tile  with  composition 
floors.  Patent  store  fronts  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick  Plans  are 
now   being   prepared. 

SAN  FRANCISCO     —     Apartment 

houses.  2,  3  story  and  base,  frame,  $12,- 
000  each.  Architect,  Charles  J.  Rous- 
seau, 46  Kearny  street,  S.  F.  Owner, 
John  Johanson.  These  two  buildings 
will  be  erected  on  adjoining  property 
on  the  east  side  of  Franklin  street  be- 
tween Clay  and  Washington.  EacR 
has  been  designed  to  contain  six  apart- 
ments of  three  and  four  rooms.  Inte- 
riors will  be  finished  in  pine  with  elm 
panels  and  hardwood  floors.  There 
will  be  steam  heat  and  a  hot  water  sys- 
tem.     Bath    rooms   will   have   tile   wain- 
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Plans  are  nearly  complete  and  work 
win    shortly    be   started    by    Day    Lah'or. 

OAKLAND,  CAL.— Apartment  house, 
3  story  and  base,  brick  and  frame.  $45,- 
OOO,  Architect,  Clay  N.  Burrell.  Albany 
Bldg..  Oakland.  Owner.  C.  Laing.  Tlie 
building  is  now  under  construction  at 
the  corner  of  Grand  avenue  and  Park 
View  Terrace,  and  when  complete  will 
contain  a  number  of  two  and  three 
room  suites.  Interior  finish  will  be  of 
pine  with  some  elm  panels  and  oak 
floors.  There  will  be  steam  heat  and 
on  oil  burning  plant.  All  suites  will 
have  wall  beds  and  private  bath  rooms. 
The  architect  is  now  taking  figures  for 
the  following  work:  Brick  work,  metal 
lath,  elevators,  hardwood  finish  and 
fioors,  canvas  decks,  tile  and  marble 
woi-k,  galvanized  iron  work  and  terra 
cotta   tile, 

OAKLAND,  CAL.— Apartment  house 
addition.  2  story  and  base,  frame.  Cost 
not  stated.  Architect,  William  Wilde, 
Albany  Bldg.,  Oakland.  Owner,  B. 
Bercovich.  Tlie  building  located  at  the 
northwest  corner  of  Isabel  and  San 
Pablo  avenue,  will  undergo  alterations 
and  additions.  Stores  now  occupying 
the  first  fioor  will  be  removed  aiid  a 
lobby  and  office  for  the  apartments 
above  will  be  installed.  Upper  floors 
will  be  remodeled  and  new  plumbing, 
heating  and  electric  work  will  be  in- 
stalled. Plans  are  complete  and  fig- 
ures are  now   being  taken. 

SAN  FRANCISCO— Apartment  hou.>!e. 
3  story  and  base,  reinforced  concrete. 
120,000.  Architect,  O.  R.  Thayer,  Mer- 
chants' National  Bank  Bldg.,  S.  F. 
Owner's  name  withheld.  The  building 
will  be  erected  on  Polk  street,  and  has 
been  designed  to  contain  a  number  of 
two  and  three  room  apartments.  In- 
terior will  be  finished  in  pine  through- 
out. There  will  be  steam  heat  and  a 
hot  water  system.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Wall  beds  are  specified.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and    figures    are    being    taken. 


win  be  finished  In  ma 
the  buildings  will  be 
tic   and    cement    plasti 


i-ble 


Bxterb 


BATH  HOUSES, 

SAN  FRAXCISCO — Bath  house  and 
swimming  tank,  concrete  and  brick. 
Cost  not  stated.  Architect,  Frederick 
D.  Boese.  4.5  Kearny  street,  S.  F,  Own- 
ers, City  and  County  of  San  Francisco. 
Plans  have  been  completed  for  a  bath 
house  and  swimming  tank  to  be  erect- 
ed in  the  playgrounds  at  the  corner  of 
19th  and  Angelica  streets.  A  contract 
for  the  concrete  work  amounting  to 
$8,308  will  be  let  at  once.  Bids  for  the 
balance  of  the  work  will  be  taken  by 
the  Playgrounds  Commissioners  short- 
ly. Complete  particulars  can  be  se- 
cured from  the  Commissioners  at  their 
offices  on  the  6tb  floor  of  the  Tempo- 
rary  City   Hall. 

SAN  RAFAEL.  .MARIN  CO.,  CAL. — 
Bath  house  equipment.  Cost  not  stat- 
ed. Architect,  Thomas  O'Connor,  San 
Rafael.  Owners.  City  of  San  Rafael. 
Bids  are  now  being  called  for  on  the 
mechanical  equipment  for  the  new 
public  baths  being  erected  in  San  Ra- 
fael. The  work  Includes  the  follow- 
ing: Steam  heating,  flush  and  salt 
water    heating,    swimming   pool    supply 
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and  lieating.  steam  generating  and  dls- 
irl'bullng  engine,  power  transmission 
and  laundry  equipment.  Bids  will  be 
opened  on  June  29th.  Plans  and  speci- 
fications can  be  secured  from  the  Citv 
Clerk. 


BANKS. 


STOCKTON,  SAN  JOAQUIN  CO.. 
CAL. — Bank  and  offices,  10  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Architect,  L,  B.  Dutton,  Cliron- 
icle  Bldg.,  S.  F.,  associated  with  Ar- 
chitects Stone  &  Wright,  Stockton. 
Owners,  Commercial  and  Savings  Bank 
of  Stockton.  Officials  of  the  bank  have 
advertised  tor  subfigures  on  the  fol- 
lowing parts  of  the  work:  Concrete, 
cement  work  and  fireproofing,  brick 
work  and  terra  cotta  setting,  stone 
work,  lumber  and  mill  work  and  labor, 
sidewalk  lights  and  doors,  ornamental 
Iron  work,  sheet  metal  work,  roofing, 
metal  furring  and  lathing,  plastering, 
plumbing  and  gas  fitting,  electric  wir- 
ing, heating  and  ventilating,  elevators, 
sweeper  system,  painting,  glass  and 
glazing,  marble  mosaic  tile  and  ter- 
razzo,   hardware   and    terra    cotta    work. 

LOS  ANGELES,  CAL. — Bank  and  of- 
fices, 12  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Archi- 
tects. Parkinson  &  Bergstrom,  Secu- 
rity Bldg.,  L.  A.  Owners.  Com,mercial 
Fireproof  Building  Co.  The  building 
win  be  erected  at  the  northwest  cor-  ' 
ner  of  5th  and  Spring  streets,  cover- 
ing an  area  of  115  by  15,i  feet.  Con- 
struction will  be  fireproof  through- 
out with  a  complete  steel  frame,  brick 
exterior  walls,  concrete  and  hollow 
tile  floors  and  hollow  tile  Interior  par- 
titions. The  first  floor  will  be  occu- 
pied by  the  Citizens'  National  Bank. 
Upper  floors  will  contain  in  the  neig'h- 
borhood  of  462  offices.  Interioi"  finish 
will  be  of  hardwood,  throughout  wltli 
some  metal  trim  and  marble  wainscot. 
There  will  be  steam  heat,  elevator 
service,  a  vacuum  cleaning  system, 
mail  chutes  and  metal  window  sash 
and  frames.  Banking  rooms  will  be 
finished  in  hardwood,  marble,  orna- 
mental plaster  and  ornamental  iron 
and  bronze.  Special  vaults  win  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotta.     Plans  are   complete   and   figures 


BONDS. 


ASHLAND,  Ore.— By  a  vote  of  120« 
to  30<S,  or  four  to  one,  the  $175,000  min- 
eral springs  bond  proposition  carried. 
Another  special  election  now  must 
amend  the  city  charter  to  provide  for 
the  selection  of  three  commissioners 
to    work    out    the    development    of    some 


sprin 


he 


KERMAN  UNION  HIGH  SCHOOL 
DISTRICT,  Fresno  Co.— A  bond  elec- 
tion held  here  for  the  purpose  of  rais- 
ing funds  for  the  erection  of  a  $40,000 
high  school  and  purchasing  the  equip- 
ment for  the  same  was  defeated.  There 
were  216  for  the  bonds  and  117  against. 

WATSONVILLE  SCHOOL  DISTRICT. 
Santa  Cruz  Co.— The  proposition  to 
bond  the  Watsonvllle  School  District 
for  $125,000  for  the  erection  of  a  new 
school  building  and  to  purchase  a  site 
for  same  was  lost  here  by  a  vote  of 
5SS  for  the  bonds  and  497  against.  The 
bonds  received  a  majority  of  91  votes, 
but  could  not  get  the  necessary  two- 
thirds    majority. 


$10,000    in    bonds 


for 
•led    he 


proved  fire  apparat 
a  handsome  majority.  There  were  35i 
in  favor  of  the  issue  and  56  against 
The  money  will  be  used  for  the  pur- 
cliase  of  a  standard  fire  alarm  systen: 
consisting  of  not  less  than  25  boxes,  at 
a  cost  of  $5.000 :  an  alternating  fire 
bell  tower,  with  electric  bell  striker 
$1,000:  a  combination  motor-driven 
liosc  and  chemical  truck,  $6,500:  re- 
pairs to  engine  house  and  incidentals, 
$1,000. 

COLLINS  SCHOOL  DISTRICT.  Santa 
Clara  Co. — Sealed  proposals  will  be  re- 
ceived here  on  July  6th  for  the  pur- 
chase of  school  bonds  in  the  sum  of 
$5,500.  This  amount  to  be  used  for  the 
erection  of  a  school  building  and  fur- 
nishing same  with   the  necessary  equip- 


RICHMOND,    Cont 


Costa 


-Pre 

liminary  announcement  has  been  madi 
by  Mayor  Ludewig  that  the  city  coun 
cil  will  soon  take  steps  to  call  for  ar 
election    to    vote    $100,000    in    bond 


for 


sha 


requ 


for    the    dredging   by    the    Fede 
ernment    of    the    Richmond    Harbor. 

RICHMOND.  Contra  Costa  Co.— At  a 
meeting  of  the  directors  of  the  Stege 
Sanitary  District  $75,000  worth  of 
sewer  bonds  were  sold  to  R.  White- 
head   of  Oakland. 

VISALIA.  Tulare  Co.— Petitions  car- 
rying sufficient  signatures  to  call  a 
special  election  on  the  proposed  $1.- 
000.000  bond  Issue  for  good  roads  in 
Tulare  County  have  been  filed  with 
the   Supervisors. 

STOCKTON.  San  Joaquin  Co.— An 
■election  will  soon  be  held  in  this  city 
for  the  purpose  of  raising  funds  In 
:he  sum  of  $266,400,  this  amount  to  be 
used  in  the  construction  and  Improve- 
ments of  streets. 

BERKELEY,  Alameda  Co.— Prelim- 
inary steps  toward  the  calling  of  a 
municipal  bond  election  were  taken 
when  the  City  Council  Instructed  City 
Attorney  Frank  V.  Cornish  to  draft 
formal  papers  naming  August  15th  as 
the  date  for  the  election.  The  sum  of 
$1,175,000  will  be  asked.  Funds  will 
be  used  as  follows:  Schools.  $500,000: 
harbor  improvement,  $500,000;  civic 
center,   $175,000, 

HAYWARD,  Alameda  Co, — A  $35,000 
bond  election  will  be  called  by  the 
.school  trustees  to  provide  for  the  erec- 
tion of  a  domestic  science  annex  to 
tlie  present  school,  building.  Several 
clubs  of  Haywara  are  backing  the 
movement 

SACRAMENTO— All  of  the  State 
Highway  bonds  advertised  for  sale 
were  disposed  of  by  State  Treasurer 
E.  D.  Roberts.  The  bonds  were  dis- 
posed of  as  follows:  Mendocino.  $75.- 
000:  Yuba.  $40,000:  Los  Angeles.  $100.- 
000:  Kern.  $180,000:  while  the  Board  of 
Control  bid  In  the  remainder  of  the 
$3,000,000    Issue. 

TRBS  PINOS  UNION  HIGH  SCHOOL 
DISTRICT.  San  Benito  Co. — Bonds  are 
now  being  issued  In  the  amount  of 
$6,500  by  the  Board  of  Supervisors  for 
the  purpose  of  raising  funds  for  school 
improvements. 

LODI.  .San  Joaquin  Co. — A  bond  elec- 
tion has  been  called  for  July  Sth  In  the 
Davis  School  District  to  vote  on  the 
issuing  of  bonds  of  $7,500  to  be  used 
In  the  erection  of  a  school  building. 
AUBURN   SCHOOL  DISTRICT.   Placer 


of    48 


bonds 


BUILDING  AND  INDUSTRIAL  NEWS 


ady    be 
by  Arc 


the  sum  of  $47,000  carried  here.  Funds 
will  be  used  In  the  erection  of  a  new 
school   building,   plans   for   which    have 


LIVE  OAK  SCHOOL,  DISTRICT,  Sut- 
ter Co. — An  election  held  here  to  vote 
on  the  proposition  of  bonding  the 
school  district  for  $5,000  for  a  new 
school  building  was  defeated.  The 
total  vote  was  74,  It  being  necessary 
tliat  50  he  cast  in  favor  of  the  same, 
sue  and   2S 


46   tor 


gainst.  It  is  believed  that  the  trus- 
ees  win  levy  a  direct  tax  to  make  the 
nprovements. 

RICHMOND.  Contra  Costa  Co.— De- 
lils  have  been  completed  for  the 
:ichmond  Municipal  Water  District  for 
lie  $2,500,000  bond  issue  which   will  be 
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BRIDGES  AND  DAMS. 

SAN  FRANCISCO — Dry  dock,  steel 
and  reinforced  concrete.  $1,500,000,  En- 
gineer, Union  Iron  Works,  S.  F.  Own- 
ers, Union  Iron  Works,  S.  F.  Congress 
has  given  final  assurance  that  the  Navy 
Department  will  spend  at  least  $50,000 
annually  for  dry  dock  work  at  San 
Francisco  for  a  period  of  six  years. 
This  action  assures  the  construction 
of  the  $2,500,000  plant  of  the  Union  Iron 
Works  at  Hunter's  Point.  Complete, 
the  dock  will  be  the  largest  on  the 
Pacific  Coast.  The  Union  Iron  WorTcs 
has  assured  a  representative  of  this 
paper  that  construction  will  be  under- 
way inside  of  thirty  days  and  that 
plans   will   be   out   for   figures  within  ten 


not  stated.     Engin 


CAL. 


nty  Sur 


veyor.  Court  House,  San  Jose.  Own- 
ers. Santa  Clara  County.  Plans  for  the 
extensions  to  he  built  to  the  reinforced 
concrete  bridge  over  Llagas  Creek  on 
.Martin  avenue,  San  Jose,  have  been 
completed  and  Hgures  ai^e  now  being 
called.  Bids  will  be  opened  by  the 
Board  of  Supervisors  on  July  20th. 
Plans  and  specifications  can  be  secured 
from   the   County   Surveyor. 

NAPA.    NAPA   CO.,   CAL.— Bridge,    re- 


inforced 


ited. 


steel.      Cost 


Engineer.  City  Engli 
of    Napa.       PI 


Napa 


bridge  of 
■rete    type 


ted 


Napa  River  on  East  First  str< 
been  completed.  Bids  are  no 
called  and  will  be  opened  on  J 
Plans  and  specifications  can 
cured   from   the  City  Clerk. 

SAN    RAFAEL.    MARIN    CO.. 
Bridge,    fram 


ated. 


Bngii 


concrete. 

C 

;ost   noi 

County 

Si 

urveyor 

:rs.    Marl: 

n 

County 

on  July  7 

th 

for  con- 

San    Rafael. 
Bids  will  be  opened 

structing  a  wood  and  concrete  bridge 
over  Nicaslo  Creek  in  Marin  County. 
Plans  and  specifications  can  be  se- 
cured from   the  County  Engineer. 

YUBA    CITY.     SUTTER    CO.      CAL.— 
Levee    work.      Cost    not    stated.      Engl- 


Owners, 
County. 


nty 


Lev 


Bids  i 
for  on  excavatin 
terlal  for  about 
30,000  cubic  yard 
work.      Bids    wil 


PJa 


and  complete  partlcula 


red    fr 


ay.      June       24.      Ifn. 

rveyor.  Yuba  City. 
•Istrict  No.  1,  Sutter 
■e  now  being  called 
and  furnishing  ma- 
0,000  cubic  yards  and 
respectively  of  levee 
June  27th, 
be 


th. 


Y'uba   City. 

SAN  LUIS  OBISPO. 
PO  CO.,  CAL. — Cohere 
Cost    n 


nty      Surveyo 


SAN  LUIS  OBIS- 
icrete  girder  bridge. 
Engineer,  City  En- 
gineer, San  Luis  Obispo.  Owners. 
City  of  San  Luis  Obispo.  Plans  tor  a 
concrete  girder  bridge  to  be  erected 
over  the  San  Luis  Obispo  River  at  Ni- 
pomo  street  are  complete.  Plans  can 
be  secured  from  the  City  Clerk  or  En- 
gineer. Bids  will  be  opened  on  July 
6th. 

KBRNVILLE, 
Bridges,    2,    tin 
Cost    not      stated.       Engin 
Surveyor   Bufflngton.   Bake 
ers.  Kern  County.     Bids  w 


July 


15th     tor 


KERN  CO..  CAL. — 
■r  pile  and  concrete. 
:er.  County 
•sfield.  Own- 
11  be  opened 
dges    across 


the  North  Fork  of  the  Kern  River. 
Plans  and  specifications  can  be  had 
from    the   County   Surveyor. 

FRESNO,  FRESNO  CO.,  CAL.— Sub- 
way, concrete  construction.  $30,000. 
Engineer.  City  Engineer.  Fresno.  Own- 
ers. City  ot  Fresno.  The  City  Engineer 
is    preparing    plans     for    two    subways 


ch     15    feet    In 


cle 


to    be 


across  the  Southern  Pacifl. 
Monterey  street.  Bids  wll 
for   shortly. 

SAN    FRANCISCO— Pier. 


timbe 


ilt 


and 


ete 


Cost 


stat- 


ed. Engineer.  Assistant  State  Engi- 
neer, Ferry  Bldg.,  S.  F.  Owners.  State 
of  California.  Bids  will  be  opened  by 
the  State  Board  of  Harbor  Commis- 
sioners on  July  2nd  for  the  construc- 
tion of  Pier  No.  35.  Plans  and  specifi- 
cations can  be  secured  from  the  State 
Board  of  Harbor  Commissioners,  Ferry 
Bldg.,  S.  P. 

SAUSALITO.  MARIN  CO.,  CAL,— 
Bridge,  reinforced  concrete.  Cost  not 
stated.  Engineer.  Constructing  Quar- 
termaster's Office,  Port  Mason.  Bids 
are  now  being  taken  for  a  reinforced 
concrete  bridge  to  be  erected  at  the 
entrance  to  Fort  Baker.  The  cost  will 
lie    divided    between    the    War    Depart- 


and    the 


ilit 


Contracts    Awarded. 

DRY-DEN.  WASH. — Bridge,  steel  and 
oncrete,  $24,965.  Engineer.  County 
urveyor,  Wenatchee.  Owners,  Chelan 
'ounty.  Contractors,  Bailey  &  O'Con- 
or,  care  of  County  Engineer,  Wenat- 
hee.     Contract   price,   $24,965. 


COURT  HOljfeES. 


OAKLAND, 


■AL— Ml 
nd    base. 


structlon,  $1,000,000.  Archi 
&  Hornbostel,  New  York.  ( 
of  Oakland.  Bids  will  h< 
within  two  weeks  for  the 
work  including  a  number  c 
lights. 


CHURCHES. 


DIXON.  SOLANO  CO..  CAL.— Churcl 
1  story  and  base,  frame  and  plaste 
$18,000,  Architect,  John  J,  Foley.  4 
Kearny  street,  S.  F.  Owners.  Roma 
Catholic   Church    of   Dixon.      The   bullc 


ed    In 


yle    and 


fill 


ntain 


MIssio 
audltc 


Wednesda 


.T>in 


24, 


19H. 


wood  with  oi-n:itnental  plaatei  in  tln' 
main  auditorium.  Tlieie  will  be  h 
centrai  lieating  system,  probably  warm 
air.  Art  glass  and  marble  are  speci- 
fied. Exterior  of  the  building  will  be 
covered  witb  cement  plaster  on  metal 
lath.  Bids  have  heen  taken  and  a  con- 
tract will   be  awarded   shortly. 

UKIAH.  MENDOCINO  CO..  CAL.. — 
Church.  1  story  and  base,  frame  and 
])laster,  «10.000.  Architect.  John  J. 
Foley.  46  Kearny  street.  S.  P.  Owners, 
Roman  Catholic  Church  of  Ukiah.  The 
building  will  be  arranged  for  a  main 
auditorium  and  Sunday  school  rooms. 
Interior  finish  will  be  of  pine  with 
some  ornamental  plaster  in  the  audi- 
torium. A  central  heating  system  will 
be  installed.  Art  glass  windows  will 
lie  used.     E.vterlor  of  tlie  building  will 
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lilnergency  Hospital  portions  of  liic 
City  and  County  Jail  buildings  show  T. 
W.  McClenahan  low  at  t39.300.  He  will 
probably  be  awarded  the  contract. 


latli. 


with 
Plan 


plasi 
V   beii 


on 


pre- 
pared. 

STOCKTON.  SAN  JOAQUIN  CO..  CAL. 
— Church.  2  story  and  base,  frame  and 
concrete.  $25,000.  Architect.  John  J. 
Foley,  4-6  Kearny  street,  S.  F.  Owners. 
St.  Gertrude's  Parish,  The  building 
will  be  erected  on  a  corner  site  and 
will  be  of  concrete  and  frame  con- 
struction. Besides  the  auditorium  and 
Sunday  school  rooms  there  will  be 
social  ball  and  study.  Interior  will 
be  'finished  in  pine  with  ornamental 
plaster.  A  central  heating  system 
will  be  installed.  Art  glass  and  mar- 
ble are  specified.  Exterior  of  ,  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken. 

LOS  ANGELES,  CAL.  —  Church,  2 
story  and  base,  reinforced  concrete, 
?20(),000.  Architect,  John  T,  Comes, 
Washington  BIdg,,  Pittsburgh,  Pa. 
Owners,  St.  Vincent's  Parish,  Father 
Joseph  S.  Glass,  The  building  will  be 
erected  at   the  corner   of  Figueroa   and 


\Vi 


Ada 


and 


ill 


ini'ge  area.  Construction  will  be  prac- 
tkyi|y  fireproof  throughout.  Interior 
will  be  'finished  in  pine  with  orna- 
mental plaster.  A  central  heating  sys- 
tem will  be  installed.  Art  glass  win- 
dows are  specified.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  nearly  co:nplete 
and    figures    will    be    called    for    jhortly. 

Contractu  Awarded. 

SAN  FRANCISCO — Church.  1  ttory 
and  base,  frame  and  plaster,  $13,151. 
Architect,  John  J.  Foley,  46  Kearny 
street,  S,  F.  Owners,  St.  Emidyus  Par- 
ish. Contractors,  Ward  &  Goodwin, 
110  Jessie  street,  S.  F.  Contract  price, 
$13,151. 


FACTORIES  &  WAREHOUSSS. 


RICHMOND,  CONTRA  COSTA 
CAL, — Tank  farm,  15  steel  oil  tl 
Cost  not  stated.  Engineer,  Engii 
ing  Department  Standard  Oil 
Standard  Oil  Bldg.,  S,  P,  Ow 
Standard  Oil  Co.  Work  has  been  s 
ed  on  15  large  steel  oil  tanks  ai 
progressing  rapidly.  The  compan; 
tends    to    erect    100    of    these    tanks 


the 


of  1914. 


FIRE  HOUSES  AND  JAILS. 

SAN  FRANCISCO— Jail  completion,  4 
story  and  base.  Class  A  construction, 
$45,000.  Architect,  City  Dept.  of  Ar- 
chitecture. Temporary  City  Hall,  S.  P. 
Owners,  City  and  'County  of  San  Fran- 
cisco. Bids  opened  at  the  last  meet- 
ing of  the  Board  of  Public  Works  tor 
the    completion    of    the    City    Jail    and 


FLATS. 

SAN  FRANflSCO— Kbit  alteration  and 
addition,  2  story,  frame.  Cost  not  stat- 
ed. Architect,  Carl  Geiltuss,  46  Kear- 
ny street.  S.  P.  Owner's  name  wltliheld. 
The  building  located  on  Mission  street 
between  19th  and  20th  streets  will 
undergo  alteration  and  addition.  The 
front  will  be  arranged  for  stores  and 
a  one-story  addition  will  be  construct- 
ed in  the  rear  which  will  contain  liv- 
ing rooms.  The  work  will  require  new 
plastering,  interior  finish,  electric  work, 
painting  and  plumbing.  Considerable 
marble  wainscoting  will  be  used  In  the 
store.  Plans  are  complete  and  figures 
are  being   taken. 

SAN  FRANCISCO — Flat  alterations, 
3,  3  story  and  base,  frame,  $3,500  to 
$10,000.  Architects,  O'Brien  Bros..  ClU- 
nie  Bldg.,  S.  F.  Owners'  names  with- 
held. These  three  buildings  are  all 
located  in  the  Western  Addition.  They 
will  be  altered  from  flats  into  apart- 
ments of  two  and  tliree  rooms.  There 
will  be  new  plumbing,  electric  work, 
painting,  interior  finlsli  and  plastering. 
Wall  beds  will  be  installed.  Exteriors 
will  also  be  altered  and  will  require 
cement  plaster  on  metal  lath.  Plans 
are  being  prepared  and  will  go  out  for 
figures  shortly. 

SAN  FRANCISCO — Flats.  3  story  and 
base,  frame,  $7,000.  Architect,  none. 
Owner.  Prank  de  Curtoni.  Mountain 
View.  The  building  will  be  erected  at 
the  southwest  corner  of  Clement  and 
3rd  avenue,  covering  an  area  of  30  by 
60  feet.  The  first  floor  will  contain  a 
store.  Upper  floors  will  be  arranged 
for  five  modern  flats.  Interiors  will  be 
finished  in  pine  and  redwood  with  some 
oak  floors.  There  will  be  open  fire 
places  and  tile  mantels.  Entrance  will 
be  finished  in  tile  and  marble.  Exte- 
rior of  the  building  will  be  covergS 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  All  materials  are 
now   being  purchased. 

SAN  'FRANCISCO— Flats.  3  story 
and  base,  frame.  $12,000.  Architect, 
Charles  J.  Rousseau,  46  Kearny  street, 
S.  F.  Owner.  J.  Eric  Johanson.  110  Jes- 
sie street,  S.  F.  The  building  will  be 
erected  on  Franklin  street  near  Sac- 
ramento, and  has  been  designed  to 
contain  six  modern  flats.  Plans  are 
complete  and  the  work  will  he  done 
by    ay    Labor. 


GARAGES. 


SAN  FRANCISCO— Garage.  1  story 
and  base.  Class  A  construction,  $25,000 
Architects,  O'Brien  Bros,,  Clunie  Bldg. 
S,  P.  Owners,  Bishop  Estate,  The 
building  will  be  erected  on  Jackson 
street  near  Van  Ness  avenue,  covering 
an  area  of  92%  by  127%  feet.  Con- 
struction will  be  fireproof  throughout 
with  a  complete  steel  frame,  steel  root 
trusses  and  brick  walls.  A  cement 
floor  will  be  used.  Interior  finish  will 
be  of  pine  tbrougliout.  Plans  provide 
for  metal  window  sash  and  frames.  Be- 


th e 


ill 


a  large  and  complete  equipped  machine 
shop.  Exterior  of  the  building  will  he 
faced  with  cement  plaster  In  Imitation 
of  cut  stone.  Plans  are  complete  and 
fl,gures  are  being  taken. 


GOVERNMENT  WORK  AND 
SUPPLIES, 


sun     l'r:iii,,i,.,,<>     l-iihlic     lliilblliiK.     l.icllt 
l-i-vturex. 

The  following  bids  were  received  by 
tile  supervising  architect.  Treasury  De- 
IKirtment,  Washington,  D,  C„  for  in- 
stalling llg-hting  fixtures  in  the  U.  S. 
public  building  at  San  Francisco,  Cal., 
under  the  fixed  cost  of  $10,000,  compe- 
tition  based   on   time  of  completion: 

Home  Light  Co.  of  America.  New 
York  City,  July  13.  1913. 

Cassldy  &  Son  .Manufacturing  Co.. 
New   York   City.  July   15,    1915. 

Sterling  Bronze  Co..  New  York  City. 
June    1.    1915. 

David  J.  Braun  .Manufacturing  Co.. 
Chicago.  III..  May  1.  1915. 

H,  W.  Johns-Manvllle  Co..  New  York 
City.  Jan.  2.  1915. 

Reading  Chandelier  Works.  Reading. 
Pa,.  March   1.   1915. 

The  Enos  &  Watkins  Co.,  New  Y'ork 
I'lty.  Jan.   15.  1915. 


Three-Mile    Diver»ton    Work». 

Schedule  of  bids  tor  Tree-Mile  Falls 
diversion  works.  Umatilla  reclamation 
project.  Oregon,  opened  at  Hermiston. 
Ore.: 

Bid  1.  The  J.  H.  Tillman  Co..  Port- 
land.  Ore. 

2.  Bates  &  Rogers  Construction  Co.. 
Spokane.    Wash. 

3.  .Morrison  -  Knudsen  Co..  Boise. 
Idaho. 

4.  Jacobsen-Bade    Co,,    Portland,    Ore. 

5.  The  Graff  Construction  Co..  Seat- 
tle,   Wash, 

6.  Chamberlain  Construction  Co.,  Se- 
attle,  Wash, 

7.  Reliance  Construction  Co.,  Port- 
land.  Ore. 

S.    Andrus  &   Bode,   Portland,   Ore. 

9.  Paciflc    Bridge    Co.,    Portland,    Ore. 

10.  Newport  Land  and  Construction 
Co.,    Hermiston,    Ore.  ,, 

Item  1.  1.100  cu  yds  excavation,  class 
A — Bid  1.  $3;  2.  $2.50;  3.  $2:  4.  $3;  5. 
$1.7.-);  6.  $2.40;  7.  $4;  S.  $3.75;  9,  $2.23; 
10,   $3.05. 

2.  1.100  cu  yds  excavation,  class  B — 
Bid  1.  50c;  2,  50c;  3.  65c;  4.  70c;  5.  45c; 
6,  75c;  7,  $1;  S.  75c;   9.  $1;   10.  50c. 

3.  2.600  cu  yds  concrete— Bid  1.  $17.- 
23;  2.  $9.75;  3.  $9.75:  4,  $12.28;  5.  $8;  6, 
$10.65;  7,  $10.50;  8,  $11.25;  9.  $10.44;  10. 
$9.90. 

4.  200  cu  yds  embankment  backfill- 
Bid  1.  40c;  2,  25c;  3.  50c:  4.  $1.50:  5. 
tnc;  C.  80c;  7.  40c;  S.  60c;  9.  60c:   10.   75c. 

5.  125  cu  yds  paving— Bid  1.  $6;  2.  $1.- 
75;  3,  $4;  4,  $3;  5.  $2;  6,  $7,30;  7,  $3.25; 
S,   $4;   9,  $4;    10,   $2,75. 

6.  Handling,  placing,  etc,  36,000  lbs 
reinforcing — Bid  1,  0.5c;  2.  2c;  3.  2.5c; 
4.  2c;  5.  Ic;  6.  1.8c;  7,  1.25c;  8,  3c;  9, 
2,5c;    10,    1,5c, 

7.  Handling  water — Bid  I,  $1,250:  2, 
$1,510:  3,  $900;  4,  $2,000;  5,  $9,925;  6, 
$6.S0':  7,  $2,400;  S,  $2,500;  9,  $1,500;  10, 
$1,499, 

Totals — Bid  1,  $52,708;  2,  $32,648,73: 
3,  $31,865;  4,  $41,193;  5,  $34,893;  6,  $34,- 
99,-,,50:  7,  $38,536.25;  8,  $40,650;  9,  $36,- 
789;    10,   $34,0017,75, 


Pearl    Harbor    Dock. 

Complete  reversal  of  the  Navy  De- 
partment's policy  in  the  construction  of 
the  dry  dock  at  Pearl  Harbor,  Hawaii, 
has  been  decided  upon  through  the  ap- 
pointment of  a  special  board  of  engi- 
neers to  submit  estimates  for  the  com- 
pletion of  the  work  under  the  plans  of 
Civil  Engineer  Alfred  Noble  of  New 
Y'ork,      From    these    estimates    the    de- 


16 

partment  will  decide  whetlier  to  pro- 
ceed with  the  work  under  contract  or 
handle  the  dry  dock  construction  itself. 

The  members  of  the  board  are  Civil 
Bnglneei-s  L.  M.  Cox  and  F.  R.  Harris. 
U.  S.  Navy,  the  former  stationed  at  the 
Norfolk  navy  yard  and  the  other  at  the 
New  York  yard.  They  have  been  In- 
structed to  take  up  the  work  at  once 
and  complete  it  with  the  utmost  dis- 
patch, in  order  that  construction  along 
the  new  lines  may  be  begun  at  the 
earliest  possible  date. 

Work  on  the  Pearl  Harbor  dock  had 
proceeded  satisfactorily  under  the  gov. 
ernmenfs  contract  with  the  San  Fran- 
cisco Bridge  Company  until  February 
17,  1913.  when  the  entire  concrete  floor 
of  the  structure  was  lifted  by  a  tremen- 
dous subsurface  pressure.  At  that 
time  the  contractors  complained  to  the 
Navy  Department  that  the  plans  of  the 
dock  were  not  suited  to  the  conditions 
as  they  had  developed.  At  their  re- 
quest an  expert  on  tlie  foundation  con- 
ditions was  sent  to  Hawaii.  Engineer 
Noble  being  selected.  His  report  was 
to  the  effect  that  the  plans  should  be 
changed  to  meet  with  conditions  that 
had  developed. 

Two  weeks  ago  the  contractors  were 
ordered  to  proceed  with  the  work  on 
the  first  plans,  but  this  order  was  re- 
voked 'by  the  new  decision.  The  total 
<'ontract  for  the  dock,  which  will  be 
1.000  feet  long.  Involves  approximately 
■J3, 200,000,  a  large  part  of  which  had 
■been  expended  when  the  floor  became 
raised  a  year  ago. 

Phoenix  lufUan  Soliool,  Induatrlnl  Build. 
InK. 

The  following  bids  were  received  by 
the  Commissioner  of  Indian  Affairs. 
Washington,  D.  C,  for  the  construction 
of  a  brick  Industrial  building  at  the 
Phoenix   Indian    School.   Ariz.: 

Joe  Praseckl.  San  Francisco.  Cal.. 
:J17.461;  If  Keene  cement  Is  substituted 
for  composition  wainscoting.  $17,300; 
180  days. 

Charles  H.  Odam.  Phoenix,  Ariz.. 
$20,421;  for  substituting  Keene  ce- 
ment. $19,501;  180  days. 

The  .\I.  P.  Olson  Construction  Co.. 
Phoenix.  Ariz..  $20,500;  substituting 
Keene   cement,    $20,100. 

W,  D.  Lovell,  Minneapolis,  Minn., 
$20,940;  substituting  Keene  cement, 
deduct  $200;  210  days. 

M,\RE  ISI,.\>I>,  Cal.,  Reinforcement  tor 
Dike. 

The  following  bids  were  received  by 
the  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department.  Washington. 
D.  C,  for  reinforcement  for  dike  No. 
12  at  the  navy  yard.  Mare  Island,  Val- 
lejo,  Cal.: 

Item  1.  tor  furnishing  material  and 
Installing  reinforcement  on  dike  12  as 
shown  by  sections  A  and  B.  complete. 
In  accordance  with  plan  K-208  and 
specification;  2.  price  per  pile  for  driv- 
ing and  securing  brace  piles  complete, 
as  shown  on  section  C,  plan  K-20S  and 
as  described,  using  creosoted  piles;  3, 
price  per  pile  for  driving  and  securing 
brace   piles,    using  creosoted   piles. 

The  Thomson  Bridge  Co..  San  Fran- 
cisco. Cal.,  item  1,  $29,837:  2.  $68;  3. 
$38. 

Healy-Tlbbetts  Construction  Co..  San 
Francisco.  Cal..  Item  1.  $30,123;  2,  $S0; 
3,   $44. 

Hyde-Harjes  &  Co..  San  Francisco. 
Cal..  item   1,  $31,300;   2,   $79;   3,  $40. 

Mervy  Elwell  Co..  Oakland.  Cal.. 
Item   1.   $36,420;   2,   $86;   3,  $46. 


BtaLDING  AND  INDUSTRIAL  NEWS 

Sacramento,    fal.,    Ileiialrn,    Etc. 

The  contract  for  miscellaneous  re- 
pairs, alterations,  and  painting  in  the 
U.  S.  post  offlce  at  Sacramento,  Cal.. 
has  been  awarded  to  W.  B.  Bohl  at  $2,- 


SteeL,    Phlllnitlne    lalunila. 

Bids  for  steel  forgings  for  Philippine 
Islands  were  received  by  S.  W.  Roes- 
sler.  col.  of  engrs.,  U.  S.  Army,  New 
York,    N.    Y.,    as    follows: 

Midvale  Steel  Co..  Box  1600.  Phila- 
delphia.   Pa.,    $29,780. 

Erie    Forge    Co..    Erie.    Pa..    $76,389.05. 

Bethlehem  Steel  Co..  South  Bethle- 
hem.  Pa..  $29,873. 


Metnl    Pinuiea. 

The  U.  S.  reclamation  service  is  ask- 
ing for  proposals  for  furnishing  about 
1.766  linear  feet  of  metal  flumes  of 
various  diameters  ranging  from  5  feet 
9  inches  to  11  feet  6  Inches  to  be  used 
on  the  Milk  river  Irrigation  project, 
Montana.  Bids  will  be  opened  after 
2  o'clock  p.  m.  July  1.  1914,  at  the  of- 
fice of  the  reclamation  service.  Great 
Falls,  Mont. 


Prenldlo,     San      FrOnolHco,      Creniatftry. 

The  contract  for  the  construction  of 
a  crematory  at  the  Presidio  of  San 
Francisco  has  been  awarded  to  John 
H.  Flee,  care  of  the  depot  quarter- 
master. San   Francisco,   at  $4,000, 


D.    C 


the 


EuKlneer.      Keelaniation      Service. 

onsulting   engineer    In 


atlo 


vlth 


head- 


quarters at  Portland,  Ore.,  has  been 
designated  as  acting  chief  engineer 
during  the  absence  of  Chief  Engineer 
A.  p.  Davis.  Mr.  Davis  has  been 
granted  four  months'  leave  of  a'bsence 
by  Secretary  Lane  and  will  devote  this 
period  as  a  member  of  the  Red  Cross 
board  of  engineers  In  making  an  In- 
vestigation of  the  feasibility  of  con- 
trolling the  floods  of  the  Hula  river, 
in  China.  .Mr.  Henny  has  been  In 
charge  of  construction  of  several  Im- 
portant projects  and  as  consulting  en- 
gineer has  become  familiar  with  all 
the  large  engineering  features  of  the 
reclamation  work   In  the  west. 


HOSPITALS 


CAL.— 


ELDRIDGE,  SONOMA  CO., 
Hospital  cottage.  1  story  and  base, 
concrete  .$18,000.  Architect.  State  Ar- 
cliltect  George  B.  McDougall.  Sacra- 
mento. Owners,  State  of  California. 
Plans  are  complete  and  figures  are 
now  being  taken  for  the  construction 
of  a  cottage  for  epileptics  at  the  So- 
noma State  Home.  Construction  will 
be  of  reinforced  concrete.  Interior 
finish  will  be  of  pine.  There  will  be  a 
central  heating  system.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Bids  will  be  opened  on  July 
21st.  An  official  proposal  appears  In 
another  column  of  this  issue.  Plans 
and  specifications  can  be  secured  from 
the  State  Department  of  Engineering. 
Sacramento. 

PATTON.  SAN  BERNARDINO  CO.. 
CAL. — Hospital  laundry,  1  story  and 
base,  concrete,  $12,000.  Architect. 
State  Architect  George  B.  McDougall. 
Sacramento.  Owners.  SUte  of  Cali- 
fornia. Bids  will  be  opened  on  July 
22nd  for  a  new  laundry  building  at 
the  Southern  California  Hospital  at 
Patton.  Special  machinery  will  be  In- 
stalled. Exterior  will  be  faced  with 
cement  plaster.     Plans   can   be   secured 


Iron]  the  State  Department  of  En 
neering.  An  official  proposal  appe 
in  another  column  of  this  issue. 


HOTELS. 

OAKLAND.  CAL.— Hotels.  2.  7  story 
and  base,  brick  and  steel,  $50,000  each. 
Architect.  Ciay  N.  Burrell.  Albany  Bldg.. 
Oakland.  Owner,  A.  C.  Aiken.  These 
buildings  will  be  erected  on  adjoining 
property  at  tlie  corner  of  15th  and  Jef- 
ferson streets.  There  will  be  stores  on 
tlie  first  floor  besides  the  hotel  office 
and  lobby.  Upper  floors  will  be  ar- 
ranged for  a  large  number  of  guest 
rooms,  a  large  percentage  of  which  will 
have  connecting  baths.  Interiors  will 
be  finished  In  pine  throughout.  Some 
ornamental  plaster  will  be  used  in  the 
offices  and  lobbies.  There  will  be 
steam  heat,  elevator  service,  a  vacuum 
cleaning  system  and  hot  water  supply. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Exteriors  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  F.  A.  MuUer.  Syndicate 
Bldg..  Oakland,  is  now  taking  segre- 
gated figures  on  the  work. 

SEATTLE.  WASH.— Hotel.  4  story 
and  base,  brick  and  mill  construction, 
$75,000.  Architect,  A.  WIckersham, 
Lyon  Bldg.,  Seattle.  Owners.  Yesler 
Estate.  The  building  will  be  designed 
to  contain  one  store  on  the  first  floor 
besides  the  hotel  offlce  and  lobby,  and 
will  cover  an  area  of  7S  by  167  by  174 
feet.  Upper  floors  will  contain  In  the 
neighborhood  of  140  guest  rooms  and 
a  number  of  public  baths.  Plans  pro- 
vide for  steam  heat,  elevator  service 
and  a  hot  water  supply.  Interior  fin- 
ish will  be  of  pine  tliroughout.  Patent 
store  fronts  are  specified.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken  for  the  general  con- 
struction which  will  include  every- 
thing. 

LOS  ANGELES,  CAL.— Hotel  addi- 
tion, 4  story  and  base,  brick.  Cost  not 
stated.  Architect,  Antonc  Relf.  Hlg- 
glns  Bldg.,  L.  A.  Owner,  John  Orth. 
The  building  will  be  erected  on  San 
Pedro  street  between  3rd  and  4th,  and 
will  cover  an  area  of  36  by  75  feet. 
Interior  will  be  finished  In  pine.  Plans 
provide  for  steam  heat  and  a  hot 
water  supply.  Two  baths  will  be  lo- 
cated on  each  floor.  Exterior  of  ,  the 
building  will  be  faced  witli  pressed 
brick.      Plans   are   now  being  prepared. 

LOS  ANGELES.  CAL— Hotel,  12 
."itory  and  base.  Class  A  construction. 
Co.st  not  stated.  Architects,  Parkin- 
son &  Bergstro.m,  Security  Bldg..  L.  A. 
Cv/ners,  RIndge  Estate.  The  bulldrng 
will  be  erected  at  the  northeast  cor- 
ner of  Broadway  and  3rd  street,  and  Is 
being  promoted  by  the  Central  Busi- 
ness Stability  Association.  Construc- 
tion will  he  fireproof  through  out.  De- 
tails have  not  been  perfected  and  fur- 
ther mention  will  be  made  of  the  work. 

Contracts   Awarded. 

POINT  REYES.  MARIN  CO..  CAL.— 
Hotel,    2   story   and   base,    brick.   $50.t)00. 

Mr.  Grandi.  Contractor,  Stewart  Scott. 
Petaluma.  Contract  price.  $50,000.  Note: 
The  building  will  cover  a  ground  area 
of    100  by    120  feet. 


LIBRARIES. 

SAN  ANSELMO,  MARIN  CO.,  CAL. — 
Library.  1  story  and  base,  reinforced 
concrete.     Cost  not  stated.     Architect's 


name  not  given.  Owners,  Town  nf  San 
Anselmo,  Bids  opened  tor  the  con- 
struction of  this  building  show*  Fred 
Field  low  at  J9.000.  He  will  probably 
be  awarded  the  contract.  Bids  ran  as 
hlHh    as   J10.300. 

PANAMA  -  PACIFIC    EXPOSI- 
TION WOEK. 


SAN  FRANCISCO— Press  building.  2 
story,  frame  and  plastei-.  $22.0UU.  Ar- 
chitect. Director  of  Works.  Service 
Uldg,.  S.  F.  Owners.  Panama-Paclflc 
International  Exposition  Co.  Bids 
opened  for  this  work  show  Nell  A.  Mc- 
Lean. Chronicle  Bldg,,  low  at  122.000. 
He  win  probably  be  awarded  the  con- 
tract. A  complete  list  of  the  figures 
submitted  will  be  found  under  the 
heading  of  San   Francisco  In   tills   issue. 

SAN  FRANCISCO— Ferry  building.  1 
story,  frame  and  steel,  J42.200.  Archi- 
tect, Director  of  Works.  Service  Bldg., 
S.  F.  Owners.  Panama-PaclHc  Inter- 
national Exposition  Co.  Bids  opened 
for  the  construction  of  a  Ferry  build- 
ing on  the  Exposition  Grounds  show 
StrelUow.  Preese  &  Peterson  low  at 
»42.20O.  They  will  probobly  be  award- 
ed the  contract.  A  complete  list  of  the 
figures  received  will  be  found  under 
the  heading  of  San  Francisco  In  this 
Issue. 

SAN  FRANCISCO— Court  of  the  Uni- 
verse, frame  and  plaster  construction. 
Cost  not  stated.  Architect.  Director  of 
Works.  Service  Bldg..  S.  P.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  have  been  completed 
and  figures  are  now  being  taken  for  the 
construction  of  one  of  the  few  remain- 
ing buildings  outside  of  tlie  various 
state  exhibit  buildings  and  concession 
buildings  at  the  1913  Exposition.  Bids 
for  the  construction  of,  the  Court  of 
tiie  Universe  will  be  opened  on  .lune 
3lltli.  An  official  proposal  appears  in 
another  column  of  this  issue.  Plans 
and  specifications  can  be  secured  from 
the  Director  of   Works. 

SAN  FRANCISCO  —  State  exhibit 
building.  1  and  2  story,  frame  and 
plaster.  Cost  not  stated.  Architects, 
Cannon  &  Fetzer.  Salt  Lake.  Owners, 
State  of  Utah.  Bids  opened  on  June 
ISth  tor  this  work  show  the  North- 
west Construction  Co..  Merchants'  Ex- 
change Bldg..  S.  F..  low  at  112.400. 
The  bid  does  not  Include  all  work.  An 
award  of  contract  has  not  been  made. 
Further  mention  will  be  made  of  the 
work.  A  complete  list  of  the  figures 
received  will  be  found  under  the  head- 
ing of  San   Fi-anclsco  in   this   issue. 

SAN  FRANCISCO  —  State  exhibit 
building.  2  story,  frame  and  plaster. 
Cost  not  stated.  Architects.  Cannon  & 
Fetner,  Salt  Lake  City.  Owners.  State 
of  Utah.  A  telegram  lias  been  re- 
ceived from  the  architects  staling  that 
the  bid  of  the  Northwest  Construction 
Co.  of  $12,100  for  this  work  sliould 
have   read   »l.i.!iu2. 

ContnictH  Awarded. 

SAN  FRANCISCO  —  State  exhibit 
bulding.  2  story,  frame  and  plaster, 
$2«,000.  Architect's  name  not  given. 
Owners,  State  of  Nevada.  Contractor, 
.\lfred  S.  Gough.  Oodfleld,  Nev.  Con- 
tract price,  J23,000.  Note:  The  two 
lowest  'bidders  on  this  work  were  dis- 


BUILDING  AND  INDUSTRIAL  NEWS 

tect  Oscar  Wenderoth.  Washington,  D. 
C.  Owners.  United  States  Government. 
Bids  opened  for  the  construction  of  the 
new  Federal  Building  at  Hanford  show 
Frank  Gallagher  of  San  Francisco  low 
at  $52,990  for  limestone  and  $52,790  tor 
sandstone.  He  will  probably  be  award- 
ed the  contract.  A  complete  list  of  the 
bids  received  will  be  found  under  the 
heading  of  Fresno,  .Modesto  and  Central 
California   in    this   Is.sue. 

RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SAN  FRANCISCO— Pa.>isenger  station 
and  trackage.  2  story  and  base,  frame 
and  concrete  construction.  $150,000.  Ar- 
chitect, Engineering  Dept.  Southern 
Pacific  Co.,  Flood  Bldg.,  S.  P.  Owners, 
Southern  Pacific  Co.  The  Southern  Pa- 
cific Co.  has  started  the  construction 
of  the  new  Third  and  Townsend  streets 
station,  which  when  completed,  with 
the  new  trackage  system  will  cost  over 
$1,000,000.  The  new  station  will  cover 
an  area  of  260  by  112  teet  and  is  a  fine 
example   of   the  .Mission   style   of  archl- 
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forced  concrete  with  the  exterior  faced 
with  .cement  plaster.  A  red  clay  tile 
root  will  be  used.  The  new  trackage 
system  will  greatly  increase  the  pres- 
ent crowded  tacillties  and  when  com- 
pleted will  give  tlie  Southern  Pacific 
one  of  the  finest  railroad  terminals  in 
the  West.  Most  of  the  work  will  be 
done  by  Day  Labor. 

Contrncls   Awarded. 

SAN  FRANCI.SCO  —  Railroad  con- 
struction. $27.S02.  Engineer.  Construct- 
ing Quartermaster.  Fort  Mason.  Own- 
ers, United  States  Government.  Con- 
tractors. Contra  Costa  Construction  Co. 
S.    F.      Contract    price.    $27,)i02. 


RESIDENCES. 


SAN  FRANCISCO— Residence,  2  story 
and  base,  brick  and  plaster,  $16,000. 
Architect,  Louis  Upton,  111  Ellis  street. 
S.  F.  Owner.  J.  O.  Gantner.  The 
dwelling  will  be  erected  at  the  north- 
west corner  of  Baker  and  Vallejo 
streets,  and  has  been  designed  for  a 
ten-room  house  with  several  baths  and 
sleeping  porch.  Interior  will  'be  fin- 
ished in  pine  and  hardwoods  with 
hardwood  and  inlaid  floors  in  the  prin- 
cipal rooms.  Plans  provide  for  a  cen- 
tral 'heating  system  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Automatic  water  heaters  will 
be  installed.  Bath  rooms  will  be  fin- 
ished in  tile  and  will  be  etfulpped  with 
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POST  OFFICES. 

HANFORD,  KINGS  CO..  CAL.— Post 
ufllce.  2  story  and  base,  brick  and  stone. 
$52,000.     Architect.    Supervising   Archi- 


be  covered  with  cement  plaster.  Plans 
are  complete  and  figures  are  being 
taken. 

SAN  FRANCISCO  —  Residence.  I  '& 
story  and  base,  frame,  $2,000.  Archi- 
tect, none.  Owners,  United  States 
Building.  Realty  and  Investment  Co.. 
Crocker  Bldg..  .S.  P.  The  dwelling  has 
been  designed  for  a  five-room  house 
and  will  be  erected  on  Curtis  street 
south  of  Rolph.  Interior  finish  will  be 
of  pine  and  redwood  with  some  oak 
floors.  There  will  be  an  open  fire 
place  and  tile  mantel.  Batli  room  and 
kitchen  will  be  flnislied  in  tile.  Exte- 
rior of  the  dwelling  will  be  covered 
with  rustic,  shingles  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  In  the  hands  of  the  owners  who 
will  do  the  work  by  Day  Labor.  Mate- 
rials  are    now   being   purchased. 

SAN  FRANCISCO- Residence.  2  story 
and  base.     Class  A  construction.  $150,- 
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"Nil.  Architect.  Charles  Peter  Weeks. 
.Mutual  Bank  Bldg..  S.  F.  Owner.  Mary 
L,  Phelan.  The  dwelling,  which  will  be 
one  of  the  handsomest  as  well  as  tlie 
most  costly  homes  in  San  Francisco, 
will  be  erected  on  the  north  side  of 
Washington  street  west  of  Octavia. 
There  will  be  a  complete  steel  frame, 
hrlck  exterior  walls  and  hollow  tile 
Interior  partitions.  Interior  finish  will 
be  of  hardwoods  throughout.  Hard- 
wood and  inlaid  floors  will  be  used  In 
the  principal  rooms.  Tliere  will  be  a 
central  heating  system,  either  steam 
or  liot  water.  Open  fire  places  andT 
tile  and  marble  mantels  will  be  used 
in    the   principal   rooms.      Plans    provide 

Ing  system  and  other  modern  con- 
veniences. All  bath  rooms  will  be  fin- 
ished in  tile.  Ornamental  iron  grilles 
are  specified.  Exterior  of  the  dwelling 
will  be  faced  with  pressed  brick  and 
terra  cotta.  Plans  are  nearly  complete 
and  figure  will  be  called  for  within 
two  or  three  weeks.  Further  mention 
will   be   made   of   the   work. 

SAN  FRANCISCO  —  Bungalow.  1  % 
story  and  base,  frame.  $2,000.  Archi- 
tect. O.  E.  Evans,  ,2367  Mission  street, 
S.  P.  Owner.  B.  S.  Berry.  The  dwell- 
ing will  be  erected  on  London  street 
south  of  Amazon,  and  has  been  de- 
signed to  contain  five  rooms  and  bath. 
Interior  finish  will  be  of  pine  and  red- 
wood. Some  oak  fioors  will  be  used. 
Tliere  will  be  a  large  open  fire  place 
In  the  living  room.  .Mantel  will  be  of 
tile.  Tile  wainscot  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  liouse  will  be  covered  with  rustic 
and  shlplap.  Plans  are  complete  and 
In  the  hands  of  the  owner  who  will  do 
the   work    by   Day   Labor. 

SAN  FRANCISCO — Residence.  2  story 
and  base.  frame,  $2,500.  Architect, 
none.  Owner.  A.  T.  Morris.  616  7th 
avenue.  S.  F.  The  house  will  be  erect- 
ed at  the  corner  of  Anza  and  11th  ave- 
nue, and  has  been  designed  to  con- 
tain six  rooms  and  bath.  Interior  fin- 
ish will  be,  largely  of  pine  with  some 
elm  panels  and  beam  ceilings.  Hard- 
wood floors  will  be  used  In  the  living 
room  and  dining  room.  Tliere  will  be 
a  large  open  fire  place  and  tile  mantel. 
Bath  room  will  have  tile  wainscot.  Ex- 
terior of  the  dwelling  will  be  covered 
with,  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame. 
$1.000..  Architect,  none.  Owner,  Wal- 
ter H.  Crelghton.  1411  Broadway.  Oak- 
land. Tlie  dwelling  will  be  erected  at 
the  corner  of  Manor  Drive  and  Holly 
Place,  and  has  been  designed  tor  an 
eight-room  house  with  baths  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine  and  hardwood  veneer.  Hardwood 
fioors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  .Mantels  will  be  of  tile.  Bath 
rooms  will  have  tile  wainscot  and 
be  installed.  Exterior  of  the  house  will 
be  installed.  Exterior  o  the  house  will 
he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  In 
the  hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now    being    purchased. 

OAKLAND.  CAL.— Residence.  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, .lohn  Hudson  Tliomas.  First 
National  Bank  Bldg.,  Berkeley,  Own- 
er.  H,  F.  Jackson.     The   dwelling   will 
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le  erected  in  the  Crocker  Hig-hlands. 
ind  has  been  designed  for  an  elght- 
■oom  house  with  two  baths  and  sleep- 
ne  porch.  Interior  will  be  finished 
n  pine  and  liardwood  veneer.  Hard- 
vood  floors  will  be  used  in  the  princi- 
,  There  will  be  furnace  heat 
nd    open    fire    places.      Mantels    will   be 


rick. 


ater 


heater  will  be  installed.  Bath  rooms 
will  be  finished  in  tile  and  equipped 
with  showers.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Preliminary 
sketches    only    have   been    prepared. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base.  frame. 
Cost  not  stated.  Arcliitect.  Lloyd  A. 
Rally.  1731  Sonoma  avenue.  Berkeley. 
Owner.  W.  W.  Johnson.  The  dwelling 
lias  been  designed  for  a  seven-room 
liouse  with  bath  and  sleeping  porcli 
and  will  be  erected  in  Claremont.  In- 
terior finish  will  be  of  pine  through- 
out. Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  au- 
tomatic water  heater  will  be  Installed. 
Bath  rooms  will  be  finished  in  tile  and 
will  be  equipped  with  showers.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  now 
being   taken. 

OAKLAND.  CAL.— Residence.  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect. Julia  Morgan.  Merchants'  Ex- 
change Bldg..  S.  P.  Owner.  A.  F.  Hock- 
inbeamer.  The  dwelling  will  be  erect- 
ed on  a  large  lot.  and  has  been  de- 
signed to  contain  eight  rooms  and 
bath.  A  garage  will  also  be  erected 
on  the  rear  of  the  property.  Interior 
will  be  finished  in  pine  and  hardwood 
veneer.  Oak  and  inlaid  floors  will  be 
used  in  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.      Bath    rooms    will   be    finished    In 
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provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or  brick. 
Bath  room  will  have  tile  wainscot  and 
floors  and  will  be  equipped  with  show- 
ers. Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  An  automatic  water  heater  will 
be  installed.  Plans  are  complete  and 
figures  are   being   taken. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL, 
— Residence.  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  Walter 
King,  Elks'  Bldg..  Stockton.  Owner, 
W.  H.  Bennett.     The  dwelling  will     be 
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be  installed.  Exterior  of  the  house 
will  te  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
flgures  are  being  taken. 

OAKLAND,  CAL.— Residence.  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect. John  Hudson  Thomas.  First 
National  Bank  Bldg..  Berkeley.  Own- 
er. J.  M.  Parks.  The  dwelling  will  be 
erected  in  the  Claremont  Tract,  and 
has  been  designed  for  an  eight-room 
house  witli  bath  and  sleeping  porch. 
Interior  will  be  finished  In  pine  with 
some  hardwood  veneer.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Bath  rooms  will  have  tile  wain- 
scot and  composition  floors.  An  auto- 
matic  water    heater     will   be   installeu. 

Exterior  of  the  liouse  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  an'j  figures  have 
been  taken  and  are  now  under  advise- 
ment, 

BERKELEY,  ALAMEDA  CO.,  CAL,— 
Residence,  2  story  and  base,  frame,  »6,- 
000,  Architect.  Julia  Morgan,  Mer- 
chant's Exchange  Bldg,,  S.  F.  Owner. 
William  Olney.  The  dwelling  will  be 
erected  in  the  Claremont  Tract,  and 
has  been  designed  to  contain  eight 
rooms,  bath  and  sleeping  porch.  Pine 
and  hardwood  veneer  will  be  used  for 
Interior  finish.  There  will  be  hard- 
wood floors   and   beam  ceilings.     Plans 
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Flora  and  Sutter  si 
designed  for  a  seven-room  house  with 
bath.  Pine  and  redwood  will  be  used 
for  Interior  finish.  There  will  be  some 
hardwood  floors.  Plans  provide  for 
furnace  heat  and  open  fire  places.  Man- 
tels will  he  of  tile,  Bath  room  and 
kitchen  will  have  tile  wainscot  and 
composition  floor.  An  automatic  water 
heater  will  be  Installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared. 

STOCKTON,  SAN  JOAQUIN  CO,,  CAL. 
—Residence.  1  and  2  story  and  base, 
frame.  Cost  not  stated.  Architect, 
none.  The  following  Day  Labor  jobs 
are  reported  as  about  to  be  started  in 
Stockton:  Martino  Oneto,  433  North 
Stanislaus,  1  story,  five-room,  »1.500; 
Mrs.  Bona.  846  East  Washington,  2 
story,  frame,  six-room,  $2,200;  Robert 
A.  Melton.  1128  North  Commerce.  1 
story,    frame,    $1,000. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame.  Ji5,00,0,  Architect, 
Joseph  A,  Leonard,  85  Cerritos  avenue, 
S.  F,  Owners,  Urban  Realty  Co.  The 
dwelling  has  been  designed  for  an 
eight-room  house  with  bath  and  sleep- 
ing porch.  Interior  ■finish  will  be  of 
pine  with  some  elm  panels  and  hard- 
wood floors.  There  will  be  furnace 
lieat  and  open  fire  places.  Mantels 
will  be  of  tile.  Bath  room  will  have 
tile  wainscot.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor, 
Materials  are  now  being  purchased. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame.  (4,000.  Architect, 
none.  Owner.  James  Welsh,  244  20tli 
avenue,  S,  F,  The  dwelling  has  been 
designed  to  contain  seven  rooms  and 
bath  and  will  be  erected  on  the  east 
side  of  22nd  avenue  near  Lake  street. 
Pine  and  redwood  finish  with  some 
hardwood  floors  will  be  used.  There 
will  be  open  Are  places  and  tile  man- 
tels. Bath  room  and  kitchen  will  have 
tile  wainscot.  Exterior  of  the  house 
will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 

SAN  FRANCISCO— Residence.  2  story 
and  base,  frame.  110.000.  Architects, 
RIghetti  &  Headman,  Phelan  Bldg..  S. 
P.  Owner,  Laura  S.  Nathan.  The 
dwelling  will  be  erected  on  Jones 
near  Glover,  and  lias  been  designed  to 
contain  twelve  rooms  and  six  baths. 
Interior  finish  will  be  of  pine  and  oak 
with  hardwood  floors  in  tlie  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  Bath  rooms  will  be 
finished  in  tile.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  he  covered  with  cement 
plaster.  Plans  are  complete  and  flg- 
ures are  being  taken. 

SAN    GABRIEL,    LOS    ANGELES    CO.. 


CAL, — Residence.  2  story  and  base, 
frame  and  hollow  tile.  Cost  not  stat- 
ed. Architects,  Allison  &  Allison,  Hi- 
bernian Bldg.,  L.  A,  Owner.  David 
Roney,  The  dwelling  will  contain  ten 
rooms.  three  baths  and  sleeping 
porches.  Interior  finish  will  be  largely 
of  hardwood  with  hardwood  and  inlaid 
floors.  There  will  be  furnace  heat  and 
open  Are  places.  Mantels  will  be  of 
tile  and  brick.  Bath  rooms  will  be 
finished  in  tile  and  will  be  equipped 
with  showers.  Exterior  of  the  house 
win  be  faced  with  cement  plaster. 
Plans  are  complete  and  flgures  are 
being    taken. 

SAN  FRANCISCO  —  Residence,  1% 
story  and  base,  frame,  $2,001).  Archi- 
tect, none.  Owner.  P.  W,  Montroull, 
270  Andover  street,  S.  F.  The  house 
has  been  designed  for  a  six-room 
dwelling  and  will  be  erected  on  Sears 
street.  Interior  will  be  finished  in 
pine.  There  will  be  open  Are  place 
and  tile  mantel.  Exterior  will  be  cov- 
ered with  rustic  and  cement  plaster. 
The   work   will  be  done  by  Day  Labor. 

OAKLAND.  CAL. — ^Residence.  2  story 
and  base.  frame.  $3,000.  Architect, 
none.  Owner.  C,  E.  Carlson,  1512  Grove 
street,  Oakland.  The  dwelling  will 
contain  six  rooms  and  bath  and  will 
be  erected  on  Thomas  street  west  of 
Napa.  Interior  flnish  will  be  of  pine. 
Some  oak  floors  will  be  used.  There 
will  be  furnace  heat  and  open  Are 
places.  Mantels  will  be  of  tile.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by   Day  Labor. 

BERKELEY,  ALA'.MEDA  CO,.  CAL.— 
Residence.  2  story  and  base,  frame, 
$,".,000.  Architect,  Claude  B.  Barton. 
First  Trust  and  Savings  Bank  Bldg., 
Oakland,  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Thousand 
Oaks  Tract,  and  has  been  designed  for 
a  seven-room  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine.  Ther,e-  will  be  oak  floors  and 
tile  bath  roonts.  Furnace  heat  and 
open  Are  places  will  be  used.  Mantels 
will  be  of  tile.  Exterior  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  being  prepared, 
♦ 

SCHOOLS. 

SAN  FRANCISCO— School  lathing  and 
furring.  Cost  not  stated.  Architect, 
City  Dept,  of  Architecture,  Temporary 
City  Hall,  S,  P.  Owners,  City  and 
County  of  San  Francisco,  Plans  lia?e' 
been  completed  for  the  furring  and 
lathing  in  the  Academic  Building  of 
the  Polytechnic  group.  Bids  will  be 
opened  by  the  Board  of  Public  Works 
on  July  1st.  Plans  and  specifications 
can  be  secured  from  the  Architecture 
Department.  An  official  proposal  ap- 
pears  in   another   column   of    this   Issue. 

.MODESTO,  STANISLAUS  CO,,  CAL. 
—School.  1  story,  frame,  $4,500,  Archi- 
tect, Joseph  LoseHann,  San  Joaquin 
Bldg.,  Stockton.  Owners.  City  of  Mo- 
desto. The  building  has  been  designed 
for  an  open  air  school  and  will  contain 
two  class  rooms.  Interior  finish  will 
be  of  pine  throughout.  Exterior  of  the 
building  will  be  covered  with  rustic. 
Plans  are  now  being  prepared. 

PORTLAND.  ORE.— School.  2  story 
and  base,  brick,  $30,000.  Architect,  F, 
A.  Naramore,  superintendent  of  prop- 
erties, Portland,  Owners,  City  of  Port- 
land, The  building  will  be  erected  in 
Fulton  Park  and  has  been  designed  for 
an    eight-room    school    with    office    and 
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ards  are  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  being  taken. 
Plans  and  specifications  can  be  secured 
from  the  Supt.  of  Properties  office  in 
the  Court  House,  Portland. 

OAKLAND.  CAL. — School  plumbing,  3 
hulldings.  Cost  not  stated.  Architect, 
J.  J.  Donovan,  Security  Bank  Bldg., 
Oakland.  Owner.  City  of  Oakland. 
Bids  were  opened  at  tiie  last  meeting 
of  the  Oakland  Board  of  Education  for 
rough  and  finish  plumbing  in  the  Emer- 
son. Garfield  and  Manual  Training 
Schools.  Carl  Doell  submitted  the 
lowest  bid  for  the  work  in  the  Emer- 
son school  at  12.024:  James  Rankin  & 
Son  were  low  for  the  Garfield  school 
work  at  J3,734.S'5,  and  W.  S.  Snook  & 
Co.  low  on  the  work  at  the  Manual 
Training  school  at  {2,610.  A  complete 
list  of  the  bids  will  be  found  under 
tlie  heading  of  Oakland  and  Alameda 
County   in   this   Issue. 

OAKLAND,  CAL.— Colleg 
2  story  and  base,  reinforct 
JJO.OOO.  Architect.  Frederic 
4  3  Kearny  street.  S.  F.  O' 
fornia  Concordia  College, 
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tect.  State  Architect  George  B.  Mc- 
Dougall,  Sacramento.  Owners.  Cali- 
fornia School  for  the  Deaf  and  Blind. 
Plans    are    complete   and      figures      are 
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tills  issue.     Bids  will  be  opened  on  July 

20th. 

STOCKTON.  SAN  .lOAQUIN  CO..  CAL. 
School,  2  story  and  base,  brick.  J75.000. 
Architects.  Stone  &  Wright.  24  South 
California    street.    Stockton,      Owners, 


City  of 
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FRESNO.  FRESNO  CO.,  CAL— School 
addition.  1  story,  brick  and  concrete. 
Cost  not  stated.  Arcliitect,  W.  D. 
Coates.  Rowell  Bldg.,  Fresno.  Owners, 
City    of    Fresno.      Plans    are    complete 


and  bids  are  now  being  taken  for  an 
addition  to  the  shop  building  of  the 
present  Fresno  High  School.  Plans 
and  specifications  can  be  secured  from 
the  architect.  Bids  will  be  opened  on 
July   2nd. 

LOS  ANGELES.  CAL. — Girls  school. 
2  story  and  base,  brick,  $60,000.  Archi- 
tects, Austin  &  Pennell.  Wright  &  Cal- 
lender  Bldg.,  L.  A.  Owners.  Mar- 
borough  School  for  Girls.  The  build- 
ing will  cover  an  area  of  156  by  170 
feet  and  will  contain  all  modern  Im- 
provements. Interior  finish  will  be  of 
pine  with  some  maple  floors.  Steam 
heat  is  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans    are    being    prepared. 

BAKERSFIBLD.  KERN  CO.,  CAL.— 
School  addition.  2  story  and  base, 
brick.  JSO.OOO.  Architect.  Orvllle  L. 
Clark.  Bower  Bldg..  Bakersfield.  Own- 
ers, Kern  County  High  School  District. 
Plans  are  being  prepared  for  a  two- 
story  addition  to  the  Kern  County 
High  School.  Plans  are  nearly  com- 
plete and  bids  will  be  called  for  short- 
ly. Further  mention  will  be  made  of 
the   work. 

LINDSAY,  TULARE  CO..  CAL. — 
School,  2  story  and  base,  brick.  $45,000. 
Architect.  F.  W.  Griffin.  Visalia.  Own- 
ers. Lindsay  School  District.  The  build- 
ing will  contain  eight  class  rooms,  as- 
sembly hall  and  office.  Interior  finish 
will  be  of  pine.  There  will  be  a  steam 
heating  system,  oil  burning  equipment 
and  modern  school  plumbing.  Exterior 
will  be  faced  with  pressed  brick.  Plans 
are  being  prepared. 

Contracts   A«rarded. 

BUCKLEY.  WASH. — Schools.  2.  1 
story  and  base,  brick,  $33,649.  Archi- 
tect. C.  Teague.  Hoge  Bldg..  Seattle. 
Owners,  Buckley  School  District.  Con- 
tractor, John  Buehs.  Buckley.  Contract 
price,  $33,«49. 

NORTH  VANCOUVER.  B.  C— School. 
2  story  and  base,  brick  and  reinforced 
concrete.  $116,112.  Architect,  W.  C.  F. 
Gillam,  Northwest  Trust  Bldg.,  Van- 
couver. B.  C.  Owners,  Central  High 
School  District  of  North  Vancouver,  B. 
C.  CotVtractors,  W.  J.  Smith.  Ltd..  602 
Hastings,  West  Vancouver.  Contract 
price,    $116,112. 

STOCKTON,  SAN  JOAQUIN,  CO..  CAL. 
—School,  1  story  and  base,  brick,  $25.- 
000.  Architects,  Stone  &  Wright,  24 
South  California  street,  Stockton. 
Owners.  City  of  Stockton.  Contrac- 
tors. Chlrliardt  &  Nystedt,  307  West 
Poplar  street.  Stockton,  general  con- 
struction. Contract  price.  $23.09S. 
Bids  were  also  opened  at  the  same 
meeting  of  the  Board  of  Education  for 
plumbing,  heating  and  ventilating  and 
oil  burning  equipment  for  a  number  of 
Stockton  schools.  A  complete  list  of 
the  bids  will  be  found  under  the  head- 
ing of  Sacramento.  Stockton  and 
Northern  California  In  this  issue. 
♦ 

SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

.SAN  RAFAEL.  MARIN  CO..  CAL— 
Sewer  work,  man.holes,  etc.  Cost  not 
stated.      Engineer,   City    Engineer,   San 
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Rafael.  Owners.  City  of  San  Rafael. 
Plans  have  been  completed  and  bids 
will  be  opened  on  June  29th  for  sewer 
work  in  the  town  of  San  Rafael.  The 
work  will  require  approximately  the 
following  quantities:  41  brick  or  con- 
crete manholes,  16  lampholes,  with  6 
inch  pipe,  397  feet  12  Inch  pipe.  124  feet 
10  Inch  pipe,  210  feet  8  inch  and  850 
feet  6  inch.  Plans  and  specifications 
can  be  secured  from  the  City  Clerk, 
Eugene  W.  Smith.  An  official  proposal 
appears  in  another  column  of  this  issue. 

FRESNO.  FRESNO  CO.,  CAL— Heat- 
er and  mixer.  Cost  not  stated.  Engi- 
neer. City  Engineer,  Fresno.  Owners, 
City  of  Fresno.  Bids  are  now  being 
called  for  and  will  be  opened  on  July 
6th  for  a  combined  heater  and  mixer 
for  bituminous  road  materials.  Pull 
particulars  can  be  secured  from  the 
City    Clerk. 

SAN  RAiFAEL.  MARIN  CO..  CAL.— 
Water  tower  and  steel  tank.  Cost  not 
stated.  Engineer.  City  Engineer.  San 
Rafael.  Owners.  City  of  San  Rafael. 
Plans  are  complete  and  figures  will  be 
opened  on  June  29th  by  the  City  Coun- 
cil for  constructing  a  water  tower  and 
steel  tank.  Tank  will  have  a  capacity 
of  60.000  gallons.  Plans  and  specifica- 
tions can  be  secured  from  the  City  En- 
gineer  or   the   City   Clerk. 

CALIFORNIA— State  Highway  work. 
Cost  not  stated.  Engineer.  State  High- 
way Commission.  Forum  Bldg..  Sacra- 
mento. Owners,  State  of  California. 
Bids  will  be  opened  on  July  6th  for 
highway  work  In  the  following  coun- 
ties: Tebama.  Yolo,  Santa  Cruz,  Santa 
Barbara  and  San  Benito.  In  the  after- 
noon of  the  same  day  bids  will  be 
opened  for  highway  work  in  Shasta, 
San  Luis  Obispo,  Kern,  Ventura  and 
San  Diego  Counties.  Full  particulars 
of  the  work  can  be  secured  from  the 
Highway    Commlsion, 

Contracts  Awarded. 

SAN  FRANCISCO— Water  system  ad- 
dition. Cost  not  stated.  Engineer, 
Constructing  Quartermaster.  Fort  .Ma- 
son. Owner.  United  States  Government. 
Contractor.  R.  C.  Gorrlll.  S.  P.  Contract 
price.  $4,230. 

FRESNO,  'FRESNO  CO..  CAL.— Elec- 
troliers. $45,000.  Engineer.  City  Engi- 
neer. Fresno.  Owners.  City  of  Fresno. 
Contractors.  Ne  Page  &  .McKlnney  Co.. 
Seattle.      Contract    price.    $45,000. 


STORES  &  OFFICE  BUILDInGS 


OAKLAND,  CAL.— Stores,  1  story  and 
base,  brick,  $5,000,  Architect,  none. 
Owner.  George  Gruge,  1171  14th  street, 
Oakland.  The  building  will  be  erected 
on  East  14th  street  west  of  36th  ave- 
nue, and  has  been  designed  to  contain 
three  modern  stores.  Interiors  will  be 
finished  In  pine  throughout.  Plate 
glass  windows  and  patent  store  fronts 
are  specified.  Exterior  of  the  building 
will  be  faced  with  (pressed  brick.  Plans 
are  complete  and  the  work  will  be  done 
by  Day  Labor.  Materials  are  now  be- 
ing purchased. 

OAKLAND.  CAL. — Offices,  3  story  and 
base.  Class  c  construction.  $50,000. 
Architects.  Mllwain  Bros.,  Delger  Bldg.. 
Oakland.  Owners.  San  Francisco-Oak- 
kind  and  Terminal  Railroads.  This 
work  has  been  mentioned  here  a  num- 
ber of  times  before  when  the  archi- 
tects were  first  commissioned  to  pre- 
pare plans.  The  building  will  be  erect- 
ed at  the  corner  of  22nd  and  (irove 
streets  and  will  be  used  as  an  admin- 
istration building  by  the  owners.  In- 
terior flnlsh  will  be  of  pine  with  some 
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hardwood  veiiec-r.  Tlierc  will  he  steiim 
iieat  and  a  hot  water  supply.  Special 
fireproof  vaults  Will  he  installed.  Ex- 
terior of  the  building  will  he  faced  with 
pressed  hriclt.  Plans  are  complete  and 
tf^uies  are  now  being  taken. 

ATASCADERO.  SAN  LUIS  OBISPO 
CO..  CAL.  —  Administration  building. 
Cost  not  stated.  Architects.  Bliss  & 
Faville.  Balboa  Bldg..  S.  P.  Owners, 
Atascadero  Colony.  Plans  have  been 
completed  and  figures  are  now  being 
taken  for  the  main  administration 
building  which  is  to  be  erected  at  the 
Atascadero  Colony  in  San  Luis  Obispo 
County  for  the  Atascadero  Community, 
a  company  promoted  by  Lewis,  of  Uni- 
versity City  fame  and  publisher  of  the 
Women's  World.  It  is  the  intention  of 
the  company  to  build  a  complete  city 
with  warehouses,  cold  storage  plant, 
ice  making  plant,  factories,  packing 
l;ouses.  stores,  hotel  and  life  apart- 
ments. The  company  hold.'!  several 
thousand  acres  of  rich  farm  lands 
wliich  are  all  under  option  and  which 
will  be  farmed  under  the  scientific  di- 
rection of  the  best  authorities  in  Cali- 
fornia. The  administration  building 
will  be  three  stories  high,  of  reinforced 
concrete  construction  and  will  cost 
over  SIOO.OOO.  Excavation  and  founda- 
tion work  have  been  completed  and 
figures  are  being  taken  on  other  parts 
of  tile  work.  Work  is  progressing 
rapidl.v  on  plans  for  the  other  build- 
ings and  contracts  will  be  let   shortly. 

KAN  FR-^NCISCO — Bakery.  1  story 
and  base,  brick,  $4,000.  Architect,  none. 
Owner.  J.  G.  Harney.  Pacific  Bldg.  The 
building  will  be  erected  on  the  soutii 
side  of  20th  sti'eet  east  of  Valencia. 
Interior  will  be  finished  in  pine  with 
some  terra  cotta  tile.  There  will  be 
patent  store  fronts.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Materials  are 
now   being   purchased. 

OAKLAND.  CAL— Store.  1  story, 
frame,  »5.000.  Aicltitects.  Hutchinson 
i:ros..  470  13th  street.  Oakland.  Own- 
er. G.  L.  Kibbe.  The  building  will  be 
erected  at  the  corner  of  Redwood  Road 
and  Hopkins  street,  and  has  been  de- 
signed to  contain  five  small  stores. 
Interiors  will  be  finished  in  pine 
throughout.  Patent  store  fronts  will 
be  used.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  being  taken. 

RICHMOND.  CONTRA  COSTA  CO.. 
CAL. — Stores  and  offlces.  2  story  and 
base,  brick.  Cost  not  stated.  Archi- 
tect. J.  B.  Ogborn.  Richmond.  Owners. 
Char'es  J.  Crary  and  M.  Heinzon.  The 
building  will  be  erected  on  Macdonald 
avenue  near  9th,  and  will  cover  an 
area  of  50  by  SO  feet.  There  will  be 
four  stores  on  the  first  floor.  Upper 
floor  will  be  arranged  for  offlces.  In- 
terior finish  will  be  of  pine  through- 
out. Patent  store  fronts  are  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  i'lans  are  com- 
plete and   figures   are   being   laken. 


Contracts   Awarded. 


SAN  FRANCISCO — Stores  and  offices, 
-i  story  and  base,  brick  and  steel.  $.")0.- 
000.  Arcbitecfs  name  not  given.  Own- 
er. Mrs.  W.  K.  Vandelbllt.  .Tr.  Contrac- 
tor. J.  H.  Hjul.  Mercliants'  Exchange 
Bldg..  S.   F.      Contract   price.   $50,000. 
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SEALED  PROPOSALS. 

PROPOSALS     KOIt     TlKBIiXK. 

TURBINE — Department  of  the  Inte- 
rior. U.  S.  Reclamation  Service.  Wash- 
ington. D.  C. — Sealed  proposals  will  be 
received  at  the  office  of  the  U.  S.  Rec- 
lamation Service,  Los  Angeles.  Cal.; 
until   :;   o'L-lpck    i>.    m.   July    14.    lt>14,    for 


NEWELL,    dil 


Wa.sbington.  D.  C.     F.  H. 


PROPOSALS      FOR      MET.*I.     FLXMES. 

METAL  FLUMES  —  Department  of 
the  Interior.  U.  S.  Reclamation  Service, 
Washington,  D.  C. — Sealed  proposals 
will  be  received  at  the  office  of  the 
United  States  Reclamation  Service. 
Great  Falls.  Mont.,  until  2  o'clock  ».  m. 
July  J,  l»14,  for  furnishing  about  1.766 
linear  feet  of  metal  flumes  of  various 
diameters  ranging  from  5  feet  9  inches 
to  11  feet  6  inches.     For  particulars  ad- 


P.   H.   NEWELL, 


PROPOSALS      FOR       BRIDGE!      WORK. 


-d  of  Supervisors  of  Santa 
Clara  County.  California,  in  their 
rooms  in  the  Court  House,  in  the  City 
of  San  Jose,  up  to  >1  o'clock  a.  in.  of 
Monday,  July  SO,  1014,  for  the  con- 
struction of  a  reinforced  concrete  ex- 
tension to  the  bridge  over  Llagas 
Creek  on  San  Martin  avenue  In  ac- 
cordance  with    plans  and   specificatio 


Sup 


file  in  the  cha 


of  the  Board   of 


Each  bid"  must  be  accompanied  by  a 
certified  check  in  the  sum  of  ten  per 
cent  of  the  amount  bid.  drawn  upon 
some  reliable  bank  in  favor  of  Henrv 
A.  Pfister.  County  Clerk,  as  liquidated 
damages  in  case  tlie  successful  bidder 
fads  to  file  a  satisfactory  bond  as  re- 
quired by  said  Board  within  five  days 
for  the  faithful  performance  of  the 
conditions   of    the   contract. 

The  Board  reserves  the  right  to  re- 
ject  any  and   all   bids. 

All  bids  must  be  addressed  to  Henry 
M.  Aver.  Chairman  of  the  Board  of 
Supervisors  of  Santa  Clara  Countv. 
snd  indorsed  -'Bids  for  Extension  of 
Bridge   at    San    Martin    Avenue."  • 

Bv  order  of  the  Board  of  Supervisors 
nf   Santa    Clur:.    Countv. 

Attest:        HENRY    A.    PFISTER. 


NOTICE  TO    CONTRACTORS. 

NOTICE  is  hereby  given  that  the 
Board  of  Trustees  of  the  City  of  Fres- 
no. County  of  Fresno.  State  of  Cali- 
fornia, on  Monday,  the  Otii  day  of  July. 
I»14,  bef!:lnnlnic  at  the  hour  of  S  o'clock 
II.  m.  and  enfllng  at  the  hour  of  O 
o'clock  p.  in.  of  said  day.  will  be  in 
session  at  the  Council  Chamber  In  the 
City  Hail  of  said  City  of  Fresno,  for 
the  purpose  of  receiving,  and  will  re- 
ceive proposals  or  bids  for  the  fol- 
lowing: 

A  combined  mixer  and  heater  for 
bituminous  road  mixtures,  the  same  to 
have  a  capacity  of  approximately  ten 
cubic  feet  per  batch  of  mixed  mate- 
rial, with  approximately  a  six-horse 
power    engine    to    operate    the 


ith 


ately 


sepo 


boiler  for  heating  arid 


twelv 


Bidders  must  subltilt  specifications 
therefor    with    their    bids. 

Slid  bids  will  be  opened  at  the  hour 
'f  ft  o'clock  p.  in.  on  Hnlcl  Oth  flay  ot 
.Tnl-v.  inl4.  nnd  all  bids  must  he  ac- 
companied   by    a    check    certified    by 


the 


,   bank.   pav_. 

e    Mavor    and    Citv    Clerk    of    said 
of  Fresno,   for  an   amount  not  less 

ten    per    cent   .of    the    amount    of 
iroposaj. 
•    Board    of    Trustees    reserves    tlie 

to  reiect  anv  or  all  bids  made, 
p  successful  bidder  shall  within 
invs  after  contract  has  been 
ricd  ninke  and  execute  n  written 
n.t  the'-'fo-  --ith  said  City  nf 
in      in      form      jipproved 


y,"y  and  file  the  same  with  the  Citv 
Clerk  in  a  sum  not  less  than  one-half 
ot  tlie  total  amount  of  said  bid,  which 
said  bond  shall  Be  conditioned  that 
said  combined  mixer  and  heater  shall 
be  dejivered  to  said  City  of  Fresno,  in 
"  'th  the  specifications  s'ub- 
'  ithin    the    time    spe- 

sald    contract,    not    to    exceed 
ent  ninety  days  from  the  date 


lifted 


of  said  contract. 

Dated   this  9th   day   of  June.    1914 
W.  H.  RYAN. 
City   Clerk    ot   the   City    ot   Fresno. 

NOTICE   TO   CONTR.%CTORS. 

NOTICE  is  hereby  given  that  the 
City  Council  of  the  City  of  San  Rafael, 
-Mann  County,  California,  will  receive 
up  to  Monday  evenlns,  June  2J>th,  1014, 
at  8  o'clock,  sealed  bids  tor  the  con- 
struction of  pipe  sewers,  manholes  and 
lampholes  on  Fourth  street.  Petalutiia 
and  B  street  in  the  Citv  of  san 


Rafael. 


The 


ntltii 


fol- 


with    cast    iron    curbs    an 
lamp  boles  with   6   inch   pipes    cast   iron 
-     -overs:     397    lineal    feet    of 
er;    124    lineal    feet    ot      10 
210    feet    of  8   inch    sewer. 


curbs 

12    in 

inch 

ind  850  feet  of  6  inch 


11    be    allowed 
onth   by  the  City  Council   for   an 
equal    to    75    per    cent    of    the 
f  the  work  done  during  the  pre- 


ceding 

Each     bid    shall     b 
check    certified    by    a 


ot    le 


tha 


ii-ble  bank 
h  ten  per 
aggregate  of  the  proposal 
and  payable  to  the  order  of  the  Mayor 
of  the  City  ot  San  Rafael,  as  a  guar- 
antee that  the  bidder  will  enter  Into 
a  contract  for  the  performance  of  said 
work. 


Th 


id  City  Council  reserves  the 
riKht  to  accept  any  one  of  the  bids  re- 
ceived or  to  reject  one  or  more  of  said 
bids. 

The 
full    ( 

nlfying    the    City   against    loss 
ages    for    Injury    or    death    of    anv    en 
ployee  engaged    in   anv   of  said   work. 
EUGENE     W.     SMITH. 

Citv    Clerk. 


NOTICE   TO   rONTR.4CTORS. 


July.    1014.    for    the 

wooden  bridge  with  concrete  founda- 
tions to  he  constructed 'at  the  crossing 
of  Nlcaslo  Creek  between  Stations 
"C-f  and  ■■C2"  upon  the  nroposed  new 
road  in  Road  Districts  Nos.  4  and  6. 
.Vlarin    County.    California. 

All  in  strict  accordance  with  the 
plans  and  specifications  therefor  now 
on  file  in  the  office  ot  the  Countv  Clerk 


f   =aid    Countv. 

-^   ^     ' 

Each   bid   shall   be  ac 

ertlfied    check    drawn 

ihle  hank  for  an  amou 

nt   not  less  tha 

?n    per    cent    of    the    ai 

ggregate    of    tb 

III 

ract   for  the   nerfori 
Lid-  work. 
The    Board    -eserves    the   right    to 
ct   any   or   all    bids. 

ROB     E     GRAHAM. 
Clerk  of  the  Boird  of  Supervisor 


OFFICE  of  the  Clerk  of  the  Citv  of 
Ni"!i.    Citv   Hair.   Napa.   California. 

Notice  is  lierebv  given  t'-at  in  pur- 
suance of  an  order  of  the  Citv  Council 
of  the  Citv  of  Napn.  made  and  entered 
on  the  ?nd  dav  of  June  1914.  plans 
and  sneclfications  were  adopted  hv  the 
Citv   Council    for   buildin?    a    relnfor"od 


»el 


wbe 


Na 


East  First  sfr< 
Olid  river,  which  nlans  and  sneclficsi. 
tions  are  now  on  file  in  the  City  Cle-k'i 
ofPce. 

And  further  notice  i=  hcrebv  p-iver 
"'nt  tjpilpd  bids  will  be  received  ^\ 
fbe  iinderslerned  at  his  office  for  co*^- 
otmetin"  sa'd  brid"e  nccordin"-  tr 
"inns  ond  sne-ificatior..  and  onered  o. 
'■^iMirnila-*-.  .Iiilv  2ni1.  1014.  nt  7::iO  n.  i" 
No   bid   will  be  received   unless  accom- 


BUILDING  AND  INDUSTRIAL  NEWS 


DUblkly 


ijpe 


said  check  or  certificate  will  be  re- 
turned to  tile  party  or  parties  wliose 
bids  are  not  accepted,  and  to  tlie  party 
whose  bid  is  accepted,  upon  his  en- 
tering Into  a  contract  with  said  City 
(tf  Napa  for  said  worl<  and  giving  such 
bond  as  tlie  Council  may  liereafter  de- 
termine. 

Copies  of  plans,  specifications  and 
contract  may  be  liad  upon  application 
to   the  City  Clerk   and   upon   a   deposit 


of   JIO.   which 
■■      It    upon    1 
other     pape 


be   returned   to 


good  condition. 
Bidders  shall  bid  only  upon  forms 
which  will  be  furnished  upon  applica- 
tion. 

The  Council  reserves  the  riglit  to 
reject  any   and  all  bids. 

By   order   of   the   City   Council. 


PROPOS.\l,S. 

OPFICB  OF  THE  BOARD  OP  PUB- 
ic  Works  of  the  City  and  County  of 
an   Francisco. 

Sealed   proposals   will    be   received   at 


ing  the  following  work,  includ- 
ing the  furnishing  of  the  necessary 
labor  and   materials   therefor,   to   wit: 

The  Furring  and  Lathing  of  the 
.Academic  Building  of  the  Polytechnic 
High    School. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public 
Works,    to    which    reference      is    hereby 


fiv 


nade 


15) 


md 


St  be 


Public     Works. 
■  me    hundred    tv 
rlavs    thereaft 


days 


nty 


I  the  Board  of 
mpleted  within 
(120)       calendar 


nount  of  honti  tor  faithful  per- 
formance of  contract  has  been  fixed  at 
$.1,000.00. 

All  proposals  offered  must  he  accom- 
panied bv  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 


Clerk    of    the    Super 


ot   le 


tba 


for 


regate    of    the    pr 


of    the    Architect. 


Board  of  Public  Work^  reserves 
ghf   to   reiect   anv  and  all  bids. 

order  of  the  Board  of  Public 
s.  P.  J.  CHUFCHII.L. 


PROPOSALS    FOR    BI'ILDING. 

Oennrt- 

tect,"  Washington^  b/C— Seated'  pro- 
posals will  be  opened  in  this  office  at 
3  p.  III.  July  20.  Iftl4,  for  the  construc- 
tion, complete  (including  mechanical 
equipment.  Interior  lighting  fixtures 
and  approaches),  of  the  United  States 
post  office  at  Bozeman.  Mont.  Two- 
story  and  basement  building,  ground 
area  4.900  square  feet,  partially  fire- 
proof construction.  stone  and  brick 
facing  and  composition  root.  Draw- 
ings and  specifications  may  be  obtained 
from  the  custodian  of  site  at  Bozeman. 
Mont,  or  at  this  office,  in  the  discretion 
of  the  supervising  architect.  O.  WEN- 
DEROTH.    supervising   architect. 


PROPOSALS    FOR    GENER.4TOR. 


OENERATOR— Depar 


of       the 

...,, „      „        Reclamation      Service. 

Washington.  D.  C. — Sealed  proposals 
will  be  received  at  the  office  of  the  b. 
S.  Reclamation  Service.  Los  Angeles. 
Cal  until  2  o'clock  p.  m^  Jtily  14.  1914. 
for  furnishing  one  vertical  alternat- 
ing-current generator  ^or  the  Salt 
river  prelect.  Ar'        '      ""  .i-.-i 


tj.  ^.  Reclamation  S 
Federal  Building.  Los  Angel( 
Wa.shlngton.    D.     C.       F.     H. 


605 


PROPOSALS    FOR    OIL    SYSTEM. 

OIL  SYSTEM  AND  BURNERS— Van- 
couver Barracks.  Wash. — Sealed  pro- 
posals in  triplicate,  will  be  received 
until   11  «.  •«•.  •'"'y  *•  1*1*>  ^"*   "'*" 


ed  fur  instaHath 
ng    syste 


md 


of  fuel 
burn- 
on  ap- 


Mxtil 


ers  here.     lnfo....„ ,. 

plication.      Envelopes     containing     

posals  Should  be  indorsed  "Proposal 
for  Fuel  Oil  System.  Etc.."  and  ad 
dressed  to  the  CONSTRUCTING  QUAR 
TER.MASTER. 

« 

SIOTICB  TO    CONTRACTORS. 


NOTICE     IS     HEREBY 

GIVEN    that 

the  Board  of  Education   c 

.f   the  City   ot 

Fresno    School      District 

will      receive 

sealed    bids    for    building. 

and    making    altcrutlouH    ; 

iiiiil    iKldKIoui) 

to  the  prcxrut  Sliop  Biiilili 

■IK  located  on 

Block   No.   i:;:;,    Piesm,  Cii 

High    School    Block  1    ami 

tiirnlsliing    all 

D.    Co 


vhe 


es  Jr 


Ro 


the 


of  blddi 

be  addressed   to  C.   C.   Starr.   Sciet 
and  left  at  his  office  in  the  High  Sc 
Building  on  or  before  5  P.  lU.,  July 
I1I14,    when    they    will   be   opened. 
Board    reserves   the  right    to   reject 


all  bids. 
By   order  ot 

ADDITIONAL 

TIONS, 

All    bids    must    be    sealed   and 
copy    of    this    notice    attached    t 
accompanied  bv  a  certified  check 
sum   of  at   least    10%  of   sv 
sum  to  be  forfeited  to  the 
in  the  event  of  the  hid  be 


satisfactory  co 
signed  for  the 
pletion   and   the 


lid  Board  of  Education. 
:;.  C.  STARR.  Secretary. 
TERMS      AND    CONDI- 


bid. 


PROPOSALS    FOR   DREDGING. 

DREDGINt3 — U.  S.  Engineer  Office 
405  Custom  House.  San  Francisco,  Cal 
— Sealed  proposals  for  dredging  In  San 
Joaquin  River  and  Stockton  Channel. 
Cal..  will  be  received  here  until  to  a. 
in.,  July  25.  1»I4.  and  then  publicly 
opened.  Information  on  application.  S. 
A.  CHENEY,  major,  engineers. 


PROPOS.4LS. 


Sealed  proposals  WMll  be  received  at 
this  office  between  the  hours  ot  2 
o'clock  p.  III.  nnil  S  o'clock  p.  ni..  on 
WednCHilny.    the    iHt    ilny    of   July.    1914. 

for    doing    the    folio     '  .       .      .     . 


Plant     loc 

Treat   ave 

Progres 


ited     at     Florida 


ot     the     nee 
herefor.   to 
installiiig  c 
cipal      A 


Said 

nee  with  the  specifications  c 
he  office  ot  the  Board  of  Publ 
o     which     reference     is     heret 


ic  Works. 
'V  made, 
in  fifteen 
ompleted 


calendar  days  from  the  date  of  the 


for 


of 


1  proposals  offered  must  be  a 
ed  by  a  check,  certified  by 
sible  bank,  payable 


spon 

the  Clerk 
amount  n< 
aggregat 

Ished 
the  offic< 
proposal 


Th. 


■ight 


Supervisors. 
in  ten  per 
proposal, 
will 
applh 
hJngineer. 

ic   Works 

,nv    and    al 

Board     of 


PROPOS.\LS  FOR  nriLDING. 

BUILDING.  ETC — Treasury  Denart 
ment.  Offi-e  of  the  Sunervising  ArchI 
tect,  Washington,  D,  C— Sealed  pro 
posals  will  he  opened  in  this  office  at  I 
p.  m.  .Innc  :lO.  1914,  for  the  constructloi 
complete   (Including  mechanical   equip 


story  ha 


and 


specifications 
the  custodial 
this  office,  in 


buil.ling 
round  area,  fireproof 
he  United  States  pqst 
Colo.  Drawings  and 
'  ■  be  obtained  from. 
Greeley,  Colo.,  or  at 
discretion  of  the  su- 
t:      O.    WENDEROTH, 


NOTICE   TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed hy  the  Buildings  and  Grounds  Com- 
mittee   of   the      Panama-Pacific      Inter- 
I   'I     Nai   Exposition   Company  at  Room 
M    the   Service    Building.    Fillmore 
<  itestnut    Streets,    San    Francisco 
'      1       I  Ilia,  at  »:00  A.  M.,  Tuesday,  June 
for  Constructing  Court  of  The 
■    '-  --cordance  with  plans  and 


liulv  _. 

and    specifications 

of   the   Director  of  Works. "    " 

Separate  proposals  will  be  allowe.l 
w'lrln  "*'"''       '''"'""     ""■'       ""       Eieclrlc 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the  sum 
of  ten  (10)  per  cent  of  the  amount 
bid.  or  the  same  will  not  be  considered. 
When  the  award  ot  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid,  whicli 
check  will  he  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond.  A  bond 
in  the  sum  ot  fifty  (50)  per  cent  ot  tne 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract- 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational   Exposition    Company. 

Progressive  pay.oents  will  be  made. 

The  right  Is  reserved  to  reject  anv 
and  all  bids  and  to  waive  technical  de- 
fects it  In  the  Interest  ot     the  Exposl- 


n    Company. 

and      specifloations 
y  _be    obtained    fro 


PI 


for 


the 


rector  of  Works.  Roon.  .„.  „„.  ,,^^ 
Building  Fillmore  and  Chestnut 
streets,  San  .Francisco,  by  depositing 
»25.00,  which  amount  will  be  refunded 
L°j''°"'r?,'^'°''^  submitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  tailing  to  submit  bona  fide  bids 
will  forfeit  the  deposit  of  Twenty-five 
Dollars  to  the  Exposition  Company. 

By  order  of  the  Buildings  and 
Grounds  Committee. 

WILLIAM  H.   CROCKER. 

Chairman.    CI 

NOTICE  TO   CONTR.\CTORS. 

SEALED  BIDS  will  be  received  bv  W 
F.  McClure,  State  Engineer,  Ca'pitoi 
Building,  Sacramento,  California,  up  to 
and  including  12  o'clock,  noon,  Tuendny, 
July  21»t.  I»t4,  said  bids  then  and  there 
to  be  publicly  opened  and  read  tor  fur- 
nishing all  plant,  materials,  and  labor, 
and  doing  the  work  required  tor  the 
construction  iind  erection  of  n  buildlni; 
to  he  known  as  the  Cottnure  for  Eipllen- 
tjc»,  Souoiiia  State  Home,  Isldrldice,  Cnl- 
'* '  ' "  '  '       '  and 


the 


etor 


copii 
pplh 


whli 


Entire  Work,  ; 


the 


check    i 

110%)    of   the   amount   of  the' bid-'mui 

accompany  each   bid. 

A  deposit  of  Ten   ($10,001   Dollars  wl 
equlred  on  plans  and  specification 


tely 


In    erood   condith 

The  State  Department  of  Engineer^ 
Ing  reserves  the  right  to  reject  any  an'' 
nil  bids  and  to  waive  any  informality 
in  any  bid  received. 

-Ml  bids  must  be  addressed  to  W  P 
McCLURE.  State  Engineer,  Sacramento 
California,  and  nialnly  marked  on  the 
envelope:  "Proposal  for  Cottage  tor 
Epileptics.  Sonoma  State  Home,  Eld 
ridge    California." 

[SIGNED]  W.   P.   McCLURB. 

State  Engineer.  (•) 


XOTICE   TO   COXTRACTORS. 


BUILDING  AND  INDUSTRIAL  NEW 

IVOTICB   TO    CONTRACTORS. 


SEALED  BIDS  will  be  rece 
P.  .McClure.  State  Ensjnee 
Building,  Sacra.,iento.  Callfo; 
eluding  12  o'clock,  noo 


ved  by  W. 
■,  Capitol 
nia,  up  to 
1,  Monday. 
and  there 
d  (or  £ur- 

nt.  materials,  and  labor, 
work    required    for    the 

(I  erection  of  a  bulldloK 
he    Gymnafdum    Call- 


„ SEALED  BIDS  will  be  received  by  W. 
F.  McClure.  State  Engineer,  Capitol 
Building,  Sacramento,  California,  up  to 
and  including  12  o'clock,  noon,  Wcdnes- 


ill   be   largely   of 


nd   bath.      Inter 


filings.      Hard- 


nishing  all  p 
and  doing  f 
construction 

fornla   School  for  pcaf^and'fi'irnd,  'fler 


day,  July  22nd  1014,  said   bids 
"■"-     *~     "~    publicly 


the 


and 
nd    read 


keley,    California, 


copie 
plica 


pla 


nd  spe... 
I  of  which  may  li 
ion    to    the    Stat. 


orda 


..   all  plant.  _.._ 

ibor,  and  doing  the  work  required  for 
le  conntruction  and  erection  of  a 
ulldlag:  to  he  known  ait  the  Laundry-, 
'  allfomJa      State      Hospita'l, 


Such  bids 
:ntire  Wor) 
rms    prepared 


obtained   . ._  _ 

Department 

nto.    California, 

received    for    ' t 

t  be  submitted 


for 


of  Engli  _ 
bond,  or 
of  ten  p 
of   the 


shed    bv 
ng. 


till 


Entlr 
forn 


IS  and  specil 
vhicli    may   be 
to    the^  State 

ich  bids  will 
Work,  and 
prepared  a 
Department 


the 


rdan 


efor,  copii 


th 


applic__ 
Department    of    En- 
into,   California. 
e     received   tor     the 
nitted  on 


room   and   dining   room. 

There  will  be 

a  large  open  fire  place  a 

d  tile  mantel. 

Bath   room  will   have  tile 

wainscot.  Ex- 

terior    of    the   dwelling    n 

ill   be   covered 

with     cement     piaster     or 

metal    lath. 

Plans  are  complete  and  ir 

the  hands  of 

the    owner    who    will    do 

the    work    by 

Day    Jjibor.      .Vlaterials    a 

■e    now    bein°' 

purchased. 

PRESS     BUILDING — 2 

story,     frame 

nd    fu 


shed    by 


110%)    of    the   amoun 
accompany  each   bid. 

A  deposit  of  Ten   ($10,001   Dolla 
be  required  on  plans  and  specific 


depo 
the 


retu 
-  of  the  pi 
cations  to  the  State  Dei 
gineering  at  Sacramei 
in  good  condition. 

The  State  Departmen 
ing  reserves  the  right  t< 
all  bids  and  to  waive  i 
in  anv  bid   received. 

All  bids  must  be  addi 
McCLURE,  State  Engine 


Slate    . 

Cash,    a    bidde.  _    „.    ^    ..„.,. 

check  in  the  sum  of  ten  per  cen 
(10%l  of  the  amount  of  the  bid  ir 
accompany  each  bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
be  required  on  plans  and  specifications 


the 


th 


deposit  to  b 

return   of  th.    ,._ 
to  the  State  Dep 


ned  immediatelv 
and   speclfl- 


ano  piaster,  $22,000.  San  Francisco. 
Architect,  Director  of  Works.  Service 
Bldg.,  s.  P.  Owners.  Panama-Pacific 
International  Exposition  Co.  Bids 
opened  for  this  work  show  Neil  A.  Mc- 
Lean. Chronicle  Bldg.,  law  at  $22,000.  He 
will  probably  be  awarded  the  contract. 
A  complete  list  of  the  figures  submitted 
heading    of 


t  of  Engineer- 
reject  any  and 
ny    informality 


ent    of   Enginee 


California,    School    fo 
Berkeley,  Cal 
rSIGNED] 


■ked  on  the 
for  Gymnasium 
Deaf    and    Blind, 


The   state    Departn 
Ing  reserves  the  right  to  i 
all   bids  and   to   waive  any   informality 
In  any  bid  received. 

.,  1!J  *'■'''*  must  be  addressed  to  W.  F. 
McCLURE,  State  Engineer  Sacramento 
California,   and   plainlv   marked   on   the 

"Proposal       for       Laundrv 

California      State      Hospital 


W.   F.    McCLURE. 


I*) 


South 

Patton.   Callfo 
[SIGNED] 


F'lrniH  dcNlrlnK  ncm 
ireleM.  Portland,  Scattli 
page,  all  carefully  clai 
In  the  fore  iMirt  of  the 
nnnkn,    ChurchcK,    Hotel 


from  certain  IocoIUIcb  like  San  PrancUc*.  Loa 
.  etc.,  nlll  And  all  such  ltcni«.  cOmmencInK  on 
fdfied  an  to  location.  ThcNc  fta 
news    department     under     dlMtln 


FERRY 
and  steel,  $. 
chitect.  Din 
Bldg.,  S.  F. 
Internationa 
opened  for  t 
building  on 
show  Strehli 
at  $42,200. 
awarded  the 
of  the  flgur 
under  the  h< 


SCO   in   this   Is 

BUILDING — 1  story,  frame 
1<2,200.  San  Francisco.  Ar- 
■ector  of  Works,  Service 
'.  Owners,  Panama-Pacific 
i\  Exposition  Co.  Bids 
the  construction  of  a  Ferry 
Sxpositlon       Grounds 


Th 


Freese  &  Peterson  low 
?y  will  probably  be 
contract.  A  complete  list 
i  received  will  be  found 
ding  of  San  Ftanclsco  In 


SAN  FRANCISCO. 


RESIDENCE  —  2     story     and     base. 

brick    and    plaster,    $16,000.      San    Fran- 

cisco.     Architect.      Louis      Upton.      Ill 

Ellis    street.   S.    P.      Owner.   J.    O.    Gant- 

ner.      The    dwelling    will    be    erected    at 
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Vallejo  streets,   and   has   been   designed 
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BUNGALOW— lii 
frame,    $2,000,      San 


thr 


nplete    and 
the  work   will  be  done  by  Dav   Labor. 

APART.MENT  HOUSE— 3  story  and 
base,  frame,  $12,500.  San  Francisco. 
Architects,  Rousseau  &  Rousseau,  Mo- 
nadnock Bldg.,  S.  F.  Owner,  Theo.  E. 
Rulfs.  The  building  will  be  erected 
on  property  adjoining  a  similar  build- 
ing  for    Mr.    Peterson,    and    will    have   a 

epth    of    74 


ct,    O.    E.    Ev 


deslg 
nil    be 


ed     for 


S.   P.      Owi 


Curtis 


south  of  Rolph.  Interior  finish  will  be 
of  pine  and  redwood  with  some  oak 
floors.  There  will  be  an  open  fireplace 
and  tile  mantel.  Bath  room  and  kitchen 
will  be  finished  In  tile.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic, shingles  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  In 
the  hands  of  the  owners  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now   being  purchased. 

RESIDENCE  —  2  story  and  base. 
Class  A  construction.  $150,000.  San 
Francisco.  Architect,  Charles  Peter 
Weeks,  Mutual  Bank  Bldg,,  S,  F.  Own- 
er.   Mary    L.    Phelan,      The      dwelling. 
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position fioors.  Exterior  of  the  buiin- 
Ing  will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  wllT 
be  completed  within  a  few  days  and 
segregated  figures  will  then  be  called, 
APARTMENT  HOUSE — 3  story  and 
base,  brick  and  steel,  $35,000.  San 
Francisco.  Architects,  O'Brien  Bros,, 
Bldg.,  .S,   P.      Owner,    Mrs.    Brad- 
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Interior  flnlsh  will  be  of 


throughout 


Plans  provide  for 
liot  water  system 
elevator.  All  suites 
^  bath  rooms  and 
•ooms  will  be  fttiished 
in  tile  with  composition  floors.  Pat- 
ent store  fronts  are  specllied.  Exte- 
rior of  the  building  will  be  faced  wun 
pressed  brick.  Plans  are  now  being 
prepared. 

APARTMENT  HOUSES— J.  3  story 
and  base,  frame.  J12,0»0  each.  San 
Francisco.  Architect,  Charles  ,).  Rous- 
seau, 46  Kearny  street,  S.  F.  Owner, 
,IoIin  Johanson.  These  two  buildings 
will    be   erected    on    adjoining   property 


the 


side 


of  Kr 


nklln 


et  be 


tween  Clay  and  Washington.  Each  has 
been  designed  to  contain  six  apart- 
ments of  three  and  four  rooms  Inte- 
riors will  be  finished  In  pine  with  elm 
panels  and  hardwood  floors.  There  will 
be  steam  heat  and  a  hot  water  system. 
Bath  rooms  will  have  tile  wainscot  and 
composition  floors.  Entrances  will  be 
finished  In  marble.  Exterior  of  the 
buildings  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  nearly  complete  and  work 
will    shortly   be    started    by    Day    Labor. 

BATH  HOUSE  AND  SWIMMING 
TANK— Concrete  and  brick.  Cost  not 
stated.  San  Francisco.  Architect,  Fred- 
erick D.  Boese.  45  Kearny  street.  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Plans  have  been  completed  for 
a  bath  house  and  swimming  tank  to  be 
erected  In  the  playgrounds  at  the  cor- 
ner of  19th  and  Angelica  streets.  A 
contract  for  the  concrete  work  amount- 
ing to  J8,308  will  be  let  at  once.  Bids 
for  the  balance  of  the  work  will  be 
taken  by  the  Playground  Commission- 
ers shortly.  Complete  particulars  can 
be  secured  from  the  Commissioners  at 
their  offices  on  the  6th  floor  of  the  Tem- 
porary   City    Hall. 

DRY  DOCK— Steel  and  reinforced 
roncrete,  11,500,000.  San  Fran<;lsco. 
Engineer,  Union  Iron  Works.  S,  P. 
Owners,  Union  Iron  Works.  S.  F.  Con- 
gres's  has  given  final  assurance  that 
the  Navy  Department  will  spend  at 
least  $50,000  annually  for  dry  dock 
work  in  San  Francisco  for  a  period  of 
six  years.  This  action  assures  the  con- 
struction of  the  $2,500,000  plant  of  the 
Union  Iron  Works  a  Hunter's  Point, 
Complete  the  dock  will  be  the  largest 
on  the  Pacific  Coast.  The  Union  Iron 
Works  has  assured  a  representative  of 
this  paper  that  construction  will  be 
underway  inside  of  thirty  days,  and 
that  plans  will  be  out  for  figures  within 
ten  days. 

JAII.,  COMPLETION— 4  story  and 
base.  Class  A  construction.  $45,(>0'0. 
San  Francisco.  Architect,  City  Dept, 
of  Architecture,  Temporary  City  Hall, 
S.  F.  Owners.  City  and  County  of  San 
Francisco.  Bids  opened  at  the  last 
meeting  of  the  Board  of  Public  Works 
for  the  ,completlon  of  the  City  Jail  and 
Emergency  Hospital  portions  of  the 
City  and  County  Jail  buildings  show 
T.  W.  McClenahan  low  at  $39,3110.  He 
will   probably   be  awarded   the  contract. 

PLAT  ALTERATION  AND  ADDI- 
TION— 2  story  frame.  Cost  not  stated. 
San  Francisco.  Architect.  Carl  Gell- 
fuss.  46  Kearny  street.  S.  F.  Owner's 
name  withheld.  The  building  located 
on  Mission  street  between  19th  and 
20th  streets  will  undergo  alteration 
and  addition.  The  front  will  be  ar- 
ranged for  stores,  and  a  one-story  ad- 
dition will  be  constructed  in  the  rear 
w.hlch  win  contain  living  rooms.  The 
work    will   require   new   plastering,   In- 
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terlor  finish,  electric  work,  painting 
and  plumbing.  Considerable  marble 
wainscoting  will  be  used  In  the  store. 
Plans  are  complete  and  figures  are  be- 

FLAT  ALTERATIONS— 3.  3  story 
and  base,  frame,  $3,500  to  $10,000.  San 
Francisco.  Architects.  O'Brien  Bros., 
Clunle  Bldg.,  S.  F.  Owners'  names 
withheld.  These  three  buildings  are  all 
located  in  the  Western  Addition.  They 
will  be  altered  from  flats  Into  apart- 
ments of  two  and  three  rooms.  There 
will  be  new  plumbing,  electric  work, 
pain.ting,  Interior  finisii  and  plastering, 
'  Wall  beds  will  be  installed.  Exteriors 
will  also  be  altered  and  wllj  require 
cement  plaster  on  metal  lath.  Plans 
are  being  prepared  and  will  go  out  for 
flgures  shortly. 

FLATS— 3  story  and  base,  frame, 
$7,0i00.  San  Francisco.  Architect,  none. 
Owner,  Frank  de  Curtoni,  Mountain 
View.  The  building  will  be  erected  at 
the  southwest  corner  of  Clement  and 
i3rd  avenue,  covering  an  area  of  30  by 
60  feet.  The  first  floor  will  contain  a 
store.  Upper  floors  will  be  arranged 
for  five  modern  flats.  Interiors  will  be 
finished  in  pine  and  redwood  with  some 
oak  floors.  There  will  be  open  fire 
places  and  tile  mantels.  Entrance  will 
he  finished  in  tile  and  marble.  Exte- 
rior of  the  building  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  ano 
In  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  All  materials 
are   now    being  purcliased. 

GARAGE— 1  story  and  base.  Class  A 
construction.  $25,000.  San  Francisco. 
Architects,  O'Brien  Bros.,  Clunie  Bldg., 
S.  F.  Owners.  Bishop  Estate.  The 
building  will  be  erected  on  Jackson 
street  near  "Van  Ness  avenue,  covering 
an  area  of  92%  by  127^4  feet.  Con- 
struction will  be  fireproof  throughout 
with  a  complete  steel  frame,  steel  roof 
trusses  and  brick  walls.  A  cement 
floor  win  be  used.  Interior  flnlsh  will 
be  of  pine  throughout.  Plans  provide 
for  metal  window  sash  and  frames. 
Besides  the  storage  space  there  will  be 
a  large  and  complete  equipped  machine 
shop.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  In  imita- 
tion of  cut  stone.  Plans  are  complete 
and   flgures  are  being  taken. 

PASSENGER  STATION  AND  TRACK- 
AGE— 2  story  and  base,  frame  and  con- 
crete construction.  $150,000.  San  Fran- 
cisco. Architect,  Engineering  Dept. 
Southern  Pacific  Co.,  Flood  Bldg,,  S.  P. 
Owners,  Southern  Pacific  Co.  The 
Southern  Pacific  Co.  has  started  the 
construction  of  the  new  Third  and 
Townsend  streets  station,  which,  when 
completed,  with  the  new  trackage  sys- 
tem, will  cost  over  $1,000,000,  The  new 
station  will  cover  an  area  of  260  by  112 
feet  and  Is  a  flne  example  of  the  Mis- 
sion style  of  architecture.  Construc- 
tion will  be  of  reinforced  concrete  with 
the  exterior  faced  with  cement  plaster. 
A  red  clay  tile  roof  will  be  used.  The 
new  trackage  system  will  greatly  in- 
crease the  present  crowded  facilities 
and  when  completed  will  give  the 
Southern  Pacific  one  of  the  finest  rail- 
road tetiminals  In  the  W*6t.  Most  of 
the  work  will  be  done  by  Day  Labor. 

SCHOOL  LATHING  AND  FURRIi^O 
— Cost  not  stated.  San  Francisco.  Ar- 
chitect. City  Dept.  of  Architecture. 
Temporary  City  Hall,  S.  F,  Owners. 
City  and  County  of  Ban  Francisco. 
Plans  have  been  completed  for  the  fur- 
ring and  lathing  in  the  Academic 
building  of  the  Polytechnic  group.  Bids 
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will  be  opened  by  the  Board  of  Public 
Works  on  July  1st.  Plans  and  speci- 
Hcatlons  can  be  secured  from  l:he  Ar- 
chitecture Department.  An  official 
proposal  appears  in  another  column  of 
this   issue. 

STATE  EXHIBIT  BUILDING — 1  and 
2  story,  frame  and  plaster.  Cost  not 
stated.  San  Francisco.  Architects. 
Cannon  &  Fetzer,  Salt  Lake.  Owners, 
State  of  Utah.  Bids  opened  on  June 
ISth  for  this  work  show  the  North- 
west Construction  Co.,  .Merchants'  Ex- 
change Bldg.,  S.  P.,  low  at  $12,400.  The 
bid  does  not  Include  all  work.  An 
award  of  contract  has  not  been  made. 
Further  mention  will  be  made  of  the 
work.  A  complete  list  of  the  flgures 
received  will  be  found  under  the  head- 
ing of  San   Francisco   In   this   issue. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tect. Joseph  A.  Leonard,  85  Cerrltos 
avenue.  S.  F.  Owners,  Urban  Realty 
Co.  The  dwelling  has  been  designed 
for  an  eight-room  house  with  bath 
and  sleeping  porch.  Interior  finish 
will  be  of  pine  with  some  elm  panels 
and  hardwood  floors.  There  win  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Bath  room  will 
have  tile  wainscot.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor.  .Materials  are  now  being 
purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  San  Francisco.  Archi- 
tect, none.  Owner.  James  Welsh,  244 
20th  avenue.  S.  F.  The  dwelling  has 
been  designed  to  contain  seven  rooms 
and  bath,  and  will  be  erected  on  tne. 
east  side  of  22nd  avenue  near  Lake 
street.  Pine  and  redwood  finish  with 
some  hardwood  floors  will  be  used. 
There  will  be  open  fire  places  and  tile 
mantels.  Bath  room  and  kitchen  will 
have  tile  wainscot.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $10,000.  San  Francisco.  Archi- 
tects, Righettl  &  Headman,  Phelan 
Bldg.,  S.  P.  Owner.  Laura  S.  Nathan. 
The  dwelling  will  be  erected  on  Jones 
near  Glover,  and  has  been  designed  to 
contain  twelve  rooms  and  six  baths. 
Interior  flnlsh  will  be  of  pine  and  oak 
with  hardwood  floors  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  Are  places.  Mantels  will  be 
of  tile  and  brick.  Bath  rooms  will  be 
finished  In  tile.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster.  Plans  are  complete  and  flg- 
ures  are   being  taken. 

STATE  EXHIBIT  BUILDING  —  2 
story,  frame  and  plaster.  Cost  not 
stated.  San  Francisco.  Architects, 
Cannon  &  Fetzer.  Salt  Lake  City.  Own- 
ers. State  of  Utah.  A  telegram  has 
been  received  from  the  architects  stat- 
ing that  the  bid  of  the  Northwest  Con- 
struction Co.  of  $12,400  for  this  work 
should    have    read    $15,902. 

APART.MENT  HOUSE— 3  story  and 
base,  reinforced  concrete,  $20,000.  San 
Francisco.  Architect,  O.  R.  Thayer. 
Merchants'  National  Bank  Bldg,.  S.  F. 
Owner's  name  withheld.  The  huilalng 
will  be  erected  on  Polk  street,  and  has 
been  designed  to  contain  a  number  of 
two  and  three  room  apartments.  Inte- 
rior   will    be    finished    in    pine    through- 
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BAKERY— 1  stor.v  and  base.  I 
|4.00<1.  San  Francisco.  Architect, 
Owner.  J.  G.  Harney,  Pacilic  Bldg 
building  will  be  erected  on  the  : 
side  of  20th  street  east  of  Val< 
Interior    will    be    finished    in    pine 
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Cienalian  &  Co.  presented  the  low  fig- 
ure at  139,300.  and  will  probably  be 
awarded  the  contract.  A  complete  list 
of  bids   follow: 

Jail  fmd  EmerK^ney  PortlODB,  City  and 
County  Jan. 

\Y.   A.   Newsom $41,388 

T.    W.    McClenahan   &   Co 39,300 

-Monson    Bros -IT.SSS 

Alfred  Kohn    44,922 

Larson,    Sampson    Co 47,500 

William   Batemaa    46.000 
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work  by  Day  Labor.  Materials  ai-e 
now    being    purchased. 

PIER— Timber  and  concrete  con- 
struction. Cost  not  stated.  San  Fran- 
cisco. Engineer,  Assistant  State  Engi- 
neer, Ferry  Bldg.,  S.  F.  Owners;  State 
of  California.  Bids  will  'be  opened  by 
the 'State  Board  of  Harbor  Commission- 
ers on  July  2nd.  for  the  construction  of 
Pier    No.    33.      Plans    and    specifications 


can  be 

secured 

from 

the 

State  B( 

lard  of 

Harboi 

Comm 

issio 

ners 

.     Perry 

Bldg.. 

S.    P. 

RESIDENCE- 

-1% 

story      and 

base. 

frame. 

t2,00<l. 

San 

Pra 

nclsco. 

Archl- 

tect,    n 

lone.      Owner, 

P. 

W.    .Mor 

itroull. 

270   At 

idover    st 

reet. 

S. 

F.      The 

house 

has    be 

■en    deslg 

:ned 

for 

■      a      si: 

<-room 

dwellir 

ig   and    B 

•ill   be  er 

ected   on 

Sears 

street. 

Interlo 

r    wi 

11    b 

e      finished      in 

pin 


The 


ill    be 


open 


pla 


and  tile  mantel.     Exterior  will  be 
ered    with    rustic    and    cement    plaster. 
The   work    will    be   done   by   Day   Labor. 

Contracts   Awarded. 

RAILROAD  CONSTRUCTION  —  $27.- 
802,  San  Francisco.  Engineer.  Con- 
structing Quartermaster,  Port  Mason. 
Owners,  United  States  Government. 
Contractors,  Contra  Costa  Construction 


Co., 


S.    P. 


pric 


i,S02. 


WATER  SYSTEM  ADDITION— Cost 
not  stated.  San  Francisco.  Engineer, 
Constructing  Quartermaster.  Fort  Ma- 
son. Owners,  United  States  Govern- 
ment, Contractor.  R.  C.  Gorrlll.  Con- 
tract  price,    $4,230. 

STATE  EXHIBIT  BUILDING  —  2 
story,  frame  and  plaster,  $23,000.  San 
Francisco.  Architect's  name  not  gfven. 
Owners.  State  of  Nevada.  Contractor, 
Alfred  S.  Gough.  Goldfleld.  Nev.  Con- 
tract price.  $23,000.  Note:  The  two 
lowest  bidders  on  this  work  were  dis- 
qualified. 

CHURCH— 1  story  and  base,  frame 
and     plaster,     $13,l,il.       San     Francisco. 
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City  Bids  Opened. 


IIIiIh   recelveil    f«r  <ODMtruotlnB   Jiill   iin<l 

IOm«^Tgen<'y     PortlonH     of     City     and 

County  Jail. 

Bids  were  opened  at  the  Wednesday 
meeting  of  the  Board  of  Public  Works 
for  the  general  construction  of  the  jail 
and  emergency  portions  of  the  City  and 
Counay    Jail     Buildings.      T.     W.      Mc- 


Open  Bids  On  Buildings 
At  Panama-Pacific. 

Strelilow,    FreeNe    .V    IVterNOn    I,ow    For 

Kerrj-  BiillflloK  nnil  \eil   A.  .MeLenn 

For  PreNH  Building, 


Bids  were  opened  Thursday  morning 
by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Interna- 
tional Exposition  Co.  for  eonstructing 
a  frame  and  steel  ferry  building  and 
for  the  construction  of  a  Press  Build- 
ing. Strehlow.  Freese  &  Peterson 
were  low  at  $42,200  for  the  Ferry  Build- 
ing and  Nell  A.  McLean  low  for  the 
Press  Building  at  $22,000.  The  follow- 
ing Is  a  complete  list  of  the  bids 
opened: 

Ferry  BnlldlnK. 

Strehlow,   Freese   &   Peterson $42,200 

Dunnevant,   Houghton,  Van  Sant  51,203 

J.    Monk     47,807 

Lange    &    Bergstrom 55,000 

Baker   &    Welsh 65.000 

Preaii  BulldlnK. 

Neil     A.     McLean $22,000 

J.    Monk    22,492 

Strehlow,    Freese    &    Peterson,..    23,670 

Lange    &    Bergstrom 25,000 

Lester    H.    Stock 26,813 

Dunnevant.    Houghton,   Van   Sant   2S.221 
Baker   &    Welsli 31.980 


Claim  Mistake  In  Wire 
OnUtahStateBidg. 

ArrliltectK      Cannon   £      Fetser  of     Salt 
Lake  Wire  RalHing  \orthwest  Con- 
struction    Company'ti     Bid, 


A  telegram  dated  Salt  Lake.  June 
20th,  at  1:30  P.  M.,  and  signed  by  Archi- 
tects Cannon  &  Fetzer,  Architects  for 
the  Utah  State  Building  at  the  Panatna- 
Pacitlc  Exposition,  states  that  in  wiring 
the  "Builder"  a  list  of  the  bids  on  June 
19th  that  a  mistake  occurred  in  the  bid 
of  the  Northwest  Construction  Co. 
(Story  &  Salih).  Their  figure  should 
have  been  $15,902,  according  to  tne 
message    received    Saturday. 

In  the  original  telegram  their  bid 
was  given  at  $12,400  and  was  confirmed 
over  the  phone  by  one  of  the  members 
of  the  Northwest  Construction  Co. 


Utah  State  Building 
Bids  Are  Opened. 


(By   Special    Wire.) 

SALT  LAKE  CITY.  UTAH,  June  :9th, 

1914.— Bids  opened   for  the  construction 

of  the  Utah   State  Exhibit  Building  to 


ted    at    the   Pan 


ructic 


Co..  Me 


cha 


nge 


dg.,  "San    Francisco),    low    at    $12,400. 

le  following  figures  were  received: 

Utah   State   Building. 

ory    &    Salili    (Nortliwest    Con- 
struction  Co..   S.   F.l $12,400 


Stre 

blow.  Preese&Peters'on,  S.  P. 

17,440 

Fost 

er-Vogt    Co.,    S, 

F 

17,587 

Murj 

phy  Brooks  Co.. 

S.  P 

17,700 

Lester   H.    Stock.    S. 

P 

17,939 

[..ange  &  Bergstrom 

,  S.  P. ...:..  . 

19,000 

Chai 

■les   Wright.   S. 

F 

19,326 

Building  Contracts   Awarded. 

SAN     FRtNCISCO    COUNTY 

No. 

Owner 

Nelson      

Nelson 

20  41 

20'00' 

2042 

Nelson 

280(1 

Royal   Shoe    . 

Nimmo 

400 

.Manning    

Mclnnls 

1000 

Larsen 

Eisner    

.  .  .  .Hoffman 

United    R   R.. 

Owner 

400 

French     

Taylor 

3250 

Pacific   Gas    . 

Bosch 

2310 

Geluzzi    

Searsclghlnl 

3700 

2052 

Massachusetts 

.Henderson 

■5297S 

2053 

Ruether     .... 

...  .Anderson 

7700 

2054 

Revelll     

Ratto 

noon 

2056 

-McKevItt     .... 

Currle 

103:!- 

2057 

Collopy    

.McCausland 

6325 

S  P 

2059 

Nissum 

500O 

2060 

Hake     

Hake 

1500 

2062 

Schrader     

Schrader 

400 

2063 

Newlands     . .  . 

2064 

Stocker     

Stocker 

450 

2065 

Peterson     

....Peterson 

I2r.( 

2066 

Steller     

Bartlett 

5000 

2067 

McDonough     . 

Costello 

1600 

2068 

Mignola     

Harder 

2250 

2069 

College    Phys, 

Elam 

1950 

Ghiradelli     .. 

Federal 

4800 

2071 

Cunningham 

2000 

2072 

Preston     

Nolan 

2665 

2073 

Yerby     

Yerby 

700 

2074 

Conti     

....Tarrone 

'  1100 

2075 

Sullivan      

Sullivan 

400 

2076 

Brady     

.  .MacArthur 

24,=iO 

2077 

Marye    

Dewar 

ge.i.i 

2078 

Gasque     

Leigh 

«535 

2080 

Same     

3043 

2081 

Same    

..Floodberg 

825 

20S2 

Malerbi     

PerronI 

9350 

2083 

Randolph     .... 

Klenok 

5580 

2084 

San    Christina 

Brady 

98000 

2085 

Schmltt     

Gillespie 

SOO 

20S6 

Larsen    

Larsen 

15n(> 

2087 

Dunn     

Dunn 

1900 

20SS 

Morris     

Morris 

2500 

2I1S9 

U  S  Bldg  Rlty Owner 

2000 

2090 

Brandt 

450 

2092 

Little 

16996 

2093 

Loncono 

1030S 

2094 

Galland    

....Journeay 

825 

2095 

Same     

Ideal 

1919 

209B 

Same     

Kelly 

1275 

:'0<I7 

Illinois    

89000 

■'OftS 

De    Benedetti 

Ferroni 

3407 

2099 

Gunzendorfer 

....MontanI 

5860 

:moo 

Pacific  G  &   B 

O'Brien 

3361 

"101 

Neptune    

Rose- 

920S 

2102 

Hopkins     

Savman 

3100 

. .  .Anderson 

'104 

Johnson     

Pahien 

4620 

"1  05 

?ellerbach     ... 

.  .Terranova 

nson 

2106 

McCarthy    

Baugh 

1325 

2107 

United    Adv    .. 

Federal 

21  OS 

Berry      

Berry 

2000 

2111 

MarinI      

MarinI 

400 

.1 1  1  '> 

Laib     

..Callaghan 

450 

"11:^ 

Homestead    Rltv    .  .    Grahn 

1250 

"111 

Hotel    Alex     .. 

,  .  .  .Novelty 

450 

Grafl-     

Nnveltv 

"111! 

Schafft     

Schafft 

500 

Romani    

..  .New    BTa 

650 

.  .  .  .  Arensnn 

1900 

"1  "1 

Pearson     

Newton 

650 

"1"'^ 

Wiltshire     .... 

Meek 

4  50 

A'nntrouil     

.  .IWontrniiil 

■T  1  "  r; 

CoHn            

.  ..McKen^ie 

a(\r\ 

ni  nc 

Holhronk      

.  .Brumfield 

500 

rvennlston     ... 

Drew 

"I  "« 

Hnlhrnok      .       . 

.  .Pmnifleld 

500 

Pacific  n  &  V. 

...    Peerless 

2130 

Fireman's   Pun 

id    .Capitol 

3100 

p.  J.  WEBER 
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DESIGN  AWARDED  FIRST  PRIZE  IN   PACIFIC  COAST  SCHOLARSHIP  COMPETITION 
Elevation 


DESIGN   AWARDED  FIRST  PRIZE  IN   PACIFIC  COAST  SCHOLARSHIP  COMPETITION 
Section 
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F,   ALLAMAND,  Jr 
S.    F.   A     C. 


DESIGN    AWARDED   SECOND    PRIZE   IN    PACIFIC  COAST  SCHOLARSHIP  COMPETITION 
Elevation 


DESIGN  AWARDED  SECOND  PRIZE  IN   PACIFIC  COAST  SCHOLARSHIP  COMPETITION 
Section 


Building  and  Industrial  Ne 
June  24,   1914 


i::^:^:^ 


fmrrn 


r'j^^ 


Building  and  Industrial  Ne 
June  24,  1914 


FRED  M.   KRAMER 


DESIGN  AWARDED  THIRD  PRIZE  IN   PACIFIC  COAST  SCHOLARSHIP  COMPETITION 
Elevation 


DESIGN  AWARDED  THIRD  PRIZE  IN   PACIFIC  COAST  SCHOLARSHIP  COMPETITION 
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(2040)  W  EURKKA  93  S  22nd.  One 
and  one-half-story  and  Ijasement 
frame   dwelling. 

Owner N.    J.      Nelson.    427S      23rd, 

San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   t2000 

(2041)  W  EUREKA  70  S  22nd.  One 
and  one-half-story  and  basement 
frame   dwelling. 

Owner N.    J.      XeUon.    4278      23rd. 

San    Francisco. 
Architect  ..  .None. 
Day's   work.  COST,   $2000 

(2042)  W  FIFTEENTH  AVE  .iO  i^. 
Anza.  Two-storj-  and  basement 
frame    dwelling. 

Owner Emll    Nelson.    580      Jersey, 

San    Francisco. 
Architect  ..  .None. 
Day's  work.  COST,  J2S00 

(2043)  NO.  7S6  .MARKET.  Construct 
balcony. 

Owner Royal    Shoe    Co.,    Premises. 

Architect  . .  .None. 

Contractor.. Geo.       NImmo.       634      Clay, 
San   Francisco 

COST.    »400 

(2044)  NO,  39.-.S  T  WENTT-THIRD. 
Minor  additions  and   repairs   to   dwig. 

Owner Mrs.  Mary  Manning,  Prem. 

Architect  .  .  .None. 

Contractor.  .T.   Mrlnnis.   1034   Noe.   S.   F. 
COST.    flOOO 

(2045)  NO.  319  EI.SIE.  Add  one-story 
frame  to  dwelling. 

Owner Timothy   Hurley,   Premises. 

Architect  . .  .None. 

Contractor.  .S.      Larsen.      360      Prospect 
Ave..  San   Francisco. 

COST,   1400 

(204G)      NOS.   2951,  53,  55,  57  TWENTY- 
third.        Remove      ana      re-construct 
porches. 
Owner Milton  S.  Eisner,  137  Mont- 
gomery,  San    Francisco. 
Architect  .  .  .None. 

Contractor.  .R.    O.    HoPtman,    137    Mont- 
gomery. San  Francisco. 

COST.  $400 

(2047)  NO.  2324  SAN  JOSE  AVE.  Re- 
pair and   alter  cottage. 

Owner United    Rail      Road.      Hol- 

brook    Bldg.,   S.   F. 

Architect  .  .  .None. 

Contractor.  .United      Rail      Road,      Hol- 
hrook    Bldg.,   S.   F. 

COST.    $400 

(2048)  W  FIFTH  AVE  75  S  Balboa  S 
25xW  95.  All  work  except  glass  and 
glazing  for  two-story  frame  building. 

Owner Richard      French.    615      5th 

Ave..    San    Francisco. 

Architect  . .  .None. 

Contractor.  .Taylor   &  Co..   Sharon    Bldg 
.San    Francisco. 

Filed  June  15.  '14.     Dated  June  11.  '14. 
On    1st    and    15th    of    each    month 
owner    to    pay    all    bills    for    ma- 
terials   and    labor    and    total    cost 
of  same  not  to  exceed  total  cost 

ot   building    

After  all  bills  paid  balance  to  be 

paid    to  contractor    

TOTAL  COST.  $3250 

Bond.    none.     Limit,    60    days.      Forfeit, 

none.     Flans  and  specifications   filed. 

(2049)  S    COMMERCIAL    60    E       Mont- 
49-9x8     59-6.       Plastering 
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Owner Pacific   Gas   i   Electric   Co.. 

445    Sutter,    San    Francisco. 
Architect  ...Frederick  H.  Meyer.  Bank- 
ers' Investment  Bldg.,  S.  F. 
(Contractor.  .Hermann  Bosch    4420   20tli. 

San   Francisco. 
Filed  June  15,  '14.     Dated  June  10,  '14. 

Completed     75% 

Usual    35    days 25% 

TOTAL  COST.  $2310 
Bond.  $1155.  Surety,  Massachusetts 
Bonding  Co.  Limit,  without  delay. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(2050)  E  POTRERO  .WE  50  N  17th. 
All  work  for  two-story  and  basement 
frame    dwelling. 

Owner Angelo    Geluzzi. 

Architect  . .  .None  . 

Contractor.  .Joe  Scarscighlni. 

Filed  June  15,  '14.     Dated  June  13.  '14. 

Frame  up   and   roof  on $925 

Brown    coated    925 

Completed    and     accepted 925 

Usual    35   days 925 

TOTAL  COST,   $3700 

Bond,    none.      Limit.    90   days.      Forfeit. 

none.     Plans  and  specifications  filed. 

(2051)  E  FAIR  OAKS  122  S  22nd  S 
30-6XB  117-6.  All  work  for  three- 
story    frame   flats. 

owner G.    B.    Mondanl    and    Carlo 

Muzio.  125  Fair  Oaks.  &.  F. 
Architect  ..  .L.    Traverse,      854      Union. 

San    Francisco. 
Contractor.  .Pletro  Carraro   &   Guiseppe 

Carraro.   730  Felton,  S.  F. 
Filed  June  15,  '14.     Dated  May  18,  '14. 

Enclosed  and  roof  on 2137.50 

Brown    coated     2137.50 

Completed  and  accepted 2137.50 

Usual    35    days 2137.50 

TOTAL  COST,  $8550.00 
Bond,  $4275.  Sureties,  P,  Ferrari  and 
L.  Muzlo.  Limit.  90  days  after  .May  20. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(2052)  EXPOSITION    SITE.      All    work 
except    electric    fixtures,      furnishings 
and   .hangings    for    erection    of    Mas- 
sachusetts State  Building. 

Owner Board'  of     Panama-Pacific 

Managers      for     Massachu- 
setts,   Tremont    Bldg.,    Bos- 
ton, Mass. 
Architect  .  ..Wells  &  Dana. 
Contractor.  .W.    D.    Henderson,    Monad- 
nock  Bldg.,  S.  F. 
Filed  June  15,  '14.     Dated  May  25.  '14. 

As    work    progresses 75% 

Usual-  35    days 25% 

TOTAL  COST,  $52,978 
Bond,  $26,500.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  150 
days.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 


ery 


tor 


tlon  "J.' 


(2053)      SE  SIXTEENTH  AV ti  &  LAKE 
All  work  for  two-story  and  basement 
frame   flats. 
Owner Auguste  Ruether,  793  Ash- 
bury.    San    Francisco. 
Architect  ..  .B.    V.    Gerow.      732      Anza. 

San  Francisco. 
Contractor.  .O.    E.    Anderson,    215    10th 

Ave,,   San   Francisco. 
Filed  June  16.  '14.     Dated  June  5,  '14, 

Root   on    $1925 

1st  coat   plaster  on 1925 

Completed    and    accepted 1925 

Usual    35   days 1926 

TOTAL  COST,  $7700 
Bond,  $3850.  Surety,  Maryland  Casu- 
alty Co.  Limit.  100  days.  Forfeit,  none 
Plans  and  specifications   flled. 
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(2051)  SW  TWENTV-SIXTH  &  C.\PP 
W  25  S  100  m  or  1  JJE  31  m  or  I  N 
S7-9  m  or  I.  All  work  except  lath, 
plaster,  mill  and  lumber  work  tor 
tliree-story  frame  stoi-e  and  apart- 
ments. 

Owner .Marie    Revelll. 

Architect  ...C.  O.  Clausen,   Hearst  Bldg 
San  Francisco. 

Contractor.. Ratio    &    Hatto. 

Filed  June  16,  '14.     Dated  June  15,  '14. 

Frame    up    $2750 

Plaster    finished     2750 

Completed   and   accepted 2750 

Usual     35    days 2750 

TOTAL    CO.ST.    $11,006 

Bond,    $5500.      Sureties,    A.    Geovannetti 

,ind  L.  Stagl.     Limit,  100  days.     Forfeit, 

none.      Plans   and    specifications    filed. 

(20.15)  N  BUSH  137-6  W  Hyde  W  34-4  V4 
xN  137-6.  Brick  work  for  three-story 
Class    "C"    apartments. 

Owner Martin   S.    Show,    2201    Lar- 

Archltect  ...C.  O.  Clausen,  Hearst  Bldg. 

San    Francisco. 
Contractor.  .T.    E.    Davis    &    Son.    2321 

Lake.    San    Francisco. 
Filed  June  16,  '14.     Dated  June  16,  '14. 
Brick  work  up  to  1st  floor  joists. $1000 
Brick  work  up  to  3rd  floor  joists   1084 

Completed    and   accepted 1084 

Usual    35   days 1056 

TOTAL   COST,    $4224 
Bond.    none.      Limit,    30    days.      Forfeit, 
none.      Plans  and  specifications   filed. 
NOTE:— 1st   report   June   5.      No.    1S99. 


(2056)  S  LOMBARD  157-6  E  Powell  E 
48-9x3  137-G.  All  work  for  three- 
story    frame    (6)    tenements. 

Owner Hugh     McKevitt.     Lombard 

bet.      Powell    &      Stockton. 

Architect  ...M.  J.  Welsh,  22nd  and  Mis- 
sion,   San    Francisco. 
Contractor.. Currle   &    Currle,    1215    3rd 

Ave.,  San  Francisco. 
Filed  June  16,  '14.     Dated  June  11,  •14. 

Frame    up     $2583.75 

Brown   coated    2583.75 

Completed     2583.75 

Usual  35  days 2583.76 

TOTAL  COST,  $10,335.00 
Bond,  $5200.  Sureties,  B.  O.  Benner  and 
H.  J.  Schober.  Limit,  100  days  after 
.lune  5.  Forfeit,  $5.  Plans  and  speci- 
fications  filed. 

(■27571  NE  EUREKA  AND  19TH  N  75 
xE  25.  All  work  tor  three-story 
frame  apartments. 

Owner Rose   Collopy. 

Architect  ..  .Earl     B.     Scott.     Humboldt 

Bank  Bldg..  S.   F. 
Gontractor.  .George      V.       McCausland, 

4173    23rd.  San    Francisco. 
Filed  June  16,  '14.     Dated  June  16,  '14. 

Roof    on    $1581.25 

Brown  coated    1681.26 

Completed  and  accepted 1681.26 

Usual    35    days 1581.25 

TOTAL  COST,  $6325.00 
Bond.  $3200.  Sureties.  F.  A.  McCaus- 
land and  E.  A.  Hoadley.  Limit.  90  days 
Forfeit.  $5.  Plans  and  specifications 
flled. 

(203S)  W  THIRD,  bet.  'I'ownsend  and 
King.  Part  two-story  and  part  three 
story   brick   passenger  station. 

Owner Southern     Paclflc     Co..     3rd 

and    King.    San    Francisco. 

Architect  ...S.     P.     Engineering     Dept.. 

Flood    Bldg.,   San   Francisco 

Day's    work.  COST,    $160,000 
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(2059)  E  MISSION  75%  N  2:!nd.  One 
story  and  basement  concrete  stores. 

Owner Jens    Nissum.    5    Montgom- 
ery, San  Francisco. 
Architect  .. -None. 
Day's    work.  COST.    $5000 

(2060)  N  CAPISTRAXO  300  E  Santa 
Rosa.  One-£tory  and  basement 
frame   dwelling. 

Owner R    A.   Hake,   San   Bruno. 

Architect  .  ..R.    A.    Hake. 

Day's   work.  COST,   $1500 

(2061)  NW  BRUNSWICK  150  SW 
Lowell.  One  and  one-half-story  and 
basement  frame  dwelling. 

Owner Mr.     and     Mrs.     A.     Clemo, 

1900  Golden  Gate  Ave.,  S.  F 

Architect  ...Chas,  J.   King,   1900   Golden 

Gate    Ave  ,    San    Francisco. 

Day's  work.  COST,   $1000 

(2062)  E  VALENCIA  50  S  26th.  T. 
and  G  celling  of  building. 

Owner Schrader    Estate    Co..    1133 

Guerrero,   San   Francisco. 

Architect  ...A.   Klahn   &  Son. 

Contractor.  .A.  Klahn  &  Son,  27  Chen- 
ery,  San  Francisco. 

COST,    $400 

(2063)  NO.  613  MARKET.  Underpin 
three-story   building. 

Owner James     Newlands     Jr..     — 

Montgomery.  San  Francisco 

Architect  . .  .None. 

Contractor.  .Edw.  K.  Pearson.  2362 
Bryant.  San  Francisco. 

COST.  $400 

(2064)  NO.  2S5  COLERIDGE.  Add  1- 
story   frame   of   four  rooms. 

Owner F.   B.   .McSlocker,   Prem. 

Architect  .  .  .None. 

Day's    work.  CO.ST,    $450 

(2065)  E  FRANKLIN  67-814  S  Clay. 
Three-story  and  basement  (6)  frame 
apartments. 

Owner H.      Peterson,      Monadnock 

Bldg.,    San    Francisco. 

Architect  ...Rousseau  &  Rousseau,  Mo- 
nadnock  BIdff.,  S.  F. 

Day's   work.  COST.    $12,500 

(2066)  E  SAN  DIEGO  WAT  400  S  St. 
Francis  Boulevard.  Two-story  and 
basement  frame   residence. 

Owner Louis      P.       Steller,       Care 

Forderer     Cornice       Works, 

San  Francisco. 
Architect  ..  .H.    H.    Gutterson,    80    Post, 

San  Francisco. 
Contractor.  .John       M.       Bartlett,       1700 

Call  Bldg.,  San  Francisco. 

COST.   $5000 

(2067)  N  COTTER  78  E  Alemany.  One 
story   and    basement    frame   dwelling. 

Owner M.      McDonough      and      L, 

Costello. 
Architect  . .  .None. 
Day's   work.  COST,   $1600 

(20GS)  E  SIXTEENTH  AVE  60  N 
Judah.  Two-story  una  basement 
frame    dwelling. 

Owner J.    Mignola.    1366    Vermont. 

San    Francisco. 
Architect  , ,  ,None 

Contractor.  ,  John  Harder.  40  Shipley, 
San  Francisco. 

COST,    $2250 

(2069)  SE  FOURTEENTH  &  STEV- 
enson.     Add  2  rooms  to  present  bldg. 

Owner College      of   Physicians      & 

Surgeons,   Premises. 
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Architect  ...Edw.   E.    Young,    251    Kear- 
ny, San  Francisco. 

Contractor.  .Thos.    Elam      &    Son,      180 
Jessie,  San  Francisco. 

COST,  $1950 

(2070)  NO.  940  .NORTH  POINT.  Elec- 
tric roof  sign. 

Owner u.    Ghiradeili    Co..    Prem. 

-Architect  . .  .None. 

Contractor.  .Federal      Elec.      Sign      Co.. 
257    Sth,    San    Francisco. 

COST,   $480(1 

(2071)  NO.  149  FIFTEENTH  AVE. 
Alter,   add  and  repair  dwelling. 

Owner J.    S.    Cunningham,    Prem. 

Architect  .  .  .None. 

Contractor.  .J.    Moock,    1545    California. 
San  Francisco. 

COST,   $2U0M 

(2072)  N  WEST  CLAY  100  W  25tli 
Ave.  One  and  one-half-story  and 
basement   frame   dwelling. 

Owner Mrs.  Preston. 

-Architect  .  .  .None. 

Contractor.  .M.   P.  Nolan,  22S  Noe,  .S.   F. 
COST.    $2605 

(2073)  NO.  5153  SAN  JOSE  AVE.  Add 
to  dwelling  and  minor  changes. 

Owner F.    B.    Y'erby,   Premises. 

Architect  .  .  .None. 

Day's    work.  COST,   $700 

(2074)  S  PALOU  225  E  Jennings.  One- 
story   and   basement   frame   dwei.ing. 

Owner A.      Conti,    1240      7th      Ave.. 

San  Francisco. 
Architect  .  .  -None  . 

Contractor.  .G.  Tarrone,  2318  25th,  S.  F. 
COST,    $11  OK 

(2075)  NO.  44  CAMPBELL.  Add  two 
rooms   to   dwelling. 

Owner Kate     Sullivan,     1610     25tli, 

San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $40o 

(2076)  W  NINETEENTH  AVE  150  N 
Balboa  N  25xW  120.  All  work  for 
one  and  one-half-story  and  basement 
frame    dwelling. 

Owner Dora     Brady,   1900     Pierce, 

San  Francisco. 

Architect  ..  .Henry   W.   Jansen. 

Contractor.  .MacArthur   Bros..   1560   Fell 
San  Francisco. 

Filed  June  17.  '14.  Dated  June  13.  '14. 
Enclosed,  roof  on.  and  plumbing 

roughed    in    $600 

Brown    coated    600 

Completed   and   accepted 600 

.to    ilayn    after 650 

TOTAL  COST,  $2450 

Bond,    $1225.        Surety.      Pacific      Coast 

Casualty   Co.     Limit,   90   days.     Forfeit. 

none.     Plans  and   specifications   filed. 

(2077)  NW  MARKET  &  MARSHALL 
Square  SW  51  NW  78.718  to  Grove  E 
61.62  th  42.694.  All  work  except 
plumbing,  rooflng,  tinning,  electric 
wiring  and  plastering  for  remodeling 
two-story   and   basement   brick    bl<lg. 

Owner George    T.    Marye    Jr.,    467 

O'Farrell,   San    Francisco. 
Architect  ..  .Walter     J.    Mathews,      927 

Broadway,   Oakland. 
Contractor.  .R.  Dewar  &  Son,  ISO  Jessie 

San  Francisco. 
Filed  June  17,  '14.     Dated  June  I»,  1914. 

One-fourth    completed    $1786 

One-half  completed    1786 

Three-fourths    completed     1786 

Completed     17S6 

Usual   35  days 24  89 

TOTAL   COST,    $9633 


Wednesiay.      Tune       21.      1914 

Bond,    none.      Limit,    90    days.      Forfeit, 
none.     Plans  and  specilications  tiled. 

(2078)  W  SIXTEENTH  AVE  178-11  — 
Clement  25x120.  Grading,  masons, 
carpenter  work,  plumbing  and  paint- 
ing for  two-story  frame  flats. 

Owner Mrs.    R.    Gasque,    2496    Sut- 
ter. San  Francisco. 
Draftsman  ...Arthur   Gasque.   2496   Sut- 
ter, San  Francisco. 
Contractor.  .Leigh    &    Schultz.    419    21st 

Ave..   San   Francisco. 
Filed  June  17.  '14.     Dated  June  5,  '14, 
Grading   done,   frame    up,    ceiling 

joists  in  and  roof  on $1107 

Brown    coated    1107 

Enclosed      and      plastering      and 

plumbing    finished    1107 

Completed    and    accepted 1107 

Usual   35  days 1107 

TOTAL  COST,  $o5ao 
Bond,  $4152.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  90  days. 
Forfeit.  $10.  Plans  and  specifications 
filed 

(2079)  N  BROADWAY  adjoining  to  W 
of  present  residence.  30  feet  frontage 
No.  1818  Broadway.  Excavation,  con- 
crete work  and  foundations  for 
alterations  and  additions  to  residence 

Owner Herbert  C.  Moffltt.  Prem. 

Architect  .,,  Willis    Polk      &    Co.,      Mer- 
chants'     Exchange      Bldg,, 
San   Francisco. 
Contractor.  .Farrell      &    Reed,      M,      A. 

Gunst    Bldg.,    S.    F. 
Filed   June   17,   '14.      Dated   June    15,   '14. 
On    1st  and   15th    of  each   month      75% 

Usual    35    days 25% 

TOTAL  COST,  $1150 
Bond,  $575.  Surety,  The  Aetna  Accident 
&  Liability  Co.  Limit.  Sept|  30,  1914. 
Forfeit.  $10,  Plans  and  specifications 
Hied. 

(2080)  CARPENTRY  WORK  ON 
above. 

Contractor. , Thos.     A.     Cavanagh,      ISO 

Jessie,    San    Francisco. 
Filed  June  17,  '14.     Dated  June  15,  '14. 

Payments    same    as    above 

TOTAL  COST.  $3043 
Bond.  $3043.  Sureties,  D.  O.  Druftel  and 
F.  W.  Beaver.  Limit,  Sept.  30,  1914. 
Forfeit.  $20.  Plans  and  specifications 
filed. 

(2081)  LATHING  AND  PLASTERING 
on  above. 

Contractor.. Floodberg      &       McCaffery, 

Monadnock    Bldg.,    S.    F. 
Filed  June  17.  '14.     Dated  June  15,  '14. 

Payments    same    as    above 

TOTAL  COST.  $825 
Bond,  $825.  Surety,  New  England 
Casualty  Co.  Limit,  Sept.  30.  1914. 
Forfeit.  $10.  Plans  and  specifications 
filed. 

(20S2)  S  UNION  103  W  Powell  W  34-0 
S  62-6  W  10  S  30-6  E  10  S  17-6  E 
34-6  N  110-6.  All  work  except  fire 
escapes,  finish  hardware,  f^hades, 
mantels,  lighting  fixtures  and  grad- 
ing   for   three-story    frame   flats. 

Owner Carlo    Malerbi. 

Architect  ..  .Paul  J.  Capurro.  1844 
Powell,    San    Francisco. 

Contractor. -G.  Ferroni  &  Sons,  3045 
Octavia,  San  Francisco. 

Filed  June  17,  '14.     Dated  June  15,  '14. 

Frame    up    $2337.50 

Rough   plaster  on 2337.50 

Completed  and  accepted 2337.50 

Usual    35    days 2337.50 

TOTAL  COST,    $9350,00 

Bond,  $4675.     Surety,  Aetna  Accident  & 


Wednesday.      June       24.      1914. 

Liability  Co.  Umlt,  90  days  after  June 
29.  Forfeit.  $5.  Plans  and  specinca- 
lions  filed. 

(20S3)  W  MASON  65  N  O'Farrell  N  50 
xW  103,114.  AH  work  tor  one-story 
brick   building. 

Owner D.  L.  Randolph,   467   O'Far- 

rell,  San  Francisco. 
Architect  ...Cunningham  &  Pollteo,   1st 

National  Bank  Bldg..  S.  F. 
Contractor.  .F.   J.   Klenck,  Sharon   BuTg. 

San   Francisco. 
Filed  June  17.  '14.     Dated  June  15,  '14. 
On   1st  and   15th  ot  each  month     75% 

Usual    35    days 25% 

TOTAL  COST,  $5580 
Bond,  $2790.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  70 
days.  Forfeit,  $10.  Plans  and  speciii- 
cations   filed. 

(2084)  SW  HOWARD  &  SIXTEENTH. 
Four-story  Class  "C"  apartments 
and   stores. 

Owner San    Christina      Investment 

Co.,      1st      National      Bank 
Bldg..  San  Francisco. 
Architect  ...J.      R.      Miller,      213      Lick 

Bldg.,  San  Francisco. 
General    Contractor .  .C.    A.    Brady.     180 
Jessie,    San    Francisco, 

COST,   $98,000 

(20S5)  SE  LAKE  &  TWENTY-FIFTH 
Ave.     Alter  front  and  minor  repairs. 

iiwiier C.  E.  Schmitt.  Premises. 

Architect  ..  .Herman    Barth,    12    Geary. 

Contractor,  .G.    G.    Gillespie,    180    Jessie, 
San  Francisco. 

COST.   $800 

(2086)  NW  DELANO  70  W  Santa  Tnez 
■One  and  one-half-story  and  basement 
frame  dwelling. 

Owner Axel  R.  Larsen,  282  Dolores 

San  Francisco. 

Architect  .  .  .None. 

Day's   work.  COST.    $1500 

12087)  N  ANZA  53-4  E  23rd  Ave.  One 
story  and  basement  frame  dwelling. 

Owner Mrs.  M.  F.  Dunn.  2633  Anza 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .Ernest  E.  Dunn,  2633  Anza, 
San  Francisco. 

COST,  $1900 

(2088)  SW  ANZA  &  ELEVENTH  AVE. 
Two-story  and  basement  frame  dwig. 

Owner A.   T.    Morris.   616    7th   Ave.. 

San    Francisco. 
Architect  , .  .None. 
Day's  work.  COST.   $2500 

(2089)  W  CURTIS  348  S  Rolph.  One 
and  one-half-story  and  basement 
frame   dwelling. 

Owner United  States  Bidg.,  Realty 

&  Investment  Society, 
Crocker  Bldg,,  S.  F. 

Architect  .  .  .None. 

Day's  work.  COST.  $2000 

(20P0)  NO.  1111%  DUPONT  Repairs 
and  alterations  in  restaurant. 

Owner Dong  Toy,  950  Dupont,  S.  F. 

Architect  ..  .None. 

Contractor.  .Brandt      &      Stevens,      612 
Hearst  Bldg.,  S.  F. 

COST,   $450 

(2091)  SW  CLEMENT  &  THIRD  AVE. 
Alter  and  add  to  three-story  and 
basement  frame  (5)  flats  and  stores. 
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Owner Frank  deCurtonl.  Mountain 

View.  Cal. 
Architect  .  .  .None. 
Day's   work.  COST,   $7000 

(2092)  NW  STEINBR  AND  UNION  N 
43-6xW  7S-6  (present  building  to  be 
moved  to  lot  adjoining  on  N).  All 
work  for  moving  of  present  building- 
and  erection  of  new  three-story  frame 
stores   and  apartments. 

Owner Peter  and     Jeanne     Ceschi, 

3001   Stelner,  S.   F. 
Architect  ..  .A.    Reinhold    Denke.    Hum- 
boldt  Bank   Bldg.,   S.    F. 
Contractor.  .Wm.    Little.    753    Stii     Ave.. 

San    Francisco. 

Filed  June  IS.  '14.     Dated  June  11.  '14. 

Present    old    building    moved    to 

new   location  and   1st  floor  joists 

of    new    building    in    place $25.)1 

Rough    frame   completed 2549 

Enclosed  and  rustic  and  roof  on   2g,9 

1st   coat    plaster   on 2549 

Completed   and  accepted 2549 

Usual   35   days 4249 

TOTAL  COST,  $16,996 
Bond.  none.  Limit,  100  days.  Forfeit, 
$1.     Plans  and  specifications  filed. 

(2093)  25  FRONTAGE  ON  E  STOCK- 
ton.  25  on  N  Filbert  and  55  on  private 
alley.  All  work  for  three-story  frame 
building. 

Owner Pletro  Lombard!   and   Olivo 

Rlccomini,   427  Union.   S.   P. 
Architect  ..  .Louis      Mastropasqua,      580 
Washington,  San  Francisco. 
Contractor.  .Antonio  Loncono. 
Filed  June  IS,  '14.     Dated  June  IS,  '14. 

Frame  up  and  roof  on $2576.25 

1st    coat    plaster    on 2576.25 

Completed    and    accepted 2576.25 

Usual    35    days 2576.25 

TOTAL  COST.  $10,3uo,00 
Bond,  $5153.  Surety,  Chicago  Bonding 
&  Surety  Co.  Limit,  100  days.  For- 
feit. $4.     Plans  and  specifications   filed. 

(2094)  COR.  EIGHTH  AND  POLSOM. 
Painting  and  shades  for  two-story  re- 
inforced concrete  laundry. 

Owner Galland  Mercantile  Laun- 
dry. 317  Sth  by  Clinton 
Fireprooflng  Co..  Mutual 
Bank   Bldg.,  S.  F. 

Architect  ..  .Milton  Llchtenstein,  HI 
Ellis.  San  Francisco. 

Contractor.  .J.  G.  Journeay,  Successor 
Simon  Nielsen  Co..  1065 
Mission,  San  Francisco. 

Filed  June  IS,  '14,     Dated  June  6.  '14. 

On    completion    75% 

Usual    35    days 25%, 

TOTAL   COST.    $825 

Bond.  $412.60.     Surety.  Globe  Indemnity 

Co.       Limit,    none.       Forfeit,    plans    and 

specifications,    none. 

(20-95)  SHEET  METAL  WORK  ON 
above. 

Owner Ideal      Cornice      Co.,      104(1 

Howard,    San    Francisco. 

Filed  June  IS,  '14.     Dated  Apr.  23,  '14. 

On    10th    of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,    $1919.50 

Bond,  $959.75.     Surety.  Globe  Indemnity 

Co.       Limit,    forfeit,    none.       Plans    and 

specifications,  none. 

(2096)      PLUMBING  ON  ABOVE. 
Contractor.  .Henry   M.   Kelly.    2253    Bry- 
ant, San   Francisco. 
Piled  June   IS.  '14.     Dated  Apr.   27.   '14. 

Paymenls    same    as    above 

TOTAL  COST.   $127.'. 
Bond,  $637.50.     Surety,  Globe  Indemnity 


(20971      EXPOSITION    SITE.      All    work 
for  erection  of  Illinois  State  Building. 
Owner Illinois  Panama-Pacific  In- 
ternational BxiKisltionCom- 
mission,      Lachman      Blag.. 
San  Francisco. 
Architect  ...Jas.  B.  .Dibelka    (State  Ar- 
chilect).   Room   648.    29   So- 
La  Salle  St.,  Chicago,  111. 
Conti-iictor.  .Lange   &   Bergstrom,   Shar- 
on  Bldg..  San  Francisco. 
Piled  June  IS,  '14.     Dated  June  11.  '14. 

As  work  progresses S5% 

Usual    35    days Balance 

TOTAL  COST.  $89,000 
Bond.  $45,000.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  Dec.  1.  1914 
Forfeit,  none.  Plans  and  specifications 
filed. 

(209S)  B  STOCKTON  20  S  Lombard  20 
feet  frontage,  20x50.  All  work  ex- 
cept concrete  foundations  and  floors, 
artificial  stone,  walnscotting  fence 
for  two-story  and  basement  frame 
building  (2  flats.) 

Owner Michael    De    Benedetti,    118 

Columbus    Ave.,    S.    P.,    care 

L'ltalla  Dally  News. 

Architect  ..  .Louis      Mastropasqua,      5S0 

Washington,  San  f'rancisco 

Contractor.  .G.      Ferroni      &    Son,      1709 

Lombard,   San   Francisco. 
Filed  June  IS,  '14.     Dated  June  5,  '14. 

Frame   up  and   roof  on $851.75 

1st  coat  plaster  on 851.75 

Completed  and  accepted 851.75 

Usual   35  days S51.75 

TOTAL  COST.  $3407.00 
Bond,  $1704,  Surety,  Aetna  Accident  « 
Liability  Co.  Lmit,  90  days.  Forffelt, 
none.     Plans  and  specifications  filed. 

(2099)  SE  FILLMORE  AND  LOMBARD 
S  120  E  45  N  no  E  20  N  9  W  65.  All 
work  for  one-story  frame  stores. 

Owner Adolph     Gunzendorfer, 

Architect  ...A.  J.     Bain,  Phelan     Bldg.. 
San  Francisco.  ■ 

Contractor.  .S.      Montani.    1763      Green- 
wich,   San    Francisco. 

Piled  June  IS.  '14.     Dated  June  16.  '14. 
Frame  up  &  roof  sheathing  on. $1465 
Plumbing      and      electric      work 
roughed  in  and  brown  coated...    1465 

Completed  and  accepted 1465 

Usual   35  days 1463 

TOTAL  COST,   $5SB0 

Bond,   $2930.     Sureties.  N.   Capurro  ana 

F.    Boicelll.      Limit.    July    31.      Forfeit. 

none.     Plans   and   specifications   filed. 

(2100)  S  COMMERCIAL  00  E  Jlont- 
gomery  E  49-9xS  59-6.  Brick  work 
for   Station    "J." 

Owner Pacific  Gas  &  Electric  Co.. 

445  Sutter,  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .P.  J.  O'Brien. 

Filed   June    IS,    '14.      Dated  . 

On  10th  of  each  month 7;)% 

Usual    35    days 25% 

TOTAL  COST.   $3361 

Bond.    $170-6.     Surety,   American   Surety 

Co.     Limit,      5    weeks.      Forfeit,'     none. 

Plans  and  specifications  filed. 

(2101)  EXPOSITION  SITE.  All  work 
except  electric  work  for  Natatorlum 
Concession  Building. 

Owner Neptune      Amusement      Co.. 

318   Monadnock   Bldg..   S.  F. 
Architect  ...Carl  Werner,  Phelan  Bldg.. 

San    Francisco. 
Contractor.  .L.      A.      Rose,      Monadnock 

Bldg.,  San  Francisco. 
Piled  June  IS.  '14.     Dated  June  18,  '14. 
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On   ]--l    of  ea    I]   inuiilii    7.V;; 

Usual    J^    uayt J5% 

TOTAL,  COST.  $9201 
Bond,  $460'1.  Surety,  Southwesten 
Surety  Insurance  Co.  Limit.  5  months 
Forfeit,  none.  Plans  and  specification; 
filed. 


(2102)  NW  PINE  &  LIEDESDORFF. 
Repair  and  clean  Pine  street  and 
Liedesdorff  street  fronts  of  building. 

Owner E.    W.    Hopkins,      354    Pine. 

San   Francisco. 

Architect  . .  .None. 

Contractor.  .A.  Sayman. 

Filed  June  J8.  '14.     Dated  June  17.  'H. 

On  1st  of  each  month 50% 

On    completion    balance    to    make 

total    of {2300 

Usual  35   days   balance SOO 

TOTAL,    COST,    $3100 

Bond,  $1700.     Sureties,  C.  J.  Carlson  and 

R.  L.  Turner.     Limit.  90  days.     Forfeit. 

none.     Specifications  only   filed. 

(2103)  S  JERSEY  139  E  Church.  All 
work  for  two-story  and  basement 
frame  residence. 

Owner R.  O.  and  Gladys  E.  Banz- 

haf,  3859  23rd.  S.  F. 
.Architect  ..  .None. 
Contract  jr.. A.   V.   Anderson.   4223   23rd, 

San  Francisco. 
Filed  June  19,  '14.     Dated  May  23,  •)4. 

Roof   on    $645 

Ready    for    plaster 645 

White    coat    on 645 

Completed   and    accepted 645 

Usual  35   days 645 

TOTAL  COST,  $3225 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.      Plans  and  specifications  filed. 

C2104)  .SW  COLE  52-7  S  17th  SB  23-1 
X.SW  100.  All  work  except  shades 
and  electric  light  fixtures  for  two- 
story  and   basement  frame  flats. 

Owner Wm.    Johnson.    40    Drumm. 

San  Francisco. 

Arcliiteet  .  .  .None. 

Contractor.  .W.      and    C.      Fahien.      S55 
Golden   Gate  Ave..  S.  P. 

Filed  June  19,  '14.     Dated  June  18.  '14. 

Frame    up    $1155 

Brown    coated    1155 

Completed  and   accepted 1155 

Usual   35  days 1155 

TOTAL    COST,    $4620 

Bond.    $2310.      S.urety.    JIartha    Fahien. 

Limit.  90  days.     Forfeit,  $5.     Plans  and 

specifications    filed. 

(2105)  N  TURK  171-10%  B  Taylor  E 
34-4  14xN  137-6.  Lathing  and  plaster- 
ing   for    seven-story    building. 

Owner Zellerbach  Levlson  Co. 

Architect  . .  .None. 

Contractor.  .Terranova   Bros.,   45   Kear- 
ny,   San    Francisco. 

Filed  June  19.  '14.    Dated  June  IS.  '14. 

Scratch    coat    on $1500 

Brow,]    coated    1650 

Completed   and  accepted 1575 

Usual   35  days 1575 

TOTAL  COST,   $6300 

Bond.    $3150.      Surety.    New    Amsterdam 

Casualty   Co.      Limit,    50   days.      Forfeit, 

$l.'j.      Plans    and    speoiflcations    filed. 

(2106)  E  ABHTON  165  N  Holloway. 
One-story  and  basement  frame  dwlg. 

Owner The      McCarthy      Co.,      316 

Bush,  San  Francisco. 

Archltecl  .  .  .None. 

Contractor.  .Ralph    G.    Baugh,    1950    Mc- 
Allister.   San    Francisco. 

COST.  $1325 


BUILDING    AND    INDUSTRIAL    NEWS 

1^1117)  .VII.  :iji  .\i.-\i;k1':t.  i.'iiii.stiiu-i 
galvanized    frame   electric   sign. 

Owner United  Advertising  Sign   & 

Novelty   Co..    Portland,   Ore. 
Architect  . .  .None. 

Contractor.  .Federal   Sign  System   Blec. 
257    Sth,   San   Francisco. 

COST,    $2800 

(210S)  E  LONDON  100  S  Amazon.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner B.  S.  Berry.     Mission     near 

19th,   San   Francisco. 

Architect  ...O.    E.    Evans,   2367   Mission. 

Day's   work.  COST.   $2000 

(2109)  NO.  3652  CLAY.  Repair  root 
and  add  porch. 

Owner Mr.    Cahn.   Premises. 

Architect  ...MacDonald  &  Kahn.  Rialtn 

Bldg.,  San  Francisco. 
Contractor.  .E.   T.  Leiter     &  Sons.     461 
Market.  San  Francisco. 

COST.  $4511 

12110)  NO.  1025  VBR.MONT.  Raise, 
underpin  and  ratproof  fiats. 

Owner F.      Renola,    2367      Mission. 

San    Francisco. 
Architect  . .  .None. 

Contractor.. N.    F.     Nilsson,     355     Cole- 
ridge, San  Francisco. 

COST.   $400 

(2111)  NO.  2S21  TWENTY-FIFTH. 
Alter  8-room  flat  Into  2  four-room 
apartments,  construct  stair  case,  in- 
stall toilet,  wast  trays,  sink  and 
patent  tlue.- 

Owner Frank    Marinl.    649    Green. 

San   Francisco. 
Architect  .  .  .None. 
Days    work.  COST.    $irio 

(2112)  NO.  893  CLAYTON.  Add  room 
and  pergola  to  dwelling. 

Owner Mr.    Laib,    Premises. 

Architect  .  .  .None. 

Contractor.. Callaghan  Bros.,   900   Claj 
ton,  San  Francisco. 

COST.    $4.iO 

(2U3)  N  BISMARK  175  W  San  Jose. 
One-story  and  basement  frame  dwlg. 

Owner Homestead       Realty        Co.. 

Mutual  Bank  Bldg.,  S.  F. 
Architect  .  .  .None. 

Contractor.  .Wm.    H.   Gra,hn.    2840   Bry- 
ant. San  Francisco. 

COST,    $1250 

(2114)  NO.  J52  GEARY.    Electric  sign. 

Owner Hotel   Alexander,   Prem. 

Architect    ,  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,  ICo 
Eddy,  San  Francisco. 

COST.  $4511 

(2115)  NO.    lOS    ELLIS.      Electric    sign. 

Owner K.  S.  Graff,  Premises. 

Architect  .  .  .None. 

Contractor.. Novelty  Elec.  Sign  Co..  165 
Eddy,  San  Francisco. 

COST,  $4011 

2116)  NO.  1330  EIGHTEENTH  AVE. 
Finish    Interior    of    flat. 

Owner Mrs.    A.    Schafft,    Premises. 

Architect  .  .  .None 

Day's    work.  COST.    $500 

(2117)      SW    MI.'?SION     AND     MORTON. 

Add  bath  and  porch,  install  bath  tub. 

patent    toilet.     1     pair    cement     wash 

trays   for  dwelling. 

Owner Chas.  Romanl. 

Arcbitept  .  .  .None. 


COST,  $6 
Repair    fi 


<2118)      NO.     2086     BUSH, 
damage. 

Owner Francis      Pratt,      89 

Oaks,   San   Francisco, 
Architect  . .  .None. 
Contractor.  .J.    Sulivan.      2395      I 


elli 


Owner A.    Arenson.      522      Crocker 

Bldg..  San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST.  $1900 

(2120)  NO.  1747  POST.  Add  4  rooms 
to  building. 

Owner. K.  Abea.  Premises. 

.Architect  .  .  .None. 

Contractor.!  J.       Bessho.     167;-A       Post. 
San    Francisco. 

COST.    $4  50 

12121)      NE    MCALLISTER    &    LAGUNA. 

Move    building    and    repair    plumbing. 

etc. 

Owner Pearson      &     Newton.    1153 

O'Farrell,  San  Francisco. 
.Architect  ..  .None. 
Day's  work.  COST.   $650 

(2122)  N  MANGLES  150  E  Congo.  One 
story  and  basement  frame  dwelling. 

Owner B.  Goepel.  40S  Baden,  S.  F. 

Architect  .  .  .None. 

Day's   work.  COST.    $7511 

(2123)  NO.  340  STOCKTON.  Changes 
In  hotel  lobby. 

Owner Wiltshire    Hotel.    Premises. 

Architect  .  .  .None. 

Contractor.  .T.    H.    Meek-Coy    Co..    1157 
.Mission.   San    Francisco. 

COST.    $4  50 

(2124)  N  SEARS  1S5  SW  Sickles.  One- 
and  one-half-story  anil  basement 
frame  dwelling. 

Owner P.    W.    Montrouil.    270    An- 

dover,   San  Francisco. 
Architect  ..  .None  . 
Lav's    work.  CCST     $200(1 

(2125)  NO.  4  WENTWORTH.  Install 
3  windows,  move  plumbing,  cement 
floors,  re-plastering  walls  cuange 
front  and   erect   partitions. 

Owner N.  G.  Cohn.  30-4  Bush,  S.  F. 

Architect  . .  .None. 

Contractor..  W.     McKenzie.     734    Wash- 
ington. San  Francisco. 

COST.   $41111 

(2126)  CLAY.  EAST  &  .MERCHANT. 
Elerctic  root  sign. 

Owner Holbrook.        McOuire       Co.. 

Premises. 
Architect  .  .  .None. 
Contractor..  Brumfield     Elec.     Sign     Co.. 

IS   7th.   San   Francisco. 

COST.    1500 

(2127)  NO.  1349  MISSION.  Repair  fire 
damages. 

Owner E.   C.   Dennlston.   Premises. 

Architect  . .  .None. 

■Contractor.  .Drew      &   Co.,   4S     Ramona. 
San   Francisco. 

COST.    $50(1 

(212,S)  CLAY.  EAST  AND  MERCHANT 
Electric  root  sign. 


AVfrln 


■2t.      19H. 


BWg 


iiwiier H.illiiuok-McG 

Co.,  Premises. 
Architect  ..  .None. 
Cojitractor.  .'Brumfield    Blec.    Sign    Co.. 

IS  7tli,  San  Francisco. 

COST,    $500 


(:;i:;;il  S  CO.M.MERCIAL  60  E  Mont- 
gomery E  49-3x8  59-S.  All  tile  work, 
e.xcept  tiling  tor  south  wall  for  sta- 
tion "J." 

iiwner Pacific  Gas  &   Electric  Co., 

443  Sutter,  San  Francisco. 
Architect  .  ..None. 

Contiiictor.. Peerless  Agencies  Co.,  Inc. 

1284  Mission,  San  Francisco 

t'llod  June  20,  '14.     Dated  June   10,  '14. 

On   completion    7.")% 

Usual    3S    days 25% 

TOTAL  COST,  J2125 
liond,  $1100.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  due  dili- 
gence. Forfeit,  none.  Plans  and  speci- 
llcations  nled. 


(2l:iUl  SW  CALIFORNIA  &  SAN'SOME 
W  S7-8xS  S7-6.  Slieet  metal,  metal 
covered  wood  work  and  underwriters' 
doors  and  windows  for  building. 

itwner Fireman's    Fund    Insurance 

Co.,      Insurance     E.xchange 
Bldg..  San  Francisco. 
Arcliitect  ..  .Lewis    P.    Hohart.    Crocker 

Bldg.,   Sari   Francisco. 
Contractor.  .Capitol  Sheet  Metal  Works, 
1927  Market,  San  Francisco. 
Filed  Juiie  20,  '14.     Dated  May  22,  '14. 

On    15th    of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST.  $3100 
Hond,  $1550.  Surety.  Southwestern 
Surety  Insurance  Co.  Limit,  Nov.  1, 
1914.  Forfeit,  $25.  Plans  and  speci- 
Hculions   filed. 


COMPLETION  SOTICES. 

SAN     FRANCISCO    COUNTY. 

unc  13,  1914— N\V  JACKSON  AND 
Scott  N  127-S'4xW  137-6.  Academy 
of  the  Sacred  Heart  to  Martin 
Peterson June     10.     1914 

tune  13,  1914— N  BUSH  137-6  W 
Jones  W  6S-9XN  137-6.  Lizzie  H 
Glide  to  whom  it  may  concern.... 
June    10.    1914 

one  13.  1914— SW  SUTTER  AND 
-Sansome  W  69-8%  S  69-7  NE  S5- 
10%  N  13-4%.  Albert  Meyer  and 
Isaac  Liebes  to  L  &  E  Emanuel. 
Inc June    S,    1914 

une  15,  1914— LOT  35  BLK  ''K"  Mis- 
sion Street  Land  Co.  Homestead 
Realty  Co   to  William  H  Grahn 


.Jun 


1914 


une  15.  1914— W  ELEVENTH  AVE 
250  N  Fulton  N  25xW  120.  Adolph 
Petry  to  whom  it  may  concern.... 
June   10,  1914 

une  15.  1914— S  BONITA  134-6  W 
Polk  W  A  47.  Ernst  Lanzendorf  to 
E    J    Montgomery June    15,    1914 

une  15,  1914— N  SEVENTEENTH 
153  11-16  W  Cole  W  26-3  ll-16xN 
125-4%.  N  J  Nelson  to  whom  it 
may   concern June   15.    1914 

une  15.  1914 — LOT  9  and  NE  ptn  Lot 
10  Lyon  &  Hoag's  Sub,  Ashbury 
Terrace.  Pope  &  Talbot  Land  Co 
to  W   \V   Rednall June  9,   1914 

une  16,  1914 — W  FORTY-FIRST 
Ave  75  N  Irving  N  25xW  120. 
Serafinn  and  (wt)  Maria  Petrucci 
tn  whom  It  may  concern. June  15,  1914 

4ine  16.  1314- N  RUSH  adjoining  E 
.Mills  Rldg  US-9  on  Bush.  Ogdcn 
.Mills    to    James    L    McLaughlin.... 
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June     13.     1914 

June  10.  1914- E  SCOTT  102  N  Page 
N  24-10x103.     Fa-nny  Roth  to  Lewis 

■  &     Kaiser June     9.     1914 

June    16,    1914- N    COPELAND    TER- 

■  race  225  W  Mission  W  52-9  th  E  25 
to  beg.  J  H  Kruse  to  C  Wengard 
.June     15.    1914 

June  16,  1914— N  COPELAND  TER- 
:,race  250  W  Mission  W  52-9  th  E  to 

\   beg.     J  H  Kruse  to  C  Wengard 

■; June     15,    1.14 

J-une  16,  1914— N  COPELAND  TER- 
•    race  200  W  Mission  W  52-9  th  E  26 

■  to  beg.  J  H  Kruse  to  C  Wengard.. 
lune  15,   1914 

June  16,  1914— W  TRINITY  6S-9  N 
-   Sutte!'  W  G1-3V4XN  34-4%.     French 

■  American  Bank  of  Savings  (by 
agent  P  J  Walker  to  Forderer  Cor- 

i   nice    works,    June    12,    1314;    Her- 

':   man  Safe  Co,  June  s,  1914 

June  16,  1914— S  CLAY  55  E  Taylor 
;    E  25xS  89-9.     Louis  D  Stuff  to  Olto 

Carson  &  Co June  11,  1914 

June.  16.  1914— LOTS  8  AND  9  BLK  6. 
■,  St.   Francis  Wood.     Westgate  Park 

.    Co   to   E   E   Etherton June   12.   1914 

June    16,     1914— SW    DIAMOND    AND 

Clipper   S   22xW   SO   H  A   222.      Emll 
j  and    wife   Elsie   Nelson   to   whom   it 

■  may  concern June   16,    1914 

June    17,    1914— N    O'FARRELL   SO    W 

'   Dev:sad«ro   W    195   N   137-6   E   150   S 

,    25    E      23    S    25    E    20    S    87-6.        The 

Young      &    Swain    Baking      Co      to 

Burch-Hoffman  Co June  16.  1914 

Jur.e  17,  1914— SW  LOMBARD  AND 
Scott  W  50xS  100.     Bdw  H  Mitchell 

to  General  Building  Works  Co 

I   June  11,   1914 

June     17,     1914— S     TWENTY-NINTH 
'1125   B   Sanchez;   No.   365   23th.      Min- 
nie G  Vogel  to  G  Cavaglieri 

June  17.   1914 

June  17.  1914- E  TWENTIETH  AVE 
175  r  California  S  25xB  120.  J  M 
Peters   to    whom   it   may  concern.. 

June   3.   1314 

June  17,  1914— E  FIFTEENTH  AVE 
175  S  Clement  S  25xE  127-6  (127.6) 
Edward    Ginley    to    whom     it     may 

concern    June    I6.   1914 

June    18,    1914— N   NORTH   POINT    100 

■  W  Broderick  N  362. 5xE  581.25. 
Panama-Pacific  International  Ex- 
position Co  to  Strehlow.  Freese  & 
Peterson June    17,    1914 

June  18,  1914— W  DUPONT  89-6  N 
Washington;  No.  915%  Grant  Ave. 
Kt.ey  Wing  Society  to  Brandt  & 
Stevens June  6,   1914 

June  IS.  1314— SE  VIENNA  275  SW 
Brazil  Ave  SW  23xSE  100  ptn  Lot  2 
Blk  64  Excl  Hd.  James  Glee-on  to 
whom   It   may   concern .  .June    17,    1314 

June  18.  1914 — W  ARGUELLO  BLVD 
(First  Ave)  125  N  Fulton  N  25xW 
124  O  L  5S1.  William.  Kathryn 
and  Jennie  Dillon  to  Bryant  & 
Bishop  June  17,  1914 

Jupne  18,  1914— NE  MORSE  30  NE 
Newton  NE  30xSB  75.     John  B.iork- 

man  to  whom  it  may  concern 

June    15.    1914 

June  18,  1914— S  PERRY  105  SW 
Fourth  SW  25x80.  Marie  J  J 
Hinrichs  to  Harvey  McCracken... 
June  IS.   1914 

June  18,  1914— W  HYDE  127-6  N  Sut- 
ter N  40  W  95  S  10  W  42-6  S  30  E 
137-6  50  V  1321-1322.  I  Rosenberg 
and  Joseph  Calien  to  Steur  &  Burry. 
Crown  Cornice  Works.  Woods  & 
Huddart,  P.nlace  H.irdware  Co.  W  p 
Fuller  &  Co.  Thus  &  James  McKee. 
V.nn  Emon  Elevator  Co.  The  Atlas 
Heating  &  Ventilating  Co,  Ameri- 
can  Elec   Eng  Co.   Pacific   Mfg   Co. 
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L;icey    Bros,    Lciitholdl    &    Co    and 
Tony   Damico June   15,   1914 

June  19.  1914— B  TWENTIETH  AVE 
150  N  Anza  N  25xE  120.  Margaret 
Hainill  to  Thos  Harnill..June  19,  1914 

June  19.  1914— NW  MARKET  273  NE 
Marshall  Square  NW  67.97  E  160.297 
SW  94.366.  Katharine  K  Forbes  to 
John   B  Beck..., June  19.   1914 

June  19.  1314— W  STANYAN  333-6  2-5 
S  Parnassus  Ave  S  25xW  111-6;  Lot 
33  Meyers  Garden.  Wiltord  H  and 
wife  May  C  Wlllams  to  J  D  Bell.. 

Jtine   13,    1314 

• 

LIENS  FILED. 

San   Francisco. 

June  13.  1314— SE  SUTTER  &  JONES 
S  lOOxR  72.  Joseph  Pasqualetti  vs 
S  L  M  Starr  and   L  C  Larsen  .  .$916.25 

June   13.  1914— S  TONQUIN  356.127  W 
Devisadero    W     575xS    725.       Santa 
Cruz    Portland    Cement    Co    vs    Neil      ' 
A   McLean   and    Panama-Pacific   In- 
ternational   Exposition    Co..  .$1601.45 

June  15.  1914— S  TONQUIN  356.127  W 
Devisadero  W575xS  725  The  Mc- 
Gilvary  Stone  Co  vs  Panama-Pacific 
International  Exposition  Co  and 
Nell   A   McLean $811.20 

June  15,  1914— N  SACRAMENTO  112-6 
E  Lyon  B  25xN  127-8%.  B  W  Stone 
vs  W  H  Smith.  Claudine  Bauix  and 
Victor   J    Bauix $100 

June  15.  1914— N  BROADWAY  171- 
10V4  W  Grant  Ave  W  68-3xN  136-6. 
Finnila  &  Seaholm  vs  Nellie  Harris. 
Antonio   and  -Rosa    Demarlini .  .  .$2436 

June  16,  1314— N  HOWARD  36  E 
Russ  E  2SxN  100.  Marshall  & 
Stearns  Co  vs  Ida  Goldblatt  and  W 
H   Daniels    $344 

June  17,  1914— SW  PRBCITA  AVE  & 
Florida  (Ryan  Ave)  SW  25xSE  80. 
Geo  H  Preston.  $84.80;  S  I  Volz. 
$135  vs  John  Eliasen  and  Bergetta 
Bliasen    

June  I",  1914— S  PAGE  140  E  Fill- 
more E  25xS  130.  F  Portman  vs 
William  Hcncke  &  P  H  Born .  .$474.75 

June  17.  1914— E  DOUGLASS  422  S 
19th  S  23xE  125.  Redwood  Manu- 
facturers Co  vs  John  F  Haner.  $127.42 

June  16.  1914— S  PAGE  140  E  Fill- 
more B  25xS  130  Holden-Deuprey 
Co  vs  Wm  Hencke  and  F  H  Born.. 
$427.35 

June  18,  1914 — S  PAGE  140  B  Fill- 
more B  25-4xS  137-6.  Arden  Plaster 
Co  vs  Wra  Hencke $30.15 

June  IS.  1914— W  GARIBALDI  57-6  S 
Union  S  40xW  38-9.  A  I  Mollis  vs 
Walter  S  and  Nellie  B  Eager.  Latin 
Constr  Co  and  T  Loncono $330 

June  IS,  1914— N  FRANCISCO  130  W 
Grant  Ave  W  22-llxN  68-9.  Man- 
srum   &    Otter   vs   K   C   Gardner ..  $133 

OAKLAND  AND  ALAMEDA 
COUNTY. 

RESIDENCE  —  2  sicuy  and  base, 
frame.  $4,000.  Piedmont.  Alameda  Co.. 
(^al.  Architect,  none.  Owner.  Walter 
H.  Crelghton,  1444  Broadway,.  Oakland. 
The  dwelling  will  he  erected  at  the 
corner  of  Manor  Drive  and  Hoily 
Place,  and  has  been  designed  for  an 
eight-room  house  with  baths  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  hardwood  veneer.  Hard- 
wood lloors  w^lll  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  he  furnoce  he;tt  and  open 
Mrc  pl-ices.  Mantels  will  be  of  tile. 
Batli  rooms  will  liave  tile  wainscot  and 
lloors.       Automatic     water    heater    will 
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Get  It  Krom  Bacon 


"A  Mix  a  Minuie" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Ju^  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contractors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 

38-40  NATOMA  STREET 
Telephone  Sutter  1675  San  Francisco 


be  installea.  Bxterloi-  of  tlie  I'nuse 
will  lie  coveiej  wit:,  eement  piaster 
on  inetal  latli.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  woik  by  Day  Labor.  Materials  are 
iiow^   beinK   purcliased, 

RESIDi!;xCE  —  2  siory  and  base, 
frame.  Cost  not  .stated.  Oakland.  Cal. 
Art'l  itect.  .John  Hudson  Thomas.  First 
-Nalional  Bank  Bldg..  Berkeley.  Own- 
er. H.  F.  Jai-k.'>on..  The  dwelling  will 
bo  erected  in  the  Crocker  Highlands, 
and  has  been  designed  for  an  eiglit- 
room  house  with  two  baths  and  sleep- 
ing porch.  Interior  will  be  finished 
in  pine  and  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal rooms.  There  will  he  furnace  heat 
iind  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  An  automatic  water 
)  eater  will  be  Installed.  Bath  rooms 
will  be  flnishea  In  tile  and  equipped 
with  showers.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  latli.  Preliminary  sketches 
only  have  been   prepared. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley.  Ala- 
meda Co..  Cal.  Architect.  Lloyd  A. 
Rally,    1731    Sonoma    avenue,    Bci-kcley. 


Structural  Steel 
Contractors 

Works  at 

HA^RRISOIM  ST., 

bet.  Stti  &  »lti 

San  pranclsco 

Telephone  Market  33T 


Owner.  W.  \V.  .Johnson.  Tlie  dwelling 
lia=  I.eeii  designed  for  a  seven-room 
house  with  bath  and  sleeping  porch, 
and  will  be  erected  in  Claremont.  In- 
terior finish  will  be  of  pine  throughout. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  reception 
hall.  Plans  provide  for  furnace  heat 
and  open  lire  places.  Mantels  will  be 
of  tile  or  brick.  An  automatic  water 
heater  will  be  installed.  Bath  room 
will  be  finished  In  tile  and  will  be 
equipped  with  showers.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  ai-e  now  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Oakland.  Cal. 
Architect.  Julia  Morgan,  .Merchants' 
Exchange  Bldg.,  S.  F.  Owner,  A.  F. 
Hockenbeamer.  The  dwelling  will  be 
erected  on  a  large  lot  and  has  been  de- 
signed to  contain  eight  rooms  and  hath. 
A  garage  will  also  be  erected  on  the 
rear  of  the  property.  Interior  will  be 
finished  in  pine  and  hardwood  veneer. 
Oak    and    Inlaid    floors   will   be   used    In 


Wednesday,      ,Iune      24.     1914. 

room  will  be  finished  in  tile,  .\n  auto- 
matic water  heater  will  he  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Oakland,  Cal. 
Arcl.ltect..  John  Hudson  Thomas,  First 
National  Bank  Bldg..  Berkeley.  Own- 
er, J.  M.  Parks.  The  dwelling  will  be 
erected  In  the  Claremont  Tiact,  and  has 
been  designed  for  an  eight-room  bouse 
w.th  bath  and  sleeping  porch.  Inte- 
lior  Kill  h*  finished  in  pine  with  some 
hai-dwood-  veneer.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  Tliere  will 
be  furnace  heat  and  open  fire  places. 
.Mantels  will  be  of  tile  or  brick.  Bath 
room   will   have  tile   wainscot   and   com- 


po 


fio 


the 


ipa 


vide 


for    furnace    beat    and    open    fire    places. 
Mantels  will  be  of  tile  and  brick.  Bath 


lieater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  have  been  taken  and 
are  now  under  advisement. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,000,  Berkeley.  Alameda  Co.. 
Cal.  Architect,  Julia  -Morgan,  Mer- 
chants' Elxchange  Bldg.,  s.  F.  Owner, 
William  Olney.  The  dwelling  will  be 
erected  in  the  Claremont  Tract  and 
has  been  designed  to  contain  eight 
rooms,  bath  and  sleeping  porch.  Pine 
and  hardwood  veneer  will  l)e  used  for 
Interior  finisli.  There  will  be  hard- 
wood floors  and  beam  ceilings.  Plans 
provide  tor  furnace  heat  and  open  fire 
places.  .Mantels  will  be  of  tile  or  brick. 
Bath  room  will  have  tile  wainscot  and 
Hoor  and  will  be  equipped  with  show- 
ers. Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.  An  automatic  water  heater  will 
be  Installed.  Plans  are  complete  and 
figures  are   being  taken. 

APART.MENT  HOUSE— 3  story  and 
I  asc,  brick  and  frame,  J43.000.  Oak- 
land, Cal,  Architect,  Clay  N,  Burrell. 
.i^lbany  Bldg.,  Oakland,  Owner,  C. 
Laing.  The  building  Is  now  under  con- 
st; uctlon  at  the  corner  of  Grand  ave- 
nue and  Park  View  Terrace,  and  when 
romplete  will  contain  a  number  of  two 
and  tliree  room  suites.  Interior  finish 
\  ill  be  of  pine  with  some  elm  panels 
and  oak  floors.  There  will  be  steam 
heat  and  an  oll-burning  plant.  .■^11 
suites  will  have  wall  beds  and  private 
bath  rooms.  The  architect  is  now 
taking  figures  for  the  following  work: 
Brick  work,  metal  lath,  elevators, 
hardwood  finish  and  floors,  canvas 
decks,  tile  and  marble  work,  galvan- 
ized Iron  work  and  terra  cotta  tile. 

HOTELS — 2,  7  story  and  base,  brick 
and  .steel,  JoO.OOO  each,  Oakland.  Cal. 
Architect.  Clay  N.  Burrell,  Albany  Bldg.. 
Oakland.  Owner,  A.  C.  Aiken.  These 
two  buildings  will  be  erected  on  ad- 
joining property  at  the  corner  of  15th 
and  Jefferson  streets  There  will  be 
stores  on  the  first  floor  besides  the 
hotel  office  and  lobby.  Upper  floors  will 
be  arranged  for  a  large  number  of 
guest  rooms,  a  large  percentage  of 
which  will  have  connecting  baths.  In- 
teriors will  be  finished  in  pine  through- 
out. Some  ornamental  plaster  will  be 
used  in  the  offices  and  lobbies.  There 
will    he   steam    heat,   elevator   service,    a 

supply,  Bath  rooms  will  have  tile 
wainscot  and  composition  floors,  i-x- 
teriors  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  F.  A. 
Muller,  Syndicate  Bldg.,  Oakland,  is 
now  taking  segregated  figures  on  the 
work. 
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PLUMBINCS — 3 

buildings. 

ated.      Oakland, 

Cal.       Ar- 

.    Donovan,    SecL 

irity    Banlt 

nd.     Owners.  Cll 

ly   of  Oak- 

were    opened    a 

t    tlie    last 

Rai 


;ect,    J.    J. 
g..   Oakland. 
1.       Bids 

;ting  of  the  Oakland  Board  of  Edu- 
.on  for  rough  and  finish  plumbing 
the  Emerson,  Garfield  and  Manual 
ining  Schools.  Carl  Doell.  sub- 
ted  the  lowest  bid  for  the  work  in 
Emerson  School  at  |2.024;  James 
ikln  &  Son  were  low  for  the  Qar- 
t    }3,734.8S,   and   W. 


field  School  wor 
S.  Snook  &  Co.  1 
Manual  Training  School  at  12,610.  A 
complete  list  of  the  bids  will  be  found 
under  the  heading  of  Oakland  and  Ala- 
meda   County    in    this    issue. 

RESIDENCE  —  2  story  and  alise. 
frame.  ■{iS.OOO.  Oakland,  Cal.  Arclil- 
tect,  none.  Owner  C.  E.  Carlson.  1512 
Grove    street,    Oakland.      The    dwelling 
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terlals   are   now   being   purchased. 

OFFICES— 3    story    and    base. 


Cla 


C  construction.  $50,000.  Oakland.  Cal. 
Architects,  Mllwain  Bros..  Delger  Bldg., 
Oakland.  Owners,  San  Francisco-Oak- 
land and  Terminal  Railroads.  This 
work  lias  been  mentioned  liere  a  num- 
ber of  times  before  when  tlie  architects 
were  first  commissioned  to  prepare 
plans.  The  building  will  be  erected  at 
the  corner  of  22nd  and  Grove  streets, 
and  will  be  used  as  an  administration 
building  by  the  owners.  Interior  finish 
win  be  of  pine  with  some  hardwood 
veneer.  There  will  be  steam  heat  and 
a  hot  water  supply.  Special  fireproof 
vaults  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  now  being  taken. 

APARTMENT      HOUSE    ADDITION— 
2    story    and    base,      frame.      Cost      not 


stated, 
la 


B.    Ber 


ated    at    the 


Archil 

Bklg.. 

The 


ildi 


Isabel   and  San    Pablo  avenue   will 
dergo   altei-atlons   and   additions.    Stt 
now    occupying   the    first    fioor    will 
removed  and  a   lobby  and   office  for 
apartments    above    will      be      ins 
Upper    floors    will     be    rcmodclec 
new    plumbing,    heating      and      el 
work  will   be  installed.     Plans  ar( 
plete  and   figures  are  now  being 

COLLEGE    BUILDING — 2    story 
base,  reinforced  concrete,  $40,000.  Oak 


aileU. 


nd 


land. 


Cal 


Chi 


Kear 


■t.      Frederick      D. 
reet.   S.   F.      Own- 


er.«.  Califor 
building  w 
foud-jicre    1 


Bids  For  Plumbing,   Oakland  Public  Schools. 


Bids  were  opened  by  the  Oakland  Board  of  Education  Tuesday  niglit  fur 
furnishing  tlie  rough  and  finlslied  plumbing  in  the  Emerson.  Garfield  and 
Manual   Training   Scliools.      Bids   ran   as   follows: 

Pluiiiblns.    OHkland    SchoulM. 

Bidder  Emerson  Garfield       Manual   Training 

J.B.Cruz $2,220  $2,828 

C.    R.    Catton 2,199  3,869  2,899 

F.   S.   Snook   &   Co 2,050  3,742  2,610 

James   Rankin   X-    Son 2,2.14  6.-,  3.73  I, S,",  .1,074.90 

Carl    Dnell    2,024  j.imj 


sembly  hall  and  dormitories.  Pine  and 
hardwood  finish  will  be  used.  There 
will  be  steam  lieat  and  modern  sctiool 
plumbing.  Exterior  of  the  building 
will  be  faced-  with  cement  plaster. 
Plans  are  complete  and  figures  are  now 
being    taken. 

SCHOOL  GYMNASIUM— 2  story  and 
base,  reinforced  concrete,  $25,000.  Ber- 
keley, Alameda  Co.,  Cal,  Architect, 
State  Architect,  George  B.  McDougall, 
Sacramento.  Owners.  California  School 
for  the  Deaf  and  Blind.  Plans  are  com- 
plete and  figures  are  now  being  taken 
for  a  gymnasium  building  at  the  School 
for  the  Deaf  and  Blind.  Plans  and 
specifications  can  be  secured  from  the 
State  Department  of  Engineering.  An 
offltjial  proposal  appears  in  another 
column  of  this  issue.  Bids  will  be 
opened  on  July   20th. 

STORE — 1  story,  frame,  $.i,000.  Oak- 
land, Cal.  Arcliitects,  Hutchinson 
Bros,  470  13tli  slreet,  Oakland.  Owner. 
G.  L.  Kihbe.  .The  building  will  be 
erected  at  the  corner  of  Redwood 
Road  and  Hopkins  street,  and  has  been 
designed  to  contain  five  small  stores. 
Interiors  will  be  finished  in  pine 
throughout.  Patent  store  fronts  will 
be  used.  Exterior  of  the  building  will 
be  faced  witli  cement  plaster  on  mertal 
lath.  Plans  are  complete  and  figures 
are  being  taken. 

MUNICIPAL  AUDITORIUM — 2  story 
and  base.  Class  A  construction.  $1.- 
000,000.  Oakland,  Cal.  Architects, 
Palmer  &  Horbostel.  New  York.  Own- 
ers. City  of  Oakland.  Bids  will  be 
called  for  within  two  weeks  for  tlie 
sheet  metal  works  including  a  number 
of   large    skyiiglits. 

RESIDENCE  —  2  story  and  base, 
frame.  $5,000.  Berkeley.  .Mameda  Co.. 
Cal.  Architect.  Claude  B.  Barton,  First 
Trust  and  Savings  Bank  Bldg.,  Oak- 
land. Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Thousand 
Oaks  Tract,  and  has  been  designed  for 


ho 


ith 


ath 


rch 


Interior 

flni 

ish 

w: 

ill   be 

will   be 

oak 

flc 

lorf 

i  and 

s,       Furr 

lace 

h 

eat 

and 

will  be 

usee 

||. 

Ma 

intels 

Bxterio 

r   w 

ill 

be 

cov- 

It  plaster 

on 

me 

tal 

lath. 

r    prepare 

Id. 

Building   I'oiitracts    .Vwiirded. 
Oiikliiiid. 

No.  Owu€^^  i'lmlrJictor 

1511  Trahucco     Trabucco 

1512  Praser     Hambleton 

1513  Nicholas     Cook 

1514  Pacific     Hdwre Corhctt 

1515  Brownlee     lobanson 

1519  Joyce     Bond 

1520  Sevi"ggl      Bruecker 

1521  Imperial    Garage. .  .Heyer     2 


•1530 
1531 
1532 


1540 
1541 
1542 
1543 
1544 


|Angliero     Griffin 

Stewart     Stewart 

Creighton     Creighton 

Clifford     CliflTord 

Kern     Bassett 

Mldgley     MIdgley 


Alberger     Nielsen 

Davis     Rountree 

McGuinness     Owner 

Pfj^ng    Ptrang 

.Same 


Nethkin     Nethkin 

Taylor     Taylo 

Johnson     Johnso 

Scarpullo    Baccu 

Winkleman    Peterso 

Hughes     .... 


3800 
1600 
600 


4000 
2000 
2600 
2500 


Alder 
Colt  . 
Angela 


.Dow 


Sargent     Johnson 

Aiorganroth     Peterson 

Carlson    Carlson 

Muller     Muller 


1950 
1950 
1782 


(1511)      W    FORTY-SIXTH   AVE    5S9    N 


Day's 


ork. 


Oakland. 

filing. 

.Joe 


One-story  six- 

ucco.      2627  46th 
md. 

COST,  $2000 


11512)  W  FOURTEENTH  AVE  330  S 
Hampel,  Oakland.  One-story  6-room 
dwelling. 

Owner C.  Praser,   661    43rd,   Okd. 

Architect  . .  .None. 

Contractor.  .Fred    Hambleton,    575    43rd, 
Oakland. 

COST.   $2750 


W 


(1513)  S       FORTY-SECOND 
Grove,    Oakland.      One-stor' 
dwelling. 

Owner J.     S,  Nicholas,     606     30th, 

Oakland. 
Arcliitect  .  .  .None. 

Contractor.  .R.   S.   Cook,   10S7   41st,   Okd. 
COST,  $1500 

(1514)  NO.    1224    WASHINGTON.    Oak- 
land.    Alterations. 

Owner Pacific    Hardware   Co..    1224 

Washington.  Oakland. 


.No 


ylis 


inn 


COST.  $1000 

1      LOTS    14    AND    15    BLK    7    Map 
,  4.  Regents  Park.  Oakland  Tp.   All 
rk    for    two    one-story   dwellings. 
■  r F.    E.    Williams.    Oakland. 


.None. 
.AV.  F.   Co 


32 

Filed  June  15,  '14.     Dated  June  11,  '14. 

Frames    up Vi 

Rougli    plastered    Vt 

Completed     'A 

Usual    35   days Vi 

TOTAL  COST,  JISOI) 
Bond,  $9011.  Surety,  Pacific  Coast, 
Casualty  Co.  Limit,  SO  days  after  June' 
12.  Forfeit,  nunc.  Plans  and  specifl- 
cations   filed. 

1517)     NE    FOOTHILL.    BLVL)    &    33TH 
Ave.,  Oakland.     One-story  real   estate 
offlce. 
Owner Oakland    Homes      Corpora- 
tion,     1st      National      Bank 
Bldg.,    Oakland. 
Architect  ...C.    C.    Dakln,    1st    National 

Bank   Bldg.,   Oakland. 
Uay's   work.  COST,    »iu. 

(1519)  NO.  2317  FILBERT,  Oakland. 
Alterations. 

Owner Mrs.  C.  Joyce,  23ia  Filbert, 

Oakland. 
Architect  .  .  .None. 
Contractor.  .J.  Bond,   717  Castro,  Okd. 

COST,    $400 

C1520)  NVV  SEVENTH  AND  PINk, 
Oakland.  Fire  repairs  to  three-story 
frame  hotel. 

Owner G.     B.     Sevaggi,     62     Dover, 

Berkeley. 
Architect  ...Rigliettl  &  Headman,  Phe- 

Ian   Bldg.,   San  Francisco. 
Contractor.. J.  H.  Brueckcr,  1326  E-12th 
Oakland. 

COST,   $4043 

(1521)  W  WEBSTEK  lUl  N  14th  N  65 
W  300  S  50  E  150  S  15  13  130,  Oakland. 
All  woi-k  for  two-story  reinforced 
concrete  garage. 

Owner Imperial   Garage   &    Supply 

Co..   1440  Webster,  Oakland 
Architect  ..  .Clias.    W.    McCall,    Central 

Bank   Bldg..  Oakland. 
Contractor.  .Anthony    &   Heyer,   Dalziel 

Bldg.,  Oakland, 
Filed  June  16,  'll.     Dated  June  12,  '14. 
Excavation    completed    and    con- 
crete   footings    in    place $  925 

Window  frames,  electric  con- 
duits, wood  forms  and  steel  re- 
inforcement   up    to   2nd    noor 3300 

Concrete   poured  up   to   2nd   floor  3000 
Window  frames,  electric  conduits 
rough  plumhlng  in  place,  all  con- 
crete poured,  except  1st  floor  and 

side   walks    3525 

Roof  framed  and  sheathed 1916 

Roof      dampproofing    and      sheet 

metal    work    completed 67o 

Plastered  and  mill  work  complet- 
ed except  sash,  doors  and  glass  1616 

Completed   and   accepted 3116 

Usual     35     days 602j 

TOTAL  COST,  $24,09S 
Bond.  $12,049.  Sureties,  M.  C.  Anthony 
and  C.  W.  Heyer.  Limit.  90  days.  For- 
feit, $10  a  da.w  I'lans  and  specifica- 
tions  filed. 

(1522)  NO.  917  EIGHTEENTH,  Oak- 
land.     Alterations. 

Owner A.    A.    Angllere,    Premises. 

Architect  . .  .Npne. 

Contractor.  .C.   M.   Griffin,    746    5tli    Ave., 
Oakland. 

COST,    $500 

(1523)  W  RA.MONA  near  .Monticello, 
Piedmont.      Erect    two    cottages. 

Owner B.      A.    Stewart,      616      41st, 

Oakland. 
.Architect  ...None. 
Day's    work.  COST,     $6000 
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(1524)  MANOR  DRIVE  &  HOLLY 
Place,  Piedmont.  Two-story  resi- 
dence. 

Owner Walter        Creighton,        1444 

Broadway.    Oakland. 

Architect  .  .  .None. 

Day's   w-ork.  CiitiT,    $3>iOO 

(1529)  W  THIRTY-FIFTH  AVE  16U 
N  Hopkins,  Oakland.  One-story  4- 
rooni   dwelling. 

Owner J.    B.      Clifford.    3S47      33tli 

Ave.,    Oakland. 

Architect  .  ..None. 

Day's   work.  COST,    $1500 

11530)  NO.  4135  THIRTY-NINTH  AVE 
Oakland.      Addition. 

Owner Mrs.  Helen  Kern,  Premises 

-Architect  .  .  .None. 

Contractor.  .E.    D.    Bassett,    804    Fruit- 
vale  Ave.,  Oakland. 

COST,    $60(^ 

(15311  E  STATEN  AVE  150  N  Grand 
Ave..  Oakland.  Fire  i  , -pairs  on  three 
story   frame  apartments. 

Owner C.       W.      Midgley,      Dalziel 

Bldg,,  Oakland, 

Architect  .  .    None. 

Day's    work.  COST,    $3000 

(1532)  S  HARMON  AVE  250  N  Semi- 
nary Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner    M.    Sweet,       6744       Harmon 

Ave..    Oakland. 
Architect  . .  .None. 
Contractor.  .A.     P.       Olson,     2102       57th 

Ave.,   Oakland. 

COST,    $1600 

(1533)  N  E-THIRTY-FOURTH  100  \v 
13th  Ave.,  Oakland,  One-story  flve- 
room  dwelling. 

Owner A.    Hammerberg.   3240  Ade- 
line,  Berkeley. 
Architect  .  .  .None. 
Day's  work.  COST,   $2500 

(1535)  LOTS  1  AND  2  BLK  "N"  East 
Piedmont  Heights,  being  Cor.  Calmar 
and  Paloma  Aves,,  Oakland.  All  work 
for  two-story  and  basement  frame 
dwelling. 

Owner Alameda   Frances    Alberger 

Oakland. 

Architect  ...Chas.    W.    McCall,    Central 
Bank   Bldg.,  Oakland. 

Contractor.  .J.    C.    Nielsen,    S49    .Athens 
Ave.,  Oakland. 

Filed  June  17,  '14.     Dated  June  9,  '14, 
Frame    up,    roof    sheathed    and 

chimney    built     $1707.00 

Brown    coated    1707.00 

Completed  and  accepted 1707.00 

Usual    35    days 1730.50 

TOTAL  COST,   $6851.50 

Bond,    $4000.      Surety,    Chicago    Bonding 

&  Surety  Co.     Limit,   100  days.     Forfeit, 

$1  a  day.     Plans  and  specifications  filed. 

(1537)  E  COR.  MANOR  DRIVE  AND 
Holly,  Piedmont.  All  work  for  two- 
story    frame    dwelling. 

Owner A.  C.  Davis,  Oakland, 

Architect  ..  .Wm.      A.    Newman.     Hewes 
Bldg.,  San  Francisco. 

Contractor..  James         Rountree,         5417 
Shatter  Ave.,  Oakland, 

Filed  June  17,  '14.  Dated  May  23,  '14. 
Frame   up  and   root  ratters  on.. $1000 

Plastered    and    primed 1000 

Completed    and    accepted 1000; 

Usual    35     days 1000  ' 

TOTAL  CO.ST,    $4000 

Bond,    $3000.        Surety,      Massachusetts 

Bonding  &  Insurance  Co.     Limit,  July 


Wednesday, 


1914. 


Day 


.Jas.  .McGuinne 
16lh,  Oakland, 
.None 


.0.   J.      Pfrang.   54S7      Cla 
mont  Ave.,  Oakland. 
.None 

COST,    f2 


(1542)  NB  PLEASANT  VALLEY  COURT 
and  Pleasant  Valley  Ave,,  Oakland. 
One-story  5-room  dwelling. 

Owner C.   J.    Pfrang,      54S7      Clare- 

mont   Ave.,   daklanil. 

Architect  .  .  .None. 


(1343)      W  BROWN  AVE  300  N  Kansas. 
Oakland.     One-story  5-room  dwelling. 

Owner H.  Netlikin,  3755  Brown  Av 

Oakland. 
Architect  .  .  .None, 
l-'ay's   work.  COST.   $1400 


(1344)      NO.    423     WALSWOltTH     AVE., 
Oakland.     Garage, 

Owner G.   Taylor,   Premises, 

Architect  . .  .None. 

Day's    work.  COST,    $400 

(1545)      S   E-EIGHTH  opp.   Fourth   Ave. 
(Oakland.      Carpenter   shop. 

Owner F.      Johnson,    1033      Poplar, 

Oakland 
.Architect  .  .  .None. 
Day's   work.  CO.ST,   $400 


1546)      S    TWELFTH    100    W    Webster, 
Oakland.       One-sto-y    brick    kitchen, 

iwner O.  Scari-     "a,   367  i2th,  Okd, 

.rchitect  . ,  .None. 

'ontractor.  .Baccus      &    Kejinedy,      365 
16th,    Oakland. 

COST.   $300 


(16471  LOT  17  BLK  S  E  Piedmont 
Heights,  Oakland,  All  work  for  two- 
story  frame  dwelling. 

Owner L.   C.   Winkieman.   1422   Fil- 
bert,  Oakland. 

Architect  ...Chas.    W.    .McCall.    Central 
Bank   Bldg.,  Oakland. 

Contractor.  .Peterson   &   Anderson,  Okd, 

Filed  June  17,  '14,     Dated  June  16,  '14 
Frame   up,   root  sheathed  and   brick 

chimney    up    $1363 

Brown   coated    1363 

Completed  and   accepted 1363 

Usual   35    davs 1368 

TOTAL  COST,   $5437 

Bond,   $2728.     Surety,   Aetna   Accident  *' 

Liability  Co.     Limit,   100  days.     Forfeit. 

$1  a  day.     Plans  and  specifications  filed 


(1552)      NO.    3330    WEBSTER,    Oakland. 

Alterations, 
Owner Mrs.   Hughes,   Premises. 


COST,   $4  5 


(1553)  N  SIXTY-SECOND  200  W 
Baker,  Oakland.  Reshingle  and  re- 
repairs. 

Owner H.   Dow.   1011    fiSrd.  Okd. 

Architect  .  .  .None. 

Day's   -work.  COST,    $4  00 


VVfiilieSihiy,       .Tune       :M.      IDH. 

1155-1)  W  FOURTEENTH  AVE  35  S 
E-Sith,  Oakland.  One-story  S-ioom 
dwelling. 

Owner A.    Alder.    24S7    62nd    Ave.. 

Oakland. 

Arohitect  ...None. 

Day's    work.  COST,   $1SI)II 

(1355)  S  FIFTY-THIRD  135  W  Shat- 
tuck  Ave..  Oakland.  One-story  five- 
room  dwelling. 

Owner C.    B.   Colt.    1542   Broadway. 

Oakland. 
Architect  . .  .None. 

Contractor.  .Roger  Colt.   1542   Broadway 
Oakland.  CO.ST,   $2000 

(1556)  NO.  3151  MAGEE,  Oakland. 
Addition. 

Owner N.    Angelani.    Premises. 

Arciiltect  . .  .None  . 

Contractor.  .Plo     Benassini,    5250    Boyd 
Ave..  Oakland. 

COST.   $500 

(1557)  W  EIGHTY-THIRD  AVE  137  .S 
B-14th,  Oakland.  One  and  one-lialf- 
atory  stable. 

Owner H.  .7.  Pedersen,  S231  E-14tn 

Oakland. 

Architect  . .  .None. 

Contr.ictor.  .R.    K.      Larsen.    3337      Elm- 
wood    Ave.,    Oakland. 

COST,    1450 

(155S)  N  E-FOURTEENTH  100  W  3Gtli 
Ave.,  Oakland.  One-.-itory  brick 
stores  (3  stores). 

Owner Gen.  Grufic.  1171   14th.  Okd. 

Architect  ...None. 

Day's   work.  COST.    $5000 

(1659)  S'W  TELEGRAPH  AVE  AND 
37th  S  58.41  Vf  100  S  100  W  50  N  1,0 
E  150.  Oakland.  All  work  for  one- 
story   frame   stores    (3   stores). 

Owner Marie  I.  Bon.  531  37th,  Okd. 

Architect  ...None. 

Contractor..  Jos.      Fllttner,    1700      35th 
Ave.,   Oakland. 

Filed  June  18.  '14.    Dated  June  16,  '14. 

Frame   up    V* 

Brown   coated    V* 

Completed  and  accepted % 

Usual    36    days >/t 

TOTAL  COST,   $3396 

Bond,    none.      Limit,    60    days.      Forfeit, 

$1.     Plans  and  specifications  filed. 

(1563)  E  SEVENTY-FOURTH  AVE 
ISOO  N  E-14th,  Oakland.  One-story  4 
room  dwelling. 

Owner C.   H.     Sargent,   1632     74tli 

Ave.,  Oakland. 
Architect  ...None. 
Contractor.  .W.  Johnson.  1639  81st  Ave.. 

Oakland.  COST,    $S00 

(1564)  W  FOURTEENTH  AVE  140  N 
E-17th,  Oakland.  One-story  5-room 
dwelling. 

Owner A.      Morganroth,      1015      E- 

I5th,  Oakland. 
Architect  ...None. 
C)ntractor..C.     Peterson,     1200     E-24th, 

Oakland.  COST,  $1500 

(1565)  W  THOMAS  50  N  Napa,  Oak- 
land.     Two-story   7-room   dwelling. 

Owner C.    E,   Carlson,    1512   Grove, 

Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $3000 

11566)  E  PIFTY-BBCOND  AVE  1500 
N  E-14th,  Oakland.  (Jne-story  four- 
room   dwelling. 


BUILDING  AND  INDl'HTRIAL  NEWS 

Owner H.    E       .Miller.      1160      52nd 

Ave.,  Oakland. 
Architect  ...None. 
Day's   work.  COST,   $60 


(1567)  NW    EIGHTIETH    AVE    140    N 
Olive,    Oakland.      Green    house. 

Owner Domato  Bros..  Premises. 

Architect  .  .  .None. 

Day's   work.  COST,   $40ii 

(1568)  NO,        1107        NINETY-SECONiJ 
Ave.,  Oakland,     Addition. 

Owner Fred    Langnese.   Premises. 

Architect  ..  .None. 

Day's    work.  COST,     $500 


(1369)  N  MANILA  AVE  181  E  College 
Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner George    H.    Hollldge,      6742 

Claremont  Ave.,  Oakland. 

Architect  . .  .None. 

Day's  work.  COST.  $1930 


(1570)  LOT  10  BLK  7  Map  Meek 
Estated  Orchard.  Hayward.  All  work 
for    one-story    frame    dwelling. 

Owner Frank  Bernardo,  Hayward. 

Architect  . .  .None. 

Contractor.  .Sorensen    Bros..    Hayward. 

Filed  June  20,  '14.     Dated  June  15,  '14. 

Rafters   up    % 

Brown  coated    '^ 

Completed   and  accepted "4 

Usual    35    days 14 

TOTAL  COST,    $1782 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 


(1571)  AUSBON  AVE,  bet.  Olive  and 
Blanch,  Moss  Auseon  Tract,  Oakland. 
All  work  for  one-story  5-room  dwig. 

Owner Aurella       M.        Beauchamp, 

Oakland. 
Architect  . .  .None. 
Contractor.  .Harry  C.  Knight,  522  25th, 

Oakland. 
Filed  June  20,  '14.     Dated  June  6,  '14. 

Celling  Joists  In  place $573 

Ready   for   plaster 575 

Plaster  completed   575 

Finished   door   Jamhs   set 300 

Completed   and    accepted 273 

TOTAL  COST,  $2300 
Bond,  none.  Limit.  75  days.  Forfeit, 
none.     Plans   and   specifications   llled. 

(1572)  NW  BONITA  AND  OAKLAND 
Aves  W  lOOxSW  100.  Piedmont.  All 
work  except  lathing  and  plastering 
for  one-story  and  basement  and  attic 
frame  dwelling  and  garage. 

Owner Edgar  H.  Vance.  1911  Web- 
ster, Oakland. 

Architect  ...Albert  Farr,  6S  Post,  S.  P. 

Contractor .  .Peterson    &    Anderson. 

Filed  June  20,  '14.     Dated  June  19,  '14, 
Roof  sheathed  and  chimney  work 

completed    $1470 

Ready   for   lathing 1470 

Sash    glazed,    exterior   mill    work 
completed   and    50%   Interior   mill 

work    on    job 1441 

Completed   and   accepted 1500 

Usual    35   days 1961 

TOTAL   COST,    $7842 

Bond,   $3921.     Surety,  Aetna  Accident  & 

Liability   Co.      Limit.    90    days.      Forfeit. 

$5.      Plans   and   specifications. 


Building  Contracts   Awarded. 
Berkeley. 

No.       Owner  Contractor       Amt. 

1516  Williams      Cook         1800 

1517  Okd    Hm    Corp Owner         400 


l.i26  Roblnston     Thompson  1000 

1527  Klddlehort     KIddlehott  1000 

152S  Scott     Parry  400 

1336  Jones     Johanson  5957 

153S  Small     Werner  1200 

1539  .Santo    Barker  1300 

1548  Underwood     Kidder  2500 

1549  Saylor    Sayior  400 

1550  Gentry     Dean  500 

153.  Llnd     Lind  1500 

1560  Pearson     Pearson  2000 

1561  Marten     Pearson  400 

1562  Redfield     Thaxter  3000 

(1513)  LOT  8  BLK  4  Martin  Kellogg 
Property,  Berkeley.  All  work  except 
finish  hardware,  plumbing  fixtures, 
electric  fixtures,  shades,  filling  and 
cement  walks  for  two-story  and  base- 
ment   frame   dwelling  and   garage. 

Owner J.    P.    Brownlee,    1508    Fill- 
more, San   Francisco. 

Architect  ...Olin    S.    Grove,    2911    Tele- 
graph  Ave.,   Berkeley, 

Contractor.  .Gustaf  Johanson,  1811  Rose 
Berkeley. 

Piled  June  15,  '14,    Dated  June  10,  '14. 

Frame   up    % 

1st    coat      interior    and      exterior 

plaster  on    ^4 

Completed    and    accepted 14 

Usual   35  days % 

TOTAL   COST,    $5787 

Bond,    $2893.30.      Surety.      Southwestern 

Surety    Insurance   Co.      Limit,    100   days. 

Forfeit,   none.      Plans  and   specincatlnns 

filed. 

(131S1  N  FULTON  —  S  Cor.  Allston. 
Berkeley.     Fire  repairs. 

Owner Mrs.     Francis     Wlilte.     2142 

Shattuck    Ave..    Berkeley. 


.None. 

.Chas.    E.    Urfe 


Pin 


COST,    $400 

(1525)  NO  243S  BOWDITCH,  Ber- 
keley.     Addition. 

Owner Capt.  J.  H.  Rhulei     Prem. 

Architect  . .  .None. 

Contri-'Ctor.  .F.   E.   .\llen,   4i;,'i   34th,   Okd. 
CO.ST     $1000 

(1526)  NO.  41  PLAZA  DRIVE,  Ber- 
keley.    Addition. 

Owner W.       J.       Rabinston.    .   118 

Bonlta    Ave.,    Piedmont, 

Architect  ,,.None. 

Contractor.  .E.    A.  Thompson,    GGO   GOth, 
Oakland. 

CO.ST.   $1000 

(1527)  S  RIDGE  ROAD  300  E  Euclid 
Ave.,  Berkeley.  Alterations  and  ad- 
ditions. 

Owner Hanna      KIddiehoff,       2530 

Ridge    Road.    Berkeley. 


Chile 


.No 


Day's 


COST.    $1000 


(1528)  W  GROVE  75  S  Francisco, 
Berkeley.      Alterations. 

Owner Mrs.       Scott.        5707        Oak 

Grove   Ave,   Oakland, 
Architect  . .  .None. 

Contractor.  .W.    s.    Parry,    2112    Grove, 
Berkeley. 

COST,    $400 

(1536)  LOT  16  BLK  17  Map  North 
Cragmont,  Berkeley.  All  work  for 
Iwo-story  and  basement  frame  dwig. 

Owner Sarah      Scott      Jones      and 

Herbert    Jones,    2175    Shat- 
tuck   Ave..    Berkeley. 
Architect  ..  .Cha.s.   P.   Masten.   2600   Du- 

rant  Ave..  Berkeley. 
Contractor.. Gustaf  Johanson,  1811  Rose 

Berkeley. 
Filed  June  17,  '14.     Dated  Juno  13,  '14. 
Frame    up    $1457 


Br 


ated' 


Completed   and  aueepted 1500 

Usual    35   days 1500 

TOTAL  COST,  15957 
Bond,  12978.50.  Surety,  National  Surety 
Co,  Limit,  90  days  attcr  June  13.  For- 
feit, none.  Plans  and  specifications 
filed, 

I153SI  E  ACTON  212  S  Bancroft  Way, 
Berkeley.     One-story   4-room   dwlg. 

Owner Delia      Small,    6424      Esse.\. 

Oakland. 
Architect  . ,  ,None. 

Contractor.. Chas.   A.  Werner,   2416   10th 
Berkeley. 

COST,   $1200 

(1539)  N  FAIRVIEW  200  E  Adeline, 
Berkeley.  One-story  5-room  store 
and  dwelling. 

Owner S.      Santo,    1919      Fairview, 

Berkeley. 
Architect  ..  .None. 

Contractor.  .M.    G.    Barker.    1456    Harri- 
son, Berkeley. 

COST,  $1300 

I154S)  W  SAN  PABLO  AVE  100  N  Ma- 
dison, Berkeley.  Brick  addition  to 
Theatre. 

Owner B.      E,      Underwood,      2041 

Francisco,  Berkeley. 
Architect  .  .  .None. 

Contractor.. Kidder  &  McCullough,  2075 
Addison,    Berkeley. 

COST,  $2500 

(1549)  NO.  1031  OXFORD,  Berkeley. 
Concrete   garage. 

Owner F.    Saylnr.    Premises. 

Architect  .  ..None. 

Day's   work.  COST,    $400 

11550)  S  BERKELEY  WAY  200  W 
Grant,  Berkeley.     Alterations. 

Owner S.Gentry,      172S     Berkeley 

Way,    Berkeley. 
.Architect  . .  .None. 
Contractor.  .Al.    Dean. 

COST.  $50(1 


S    We 


Ber 


(1551)      W     .MABEL 

keley.      One-slory    5-room    dwelling. 
Owner George   E.   Llnd,   479   Pren- 
tiss,  San  Francisco. 
Architect  . .  .None. 
Day's  work,  COST,   $1500 

(1360)  N  CHANNING  WAT  ISO  W  San 
Pablo  Ave.,  Berkeley.  One-story  5- 
room  dwelling. 

Owner Ben    Pearson,    2403     Grant, 

Berkeley. 

Architect  . .  .None. 

Day's  work.  COST,   $2000 

(1561)  S  AMADOR  AVE  75  E  -Mari- 
posa. Berkeley.     Garage. 

Owner G.  M.  Martell,  Premises. 

Architect  .  .  .None. 

Contractor.  .Ben    Pearson,    2403      Grant, 
Berkeley.  COST,   $400 

(1362)  NO.  2525  HEARST  AVE..  Ber- 
keley.    Alter  2-story  flats  into  apart- 


Owner Estate  Lucretii 

Architect  .  .  .None. 
Contractor.  .P.   W.   Thaxter 
Ave.,  Berkeley. 


M.  RedfleUI 
2454  Ashby 
COST,   $3000 


Iliiililiiii;   Contracts   Awarded. 
Alameda. 


No.        Owner  Contraelor 

1508  Ludemann     Arada 

1509  West  End    Owner 


BUILDING   AND   INDl'STRIAI,   Nc>WS 

1510     Schmidt     Schmidt         Sim 

1534      Fraught    Wocker        21100 

(1508)  NO.  1313  CAROLINE,  Alameda. 
Repairs. 

Owner A.  H.  Ludemann,   Premises. 

.\rchitect  .  .  .None. 

Contractor.  .Thos.       Arada.       861       Oak. 
Alameda. 

COST,  $500 

(1309)  N  S.\N  .liJ.SE  .iVE  33  E  of  Peach 
Alameda.      One-story    4-room    dwlg. 

Owner West      End      Bldg.     Ass'n.. 

1600   Webster.   Alameda. 
.\rchitect  .  .  .None. 
Day's  work.  COST.  $1250 

(1510)  NO.  364  CENTRAL  AVE.,  Ala- 
meda.    Bath  rooms. 

Owner Ann         Schmidt,         Cottage 

Baths,  Alameda. 
Architect  .  .  ,None. 
Contractor. -Paul    Schmidt,    Premises. 

COST,    $500 

(1534)  SW  SAX  ANTONIO  AVE  AND 
Chestnut,  Alameda.  Interior  decorat- 
ing, painting  and  varnishing  tor  St 
Jo-«eph's  Church. 

(Jwner Rev.   J.   B.   Fraught,  Ala. 

Architect  ..  .Cunningham  &  Politeo,  1st 

Nafl.    Bank    Bldg.,   S.    F. 
Contractor,  .A.   C.   Wocker,   1370   Sutter. 

San  Francisco. 
Filed  June  17,  '14.     Dated  June  13,  '14. 

1st   day   of   each   month 75% 

Usual    35    days 25% 

TOTAL  COST.  $2000 
Bond.  $1001).  Surety,  National  Surety 
Co.  Limit,  Aug.  20.  Forfeit,  $10  a  day. 
Specifications   only   filed. 

« 

COMI'LETION  NOTICES. 

AI.AMKUA    COl  NTV. 

June  13,  1914— LOT  15  BLK  2  Map 
Thousand  Oaks  Heights,  Oakland 
Tp.  J  H  Spring  by  George  Friend 
to  Spring  Constr  Co.... June    12,    1914 

June  15,  1914— LOT  11  BLK  17  Map 
Northbrae,  Bkly.  W  G  Appleton 
to  Spring  Constr  Co... March   15,   1914 

June  15,  1914— LOT  30  BLK  18  Map 
Northbrae,  Bkly.  W'  G  Appleton  to 
Spring  Constr  Co April   5,   1914 

June  16,  1914— W  THIRTY-EIGHTH 
Ave  429.73  SW  Old  County  Road  W 
263.31  SW  6.04  SW  60.22  SB  ISO.., 
SE  71.53  NE  82.73,  Okd.  Mrs  C  S 
Sherwood  to  Jos  Fiittner .  June   15,     11 

June  16,  1914— W  SPRUCE  —  N  Los 
Angeles  Ave,  being  Lot  49  Blk  1, 
Berkeley  Heights,  Bkly.  L  O  Hans- 
son    to   Louis   Hansson...June   9.    1914 

June  17.  1914— NW  RAWSON  AND 
Trask  Ave,  Okd.  J  De  Costa  to  H  S 
Butler ...June    6,    1914 

June  17,  1914 — LOT  9  BLK  17,  North- 
brae, Bkly.  Tom  R  Wheldon  to  H 
H    Schuessler June    15,    1914 

June  18,  1914- ELEVATED  STRUC- 
ture  of  16th  Street  Depot,  Okd. 
Southern  Pacific  Co  to  C  H  Krueger 
June   13,   1914 

June  18,  1914— LOTS  22  AND  23  B 
Regents  Park  Add'n  in  Thousand 
Oaks,  Oakland  Tp,  H  B  Van  Etten 
to  J  F  Loughery June  18.  1914 

June  IS,  1914— IN  FRONT  OF  LOTS 
82,  S3  and  84  Blk  bounded  hy  Har- 
lan. Estabrook  and  Clark  Sts  and 
right  of  way  of  S  P  Co.,  also  ptn 
Lots  97  and  98  and  all  Lots  99  and 
100  block  bounded  by  Estabrook, 
Wicks  Landing  Ave,  Clark  &  right 
of  way  of  S  P  Co,  San  Leandro. 
Western  Pacific  Railway  Co  to 
Ernest  H  Sundberg June  10,   1914 


Wednesdiiy.      June       24,      1914. 

June  IS,  1911—4  MILES  FRO.M 
Pleasantun  Tp.  J  Witt  Dougherty 
to  J  Looney  Co June   12,   1914 

June  IS,  1914— LOT  143  Higgins  Tract, 
Bkly.  F  H  Dailcy  to  O  M  Bullock. . 
June   16,   1914 

June  19,  1914— LOT  59  BLK  2  Ber- 
keley Heights,  Bkly.  Georgine  C 
Knoll   to  L  S  Lewis April    21,   1914 

June  19,  1914— W  RAWSON  40  N 
Trask  being  ptn  Lots  10  and  11 
Blk  "A"  Scenic  Blvd  Kn-11  Tract, 
Bkly.  Rosa  B  Tremble  to  J  W 
Monroe June  3,  1914 

June  19,  1914 —  (1)  NE  CHANNING 
Way  and  McKinley  Ave  N  80  E  37; 
(2)N  Channing  Way  74  E  McKinley 
Ave  E  37  N  SO;  (3)  N  Channing  Way 
148  E  McKinley  -Ave  N  120  E  36.96 
S  120  W  37.68,  Bkly.  Basil  K  Den- 
bigh to  Patrick  Nelson  Bldg  Co.  .  . . 
June   IS,    1914 

June  19.  1914— N  10  LOT  2  all  Lot  3 
and  S  4-2  Lot  4  Blk  "D"  Map  Broad- 
way Terrace,  Okd.  R  H  Banning 
and  Jas  E  Stewart  to  whom  it  may 

concern June    13    .1914 

» 

LIENS  FILED. 

ALAMEDA     COUNTY. 

June  13,  1914— LOT  4  BLK  9  Map 
Claremont,  Berkeley.  California 
Standard  Pi  Mill  Co,  $235.30;  Mc- 
Kibben  &  Taylor,  $400  vs  Bay  City 
Bldg  Co,  Helena  Ka'hryn  and  Jas 
C    Bowman 

June  15,  1914— W  HARRISON  456  N 
14th  N  50  W  150,  Okd.  P.  J  Kolich. 
$75;  E  S  Thompson.  $259.73  vs  Wm 
I  Reed,  L  A  Brown  and  L  Snook.  . . 

June  18.  1914— LOT  58  Resubdivision 
Peralta  Park,  Bkly.  Hooper-Dom- 
brink  Art  Glass  Co  vs  E  B  Fontaine, 
.\lberta  Fontaine,  Viola  E  Studor 
and    C    M    Blabon $14 

June  19,  1914 — NW  TENTH  AVE  100 
NE    E-20th    NE    50xNW     100,    Okd, 

Hogan  Lumber  Co  vs  A  Y  Skee 

$402.90 

♦ 

AD.VNDONMEIVT     OF     HOMESTEAD. 

ALAMEDA    COUNTY. 

June  17,  1914— SW  MINTURN  AND 
Eagle  Ave  W  3SxS  93,  Alameda. 
E   H  and   J   M   Cailson    (husbanr').. 

MARIN,   CONTRA  COSTA  AND 
SONOMA    COUNTIES. 

BRIDGE--Frame  and  toncrete.  Cost 
not  stated.  San  Rafael,  Marin  Co.,  Cal. 
Engineer,  County  Surveyor,  San  Rafael. 
Owners,  .Marin  County.  Bids  will  be 
opened  on  July  7th  for  constructing  a 
wood  and  concrete  bridge  over  Nicaslo 
Creek  In  Marin  County.  Plans  and 
specifications  can  be  secured  from  the 
County   Engineer. 

BRIDGE — Reinforced  concrete  and 
steel.  Cost  not  stated.  Napa,  Napa  Co., 
Cal.  Engineer.  City  Engineer,  Napa. 
Owners,  City  of  Napa.  Plans  for  a  new 
bridge  of  the  steel  and  reinforced  con- 
crete type  to  be  ei-ected  over  the  Napa 
River  on  East  First  street  have  been 
completed.  Bids  are  now  being  called 
and  will  be  opened  on  July  2nd.  Plans 
and  specifications  can  be  secured  from 
the  City  Clerk. 

SEWER  WORK.  MANHOLES.  ETC. 
— Cost  not  stated.  San  Rafael,  Marin 
Co.,  Cal.  Engineer.  City  Engineer,  San 
Rafael.  Owners.  City  of  San  Rafael. 
Plans  have  been  completed  and  bids 
will  be  opened  on  June  29th   tor  sewer 
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work  in  the  town  of  San  Rafael.  The 
work  will  reiiulre  approximately  the 
following  quantities:  41  brink  or 
concrete  manholes,  Id  lampholes  with' 
fi  Inch  pipe,  39"  feet  12  Inch  pipe,  124 
feet  10  inch  pipe,  210  feet  8  inch  and^ 
SSO  feet  6  inch.  Plans  and  specifica- 
tions can  be  secured  from  the  City, 
Clerk,  Eugene  VV.  Smith.  An  offlciai 
proposal  appears  in  anotlier  column  of 
this   issue. 

BATH  HOUSE  EQUIPMENT— Cost 
not  .stated.  San  Rafael.  Marin  Co..  Cal. 
Architect.  Thomas  O'Connor.  San  Ra- 
fael. Owners,  City  of  San  Rafael.  Bids 
are  now  being  called  for  on  the  me- 
chanical equipment  for  the  new  Public 
Batlis  being  erected  in  San  Rafael. 
Tlie  work  includes  the  following: 
Steam  heating.  Hush  and  salt  water 
heating,  swimming  pool  supply  and 
heating,  steam  generating  and  dis- 
tributing engine,  power  transmission 
and  laundry  equipment.  Bids  will  be 
opened  on  June  29tli.  Plans  and  speci- 
fications can  be  secured  from  the  City 
Clerk. 

LIBRARY— 1  story  and  base,  rein- 
forced conx?rete.  Cost  not  stated.  San 
Anselmo.  Marin  Co..  Cal.  Architect's 
name  not  given.  Owners.  Town  of 
San  Anselmo.  Bids  opened  tor  the  con- 
struction of  this  building  show  Fred 
Field  low  at  $3,000.  He  wUI  probably 
be  awarded  the  contract.  Bids  ran  as 
high    as    $10i600. 

CHURCH— 1  story  and  base,  frame 
and  plaster,  }1S,000.  Dixon.  Solano  Co., 
Cal.  Architect.  John  J.  Foley.  46  Kear- 
ny street,  S.  P.  Owners,  Roman  Cath- 
olic Church  of  Dixon.  The  building 
has  been  designed  in  the  Mission  style 
and  will  contain  a  main  auditorium 
and  Sunday  school  rooms.  Interior 
finish  will  be  of  pine  and  redwood  with 
ornamental  plaster  in  the  main  audi- 
torium. There  will  be  a  central  heat- 
ing system,  probably  warm  air.  Art 
glass  and  marble  are  specified.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Bids  have  been  taken  and  a  contract 
will    he    awarded    shortly. 

WATER  TOWER  AND  STEEL  TANK 
—Cost  not  stated.  San  Rafael.  Marin 
Co..  Cal.  Engineer.  City  Engineer.  San 
Rafael.  Owners.  City  of  San  Rafael. 
Plans  are  complete  and  figures  will  be 
opened  on  June  29th  by  the  City  Coun- 
cil for  constructing  a  water  tower  and 
steel  tank.  Tank  will  have  capacity 
of  60.000  gallons.  Plans  and  specMca- 
tions  can  be  secured  from  the  City 
Engineer   or   the  City  Clerk. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  Sausalito.  Marin  Co..  Cal. 
Engineer.  Constructing  Quartermas- 
ter's Office,  Fort  Mason.  Bids  are  now 
being  taken  tor  a  reinforced  concrete 
bridge  to  be  erected  at  the  entrance  to 
Fort  Baker.  The  cost  will  be  divided 
between  the  War  Department  and  the 
town    of    Sausalito. 

TANK  FARM — 1  .i  steel  oil  tanks. 
Cost  not  stated.  Richmond.  Contra 
Costa  Co.,  Cal.  Engineer.  EngineerlRg 
Dept.  Standard  Oil  Co..  Standard  Oil 
Bldg..  S.  P.  Owners.  Standard  Oil  t,o. 
Work  has  been  started  on  15  large 
steel  oil  tanks  and  is  progressing 
rapidly.  The  company  intends  to  erect 
100  of  these  tanks  before  the  close 
of    1914. 

STORES  AND  OFFICES — 2  story  and 
base,  brick.  Cost  not  stated.  Rich- 
mond. Contra  Costa  Co..  Cal.  Archi- 
tect. J.  B.  Ogborn.  Richmond.  Owners. 
Charles  J.  Crary  and  M.  Heinzon.  The 
building  will  be  erected  on  Macdonald 
avenue    near    9th,    and    will    cover    an 
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area  of  50  by  SO  feet.  There  will  be 
four  stores  on  the  first  floor.  Upper 
floor  will  be  arranged  for  offices.  In- 
terior finish  will  be  of  pi|,e  through- 
out. Patent  store  fronts  are  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and   figures  are   being   taken. 

Contriicis    .\warded. 

HOTElL — 2  story  and  base.  brick. 
$50,000.  Point  Reyes,  Marin  Co..  Cal. 
Architect's  name  not  given.  Owner, 
Mr.  Grand!.  Contractor,  Stewart  Scott. 
Petaluma.  Contract  price.  $50,000. 
Note:  The  building  will  cover  a 
ground  area  of  100  b>  U'll  feet. 
« 

BUILDING   CONTRACTS. 

MARIN   COUNTY. 

SITUATE     IN     SAN     ANSELMO.     Marin 
Co.       Excavation,    concrete    and    car- 
penter  and    wood    work   for   one-story 
reinforced   concrete  garage. 
Owner W.  C.   Wessell,    1341   Stock- 
ton   St..   San    Francisco. 
Architect  ...J.  A.  Porporato.  619  Wash- 
ington  St.,   San   Francisco. 
Contractor.  .Marin  County  Rock  Co.,    (a 

Corp.) 
Filed  June  15,  '14.     Dated  June  13.  '14. 

Wooden    forms   up $500 

All    forms    filled   with    concrete...    600 

When    accepted    600 

Usual    35   days 625 

TOTAL  COST,  $2325 
Bond,  none.  Limit,  SO  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

SAN  RAFAEL,  Marin  Co.  Carpenter 
work,  concrete  work,  painting,  etc.. 
for  one-story   frame  garage   building. 

Owner J.    Albert.   San    Rafael. 

Architect  ..  .Thos.  O'Connor,  San 

Rafael. 

Contractor.  .T.   J.  Mosely,   San   Rafael. 

Piled  June  18,  '14.     Dated  June  17,  '14. 

Frame   up    $737.50 

When    enclosed     737  50 

When  completed    737.50 

Usual    35    days 737.50 

TOTAL    COST,    $2950.00 

Bond,  $737.50.     Surety.  Chicago  Bonding 

&    Surety      Co.    of      State    of      Illinois. 

Limit  40   working  days.     Forfeit,   none. 

Plans   and   specifications  filed. 

■'CHICKEN  POINT,"  San  Rafael,  Marin 
Co.  Carpenter  work,  electrical  work, 
payitlng,  etc.,  for  one-story  frame 
bUiQgalow. 

Owner Roger    Bocqueroz,    Chicken 

Point  near  San  Rafael,  Cal. 
Architect  ..  .John    Baur,    Sharon    Bldg.. 

San   Francisco. 
C«5,tr'actor.  .S.  Saarl.  46  Kearny,  S.   P. 
Pii^  June  17.  '14.     Dated  June  9.  '14. 

Floor   joists    on $330 

Frame    ready    330 

When    painted    330 

Wlien     finished     330 

Rough    plumbing    in 330 

Usual    35    days 550 

TOTAL  COST,  $2200 
Bond,  none.  Limit.  45  working  days. 
Foretit.  none.  Plans  and  specifications 
filed. 

♦ 

COMPLETION  NOTICES. 

MARIN    COUNTY". 

RECORDED  ACCEPTED 

June  15,  1914— LINDA  VISTA  TRACT, 

San    Anselmo.  Hans    Walder    to 

whom  it   may  concern .  .June   12.    1914 

June   16,   1914— BOLSA  VALLEY  TCT. 


Mill    Valley.      Grant    E    Appelby    to 
Fred  E   Roemer June   13.    1914 


COMPLETION  NOTICES. 

I'O.^TR.V    COST.4    COUNTY. 

KECOItUED  ACCEPTED 

June    16.    1914— LOT   7    ELK    "E"    Map 
of  Nlcholl   Sbdvn,   Richmond.     Hoyt    ] 

&  Greene.   Inc   to  T  S  Handley . 

June    7,    1914- 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY 

BRIDGE  EXTENSION  —  Reinforced 
concrete.  Cost  not  stated.  San  Jose. 
Santa  Clara  Co..  Cal.  Engineer.  County 
Surveyor.  Court  House.  San  Jose.  Own- 
ers, Santa  Clara  County.  Plans  for  the 
extensions  to  be  built  to  the  reinforced 
mcrete    bridge    over    Llagas    Creek    on 


.Mar 


San 


completed  and  figures  are  now  Ueing 
called.  Bids  will  be  opened  by  the 
Board  of  Supervisors  on  July  20th. 
Plans  and  specifications  can   be  secured 


BUILDINfi    CONTRACTS. 

SANTA     CLARA    COUNTY. 

NO.    547   N-THIRD   ST,    San    Jose.      Six- 
room   cottage. 

Owner Thomas    Lynn.    76    E-Jullan 

St..   San   Jose. 
Arcliitect  .  .  .  F.  D.  Wolfe,  National  Bank 

Bldg.,    San    Jose. 

Contractor.. C.    P.      Keesling,    347      Coe 

Ave.,  San  Jose. 

COST,   $2500 

NW    FIFTH  AND      LEWIS      STS.,      San 
Jose.     One-story  warehouse. 

Owner J.   P.   Pyle  &  Sons,   Prem. 

Architect  . .  .None. 

Day's  work.  COST,   $400 

NO.     455     N-SEVENTEENTH     ST..     S:in 
Jose.     Six-room   cottage. 

Owner E.  D.  Wells.  445  N-17th   St., 

San  Jose. 
Architect  . .  .None. 
Day's    work.  COST.    $2000 

NO.    673    N-FIRST  ST..    San   Jose.   Seven 
room   cottage   and   garage. 

Owner G.    L.    Holtum.   Premises. 

Architect  ..  .Ye      Plan    Shop.      Theatre 

Bldg..   N-lst  St..   San   Jose. 

Contractor.  .J.    E.       Perkins.    1100      E- 

Santa  Clara  St..  San  Jose. 

COST,    $3215 

NO,    475   N-SAN   PEDRO    ST.,    San    Jose. 
Three-room  cottage. 

Owner Mrs.   w.   Wright.   Premises. 

Architect  .  .  .None. 

Day's  work.  COST.  $725 

NO.  159  GRANT  ST.,  San  Jose.   Six-room 
cottage. 

Owner Kelley    Bros,.    Premises. 

Architect  .  .  .None. 

Day's   work.  COST.    $1,S00 

NO.    2SS    S-NINTH   ST..    .San,  Jose.      Six- 
Owner C.  C.   Lewis.   447   S-15th   SI.. 

San   Jose. 
Architect  . .  .None. 
Day's   work.  COST.    $2926 
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Veneered  Panels  that 
ARE  good— -order 


For  all  purposes  use 
Wybro  Panels 

No  matter  what  "kind"  of  a  panel  you 
require,  you  will  find  it  among  the  WYBRO 
family  of  168  varieties. 

"A  Panel  for  every  purpose"— -that's 
the  WYBRO  advantage.  And  they  are  all 
UNIFORM  in  quality— always  the  best  ob- 
tainable. 


Wtiite  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


BllLDIX;   lONXR.iCTS. 


SAN    MATEO   COUNTY. 


COLU.MBUS  AVE  &  ADELINE  DRIVE, 
Easton.  All  work  e.\cept  grading, 
plumbing.  painting  and  electric 
work  necessary  to  complete  one- 
story    reinforced    concrete   garage. 

Owner C.      Frederick.     Kohl.      San 

Mateo. 
Architect.  .  .Howard      &    White,      Lick 

Bldg.,  San  Francisco. 

Contractor.  .John    Mac   Bain,    Menlo   Pk. 

|.-Ilcd  June  12,  '14.     Dated  May  25,  '14. 

Monthly  payments  to  the  amount 

nf    75%    of    labor    and    materials 

furnished     ?n, 836.50 

Usual    35    days 3,945.50 

TOTAL  COST,  fl5,7S2.00 
Bond,  J7,S91.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  90  days, 
l^orfcit.  none.  Plans  and  speciflca- 
tion.s  nlcd. 

• ■ 

COMPLETION  NOTICES. 

SAN  MATEO  COU.NTV. 

RECORD2D  ACCEPTED 

June  5,  1914 — LOT  1  ELK  "A"  Mission 
Street  Tct,  San  Mateo  Co.  Antonio 
Gcnochlo  to  G  E  Doerlng.June  4.  1914 

.lone  5,  1914— LOTS  75,  7S,  78  less  3 
acres.  Occidental  Land  &  Improve- 
ment Co..  Hillsborough.  George 
A  Pope  to  Van  Sant-Houghton  Co 
May    29.    1914 

June  G.  1914— UPLANDS.  Hills- 
borough. Charles  T  Crocker  to  Mc- 
Gllvray   Stone   Co June   2.   1914 

Juno  S,  1914 — UPLANDS,  Hillsbor- 
ough. Charles  Templeton  Crocker 
to   .Vlangrum   &  Otter June    2,    1914 

June  S,  1914— LOT  33  BLK  47,  San 
.Mateo.  U  R  Hicks  to  W  C  Barrick 
June    1,    1914 

June  11,  1914— LOTS  4  AND  8  BLK 
11,  East  San  Mateo.  George  W  Mc- 
Blwain  to  S  A  Nelson ..  .June  5.  1914 

June  12.  1914— VALPARAISO  AVE. 
Menlo  Park.  Academy  of  the  Sacred 
Heart   to   R  O  Graham.  .  .June   3.    1914 

lone  13,  1314— LOTS  24,  25  AND  26 
Hlk  4,  Crocker  Tract,  Daly  City. 
Hoard  of  Trustees  of  Daly  City  to 
G    J    noering June    12,    1914 

FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

I'O.ST  OFFICK— L'  story  and  base, 
brick  and  stone,  »52,000.  Hanford, 
Kings  Co..  Cal.  Architect,  Supervising 
Architect  Oscar  Wenderoth,  Washing- 
ton, D  C.  Owners,  United  States  Gov- 
ernment. Bids  opened  for  the  construc- 
tion   of    the    new    Federal    Building    at 
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the  City   Clerk. 

SCHOOL  ADDITION— 1  story,  brick 
and  concrete.  Cost  not  stated.  Fresno. 
Fresno  Co.,  Cal.  Architect,  W.  D. 
Coates.  Rowell  Bldg.,  Fresno.  Owners. 
City  of  Fresno.  Plans  are  complete 
and  bids  are  now  being  taken  for  an 
addition  to  the  shop  building  of  the 
present  Fresno  High  School.  Plans 
and  specifications  can  be  secured  from 
the  architect.  Bids  will  be  opened  on 
July   2nd. 

BRIDGES — 2.  timber  pile  and  con- 
crete. Cost  not  stated.  Kernville. 
Kern  Co..  Cal.  Engineer.  County  Sur- 
veyor BufBngton.  Bakersfleld.  Owners. 
Kern  County.  Bids  will  be  opened  on 
July  15th  for  two  bridges  across  the 
North  Fork  of  the  Kern  River.  Plans 
and  specifications  can  be  had  from  the 
County  Surveyor. 

SUBWAY  —  Concrete  construction. 
i$30.000.  Fresno.  Fresno  Co.,  Cal.  En- 
gineer. City  Engineer.  Fresno.  Own- 
ers. City  of  Fresno.  The  City  F.ngineer 
is  preparing  plans  for  two  subways, 
each  15  feet  in  the  clear,  to  be  built 
across  the  Southern  Pacific  tracks  at 
Monterey  street.  Bids  will  be  ca'led 
for  shortly. 

SCHOOL  ADDITION— 2  story  and 
base,  brick.  $80,000.  Bakersfleld,  Kern 
■Co.,  Cal.  Architect,  Orvllle  L.  Clark, 
Bower  Bldg..  Bakersfleld.  Owners, 
High  School  District, 
ig  prepared  for  a  two- 
to  the  Kern  County 
Plans  are  nearly  corn- 
will  be  called  for  short- 
lentlon    will    be   made    of 
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SCHOOL — 2  story  and  base,  brick, 
'$45,000.  Lindsay,  Tulare  Co.,  Cal.  Ar- 
chitect. F.  W.  Griffin,  Visalia.  Own- 
ers, Lindsay  School  District.  The 
building  will  contain  eight  class  rooms, 
assembly  hall  and  ofBce.  Interior  fin- 
ish 'will  be  of  pine.  There  will  be  a 
steam  heating  system.  oil  burning 
equipment  and  modern  school  plumb- 
ing.      Exterior    will       be      faced      wltn 


E.  H.  Williams 


Chalmer  Munday 


Monday  &,  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Fhelan  Building,        San  Franciso 


Ali.MI.NISTIJATION  BUILDING— Cost 
ii.it  stated,  .\tascadero,  San  Luis  Obispo 
fo,.  Cal.  Architects,  Bliss  &  Favllle, 
Balboa  Bldg.,  S.  P.  Owners.  Atascadero 
Colony.  Plans  have  been  completed  and 
figures  are  now  being  taken  for  the 
main  administration  building  which  is 
to  be  erected  at  the  Atascadero  Colony 
in  San  Luis  Obispo  County  for  the  Atas- 
cadero Community,  a  company  promot- 
ed by  Lewis,  of  University  City  fame 
and  publisher  of  the  Women's  World. 
It  is  the  intention  of  the  company  to 
build  a  complete  city  with  warehouses, 
cold  storage  plant,  factories,  packing 
houses,  stores,  hotel  and  life  apart- 
ments. The  company  holds  several 
thousand  acres  of  rich  farm  lands 
which  are  all  under  option  and  which 
will  be  farmed  under  the  scientific  di- 
rection of  the  best  authorities  in  Cali- 
fornia. The  administration  building 
wll  be  three  stories  high,  of  reinforced 
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over  $100,000.  Excavation 
tion  work  has  been  cor 
figures  are  being  taken  oi 
of  the  work.  Work  is  progressing 
rapidly  on  plans  for  the  other  build- 
ings and  contracts  will  be  let  shortly. 
Contracts   Awarded. 

ELECTROLIERS  —  $45,000.  Fresno, 
Fresno  Co.,  Cal.  Engineer,  City  Engi- 
neer, Fresno.  Owners,  City  of  Fresno. 
Contractors.  Ne  Page  &  .McKinney  Co.. 
Seattle.     Contract  price.  $45,000. 
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iBy  Special  Wire, 

WASHINGTON.  D.  C.  June  IS.  1914- 
Seven  sets  of  figures  were  opened  in  tne 
.Supervising  Architect's  office  today  for 
the  construction  of  the  new  Federal 
Building  at  Hanford,  Kings  Co.,  Cali- 
fornia. All  bidders  were  from  Cali- 
fornia. Bids  were  taken  for  both  lime- 
stone and  sandstone  facing.  Prank 
Gallagher  of  San  Francisco  submitted 
the  lowest  figures  at  $52,990  for  lime- 
stone and  $52,790  for  sandstone.  A 
complete  list  of  the  figures  follow: 
Hanford    PoBt    Office. 

Bidder  Limestone  Sandstone 

Frank    Gallagher.   S.   P... $52. 990   $52,790 

J.   B.  Relte.  S.  F 53.363      53.241 

Trewhltt   &   Shields  Co. 

Fresno    53.700     54.000 

The   Kllng   Co.   L.   A 53.830     54.130 

O.   Monson.   S.  F 55.937     56.637 

P.  J.  Lynch.  S.  F 61.798     61.595 

Johnson.s    Bros..    Kings- 
burg     65.945     65.742 


Wndnesday,      June      H.     1914. 

BUItDING   CONTRACTS. 

FllESNO   COUNTY. 

I'ljRTION  OP  LOTS  17  TO  22  BLK  85 
11 50  feet  on  J  St  and  65  teet  deptiv 
on  Fresno  St.),  Fresno  All  work 
tor  four-story  Class  "A"  oflice  build- 
ing. 

Owner L.  L.  Cory.  Fresno. 

Arcllitect  .  ..E.       Matliewson,       Forsyth 

BIdg.,   Fresno. 
Contractor.  .Emmeft     Rlggins    and     .•. 

A.    Palmer.   Fresno. 
Filed  June  15,  '14.     Dated  June  10,  'U. 
V5%  of  cost  of   laljor   and   materials 
used     when     concrete    foundations 

are    in    place 

Monthly     payments     thereafter     of 
75%  of  cost  of  labor  and  materials 

used   each   month 

Usual    35    days 25% 

TOTAL  COST,  fl03,6H 
Hond,  $52,000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  200  work- 
ins  (Jays.  Forfeit,  1100  per  dav.  Plans 
and    sperillcations    filed. 


SACRAMENTO,    STOCKTON    Sc 
NORTHERN  CALIFORNIA. 


!iCH<, 


story,  frame.  U,.500.  Mo- 
.lesto,  Stanislaus  Co..  Cal.  Architect, 
Jt'.=eph  Losekann,  San  Joaquin  Bidg., 
Stockton.  Owners.  City  of  Xlodesto. 
The  building  has  been  designed  for  an 
open  air  school  and  will  contain  two 
class  rooms.  Interior  finish  will  be 
of  pine  throughout.  Exterior  of  the 
1,  uilding  will  be  covered  with  rustic, 
i'i.ins  are  now   being  prepared. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Stockton,  San 
.Joaquin  Co.,  Cal.  Architect,  Walter 
King,  Elks'  Bldg..  Stockton.  Owner, 
W.  H,  Bennett.  The  dwelling  will  be 
erected  at  the  northeast  corner  of  Flora 
and  Sutter  streets  and  has  been  de- 
signed for  a  seven-room  house  with 
bath.  Pine  and  redwood  will  be  used 
fur  interior  finish.  There  will  be  some 
hardwood  floors.  Plans  provide  for 
furnace  heat  and  open  fire  places.  (Man- 
tels will  be  of  tile.  Bath  room  and 
kitchen  will  have  tile  wainscot  and 
composition  floors.  An  automatic 
water  heater  will  be  installed.  E.xte- 
rior  of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are   now   being   prepared. 

RESIDENCES — 1  and  2  story  and 
base,  frame.  Cost  not  stated.  Stock- 
ton. San  Joaquin  Co.,  Cal.  Architect, 
none.  The  following  Day  Labor  jobs 
are  reported  as  about  to  be  started  in 
Stockton:  Martino  Oneto,  435  North 
Stanislaus,  1  story  five-room.  $1,500: 
Mrs.  Bona,  S16  East  Washington.  2 
story,  frame,  six-room,  $2,200:  Robert 
A.  Melton,  112S  North  Commerce,  1 
story,   frame,   $1,000. 

BANK  AND  OFFICES— 10  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Stockton,  San  Joaquin  Co.,  Cal, 
Architect,  L.  B.  Dutton,  Chronicle 
Bldg..  S.  F.,  associated  with  Architects 
Stone  &  Wright,  Stockton.  Owners, 
Commercial  and  Savings  Bank  of 
Stockton.  Oflicials  of  the  bank  have 
advertised  for  subflgures  on  the  fol- 
lowing pans  of  the  work:  Concrete, 
^.ement  work  and  fireproofing,  l>rick 
work  and  terra  cntta  setting,  stone 
work,  lumber  and  mill  work  and  labor, 
sidewalk  lights  and  doors,  ornament.il 
iron  work,  sheet  metal  work,  roofing, 
metal    furring    and    lathing,    plastering. 
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TilumbinK  and  Bas  fitting,  electric  wir- 
ing, heating  and  ventilating,  elevators, 
sweeper  system,  painting,  glass  and 
glazing,  marble  mosaic,  tile  and  ter- 
razzo,  iiardware  and  terra  cotta  work. 
LEVEE  WORK— Cost  not  stated. 
Yuba  City,  Sutter  Co.,  cal.  Engineer, 
County  Surveyor,  Yuba  City.  Owners, 
Levee  District  No.  1.  Sutter  County. 
Bids  are  now  being  called  for  on  exca- 
vating and  furnishing  material  for 
about  90,000  cubic  yards  and  30.000 
cubic  yards  respectively  of  levee  work. 
Bids  will  close  on  June  27th.  Plans 
and  complete  particulars  can  be  se- 
cured from  the  County  Surveyor.  Yuba 
City. 

CHURCH— 1  story  and  base,  frame 
and  piaster,  $10.0«0.  Ukiah.  Mendocino 
Co..  Cal.  Architect.  John  J.  Foley,  4C 
Kearny  street,  S.  P.  Owners.  Roman 
Catholic  Church  of  Ukiah.  The  build- 
ing will  be  arranged  for  a  main  audi- 
torium and  Sunday  school  rooms.  In- 
terior finisli  will  be  of  pine  with  some 
ornamental  plaster  in  the  auditorium. 
A  central  heating  system  will  be  In- 
stalled. Art  glass  windows  will  be 
used.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  now  being  prepared. 
CHURCH— 2  story  and  base,  frame 
and  concrete,  $25,000.  Stockton.  San 
Joaquin  Co.,  Cal.  Architect,  John  J. 
Fo'ey,  46  Kearny  street,  S.  F.  Own- 
ers. St.  Gertrude's  Parish.  The  building 
will  be  erected  on  a  corner  site  and 
nUl  be  of  concrete  and  frame  construc- 
tion. Besides  the  auditorium  and  Sun- 
day school  rooms  there  will  be  social 
hall  and  study.  A  central  heating  sys- 
tem will  be  Installed.  Art  glass  and 
marble  are  specified.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken. 

HOSPITAL  COTTAGE — 1  story  and 
base,  concrete.  $18,000.  Eldrige,  Sonoma 
Co.,  Cal.  Architect.  State  Architect 
George  B.  .McDougall,  Sacramento. 
Owners,  State  of  California.  Plans  are 
complete  and  figures  are  now  being 
taken  tor  construction  of  a  cottage  for 
epileptics  at  the  Sonoma  State  Home. 
Construction  will  be  of  reinforced  con- 
crete. Interior  flnish  will  be  of  pine. 
There  will  be  a  central  heating  sys- 
tem. Exterior  of  the  building  wnl  be 
faced  with  cement  plaster.  Bids  will 
be  opened  on  July  2l8t.  An  official 
proposal  appears  in  another  column  of 
this  issue.  Plans  and  specifications 
can  be  secured  froin  the  State  Depart- 
ment   of    Engineering,    Sacramento. 

SCHOOL — 2  story  and  base,  brick. 
$75.00*.  Stockton,  San  Joaquin  Co., 
Cal,  Architects,  Stone  &  Wright,  24 
South  California  street,  Stockton.  Own- 
ers, City  of  Stockton.  Plans  have  been 
approved  Uy  the  Board  of  Education 
for  a  new  building  on  Sacramento 
Road,  There  will  be  twelve  class 
rooms,  assembly  hall  and  manual 
training  department.  Interior  finisli 
will  he  of  pine  throughout  with  maple 
floors  in  tlic  class  rooms.  There  will 
be  steam  heat,  oil-burning  equipment 
and  modern  school  plumbing.  Exterior 
of  the  building  wll  he  faced  with  red 
pressed  brick.  Plans  are  now  being 
completed. 

STATE  HIGHWAY  WORK— Cost  not 
stated.  California.  Engineer,  State 
Highway  Commission,  Forum  Bldg.. 
Sacramento.  Owners,  State  of  Cali- 
fornia. Bids  will  be  opened  on  July 
6tb  for  highway  work  in  the  follow- 
ing counties:  Tehama.  Yolo.  Santa 
Cruz.    Santa    Barbara    and    San    Benito. 
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In  the  afternoon  of  the  same  day  bids 
will  be  oi>cned  for  highway  work  in 
Shasta.  San  Luis  Obispo.  Kern,  Ven- 
tura and  San  Diego  Counties,  Full 
particulars  of  the  work  can  be  secured, 
from   the  Highway   Commission, 

CONCRETE  GIRDER  BRIDGE— Cost 
not  stated.  San  Luis  Obispo,  San  Luis 
Obspo  Co.,  Cal,  Engineer,  City  Engi- 
neer, San  Luis  Obispo.  Owners,  City 
of  San  Luis  Obispo.  Plans  for  a  con- 
crete girder  bridge  to  be  erected  over 
the  San  Luis  Obispo  River  at  Nipomo 
street  are  complete.  Plans  can  be  se- 
cured from  the  City  Clerk  or  Engineer. 
F'ids   will   be   opened   on   July   6th. 

Contracts   Awarded. 

SCHOOL — 1  story  and  base,  brick. 
$25,000,  Stockton,  San  Joaquin  Co.. 
Cal.  Architects,  Stone  &  Wright,  24 
South  California  street,  Stockton.  Own- 
ers, City  of  Stockton.  Contractors. 
Chirhardt  &  Nystedt,  307  West  Poplar 
street,  Stockton,  general  construction. 
Contract  price,  $23,098.  Bid-s  were  also 
opened  at  the  same  meeting  of  the 
Board  of  Education  for  plumbing,  heat- 
ing and  ventilating  and  oil  burning 
equipment  for  a  number  of  Stockton 
schools.  A  complete  list  of  the  bids 
will  be  found  under  the  heading  of 
Sacramento.  Stockton  and  Nortlicrn 
Calfornia  in  this  issue. 

Stockton  School  Work 
Bids  Are  Opened. 

Ridn    Are    llccelvril    For    l.lnciilu    Sclicuil 

Conntruelion,     Oil     lliii'iK.rM     iinil 

Heiidn:;    and    Ventllntlns. 

STOCKTON,  SAN  JOAQUIN  CO..  C«L. 
June  ISth,  1914.— The  Board  of  Educa- 
tion opened  bids  for  the  construction 
of  the  new  Lincoln  School,  a  one-story 
brick  building  designed  by  Architects 
Stone  &  Wright,  and  awarded  the  con- 
tract to  Chirhardt  &  Nystedt  of  Stock- 
ton for  $23,098.  Bids  were  also  opened 
at  the  same  meeting  for  oil  burning 
plants  in  five  schools,  for  the  heating 
and  ventilating  equipment  In  the  Jef- 
ferson, Wdber  and  Lincoln  schools, 
and  for  flnish  hardware.  No  awards 
were  made  for  the  latter  three  items. 

A  complete  list  of  the  bids  as  opened 
follow: 

lifncoin    School    ConHtriiFt^>n. 

Robe,  t    Powell,    Stockton $23,971 

George   Shannon,    Modesto 27,163 

Chirhardt    &   Nystedt,   Stockton.,    23,098 

James   u    Daley,   Stockton 25,495 

O.   B.  Ackerman  &  Sons.  Okd 26.6S9 

on    Burning   Equipment,   Six    Selioola. 

Pahl-  Harry  Co.— High  School.  $832: 
Jackson,  $783;  North,  $755:  Jefferson, 
$785;  Lincoln,  $864;  Weljer,  $689.  All 
six.  $4465. 

Fess  System  Co.— High  School,  $835; 
Jackson.  $785;  North.  $765;  Jeffe -sor., 
$800;  Lincoln,  $800;  Weber,  $77".,  All 
six,   $4,550. 

Edward  Gnekow— High  Scno.l.  $.«35; 
lackson.  $850;  North,  $834;  Jefferson. 
$842;  Lincoln,  $850;  Weber.  $826.  All 
six,   $4,962. 

J.  C.  Hurley  Co.,  S.  F.— High  School, 
$910;  Jackson,  $925;  North,  $793:  Jef- 
ferson, $830:  Lincoln.  $850;  Weber,  $S50. 
All  six.  $4,950. 

San  Joaquin  Oil  &  Burner  Co.— High 
School,  $S45.S9;  Jackson,  $869.41:  North, 
$798.39:  ,reffprson,  $S45.:;9:  Lincoln, 
$7SS.39;  Weber,  $.860.39:  No  combined 
bid  submitted.  Bids  referred  to  archi- 
tects. 
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Heatlns  and  VentllnllnK. 

Bids  tor  the  heating  and  ventilating 
eiiuiunient  in  the  Jefferson,  Weber  and 
Lincoln  Schools  were  taken  under  three 
propositions    as    follows: 

Prop.  A.  each  school  separate:  Prop. 
B.  three  schools  combined  and  Prop.  C. 
deduct  if  Union  blower  is  substituted 
tor   American   blower. 

J.  C.  Hurley,  S.  F..  Prop.  A— Jefferson. 
$5,217;  Weber.  $5,293:  Lincoln.  $3. 17a. 
Prop.  B. — $13,375.  Prop.  C. — Jefferson. 
$95:    Weber.    ISO:    Lincoln.    $ . 

Edward  L.  Gnekow,  Prop.  A. — Jefler- 
son.  $5.S73;  Weter,  $5,700;  Lincoln,  $4.- 
5.S9.      Prop.  B — $16,162;   Prop.  C,   no   bid. 

Roberts  M.  Wilson..  Prop  A. — Jeffer- 
son. $5,600:  Weber.  $5,725;  Lincoln. 
$4. COO.  Prop.  B. — $15,925.  Prop.  C.  no 
bid. 

John  G.  Sutton  Co..  S.  F..  Prop  A.— 
Jefferson.  $5,340;  Weber.  $5,520;  Lincoln 
no  bid.  Prop  B..  no  bid.  Prop.  C.  no 
bid. 

Pacific  Fire  Extinguisher  Co.,  S.  F., 
Prop  A. — Jefferson.  $7,017;  Weber,  $6,- 
11S7;  Lincoln.  $4,336.  Prop  B.,  $18,100. 
Prop.    C.   no   bid. 

Robert  Dalzlel  Jr..  S.  P..  Prop.  A. — 
Jefferson.  $5,374;  Weber.  $5,413:  Lincoln. 
$3,360.  Prop.  B.,  $13,997.  Prop.  C. — 
Jefferson.  $110:  Weber,  $95;  Lincoln,  no 
bid. 

Seibcrt  Co..  Prop.  A. — Jefferson.  $5,120 
Weber,  $5,218;  Lincoln,  $3,302.  Prop. 
B..  $13,218.  Prop.  C. — Jefferson,  $92.40; 
U  eber.   $83:  Lincoln.   $45. 

Pacific  Blower  &  Heating  Co.,  Prop. 
A.— Jefferson,  $5,000;  Weber.  $5,000: 
Lincoln.  $4,200.  Prop.  B..  $12,785. 
Prop.   C   no   bid. 

Pahl-Harry  Co..  Prop.  A. — Jefferson, 
$5,087;  Weber.  $5,257;  Lincoln.  $3,175. 
Prop.  B..  $13,218.  Prop.  C. — Jefferson. 
fail;   Weber.  $90:  Lincoln.  $50. 

All   bids  referred  to  architects. 
Hardware.  Two  Schools. 

Lincoln  North 

Austin    Bros $486.00     $310.00 

WlllarJ-Morgan     Co 775.00        465.00 

Stockton    Implement    Co    .=  62.45        387.55 
(Both   $950. > 

Bids  were  referred  to  the  architects. 
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Contractor.  .E.     A.     Pierce.     214     Forum 
ento. 
COST.    $3500 


BlILDIXG   COXTRACTS. 


SACR.VMEXTO    rOlSTY. 

I  Correction    in    ILocatlon.) 

N  711  FEET  OF  S  140  FEET  E  Vt  LOT 
7.  J.  K.  5th  and  6th  Sts.,  Sacramento. 
One-story   garage. 

Owner Wright    &    Kimbrough.    817 

J    St..    Sacramento. 
Architect  ..  .None. 
Contractor.  .Murcell   &    Haley.   2nd   and 

V  Sts..  Sacramento. 
Filed  June  13.  '14.     Dated  June  10.  '14. 

COST,  $2083 


W 


LOT  3.  K.  L.  3RD  AXD  4TH  STS., 


Thr 


Iniildi: 


Owner Jas.   H.    Donnelly   and   F.   E. 

Wright.       1421       nth       St.. 

Sacramento. 
Architect  .  ..None. 
Contractor.. Barton    &    Hite.    181    L    St.. 


Filed  June   15 

FLORENCE    AVE    near    Schley.    Lot    71. 

Yoerk  Court.  Sacramento.     One-story 

six-room  dwelling. 

Owner J.      H.   .Mkins.    319     Forum 

Bldg..    Sacramento. 


Bldg.,    Sa 


E  '/i  X  70  FEET  LOT  7  AND  W  "^  N 
70  feet  Lot  6,  O.  P.  4th  and  5tli. 
alley  O.  P.  4th  and  5th  Sts.,  Sacra- 
mento. One-story  frame  addition  tu 
building. 

Owner Sacramento  Laundry.  Front 

and   O   Sts.,    Sacramento. 
Architect  ...None. 

Contractor.  .Thielhahr    &    Bendar,    2901 
C   St..    Sacramento. 

COST.  $400 

NO.  619  TWENTY-SIXTH  ST.  being  S 
%  N  %  Lot  S.  F.  G.  26th  and  27th 
Sts..  Sacramento.  One-story  5-room 
and  sleeping  porch  dwelling. 

Owner J.      G.    Miller.    2601      G   St., 

Sacramento. 

Architect  .  .  .None. 

Contractor.  .J.    A.    Sllva.     415     11th     St.. 


COST.   $2 


NO. 


E  ST..  being  E  %  Lot  6.  D.  E. 
Sth  and  9th  Sts..  Sacramento.  Finish 
basement  and  change  dwelling  into  2 
flats  of  3  and   4   rooms  each. 

Owner Joseph    Marzen   Jr.,    Prem 

Architect  . ,  .None. 

Contractor.  . I.    J.    Durand.    220    Ochsner 
Bldg..  Sacramento. 

COST.    $1611" 

FLORENCE  AVE  near  Schley,  being  N 
70.17  Lots  85  and  86  Yoerk  Court. 
Sacramento.  One-story  6-room  frame 
dwelling. 


A.    P: 


214 


Bldg..     Sacramento. 

Architect  .  . 

.None. 

Contractor. 

.E.     A.     Pierce.     214     Forum 

Bldg..    Sacramento. 

COST,    $321111 

FLORENCE 

;  AVE  near  Schley,  S  4  0  feet 

Lots    85 

and    86,    Yoerk    Court,    Sac- 

ramento. 

One-story     6-room     frame 

dwelling. 

Owner 

.E.      A.    Pierce,    214      Forum 

Bldg.,   Sacramento. 

Architect  .. 

.None. 

Contractor. 

.E.    A.    Pierce.      214      Forum 

Bldg.,   Sacramento. 

COST,  $29011 

NO.  2919  X  ST..  being  W  ^4  Lot  6.  W.  X, 
29th  and  30th  Sts..  Sacramento.  One 
story    4-room    frame   dwelling. 

Owner R.     T,     Burnslcje.    203    Vine 

St..  Sacramento. 
Architect  ..  .None. 

Contractor.  .F.    E.    Burnslde.     203    Vint- 
St..   Sacramento. 

CO.=T.  $1000 


SIXTH    AVE.    bet.    East    atid    37th    .^ts.. 

Lot    2656.    Oak    Terrace    (Oak    Parki. 

Sacramento.   One-story    5-room    frame 

dwelling. 

Owner W.    T.    Foster    and    W.     F. 

Tovelle.    35tli       &      Cypress 


Sac 


nto. 


.None. 

.W.      I.    Davis.      3634      Park 

Ave..    Sacramento. 

COST,  $1300 


Owner Clisa    M.    Gunn    and    Isabel 

E.   McCreary.    1228?^    K    St, 


.Wright   &   Kimbrough.   S17 
J    St..   Sacramento. 

COST.    $330(1 

G.  J.    K.    2ND   AND   3RD  STS,. 
ito.      Carpenter    work    for    5- 
ck    building. 
..J.     Zemansky,     231     K     St., 

.Sacramento. 
,  .R.     . 


old. 


9th 


1006 

St.,    Sacramento. 
Contractor..  Barton    &    Hite.    902    L    St.. 

Sacramento. 
Filed  June  12.  '14.     Dated  June  12.  'H. 

COST.    $2023 

NO.   1&22  .M  ST.,  being  E   ^  Lot  3.  M.  N. 

18th    and    19th    Sts..   Sacramento.  Add 

and  alter   dwelling. 

Owner .Mrs.     M.     E.     O.     D.     Kclsy. 

1822    .M    St.,   Sacramento. 
Architect  .  .  .None. 
Contra'ctor..J.      M.    Kelsy.    1822      M    »t.. 

COST.    $400 

NO.  509  TENTH.  N  i<,  OF  S  14  LOT  1. 
E,  F.  loth  and  11th  Sts..  Sacramenlo. 
Two-story     frame     apartments     (four 

Owner John   M.    Uren.    1614    F   St.. 

Sacramento. 
.\rchitpct  . .  .None  . 
Contractor.. R.   M.   Smith,    2017    ISth   St,, 

Sacramento. 

COST,   $3300 


.  H   airdsall,      2811 


St,, 


.None. 

.Robert    Powell    &    Co..    2S11 

T    St..     Sacramento. 

COST,    $2350 


to. 


NO.    1630    ELEVENTH   ST..    Sa 

AUerations    to    front    of    building    fo: 
store. 

Owner M.    S.    Williams.    Premises. 

-Architect  . .  .None. 

Contractor.  .M.  F.  .McKenzle.   1126  T  SI. 
Sacramento. 

COST.   $4  01 


ICE    OF    IVOIM-BESPONSIBILITV. 


SACR.\«ElMTO    COUNTY. 


lie  13.  mil  — LOTS  9  AND  10  Capi- 
al  Heights.  Sacramento.  J  H 
.Ventz  will  not  be  responsible  for 
vork   done   on   building 


MENS   FILED. 

S.*CllAMEHiTO    COUNTY. 


Non 


RECORDED  A.MOUNT 

June  12.   1914  — W    Vi  OF  S   'i  LOT  5.  V 

W.    29th    and    Slltli    Sts,.    .Sacramento. 

H  G   Hecker   vs   H   F  Carstens ..  $16,60 

LIEXS   FILED. 

S.*CR.\MENTO    COUNTY'. 


Terrace,  Sacramento.  Sacramento 
Bldg    Block    vs    Harry    B    Holmes.. 

$46.58 

line  16.  1914  — N  44  LOT  5  AND  N  44 
■Lot  6.  V.  W.  9th  and  10th  Sts.. 
Sacramento,  C  H  Kerbs  &  Co  vs 
Geo    J    Schmahl $24,94 


WfrtneFrtay.       June       2-1.      1  •)  U 

BUILDING  CONTRACTS. 

SAM   JOAaVIN    COUNTY. 

NO.  IS  N-SAN_.IOAQUIN  ST..  .Stcifkton. 
Cabinet  work,  altei-atlgns  ana  re- 
pairs to  existing  linish  and  tixlures, 
y:Iass  and  glazing  and  other  such 
line  of  work  for  remodeling  bank. 

Owner ..First  National   Bank,  Prem 

Architect  ..  .Henry    H.       Mej-ers.      Kohl 

Bld'g.,    San    Francisco. 
Contractor..  Roberts    &    Clark.    425    B- 
'  Center  St     Stockton 

Filed  June  15,  '14.     Dated  June  4.  '14. 

All    work   completed ....J12S2 

:IIS    ilnja    after 428 

.  TOTAL  COST.  JITIO 
Hon, I,  $s.35.  Surety.  Maryland  Casualty 
Co.  of  Baltimore.  Limit,  60  days.  For- 
feit, none.  Plans  and  speciflcations 
filed. 

.MARBLE  WORK  AND  FLOOIt  TILE 
on  above. 

Contractor.  .The  Mission  Marble  Works 
3G3   Guerrero,   S.    F. 

Filed  June  15.  '14.     Dated  June  4,  '14. 
Work    completed    and    accepted.  .JS9B 

Usual    35   days 299 

TOTAL  COST.   $119.5 

Bond,     $597.50.      Surety,    Massacliusetts 

Bonding   Co.      Limit.    60    days,      ti-orfeit. 

$20.      Plans    and    specifications    filed. 


A  LI 


LATHING  AND   PLASTERING   ON 


Contractor.. A.      Knowles.    9S5      Folsom, 

San   Francisco. 
Filed!  June  15.  '14.     Dated  June  4.  '14. 

Work    completed     $6!!7 

Usual    35    days 213 

TOTAL  COST,  $850 
Bond.  $425.  Surety.  Aetna  Accident  & 
Liability  Co.  Limit.  GO  days.  Forfeit. 
$10.       Plans    and    specifications     filed. 

BRONZE    WORK    AND   METAL   WORK 
for  cage  enclosement  and  other  work 
mentioned  on  above. 
Contractor.  .California     Artistic     Metal 

&  Wire  Co.,  365  7tli.  S.  F. 
Filed  June  15.  '14.     Dated  June  4.  '14. 

Work    completed    $1710 

Usual   35   days 572 

TOTAL  COST,  $2282 
Bonil.  $1111.  Surety.  National  Surety 
Co.  Limit.  60  days.  Forfeit.  $20, 
Plans  and   specifications   filed. 

NOS.    35-37    W-EL    DORADO.    Stockton. 

Remodel    brick    building. 

Owner A.    W.    Lercaro.    Premises. 

Architect  ...None. 

Day's    work.  COST.    $70li 

LOT    11    ELK    122   E.   Stockton.    Remodel 

frame  building. 

Owner Mrs.   Mary    K.    Packe. 

Architect  . .  .None. 

Day's    wol-k.  COST.  .$927 

LOT    16   BLK   4,    E   Stockton.      Underpin 
brick   wall. 

Owner Yosemite    Syndicate.    30    S- 

San   Joaquin   .St..   Stockton. 
Architect  ..  .None. 
Day's    work.  COST.    $600 

LOTS    15    AND    16    BLK    137    E.   Stockton. 
Remodel    frame   building. 

Owner D.    Ewlng. 

Architect  .  ..None. 

Day's  work.  COST,  $5uii 


Re 


BUILDING   AND   INDL'STlUAL  NEW 

LOT   2   BLK   2.S   S   M   C.   Stockton.    Erect 
frame  building. 

Owner Papas  &   Sliannon. 

Architect  ..  .None. 

Day's  work.  COST,   $5i)ii 


LOTS 


Oy 


AND    14    BLK    4    W,    Stockton, 
lei    frame    building. 

Ernest  A.  Klemeyer.   45  W- 

Market.    Stockton. 


.No 


rk. 


COST.    $<50 


197     E.    Stock t 


.Ma 


435       N- 


COST.    $2000 


Architect  .  .  .None. 

Day's    work.  CDST,   $1430 

W    lt)U    LOT    13    BLK    37    W,    Stockton. 
Erect   frame   dwelling. 

Owner Mr.s.  Bona.  846  E-Washing- 

ton  St..  Stockton. 
Architect  ...None, 
Day's    work.  COST.    $2200 

LOT   S    BLK   9   S  M   C.   Stockton-      Erect 
frame  building. 

Owner Robert    A.    Melton.    1I2S    N- 

Commerce    St.,    Stockton. 
Architect  .  .  .None. 
Day's    work.  COST.    $1000 

LOTS    9    AND    11    BLK    61    W,    Stockton. 
Erect    frame   building. 

Owner J.      K,      Wagner,      736      N- 

Hunter    St..    Stockton. 
Architect  . .  .None, 
Day's    work.  COST,   $6000 

N  40  LOT  2  BLK   2,  "The  Oaks,"  Stock- 
ton.    Erect  frame  building. 

Owner C.    A.    Chandler,      1203      E- 

Pincbot    St.,    Stockton. 
Architect  .  .  .None. 
Day's   work.  trOST.    $15liu 

LOT    5    BLK    241    B.    Stockton.      Repair 

frame   building. 
Owner Hamman     Estate.     W-Park 

St..   Stockton. 
Architect  . .  .None. 

Day's  work.  COST,   $4  00 

LOT    12    BLK    90    W,    Stockton.      Erect 

frame    building. 
Owner M.  F.  Smith.  1721  N-Hunter 

St..    Stockton. 
Architect  ...None. 
Day's   work.  COST,    $2500 

LOS    .MSGELES    AND    SOUTH- 
ERN CALIFORNIA. 

B.\.\K  A.\lJ  OKKICE.S — 12  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Los  Angeles.  Cal.  Architects. 
Parkinson  &  Bergstrom.  Security  Bldg., 
L,  A.  Owners,  Commercial  Fireproof 
iBuilding  Co.  The  building  will  be 
erected  at  the  northwest  corner  of  5tb 
and  Spring  streets,  covering  an  area 
of  115  by  155  feet.  Construction  will 
be  fireproof  throughout  with  a  com- 
|)lete  steel  frame,  hrick  exterior  walls, 
concrete  and  hollow  tile  floors  and  hol- 
low tile  Interior  partitions.  The  first 
lloor  will  he  occupied  by  the  Citizens' 
National  Bank.  Upper  floors  will  con- 
tain In  the  neighborhood  of  462  of- 
Hces.  Interior  finish  will  be  of  hai-d- 
wood  throughout  with  some  metal 
trim  and  marble  wain.scot.  There  will 
be  steam  heat,  elevatcn-  service,  a  vac- 
uum cleaning  system,  mall  chutes  and 
metal  window  sash  and  fiame.s.  Batik- 
liig  rooms  will  be  finished  in  hard- 
wood,   marble,    ornamental    plaster    and 
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ornamental  iron  .uul  bronze.  Special 
vaults  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Plans  are  com- 
liletc  and   figures  are  now  being  taken. 

CHURCH— 2  story  and  base,  rein- 
forced concrete.  $200,000.  Los  Ange- 
les. Cal.  Architect.  John  T.  Comes, 
Washington  Bldg.,  Pittsburgh,  Pa. 
Owners,  St.  Vincent's  Parish.  Fatlier 
Joseph  S.  Glass.  The  building  will  be 
erected  at  tlie  corner  of  Figueroa  'and 
West  Adams  streets  artd  will  cover  a 
large  area.  Construction  will  be  prac- 
tically fireproof  throughout.  Interior 
will  be  ifinlshed  in  pine  with  orna- 
mental plaster.  A  central  heating  s:^s- 
tem  will  be  installed.  .\rt  glass  win- 
ilows  are  specified.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  nearly  complete  and 
figures    will    be    called    for    shortly. 

HOSPITAL  LAUNDRY— 1  story  and 
base,  concrete.  $12,000.  Patton.  San 
Bernardino  Co..  Cal.  Architect,  State 
-Architect  George  B.  McDougall.  Sacra- 
mento, Owners.  State  of  California. 
lllds  win  be  opened  on  July  22nd,  for 
a  new  laundry  at  tl.e  Southern  Cali- 
fornia Hospital  at  Patton.  Special  ma- 
chinery will  Ibe  instaWed.  Exterior 
will  be  faced  with  cement  plaster. 
Plans  can  be  secured  from  the  State 
Department  of  Engineering.  An  of- 
fical  proposal  appears  in  another  col- 
umn of  this  Issue. 

HOTEL  ADDITION — 4  story  and 
base,  brick.  Cost  not  stated,  Los  An- 
geles. Cal.  Architect.  Antone  Relf. 
Higgins  Bldg.,  L.  A.  Owner.  Joan 
orth.  The  building  will  be  erected  on 
San  Pedro  street  between  3rd  and  4th, 
and  win  cover  an  area  of  36  by  75  feet 
Interior  will  be  finished  in  pine.  Plans 
provide  for  steam  heat  and  a  hot  water 
supply.  Two  baths  will  be  located  on 
each  floor.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are   now   being  prepared. 

HOTEL — 12  story  and  base.  Class 
A  construction.  Cost  not  stated.  Los 
Angeles,  Cal,  Architects,  Parkinson  & 
Bergstrom,  Security  Bldg.,  L.  A.  Own- 
ers.  Rindge  Estate.     The  bui: 


cted 
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roadway  and  3rd  streets,  and  is  be- 
g  promoted  by  the  Central  Business 
ability  Association.  Construction  will 
>  fireproof  throughout.  Details  have 
It  been  perfected  and  further  men- 
on  will  he  made  of  the  work. 
RESIDENCE  —  2  story  and  base, 
ame  and  hollow  tile.  Cost  not  stat- 
I.  San  Gabriel,  Los  Angeles  Co.,  Cal. 
rchltects,  Allison  &  Allison.  Hlber- 
an  Bldg..  L.  A.  Owner.  David  Roney. 
le  dwelling  will  contain  ten,  rooms, 
ree  batlis  and  sleeping  porches.  In- 
rlor  finish  will  be  largely  of  hard- 
ood  with  hardwood  and  Inlaid  floors, 
e  will  be  furnace  beat  and  open 
Ire  places.  .Mantels  will  be  of  tile 
ind  brick.  Bath  rooms  will  be  finished 
n  tile  and  will  be  eflulpped  witli  show- 
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faced  with  cement  plaster.  Plans  are 
complete  and  figures  are  being  taken. 
GIRLS  SCHOOL— 2  story  and  base, 
brick,  $60,000.  Los  Angeles.  Cal.  Ar- 
chitects. Austin  &  Pennell.  Wright  & 
Callender  Bldg.,  L,  A,  Owners.  .Mar- 
borough  School  for  Girls.  The  building 
will   cover  an  area  of   156   by    170   feet. 


a  tail 


dern  Improve- 
Ill  be  of  pine 
Steam  heat 
'  the  liuilding 
d   brick.   Plans 


PORTLAND  AND  OREGON. 

.SCHooI^i  stojy  unii  base,  hrlck. 
$30,0110.  Portland.  Ore.  Architect.  F. 
A.  Naramore,  Supt.  ot  Properties.  Port- 
'aiiil.  Owners.  City  ot  Portland.  The 
buiklins  will  be  erected  in  Fulton 
Park  and  has  been  designed  for  an 
eight-room  scliool  with  office  and  as- 
temhly  hall.  Interior  finish  will  be  of 
pine  with  maple  rtoors  in  the  class 
rooms.  There  will  be  steam  heat. 
Composition  blackboards  are  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  beinsr  taken. 
Plans  and  specifications  can  be  se- 
cured from  the  Supt.  of  Properties'  of- 
fice  in   the   Court    House,   Portland. 


SEATTLE  AND  WASHINGTON. 

HiiTIOl,— 1  stciy  an.l  has,-,  hri.k  and 
mill  construction,  J7.-.000.  Seattle. 
VVasli.  Architect.  A.  Wickersiham,  Lyon 
Hldg..  Seattle.  Owners,  Yesler  Estate. 
The  building  will  be  designed  to  con- 
lain  one  store  on  tlie  first  floor  besides 
the  hotel  oliice  and  lobby,  and  will 
cover  an  area  of  78  by  167  by  174  feet. 
Upper  floors  will  contain  In  the  neigh- 
borhood of  140  guest  rooms  and  a  num- 
ber of  public  baths.  Plans  provide  for 
steam  beat,  elevator  service  and  a  hot 
water  supply.  Interior  finish  will  be 
of  pine  tihroughout.  Patent  store 
fronts    are    specified.      F.xterlor    of    the 

I  uildlng  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken  for  the  general  con- 
structllon  which  will  include  every- 
tliing. 

Contracts    Awarded. 

URIDGE— steel  and  concrete.  $24.- 
ac5.  Dryden,  Wash,  Engineer,  County 
Surveyor.  Wenatchee.  Owners,  Chelan 
County.  Contractors.  Bailey  &  O'Con- 
nor, care  of  County  Engineer,  Wenat- 
cliee.     Contract   price.  $:!4,965. 

SCHOOIJS — 2.  1  story  and  base,  brick, 
»33.649.  Buckley.  Wash.  Architect.  C. 
Teaguc.  Hoge  Bldg..  Seattle.  Owners. 
Buckley  School  District.  Contractor, 
.John  Buchs.  Buckley.  Contract  price, 
;33  C<9. 

SCHOOI^2  story  and  base,  brick 
and  reinforced  concrete,  $116,112,  North 
Vancouver,  B.  C.  Architect,  W,  C.  F. 
Gillam,  Northwest  Trust  Bldg..  Van- 
couver. B.  C.  Owners,  Central  High 
School  District  of  North  Vancouver,  B. 
C.  Contl-actors.  W.  J.  Smith.  Ltd..  602 
Hastings.  West  Vancouver.  Contract 
price.  1116.112. 

« . 

II  IIIIIWIIOI)      FORESTS       OP      SOl'TH 

.\MEniC.\. 

ICiiMsuI  Isaac  .\.  Manning,  Barran- 
qullla,    Colombia,] 

That  there  is  much  mahogany, 
Spanisji  cedar,  and  lignum-vltiE  in  the 
undeveloped  forests  of  the  Caribbean 
and  Pacific  coasts  of  Colombia  seems 
A\ell  established,  but  from  information 
previously  had  from  people  engaged  in 
limber  exploitation  it  appears  that  the 
.■itand  will  rarely  exceed  15,000  feet  to 
tie  acre,  and  will  not  likely  average 
al'ove  9.000   feet. 

To  secure  these  lands  the  better  way 
by  far  Is  for  the  persons  interested  to 
come  Into  the  country  and  Sy  the  aid 
of  local  competent  agents  _nd  guides, 
get  in  touch  with  owners,  examine  the 
properties,  and  between  them  agree  on 
price.  There  is  no  fixed  value,  much 
depending    on     the    necessities    of    the 


BUILDING  AND  INDUSTRIAL  NEWS 

owner,  location,  and  availability  of  the 
lands  for  agricultural  and  stock-rais- 
ing purposes.  It  Is  safe  to  say,  how- 
ever, that  prices  of  sucli  lands,  where 
titles  are  good  and  the  lands  not  over- 
run by  squatters,  might  be  anywiiero 
from  II  to  t4  per  hectare  (2.47  acres), 
with  owners  usually  asking,  tentative- 
ly, the  higlier  price,  and  probably  will- 
ing to  accept  less  tlian  asked,  in  cash. 
Options  are  almost  impossible  to  secure 
except  for  brief  periods,  sufficient  to 
permit    examination.  To    acquire    a 

large  area  purchasers  would  probably 
I  ave  to  treat  with  various  owners. 

Almost  ail  the  lands  where  such  tim- 
ber as  suggested  above  is  found  would 
serve  for  colonization  purposes, 
especially  for  cattle  ranches  and  for 
sugar  cane  and  other  purely  tropical 
products. 

UeforeKtfitlon — Government  Lnnd. 

In  tills  connection  it  might  be  men- 
tioned that  a  firm  which  lias  been 
established  in  Colombia  for  a  number 
of  years  owns  about  15.000  acres  on 
the  Atrato  River;  8  years  ago  it  plant- 
ed 30,000  Spanish  cedar  from  the  seed 
on  this  tract.  These  trees  will  be 
classed  as  mercliantabie  timber  in  two 
years  more.  Last  year  one  tree  was 
cut  for  a  special  purpose  from  this 
planting,  yielding  a  30-toot  log  squar- 
ing 14  by  14  Inches.  This  firm  is  plant- 
ing 40.000  more  trees  this  year  and 
feels  satisfied  tliat  this  manner  ot  re- 
forestation can  provide  all  future  de- 
m.inds  tor  this  class  ot  timber.  Tliese 
trees  are  planted  21  feet  apart,  and  for 
the  first  three  years  the  land  between 
the  trees  Is  cropped  with  corn  and 
plantains    (bananas). 

As  to  Government  or  waste  land,  it 
seems  wise  to  this  consulate  that  any- 
one desiring   to   obtain    such   go    first   to 


nfer 


ith 


Mill 


Fomento   (Exploitation). 
Peru    IinportN    Hnrilwoodn    Dcoaune    of 
Lark  of   Rnllnnyii. 

[Consul      General      Wm.      H.      Handlcy. 
Callao.  Peru.] 

.^llhougli  Peru  is  situated  within  a 
tropical  latitude  and  the  entire  east- 
ern slope  enjoys  a  luxuriant  vegetation 
with  extensive  priml'tlve  forests  of 
hard  and  valuable  woods,  ;the  line 
along  the  entire  western  coast  ex- 
tending from  the  sea  to  the  backbone 
of  the  Andes  Mountains,  a  distance  ot 
40  to  100  miles,  or  more.  Is  practically 
void  of  all  vegetation  and  appears  as 
barren  as  a  desert  as  far  as  the  eye 
can  see.  In  a  few  Instances  along  tne 
coast  ot  Peru,  where  small  rivers  em- 
pty Into  the  sea  or  where  irrigation 
projects  tiave  been  successful.  some 
vegetable  life  is  seen,  in  tlie  form  of 
bush  growtli.  sugar  cane,  and  cotton, 
hut    never    woodland    or    forests. 

Most  of  the  hardwood  that  is  used 
in  Peru  to-day  is  imported  from  Ni- 
caragua and  CaNtornia — cedar  from 
the  first-named  and  redwood  railway 
ties  from  the  latter.  On  the  eastern 
slope  of  the  Andes  Mountains  and  in 
the  lower  level  in  what  is  known  as 
the  Montana  region,  there  are.  as  pre- 
viously stated,  vast  tropical  forests 
ot  hard,  valuable  woods:  but  Inasmuch 
as  t'here  are  no  railroads  connecting 
that  region  with  the  coast  either  west 
or  east.  Peru,  for  the  present  at  least, 
should  not  he  considered  as  a  country 
offering  good  opportunities  for  the  in- 
vestment of  American  capital  Ip  the 
exploitation  of  hardwoods. 
lilcirnilorliin  TreeN  IlNefnl  for  l.nniher. 
[Consul  General  Frederick  W.  Oodlng. 
Guayaquil.  Ecuador.] 
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COMMERCIAL  ATTORNEY 

Effflclancy  Methods    -    Adtustments 
Advsrtlslng  Sarvlca 

902  Mutual  Savings  Bank  Bldg. 

Cor.  MarkmA  Kaarny,        Kaarny  3864 


A  large  part  of  the  Republic  of  Ec- 
uador Is  covered  with  forests  of  valua- 
ble timbers,  both  hard  and  soft,  af.ter 
the  removal  of  which  cocoa,  coffee,  rice 
tobacco,  cereals,  fruits,  and  vegetables 
are  grown  in  many  districts-.  The  lia- 
ciendas  now  producing  such  enormous 
quantities  ot  cocoa  and  sugar  former- 
ly v\ere  forests.  A  partial  list  ot  Ec- 
uadorian   trees    useful    tor    lumber    iii- 
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Aliso    (Alnus   sp.),  alder   tree, 

Amarillo.   one  ot  tlie  best   timbers. 

Arrayan,    good    timber, 

Baisamo,  one  of  the  balsams. 

Bantano,   timber  tree. 

Bellamaria.    fine    tlmbar. 

Caimlto  (Chrysophyllum  calnlto). 

Canelo     (Canella     alba     and     Caiiclla 
amarllla). 

Canje. 

Canaflstula      (Cassia   fistula),      strong 
tlmbei. 


Cashaguir 

Capuli        (Prunus       sallclfolia). 
cherry,  valuable. 

,    Ceiba      (Bombax    saiba),      sourt 
kapok. 

Cedro,  cedar. 

Chamburo   iCarIca   papaya). 


Ebano  (Cajsalpinia  sp.),  native  ebony. 

I-ernan    Sanchez. 

FIgeroa. 

Flgua. 

Guaybo    (Inga  edulls). 

Ouanahana   (Anona  murlcata). 

Guayumo  (Cecropia  peitata).  useful 
tor  paper  pulp. 

Guachapeli,  a  leguminous  tree  pro- 
ducing fine  curved   timber, 

Guayacan    (Gualacum  sp.),  hard   tim- 

Habasquiro, 

Laurel  (Laurus  sp,).  fine  while  and 
black   timber. 

.Mamey  mata  Serrano  (Maminca 
americana),  good  tor  furniture. 

.Mamey  Colorado  (Achras  mammosa). 
tor  furniture. 

Mango    (.Mangitera   indica). 

Mangle  (Rhizophora  mangle).  line 
timl>er:   bark    used   for   tannlnfr 

Moral,  handles  and  fine  furniture; 
yellow  and  white. 

Majagua  (Anacardium  rhinocarpum ). 
good   timber. 

Matapalo    (Flcus   dendrocida). 

Nlgulto.    exceedingly    hard. 

Nlspero    (Achras  sapota). 
Palo    de    balsa      (Ochroma      piscatorial. 

Palo  de  vaca  (Galactodendrum  sp). 
white  gum. 

Madera    megra.    or   Palo    pricto    (Ery- 


ahle 


Ouitasol,  timber  of  the  Andes  slopes, 
l^oble.    called    oak,    hut    not     nn    oTlk; 
splendid    timber. 


Weekly  Talks  on 

Efficiency  and  Adverfising 

by  Lloyd  C.  Comegys 


How  Advertising  Can 
Make  Money  For  You. 

In  order  to  understand  how  adver- 
tising can  make  money  for  you  it  is 
necessary  to  understand  what  adver- 
tising is  and  what  it  can  accomplish. 
Advertising  in  its  broader  sense,  is: 
Flrat:      PUBMCITV: 

Which  is  that  acquainting  the  pub- 
lic in  a  general  way  with  the  name  of 
a  firm  or  its  offerings  which  does  not 
have  the  appearance  of  direct  adver- 
tising and  is  largely  received  by  tne 
public  as  news. 
second:  TRADE   XAME  ADVEHTISIXG: 

Which  appears  to  the  public  frankly 
as  Advertising.  It  aims  to  make  known 
the  name  of  the  firm  and  the  goods  it 
carries.  Trade  name  advertising  does 
not  count  on  direct  results,  relying 
upon  sales  being  made  by  its  own 
salesmen  or  by  the  other  firms  and 
salesmen  who  are  acting  or  selling  for 
them. 
Third:      DIRECT    ADVERTISING: 

Which  is  the  selecting  of  definite 
parties  or  a  definite  locality  to  whom 
you  desire  to  sell  your  offerings  and 
getting  your  proposition,  as  directly 
as  possible  from  you  to  them.  In  this 
you  can  figure  the  cost  of  doing  so.  the 
total  amount  realized  on  the  volume 
of  business  obtained  thereby  and  your 
profit  on  such  business.  You  can  sub- 
mit a  definite,  concrete  oflTer  to  them, 
and  provide  for  a  means  of  closing 
that  offer  and  realizing  your  profit. 
This  allows  you  to  pick  out  a  large 
number  of  parties,  submit  your  prop- 
osition to  them  and  continue  to  follow 
up  submitting  It  to  them,  until  you 
have  effected  a  sale  or  found  that  a 
sale  cannot  reasonably  be  made.  In 
other  words,  advertising  and  especially 
direct  advertising  Is  that  scientific 
method  or  aid  which  can  be  used  in 
disposing  of  whatever  you  have  to  of- 
fer, instead  of  relying  entirely  upon 
jiersonal  salesmanship  as  of  old.  Prop- 
erly used  advertising  can  make  more 
money  for  you  than  possibly  any  other 
single    business    facility    that    there    is. 

If  you  can  sell  your  offering  to  more 
than  one  party  try  at  the  same  time 
to   sell   it   to  a   thousand  or  more. 

To  hire  salesmen  would  cost  you 
much  and  it  would  be  impossible  for 
you  to  go  to  each  of  a  thousand  within 
any  reasonable  time.  By  advertising 
you  can  talk  your  proposition  to  the 
thousand  in  a  single  day.  You  can 
learn  who  is  interested  and  who  will 
not    take   your   line. 

You  eliminate  the  time  of  personally 
seeing  those  who  won't  buy. 

You  eliminate  the  cost  of  personally 
seeing   those  who   won't   buy. 

Your  time  is  your  capital  and  what 
is  saved  is  added  capital  for  additional 
endeavors. 

Advertising  enlarges  your  field  of 
action,  enabling  you  to  make  more 
money. 

Proper  direct  advertising  also  ac- 
complishes   trade-name   advertising. 
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A  trade  journal  or  paper,  whi'e  tlie 
least  sensational  of  all  publications, 
if  properly  used,  can  be  made  to  re- 
turn very  great  results.  It  is  read 
carefully  and  with  tlie  mind  of  the 
reader  to  the  general  trade  subject. 
If  your  ad  has  something  live  and  in- 
teresting to  say  and  it  is  said  in  an 
agreeable  and  clear  manner,  your  little 
ad  will  drive  home  your  proposition 
beore  thousands  at  a  less  cost  tlian  a 
salesman  could  explain  it  to  a  few 
dozen    pei  sors. 

Just  try  making  your  advertisements 
Jive  talking  salesmen  for  you  and  not 
a  mere  jumble  of  words,  and  you  will 
be    surprised    and    greatly    pleased    at 


esult. 


The  Postmaster  of  San  Francisco 
lias  sent  out  an  appeal  for  assistance 
in  the  matter  of  private  mail  recepta- 
cles, especially  in  references  to  flats 
and  apartment  buildings.  Here  is  what 
he  says: 


OFFICE    OF 

POSTMASTER 

SA\     FRANCISCO, 

CAL. 

Ju 

ne   ir>,  19H 

Daily    Pacific    Builder, 

560   Mission   Street, 
San    Francisco,    Cal. 

Gentlemen: 

1  hope  to  secure  your  co 
my  efforts  to  improve  tlie 

-operation 
ocal  dellve 

of  this  office.  1  am  working  to 
reduce  tlie  stair  climbing  now  being 
done  by  letter  carriers  and  to  eliminate 
unnecessary  delays  at  doorways.  The 
Postal  Laws  and  Regulations  declare 
that  private  mail  receptacles  ahould  be 
used   to   facilitate   the   delivery   of  mall. 

I  wish  to  suggest  that  henceforth  in 
planning  or  building  houses  for  the 
residential  section  that  you  make  ar- 
rangements for  the  installation  of 
private  letter  boxes  near  the  bottom  of 
the  front  stairways.  The  boxes  to  be  of 
good  service  should  be  larger  tRaTl 
those  now  used  in  flats  and  apartment 
houses.  It  Is  not  possible  to  insert  a 
large  envelope  or  small  magazine  In 
the  present  style  of  boxes.  In  a  num- 
ber of  flats  a  push  button  at  each  box 
connects  with  the  house  bell  and  ser- 
ves to  announce  the  delivery  of  mail. 

Boxes  of  the  ''keyless'  type  are  now 
on  the  market.  Simple  combinations 
open  them.  One  style  is  In  use  at 
Station  "K,"  89  Stevenson  street,  and 
this  office  is  engaged  in  correspondence 
regarding  cheaper  makes.  These  boxes 
prevent  the  annoyance  arising  out  of 
lost,  mislaid  or  stolen  keys. 

At  business  places  arrangements 
should  be  made  for  slots  in  the  front, 
or  office  doors,  so  that  the  early  morn- 
ing mail  may  be  delivered  in  the 
absence  of   the   occupant. 

I  will  greatly  appreciate  any  as- 
sistance that  you  may  render  the  ser- 
vice   in    this    matter. 

Very   truly, 
CHAS.  W.  FAT. 

Postmaster 


.ASPHALT    FROM    THE    PHILIPPINES. 

rConsul    General       Geo.     E.       Anderson, 
Hongkong,  China.] 

The  discovery  of  a  vein  of  asphalt  of 
high  quality  and  of  large  extent  In  the 
Philippine  Islands  is  likely  to  have  a 
marked  influence  upon  the  paving  of 
cities  in  the  Far  East  and  upon  other 
lines  of  building  and  contracting  work. 
The  vein  has  been  discovered  by  a 
Government  forester  who  took  an  out- 
crop of  the  vein  on  a  hillside  for  coal. 
The  deposit  lies  in  the  Leyte  Province, 
barrio  of  Campopoc,  on  the  northwest 
peninsula  of  the  island  ahout  10  miles 
from  the  ocean.  The  vein  discovered 
runs  about  a  yard  and  a  half  thick 
and    can    readily    be    traced    about    160 
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y.jrd6  along  the  side  of  the  hill,  several 
thousand  tons  of  the  material  being 
actually  In  siglit  wltli  Indications  that 
the  deposit  is  of  much  greater  scope. 
The  analysis  of  the  deposit  made  In 
Europe  shows  that  it  is  of  a  (luality 
suitable  for  the  highest  uses  and  ought 
to  bring  the  highest  prices.  The  dis- 
coverers of  the  vein  are  already  using 
the  material  for  rooting  and- similar 
purposes.  Emanations  of  an  oily 
nature  In  the  country  near  the  deposit 
liave  been  noticed  for  many  year.s  and 
were  supposed  to  indicate  oil. 
I'rOMpcctlve  BenefitH. 
The  successful  application  of  this 
Philippine  asphalt  to  paving  and 
similar  work  will  be  of  the  highest 
importance,  both  to  the  Philippines  and 
to  otlier  portions  of  the  East.  At 
[iresent  asphalt  for  paving,  roofing,  and 
other  purposes  is  imported  from  Europe 
and  the  United  States  at  a  high  cost, 
the  result  being  not  only  high  priced 
pavements  but  a  minimum  of  high 
grade  material  In  construction  of  such 
pavements. 

The  Far  East  is  just  commencing  to 
turn  to  modern  pavements  generally, 
and  the  use  of  asphalt  heretofore  has 
been     quiet     limited.  In     HongTcong 

where,  by  reason  of  its  peculiar  loca- 
tion and  the  nature  of  its  topography, 
road  building  has  received  particularly 
careful  attention  and  has  been  the  sub- 
ject of  considerable  experimentation, 
little  has  been  done  in  the  use  of 
asphalt  until  comparatively  Recently 
and  the  change  has  been  due  to  the  in- 
creasing use  of  motor  cars  and  heavy 
traffic  vehicles  instead  of  the  chairs 
and  jinrickshas,  which  .heretofore  have 
made  the  use  of  macadam  and  of  con- 
crete and  cement  practicable.  On  the 
less  frequently  used  roads  and  on  the 
higher  levels  a  concrete  mixture  of 
broken  stone,  a  peculiar  sticky  Chinese 
clay  and  lime  has  usually  been  employ- 
ed. As  a  result  of  the  heavier  demand 
upon  the  roads  of  the  lower  levels 
by  motor-car  traffic  the  need  of  a 
heavier  binder  for  the  broken  stone 
has  been  seen  and  most  of  the  better 
class  pavements  now  being  laid  are  of 
broken  stone  laid  in  asphalt  or  in  tar. 
The  supply  of  asphalt  in  the  Far 
East  at  present  is  coming  largely  from 
the  west  coast  of  the  United  States  and 
the  trade  is  increasing.  Pavement 
grades  of  asphalt  at  present  In  Hong- 
kong cost  around  $33  gold  per  ton. 
other  grades  running  as  high  as  |7.i 
gold  per  ton,  delivered  in  Hongkong  in 
either  case.  In  Hongkong  little  com- 
pressed asphalt  has  been  used  so  far 
and  that  used  has  been  Imported 
through  the  Crown  agents  in  London. 
Tar  macadam  la  the  chief  pavement 
employed  at  present,  but  government 
engineers  report  that  they  expect  to 
employ  more  compressed  asphalt  in  the 


[Consul      General    Henry      H.    Morgan, 
Hamburg,    Germany  ■" 

The  so-called  Klelnpfla>,(e.-  -systcTi 
for  armoring  roads  has  come  into  ex- 
tensive use  in  Germany  and  other  parts 
of  Europe  during  the  past  few  years, 
and  experience  has  shown  that  roads 
laid  with  small  granite  blocks  under 
this  system  have  many  advantages  over 
highways  armored  with  macadam  or 
concrete.  It  Is  far  cleaner  than  other 
armors,    and    roads    laid    therewith    are 
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liailiculaiiy  Irci'  frum  .liisl  and  diiK 
and  during  wel  and  damp  weather  the 
danger  to  horses  from  slipping;  is  re- 
duced to  a  minimum  on  account  of  the 
joints  being  so  close  together.  The 
rinished  surface  is  smooth  and  well 
adapted  for  both  liglit  and  heavy  traffic. 
As  a   rule,   the   road   once   laid  requires 


The  granite  blocks  used  are  cut  by 
machines  in  tlie  required  shape  and  are 
covered  by  patents  held  by  the  Born- 
liolm  Granite  Co.  Tile  cost  of  armoring 
roads  with  the  Kleinpflaster  system  in 
Germany,  including  all  necessary  work, 
amounts  to  |1.5S  per  square  meter 
(1.196  square  yards),  and  the  lite  of 
the  road  is  about  20  years  where  traffic 
is  heavy  and  30  years  where  traffic  Is 
light. 

In  a  small  pamphlet  written  by 
Ferdinand  Weiller  upon  the  Kleln- 
pllaster  system  the  following  descrip- 
tion of  the  method  of  laying  the  road 
is  given: 

First,  the  old  macadam  is  carefully 
leveled  and  rolled.  In  the  absence  of 
an  old  macadam,  one  mav  lav  a  founda- 
tion of  concrete  4  to  6  inches  in  depth. 
The  small  stones  of  approximately 
cubical  shape  are  placed  in  position  on 
a  bed  of  sand  and  pressed  tight  against 


ntrlbutes  to  a  great  extent  to  tne 
sollditv  of  the  pavement,  which,  laid  in 
a  solid  foundation,  will  last  according- 
ly. The  old  road  should  be  carefully 
leveled  and  rolled  or  rammed  so  as  to 
forma  solid  and  water-tight  surface  with 
very   little  camber.      A    perfect    smooth - 
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a  suluu-  inlcgrity.  Ills  suundness  of 
.iudgement  and  Ills  keen  sense  of  the 
true  spirit  as  well  as  the  letter  of  the 
law,  warrant  us  in  advising  all  our 
friends  and  all  the  thinking  and  right- 
minded  people  of  San  Francisco  to  see 
that  he  is  elected  as  one  of  the  Justices 
of  the  Peace. 

That  lie  has  been  approved  by  the 
Bar  Association  of  San  Francisco  in  its 
formal  endorsement,  and  also  by  many 
of    the    inlluential    clubs,    improvement 


of  the 


ery 


of  great   Impo 
of  the 


will  be  visible  in  the  plaster  and  should 
consequently  he  removed,  the  surface 
being  given  a  camber  of  one-flftieth  of 
the  width  of  the  road,  or  even  less  In 
flat  and  broad  streets  in  towns,  and 
then   Anally  rolled  bv  a  steam  roller. 

Sand  Is  spread  over  the  finished 
foundation  to  a  depth  of  about  one-half 
inch  to  bring  up  tlie  shallow  stones  to 
the  level  of  those  of  full  depth.  Only 
coarse-grained       sand,        without       any 


rthly 


vel 


for  this  purpose.  The  small  stones 
.should  be  of  approximately  cubical 
shape,  not  too  wedge-shaped,  2%  to 
3%  inches  or  3  to  4  Inches  In  depth,  tne 
heads  measuring  G  to  12  square  Inches. 
The  size  of  the  cubes  depends  on  tne 
hardness  of  the  stone  and  on  the 
amount  of  traffic,  Numerous  streets  in 
Hamburg  are  armored  with  the  so- 
called  Kleinpflaster,  and  photographs 
illustrating  the  same,  together  with  a 
photograph  showing  the  machine  which 
splits  the  stone  into  the  r-quired  shape, 
are  forwarded  [and  will  be  loaned  by 
the  Bureau  of  Foreign  and  Domestic 
fNimmerce.   Washington,    D.   C] 


Among  the  candidates  for  the  office 
(tf  Justice  of  the  Peace  to  be  voted  for 
in  the  coming  primaries,  we  note  one 
that  should  be  kept  in  mind  by  all 
people  interested  In  the  building  line 
because  of  his  knowledge  of  conditions 
in  real  estate  and  building  affairs  in 
.San    Francisco.  We      refer      to      Mr. 

Thomas  F.  Prendergast.  the  well 
known  attorney,  who  has  for  years 
been  the  authority  for  the  Chronicle  on 
these  subjects,  and  who  has  written 
most  exact  and  careful  weekly  articles 
on    realty    and    building   transactions. 

His  knowledge  of  the  Inside  history 
of  matters  of  so  much  importance  will 
he  valuable  to  all  the  citizens  if  he 
should  be  chosen  to  the  office  he  seeks. 
Our  intimate  acquaintance  with  Mr. 
Prendergast  and  our  knowledge  of  his 


ation 


etc.. 


sho 


ho 


hh 


candidacy  Is  being 
diet  for  Mr.  Prende 
at   the  polls. 


We  pr 


A.  Russell  Bond  in  the  SI.  Nicholas 
.Magazine:  That  rail  mill  was  centainly 
a  wonderful  sight!  The  enormous 
glowing  ingots  were  carried  on  a 
transfer  car  to  a  sort  of  trough.  The 
floor  of  the  trough,  or  "table,"  as  they 
call  it,  consisted  of  a  series  of  rollers 
that  were  turning  rapidly.  Riding  on 
them,  the  big  clumsy  Ingot  sailed  along 
until  it  bumped  against  a  pair  of  large 
steel  rolls.  Immediately  the  rolls 
seized  It  and  hauled  it  through,  like 
clothes  through  a  clothes  wringer.  We 
could  not  see  that  it  has  been  flattened 
down  very  much,  but  we  noticed  that 
deep  corrugations  had  been  cut  into  its 
upper  surface.  As  it  moved  on,  the 
rollers  turned  it  over  on  its  side  before 
it  was  caught  by  the  next  pair  or 
■■stand"  of  rolls.  It  went  through  four 
stands  in  succession,  turning  over  be- 
tween eacii  stand,  until  it  had  made  a 
complete  turn.  Then  it  came  to  what  is 
called  a  ■■tbree-lilgir'  mill,  which  has 
three  rolls,  one  above  the  other.  First 
tile  ■'bloom,"  as  it  is  now  called,  went 
between  the  middle  and  bottom  rolls: 
hut  no  sooner  had  it  emerged,  than  .l 
was  raised  bodily,  the  supporting  roller 
■tables"  on  both  sides  of  the  mill  being 
raised  up  simultaneously.  The  rollers 
of  the  tables  were  then  reversed,  caus- 
ing the  bloom  to  start  back  between 
the  middle  and  top  rolls.  The  tables 
were  now  lowered,  their  rollers  re- 
versed, and  the  bloom  sent  through  be- 
tween the  middle  and  bottom  rolls  as 
before;  but  this  time  it  was  switched 
to  one  side,  where  the  rolls  were  a 
little  larger  In  diameter,  and  it  was  a 
tighter  squeeze  getting  througli  them. 
And  so  the  bloom  went  back  and  forth, 
being  switched  over  to  a  tighter  pass 
each  time  until  it  was  squeezed  down 
to  about  S  Inches  square  and  over  4n 
feet  long.  Then  It  was  cut  In  two,  and 
each  bloom  went  through  another  set 
of  rolls  that  gradually  worked  it  down 
to  the  size  and  shape  of  a  rail.  It  was 
fascinating  to  watch  that  snakelike  bar 
over  a  hundred  feet  long,  writhing  as 
if  alive.  As  it  came  back  for  Its  last 
sally  through  the  rolls,  a  whistle  was 
blown  as  a  warning  that  the  rolling 
was  finished,  and  the  rail  was  now  on 
its  way  to  the  saws.  There  were  five 
circular  saws  that  dropped  down  upon 
the  glowing  metal,  and,  amid  a  shower 
of  sparks,  sawed  it  into  four  ten-yard 
rails.  After  that,  the  rails  were  car- 
ried off  on  "run-out  tables"  to  the 
"hotbeds"    to    cool. 


the  word  "Gringo" 


I  aiii.'  to  be  applied  to  Americans  by  the 
Mexicans.  What  does  it  mean'/  And 
why  did  the  Mexicans  apply  It  to  us? 
The  derivation  and  origination  of 
words  has  filled  several  volumes — but 
only  a  few  of  tliem  are  shown  to  have 
sprung  into  life  in  such  a  unique  and 
interesting  way  as  "Gringo."  And 
this  is  how  it  happened; 

W.hen  the  soldiers  were  marching 
through  Mexico  in  our  war  with  that 
Country,  they  fell  to  singing  •'Greet) 
Grow  the  Rashes.  O."  Wherever  they 
went,  this  song  heralded  their  coming. 
The  Mexicans,  listening,  did  not  quite 
grasp  the  meaning.  "Green  Grow."  etc., 
the  soldiers  sang  to  the  top  of  their 
lungs.  The  two  words — green  grow — 
stuck  in  the  Mexicans'  minds.  And  so 
in  a  short  time  the  soldiers,  and  all 
Americans  along  with  them,  were  given 
that  name— only  in  the  Mexican  tongue 


To  reclaim  more  than  17,000  square 
miles  of  fertile  land  which  has  been 
annually  devastated  by  the  overflowing 
of  the  Hual  River,  the  Chinese  govern- 
melt  has  authorized  a  bond  issue  of 
S20.000,000,  and  designated  a  New 
York  engineering  firm  to  undertake  the 
construction  of  dams  and  reservoirs. 
The  project  Is  one  of  the  greatest  of 
engineering  enterprises,  even  in  this 
day  of  big  things.  An  interesting 
feature  of  the  matter  is  the  fact  that 
the  general  supervision  of  the  work 
has  been  Intrusted  by  the  Chines 
government  to  the  Red  Cross  Society. 
The  territory  served  by  this  project  is 
larger  than  the  combined  arease  of  New 
Jersey.  Delaware,  Connesticut,  and 
Rhode  Island.  with  Long  Island 
thrown  in.  The  river  Hual,  also  known 
as  the  Huai-Ho,  SOO  miles  long,  has 
been  subject  to  violent  floods  for  2,500 
years,  and  as  in  many  places,  even  at 
low  stage,  it  is  kept  willUn  Its  course 
only  by  dikes  of  earth.  Its  ravages  dur- 
ing the  spring  floods  are  the  source 
of  tremendous  losses.  The  plan  is  to 
dredge  the  channel  of  the  river  and  of 
the  Grand  Canal,  which  it  feeds;  to 
construct  dams  and  reservoirs,  and  to 
store  the  surplus  water  against  the 
time  of  drouth.  Many  tributary 
streams  are  to  be  diverted,  and  the 
entire  project  cannot  be  completed  for 
many  years. — Popular  Mechanics. 
• 

THE    IVEW    BOOK    OF    EVIDENCE. 

The  Ceresit  Waterproofing  Co.  of 
Chicago,  have  published  a  very  inter- 
esting book  on  waterproofing,  that 
should  be  in  the  hands  of  every  archi- 
tect and  contractor.  They  are  free  for  the 
asking.  Drop  a  postal  to  the  Ceresit 
Waterproofing  Co.,  Chicago,  or  to 
Parrott  &  Co..  320  California  St,  S.  F., 
who  are  the  Pacifle  Coast  Representa- 
tives. Just  say  "Send  me  the  New 
Book   of  Evidence." 

* 

USELESS     FOR    BlUMHNG. 

Boards  of  arbitration. 

Beams  of  the  eye. 

Frames   of   mind. 

Sashes  of  silk. 

Steps   to   reform. 

Doors  of  opportunity. 

Windows  of  the  soul. 

Concrete   examples. 

Stony  stares. 

Bolts  of  thunder. 

Locks    of    hair. 

Anatomical  pains. 

— Judge. 
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ment     Syndicate 

Damp     ProoiliiK. 

Brickley,    P.    J. 
Fox,    John    L 
Redgle     &     Janiel 


nlschmulier       Geo 
EJeetrie    FixtareN. 

City    Electric    Co. 
Gas    &   Elec,    App 


Schlos.ser,    Max 
Schmidt    *    Son.   J 
Sundberg    &    Scnot 
Spargo,     Joiin 
Szoke,    Francis 


L.   M 
CoBorele        1laeli> 

Bacon    &    Co.,    B.  R 
Road    Macliv.   Co 
Lansing   Co. 
Lilley  &   Thurston 


nstruction    I 
Farnsworth     Kle 

trical    Works. 
General       Electr 

Constr.    Co. 
Globe       Electi 

Works 
KIrsten.    W.    H. 
Lauder,   H.   I. 


RIe 


Ele 


Langford,  Felts  & 
.Mvjrs 

Orenslein  -  Ar- 
thur Koppet  Co. 
t'orwiee      ^Vork«i 

Apnmnn  Cornice 
Works. 

;\tliis  Heating  .<• 
Ventilating    Co 

Capitol        Sheet 


Manhattan 
trie   Co. 
National      Electr 


Co.     The 
VItt   Elec.   Co. 
Weldenthal   -  Gos. 

liner     Fie-       rr 

Wc1el    Electric  Co 
elevator    Builder. 


OKtImator 

Dillon.    H. 
Foshurgh.    R. 
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Morser,    E.    J. 
Prlddle.,    Milton 
Priddle,    Arthur 

■•'luorsp      Comiionl- 
tlon. 

Aitullth     Mfg.    Co. 


K  1  I 


Co..    J.    E. 


Hoofing    Co. 
Flaherty    R.    &.    P. 

Co.,    K.    H. 
Malott    &  Peterson 
Goodmanson.    A.  K 


Wa 


HurJnsad 


Hardwood    Int.    l 
Inlaid    Floor  Co. 
Pac.     Floor     San< 
Ing  Co. 


Bergfr    Mfg.    Co. 

Gas  Fixture. 
Day     Co..     Thomas 
Gaa    Hmtlng    £}■•- 

tcma. 

ft  e  o  t  o  r    System 

Gas     Heating  Co 


Demln 


E.     R. 


Ulaas    «     GlazlDK. 

Cal.  Plate  &  Win- 
dow  Glass  Co. 

Cohen.    I. 

Fuller    Co..    W.    P. 

Grossllcht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

Mission  Plate  & 
Window       Qlaas 


Branlck.    J.    P. 
Carlln    Bros. 
Ca.ssaretto,     John 
Uevlncenzl    &    Co.. 

L. 
Dillon        Teaming 

Co. 
Federal      Transfer 

Co. 
Glorgl    Co.,    G. 
Hartnett    J.    D. 
Holland.   J.    P. 
Huie    Co..    E.    M. 
Lennon    Co.,    J.    E. 
Lefrier.    Fred 
McQltnchey  & 


Pico.     Edv 
Powers.    Chas.    J. 
BIblev    Grading    & 

Teaming    Co. 
.•^tar  Con.  Co. 
Wright    Cr       J.    H. 


Leed    Granite    Co.. 


Bay    Devel.    Co. 

Cal.  Building  Ma- 
terlaJ    Co. 

Cassaretto,       John 

City  Supply  Co. 

Standard  Crushed 
Rock   Co. 

Star  Contracting 
Company. 

Stone  Co..  E.  B.  4 
A.    U 

Hardwood  Deal- 
era. 

Inlaid    Floor    Co. 

Hardwood  Inte- 
rior Co. 


Kruse,     J.     H. 
J  oust    Bros. 
Meyer,    Adoph 
Norman      &     Sons, 

F.   G. 
Palace  Hd'wareCo 
S.    F.    Hd'ware    Co 
Smith    Co..    P.    A. 

Heatlns    &    Ventl. 
lullDB. 

Atlas     Heating     i 
Ventilating   Co. 


Turner  Co..  Tho 
Wilson,  Robt.  M. 
lIouNe     Movers     & 

Rataera. 
Hatch.    H.    L. 
Pearson,    N.    H. 
Sullivan,    D.    J.ftT. 

Hoisting      l!;ngl- 

Lc    Clair,    s'.    D. 


Inlaid    Floors. 

Hardwood  Inte- 
rior  Co. 

Inlaid   Floor   Co. 

Pac.  Floor  Sand- 
ing  Co. 

Interlocking  llle 
Blocks. 

California  Deni- 
son    Block    Co. 

Iron   Foundry. 

Enterprise  Foun- 
dry   Co. 

Stelger      £:      Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron     &    Steel. 

Baker  &  Hamil- 
ton 


Trussed     Concrate 
Woods  &   Huddarl 


Dy 


Br 


Eureka 

Iron    Wks, 
Golaen    Gate    Ir 

Works 
Hlllard    Co..   C.   J. 
Kell     Iror     "•     • 
Michel    & 
Monarch 

Works 
Ralston  Iro 

Works 
.'t.    F.   Iron   Works 


rlu 
awhraede 
Works 
Stelger 


Co. 


Vulcan  Iron  Wks 
West  Coast  Wire 
Works 


W  I 


Wc 


Joist     Hanserrs     A 
Pttat     Caps. 

Kortlck      -      Palls 

Mfg.    Co. 
Lllley      &      Thurs- 


L,ime      A      Plaster 
Dealers. 

Arden    Plaster   Co. 

CaJ.  Lime  &  Hy- 
drate   Co. 

Cowell  I.lme  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Holland,   J.    P. 

Lennon   Co.,   J.   B. 

iPaclflc  Portland 
Cement   Co. 


Lumber  Dealers. 

.\cme   X^umber   Cc 
Chrlstenson    Lum 

ber  Co. 
Columbia    Lumbe 


Ro 


Co. 
in   Co..   C 


Lathers,    Wood    A 
Metal. 

Balzke.     Robt. 
Edwards.,    C.    H. 
Hayden.    Fred 
Lynch.   Richard 
.McABee.   E.   T. 
Raymond,  Wm.  H. 


Co. 


Hart-Wood     Lu 

Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper  Lumber  Co 
Higgjns     Lumtor 


MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

<>akley,    — 

Olson  -  Mahoay 
Lumber   Co. 

Peterson,    B.   T 

Pope  4  Talbot 

Relnhart  Mill  A 
Lumber  Co. 

Ryan,    Georva 


w. 

Sunset  Lumber  Co. 
Tiermanft  Beronlo 
Van    Aredale-Har- 

rls  Lumber  Co. 
Wilson  Bros.4  Co. 
Wood  i..umber  Co., 

Wr'ight.      ,lr..    Wm. 

Masnealte     Flaor- 

IBK. 

Artollth  Mfg.  Co. 
Bender  R.*P.  Co. 
Dwan  4  Co..  J.  ■. 
FIbrestone     & 

Roofing    Co. 
Flaherty     R.4P.C0 

R.    H. 
Goodmanson.    A.  K 
Mallott     &     Peter- 

Watsonlte    Co. 
Mantela,     Tllea     * 
Gratea 

General       Building 


.Helal     StampiOK 

S.  F.  Metal  Stamp- 
ing &  Corn  Co. 
Notnr>    Public. 


Co. 

Rlgnev,     Thos.     P. 
Watson    Mantel    4 

Tile  Co. 
Marble  and  Mosaic 

Work. 
General      Building 

Work    Co. 
Gnecco.    M.    H. 
GrassI   4   Co..   P. 
Mission       ::oncrete 

»   Mo„„lr   -Wk" 
.Mission  Marble 

Works. 
Musto      Hons-Kee- 

nan    Co. 
New     Era      Marble 

^Concrete  Co 
Teltz.  Francis  E 
Vermont       Marble 


Bereer  Mfg    Co 
Holloway       Metal 
Lath     Company. 
Lllley  &   Thurston 


(Ir 


Oils    and    Greases.       Fay,    Johi 


Standard  oil 
Union    Oil    Co. 
Uruumeuiul      Plas- 
lerlui^. 


Larson,   O.    P. 
LIpp  4  Co..  J.  P. 
Palulrra    nud    Dec 

Baker   Co..    W.    T. 
Eell,    Wm.   .1 
Bernstein,     Wm. 
Blum.    Louis 
Burns    Bros 
Clark    »    Dickson 


Dahl.  T    H 
Donovan,    V.    J 
Erlcksen.  W  n 


Ban 


Elh 


Lewis 

Miller,    L 
Miller,  J.   A. 
McCuhbln.    Jamt 
Manning,    John 
Neal.    L.  J. 
Ouandl    ,»   Son 
Ruderman.  I. 


Smith,  J,  3. 
Sovlg.  C.  B. 
Stmrk        4        '^.in.s 

John    H 
Swan.    Robert 
Trost.    C.    R. 
Walker.    .Vlaver 
Wagner    Frod 
Wagner    Bros, 
Zellnsky,    H 
Paints,    on.    Vsrn 

Ishea.  Kte. 
Clark  4   Dickson 
Cohn    &    Co.,    .Mar 

Ion   D. 
Fuller  Co..    W    P 


Parattlne   Palm 
Pratt    4    LntnhH, 
W>hlttler  -  Cnh.i 

Co. 
Pa<eBt      Chlmne 


Pile       Drivlnir 

Lamhurth.    C.     E 
Pn-iing    llrlck. 

Cal   Brick   Co. 


Anderson    Bros 
Atlas         Planing 

Mill     Co. 
Birth    Co..    L    H 
Builders'        Supplx 

Depot 
C>L  Door  Co. 
Cal.    Planing    Alli; 
Emanuel,    L.    4E 

(Inc.  1 
Empire        Plnnln 


Har 


111 


&      Bu 


Hermann,    A. 
Herring's   Mill 
Holden    -    Dennre. 

Co 
Lorden     Mill      Cn 

J    P 
Main     St      Pl:<nlt... 
Moore    Mill  *Liim- 

ber  Co 
Promns         Pl-.t,lni. 

Mill 
Relnhart      T.,i.^be. 

4    PlBnli.i-    Mill 


ck.   Joe, 

Connel   Co.,    J.    E. 
Ualj,   J.    H. 
Duthle.    Chas. 
Fraser,    Simon 
Fry,  A. 


Knowles.    A. 
Leaf    4    Kaiser 
Lynn,    A.    J. 
Lyden    &    Bickel 
-VlacGruer    &    Co. 
-Mellon,    Thos. 
-Modica,   S. 
IVlOiWat     Donald 
ortord.  J.   A. 
Philbln,    J.    J. 
Sexton.    T.    D. 
Sherman.    A,    .M. 
Terranova,    .VI.    J. 


PlumbluK  aud  Gai 
FllllnK. 

Ahlbach    .Si    Mayt^ 
Alton,    Thorn.    W. 


Houston,    j.    j. 
Kara,   F.  E. 
Klernan  &  O'Brle 
Lacev    Bros. 
Lauder.    H.    I. 


Co.,   M. 
Looney     Co.,    J. 
May,    Gus 
McEniilll,   Leo.    J. 
McLeod,    J.    J. 
Penkerton,    J.    H, 
PerazzI,  H.  J. 
Skelly,    Thomos 
Snook      &      Co.. 

Fred    W. 
Turner   Co.,   Th, 
Wetzel,    Theo. 
Wilson   4   Co.,W. 
PInmbera    supitiii-. 
Kinney   C...,   R.    w. 
]Hark-Lal,y     Co. 
Nelson    Mfg.   Co 


tary    Mfg 


ItallroHd         A-jen 

Freight    &    Pas 

senger. 


Rallnay    .ilal>rl, 

Langford,     Felts 


RlKBlnB. 

Lamburth,    C.    E. 
Markley.     James  K 

Rooflns.    Gravel    A 
Composition.  I 

Bender    Kooniig    .\ 

Paving    Co. 
Cal.    Rooting   Co 
Cantley   4    Co.,    J 
Enterprl.«e      Roof- 
ing Co. 
Fibresoor     .« 

Roofing    Co. 
Flaherty.    R.    H.  • 
Goodmanson,    A   K 
LarTtln         Asphalt 

Co. 
Lawson        Roofiny 

Bro« 


.«lamuel    Co..    H.    D 


H«>wlluK    Mnierlals. 

Bird    &   Son,   F.    U 
J  onus     -    Mauvllle 
Co..   H.    W. 


Co. 


Plnstererx 

Bosch,     Herrcan 
Bradley  4  O'HeUlJ 


Western     Asbea 
Magnesia   Co 

Western    Felt    and 
Refining    Co 

Rooflns;     (SInte     & 
Tlle.i 

Graham,   R    G. 

White,    Ed.     A. 


Western     Building 


n«r>      uurbUKs 


Atlas  Heating  & 
Ventilating  wka 

Capitol  Snet^l 
Metal    Works 

Coniyna   &   Wygren 

C  r o  n  n  Cornice 
Works 

Foroei  er      Cornice 


Metal     Work» 
Hughes,    H,    J. 
Hurabeldle    Bros. 
Ideal  Cornice    Wk.s 
Korell  .s  Co.,  J.    A 
Modern  Sheet  Met- 
al Woiks. 


Mo 


Co, 


United  .Metal 
Products    Co 

Wet  tern  Furnace 
&   Cornice  Co. 

Kldeualk       Llichta. 


Stationery. 


-Steel    E^rector. 

Scli-.iuer,    Fred    C. 
Pioneer     Con.    Co, 
Williams        Con- 
struction   Co 

store    fr 

Kawneer  Mfg    Co 

.structural  Steel 

Contractors. 

Central    Iron    Wks 
Dyer    Bros. 


:     P,    Iron    Works 
Wsri-rn    Iron  Sup 
piv  Co, 


Iston  Iron  Wks 
can  Iron  Wks, 
ilth     Iror     vV'lts 

SarveTor*. 

rser.     E.     J. 
iborn   &    Corln- 


Federal      Transfer 

^S:  Draying-  Co. 
Uaffney      Drayage 


cenzl    &   Co., 
3  n    Teaming 
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O'Day  Co..   D.  Sherman.    Klmhall 


Grading  Co. 
;tar  Conlra.rl 
Co. 


Sta 


Wrlgiit  Co..  J,    H 
TlllDK. 

Ginsberg  &  Co..  S. 
MangTum    &    01t>- 
Peerless    Agenrt* 
Oo. 


Willi     Uerts. 

Marshall  -  Steam 

Co. 
Wafer       Compan; 

Spring  Valle 

Water   Ti'orks 

WbltenashloK 

Brlckley.    P.    J. 
Reigie  &  Jameiso 


Cieanlnii    Co. 
WlDdowM,    Patent. 

Birth    Co..   L.    H. 


OFFICIAL     LIST     OF     MEMBERS 

huildii:rs'    exchange 


OF    SAN     FRANCISCO 


180-188  JESSIE  STREET 


PHONE  KEARNY  4700 


JPFICERS    .4ND    DIRECTORS. 


Vice-Presiden 
Treasurer.  C. 
Secretary,   R. 


Maundreil. 
t,    E.   J.   Brandon 
W     Withington. 
J.   H.   Forbes. 


Pina 
Ass't   Seen 
Doorkeepe 


H.    Maundreil 
E.   J.    Bran.lon 
C.    W.    Wltlilngto 
R.  J.  H.  Forbes 


DIRECTORS 

R.   A.   Chlsholm 
Robert    Dewar 


etary.    S.    A.    D.    Sche 


McDon 
P.  PiS( 
.McGiiv: 


'!ty    Electric    Co. 


Rnebling    iS  o  n  s 
John    A- 

Kloor  SanillDK 


Inlaid     l''io 


Co. 


Floor 
sanding    Co. 
Grill    Work. 

Cai     Art    Metal    & 

Wire   Works. 
Merle  Co..   A. 
Sartorlua   Cr 
Withington,  C.   W. 


Contr 


Irus.    R.    C. 

Sham,    H.    B. 

I  well    *   Co. 

eghlno    &    Son. 

ouis 

rie  &   Currie 

npniak    Bros. 

n.  B 


Pearson,    !•;.    K. 
.■Sullivan      I)      l,.«.-l 

Inlaid    Floor», 
Hardwood        Inte 

rior   Co 
Inlaid    Floor    Co. 
Pacific     Floo 

Sanding    Co. 


Lor 


Wt 


Sch  fraer 
Pter- 


Works. 
Pacific  Rollln 

Mill    Co. 


Joint      HanKera 
Poxt    Capn. 

Kortick  -  pvills 

Mtg  Co. 
Lllley    Si   Thurst 

Co. 
Lorenz  Schaffcr 


Works. 
Erode  Iron   Works 
Central   Iron   Wks. 
Dyer    Bros. 
Eureka   Iron    Wk.s 
Keil   Iron   Works 


Ko 


tick  -  Falls 
Mtg  Co. 


Morte 
Co. 
Michaels 


Cons 
&    Ptef- 


■•""hoenlx  Iron  Wk> 
lalston  Iron  Wk" 
Lorenz  Schaffer  & 


Iron    Works 
Itelger      &       i<err 

Stove     »      /•'oun- 

dry  ri. 
/ulsan    Iron    Wks, 
Western   Iron  Wks 
Withington.   C.    W. 


Boole.  F.  W. 


Llovd  &  Spengler 
MecMeans,  H,  V. 
National         Surety 

Co. 
Pacific    Coast    Sas- 

ualty    Co. 
Pacific    Sur.»ty    Co 
Perley.    A.   E. 
Smith,    Leo    .1. 
U  n\l  .t  e  d       States 

Metal     Products 

Co. 
United       States 

Fidelity        and 

Guaranty    Co. 


Brick  aua  Pott 

Bay      Developn 
Cal.  Brick  Co. 


ey.    J. 


Carqulnez  Brick  & 

Pottery  Co. 
MoNear    Brkk    Co.. 

B.    B. 
Peterso 


-    Karts- 
Brlck   Co. 
lard    Bk.    Co 


Sacr 

Trans.   Co. 
San    Fran.    Bk.   Co. 
Stelger   T.    C.    and 

Pottery  Wks. 
Thermos   Brick  Co 
G.   G.   Brick  Co. 

biilldlas    .Material. 

California      Build- 
ing   Material 

City    Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 


nnited    MaterialCo 
Waterhouse  Sc 

Prii-e   Co 
Western  BIdr? 

Supply    Co. 

Bulldtnc  Paper 

lealera 


o» 


tnne 


!  &  Ce 


Holland,   J.    P. 


Chase.   Silas    A. 
Camp  &   Carillon 
Duncanson,       Har- 

relson   Co. 
Foster  &   Vogt. 
Goodman        Arllli- 

cial    Stone   Co. 
Haun,   C.   C.    W. 
Leonard,  J.  J. 
Lynch.   A. 
Pasqualetti.  .1. 
Sartorlo,    Charles 
Stanqu'st    & 

Forbes 
Zimmerman.  L.  M, 

Concrete       Rein- 
forcement. 

Lilley  i     rrurslon 


Allen,   .vl=,c.    M. 
Andeisoi.,    W.    V 
Arthur,    L. 
Bateman.  J.  C. 
Boring,    F.    H. 
Born  &  Son,  S.  . 
Brady,  C.    A, 
Braunton   Bros. 
Burdlck.    V/m.    , 
Caldwell    &   Co. 


Coburn,  I.  W. 
ConcannuM,  V 
Conrad,   H. 


Elan: 
Ellio 
Fahv 


Gardise 

Greig, 

Hansbr 


Mathies,   I 

McBatn,  J, 

McKilllcai 

Wn 


R 


l.d 


McLachlan,  Thos. 
Miller,   Adam. 
Moller.    R.    W 
Morey,   H.    B.&  Son 
sley,   B. 


.=;immen.  Joh' 
Smith,  J.  W.  S 
Spence.  A.  T. 
Stockholm    & 

lyn. 
Terrlll,   G.    C. 
Vezina.  L.  N. 


Wa 
BuUe 


Tbo 


C'orulce  Works. 


Conlln 


Wn 


Forde 

Works. 
Gullfoy         Cornice 

Works, 
.\ppmann     Cornice 

Works. 
Heidt.    Wesley. 
Morrison   &   Clark 
S,    F.    Cornice    Co. 
Western     Furnace 

&    Cornice   Wks 

ronfrnctlnE 

Lynch,   Richard 


Grifflth.     Wm. 
Hannah.    J.    D 
Hannah    H    Co.  J.S 
Hayes,    W.   W. 


Schnebly,  H  o  s  t- 
trawser  &  Ped- 
grift 

Van     Sant-Hough- 

rjlans  and  Glazlns 

Cal,   Plate  &   Win- 


Holland,   J.    P. 
Schivarz     &     Giitt- 

leib    (Inc.) 
GrndInK   ^    Tentn- 

niB. 
Church,    D.    O.,    Co. 


trie   Co. 
Lilme,    Cen 


Arden 
Callfori 
Hydr 


Shasta  Lime  Pro- 
ducts   Co. 

Western  Bulldinii 
Material    C( 

Western  Lin-,-  » 
Cement    Co. 


Hardy.  Jas.  H.,  In 
Hart-Wood    Lum 

ber    Co. 
Humboldt   I.umbe 

Co. 
Hauptman      Lum 

ber   Co. 
Hooper       1  umbe 


Moore.  R.  B.  Mill 
&    Lumber    Co. 

Olsen  Maboney 

Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Sc'bouten     Lumber 


Raymond.   'V     H 

Lnrenz,       SchffaeP 

Van    Arsdale-Hnr. 

Curblne.      Ornnltr 

i^'    Co. 

ris   Lumber  Co, 

McLenegan.    S,     B. 

Mever,     A. 

Wilson    Bros.&  C". 

Oump    Proofers. 

Brlckley.    P.     J. 
Reigie    &    .Tamison 

Palace    Hdw     r'o. 
Ileal      and      I.lEht. 

Pacific       Gas      and 

Doe    Co.,    F.    P 
Lumber          (Hnrit- 

ITOOll.) 

DIeckmann    &    Co. 

Door   Openera. 

McHllDK     •*       ^  "**l 

Howard.    E.     .4.    & 

Rlschmuller     Oen 

Co. 

Burnham      Plumb- 

NIehaus.  Ed,    K.    & 

Bleetrlrni 

ing    &    HeatlnB. 

Co 

American         Elec- 

White   Bros. 

trical             Engi- 

Cronan, Wm. 

S.    F.    Lumber    r^o. 

neering    Co. 

Mangrum    &   Otter 

Maohlaort 

California  Electri- 

Montague.   W.    W, 

Harron.       RIckard 

cal  Works. 

&    Co. 

&   MeCone. 

4,S 
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&  BullderM 

ler,    R. 

r..  .1. 

:)n     &     Ral 


BrKdv.    M     V. 
Rraclv      O      E.&Son 
Rrandon.    E    J 
Brennan.   J.   E. 
BrlgHarii.     H.     H. 
Butoher.    Thomas 
Butcher     &Haaicy 
Byr.m,    D.    J.  S-  Son 
Campbell     Bros. 


Fa-rell    &    Reed 
Fennell,    Jas. 
Gale.   M.    F.    «-  Son 
Gilson.    J.    E. 
Warrlson.    A. 
Hlbtiins  &  Barker 
Hork,    Chas. 
Hoffman.   V. 
Hog-berg     &     I.ud 


wig 


t.a 


Nneel.    W.   U 


Scott    Co. 
Ralnev     &     Phhll 

lips. 
Rlngrose.     R.&Son 
Scott.    W.    S. 
Walker.    P.    J. 


White.    J.    M. 
Whltnev  &  Davie 
Wilson.    James    A 
Wygant,    J.    H. 


ra.isl.  Peter,  Co. 
Hunt.  Andrew  T. 
Maino.  F.  L.  &  Co. 
Musto  &  Sons.  Jos 
Keenan  Co. 
Vermont        Marble 

Co. 

Mantela,    Tllea 

Grates. 

Klrwln     &     Dont- 

Mangrum  &  Otter 
Montague  &CO..W 
Peerless    Agencies 


Iln  I  1  o  1 

pnnded    Mtl    Co. 
Lynch.    H.    T. 
National      Lathing 

rnd    Fu 


nded 


Ex 


Metnl  WIndon 
Workn. 

nwan.  J.  E, 
ftloHaic. 

Marble     A 


Oh 


Mo 


Co. 
H. 


Maino.    F.    L.  &  Co. 
OBIee    Fixturea. 

Bateman.    Wm. 
Forbes    &    Son.A.J. 
Fink    &    Schlndler 

Co. 
SImmen.    John 
Palntrn. 
Daniels.    Gus    V. 
Donovan.   V.  J. 
Eraser.   J.    P. 
Kuss.    P.    N. 
I.ewellyn.    J. 
Maundrell.    H. 
Spark.    J.    H.    . 
Neal.   L  J 

Paint    Barner 

Paint    (Damp    Re- 
sisting.) 
nwan   Co.   J.   K. 


ralnta,    Ulla.     KU- 


Fuller   &   Co.,  W.P. 
Kuss,    P.    N. 
Maundrell.    H. 
Pacific    Refining  4 
Roofing 


Dunlevy    &    Gettle 
Dresser    -    McDon- 
nell  Co. 
Cal.  Pottery  Co. 

Paving;  Brlch. 

Cal   Brick   Co. 
PInnlne    Millx. 

Anderson  Bros. 
Burnham     -    Stan- 
ford  Co. 
Ca..    Door    Co. 
Cal.    Milling    Co. 

Elklngiton       & 

Hucke 
Herring    MllUInc) 
Kendall,  A. 
Kruse,   J.   H. 
Lorden  Mill  Co..  J. 


R.  B.  Mo 


Mill  & 


National     Mill 

Lumber    Co. 

Pacinc    Mfg.    Co. 


Reilly.   P.    F. 

Santa     Clara     Mill 
&  Lumber  Co. 

Pan      Mateo     Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor  &  Co. 
FlaateTpra. 

RInner.    Theo. 

Bradley   &   Reilly 

Carrlck.    M.    li. 


Clark,   D.  Ross. 

Crichton.  J.    L. 

coghlan.  Frank 

Connolly.  J.    J. 


Plnortherg     *     . 

Cafferv. 
Fraser,    Simon 
Gregg    &    Clute 


Leaf,   A. 
Lyden    &    BIckel 
.MacOruer    &    Cu. 
.Mennle.    Alex 
McCleod,   J.   C. 
Morehouse.   C.    C. 
n'Kane   *    CO..C.T. 
O-Sulllvan    &  Bow- 
ler, 
amlth    &    Johnson 


Ahlbach    &    Mayer 
Bernard,    G.    F. 
Burnham      Plumb- 
ing   Co..    Inc 
Dalzlel,  R„  Jr..  Co 
Gilley-Schmld    Co. 
Levy,    M. 
Looney.       J..       Co. 


(In 
Sn  o 


R^al   Elatate. 

Willlan.son    CO..H, 
Wittman    -    Lyman 
Cross   &   Co. 
Urban        Realty 
Impt.    Co. 

RiKKern. 

Blume       Contract- 


Croahed  not:^. 

Holland.   J.    P. 
S.   F.  Bay  Imp.  Co. 
Stone.     E.     B.&A.L. 
ICooflBK      Cunipoal- 
tl«n. 

Artollth     Mfg.    Co. 

Bender.  J.  W. 
Roof   Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Johns  -  ManvlUe 
Co.,   H.   W. 

Meuer   Bros.    Co. 

Pacific  Refining  i 
-Roofing  Co. 

ParafUne    Paint  Co 

Samuel    Co..    H.    D. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   E:tc. 

Cassaretto.     Jonn 

Holland.   J.    P. 

Keystone  Sand  Co 
Sanitary  FloorlBK. 

Artollth     Mfg.    Co. 

Stone.  E.  B,  &  A, 
L..    Co. 

Flbrestone  Roof- 
ing   Co. 

SIdenalk       Llictau 


Stewart.   J.   K. 

Roof    Repairing    .ft 

Paint. 

Street     Work. 

Fay.   S.   J. 


Lllley    Sz    Thu 


De    Lano    &    Sons. 

I.    L. 
Blan.nard.    W.    W. 
Hunt,    Andrew   T. 
McGilvray       Store 


Co. 
Raym 


nd     Granil 


Stone     Qaarrlea. 

Keystone    Sand  Co 
Raymond    (Sranlit 


Holland.  J.  P. 
McClure.  H.  N. 
Monarch    Teamtr 

Co. 
McLenegan.   S.    I 


&    Co 
S  t  e  Ig  e  r       Terra 
Cotta   Co 


Ventllatfira. 

Waterhouse    t 

Price    Co. 

Wbilonaniirra. 

Relgle    &    .lamison 
Brlckley.    P.   J. 
Wire  Worka. 


Wire   Works. 

Eureka      Wire 

Iron    Works. 
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If  you  want  climates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.      We  will 
save  money  for  you.    No  charge  for  our  services. 
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Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  following: 


Address    

Business    Date 
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